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PLANS  and 
Specukrt-Mns 


Take  It  a«  it  come«  .  .  $6500 
nas  been  appropriated  for  refrie- 
erating  facilities  at  the  OAKLAND 
Municipal  Auditorium;  $18,750  was 
set  aside  for  the  purchase  of  proo- 
erty  needed  to  widen  and  realign 
Park  Boulevard,  and  $7,600  for  a 
like  purpose  on  San  Leandro  St 
oOo 

Sale    of    the   famed    Buri  -  Buri 
Kancho,   covering:   more    than    130 

FRANCISCO  area  along  El  Camino 
Real  for  about  $175,000  has  been 
confirmed.  Purchasers  are  Buri- 
Buri  Homes  Inc.  Co.,  which  intends 
to  subdivide  and  build  on  the  for- 
mer truck  gardening  tract.  An- 
other 260  acres  of  ranch  was  re- 
ported sold  a  few  months  ago  to 
a  syndicate  formed  of  Lloyd  C. 
Simpson,  T.  Frank  Barrett  and  H. 
H.  Hilp.  They  planned  at  the  time, 
a  community  of  more  than  a  thou- 
sand homes,  a  park  area,  schools 
and  business  area.  Whether  this 
recent  sale  adds  to  the  syndicate's 
holdings  or  was  purchased  by  an- 
other group  has  not  been  disclosed. 
oOo 

A  contract  for  $5,000,000  state 
loan  to  the  Golden  Gate  Bridge 
District  for  construction  of  a  new 
Sausalito  approach  has  been  sign- 
ed. The  formal  transfer  of  money 
will  allow  the  State  Highway  Di- 
vision to  start  surveys  for  the  con- 
struction of  a  low-level  approach 
to  the  bridge  along  the  Sausalito 
bay  shore,  supplementing  the  pres- 
ent lateral  and  offering  an  alter- 
nate to  the  steep  Waldo  grade. 
oOo 

BURLINGAME  is  going  to  have 
its  own  memorial  building  for  war 
veterans  and  is  abandoning  plans 
for  a  joint  memorial  with  the 
county.  .  A  new  bu.siness  build- 
ing looms  with  the  purchase  of  the 
next  to  last  remaining  piece  of 
unoccupied  business  property  on 
Burlingame  Av^r.ue  for  $75,000. 
Purchaser  is  reported  to  be  Fred- 
erick Whitman,  manager  of  the 
Templeton  Crocker  properties  in 
Hillsborough. 

oOo 

The  first  HAYWARD  quonset 
hut   will    he   built   ^or  the    Aithur 
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First  Important 
Variatioiis  Appear 
For  Flourescents 


Developments  continue  to  ap- 
pear in  the  fluorescent  lamp  fam- 
ily at  the  high  rate  consonant  with 
still  young  devices.  The  fluores- 
cent lamp  is  less  than  ten  years 
old.  Yet  the  fact  that  about  forty 
million  of  them  were  made  in  1946 
is  indicative  of  their  popularity. 

The  first  important  variations 
from  the  familiar  cylindrical  shape 
of  fluorescent  lamps  have  appear- 
ed. A  circular  lamp  has  been  de- 
veloped. It  is  an  even  foot  across 
and  is  rated  at  32  watts.  Because 
of  the  high  light  output  in  a  small 


space   and   its   symmetrical   shape,  -Bureau's   work   will   be   on   irriga- 


it  removes  the  principal  obstacles 
to  its  use  in  portable  lamps  in  the 
home.  The  Westinghouse  Circline 
is  now  appearing  as  the  light 
source  in  floor  and  table  lamps 
and  in  other  .specially  -  designed 
household   lighting   units. 

New  fluorescent  lamps  are  long- 
er and  slimmer.  Four  lengths — 
five-eights  and  one-inch  in  diam- 
eter— are  standard,  from  3^   to  8 


Central  Valley  Invitations  for  Bids  jRecently  Opened 

^      Will  Be  Issued  Eariym  the  Year  I   ^^T^Ik-    • 

^  i  Now  Shipping 


mmi 


With  wartime  restrictions  removed  and  funds  available,  the   U. 
S.  Bureau  of  Reclamation  in  Region  II  opens  the  New  Year  with  ani„„.  lo,^«of'^««,^<.,•f  ^*  \7«-^5«„i;*« 
ae«.len.ted  building  program  th.t  will  literally  "«..ke  the  dirt  fl,"  ™^'•'?K'f*  iT?!!,  1}'*.™;'=^!'^ 
up  and  down  the  length  of  the  great  Central  VaUey. 

Congress  has  just  granted  the  Bureau  $19,215,000  in  the  rec<^ntly- 
passed  deficiency  bill  to  cover  Cen-  '      ~~  

California,    housing    for    Govem- 


tral  Valley  Project  construction  ac- 
tivities until  next  July  1.  Added 
to  this  is  $15,967,000  regular  funds 
made  available  at  the  beginning  of 
the  fiscal  year,  making  a  total  of 
$3.5,182,000  available  to  carry  for- 
ward the  new  construction  pro- 
gram. 

According  to   Regional    Director 
Richard   L.  Boke,   the  bulk  of  the 


What  may  prove  to  be  the  sec- 
id  largest  deposit  of  Vermiculite 
ore  in  this  country  has  just  been 
opened  and  is  in  shipping  opera- 
tion at  Mt.  Alexite,  near  Encamp- 
ment, Wyoming,  on  a  branch  of 
the  Union  Pacific  Railway.  Geol- 
ment   employees    on    this   work   is !  ogists    have    estimated    that    the 


TRIAL  BALANCE 


mountain  contains  several  million 
tons  of  Vermiculite  (trade  name 
Alexite)  ore,  and  a  lease  covering 
sixty  years'  operation  has  been 
signed. 
A  long  drift  has  exposed  a  large 


tion  features  of  the  project  which 
were  halted  during  the  war.  These 
features,  estimated  to  cost  a  total 
of  1 1.^^.094.000,  are  chiefly  design- 
ed to  carry  the  water  now  stored 
behind  Shasta  and  Friant  dams 
to  the  lands  of  the  San  Joaquin 
Valley.  Concurrently  the  Bureau 
is  carrying  on  water-marketing  ne- 
gotiations with  a  score  of  irriga- 
tion   districts    in    the    valley,    and 


feet   long.    Their  special   place   in    ha.s    just    signed    the    first    of    its 


the  lighting  picture  is  for  show- 
case and  decorative  lighting  where 
long  lines  of  low  brightness  are 
required.  The  electrodes  are  de- 
signed for  inst^it  starting  on  high 
voltage.  Long  lamps  present  a 
starting  problem  in  humid  air 
which  is  overcome  on  the  "slim- 
line" by  painting  a  narrow  silver 
stripe  along  the  outside  of  the 
glass  to  within  a  short  distance 
from  each  end.  This  metallic  stripe 
acts  as  a  capacitf^r  facilitating 
starting. 

The    slimline     lamp    is    .slightly 
more     efficient     in     turning     watts 


C.  Day  Implement  Company.    The 

$6000,  40xl00-foot  structure  will  I  into  lumens  than  the  reguUr  lamps, 
be  erected  at  643  Atherton  Street)  This  is  because  a  large  proportion 
.     .     and  many  a  Seabee  has  hoped  • -'  -a .,  ,  "^     *"    y^L^i^n 

that  he  would  never  see  one  of  the 


things  again 


oOo 


ever. 


Plans  for  street  closings  to  make 
possible  the  ultimate  expansion  of 
FRESNO  State  College  campus  to 
provide  sites  for  nine  contem- 
plated new  buildings  and  the  ex- 
pansion of  others  were  approved 
by  the  City  Commission  in  con- 
formity with  recommendations  of 
the  State  Department  of  Public 
Works. 


the  ends,  and  with  the  "slimlines", 
for  a  given  length,  there  is  a  small- 
er percentage  of  loss. 

Fluorecent  lamp  life  and  the 
specific  effect  of  starting  is  better 
understood.  As  a  result  fluores- 
cent lamps  are  now  rated  with 
consideration  of  the  number  of 
starts.  For  example,  the  40-watt 
lamp  has  a  life  of  6000  hours  if 
it  burns  12  hours  per  start.  But 
if  the  lamp  burns  6  hours  per  start 
(Continued  on  Page  4) 
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contracts  covering  irrigation  re- 
payments with  the  Southern  San 
Joaquin  Municipal  Utility  District. 
The  major  activities  of  the  1946 
program  will  be  work  on  the  160- 
mile  Friant-Kern  and  the  110-mile 
Delta-Mendota  canals,  both  chan- 
nels of  river-size  proportions.  An- 
other undertaking  will  be  comple- 
tion of  the  last  10  miles  of  the 
Contra  Costa  Canal  and  construc- 
tion of  the  Mountain  View  Reser- 
voir that  is  to  supply  the  city  of 
Martinez  with  much-needed  do- 
mestic water. 

The  other  construction  features 
of  the  1946  program  include  the 
finishing  touches  on  the  project's 
three  nearly  -  completed  dams — 
Shasta,  Keswick,  and  Friant — and 
the  building  of  a  230-kv.  transmis- 
sion line  from  Oroville  to  Sacra- 
mento, including  a  line  between 
substations  at  Sacramento.  The 
power  program  for  the  rest  of  the 
fiscal  year,  July  through  Decem- 
ber 1946,  is  estimated  to  cost  $6,- 
771,000;  irrigation  features  ^24,- 
761,000;  joint  facilities  $3,650,000. 
The  initial  features  of  Central 
Valley  Project  at  1945  prices  is 
estimated  to  cost  $384,314,000,  of 
which  about  $160,000,000  have 
been  expended. 

Boke  said  all  work  is  to  be  dc  .e 
by    contract    with    private    firms. 
Subject  only  to   modifications   dic- 
tated by  variables  such  as  weather 
and  housing  bottle-necks,  the  Bu- 
reau will  carry  out  the   1946  irri- 
gation construction  program  under 
the  following  schedule: 
-...PrImMt-iCem  C^nal.    The  first  6.0 
mile  section   is   under  contract  for 
construction  by  Peter  Kiewit  Sons 
Company    of    San    Francisco,    and 
invitations  for  bids   are   ready   for 
a  15-mile  section  to  include  two  si- 
phons across   Dry   and   Little   Dry 
Creeks.    This   month   bids  will   be 
called   on   a   8.5-mile   section;    and 
in  February  on  a  siphon  at  Kingrs 
River.     It    is    confidently   expected 
that   before   the   end   of  the   fiscal 
year  on  June  30,  bids  will  be  call- 
Jed  on  at  least  one  section  of  canal 
beyond    Kings    River.    In   view   of 
the    serious    housing   shortages   in 


included  in  the  program 

Delta  -  Mendota  Canal.  Invita- 
tions for  bids  will  be  issued  early 
in  the  year  for  the  first  13-mile 
section  of  this  west  side  canal, 
and  for  pumping  equipment.  The 
invitation  for  bids  on  a  wasteway 

will  also  be  issued.  Housing  for  which  is  also  being  shipped. 
Government  employees  on  this  job  j  Vermiculite  ore  is  heavy  and 
also  will  be  included  in  the  progrram.  I  dense  and  is  shipped  cleaned  and 
Contra  Coeta  Canal.  When  weath-  j  sized  from  the  mine  to  many  op- 
er  permits,  probably  in  March, '  erators  throughout  the  country 
construction  will  be  resumed  on  j  fee<l  it  through  a  simple  expand- 
the  contract  now  held  by  Trew-  j  ing  or  exfoliating  furnace,  sim- 
hitt,  Shields  &  Fisher  for  a  5.3-  I  ilar  to  an  ore  roaster.  Low  car- 
mile  section.  Work  on  this  con-hoa<l  bulk  freight  rates  have  been 
tract  was  suspended  during  the  established  from  Mt  Alexite  sid- 
war.   Bids  will  be  called  this  month  i  in?-     The   ore  expands   fro 


In  preparing  your  balance  sheet 
for  the  year  just  ended,  why  not 
try  figuring  it  difl'erentlv  ?     " 

•  •    •      * 
Instead  of  adding  up  what   you 

have  gotten  and  gained,  why  not 
review  what  you  have  ?iven  *» 
it  it  it 
Not  giving  in  term,  that  show 
on  the  cash  register,  but  doing  the 
little  daily  deeds  costing  but  a  mo- 
ment of  your  time,  y«"t  adding  so 
much  to  the  dav  of  others 

•  •    • 
It    is    not    necessary     that    your 

tonnage    of    high    grade    Sericite,   f^!!   be    shouted   from    the   house- 
«,v.j^>.  ,o   oio.,  k1;„^  oV,,- ^A  tops  —  the   joy   of   the    doing  will 


New  Recognition 
For  Western 
Steel  Market 


bring  its  own  reward, 
•  •  • 
Standing  at  the  Door  of  the 
Temple  or  the  Gates  of  the  City 
and  making  an  exhibit  of  vour  lar- 
gess may  fatten  your  ego  but  it 
does  not  bring  the  ini  er  satisfac- 
tion of  doing  the  little  day-by-day 
acts  of  graciousTiess  whuh  cost 
nothing    in    coin    but    yield    a    rich 


•  •  • 
If  your  balanc>e  sheet  adds 
up  that  your  pasKsing  by  has 
made  life  more  p^leajajit  for 
others,  you  have  ha^^good- 
year 


for  the  remaining  4.7-mile  section,  j  16     times     its    original     si^  ^and''^'''''^^"'^  '"  ^''"^"*"'^''^ 

including    Mountain    View    Reser-   weighs  only  from  6  to  10  pounds 

voir  near  Martinez.  •  per    cubic    foot    after    exfoliation. 

Friant  Dam.    In  April  invitation  I  Vermiculite   is   a   micaceous,    non- 

for    bids    will    be    is.sued    covering  jnietallic,   non-organic   mineral   and 

construction  of  a  stilling  basin  for 'contains    chemicals    and    moisture 

the  outlet  to  the  Friant-Kern  Ca-  j  between    the    layers    which    cause 

nal.    Drum  gates  now  being  manu-   an   accordian-like  expansion  under 

factured    under   purchase    contract   heat.    Millions  of  tiny  air  cells  in 

will  be  ready  and  bids  covering  in-  'expanded    Alexite   account   for   its 

stallation  will  be  issued  in  March.  |  insulation    value    ir    building    and 

Bid  invitations   on  valves,  cranes,  |  its  water-absorption  value  in  agri- 1 

and    miscellaneous    items,   will    be  j  culture.  j 

issued   in    May.    Landscaping  and  i     tko    r...;^^;^  i      j       *  /.       ' 

construction  of  camp  facilities  also   „oL    Vprmi^ntt  ^^^'^"^f/  "f    °/  .^  | 

will  begin  in  1946.  'cnmniJoK      «  ^    ^^    -^^S  '}■   '^  \ 

^ V I  completely     fireproof,     insulating,  I 

vermin   -   proof,  sound  -  deadening,  | 

CIO  j  and  everlasting.    When  used  as   a  ] 

surplus    OargeS  po^se  ah  or  as  an  aggregate  with 

mm  *         •111'  ^^"^^"t  or  plaster,   it   provides   an  i 

INOW  Available  I  ^^^^^^^"^    fireproof    insulation    for 

*  ^ w  «    <  a*  wuwvav  1  roof  decks  and  refrigeration  plants 

TT   o   „     .^"^^^  ^'^P.°^?^   Section,  ;naces.    There  can  be  no  moulding 
U.  S.  Maritime  Commission,  Wash- ,  or   deterioration    as    with    an    or- 


-_V- 


Father  and  Son 
Partnership  For 
Plastering  Firm 

Joseph  P.  Marconi  of  the  Mar- 
coni Plastering  Co.,  211  Moulton 
Street,  announces  that  effective 
January  1  his  son  Leonard  J.  Mar- 

ington,D.  C,  has  announced  it  has  I ganicinsuTalion:    ""    ""    "'-  f^^^g^^'  become  a  full  panner  in 

Wrr'SLrtmenfo^^^^^^  ''^''    ^^^^    ^^-       Young  Marconi,  recently  retum- 

nlus    Wked-dow^    sf^l    bLrles"   3   "t  \^""!i"^'^  *'  ^"  aggregate   ed  from  overseas  after  five  years 

pi  a\"^a';oVT$9.\\i:ooS:^Th^e|S">tL'lsS:^^^  ^^„.e^!  ^^^^^^-^^  ^  ^'^'^  ^^^^^  ^"  ^^^ 

°^^^^^  ^J^  ^^\  harbor  use  and  are  can  Standards  Association,  as  well 
offered  for  sale  as  is,  f.ob.  loca-  jas  the  American  Society  for  Test- 
tion  Included  are  the  following:  jing  Materials  when  used  as  a  sub- 
37  dry  cargo  barges,  unit  cost  to   stitute  for  sand  and  proper  speci- 


government  $5000;  15  crane  barges 
unit  cost  $143,000;   7  liquid  cargo 


fications  are  followed.    It  is  esti- 
mated  that   some   85   per   cent  of 


U.  S.  Army,  had  considerable  pre 
vious  experience  assisting  his 
father. 

The  Marconi  Plastering  Com- 
pany has  been  actively  engaged 
throughout  the  war  largely  on  U. 
S.  Engineer,  Navy  and  War  Hous- 


Increasing  importance  of  the 
western  steel  mark<4  is  reflected 
in  information  received  by  the  in- 
dustrial departments  of  the  Oak- 
land and  San  Francisco  Chambers 
of  Commerce  from  S.  C.  Pohlmann 
vice  president  and  general  man- 
ager of  the  California  Wire  Cloth 
Corporation. 

According  to  plans  perfected  by 
E.  P.  Holder,  president  of  the  Col- 
orado Fuel  &  Iron  Corporation, 
with  offices  in  New  York,  the  Cali- 
fornia Wire  Cloth  Corporation  has 
been  named  to  direct  and  manage 
C.  F.  &  I.'s  sales  and  sen'^ce  op- 
erations in  Washington,  Oregon, 
California  and  Nevada  from  Bay 
Area  headquarters.  The  C-alifor- 
nia  corporation  has  a  general  of- 
fice and  a  plant  in  Oakland,  offices 
and  a  warehouse  in  San  Francisco, 
a  plant  in  South  San  Francisco, 
and  a  Los  .Angeles  warehouse. 

C.   F.   &    I.   operates  one   of  the 
west's    basic    steel    industries    in 
Colorado  and  the  centralization  of 
western  sales  headquarters   in  the 
Bay  Region  is  expected  to  improve 
services  to  western  fabricators.    In 
its  new  sales  and  service  program, 
California  Wire  Cloth  Corporation, 
in    addition    to    their    own    opera- 
tions,    will     represent     Wickwire- 
Spencer  Steel    Division,   Wickwire- 
Spencer    Metallurgical    Corp.,    Co- 
burn    Trolley    Track    Division,   the 
American    Wire    Fabrics    Corpora- 
tion, and  C.  F.  &  I. 

The  new  program  wiTT  assure 
western  .steel  users  of  additional 
supplies  from  western  sources  and 
is  another  recogfnition  of  the  grow- 
ing importance  of  the  iron  and 
steel  industry  in  the  west  by  east- 
ern interests,  according  to  the 
chambers  of  commerce. 

V 

ARCHITECTS  IN   NEW 
ASSOCIATION 


barges,  unit  cost  $27,900;  two  steel   the  plastering  done  in  the  Detroit   ing    projects    and    earned    a    Cer 
pier  barges    $68,400;  gix  liquid  or  |  area    is   with    Vermiculite    in    the   tificate   of    Merit   from   the   Navy 
i2.  <^ajfo  t)arges,  ^mt  cost  $28,- 1  place  of  sand,  and  practically  all  and  the  Army-Navy    ^ 
500;   184  do,  unit  cost  $32,900;   18  j  contractors    charge    the    same    as        ""  -    -^ 

dry  cargo,  $12,400  unit  cost.  Ifor  sand   plaster.    The   aggregate 

The  barges  are  located  at  Horse-  j  costs  more  but  the  saving  of  la- 
head    and    Voorheesville,    N.    Y.;  jbor  and  material  makes  up  for  the 


Paul  L.  Dragon.  Carl  R. 
Schmidta  and  B.  Re<;de  Hard- 
man  announce  the  formation  of 
the  architectural  firm  of  Dragon, 
Schmidts  &  Hardmaa,  located 
at   2068   Allston  Way,   Berkeley. 


NEW  OFFICE 


Architect  J.  Lloyd  Conrich  has 
moved  his  office  from  558  —  33rd 
Avenue  to  Room  226,  Balboa  Bldg., 
593  Market  Street,  San  Francisco. 
Telephone  SUtter  6315. 


CELOTEX  INSULATION  PRODUaS 

Cdo-BIock  for  Refrigeration 

Celo-Siding  for  Conitmctioii  Work 

Celotez  Hardboardt 

Harbor  Plywood  Corp.  of  California 

540  Tenth  St  MArket  6705  Sui  Frandsco 


CONTRACTORS:  see  us  befum  wu  bid! 

We  iwill  finance  sound 
Improvement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Art 

BONDS  and  WARRANTS  •  bought  •  quoted  •  sold 

PHoneCoUect    S  T  0 1^  E    &    Y  0  U  IV  G  B  E  R  G 

SuiterS460     •     'SC    Rl'S:^    BVILDING        SAN    tRANtlSCO  4 


Montgomery,  Ala.;  New  Orleans, 
J  A.;  hm^ron  «|pt^  YerroQ,  C&lif., 
and  Auburn,  Wash.  For  further  in- 
formation, address  Materials  Dis- 
posal Section,  U.  S.  Maritime  Com- 
mission, Washington  25,  D.  C. 

— V 

NEW  RESIDENCE 


Roland  L.  Buchanan,  purchasing 
agent  for  Spott  Electrical  Company 
of  Oakland,  is  building  a  new  home 
in  Moraga  Gardens,  Contra  Costa 
County.  Excavation,  forms  and 
placing  concrete  for  *he  patio-type 
home  afe  underway  by  J.  H.  Fitz- 
maurice,  East  Bay  concrete  con- 
tractor. 


higher  cost  of  Veimiculite.  Ver- 
miculite weighs  about  one-tenth  as 
much  as  sand;  plasterers  love  It. 
Vermiculite  plaster  has  four  times 
the  insulating  value  of  sand  plas- 
ter and  has  been  given  in  four- 
hour  fire  rating  by  the  Underwrit- 
ers Laboratory.  This  is  the  best 
rating  given  to  any  building  ma- 
terial. 

The  Alexite  Engineering  Co., 
Colorado  Springs,  Colo.,  maintains 
a  half-dozen  research  engineers 
improving  present  products  and 
developing    new   ones. 


iRiuin  PuinTs 

are   Laboratory   Controlled 
to    Professional   Painters' 
High   Standards 

iRiuin  PRinr  [ompnnv 

4th  &  Addison  Sts  •  Serkeley  2,  Calif. 
i  Phone:  BErkelev  3440 


'iRe^ir;, 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 
Air  TooU  of  AU  Kindt 

CLEMENTINA  CO. 
2277  JERROLD  AVENUE 
Phone  Mlaaion  1636-0755 

■     ■■ 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 
SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PRmUT,  EPnOENT  SERVICE  IS 

ATLAS  H£ATIN6 

^  AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


PRWk/r/FS /vo 

L0N6l£Ji  REQUIRID 


CONVEflTTV 

iiuotcscnr 


tffctSw^yylfti 


Manitfacturtd  by 

BEATTY  STEEL 
PRODUCTS  CO. 

41 S- 421  MY  ANT  STtEtT 
SAN    FMANCISCO 

•     *      * 
fOU  SALES  on  ItlKTALS  CAll 
SANFIANCISCO         OAKLAND 
YUlMn  OaM  TWiii*akt  lOt* 


RENTED    WITHOUT    PRIORITY 


FluorescentPrcduchCo. 


"N 


ATLAS  MANUFA 

PASSENGER  AND  FREIdfT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  RTTINGS 

SPECIAL  ELECTRICAL  AND  MECHAMCAL 

EQUIP»ffiNT 
ELEVATOR  REPAIRS  AND  I^RVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  .  SAN  FRANdfiCO  I  • 


tOIIINl 

Hotf-round 


BETHLEHEM  PACIFIC  COAST 
STnL  CORPORATION 

STEEL  PLANTS  at  Seattle,  San  Francisco, 
Los  Angdes. 

DISTRICT  OFFICES  at  Portland,  Seattle, 
San  Francisco,  Los  Angeles,  Salt  Lake 
City,  Hon<duIa.  1  ' 

BZkrMklMt    I     SAN  FRANCISCO  -  20tll  &  HIiMb  Sis. 


gETHLEHEs, 
STEEL 


Sound  Conditioning 

with 

Acousti-Celotex 


tins  cleaner  removp^ 
old.  iKjrdened  |).»m' 
rt 'ht  to  the  hee! 


Cabot's  Bnish 
Qeaiier 

Dlatrltetad  ky 

Gmn  Carle  &C9. 


TECO 

TIMBER 
CONNECTORS 

Ail  types  of  TECO  connectors 
carried  in  stock  it  o«r  Smi 
Francisco  warehouse. 

Fdr  prompt  conoecior  senricc 
or  oaiBM  of  TBCO  labiioMMt 
—write  or  'phone''  > 

TIIIIEREMINEEIIIfiCi..lK. 
•fWASinNC1ill.l.e. 

Stratt 


.:i  .■.: 


>'-  -eV    -T»- 


/ 
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DAILY    PACIFIC    BUILDER 


ADVAMCE  C<Mli»rRUCTIOM  REPORTS 


WEDNESDAY,  JANUARY  V1946. 


'    DAiLi  FACIFrC  BUILDER 

lMu«d  Every  Morning*  Except  Saturday,  Sunday  and  Legal  HalMaya 

DAILY  PACIFIC  pUXLDER  Im  the  pioaaer  oonatmction  dally  ot  tha 
Pacific  Coa^t,  Maintaining  a  complata  B«wa  reportlBc  aervioa 
covering  all  principal  tiuiidinjr  aiKl  «agine«Axg  projecta; 
consoiidat«d  Januarx'  2.  1930,  witlri  LArseifaAdTanoa 
Construction  Raports.  A  Legal  Newspaper  of  gen- 
eral clrculatien  aa  defiaed  by  tke  Superior 
Court  of  San  Franeiaco  Coxmty. 

SUBSCRIPTION  RATES: 
93.00  per  Month;  $30  per  Year  (Payable  In  Advanoe).  Single  Cepy*  Ite 

Bntered  as  Secoad-Claas  nuitter  July  2S,  1907,  at  the  poet  office 
at  San  Pranclsco,  California,   under  th*.   Act  of  March   3,   1879 

PubL'shed  by 
STARK-RATH  PRINTING  Jk  PUBUSHING  CO.     '^ 
Under  a  nuumgcnment  agr cement 
F.  W.  DODGE  CORPORATION,  ww«i. 

Q.  E.  McQAVRAN,  Editor  J.  E.  OaQERS,  AdvartMnf 

465  Tenth  St,  San  Francisco  3 
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January  2,  1946 
PLANNED 
PLANT 
FIELDS    LANDING,    Humboldt   Co.. 

Calif. 
Construction    of    new   dock    350   feet 

long;  cold  storage  plant,  etc. 
Owner — A.  Paladlnl  Co.,  Inc.,  Charles 

Tlmmons,  local  manager.  Eureka. 
Architect — Not   announced.  •     4 


1—      APARTMENTS 

January  2,  1946 
TO    START    CONSTRUCTION 
APARTMENT  BUILDINGS 

Cost,  $75,000  each 
BURLINGAME,  San  Mateo  Co.,  Calif. 

Oak  Grove  and  Florabuna. 
Construction      of      three      apartment 

buildings. 
Owner— H.   I.    Lauder,   708   Plymouth 

Way,  Burlingame. 
Architect — Not  announced. 
Contractor — G.    W.    Williams   Co.,    10 

California  Dr.,  Burlingame.     •    1 


January  2,  1946 
PLANNED 
WAREHOUSE 
RICHMOND,  Contra  Costa  Co.,  Calif. 

1141  S.  14th  St 
Construction  of  new  plant  and  offices 

to  utilize  20,000  sq.  ft.  floor  space. 
Owner — Galen  Co.,  Inc.,  H,  A.  Smith, 

president,  2148  4th  St.,   Berkeley. 
Architect — Not  announced.  4 


ceilings,  electric  heating  ajid  ven- 
tilating, fluorescent  lighting,  auto- 
matic sprinkler  system,  spur  track, 
etc.  Bids  are  to  be  submitted  at  3 
P.  M.,  January  4.  •4 


January  2,  1946 

PLANNED 

PACKING  PLANT  Cost,  $100,000 

SANTA  CLARA,  Santa  Clara  Co. 

Construction  of  steel  packing  plant 
with  main  portion  one-story  and 
the  subsidiary  two  stories  high. 

Owner — Gangi  Bros.  Packing  Co.,  411 
Meridian  Road,  San  Jose. 

Architect — Not  Announced.       •  4 


January  2,  1946 
PLANNED 

CYANIDE  MILL  Cost,  $150,000 

TONOPAH,    Nye    Co.,    Nev.     Mizpah 

Hill. 
Construction  of  100-ton  cyanide  mill. 
Owner — Tonopah    Mining   Co.,    H.    A. 

Johnson,   Mgr.,   Tonopan. 
Architect — Not  Announced.  •       4 


January  2,  1946 

PLANNED 

PLANT  ADDN.  Cost,  $40,000 

BERKELEY,  Alameda  County,  Cal. 
1741  Flflh  tSyeet. 

Construction  of  reinf.  concrete  one- 
story  addition  to  plant  to  provide 
7000  sq.  ft.  of  floor  space. 

Owner— Berkeley  Tool  &  Die  Co.,  1741 
5th  St.,  Berkeley. 

Architect — Not  Announced.      •  4 


January  2,  1946 

PLANNED 

CREAMERY 

OAKDALE,  Stanislaus  County,  Cal. 
Comer  Sierra  St.  and  4th  Ave. 

Construction  of  assembling  plant,  ga- 
rage and  creamery  building. 

Owner — Dairymaid  Creameries,  Tom 
Foster,  president  (subsidiary  of 
Marlndell  Corp.,  1675  Howaixl  St., 
San  Francisco). 

Architect — Not    Announced.  4 


January  2,  1946 
CONTRACT    AWARDED 

LOS  ANGELES.  Calif.— Mac  Isaac 
&  Menke,  3440  E.  22nd  St.,  Los  An- 
geles,   win   start    work    soon  on    the 


January  2,  1946 
CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— T.-S.  Con- 
struction Engineers,  Inc.,  530  W.  6th 
St.,  Los  Angeles,  has  been  awarded 
a  contract  for  the  construction  of  a 
five-story  steel  frame  and  concrete 
i  addition  to  a  store  building  at  6067 
Wilshire  Blvd.,  Los  Angeles,  for  the 
May  Co.  Department  Stores  Co.,  330 
W.  8th  St.,  Los  Angeles.  The  addition 


January  2,  1946 
BIDS  OPENED 

BREMERTON,  Wash.— F.  Machert 
Co..  Seattle,  Wash.,  at  $1870.  sub- 
mitted low  bid  December  28  to  the 
office  of  the  district  engineer.  Fed- 
eral Works  Agency,  PiibUc  BuUdings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  interior 
painting  and  miscellaneous  repairs 
at  the  U.  S.  Post  Office  Bldg.,  Brem- 
erton, Wash. 

Other  bidders  were: 

Morgan  Painting  Co.,  Seattle,  $3600. 

R.  A  Newman,  McMinnville,  Ore., 
$4x18. 

Lewis  ConatrucUon  Co.,  Seattle, 
$5200. 

Saxon  Painting  Co.,  Tacoma,  Wash.. 
$5638.50.  m     J 

«.»^  ^  January  2.  1948 

BIDS  OPENED 

SEATTLE,  Wash.  — Agutter  Elec- 
tric Co.,  Seattle,  at  $10,186  submit- 
ted  low  bid  December  28  to  the  of- 
fice of  the  district  engineer,  Federal 
Works  Agency,  Public  Bldgs.  Admin., 
838  U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  furnishing  and  installing 
fluorescent  lighting  fixtures.  Federal 
Office  Bldg..  Seattle.>t 

Other  bidders  were: 

Agutter  Electric  Cd.,  Seattle.  $10,- 
186.00. 

Abbett  Electric  Co.,  San  Francisco, 
$11,49& 

Waldron.  Brown,  Johnson  Co.,  Se- 
attle, $11,980. 

City  Electric  &  Fixture  Co.,  $12,910. 

C.  A..Carlsen,  Seattle,  $13,000. 

Service  Electric  Co..  Seattle,  $13,- 
740.  •         •  1     7 


January  2,  1946 
PREPARING  PLANS 
HOSPITAL  ~  Cost,  $70i000 

CORCORAN,  Kings  County,  Calif. 
Construction  of  municipal  hospital 
Owner-— City  of  Corcoran,  City  Hall. 

Corcoran. 
Architect— David  Horn.  Rowell  Bldg., 

Fresno.  ^ 

A    bond    election    will    be    held    in 
ApriL  Q 


lO— 


HOTELS 


January  2.  1946 
TO  START  CONSTRUCTION 
RESORT  HOTEL 
DOUGLAS     COUNTY,      NEV.      Lake 

Tahoe  Highway  near  intersection 

of  Kingsbury  Grade 
Construction  of  4 -story  hotel,  casino 

and    cottages    to    be    called    "The 

Normandy  Village." 
Owners — Denny  Wood,  San  Francisco, 

and  Fred  E.  Elkins,  707  NW.  19th, 

Portland,  Ore. 
Architect — Not  announced.  •     10 


SUB -BIDS  WANTED 

General  eentraetens  deeirtng  auto-blde  on  any  Jeto  are  Invited  to  make  knewrn 
their  requiremetnto  In  this  eelumn.     There  Is  ne  charge  for  this  service. 


Edgmnont  Sehool    Addn,   Ean    Bruno;    Bids  open   January   11,  8   P.    M. 
Richard  Delucchl  *  Co ,  420  San  Mateo  Ava,  San  Bruno  (S*n  Bruno  974) 
Carrico  &  Gawtier,  365  Ocean  Ave..  San  Prandscp  (JUaipor  4-8081). 
Peter  Sartorio,  262  Clementina  St..  San  Francisco   (GArfield  8317). 
S.  J.  Amoroso  Conatr.  Ca.  2100  Oakdale  Ave.,  S.  F.   (lilsslon  1490). 
Moore  &  Roberts.   693    Mission   St  ,   San   Francisco    (GArfieU  8079). 
R.  A.  CuUen,  478  Jackson   Street     San   Francisco   (bUtter  1951). 


BIdga,  Services  and  Paving,  Camp  Pendleton,  Oceanside;  Spec.  17225;  Bide 
open  Januaiy  8,  11  A.  M. 
Haddock  Engineers,  Lta.,  225  Bush  St,  San  Francisco    (GArfleld  2980). 


January  2,  1946 
PLANNED 
MOTEL 
OAKDALE,    Stanislaus   County,    Cal. 

East  "F"  Street. 
Construction     of     11    duplex    motels, 

■tore  building,  coffee  shop,  etc., 

with  exterior  stucco  asid  Interior 

pla^ster. 
Owner  and  Builder — Harry  Hofmann,  j 

Oakdale.  I 

Plans  by  Owner..  10  ' 


Alter  BIdfl.,  Grant  Ave.  and  Maiden  Lane,  S.  F.;    Bid«  open  Jan.  11,  8  PM. 
Dinwiddle  Constr    Co..   Inc..  210  Crocker  Bldg..    S     F.    (EXbrook   5616). 
MacDonald,  Ybung  Sc  Nelson.  127  Montgomery  St.,  S.  F.   (SUtter  8296).  ' 
G.  P.  W.  Jensen  &  Sons,  Inc.  320  Market  St.,   S.   F.    (OArfield  2444 1. 

J.  O.  Edy  Store  Bldg..  Lakeshore  Ave.,  Oakland;   Bids  open  Jan.  3.  3  PM. 
WlUis   F.    L>-nn,   1040   Folger  Ave.   Berkeley    (BErkeley    6044). 
Anderaon-Hagtlund,  Inc.,  219  4l8t  St,  Oakland    (OLympic  9103). 
Stolte,    Inc.,    fl451    San    Leandro   St,    OalOand    (TRinidad    1064) 

Alter  Continental   Bakery.  Vork  and   Alameda.  S.   F.;    Bids  open   January   5 
G.  P.  W.  Jensen  &  Sons,  Inc.,  320  Market  St,  S.  F.   (GArfleld  2444). 
Jacks  &  ^ine.  620  Market   St.,   San  Francisco   (G.^ield   2106). 

Alter  Hotel   Drake  Wilshire,  San   Francisco;    Bids  open  Jan.  5,  2   P.   M. 
Swlnerton  &  Walberg  Co.,  225  Bush  St..  Sim  Francisco  (GArfleld  2980) 
Barrett  &  Hilp,  918  Harrison  St,  San  Francisco  (DOuglas  (TTOO). 
Howes  &  Whltaker.  626  Russ  Bldg..   San  Franc.'sco   (GArfleld  5729). 


January-  2,  1946      i 
BID   OPENED  ; 

PORTLAND,    Ore  —  H.    Halvorson, 
Portland,    at    $8,56T- submitted    only 


13—  PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 


Beechnut   Packihg   Co.,   San   Jose:    Bids   open   about    January   8. 
MacDonald.  Young  &  Nelson.  127  Montgomery  St.,  S.  F.    (SUtter  8298). 
t.     Moore  &  Roberts,  693  Mission   St ,   San   Francisco   (GArfleld  K79). 
Erbentraut  A  Summers.  446  Sixth   St.   San   Francisco   (MArket  8810). 
Carl  N.  Swwiaon  Ca,  855  Stockton  Ave.,  San  Jose  4   (BAllard  2802). 


January  2,  1946 
bid  December  28  to  the  office  of  the    FUNDS  ALLOTTED 
district    engineer.    Federal    Works        SHERIDAN  COUNTY   Wyoming  — 
Agency,    Public    Buildings    Adminis-    Walter   F.    Peters,    chairman.    Board 
trationu   838  U.   S.   Appraiser's   Bldg.,  j  of    County    Commissioners,    Sheridan 
San    Francisco,    for    installmg    new  i  county,    has    received    the    informa-  I 


Alter  Admin.   Bldg.,  Golden   Gate   Bridge;    Bids  open   January   11. 
MacDonald.  Young  &  Nelson.  127  Montgomery  St,  S.  F.   (SUtter  8298). 
Mobre  A  Roberts.  693   Mission   St.,   San   Francisco    (GArfleld  8ST9). 
Barrett  &  HUp.  918  Hamson-6t,  San  Frunclsco   (DOuglas  0700>. 


wmdow  frames  and  sash  and  paint- |tion    from    W.    H.    Cheney,    division    Baptist  Church,   Martinez;    Bids   oper.    after   January   1. 

ing  of  openings  at  the  U.  S.  Custom  j  engineer    in    charge    of    the    Bureau  '      Howes  &  Whilaker.  626  Russ  Bldg..  Skn  Francisco   (GArfleld  5729). 

Hourfe,  Portland.  7  ^  of  Community  Facilities  of  the  Fed-  i . ^ — 

jeral  Works  Agency,  Berkeley,  Calif..  ,  Hayward  Union  High  School  Addn.,  Hay  ward:   Bids  open  January  8.  5  P.  M. 
*!._..    ...._j_    .-    ..--  .     .-    -„^        Close  &  Lewi!);,   721  "'C    Street   Haj'A^'ard    (Hayward   270>. 


CLUB  BUILDINGS 


January  2,  1946 
PLANNED 

_^    _         _^ LEGION  BUILDING         Cost,  $30,000 

construction  of  a  one-ahd  part  two-  j  wiircover  an"  area" 82x176  "feet   and    ^*-*^„^^J^?®'„P*°^*  C'*™-  ^^•>  CtiUI. 

story  factory  an<J   office   building  at  j  will    contain    60,000    square    feet    of  " 

127   N.    San   Vicente   Blvd.,   Los    An-  I  floor  space;   concrete  floor  and   roof 

geles,  for  Buzza  &  Cordoza,  3257  Wil-  I  slabs,  steel  sash;  total  estimated  cost, 

shire     Blvd.,     Los    Angeles.     It     will  ,  $i,250,000i    Otis    Elevator   Co.,   300   E. 

cover  an  area  120x350  feet;  cost  $200,-  I  gth  St.,  Los  Angeles,  has  been  award- 

000.    Plans    are    being'    prepared    by  j  ed  a  separate  contract  for  the  esca- 

Archltects    Risley    &    Gould.    220    S.  ;  lators. 

Westmoreland  Ave.,  Los  Angeles.      4  |     pians  were  prepared  by  Architect 

• I  A.  C.  Martin,  233  Higgins  Bldg.,  Los 

'  Angeles.  4 


January  2,  1946 
CONSTRUCTION    StARTED 
CANNERY 
SAN  LEANDRO.  Alameda  Co.,  Calif 


CHURCHFJ5 


January  2,  1946 

PREPARING  PLANS 

ENLARGE  CHURCH       Cost.   $50,000 

SAN  RAFAEL,  Marin  Co.,  Calif.  5th 
and  E  Sts. 

Enlarge  church  by  making  present 
Sunday  school  room  into  an  as- 
sembly hall  seating  320  persons 
and  offering  dining  facilities  for 
250;  constructing  two-story  wing 
accommodating  small  chapel, 
kitchen,  classrooms,  etc. 

Owner  —  San  Rafael  Presbyterian 
Church,  5th  and  E  Sts.,  San  Ra- 
fael. 

Architect — Carl  F.  Gromme,  Alberts 
Bldg.,  San  RafaeL  *    8 


Januarj'  2,  1946 
PLANS  BEING  FIGURED— BIDS 
OPEN    At^TER  JANUARY  1 
CHURCH  BLDG.  Approx.  Cost  $28,000 
MARTINEZ,  Contra  Costa  Co.,  Calif. 
Construction      of      masonry      church 
building   to   seat  about   200  per- 
sons. 
Owner — Baptist  CThurch. 
Architect — Donald   Powers   Smitn,  58 
Sutter  St.,  San  FTancisco. 
Following  is  partial  list  of  contrac- 
tors figuring  plans : 

Howes  &  Whltaker,  626  Russ  Bldg., 
San  Francisco. 

Mldstate     Construction     Co.,     1299 
Bush   St.,   San   Francisco.  •     8 


January  2,  1946 
PLANNED 

„r    .         ,««       .,    PACKING  PLANT 
Southeast  comer  W.  Ave.  129  and  '  WATSONVILLE,  Santa  Cruz  County, 
Menlo  Dr.  ^  |  Calif.    Beach  Road. 

Construction    of    an    eight-line    can-  ^  Construction   of  packing  plant. 

nery.  200x675  feet,  to  be  operated  •  Owner— Manuel  A.  Travers,  423  Rod- 

by  Oakland  Canning  Co.,  foot  of  .         rlguez,   Watsonville. 

9th  Ave.,  Oakland.  !  Architect— Not  Announced.  4 

Owner— Pacific  Can  Co.,  290  Division  ■  

St.,  San  Francisco.  \ 

Structural  Engineers — Ellison  &  King, 

500  Sansome  St..  San  Francifeco. 
Contractor  —  Swlnerton  &  Walberg, 
225  Bush  St.,  San  Francisco. 
As  previously  reported,  a  can  man- 
ufacturing plant  will  also  be  erected 
on  Pacific  Can  Co.  property  for  the 
Pacific  Can  Co.  by  Swlnerton  &.  Wal- 
berg. contractor.s.  It  is  estimated  that 
the  two  plants  together  will  represent 
an  Investment  of  $1,000,000.  •     4 


GARAGES  AND 
SERVICE  STATIONS 


Jamuary  2,  194n 

PLANNED 

(X)MMERCIAL  BUILDING 

YUBA    CITY.    Sutter   County,   Calif. 

Plumas  St. 
Construction     of     one-story     general 

merchandise  store  building. 
Owner— Western  Auto  Supply  Co.,  W. 

G.  and  Thomas  Bennett,  owners, 

Yuba   City. 
Plans  by  owner. 
Contractor— McCoy  &  Butler.  1128  F 

St.,  Marysvllle. 


January  2,  1946 
PREPARING  PLANS 
CHURCH 
HAYWARD,  Alameda  County,  Calif. 

Bridge  and  Birch  Sts. 
Construction  of  new  church  building. 
Owner — Eden  Congregational  Church, 

Hayward. 
Architect— Scott  Haymond,  180  Tam- 

alpais,  Berkeley.  3 


E.  Main  St 
Construction  of  new  Legion  building. 
Owner — American    Legion    Post    No. 

158,  Los  Gatos. 
Architect — Hengy  David  Kensit,  Rm. 


4~       FACTORIES  AND 
WAREHOUSES 

January  2,  1946 

SUB-CONTRACTS    AWARDED 

MFG.  PLANT  Cost.  $70,000 

SAN  FRANCISCO.  Treat  Ave.  bet 
16th  and   17th  Streets. 

Construction  of  one-story  and  mez- 
zanine mill-frame  mfg.  plant  for 
wood  stairbulldlng. 

Owner  and  Builder— J.  dl  Crlstii^a  & 
Son.   3150    18th   Street.  ^ 

Engineer— Alf.  P.  Fisher.  300  Mont- 
gomery Street. 

Roofing— Alta  Roofing  Co.  976  In- 
diaina  Street 

Plumbing — A.  J.  Silva,  455  Hayes  St. 

Sheet  Metal — Morrison  &.  Co..  74  Du- 
boce  Avenue. 

Reinforcing  Steel — Judson  -  Pacific- 
Murphy.    1200   17th    Street 

Concrete — John  Cassaretto  Co.,  Sixth 
and  Berr>'  Streets. 

Trusses — Associated  Wood  Products. 
1335  6th   St.,   Berkeley. 

Overhead  Doors — Glide  in  Overhead 
Door  Co..  5420  San  Pablo  Ave., 
Oakland. 

Grading— Eaton  &  Smith.  715  Ocean 
Avenue.  •         •  4 


January  2,  1946 

PLANNED  ..««^ 

FREEZING  PLANT  Cost,  $40,000 

SAN  JUAN  BAUTISTA,  San  Benito 

Co.,  Calif. 
Construction  of  freezing  plant. 
Owner— Sam   J.  Regas   &   Sons,    San 

Juan  Bautista. 
Architect— Not  announced.  * 


7— FEDERAL  BUILDINGS 

January  2,  1946 
CONTRACT    AWARDED 

LEWISTON,    Idaho.— R    A.    New- 
man, McMinnville,  Ore.,  at  $2621,  was 
awarded    contract    by    the    office    of 
*    the  district  engineer.  Federal  Works 
Agency,    Public    Buildings    Adminis 


January  2,  1946 
TO   START   CONSTRUCTION 
CANNERY  Cost.  $45,000 

MONTEREY.     Monterey     Co.,     Calif. 

Wave  Street. 
Construction    of    reinforced    concrete 

cannery  building. 
Owner— Central     Packing     Company. 

care  Architect. 
Architect— Robert   Jones.   Carmel. 
Contractor— Elio    &    Vassalo.     P.     O. 

Box  181.  Monterey.  •         •         4 


January  2,  1946 
PLANS  BEING   FIGURED 

LOS  ANGELES,  Calif.— Engineers 
Bowen,  Rowe,  Rule  &  Bowen,  2835 
Gilroy  St,  Los  Angeles,  have  com- 
pleted plans  and  are  taking  bids 
from  a  selected  list  of  contractors 
for  a  reinforced  concrete  factory 
building  to  be  built  on  Kansas  Ave., 
between  Massachusetts  Ave.  and  Ro- 
berta Sts.,  Riverside,  for  the  Colonial 
Radio  Corp.,  Buffalo,  N.  Y.,  a  sub- 
sidiary of  Sylvania  Electric  Producta, 
Inc.  The  building,  which  will  be  160x 
180  feet  In  area,  will  have  concrete 
walls  and  floor  and  will  contain  50,- 
000  square  feet  of  floor  space,  steel 
roof  trusses,  gypsum  slab  roofing, 
steel  sash,  ceramic  tile,  lathing  and 
plastering,  asphalt  tile  flooring,  steel 
toilet  partitions,  fire  doors,  acoustical 


tratlon,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  interior  painting, 
etc.,   at   U.   S.  Post  Office,   Lewlston. 


January  2,  1946 
PLANNED 

HOSPITAL  Cost,  $200,000 

TRACY,  San  Joaquin  Co.,  Cal.    West 

Eaton  Avenue. 
Construction  of  40-bed  hospital  bldg. 
Owner — Tracy  Community  Memorial 

Hospital.  C.  E.  Ritter,  general 

chairman,  Tracy. 
Architect — Not  Announced.       •  9 


January  2,  1946 
BIDS   WANTED 

PORT  ANGELES,  Wash.  —  UnUl 
January  8,  10  A.  M.,  bids  will  be  re- 
ceived by  the  13th  Naval  P*8trict, 
Exchange  Bldg.,  Seattle,  for  construc- 
tion of  airport  control  tower  for 
Coast  Guard. 

Specifications  obtainable  from  the 
above  office.  7 


for 


January  2,  1946 
BIDS  OPENED 

EASTPORT,  Idaho.— Lewis  Constr. 
Co.,  Seattle,  at  $2990  submitted  low 
bid  December  28  to  the  office  of  the 
district  engineer,  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  Interior  and  ex- 
terior painting  at  U.  S.  Border  Sta- 
tion,   Eastport.    Idaho. 

R.  A.  Newman,  McMinnville,  Ore., 
at  $3564  submitted  the  only  other  bid. 

7 


I  that    funds    to    the    amount    of    $800 
;  will   be   furnished   to   the   county  for  ■ 
j  the  purpose  of  assisting  in  the  prepa-  ' 
,  ration  of  plans  for  fair  ground  build- 
■  ings.  The  plans   for  the  fair  ground 
buildings  can  now  be  completed  and 
all  arrangements  made  for  construc- 
tion. 

The  preliminary  draft  outlines  Im-  ' 

provements   to   county   fair   grounds.  ' 

Including  the  construction  of  a  shop  ' 

_     building    (40x60   ft),    stone   wall,   ce-  ' 

4,  Post  Of^e  Bldg.,   Los  Gates  !  ™®"*  ^^°^^'  ^^o**  ^^^^  "^'^^^  compost- j 

g  j  tlon    covering ;    and    construction    of  ' 

I  an  exhibit  building  of  approximately' 

January  2,  1946      '  *0^^200  ft,  with  dirt  floor,  stone  walls, 
PLANNED  .         '  Iwood   frame    roof,    stalls    and    office! 

YMCA  BLDG.  Cost  $250  000    space.    The    estimated    cost    of   these  | 

RICHMOND,  Contra  Costa  Co.,  Cal.  i  facilities   will   be   $22,150,   to   be   fur- 
Construction  of  new  YMCA  building  i  "'shed  from  tax  receipts.   The  funds ! 
to    include    gymnasium,    pool,    11-  I  made   available   through   the  Bureau  , 
brary,  chapel,  lounges,  craft  shop,  i  of  Community  Facilities  of  the  Fed-  | 
Owner— YMCA,  c/o  Frederique  Breen  '  e™l  Works  Agency  are  to  be  repaid 
secretary,   1030  Nevin   Rd.,   Rich- j  without   Interest  when   the  construc- 
mond.  I  tlon  begins. 

Architect— Not  Announced.  •       8  i     E.  A.  Rose,  located  at  Denver,  Colo.. 

j  Is    the    engineer   for   the    Bureau    of 

January  2,  1946      ;  Community   Facilities  of  the  Federal 
PLANNED  '  .Works  Agency, for  Wyoming.  13 

LODGE  BLDG.  Cost.  $25,000  i  

ALBANY,    Alameda    Co.,    Calif.     NE 

comer  Evelyn  and  Solano  Aves. 
Construction  of  2-story  stucco  lodge 

building. 
Owner — Bay  view  Aerio  No.  2323,  Al- 
bany. 
Architect — Not  Announced.  8 


?5iK 


CONTI^ACTORS  .  .  . 

See  us  ri'gartiinK  Improvement  District  jobs.  We  handle 
collections:  bav  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  Garfield  8000. 

HANNAFORP    &   TALBOT 
519  CALIlPORNIA  STREET  -  SAN  FRANCISCO  4 


MMERSTON  &  GREEN  LUMBER  CO. 

Wholesale  and  Jlobbtnf  Yards 
LUMBIiR  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
1     POfiDEROSA  -  SUGAR  f»INE 

Oakland 
LIVINGSTON    felREET 
KElto«  4-1M4 


Bar    Franclseo 
1600  ARMY   STREET 
AT  water  1300 


flv/>!!)r  1  i  /\Ld 


January  2,  1946      I 
FUNDS   ALLOTTED  ! 

BASIN,  Wyo.— Mayor  P.  P.  Ander- 
son of  Basin  has  received  the  In- 
formation from  W.  H.  Cheney,  divi- 
sion engineer  In  charge  of  the  Bureau  ' 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  Berkeley.  Calif., 
that   funds   to  Yl^e   amount    of    $2500 

I  -will    be    furnished    to    the    town    for  j 

January  t    1946      i  *^®  purpose  of  assisting  In  the  prepa- 

FEDERAL  FUNDS  ALLOCATED        j  ™"°°  **^,?^*"f  '%*  T^*f!!^ln*t^nm 
NEW  MEXICO.-Mrs.  I.  A.  Wood-  ;  t^^""^-  ^he  plans  for  Oie  auditorium 
ward,  secretary,  board  of  trusteee  of  :  ^an    now   be    completed    and    all    ar-  , 
the  Miners'  Hospital  of  New  Mexico. ,  ™"f  «"^«"<^,^  "]^^^  ^^f  Its  construction,  i 
has    received    the    information    from !     The   preliminary  draft   outlines   an  ■ 
W.   H.   Cheney,  division   engineer  tn  i  auditorium  to  be  known  as  the  Bacm 
charge  of  the  Bureau  of  Community  i  M«mojlal  Auditorium,  and  will  con- 
Facilities     of     the     Federal     Works  i  f^^}  of  t^e  auditorium    full  basement  ! 
Agency,   Berkeley,  Calif.,   that  funds  •  balcony    and    mezzanine    floor.    The 
to  the  amount  of  $5000  will  be  f ur-  I  f  stimated  cost  of  the  auditorium  will 
nlshed  to   the  hospital  for  the  pur-  I  ^e    $93,842,    to    be    furnish    from    in- 


■HE 


UNITED  MATERIAI-S  A  RICHMOND  BRICK  CO.,  Ltd. 

Mannfacturers  of 

Wire  Cat,  Repressed  p&r.  DDiriT  »«!'«>*  build- 
ing, Add  Re«8ting.  Face,  DlUlill  '"8.  Partition 
Fire  Clay,  and  Fire     .     .     .  and  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richnood  226 


TILE 


pose  of  assltsing  in  the  preparation 


!  vestments  and  funds  now  available. 


of  plans  for  additions  to  the  hospital.  I  The    funds    made    available    through 
The  plans  can  now  be  completed  and  '^^^e  Bureau  of  Community  Facilities  j 
all  arrangements  made  for  construe-    of    ^^e    Federal    Works    Agency   are 
^joQ  *  I  to   be    repaid   without  interest   when 

The  preliminary    draft    outlines    a !  the  construction  begins.  j 

new    three -story    hospital    medical;     E.  A.  Rose,  located  at^Denver,  Colo 
wing,  to  be  constructed  of  masonry,  j  is    tbe    engineer   for    ^he   Buresm    of 
flre-resistlve    type,   hardwood    floors.    Community  Facilities  of  the  Federal 
radiant  heat  and  steel  windows,  and  [Works  Agency  for  Wyoming.  13  ^ 

remodeling    of    the   heating    system  '  ^„„„^  9   ttun     ' 

and  construction  of  a  laundry  build-  |  ^    .,  ,  ^t-tci^  < 

ing.  The  estimated  cost  of  these  ad- ;  POUNDS  ALLOTTED  ..^^^ 

dltions    will    be    $250,000,    to    be  fur- .COCONINO    COUNTS    Arizona.-^ 
nlshed  from  available  cash  with  state  :  Gordon   Evans^   ""^^^I^^^'^Zuf^ 
assistance.  The  funds  made  available    Supervisors     Co*:o^*"o    7""*^^  ^^Jf 
through   the   Bureau   of    Community  !  J^elved  the  Information  from  ^^^ 
Facilities     of     the     Federal     Works  :  Cbeney    division    engineer   in   ^arg^ 
Agency  are  to  be  repaid  without  In-  |Of  t»^%S;?'^^*^  °'^°^""i^>   ^;'"-  , 
tef  est  when  the  construction  begins.  '  t^es    of   ^be   Federal   Wot*s    Agency 

E.  A.  Rose,  located  at  Denver,  Colo..  Berkeley.  C^it  tha  funds  to  the 
is  the  engineer  for  the  Bureau  of  ,  amount  of  $1500  will  be  furnished 
Community  Facilities  of  the  Federal  I  to  the  county  ^^^th^  purpose  of 
Works  Agency  for  New  Mexico,  and  j  assisting  in  the  preparation  of  p  ans 
W  r  KrTi^«r  of  qnnta  Fe  N  M.,  la^or  a  recreation  building.  The  plans 
me  archlui;  for  thfh^s^il  to  mike  '  't  the  much  „j^«J  recreation  bulld- 
t|,e  final  pians  for  the  addiUon  «aci,i.  ;  in.^ca^___now  ^Jon.^f^^^'^,^^^^  , 

-  jtlon. 

January  2,  1946      I     The    preliminary    draft    outlines    a  , 
BIDS  WANTED  j  war     memorial     recreation     building  j 

THOMPSON  FALl^  Mont.-Untll  I  covering  approximately  40M  SQ-  JJ. 
January  11,  10  A  M..  bids  ^^111  be; and  will  be  constructed  'n/»aP^tafr 
received  bv  Cecelia  M.  Krier,"  Clerk  .  The  estimated  cost  of  the  building 
STd^co^der'^I^IISer  county,'  Court  ^  will  be  $40,000.  to  befurnlshed  fnon» 
House,  Thompson  Falls,  Mont.,  for  1  available  cash  and  tax  receipts.  The 
construction  of  a  county  hospital  |  funds  made  available  through  the  j 
building  on  county  hospital  site  at  1  Bureau  of  Commumty  Facilities  of, 
Hot   Springs  ^  '^  the  Federal  Works  Agency  are  to  be  j 

Specifications  obtainable  from  the  1  repaid  without  Interest  when  the 
above  office  or  from  the  architect,  :  construction  of  the  building  begins. 
Ti     1!.     vi^i.^ —     T^>,«ir,ii    Hide..    Mis- -I      Wright  L.  Felt,  located  at  Los  An- 


CLAY  PRODUCTS 

I    .^Specify  QUALITY  Matfsriak 

'    N.  CLARK  &  SONS 


10th  &  Division   Streets   -   SAN    FRANCLSt<» 
Main  Oflfice  &  Factory,  401  Pacific  Are,  Alameda 


hl.ondilte    2-0462, 
LAkehurst  2-3377 


[ 


CONTRACTORS-~---Save  Money   and  Time 

B  V     i i  S  f  N  G 

I  Qy^j^i'ij^   SURVEYS 

165  JESSIE  STREET  SUtter  8361  an    FRANCISCO 

PREPARrn  BV  LcROY   SERVICE 


Safety  FINLENITE  Tread 

Steps,  NoxiBft,  Platform*,  Sidewalk  Boxet 

All  Type*  Gray  iron  Caitrngi 

SAN    FRANCISCO    IRON    FOUNDRY 

(EAN  FRANCISCO  IRON  WORKS • 
260  TO^^SEND^  STREET  -  Phone  DOuglaaim 


Boilers    High  Pressure  and  Heating 

INEW       AND       REBUILT 
AU  Siiet   and   Type*   of   Sleei  Tankf 

OCEAN  SHORE  IKON  WORKS 

550  Egbth  St.  -  Phone  UNd«rhiU  4310  -  Stua^Fiwi^c* 


H.    E.    Kirkemo,    Lehsou    Bldg.,    Mis 
soula,  Mont. 


THE 


tHI¥ 

IMPROVED 


JOIST  HANGERS 

ALL   SIZES 

FOR  IMMEDIATE  DELfVERY 

PATTERSON  &  EL  VIN  URON  WORKS 

280— lath  STREET,  SAN  FRANCISCO        -         MArket  S64T 


9  I  geles,  Calif.,   is  the  engineer  for  the 
Bureau    of    Community    Facilities    of 
the  Federal  Works  Agency  for  Ari- 
;  ion  a,  and  Lescher  &  Mahoney,  Phoe- 
nix, are  the  architects  for  the  County 
i  of  Coconino  to  make  the  final  plana 
;for  the  building.  13 


/// 


L.v6lL<r 


STUCCO    CEMCNT 


Mor«  Yards  Per  Sack  •  Spreads  iasimr  •  l«ss  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


i 


Master  Portable 
650  Watt  LHe  Plant 

Espeaally 

adaptable  for 

operating 

hammers,  small 

power  drills. 
Can  also  be 

used  for 
emergency 
Immediate  DeUvtry  from  Stock  lighting. 

KERR  EQUIPMENT  COMPANY 

160  TENTH  ST.  s%-^«5i^SS       Ph.  MArket  1651 


1, 


January  2,  1946  | 
PLANNED  ! 

'MUNICIPAL  AUDITORnJM  ' 

I  Cost,  J250,000  I 

PITTSBURG.  Contra  Costa  Co..  Calif,  j 
Construction  of  municipal  auditorium 

I  Owner  —  City  of  Pittsburg.  E.  L.  , 
O^ara,  city  manager,  City^  Hall,  , 

,  Pittsburg.  '  ; 

!  Architect— Not  selected.  '  13. 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HiAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666HwriM»St.  DO  S5R3  Su 


f 


PORTLAND 
CEMENT 

AAA 

$1.80  A  BARREL 

AAA 

Rkhmond  Buflding 
Material  Co. 


I2S0  S.  2Stfa  St,  Ri 

Phone  Richmond  21 


.L 


Cement  Gun  Consbrudion  Company 


GUNrrf    SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

iiiiMi      iWi     ^W"    ^r      ^^    ^^   ^^   ^^   ^^   ^^   ^^    ^^    ^^ 

Phone  i  GRriield  7663    -    24  Cafif ornia  St.,  San  Frviobco 


NATIONAL  EXPANSION  JOINT  CO. 

MANVFACTVREX  AND  OnTRIBUTOR 

FIBER   BOARD^FELT-SIDED    ASPHALT    AND 
REDWOOD  EXPANSION   J  O  1  N  T   FILLERS 

ofsrifUFfOi 

MARVEL-KOTEr — Concrete  Curing  ComjpmiBcl 
SEAl-Z — EjKpansioa  Joint  Sealing  Coaipounci 
I  Comptiefl  With 

Federal  SpeciBeaiMu  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
aaS  Sevoitii  S4.    UNd«yn7172    S—  FffMiciicc  X  Caiif. 


3a 


'  ^'"MC'it'nitviHlWEiiawitiil^^  " 


iTTST 


•i 


WEDNESDAY,  JANUARY  2.  1946 


/ 


,1 


n  „A„ !  L  Y    P  A,  C  !  F  !  C    B  U  i  L  D  E  R 


I  ^%Vjii1«    j 


ADimilCC  CONSTRtrCTIOlf  REPORTS 


January  2.  1946 
BID  OPENED 

WII..MINGTON,  Lob  Angeles  Co., 
Oalif.— Guy  F.  Atklnaon,  1103  Heart- 
-well  Bldg.,  Long  Beach,  at  $139,6M, 
submitted  the  only  bid  to  the  Los 
Angeles  Water  a^d  Power  Purchas- 
ing Agent.  Room  1202,  311  S.  Spring 
St,,  Los  Angeles,  December  20,  for 
the  construction  of  auxiliary  service 
buildings  at  the  department's  Har- 
bor steam  plant.  Island  Ave.  and  B 
St.,  Wilmington  ;  Specification  9186.  13 

January  2,  1946 
BIDS  WANTED 

SAN  FPLA.NCISCO.— Until  January 
2,  1  -.45  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282  City  Hall,  for  relining  and 
flashing  of  gutters  at  Hall  of  Justice. 

Specifications  obtainable  from  Su- 
perintendent of  Buildings  R  A.  Chls- 
holm,  490  11th   St.,   San  Francisco. 

•     18 


RESIDENCES 


January  2,  1946 
TO    PREPARE    PLANS 
SHOP    BUILDING 
SEBASTOPOLs  Sonerna  County,  Cal. 
Construction     of     high     school     shop 

building. 
Owner — Analy   High    School   District. 

Burton  M.  Travis,  Secty.,   Sebas- 
•  topoL 
Architect — Ernest   J.    Kump   Co.,   251 

Kearny  St.,  San  Francisco.         15 


January  2,  1946 


January  2.  1946 
PLANS    BEING     FIGURED- 
PLANNED  I  BIDS  OPEN  JAN.  11,  2  P.  M. 
HIGH  SCHOOL              Cost,  $1,000,000  I  ADDITION 

REDWOOD    CITY,    San    Mateo    Co.,  i  SAN     FRANCISCO.     Administration 
Calif.    San    Carlos -Belmont    Dla-  Bldg.,  Golden  Gate  Bridge 


of     new     high     school 


January  2,  1946 
PLANNELD 
RESIDENCES 
ANTIOCH,   Contra   Costa  Co.,   Calif,  j 
Conslructlon  of  60  residences.  ] 

Owner— Roberts    Island    Dredging   &•  PLANNED 


trlcL 

Construction 
building. 

Owner — Sequoia  Union  High  School 
District,  A.  C.  Argo,  superin- 
tendent, Broadway.  Redwood  City 

Architect — Not  annoimced. 
A    bond    election    will    be    held    to 

finance  project.  15 


January  2,  1946 


Pittsburg 
Architect — Not  announced 


14 


Improvement  Co..  L.  W.  Mehaf  f  ey  i  HIGH  SCHOOL  Cost.  $1,000,000 

and  Carl  Newbury.  S.  Pacific  Rd..    REDWOOD    CITY,    San    Mateo    Co., 

Calif.  Menlo  Park-Atherton  area. 
Construction     of     new     high     school 

building. 
Owner — Sequoia    Union    High    School 
District.     A.     C.     Argo.     superin- 
Archltect — Not  announced. 
A    bond    election    will    be    held   to !  San  Francisco 


SCHOOLS 


January  2,  1946 
PLANNED 

RESIDENCES'  Cost,  $2,000,000 

.SAN  MATEX),   San   Mateo  Co.,  Calif. 

South  of  Bereaford  Country  Club. 
Construction  of  150  residences. 
Owner  and   Builder — H.   H.  MacDon- 

ald,  2562  S  El  Camlno  Real,  San  | 

Mateo. 
Plans  by  OA\'ner.  •  14 


January  2,  1946 
PREPARING  PLANS 
BANK  BUILDING 
I WINNEMUCCA,  Nev.  Southwest  cor 
ner  Bridge  and  W^.  4th  Sts, 


Alterations     and     one-floor    addition 
over  portion   of  present  building. 
Owner — Board    of    Directors,    Golden 
Gate  Bridge  and  Highway  Dist., 
c/o   Ja^.    Ricketts.   general   man- 
ager. 
Structural  Engineer — L  H.  Nishkian 
1045  Sansome   Street 
Plans    are    being    figured    by    the 
following    selected    list    of    contrac- 
tors: 

Barrett    &   Hilp,    918    Harrison    St., 
San  Francisco. 

M  &  K  Corp..  200  Financial  Center 
Bldg.,  San  Francisco. 

MacDonald,    Young    &    Nelson,    127 
Montgomery  St..  San  Francisco. 

Midstate    Constr.     Co..     1299     Bush 
St..  San  Francisco. 
H.   H.   Larsen   Co 


64  South  Park, 


finance  project. 


15 


January  2.  1946 


PLANNED 


January  2.  1946 
PLANNED 

RESIDENCES  CosL  $1,360,000 

BELMONT,    San     Mateo    Co.,    Calif. 

Bayshore    Highway.    Old  ^ounty 

Road.  Ralston  Avenue.  \ 
Construction  of  215  residences.  ' 
Owners— Wm.   D.   Soule,  Wm.  D.  and 

Frank  W.  Smith,  1818  Palm  Ave., 

San  Mateo. 
Architect — Not  Announced.       •         14 


January-  2,  1946 
BIDS  OPENED 
HOUSING  PROJECT 


concrete  bank  building  (50x85  ft) 
with  mezzanine  and  full  base- 
ment, air  conditioning,  etc. 

Owner — First  National  Bank  of  Ne- 
,  vada.  W.  W.  Hopper,  president, 
Winnemucca. 

Plans  by  Capital  Co.,  1  Powell  St., 
San  Francisco.  18 


Haas   Constr.   Co.,   Merchants'   Ex 
change   Bldg.,   San   Francisco. 


16 


Construction  of  addition  to  bank  add- 
ing 5.000  sq.  ft  of  floor  space. 

Ovraer — Bank  of  America,  Duncan 
Currie.  local  manager.  1201  Mac- 
donald  Ave,   Richmond. 

Plans  by  Capital  Co..  1  Montgomery 
St..  San  Francisco. 


20— MISC.  SUPPLIES  AND 
MATERIALS 


January  2,  1946 
16   CONTRACTS  AWARDED 

I     SANI    FRANCISCO.— Wm.    I*    De- 


January  2,  1946 

REDWOOD    CITY.    San    Mateo    Co.,    SITE  PURCHASED 

Calif.  Lincoln  School.  I  DEPARTMENT  STORE 

Construction  of  three  new  classrooms,  'RICHMOND,  Contra  Costa  Co.,  Calif, 
enlarged  lunchroom,  etc.  j         Northwest  comer  Macdonald  Ave. 

Owner  —  Redwood    City    Elementary  I         and  Eighth  SL  ^  ^        _.    , 

School    District,    Andrew    Spinas,  |  Construction    of    three-story   depart-    Hardware— Wallace  Hardware,  Pitta- 
superintendent,  Redwood  City,        i         ment  store.  .,._.,      .^  burg. 

Architect— Ernest    J.    Kump   Co.,   261  '  Owner— Harry    Albert,    Albert  s    De-  I  Lathing  and  Plastering— Don   Smith, 


January  2,  1946 

SUB-CONTRACTS  AWARDED 

BAR  AND  RESTAURANT  i 

Cost,  $15,000 

PITTSBURG,  Contra  Costa  Co.,  Calif. 

Construction  of  one-story  frame  bar 
and  restaurant  building. 

Owner— S.    Cardinale,    480    York    St., 
Pittsburg. 

Architects — Reynolds  &  Chamberlain, 
3833  Piedmont  Ave.,  Oakland. 

Contractor — Balvatore  E.  SUno,  Route 
2,  Donovan  Pass,  Concord. 

Plumbing — Sal    Rizzo,    263    W.    11th 
SL,  Pittsburg. 

Electric   Wiring— Jack  Aiello,  44  W. 
4th  St.  Pittsburg.  ^,^1 

Sheet  Metal— Industrial  Sheet  MetaT*'] 
Co.,  190  Army  SL,  Pittsburg. 

Glass— E:ast    Bay    Glass    Co.,   621-627 
6th  St.,  Oakland. 

Hardwood  Floors  —  Chadwick,  Pitts- 
burg. 

Grading — Salvatore  Evola,  540  Cum- 
berland SL,  Pittsburg. 

Lumber  —  Redwood     Manufacturing 
Co..  Industrial  Rd.,  Pittsburg. 

Mill    Work— Harbor    Mill    Co.,    Pitta- 
burg, 


Kearny  St..  San  Fmaclsco. 


January  2,  1946     | 

PREPARING  PLANS  ! 

SCHOOL  BUILDING       Cost.    $30,000  ; 
WEST  SACRAMENTO,  Yolo  County. 

Calit 

Construction  of  school  building  con- 
taining three  or  four  claissrooms 
and  auditorium. 

Owner — West  Sacramento  School  Dis-  ' 
trict,  Sacramento.  I 

Architect — Harry    J.    Devlne,   Cronan  | 
Bldg.,   Sacramento.  •     15  ■ 


15  I  partment  Store.  Richmond. 
Architect — Not  annoimced. 


16 


January  2.  1946 


January-  2,  1946 
SAN    FRANCISCO.   Comer  Stockton    SUB-CONTRACTS /AWARDED 


I 


January  2.  1946     | 

PLANNED  I 

SCHOOL  ADDITIONS      Cost.  $73,300    PLANNED  .,^rw« 

EARLIMART,   Tulare  County,   Calif.    STORES  Cost,  $100,000 

Earllmart  School.  I  SAN  MATEO.  Calif.  Second  Ave.  and 

Construction   of   school    addition,    in-  {         San  Mateo  Dr. 

eluding  auditorium,  cafeteria  and  :  Construction  of  three  new  stores  on 
five  or  six  classrooms.  site  of  Patisson's  garage. 

Owner  —  Earllmart  School  District,  i  Owner  and  Builder— Ross  H.  Camber- 
Howard  S.  Glover,  district  super-  lain.  Ltd.,  680  Laurel,  San  Carlos, 
intendent.  Earllmart.                           1  Architect— Not  announced.  16 

Architect — David  Horn.  Rowell  Bldg.,  |  

Fresno.  ; 

The  district  has  applied  to  the  Fed-    PLANNED 


1358  Birch,  Pittsburg. 


16 


laney  Co.,  Derry's  Feed  Jb  Fuel  Co., 
General  Mills,  Inc.,  Haas  Bros.,  P  H. 
Russell,  Tiedemann  *  McMorran  and 
C.  M.  Volkman  &  Co.  awarded  <ton- 
tracts  by  M.  H.  Gerry,  Purchaser  of 
Supplies,  270  City  Hall,  under  Bid 
No.  8417  for  furnishing  and  dellrer- 
ing  forage,  farinaceous  products  and 
seed  for  the  term  commencing  De- 
cember 1.  1945,  and  ending  Mav  31. 
1946.  20 


Engineering  Section 


I 


January  2,  1946 
CONTRACTS  AWARDED 

SAN  FRANCISCO.  —  Tide  W<iter 
Associated  Oil  Co.  (Associated  Divi- 
sion), 79  New  Montgomery  SL,  was 
awarded  contract  by  M.  H  Gerry, 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3431  for  furnishing  and 
delivering  automotive  diesel  engine 
fuel  oil  for  variouis  city  depvarimtots 
for  the  calendar  vear  1946.  20 


1946 


January  2,  1946 
LOW  BIDDER 
STORE  BUILDING 
PITTSBURG,  Contra  CosU  Co.,  Calif. 
Alterations  to  present  store  building. 
Owner — National  Shoe  Co.,   Los   An- 
geles. 


JanuarN'  2 
CONTRACTS  AWARDED 

SAN  FRANCISCO— Dalzlel  Plumb- 
ing Supplies,  General  Machinery  St 
Supply  Co.,  Steam  &  Plumbing  Serv- 
ice Corp.  and  Tay-Holbrook.  Inc., 
awarded  contracts  by  M  H.  G*irry, 
Purchaser  of  Supplies.  270  City  Hall, 
under  Bid  No.  7120  for  furidshlng 
and  delivering  pipe  and  fittings  for 
the  term  Januar\'  1,  1946,  to  Aprilt  SO, 
1946.  20 
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January-  2,  1946 
NOTICE    OF    SALE 
SAN  FRANCISCO— Until   January 
A     1.J*     *    /-.»*      *     T^  1  V  inna   ^-  ^^  ^-  ^■-  Wds  wlll  be  received  by 

M^ru;;^*     «^n  S^i?.^^"'    ^^^^the  Navy  Material  Redistribution  and 
T  iSfi        •  ^.  ^*S''1^''°;,        oao  F>'«PosaI   Office.  785   Market    St..   San 

Low     Bidder  -  Peter    Sartorio.     262   p^^^^i^^^  3      ^^^^  B-229-46 

Clementina    St,    San    Francisco,  •  *^_  _-,_  „*  01  „«♦  *^     ~.»      Ti 
«ho„t   sianftft  •     ifli^?'^  sale  of  21  net  tons  miscellaneous 


January  2,  1946 


about  $19,000. 


16 


and  Pacific  Sts. 
Construction   of   Ping  Yuen   Housing 
Project,   Calif.    US,    ':onsistlng  of 
56  dwelling  uniu*  of  modem  mod- 
ified Chineae  architecture. 
Owner — The     Housing    Authority     of 
City   and    County   of    San    Fran- 
cisco^   John    S.    BoUes,    technical 
director,  525  Market  St    (YUkon 
1661). 
Architects— Mark  Daniels  and  Henry 

T.  Howard,  605  Market  St 
Low    Bidder  —  BUtwell    Construction 
Co.,  4745  Geary  Blvd.,  San  Fran- 
cisco, $349,877. 
Other  bidders  were: 
M.  &  K.  Corp.,  San  Francisco,  $438,- 
834. 

Robert    McCarthy    Co.,    San   Fran- 
cisco.   $464,880. 

Bids  held  under  advisement     •     14 


RIO     BRAVO,    Kern    County,    Calif.  .  ^ 

Rio  Bravo  School.  | 

Construction  of  school  addition   con 


Cost,  $100,000  I  BIDS  REJECTED 


January  2,  1946 


eral    Works    Agency,    Berkeley,    for ,  REMODEL  BLDG. 

15  i  PALO  ALTO,  Santa  Clara  Co.,  CaUf.    STORE  BUILDING 

■         310  University  Ave.  'SAN    FRANCISCO.    Bayshore    Blvd. 

January  2.  1946      ,  Remodel    building    to    provide    30,000  •         near  Vlsitacion. 
.PLANNED  I         sq.  ft  of  store  area.  Construction    of   new   Safeway   Store 

tainlng    two    classrooms,    a    shop    gcHOOL  BLDG.  Cost.  $250,000  ■  Owner— J.  C.  Penney  Co.,  New  York.  building, 

and  bus  garage ;  tile  roof,  asphalt   qilDALE,  Kern   County,  Calif.  I  Architect— Not  announced.  16  I  Owner— Retail   Construction  Co..   Dl- 


tile    or    linoleum    floor   covering,    construction  of  school  building. 


electronic  material  conislstlng  of  dy- 
namotors,  chassis,  endbells,  relays, 
control  and  selector  boxes,  located  at 
Supply  Annex.  Rough  and  R*ady 
Island,  Stockton.  20 


A    bond    election    will 


etc. 

Owner— Rio  Bravo  School  District, 
Rio  Bravo. 

Architect — Charles  H.  Biggar  &  Asso- 
ciates, 268  Haberfelde  Bldg.,  Bak-  ' 

ersf  ield.  January 

Contractor — Ashby  &  Opperman,  Box 

127,  Bakersfleld.  j 

Roofing — Bakersfleld    Roofing  &   In- '  pl/^nned 

sulatioci  Co.,  Bakersfleld.  j  SCHOOL 

Plumbing  —  Gundlach     Plumbing     &    CARSON  CITY,  Nevada. 

Sheet    Metal     Co.,     2324     Chester  j  construction  of  new  school  building. 

Ave.,   Bakersfleld.  ,  owner— Carson  City  Board  of  Educa- 


January  2,  1946 


Owner — Standard  School  District,  R 

W.   Innes.s,   chairman.   Oildale.        .PLANNED 
Architect— Chas.    H.    Biggar,    Haber-  j  OFFICE   BUILDING 

felde  Bldg.,  Bakersfleld.  'OAKLAND,    Alameda  County,   CaUf. 


be    held    in  |         57th  Ave. 

15  ;  Construction  of  office  building. 

[Owner- Don  Neher  Motors  Co.,  57th 
Ave.,  Oakland. 


I         vision    of    Safeway    Stores,    5257 
•        College  Ave.,  Berkeley, 
'structural  Engineer— KaJ  Theill,  580 
j         Market  St.,  San  Francisro. 

All  bids  received  December  11, 
Noon,  were  rejected  aa  too  high ;  new 
bids  wlll  not  be  asked  Immediately. 

•     16 


January  2,  1946 


i  Architect — Not  announced. 


16 


January  2,  1946 
BIDS  WANTED 

SEATTLE.  Wash.  —  Until  January 
7.  2  P.  M.,  bids  will  be  received  by 
the  University  of  W^a.shington,  Chas. 
May,  superintendent  of  buildings  and 
grounds,  Seattle,  for  moving  between 
"60  and  100  demountable  or  portable 
houses  to  site  at  Union  Bay  Place 
south  of  R  45th  St..  etc.  Cost,  $350,000. 

14 


January  2,  1946 
PROJECT    ASSIGNED 

PORTERVILLE.  Tulare  Co..  Calif. 
—The  Federal  Public  Housing  Au- 
thority.   Humboldt    Bank    Bldg..    San 


Electric    Wiring  —  Advance     Electric  j         tlon,  Carson  City. 

Co.,   821   18th   St,   Bakersfleld.        ;  Architect— Not  Announced 
Heating— Gundlach  Plumbing  &  Sheet 


15 


?324     Chester  j 


January  2,  1946 


January  2.  1946 
CONSTRUCTION     UNDER    WAY 
COMMERCIAL  BUILDINGS 


Sheet     Metal     Co., 

Ave.,  Bakersfleld. 
Sheet    Metal — Gundlach    Plumbing  &' PLANNED 

Sheet    Metal    Co.,     2324     Chester ,  SCHOOL  ADDITION        Cost,  $800,000 

Ave.,  Bakersfleld.  j  REDWOOD    CITY,    San    Mateo    Co.,  |        ^^gs  with  steel  trusses 

Tile    Work— Lloyd    H.    Rowley,    3002  I         Calif.  Sequoia  Union  High  School,  j  owners  —  Ina    B.    and    Malcom    R. 

Sevier,  Bakersfleld.  '  Construction  of  additional  classrooms  storm,    645    Bancroft    Ave.,    San 

Glass —Bakersfleld    Glass     Co.,     1715;         and  buildings  at  high  school  I         Leand'ro. 


January  2.  1946 
!  ■  I  TO  START   CONSTRUCTION 

1  COMMERCIAL  BUILDINGS 
[SALINAS,   Monterey   Co.,   Calif.    Sa- 
I  Unas  St.  bet.  Clay  and  East  San 

Luis. 
Cost,  $300,000   Construction    of  five  relnf .    concrete 
SAN  LEANDRO,  Alameda  Co.,  Calif.  store  buildings. 

W.   side   of   E.   14th   St.,   between  j  Owner — Mr.  and  Mrs.  Fred  J.  Hart. 
143rd  and  144th  Aves.  1  Architect— Charles  E.  Butner.  7  Win- 

Construction  of  shopping  center,  In-  j         ham  Street  Salinas. 

eluding  wood*  frame  store  build-    Contractor — Sam  Trondhjem,  50  Gell 


January  2,  1046 
CONTRACTS  AWARDED 

SAN  FRANCISCO —The  Clark  Co.. 
Cobbledlck-Kibbe  Glass  Co.,  W.  P. 
Fuller  &  Co..  The  Glldden  Co.,  Hock- 
wald  Chemical  Co.,  Dan  P.  Maher 
Paint  Co.,  Morck  Bugh  Manufacttur- 
ing  Co.,  National  Lead  Co.,  D,  H. 
Rhodes  &  Co.,  The  Standard  t^b- 
oratories.  Standard  Oil  Co.  of  Cali- 
fornia and  Yates  &  Smart  Paint  Co. 
awarded  contracts  by  M.  H.  G^rry, 
Purchaser  of  Supplies,  270  City  Hail, 
under  Bid  7314  for  furnishing  and  de- 
livering paints,  painters'  supplies, 
lacquer,  enamel  and  glass  for  the 
term  December  1,  1945,  to  May  31. 
1946.  20 


19th  St.,  Bakersfleld.  ;  Owner— Sequoia   Union    High    School  jj^rchitect— Not  announced 


District,     Superintendent     A. 


Lumber — The  King  Lumber  Co.,  Box  t 

1559,  Bakersfleld.  {        Argo,   Broadway,   Redwood   City, 

Mill  Work — Fresno  planing  Mill  Co.,    Architect — Not  announced. 

H  and  Monterey,  Fresno.  !     a    bond    election    will    be   held    to 

Hardware  —  Bakersfleld     Sandstone  finance  project.  •     15 

Brick  Co.,  501  Sonora  St..  Bakers- 


St..  Salinas. 


16 


ontractor— H.     L    Risdon    &    Sons. 


field. 


Francisco,     has     been     assigned     for  1  Painting— Peckham  &  Flster,  Box  911, 
development     of     Project     Calif.-4310 
consisting  of  10  family  stop  gaps  to 
be   constructed   at   Forterville.    •  •  14 


January  2.  1946     ■ 
PROJECT    ASSIGNED 

STOCKTON.  San  Joaquin  Co.,  Cal. 
— The  Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco,  has  been  assigned  for  de- 
velopment Project  CaUf.-4315,  con- 
sisting of  20  family  stop  gaps  to  be 
constructed  at  Stockton.       •     •         14 


Bakersfleld. 
Lathing  and  Plastering — Geo.  Rosen- 
dahl.  3330  San  Dimas  St,  Bakers- 
fleld. 15 


January  2,  1946 
PRELIMINARY  PLANS 
COMPLETED 

RIVERSIDE,    Calif .  — Aruhltect    G. 


January  2,  1946 
PLANNED 
1  SCHOOL  BUILDING 
!  REDWOOD    CITY,    San    Mateo    Co., 
Calif.  Friendly  Acres  on  Bay  Rd. 
I         between  8th  and  10th  Aves. 
{ Construction    of    school    building    to 
contain    six    classrooms,    audito- 
I  rium  and  kindergarten. 

Owner  —  Redwood    City    Elementary 
;  School     District,     Superintendent 

Andrew  Spinas,  Redwood  City. 


January  2,  1946 
LOW    BIDDER 

SAN   JOSE,   Santa    Clara  Co.,   Calif. 
First  and  San  Carlos  Streets. 
5977  Majestic  Ave.,  Oakland.  •  18  1  Preparation    for    Installation    of    es- 

i         culator  in  building. 

Janxiary  2.  1946      [Owner— Hale  Brothers  Inc..  First  and 
SUB-BIDS  WANTED  j  San  Carlos  Streets,  Sin  Jose. 

SAN    FRANCISCO.— R.    A.    Cullen,    Architect— Wm.  G.  Merchant.  57  Post 
478  Jackson  St.  (SUtter  1951)  has  the           Street,  San  Francisco, 
general  contract  and  desires  sub-bids  !  Low    Bidder— MacDonald,    Young    & 
Cost,  $166,000  j  on   electrical   work  on  alterations   to  i         Nelson.  137  Montgomery  St.,  San 
auditorium    of    the    Salvation    Army  j         Francisco.                •         •  16 

building.  115  Valencia  St  •     16  j  


January  2,  1^ 
CONTRACTS  AWARDED 

SAN  FRANCISCO— A jax  Foulndry 
Co.,  Walter  R.  Carr  Co..  Dunham, 
Carrigan  &  Hayden  Co.,  Empire 
Foundry  Co..  The  A.  J.  Glesener  Co.. 
Inc..  M.  Greenberg's  Sons,  Miller  & 
Stem  Supply  Co..  Pacific  Abrasive 
Supply  Co.  and  Schled  Heavy  Hard- 
ware &  Steel  Co.  awarded  contracts 
by  M.  H.  Gerry,  Purchaser  of  Sup- 
plies, 270  City  Hall,  under  Bid  No. 
7215  for  furnishing  and  delivering 
hardware  and  castings  for  the  term 
commencing  December.  3,  194l5,  to 
May  31,  1946.  20 


January  2,  1946 
BIDS   OPENED 

WILLAPA,  Pacific  Ca.  Wash.— 
Grays  Harbor  Construction  Co.,  Aber- 
deen, Wash.,  and  Qulgg  Bros.  C<Mi- 
struction  Co.,  Hoqulam.  Wash.,  at 
$177,320,  submitted  Identical  low  bids 
to  the  U;  S.  District  Engineer  Office, 
1400  Textile  Tower,  Seattle.  Wash., 
December  20.  for  dredging  and  dis- 
posing of  approximately  572,000  cu. 
yds.  of  material  In  the  WUlapa  River 
and  Harbor,  Washington.;  Invitation 
No.  45-108-46-36.  The  project  will  in- 
clude removal  of  numerous  shoals  in 
stretch  of  the  Willapa  River  about 
seven  miles  long. 

Total  bids  were : 

Grays  Harbor  Construction  Co., 
$177,320. 

Qulgg  Bros.  Construction  Co.-,  $177,- 
320. 

Puget  Sound  Bridge  St  Dredging 
Co.,  $228,228. 

General   Construction   Co.,   $228,800. 

2S^MACH1N  ERYAND 
EQUIPMENT 

January  2,  1946 
BIDS   WANTED 

ST.  GEORGE,  Utah— UntU  Janu- 
ary 8,  8  P.  M.,  bids  will  be  received 
by  the  St.  George  Utility  Commis- 
sion, M.  M.  Bentley.  chairman,  St. 
George,  Utah,  for  furnishing  one 
diesel  engine  generating  unit,  600  tc-v. 
750  KW.,  with  auxiliaries  for  the  SL 
George  Utility  Commission.  Specifica- 
tions available  from  the  al>ove  office 
upon  deposit  of  $10.  25 


Stanley   Wilson,   3681   6th  St,  River-  { 

side,  has  completed  preliminary  plans,  1  Architect— Ernest    J.    Kump    Co.,'  251 


Januaiy  2.  1946 
PROJECT    ASSIGNED 

VISALIA.    Tulare    Co..    Calif.— The  j  the  district 
Federal    Public    Housmg    Autl^ority,  j  . 
Humboldt    Bank     Bldg..     San     Fran- J 
Cisco,  has  been  assigned  for  develop 


which    have    been    approved    by    the 
Riverside    City    School    District    for 
I  the  construction  of  a  500-seat  audi- 
torium building  at  Magnolia  School. 


Kearny  St.,  San  Francisco. 


15 


January  2,  1946 
PLANNED 

FURNITURE  STORE 
WATSONVILLE.     Santa     Cruz     Co., 

Calif.  543  Main  St 
I  Construction     of     modem     furniture 
store   building    (60x176   ft),   with^ 


January  2.  1946 


January  2.  1946 
BIDS    IN— HELD    UNDER 
ADVISEMENT 
ALTER   STORE 
OAKLAND,    Alameda   County,    Calif. 

Washington   and   11th    Streets. 
1  Alterations  to  building  to  prepare  for 
installation   of   esculator. 


mezzanine  floor.  •  Owner — Hale  Bros.,  Washington  and 

Owner — Mr.   and   Mrs.   R.    W.    Spung,  l         llth   Streets. 

Main  and  Lake,  WatsonvlTle.  !  Architect — Wm.  G.  Merchant,  57  Post 


„ „  PLANNED 

5801    Magnolia    Ave.,    Riverside,    for    gcHOOL  ADDITION 


15 


January  2,  1946 
ment   "^jrct"  CaTif::43-16.- consisting  [  COMPLEJ.  NG^  PLANS^ 
of    20   family   stop   gaps    to    be   con- 


I     NORTH    HOLLYWOOD,    Los    An- 


structed   at  Visalla. 


January  2,  1946 
PROJECT    ASSIGNED 

FRESNO,  Fresno  Co.,  Calif.— The 
Federal  Public  Housing  Authority, 
Humboldt  Bank  Bldg.,  San  Fran- 
cisco, has  been  assigned  for  develop- 
ment Project  CaJif.-4309,  consisting 
of  10  family  stop  gaps  to  be  con 
structed   at  Fresno.  •         * 


January  2,  1946      1 
PROJECT    ASSIGNED  1 

FRESNO.  Fresno  Co..  Calif.— The 
Federal  Public  Housing  Aufhonty. 
Humboldt  Bank  Bldg.,  San  Fran- 
cisco, has  been  assigned  for  develop- 
ment Project  Calif. -4308.  consisting 
of  "JO  tamily  stop  gaps  to  be  con- 
.structed  at  Fresno.  •         •  14 


14  1  geles  Co..  Calif. — Laurence  D.  Vlole, 
engineer,  3220  Laurel  Canyon  Blvd., 
North  Hollywood,  is  completing  plans 
for  a  two-story  reinforced  concrete 
parochial  grammar  school  to  be  built 
on  Moorpark  St,  west  of  Lanker- 
shlm  Blvd..  North  Hollywood,  for  St 
Charles  Catholic  parish.  Rev.  H  C. 
Meade,  pastor.  The  building  will 
house  14  c^a^srooms,  a  575-Beat  audi 

14  i  torlum, 
clinic,    an 
15x75    feet    in    area;    estimated    cost, 


Cost,  $265,500 
REDWOOD  CITY,  San  Mateo  Co.,  I 
j  Calif.  McKinley  School. 
:  Construction  of  manual  arts  and 
I  crafts  building,  homemaklng 
I  building,  gymnasium  and  cafe- 
teria,  refinishing  of  15  classroom 
■         floors,  etc.  ' 

Owner  —  Redwood    City    Elementary 
School     District,  '  Superintendent 
Andrew  Spinas,  Redwood  City.        \ 
Architect— Ernest    J.    Kump  Co.,   251  i 
Kearny  St..  San  Francisco.  15  j 


Architect — Not  announced. 


16 


Street,  San  Francisco. 
Announcement   shortly. 


16 


January  2.  1946        jy THEATERS 


PLANS  BEING   FIGURED — BIDS 

OPEN   JANUARY  11.  3  P.  M.  i  Januarv  2    1946 

REMODEL  STORE  BUILDING  '  p ,  a  ki  w  f  n  anuary  a  ijho 

^^^^  ^"^^^^^^^^     ^"^^    ^"'^     *MthSa?£r  Cost  $50,000 

Maiden  Lane.  ^^.^„  !  SACRAMENTO,  Calif .  1223  K  St 

Remodel    store    building    J?,  PJ°7*J*  I  Construction  of  theater  to  seat  500; 

modem  three-story  building  (69x  ;         ^,^^  ^^^^  ^^^  ^^^^  ^xtAHor  with 

85  ft)    for  women's  apparel   and 

containing    26,500    feet    of    floor 


glass  brick  and  tile  exterior,  with 

neon     lighting,     opera-loge     type 

seats. 

space  divided  into  ««™V«T«h!?  '  Owners-Ray  R.  Kelsall  and  Leonard 

shops:  fluorescent  and  Incandes-  ;         Giordano.  3236  T  St..  Sacramento. 


$250,000. 


15 


January  2,  1946 
PROJECT    ASSIGNED 

FRESNO,  Fresno  Co..  Calif.— The 
Federal  Public  Housing  Authority. 
Humboldt  Bank  Bldg.,  ban  Fran- 
cisco, has  been  assigrned  for  develop- 
ment Project  CaUf. -4387.  consisting 
of  20  family  stop  gaps  to  be  con- 
structed at  Fresno.  •         •  14 


January  2,  1946 

a-^.qaf  eteria,    "^rary     of  flees.  ;  qr^MMAR  SCHOOL      Cost.  $401,300 
tnd     will    have    a    basement  ,  ^^j^^^^^j    ^^,j,^     ^^    ^^^^^    ^^ 

Calif.     Charter    and     Stambaugh 

Sts. 

*  I  Construction      of      grammar      school 

January  2    1946      i         building  containing  17  classrooms. 

^.^_    wr%-i-rrn»        *  audltorium.  lunchroom  and  auxll- 

BONDS    VOTED  '  j„^,  «^^™„ 

iSSSSAlSuNTY°Ca.,?°"''^'^10wnt7-Terood    City    Elementary 
?rs?^«io?of  new  "school   building  School     District,     Superintendent 


cent  lighting. 


Architect — Not  announced. 


17 


I  Owner  —  Hale    Bros.,    Marshal    Hale,  1  ^ 

1         Jr.,    president ;    5th    and    Market  i  January  2,  1946 

Sts.  t  PLANNED 

Architect— William   G.  Merchant,  57  ;  j^^,  j^jQ^jg^,  ,j,jjj,^.pgj^    ^^^^    $22,000 
Post  St 
Plans  are 


lowing  selected  list  of  contractors 
^I.  H.   Larsen    Co..  64   South   Park. 

San   Francisco. 
MacDonald.    Young   &    Nelson.    127 
Montgomery  St,  San  Francisco. 


..  ,.     *i.     *  1    tSAN    ANSELMO,    Marin    Co.,    Calif, 
bemg  figured  by  the  fol-  ;         Tamalpais  Theater  Bldg. 

Remodel  theater  building  to  convert 
upper  floor  into  suites  of  offices. 

Owner  —  Blumenfeld  Theaters,  25 
Taylor  St.,  San  Francisco. 

Architect — Not  Announced.  17 


,         ,,.„^,,_,  Andrew  Spinas,  Redwood  City 

Own*e"ri£unbar   school  District,   go- i  Architect-Ernest    J.    Kump  Co.. 
vjwnei     i/uni^a  ^         Kearny  St.  San  Francisco, 

noma. 


?51 


Dinwiddle     Construction    Co.,    Inc.,    Architect-^ohn    S.    Bolles,    369    Pine 
210  Crocker  Bldg.,  San  Francisco.          j         g^    gj^j,  Francisco.                     •     19 
Parker,     Steffens     &     Pearce,     135  •  


OmCIAL  PROPOSAL 


Pro.  No.  17M>->One  (1)  Electric  Motor 

and  One  (1)  Reduced  Voltage 

Manual  Starter 


January  2.  1946 
LOW    BIDDERS 

PARKER  DAM  POWER  PRO  J., 
Calif- — California  Steel  Products  Co.. 
Barrett  and  "A"  Sts.,  Richmond,  at 
$5,737.30  fob  Richmond.  29019  pounds 
terms  net,  submitted  low  bid  Dec. 
28  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver,  under  Spec.  1132  lor 
furnishing  and  delivering  the  steel 
partition  and  housing  for  the  Parker 
p>ower  plant,  Parker  Dam  Power 
Project,  fob  shipping  point  artd/or 
Earp. 

Oiher  low  bidders  were : 

Geo.  T.  Gerhardt,  San  Fiuncisco, 
$7868  fob  San  Francisco;   terms  net. 

Rockwell  Engrg.  Co.,  Chicago,  $14,- 
400.  fob  Chicago.  32,000  lbs.;  temu 
neL  •         •  25 


NOTICE  TO  CONTRACTORS 


Sealed  Proposals  will  be  received 
in  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District  512— 
16th  Street  Oakland,  California,  un- 
til 5:30  P.  M..  Wednesday,  January  9, 
1946,  and  will  at  that  hour  be  opened 
for  furnishing  one  (1)  ELECTRIC 
MOTOR  and  one  (1)  REDUCED 
VOLTAGE  MANUAL  STARTER,  as 
per  specifications. 

Proposal  No.  1700  covering  same 
may  be  obtained  upon  application  at 
Room  312,  Purchasing  Department, 
of  the  District. 

DANIEL  READ, 

Secretary. 
Oakland.  California, 
December  26,  1945. 

(Dally  Pacific  Builder) 
(Jan  ^  1946) 


January  2,  1M6 
BIDS  OPENED 

SAN  JOAQUIN,  STANISLAUS  ant 
CALAVERAS  COUNTIES.  Calif.— 
John  L.  McPheetera,  211  Dorris  Place, 
Stockton,  Calif.,  at  $4.95  per  hour  and 
$6.03  overtime,  submitted  only  bid 
to  the  Division  of  Highways,  District 
X,  1200  N.  Center  St.,  Stockton,  for 
rental  of  spraying  outfit  for  inter- 
mittent use  in  spraying  roadside  trees 
in  San  Joaquin,  Stanislaus  and  Cala- 
veras Counties.  *     25 


January  2,  1946 
NO  BIDS  RECEIVED 

BERKELEY.  Alameda  Co..  Calif.— 
No  bids  were  received  December  20 
by  the  City  of  Berkeley,  city  clerk. 
City  Hall,  for  furnishing  one  5-pas- 
senger  4-door  sedan.  25 


(Ck>ntlnued  on   Page  Four) 


W.\NTE*— -FOR   SALE-FOR    RENT 

U^tD  tQUIPMENT  .nd  MATERIALS 


January  2,  1946 

PREPARING    PLANS 
HIGH  SCHOOL  BUILDING 
LOMITA  PARK,  San  Mateo  County, 

Calif. 
Construction    of    Lomlta    Park    Hlgji 

SchooL 
Owner— San  Mateo  Union  High  School 
District  W  .T.  Van  Voris,  super- 
intendent. Bellevue  Ave.  and  Del- 
aware St.,  San  Mateo;  Arthur 
Brown  Jr.,  supervising  architect, 
251  Kearny  St..  San  Francisco. 
Architect— Masten  St  Hurd.  407  San- 
some St,  San  Francisco.  J5 


January  2,  1946 

PREPARING   PLANS 

AUDITORIUM  Cost.  $250,000 

SAN  MATEO,  Calif.  San  Mateo  High 
SchooL 

Construction  of  1600-seat  auditorium. 

Owner— San  Mateo  Union  High  School 
District,  W.  T.  Van  Voris.  super- 
intendent. Bellevue  Ave  and  Del- 
aware St.  San  Mateo. 

Supervising  Architect — Arthur  Brown 

Jr..  251  Kearny  St.,  San  Francisco. 

Preliminary    plans    were    prepared 

by  Architect  E.  L  Norberg.  15 


Architect— Not  announced. 

The  city    voted   to    Issue   bonds    to 
finance  above  construction-         •     15 


January  i,  1946 
PLANNED 
SCHOOL 
REDWOOD    CITY.    San    Mateo    Co., 

Calif.  Alden  and  Warren  Sts. 
Construction    of    school    building    to 

contain  five  classrooms. 
Owner  —  Redwood    City    Elementary 

School    District,    Andrew   Spinas, 

superintendent  Redwood  City. 
Architect— Ernest   J-   Kump   Co.,   251 

Kearny  St..  San  Francisco. 


January  2.  1946 
PLANNED 
'  SCHOOL  ADDITION 


15  I  South  Park.  San  Francisco. 

I     G.   P.  W.   Jensen  &  Sons,  Inc..  320 
'Market  St,  San  Francisco.  •     16 


19^MISC  CONSTRUCTION 


January  2.  1946 
BIDS  OPENED 
EPHRATA.  Wash.  —  Electric  Con- 


BARGAINS 


January  2,  1946 

Cost,  $150,650  [PLANNED  i„»„.„+4^«  o^    T«n  r-o«,«-««-«.  t./.^™- 

REDWOOD    CITY.    San    Mateo    Co., !  SHOPPING  CENTER  '^""l*  °*^o;7!S..k    .!?!:,  ^t^?^ 

CaUf.  John  GUI  SchooL  i  NEAR   LAFAYETTE.   Contra   Costa  I  Wash,  at  $234,474   submitted  the  low 

Cost.  $90,000  !  Construction  of  four-classroom  addl-  ',         Co..  CaUf.  Tunnel  Rd.  near  Rellez  ,  bW  to  the  Grant  Coimty  PubUcUttl. 

tlon  and  lunchroom.  I         Vallev-Martlnez  cutoff.  !  »ty    District   No.   2    Ephrata,    Waah., 

Owner  -  Redwood     City    Elementary  ,  Construction  of  modem  shopping  cen-  :  December  7.  for  the  constnictlon   of 

School     District,     Superintendent!         ter.    Including  market   hartlware,a  200- mi  e  rural  electric  dlsWbutlon 

Andrew  Spinas.  Redwood  City.        '         store,   restaurant,   emporium,  etc.    ?y«tem    to    Grant   Count3^W 

— :^u.„  2.  m.       At.hitect-Not_announc.d.  I.  t'ona^J-  J.repjr^^by  Kng.«r  W. 

;  PLANNED  I  January  2.  1946      1  coma.  Wash. 


( 


January  2.  1946 

ENLARGE  SCHOOL        Cost.  $70,000 
SANTA  CRUZ  COUNTY.  Calif, 
Enlarge  school  buildings. 
Owner— Soquel    School    District    So- 

queL 
Architect— Not  announced. 

A  bond  election  wlll  be  held  some 
time  in  January.  15 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pip«  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

l€f  Sp«'Ar  St.,  San  Francwc* 


January  2.  1946 
PLANNED 
SCHOOL  ADDITION 
LIVERMORE.     Alftneda    Co.,     Calif. 

Llvermore    High    School. 
Construction  of  new  gymnasium  and 

additional   classrooms. 
Owner— Uvermore  School  Dist.,  Liv- 

ermore. 
Architect— Not  Announced. 


;  SCHOOL  ADDITION       Cost  $150,650    PLANNED 
REDWOOD    CITY.    San    Mateo    Co,  |  TRUCK  TERMINAL 

Calif.  Garfield  School.  i  OAKDALE,    Stanislaus   County.   Cal. 

Construction   of  auditorium  with  500  I         Sonora  Hlsrhway. 

seats  and  a  cafeteria  building.        |  Construction  of  structural  steel  truck 
Owner  —  Redwood     City    Elementary  ;  terminal    building. 

School     District,     Superintendent    Owner — ^Ed    Davis    and    John    Loger, 

Andrew  Spinas.  Redwood  City.        1         Yosemlte  and   F  Sts.,  Oakdale. 
Architect— Ernest   J.    Kump   Co..    251  j  Architect — Not  Announced.  16 

Kearny  St.,  San  Francisco.  15  ! 

January  2.  1946 

I  January  2.  1946      .  PLANNED 

PLANNED  I  OFFICE  BLDG.  Cost.  $30,000 

SCHOOL  ADDITION      Cost  $185,790  !  OAKDALE.    Stanislaus   County.   Cal. 
REDWOOD    CITY.    San    Mateo    Co.,  j         Comer  3rd  Ave.  and  G  St 


Total  bids  were: 

Electric  Convractlng  Co..  $234,474. 

Cascade  Contractors.  $234,484 

Agutter  Electric  Co..  $254,535. 

Electric  Smith,  $27S,0ia 

Power  City  Electric  Co..  $277,750. 

H.  H.  Walker.  $323,356. 


FORSALE 

NEW  St  RECONDCnCM^ED 

DIMENSIOS  LUMBia 

TIMBERS.  wailboATds,  plmiMag. 
pipe,  mlilwork,  and  other  building 
materfaU.  SALE  PRICES.  Ijirge 
ttock*  of  "hard  to  get^  item* 

Wire,  write.  «r    phone 

CLEVELAND   WRECKING    CO 

29M  Third  St.      -      YAUmda  4S77 


FORSALE 


19 


January  2,  1946 
PLANNED 

MORTUARY  Cost   $100,000 

BURLINGAME,   San   Mateo   Co.,  CaL 

Park  Road   and   Peninsula  AVe. 
Construction    of    two-story    Colonial 

style  mortuary 


Calif.  Washington  School. 


Construction  of  four-classroom  addi- 
tion, lunchroom,  etc 


Con,.°r;rc"on    or  4.n_forc.d    concrete    Owner- Cr„.by    -   N_0«y   Funer.! 


15 


office  building  (95x80-ft) 
i  Ownei^— Dr.    Edward    Chouret.    Oak- 
Owner  —  Redwood     City    Elementary  {         dale. 

School     District.     Superintendent  1  Architect — R  G.  DeLappe.  Claremont 
Andrew  Spinas.  Redwood  City.        \         Hotel.   Berkeley 


John  Cassarelto  Co. 

,    Since  1886  -    -   and   Stir    Active 

i  BUILDING  MATERL\LS 

I         READY-MIX   CONCRETE 

ROCK-8AND-QRAVEL-LIME 

C'EMENT-PLASTER-MORTAB 

METAL    LATH-WOOD    LATH 

STUCCO-WIRE-NETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

j  Phone:    QArfteid   I7M 


Architect — Ernest    J.    Kump   Co..    251 
Kearny  St,  San  Francisco.  15 


le—  BANKS,  STORES 
AND  OFnCES 


January  2.  1946 
PLANNED 
(TRUCK  SALES  BUILDING 

Cost,  $100,000 
FRESNO.    Calif.    M    and    Stanislaus  !  pians  bv  Owner. 

Sts. 
Construction   of   one-story   and   mez- 
zanine brick,   reinforced   concrete 
and  steel  truck  sales  and  service 
department  building  (150x125  ft). 
Owner — Rodman  Chevrolet  Co.,  J.  E. 
Rodmaii.  Van  Ness  and  Tuolmnne 
Sts.,  Fresno. 
Architect — Not  announced.  16* 


Contractor— M.    A.     Little.    1     Grand 
View  Ave..  San  Francisco.  16 

January  2.  1946 

PLANNED 

AUTO  SALES  BLDG.       Cost  $30,000 

VISALIA,   Tulare  Co..   Calif.    Comer 

Mineral   Klnp:  and  Tipton   Aves. 
Construction  of  brick  auto  sales  and 

service  building. 
Owner— James    M.     McAllister.    Inc.. 

Visalla. 


Contractor  —  Trewhitt.  Shields  and 
Fnsher,  Pacific  Southwest  Bldg.. 
Fresno.  .  1® 

January  2,  1946 

BAND   ADDITION  Cost   $50,009 

RICHMOND.  Alameda  Co..  CaL  12th 
Street 


Parlors.   23   California   Dr..    Bur- 
llngame. 
Architect— ftichard    N.    Bates,    Hills- 
borough. !• 

January  2.  1946 
TO    START   CONSTRUCTION 

RADIO  STATION  Cost  $100,000 

SUTTER  BUTTES.  Sutter  Ca,  Calif. 

Construction  of  brick  radio  station. 

Owner  —  Sacramento  Valley  Broad- 
casters (Warren  N.  Shingle.  Les- 
ter L.  Rice  and  Beverly  B.  Bal- 
lard), Marysville. 

Plans  by  owner. 

Contractor  —  Beverly  B.  Ballard, 
Marysville.  *     !• 

January  2,  1946 

PLANNED  ,_ 

PLANT  Cost  $75,000 

MARIN  COUNTY.  Calif.  Near  Mount 

Olivet  Cemetery. 
Construction  of  ranch-house  type  in- 
stitution. 
Owner- "Guide    Dogs   for   the    Blind. 
Inc.."  Los  Ckitos. 


70-ft    STTEEL   TOWISR,    28    M    gaL 
REDWOOD   TANK  and    two   ««i'"in.    z 

24 -ft  X  A -in,  STEEL  FRBSSIIURH 
TANKS  to  be  sold  as  one  ualti.  Ijo- 
cated  tn  Sac  Franciiseo.  Muitt  be 
removed  at  ooc«'  Sacrifice.  'iVrlte, 
'phone      or      wire      for      infomiattOB. 

CLEVELAND     WRECKING     CO. 

2500   Third    Street.    San    Francesco 

VAiencia  4977  (tf) 


LINE  TRUCK,  1930  FWI)  1  com- 
plete as  it  came  from  taj:horj,  inotud- 
Ing    Model    C    HIGHWAY     OARTH- 

BORING  MACHINE  WIN<3a  AND 
DERRICK;  Budd  wheels,  six  9:78x30 
tiros,  line  body,  unladen  weight 
Iba,  :  coat  new.  $I0,44&.  Price, 
Peterson  Eng.  Co..  4126  26th  8t,  Saa 
Francisco.  Phone  VAiencia  SOOft 

t»  12/31./ 4* 


FOR  RENT  OR  SALE 


CAT  30  WTTH  HTDR  DOZER. 
2643  San  Bruno  Ave..  S.  F.  Phone  PvA. 
2998.  to  Jan.  8.  1946 


BUY    WAR    BONDS 
AND    STAMPS 


Associated  \K''(X3d  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  831 7  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


IBS 


PLASTERING  MATE  RIALS  -  CEMEm"  »  GRAVEL 

SAND  -  BRICK     BRK  K  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Diiitributora  for 

J.  S.  GUERIN  &  Cr^'MPANY 

720  FOLSOM  STREET  -.-  PLooet  SUtter  46^6 

CERTAIN-TEED  ROOFING  PRODUCTS 


iK 


I 


I 
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DAILY    PACIFIC    BUILDEI^ 


WEDNESDAY.  JANL'ARY  2.   >  946 


uil^mg  Pemrifts,  Contr£iCtt§^ —  - Recorded  IVotice^ 


y 


4 


6UIUING  PERMITS 


Building  Permits,  $1,000  and 
Over,  AppUed  For 

SAN  FRANCISCO  COUNTY 


ALTER  RESTAURANT  and  STORE 

730  JACKSON  STREaaTT, 

Owner — Joe  Shoon^  School,  c/o  con- 
tractor. 

Builder— Mariposa  Construction  Co., 
1106  Mariposa  St. 

Architect— Not  Given.  |12,968 

(Applic&Uon  No  84866) 


2- STORY  FRAME  FLATS  (8) 
S.  GREENWICH  44,  70  W.  GOUGH; 
W.  GOUGH  82  S.  GREENWICH. 
Owner  and  Builder — Oliver  M.  Rous- 
seau, 725  Tehama  St. 
Architect— Not  Given.  $12,600  each 
(Application  Nos  84861  to  53) 


2- STORY  FRAME  FLATS    (4) 

N.  GREENWICH  100,  125,  160,  175  B. 

GOUGH. 
Owner  and  Builder — Oliver  M.  Roub- 

seau,  725  Tehama  St. 
Architect— Not  Given.         $12,000  each 
(Application  Nos  84847  to  60) 


HOOF,  $645;  1817  Bancroft;  owner,  T 
Murray,  1817  Bancroft;  builder, 
Edwards  Gutter  Service,  2342  Grant 

GARAGE,  $500;  3005  Htllegass;  own- 
er and  builder,  D  F  Owena,  8006 
Hlllegass. 

ADDITION.  $300;  1106  Oxford;  own- 
er and  builder,  R  Homer  Wrlrfit, 
1106  Oxford. 

ROOF,  $213;  1608  Bonlta;  owner,  J 
Cook.  1608  Bonita;  builder,  Elliott 
&  Elliott,  2109  San  Pablo. 

ROOF,  $210;  1328  Parker;  owner,  C 
Rawer,  1328  Parker;  builder,  Elli- 
ott ft  Elliott,  2109  San  Pablo. 

ROOF,  $150;  902  Page;  owner,  H 
Newell,  902  Page;  builder,  Dillon 
Roofing  Co,  5212  San  Pablo. 

ALTERATIONS.  $125;  1866  Solano; 
owner,  R  H  Witherspoon,  1866  So- 
lano; builder,  L  C  Dawe,  506  Cov- 
entry Rd. 

STOREROOM,  $100;  1890  Alcatras; 
owner,  Pierce;  builder,  Outacron  ft 
Worford.  1890  Alcatraa. 

REPAIRS.  $75;  2831  Park;  owner, 
P  J  Washington,  2831  Park;  buUd- 
er,  Dillon  Roofing,  5212  San  Pablo. 


OAKLAND 


2- STORY  FRAME  DWELLING 
W.  GOUGH  108  S.  GREENWICH. 
Owner  and  Builder — Oliver  M.  Rous- 
seau, 725  Tehama  St. 
Architect— Not  Given.  $12,000 

(AppIicaUon  No  84854) 


ALTER  HOTEL 

631  O'FARRELL  STREET. 

Owner  —  Pacific  States  Savings  & 
Loan  Co.,  745  Market  St. 

Builder — Charles  O.  Jones,  3624  Cali- 
fornia St 

Architect— Not  Given.  $7,000 

(Application  No  84857) 


1-STORY  FRABdE  DWELLINGS  (4) 
N.    PRAGUE    94,    134,    168,    201    W. 

CURTIS. 
Owner  and  Builder— Peninsula  Build- 
ing Co.,  2000  Evans  Ave. 
Architect— Not  Given.  $4860  each 

(Application  Nos  84868  to  61) 


REPAIRS,  $500;  1326  E  23rd  St;  own- 
er. Lew  Chew,  1326  E  23rd  St; 
builder,  J  H  Fitzmaurice,  2857  Han- 
nah  St. 

ADDITION,  $425;  4021  Foothill  Blvd; 
owner  and  builder,  Arthur  W  Kerr, 
2709  35th  Ave. 

ALTERATIONS,  $200;  695  Fairmont 
Ave ;  owner,  H  H  Weelson,  695  Fair- 
mont Ave;  builder,  L  C  Dawe,  505 
Coventry  Rd,  Berkeley. 

ALTERATIONS.  $200;  3607  Bruce  St; 
owner  and  builder,  Wm  Esmond, 
3513  Randolf  St. 

ALTERATIONS,  $200;  1501  Center 
St;  owner  and  builder,  Harvcey 
Williams,   1707   Ward   St,  Berkeley. 


ALAMEDA  COUNTY 


Recorded  Accepted 

Dec  28,  1945— LOTS  26  and  27  Blk 

39,  Beverly  Terr,  Oakland.    Theo- 
doreB^  Walker  to  whom  it  may 
oneem 


con« 


.J)ecember   2\    1945 


N(Hi-RespoiisibiIhy 


SAH  FRAIiaSOO  COUNTY 


Dec.  27,  1946— W  26th  Ave  75  8 
Lawton  S  25  x  W  90.  Veterana 
Welfare  Board  as  to  Improve- 
ments on  property. 


Elec;  14  outlets;  11  switches;  17  pi; 
13  circuits. 

96  814  Euclid;  owner.  Bale;  con- 
tractor, College  Eve  Electric;  13  out- 
lets; 9  switches;  8  plugs;  2  circuits. 

97  2714  Prindte;  owner ;  con- 
tractor. College  Ave  Elec;   10  plugs. 

98  1960  Shattuck;  owner,  Good- 
rich Tire;  contractor,  Clifford  Elec; 
28  outlets;  6  switches;  3  fixtures;  14 
plugs;  8  circuits. 

99  1309  67th  St;  owner,  S  Gk>uld; 
contractor,   Clifford  Elec;   4   plugs. 

'     400    2082  Center;  leasee.  J  R  Brln- 
_    er;  contractor,  C  R  Lemglais;  2  pL 


OAKLAND 


Eleitrical  Pemits 


7075  141  New  Montgomery;  owner, 
Photo  &  Sound;  contraxrtor.  Dowd- 
Seid   Electric;   alterations. 

7076  2670  19th  Ave;  owner.  Fred 
J  Early;  contractor,  Dowd-Seid; 
- V 

7077  261  California;  owner,  Vin- 
cent ;  contractor.  Eureka  Electric  Co ; 
alterations. 

7078  1214  La  Playa;  owner.  Shlnn's 


34376  296  Jayne;  owner,  Klrkman 
&   Hanna;    contractor,    Collins   Elec- 

jtrlc  Co;   outlets;  switches;   fixtures; 
plugs. 

34377  976  23rd  Ave;  owner,  Randl 
Metal  Works;  contractor,  Clifford 
Electric  Co;  motors. 

34378  736  52nd  St;  owner,  Ray- 
man;  contractor.  Paramount  Electric 
Co;  fixtures;  alterations. 

34379  2124  Livingston;  owner,  P  & 
R  Foundry;  contractor,  C  A  Lan- 
glals  :  outlets ;  switches. 


Ei^eering  Section 


25— MACHINERY  AND 
EQUIPMENT 

January  2,  1946 
BIDS  WANTED 

SEATTLE,  Kings  Co.,  Wash.— Un- 
til January  10,  10  A  M.,  bids  wiU  be 
received  by  the  Seattle  Board  of  Pub- 
lic Works,  609  County-City  Bldg., 
Seattle,  Waush.,  for  replacing  a  por- 
tion of  the  existing  Cedar  Falls  wood 
stave  penstock  No.  5  with  a  78-iii. 
electrically  welded  steel  penstock. 
The  work  includes  2541  ft  of  78-in. 
electrically  welded  steel  penstock, 
500  cu.  yds.  concrete  and  11,500  Iba 
of   reinforcing  ste€l,  to  be  used  be- 


uary  29  on  a  proposal  to  issue  bonds 
in  the  amount  of  $35,000  to  finance 
street  improvements  and  purchase  of 
equipmeml.  Plans  by  City  Snslneer 
C.  G.  Clarke.  t» 


'  January  2,  1946 

CONTRACT   AWARDED 

NAVAJO  COUNTY,  Arisona.— W. 
J.  Henson  Construction  Co.,  116  8. 
Granite,  Preecott,  Arix.,  at  $474,734.43. 
awarded:  a  contract  by  the  Arizona 
State  Highw^ay  Commission,  1789  W. 
Jackson  St,  Phoenix,  Ariz.,  Daoamber 
21,  for  constructloh  of  the  Showlow- 
Holbrook  Highway,  Navajo  County, 
Arizona.  The  worlL  which  begins  ap- 
proximately 2.5  nules  north  of  the 
Town  of  8no^^'flake  and  extends 
northerly  about  13  miles  to  a  point 
about  18  miles  south  of  Holbrook, 
consists  of  grading,  draining,  basa 
material  and  plant  mix  bltuminotis 
surface    (SC-6) ;  completion  date,  on 


Bike  Shack;  contractor,  Grandl  Elec-  l^^';*  * 
trie;  14  outlets;  6  switches;  4  plugs;  i*  P'"^* 
service.  *»    a  •       34332    1310  ggth  Ave;  owner.  Silva; 

7079  5953  Geary  Blvd ;  owner.  Glass    contractor,    Broadmoor   Electric   Co ; 
Store;  contractor.  Grand!  Electric;  1    service. 

outlets:  2  switches;  3  plugs;  motors.!     ^*^^      *"*"    °'   ^    Monte    Cresta; 

7080  611  Mission ;  owner,  Koret  of  i  f  ^1®^l  ^-^.2*".*°° '  .>*^°"J^1*<^*°^'    Baylla 
California;   contractor,   Grand!   Elec     "  *^  '  *         "" 


34380  6127  E  14th  St;  owner.  Fer-    ^^^^^  ^j  s^^tj^  j^^  5%   q,  the  bid 
1  outlet  Broadmoor  Electric ;  |  required.  25 

34381  6101  E  14th   St ;   owne*.   RI-  ! ^ZZZIZ— 

vera ;  contractor.  Broadmoor  Electric  I  m^  r>  a  m  A I  C 

4  outlets;  1  switch;  8  fixtures;    ^'»—  UAPIAl-D 


tween  ma8onr>'  dam  and  Cedar  Falls. 

The  sum  of  $300,000  has  been  appro-  I  or    l>efore    September   SO.    1946.    Bids 

priated  for  the  project  were  received  December  7.  29 

Plans  and  specifications  obtainable  j  

from    the   office    of    the   City    Lig^t  I 

Room  249  County-City  Bldg.,  SeatUe,  !  |  January  2.  1946 

Wash.  Bidder's  bond,  cash,  or  a  cer-  j  CONTRACT   AWARDED 

tlf led  check  payable  ot  the  city  comp-  j     SAN  I>TLA.NCISCO. — Chas.  L  Har 


PALO    ALTO 


ALTER  CAFETERIA 

673  GEARY  STREET. 

Owner— Kay  S.  Jue,  842  Washington. 

Builder— Day  Work. 

Architect— Not  Given.  $3,500 

(Application  No  84865) 

ALTER  THEATER 

745  CLEMENT  STREET. 

Owner — Coliseum   Theater,    premises. 

Builder— G.    P.    W.    Jensen   &    Sons, 

Inc..  320  Market  St 
Architect— Not  Given.  |3,000 

(Application  No  84866) 


ALTER  ST0RE;S 

2748  MISSION  STREET. 

Owner— Mode  O'Day,  premises. 

BuUder— G.    P.    W.    Jensen    &    Sons, 

Inc.,  320  Market  St 
Architect— Not  Given.  $2,000 

(Application  No  84867) 


RESIDENCE  and  garage.  $12,500; 
701  Garland  Drive;  owner,  E  W 
and  H  Van  Buskirk;  contractor, 
Coa.stwise   Conatr  Co. 

RESIDENCE  and  garage,  $11,750; 
2311  Middlefleld  Road ;  owners,  E 
W  and  H  Van  Buskirk;  contrac- 
tor.  Coastwise  Constr  Co  . 

RESIDENCE  and  garage,  $10,750; 
2303  Middlefleld  Road;  owners,  E 
W  and  H  Van  Buaklrk ;  contrac- 
tor, Coastwise  Constr  Co ;  plans  by 
W  L  Heald. 

RESIDENCE  and  garage,  $9,500;  750 
Oregon  Ave;  owner.  G  R  Smith, 
116  Waverley   St 

ALTER  apt  $1500;  335  Everett  Ave; 
owners,  Carl  Schauer  and  L  B 
Freese. 

ALTER  buslnes  bldg,  $1500;  367  Uni- 
versity Ave;  owner,  K  M  McClin- 
ton,  Bronxville,  N  Y;  contractor, 
Douglas   &   Stevens,    Menlo   Park. 

GARAGE  addition,  $150;  1861  Fulton 
St;  owner.  R  P  Fregulia. 


ney,  625  Market  St.  San  Francisco, 
at  $20,875.70,  awarded  contract  by 
the  Department  of  Public  Works. 
Room  282  City  Hall,  for  improvement 
of  28th  Ave.  between  Pacheco  and 
Qulntara  Aves.  •     29 


TO  ASK  BIDS 

CENTRAL     VALLEY      PROJECTT, 

Sr.L%''e;;;I?;cX*e.^ct?l;  so-reservoirs  &  dams 

issue  a  call  for  bids  within  two  weeks  |  1 — 

for  the  construction  of  an  additional  1  January  2,  1946 


Machinery  &  Material 


SAN   FRANCISCO  CITY 

SAN  FRANCISCO.— UnUl  Janiiary 
11,  3  P.  M.,  bids  will  be  rMatved  by 
M.  H.  Gerry,  Purchaser  of  Supplies, 
270  City  Hall,  under  Bid  No.  3447  for 
furnishing  and  delivering  teletypes 
equipment  for  the  Department  of 
Electricity. 

Specifications  obtainable  from  the 
above  office.  • 


SAN  FRANCISCO.— Until  January 
11,  3  P.  M.,  bids  win  be  received  by 
M.  H.  Gerry,  Purchaser  of  Supplies! 
270  City  Hall,  under  Bid  No.  3448 
for  furnishing  and  delivering  brake 
blocks  for  the  Municipal  Railway. 

Specifications  obtainable  from  the 
at>ove  office.  • 

SAN  FRANCISCO.— Until  January 
11,  3  P.  M.,  bids  will  be  received  by 
M.  H.  Gerry,  Purchaser  of  Supplies! 
270  City  Hall,  under  Bid  No.  3449  for 
furnishing  and  delivering  5000  ^-In.  x 
7-ln.  X  9-ln.  black  steel  shims  for  the 
Municipal  Railway. 

Specifications  obtainable  from  the 
at>ove  office.  / 


Lighting  Fixture  Co :  6  fixtures.  .      ^„  ,   ,  „.  a  ^.^.-rr* 

34384    749  77th  Ave-  owner   Robin- !  16   miles    of    the   Friant-Kem    canal,    PLANNED 

<w  ina  Ave,  owner,  Koom     ^^^^^j  y^^^^^  Project  Friant,  Calif,  j      OROVfLLE.  Butte  Co.,  Calif.— The 

Oroville  -  Wyandotte  Irrigation  Dis- 
trict, H.  Marlow,  secretary.  Box  308, 
Oroville,  plans  construction  of  $100,- 
000  dam  on  Wyandotte  Creek.  30 


;  trie ;  service. 

oJ^el:''o'Re7nJf  ;Sct'orGTil5i  ot,tletsrs.Ttches;-f]xturrsr  plVgs."'  The  new  work  will  extend  consmic^ 
Electric:  11  outlets;  12  switches;  15  34385  510  17th  St;  owner,  Curtola;  ^on  t°  *  J^^^^.f  f^  "i'j^^  on  addf 
plugs-   service  contractor,  Ets-Hokln  &  Galvan;  al-l Friant  dam.  Calls  for  bids  on  addi 

7085-86     4208-14   Irvine-    owner    B    derations.  |  tional  work  are  expected  by  April  16, 

JwS;^cont™ctor,    S^di    JTecIric^j     34386      1700    Franklin     St;    owner, !  which  will  extend  the  work^^^^^ 
10    outlets-    12    switches-    16    nlues- 'Glaysher;    contractor,    Neon   Malnte-    15   miles   south   of   Kings   River.   Ap- 
servlce  ^^itcnes,    16    plugs.    „ance  Corp;  sign.     >  i proximately  $12,000,000  is  available  to 

7087  2554  38th  Ave;  owner,  B  Lewis;    ,   34387    Grove  St  Plir.  Port  of  Oak-  ;»°&"ce  construction 
contractor,   Grandi   Electric;    10   out^    land;   owner.  City  of  Oakland;   con- j     Total   ^^ng^h   of   the   canal  wlU^        GLENpALE,      Los      ^ 


BIDS  WANTED 


January  2,  1946 


7088-93    Various  locations  and  own-  I  ^iK" 
ers ;    contractor,    Brumf ield    Electric  I     ^4389      1405    Franklin    St ;    owner,  i 


to  Kern  River,  about  5  miles 

^_ _     ^^^ ^^^^  ,Bakersfield.  Total  cost  of  the  enUre 

Sien  Co  ■  siens  i  Clark's ;   cVnTractor," "Electrical  "Prod-  !  project  is  estimated  at  ^7.W)0  000. 

7M4     52^ite   St;    owner,   J   Mc    ucts  Corp;  sign.  !     ,t«  P"^^*^"^^^  ?P?!!f.' f^e'^i^^ 

Andrews;      contractor.     Metropolitan  I     34390      1405    Franklin     St;     owner,  | wit  Sons  Co.,  6W  S.  Grand  Ave    Room 
Electric:  1  outlets:  1  switch;  6  plugs.  ! Clark's ;    contractor.   Electrical  Prod- j  505,    L^   ^^^^^^\^1,!:^J  I  .on. 

7095  2272   Mission;   owner    Pacific   ucts  Corp;  sign.  L ^*".*?*°l^^°;ir^f^n»T  of^iB  nro^I 
Tel    &    Tel    Co;    contractor,    L   Ray  |     34391     2021  84th  Ave;  owner.  Vest;:  tract  for  the  first  unit  of  this  proj- 

Moser ;    20    outlets ;    10   switches ;    15  j  con 

plugs.  lets :   switches ;  fixtures ;  plugs 

7096  130  Battery ;  owner.  McVey  &  '     3*392      555    63rd    St ;    owner,    Fred  i 
Hoffman:  contractor.  MacCabe  Elec- I  Early :     contractor,     Scott  -  Buttner 
trie;  3  plugs;  service.  Electric;   fire  repairs. 

7097  1335    Webster;    owner,    Ada  I     34393     420  Broadway:  OM-ner,   Ala 


Angeles 
10    A. 


Co.. 


bids  will  be  received  by  the  City 
Council  df  the  City  of  Glendale.  office 
of  the  city  clerk.  City  Hall,  Glendale, 
for  the  ([construction  of  a  reinforced 
concrete  reservoir,  kno^^-n  as  Mel- 
wood  968  The  reservoir  will  be  lOOx 
120  ft   in  area.  22  ft  vertical  walls. 


Praspectire  Bidders 


Alter  Hotel  Drake- WOshire, 
Sim  Franciacoy  Calif. 

"f 

BIDS:  Walter  M.  Ballard  Corp.. 
Hobart  Bldg.,  8an  Franclsoe,  for 
John  B.  Quigle>,  January  5,  2  P.  M. 

Dinwiddle  Construction  Co..  Inc., 
210  Crocker  Bldg.,  San  Francisco. 

Swinerton  &  Walberg  Co.,  226  Bush 
St,  San  Francisco. 

Howes  &  Whitaker,  626  Russ  Bldg., 
San  Francisco. 

Barrett  A  Hilp,  918  Harrison  St.. 
San  Francisco.  • 


4391  2021  84th  Ave;  owner.  Vest;  ; tract  lur  u.«  ^"=>^  ""-  "^  involvine  ! S-*"-  concrete  flooring,  flat  slab  roof 
tractor,  Clifford  Electric  Co;  out-  lect  August  ^  ^^^ '^'^^^S.^W  ^^^J^l'^^^J  '  to  be  bactkfilled  with  2  ft.  of  dirt  upon 
•   anrU<^Vio<i.  #«vf  kvas  •  *^i..>ro  1 5  .'S  TTiiles  of  caual  construcuon.        ^o  ...  ....  /^ 


upon 
completion,  columns  20  ft.  on  centers 
January  2    1946        both    wa}»'8.    The  work   also   Includes 
_       __    .,  ,  OTTEO  '  construction  of  a  reinforced  concrete 

RENO,    Walhoe    Co.,    Nev.-Mayor  i  Pumphou|8e,  20x30  ft  in  area   and  600 
H;nderso;r:''  contactor,  "n^o^u    il^^  Imeda  County 7 contractor,  ScottlButt- JH-   E.  Stewart  of  Reno  has  received    ft.   of   3-|n.asphaltic^  concrete  high- 
Service  Co;  sign.  *      ner  Electric:  17  plugs.  jthe  information  from  W.  H.  Cheney. 
7098    530  Mission;  owner,  J  M  Dye  I     34394      1226    Franklin    St;     owner,  j  division    e^^n^er   in   charge    of    the 
Co;    contractor.   Ace   Electric   Co;   6   Farmers  &  Merchants  Bank ;  contrac-    Bureau    of   Community   Facilities   or 

tor.    Scott-Buttner   Electric:    21    fix-    ge  Federal  Work^Agency.  Berkeley^  ' ^.^r.m^<^r.  of  Engneer  W.  C, 

$15,000  will  be  furnished  to  the  city  |  Ressner.   P^jb^ic  Service^  Bldg.,  120^ 


SAN   JOSE 


Building  Permits,  $1,000  and 
Under,  Applied  For 

SAX  FR.VNCISCO  COUNTY 

*-"'  ^ — ■ — . — . —   ^  - 

ALTER  INDUSTRIAL  BUILDING, 
$800;  70  Otis  St;  owner.  Brazell  & 
Deutsch.  prem ;  builder,  A  M  Hardy. 
736  Clementina. 

ALTER  1 -FAMILY  DWELLING. 
$700;  3903  Sacramento;  owner  and 
builder,  Vernon  Greenwood,  1225 
Capitol  Ave. 

CONCRETE  WALL,  $400;  375  E 
Phelps  on  Innes;  owner,  A  Zan- 
nettl.  1701  Kirkwood ;  builder,  Well- 
nltz  &  De  Narde.  316  6th  St 

ELECTRIC  SIGN,  $250;  546  Howard 
St;  owner,  Larry  Barrett  Tire  Co, 
prem;  builder.  Electrical  Products 
Corp,  910  Harrison. 

ELECTRIC  SIGN,  $100;  815  Ulloa  St; 
owner,  Fred  Bacci,  prem;  builder, 
QRS  Neon  Co.  690  Potrero  Ave. 


JADDN  to  school,  $2500;  1061  W  San 
j  Fernando  St;  owner  and  builder, 
1     St  Leo's. 

'RESIDENCE,  $6000;  2041  Glen  Una; 
I  owner  and  builder,  R  M  Curl. 
; DUPLEX.  $8500;  758-760  S  11th  St; 
j  owner  and  builder,  John  D  Bee- 
man  &  Son. 
Salter  business  bldg,  $8000;  84  W 
I  Santa  Clara  St ;  owner,  L  Hart  & 
I      Son ;    contractor,    W   M   Caldwell. 


Binlding  PernuU,  $500.00  and 

Over,  Issued  by  the  Bocu'd 

of  Public  Works 


SAN  FRANCISCO  COUNTY 


DECEMBER  28,   1946 


Building   PermiU,   $1,000  and 
Over,  Applied  For 

ALAMEDA  COUNTY 


DWELLING 

1166  GRIZZLY   PEAK.    BERKELEY 
Owner— A  Cartini.  926  Modoc. 
Contractor— A     Garnero,     2505     Pan- 
handle,  Richmond. 
Plans  by  E  W  Burgett.  $25,000 

MARKET 

3201  SHATTUCK  AVE.  BERKELEY. 

Owner  and   Builder— R  Perrott,   2011 

Yolo. 
Plans  by  Phil  Coosh.  ^        $12,000 


DWELLING 

1265    MONTEREY.    BERKELEY. 

Owner  and  Builder— Eddie  Neff,  1798 

University  Ave. 
Architect— I  M  Johnson.  $10,000 


DWELLING,    1 -STORY   6- ROOM 
5946   RINCON    DR.    OAKLAND. 
Owner  and    Builder— Geo  C   Connell, 

2245   Larkin   St    San   Francisco. 
Architect— Not  Given.  $10,000 


NW   comer  41st  Ave   and  Ulloa  St 

1 -story  frame  building.  Cost,  $6800. 
Owner,  Atlas  Realty  Co. 

259'  Post  St.  Alter  store.  Cost,  $64,- 
802.  O  vner,  Hobart  Estate  Co. 

16  5-h  Ave.  Alter  dwelling.  Cost, 
$950.  Osvoer,  Dr  R  Ashley. 

74-78  West  Portal  Ave.  Alter  build- 
ing. Cost,  $500.  Owner,  Myrl  R  Crane. 

SE  comer  43rd  Ave  and  Taraval, 
E  line  43rd  Ave  25,  50,  75  S  of  Tara- 
val. 2-story  frame  dwelling  (4).  Cost, 
$9200  each.  Owner — Atlas  Realty  Co. 

E  line  of  43rd  Ave  225.  250,  276.  300, 
325,  350  S  Santiago  St  1-story  frame 
dwellings  (6).  Cost,  $5900  each.  Owner 
Atlas  Realty  Co. 

N  side  of  Ulloa  St  57.6  W  30th  Ave, 
l-story  frame  dwelling.  Cost,  $6800. 
Owner.  A  Nelson. 

N  Randolph  100  W  Vernon.  2-story 
frame  dwelling.  Cost  $10,000.  Owner, 
A  Nelson. 

472  3rd  St.  Alter  dwelling.  Cost, 
$800.  Owner.  Geo  Jameson. 

8021  Geary  Blvd.  Alter  dwelling. 
Cost,  $1500.  Owner,  E  A  Lobree. 

115  Valencia  St.  Alter  auditorium. 
Cost,  $20,000.  Owner.  Salvation  Army. 

764  Market  St.  Alter  store.  Cost, 
$20,000.   Owner,  Peggy   Shoppe. 

620  Market  St  Alter  office  building. 
Cost,  $5000.  Owner,  Crockar  Eatate 
Co. 


STORE 

1220  SAN  PABLO  AVE,  BERKELEY 
Owner — Jas  Kehriotes.   premises. 
Contractor — Associated    Builders,    625 

Macdonald   Ave.   Richmond. 
Plans  by  L  St  John.  $9,700 


Furnace  Permits 


OAKLAND 


REPAIR   FIRE    DAMAGE 
372-76    GRAND    AVE.    OAKLAND. 
Owner — E^d  Larmer.  premises. 
Contractor  —  Beckett   and    Federtghl, 

1441  Franklin  Street. 
Architect — Not  Given.  $7,200 


ALTERATIONS 
2523    BROADWAY.    OAKLAND. 
Owner — Mrs    Maude   Kelly,    Napa. 
Contractor — Shale  Ortzow",  1511  Jack- 
son Street. 
Architect — ]}fot  Given.  $5,000 


ALTERATIONS   TO  APTS 
614-16-18-20  PINE  Street,  OAKLAND 
Owner— Dollie  O'Keith,  518  Pine   St 
Contractor— Reece   &   Pete,   943   Cen- 
ter Street 


Architect — Not  Given. 


$6,000 


ALTERATIONS  ' 

1724   SEVENTH  ST.  OAKLAND. 
Owner — H  Villa,  premises. 
Contractor — Federal  Mod  &.  Bldg  Co, 

608   16th    Street. 
Architect— Not  Given.  $2,000 


CONCRETE  cleaning  plant.  l-8tor>' 
1501  CENTER  ST.  OAKLAND. 
Owner  and  Contractor — Harvev  Wil- 
liams, 1707  Ward  St  Berkeley. 
Architect— Not  Given.  $2,000 


4360  Everett;  owner,  Kelleim ;  deal- 
er, Holland  Co;  floor  furnace. 

1941  81st  Ave;  owner,  Travera; 
dealer.  C  L  Martin;  floor  furnace. 

1233  9th  Ave;  owner,  Oliver;  deal- 
er, Miller;  floor  furnace. 

3236  Bona;  owner.  Fuller;  dealer, 
Bay  Cities  Heating  Co ;  floor  f umaoe. 

2552  Truman;  owner,  King;  dealer, 
R  Roeber;  floor  furnace. 

841  Parkway;  owner,  Chriaholn; 
dealer,  Gerahardt-Strohmaler;  floor 
furnace. 

9327  B  St;  owner,  Silva;  dealer,  M 
G  Henr>' ;  floor  furnace. 

10738  Pippin ;  owner,  Haynes ;  deal« 
er.  M  G  Henry;  floor  furnace 

1502  79th  Ave;  owner,  Kitko;  deal- 
er. Holland  Co;  floor  furnace. 

705  Peterson  St;  owner,  Freitaa; 
dealer,  Holland  Co;  floor  fumace. 

2634  Short;  owner,  Rita  Byron; 
dealer^ :  floor  fumace. 

491  63rd  St;  owner,  J  Sparks;  deal- 
er  ;  floor  furnace. 

1715  Fruitvale  Ave;  owner.  Vaug- 
hom;  dealer.  O  C  Wood:   floor  fur- 

3635  Qulgley  Ave;  owner,  Nichol- 
son ;  dealer,  E  M  Maloney ;  floor  fur- 
nace. „     , 

3419  Loma  Vista;  owner,  Burley; 
dealer,  E  M  Maloney:   floor  fumac^ 


Completion  Notices 


«. 


PERMrrS  UNDBR  $l,9H 
ALAMEDA  COUNTY 


SAN   FRANCISCO  COUNTY 


BERKELEY 


ALTERATIONS.  $650;  2316-17  Mc- 
Gee;  owner  and  builder,  Milton  D 
Nichols,  2315  McGee. 


Recorded  Aoceoted 

Dec.  28.  1945— Alteration  of  build- 
ing. 1376  Clayton.  JMnes  G  BaiUie 
to  same — .- Dec   28.  1945 

Dec.  28.  1945 — Alteration  of  build- 
ing, 172  25th  Ave.  Arthur  Mar- 
wedel  to  J  H  Netherton.Dec,  28.  1945 

— 65  Gearv.   Southern   Pacific 

Co  to  W  G  Thompson....Dec,  26,  1945 

Dec.  28.  1946—1738  21st  Ave.  Don- 
ald and  Dorothy  Mldyett  to  A 
Berwick Dec.  28,  IMS 


7099  2416  Chestnut;  owner.  Chris- 
tensen ;  contractor.  Industrial  Marine 
Electric  &  Eng ;  6  plugs. 

7100  444  Broadway;  owner,  ; 

contractor,  G  Vaccarlno;  

7101  1957  Beach ;  owner,  V  Damzza ; 
contractor,  G  Vaccarlno;  „ 

7102  W  Powell  100  N  Geary;  own- 
er. St  Francis  Hotel;  contractor, 
Marelco,  Inc;  sign. 

7103  15    Bronte;     owner,     ; 

contractor,  Geo  Wilson;  2  outlets;  2 
switches;  4  plugs. 

7104  16  Desmond ;  owner.  La  Rosa ; 
contractor,  Rodiack  Electric  Const 
Co ;  2  outlets ;  2  switches ;  2  plugs. 

7105  135  Clay;  owner,  Germain 
Seed  Co ;  contractor,  Quality  Electric ; 
2  switches:  service; motors. 

7106  767  Market;  owner,  Chlnn 
Employment  Co ;  contractor,  Quality 
Electric:  2  outlets;  1  switch. 

7107  1919  16th  St ;  owner  and  con.- 
Lractor,  California  School  of  Mechaiy- 
ical  Arts;  

7108  300  Precita ;  owner,  Folsom 
Club;  contractor.  Central  Electric 
Co;   1  plug. 

7109  460  Market  Street;  owner,  St 
Francis  Investment  Co;  contractor. 
Smith    Electric;    16   plugs;    service. 

7110-12  438-30-22  Melrose;  owner. 
Meyer  Constr  Co;  contractor.  E  A 
Koenlg;  10  outlets;  11  switches;  14 
plugs. 

7113  2265  Post  St;  owner,  Rich- 
field Sta;  contractor.  West  Coast 
Adv  Co;  sign. 

7114  W  S5th  Ave  175  S  Rivera; 
owner,  G  E  Carlson ;  contractor, 
Strom  &  Stalth;  

7115  SE  Cor  Ortega  St  and  15th 
Ave ;  owner,  Doelger ;  contractor, 
Richmond    Electric ;    service. 

7116  375  Roosevelt  Way;  owner, 
Cruz;  contractor,  Richmond  Electric 
Co;  16  outlets;  16  switches;  service; 
16  plugs. 

7117  333  Turk  St;  owner,  City 
Transfer;  contractor.  Globe  Electric 
Works  ;    service ;    motors. 

7118  280  14th  St;  owner.  Market 
St  Van  &  Storage;  contractor.  Globe 
Electric  Works;  4  outlets;  1  switch; 
1  plug;   service. 

7119  992  Howard  St;  owner.  Mod- 
em Barber  College;  contractor.  By- 
Ington  Elec;  8  plugs. 

7120  445  Sutter  St;  o-wner,  P  G  & 
E;  cod<fractor,  Bylngton  Elec;  alter- 
ations. 

7121  1286  Folsom  Street;  owner, 
Maundrell  and  Bowen ;  contractor. 
Manning  &  Whitaker;  

7122  1242  Howard  Street;  owner. 
Franks ;  contractor  Manning  &  Whit- 
glIccf  '    

7123  214  T\^in  Peaks  Blvd;  owner. 
Johnson ;  contractor.  Crown  Electric 
Co;  1  outlet:  1  switch;  3  plugs. 

7124  246  Mission  St;  owTier.  Sweet 
Co;  contractor.  Crown  Electric  Co; 
6  plugs;  motors. 

7125  670  Union  St;  owner,  Golden 
Gate  Nursery ;  contractor.  Crown  El ; 
1  plug. 

7126  1540  Bush  St;  owner.  Jas  F 
Waters  Co;  contractor,  Edw  V»  Scott 
Electric  Go;  

7127-36  2027-31-36-39.43,47,51-55-59- 
63  3l8t  Ave;  owner,  Lindsay;  con- 
tractor. Adams  Electric  Co;  10  out- 
lets; 10  switches;  13  plugs;  service. 

7137  1678  S8th  Ave;  owner,  Su- 
perior Bldg  Co;  contractor,  Adams 
Electric  Co;  10  outlets;  10  switches; 
13   plugs ;   service. 

7138  298  O'Farrell  St;  owner,  Vir- 
ginia Drug  Co;  contractor.  American 
Elec  Constr  Co;  - 

7139  807  Geary  St;  ovraer.  Marie 
Harper;  contractor.  Eureka  Electric; 
10  plugs. 

7140  768  Market;  owner.  Peggy 
Shop:  contractor.  W  B  Baker  A  Co; 

^7141  411  O'Farrell  St.  owner,  Co- 
lumbia Hotel:  contractor,  W  B  Bak- 
er &  Co;  16  outlets:  16  switches. 


way  with  class  A  curbs  on  both  sides. 
The  city  will  furnish  sand,  rock  and 
cement.  I'lans  and  specifications  are 

Service 


tures. 

34395  7674  Mountain  Blvd;  owner, 
Graham ;  contractor.  Flagler  Electric 
Co :  2  outlets ;  2  fixtures ;  1  plug 


for'  the   purpose   of   assisting   in   the  j  f^o^^^-d.  Glendale.  on  deposit  of  $16. 
preparation    of    plans    for    Irrigation  !     The  work  involves : 


34396 


3401  Ardley;  ow^er.  Conrad ;! facilities.  The  plans  for  these  faclli-  :    J    ^OW  yds.  concrete 


80 


contractor,   Flagler  Electric:    altera- i  ties   can  now   be   completed   and    »"  i  J^l  21£^vd«  \arkfrir^'°" ' 
tions.  !  arrangements  made  for  construction,    i^'  ww  yas.  oacKiui. 

343i97    2564  MonUna;  owner,  Smith;       The  prellminar>' draft  outlines  com- 
contractor,  James  Anderson ;  23  fix-    blning    capacity    of    present    ditches  January  2    1946 

tures.  into  higher  ditch  to  power  plant  then    BIDS  WANTED  ' 

34398  9248  E  14th  St;  owner,  Peo- I  discharging  tailrace  into  ditches  be-  |  qlENDALE,  Los  Angeles  Co., 
pie's  Furniture  Co;  contractor,  Del  lyond  city  for  Irrigating  purposes,  ex- ;  ^^jjj_^^^jj  jj^Quary  24  10  A  M., 
Monte  Electric  Co ;  40  ouUets ;  10  tending  ditches,  backf illmg  present  ,  ^j^^  ^,.„,  ^^  received  bv  the  City 
switches ;  20  fixtures.  tec*^®^    ^°    ^«    abandoned    ajid^  con-  <  bounty  of  the  City  of  Glendale.  office 

34399  2525  Parker;  owner.  Cenucci ;  j^ults  required.  The  estimated  cost  of  .  ^  ^.^^  ^j^y  ^.j^^j^  ^^j^y  jj^„  G,e„dale. 
contractor,  Collins  Electric ;  service.      I  the    facilities  will   be   $415,000.    to    ne  j  j^^.  ^^^   construction   of  a   reinforced 

34400  6001  Foothill  Blvd;  owner,  » furnished  from  available  cash,  tax  ,  pQQ^j.gjp  reservoir  known  as  Ross- 
Signal  Oil  Co ;  contractor.  Shea  Elec-    receipts  and  general  obligation  bonds,  j  j^Q^ne    1290.    The    reservoir    will    be 

The  funds  made  available  through  ,  200^200  ft  in  area,  with  a  27-ft 
the  Bureau  of  Community  Facilities  ^.grtical  M^all,  water  to  a  depth  of  25 
of  the  Federal  Works  Agency  are  to  !  ^^  ^^^^  ,,^,,j,  j^^^^  columns  20  ft  on 
be  repaid  without  interest  when  con-  centers  both  ways.  8-in.  reinforced 
structlon  begins.  ^     .  „     ,  concrete  llloorlng,  flat  slab  roof,  back- 

H.  E.  Devereaux.  located  at  Berke-    ^ j,,^^    ^.^^^   ^   ft.    of   dirt   after   com- 


tric  Co;  2  switches;  1  motor. 

34401  23rd  Ave  and  E  12th  St; 
owner.  Signal  Oil  Co;  contractor, 
Shea  Electric  Co ;  1  fixture. 

34402  594  7th  St;  owner,  Ray;  con- 
tractor, Shea  Electric  Co;  fixtures 


i  Hayward  Union  High  School 

I     Buildingf  Hayward,  Calif. 

-f > 

BIDS:  Hayward  Union  High  School 
District.  Foothill  Blvd..  Hayward, 
January  8,  5  P.  M.  Plans  prepared 
by  Architects  Dragon  4  ftchmidts, 
2068  Alltton  Way,  Berkeley. 

H.  W.  Suttle,  1345  B  St,  Hayward. 

George  Petersen  &  Son.  1841  Ban- 
croft Ave..  San  Leandro. 

M.   J.   King.   Inc..   231   Franklin  St, 
San  Francisco. 

Close  &  Lewis.  721  C  St.  Hayward. 

Arthur  Holyoake.  2830  East  Ave., 
Hayward. 

Empire  Construction  Co.,  844  Har- 
riet St.  Aan  Francisco. 

William  JT  Greuner  Jr.,  2727  Park- 
er St..  Berkeley.  • 


Addition  to  Eldfemoal 
School,  San  Bruno,  Calif. 


BERKELEY 


34403     730  Myrtle  St ;  owner.  Mar-  1  ley.    Calif.,   Is    the    engineer    for    the  ,  pietion.    The   city   will    furnish   sand, 
'  '  '  -'  Bureau    of    Community    Facilities    of  ^q^,^  ^j^^  ^^^^^^   pj^^^^  ^^^j         ^j^j^^. 

the    Federal    Works    Agency    for   Ne-  1  ^.^^^  available  from  the  Public  Serv- 
vada,  and  E.  C.  Fnsch,  ctly  engineer  .  j^.^  Department.  Public  Service  Bldg., 


of   Reno,   will  make  the   final   plans 
for  the  Irrigation  facilities.  •     23 


29— 


ket  Laundry:  contractor.  T  L  Rosen 
berg  Co;  motors. 

34404  417  6th  St;  owner,  Cpchran 
&  Celll;  contractor.  T  L  Rosenberg; 
motors. 

34405  Top  of  106th  Ave;  o\yner.  H 
Matthews;  contractor.  R  F  Long  Co; 
10  outlets;  10  switches;  10  fixtures; 
15   plugs. 

34406  7970  Crest  Ave ;  owner.  Cosca 

contractor,    P    A    Jones;    12    outlets;  

8  8witch*8:   12  fixtures;   12  plugs.        ;  —  Januarv  2    1946 

34407  1550  7th  St;  owner,  Califor- :  AWARDED 

nia  Rfg  Co;  contractor.  T  C  Moody;  \''%'S^^^^^^o'^^^S^?,    Ari^ona.- 

%440S  '"1604  Adeline  Sf  ou-ner   Ter-  !  J-  E-  Skousen,  243  W.  1st  Ave..  Mesa. 
rJ^rnJ^ctnrTCMood^    7  Zul     Ariz.,  at  $216,829.20.  awarded  contract 
rell.  contractor,  T  C  Moody,   7  out-)^     ^^_  ^Z.x.^^  Txr«-i,„   A^,v,<«i=»«H«n 
lets ;  2  switches :   7  fixtures 
34409 


STREETS  AND 
HIGHWAYS 


120  N.    Howard,    Glendale,    upon    de 
posit  of  $15.  W.  C.  Risner  Is  engineer. 
The  wo)-k  involves : 

(1)  4600  yds.  concrete: 

(2)  105.000  vds.  excavation: 

(3)  6000  yds.  backfill.  80 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


jbv  the  Public  Works  Administration,  j  I  January  2,  1946 

TM«"^4th'Av7"owner    Tra-    393  W.   Jefferson   St,  Phoenix,   Ariz..    FEDERAL    FUNDS   ALLOTTED 
lUdO  d4in   Ave.    owner,    ira-;^ ^        ,„    ^ ^^_ 4»..^»4^„    ^#1       i  r\<i      riA'rrkC       Conto      r'lat-a      Qq., 

Los 


lor  contractor  T  CMcKrfv     12  out     De<3ember  1«,  for  the  con.tructl<.l,  ot        LOS     OATOS.     Santa     Clara 
l«,.r»wUch"i:Vf  "^e^;'  4  pC  ! Project    Arizona   VH   3-1.  ,Pl.g..an.    Cam.-M4yor  CecU  SpoUwood  o 


34410      3725     Loma    Vista; 


Glints  Well,  Coconino  National*  For-  |  Gatos   ha»    received    the    information 


Strew;  contractor.  Special  Own°eT?  n  1  est.  Coconino  County.  Arizona.  «^  totaJ  j  f  rom    W.    H.  _Cheney.^  mvi^ion^jngi - 


outlets;    7    switches;    11    fixtures;    13  ! distance  of  6.232  miles. 
plugs.  j 

34411  306    13th    St;    owner.    Town 

Craft  Tailors ;  contractor,  Paramount  j  January  2,  1946 

Electric  Co;  altemtlons.  .BIDS  WANTED 

34412  2260  San  Pablo  Ave ;  owner,  | 


29 


neer  in  charge  of  the  Bureau  of 
I  Community  Facilities  of  the  Federal 
j  Works  A|fency,  Berkeley,  Calif.,  that 
•  funds  to  the  amount  of  $5860  will  be 
I  furnished  to  the  city  for  the  purpose 
'<j"a  N^^T^A'-fcT'^rO  — As  nrevlouslv  i  ^^  assisting  in  the  preparaUon  of 
23  Club:   contracor.  Spot.  Electrical ,  re?o*„Vun^r/^"Ji,y1,^2r3rr£  -"IJ^.'e   '.rpTv'eTn'S 

can    now    be    completed    and    all    ar- 


Co :  3  plugs.  !  bids  will  be  received  by  the  Depart-  ' 

34413      1748    7th    St;    owner.    Slim  i  ^ent  of  Public  Works.  Room  282  City  I  r*"""""~_de  for  construction 
Jenkins:   contractor.  Spott  Electrical ; Hall,  for  improvement  of  Rivera  St.  *™£J^"'^"[f.  ""^^^  '"'^  construction 


/-.„.  ^i..„=  I  ..   -,        J   ..«  J    a  .     .   J    I     The   preliminary    drafts    otttllne    a 

^;*?i^^i7Tri9th  ^tnwr>.r    Tnhn    ^^^^'^^^  fnd  and  43rd  Avcs,  includ- ,  ,^^^,j        /.^^^^    „„    g     ^ain 

,nn      tnn^i.fnr     nimAnd     Fr;r    Co-    *"^  crossing  of  Rivera  St   and  42nd,  St.    and    »anta   cfuz   Ave.,    ^ith   ap- 

son.    contractor.    D.mond    Elec    Co,    ^ve.  „^  !  proximate(ly  90  electroliers ;  and  stora 

Plans  and  specifications  obtainable  ,  ^.^^^^  drainage  ImprovemenU  to  con- 

from     the    of  flee    of    City    Engineer  ,  ^j^^  ^^  ditches,   culverts,  pipe  drains. 

Ralph    Wadsworth.    City    Hall,    upon  ,  bridges,  retaining  walls  and  all  nec- 

[  deposit  of  $10.  I  e8sar>'  special  structures  and  appur- 

I     The  work  involves :  |  tenances.  The  estimated  cost  of  these 

;    (1)  120    cu.    yds.    grading    fexcava-  ,  .^p^^^^^^^^  ^j,i  ^e  $123,000,  to  be 

,^     V^  '         J  ji        /#inx  furnished     from     general     obligation 

^^^  5f?*,?"-  ^*^MF?^'°f*i?»ii*.,  „'b<>nd«      The     funds     made    available 

(3)  310   lin.    ft   12-ln.    vitrified    clay 

pipe  sewer; 

(4)  40    lin.    ft    8-in.    vitrified    clay 
pipe  sewer; 

(6)  110    lin.   ft.    10-in.    vitrilfed    clay 

pipe  culvert;  ,..;  Berkeley,    is    the    engineer    for    the 

iV.  I  ^""^HrL^^i.^^^-uIf-Ji^TP™' 'Bureau    of    Community   Facilities    of 

»«,—      the  Federal  Works  Agency  for  North 


Dimond    Elec 
motor  for  welders. 

34415  2705  Abbey:  owner,  Spohm; 
contractor,  Collins  Electric  Co;  out- 
lets; switches:  fixtures;  plugs. 

34416  50  Everill  PI;  owner,  Slgge; 
contractor,  Collins  Electric  Co;  out- 
lets ;  switches  ;  fixtures ;  plugs. 

34417  1541  7th  St;  owner.  Welsh 
&  Sons;  contractor,  Roberta  Lighting 
Fixture  Co ;   service. 

34418  1351  8th  St;  owner.  Lee; 
contractor,  C  A  Langlais ;  2  fixtures. 

34419  5225  College  Ave ;  owner.  Up- 
town Market;  contractor.  C  A  Lang- 
lais ;   8  fixtures. 

34420  5433  E  14th  St;  owner,  Mel- 
rose Market;  contractor,  C  A  Lang- 
lais;  2  fixtures- 

34421  5512  Grove  St;  owner,  Ken- 
nedy; contractor,  Spott  Electric  Co; 
outlets ;   switches. 

34422  19th  and  Broadway ;  owner,  i 
Mohrdlck  Elec  Co;  contractor.  Spott 
Elec  Co;  fixtures. 

34423  16th  and  Telegrraph :  owner, 
Latham  Square  Bldg;  contractor, 
Spott  Elec  Co;   outlets;   switches 


BIDS:       San       Bruno       e»em«n«iry 
School    District,  January    11,   8PM 
Plane  prepared  by  Architect*  Maaten 
4.    Hurd,  407  Sansomo   St.,   &&«>    Fran- 
bJaoo. 

Moore  ft  Roberts,  093  Mlaaion  St, 
Satn  Francisco. 

Peter  Sartorio.  262  Clementina  St., 
San  Franclaca 

Carrico  ft  Gautler,  365  Ocean  Ave., 
San  Francisco. 

S.  J.  Amoroso  Constnictloo  Co., 
2136   Alemany    Blvd.,   San    Francisco. 

M.  A.  Little,  1  Grand  View  Ave., 
San  Franclaco. 

Mldstate  Construction  Co..  13M 
Bush  St,  San  Franclaoo. 

Richard  Delucchl  ft  Co.,  4M>  San 
Mateo  Ave.,  San  Bruno. 

> ■ -♦ 

I        Alter  Store  Btnldtng, 
I  Cor.  Grant  Ave.  and  Mauien 

I  Lane,  San  Franci*co 

4. . — -♦ 

BIDS:  Architect  William  G.  Mer- 
chant, 57  Poet  St.,  San  Fmnctwoo, 
January   11,  8   P.    M.,   for   Ha)»    Broe. 

Doty  ft  Lockwood,  2003  H.  I4»h  St, 
Oakland. 

Cosca  ft  Marquis  Construction  Co., 
3000  E.  14th  8t,  Oakland. 

Empire  Construction  Co.,  Ruaa 
Bldg.,  San  Francisco.  • 


Water  PipcKne  Cropmgf 

Camp  John  T.  IGiiglUt, 

Oakland,  CaMf. 


through    the    Bureau    of    Community 
Facilities  of  the  Federal  Works  Agen- 
cy are  to  be  repaid  without  interest 
when  construction  begins. 
Harrison  E.   Devereaux,  located  at 


(7)  3    each   brick    catchbasihs  com 
plete : 

(8)  9     each    12x6-in.     vitrified     clay 
pipe  wj'e  branches; 

(9^  225    lin.    ft    6-in.    vitrified    clay 
pipe  side  sewers; 

(10)  575   lin.    ft  unarmored    concrete 
.  curb ; 

(11)  16,900   sq.   ft   asphaltlc  concrete 
pavement ; 

i  (12)  660  sq.    ft  two-course    concrete 
I  sidewalk : 


em  California,  and  L  Cedric  Maca- 
bee,  156  University  Ave..  Palo  Alto, 
is  the  engineer  for  the  City  of  Loa 
Gatos  to  make  the  final  plans  for 
these  facilities.  *     82 


January  2.  1»«< 
PLANNED 

SAN     DIEGO.     Calif.  —  Pred     A. 
Rhodes,   ckty   manager.   Civic  Center, 


ta'XifmLf  Ag^cV;  "rnVx^S'or, !  <13)  4   each  water  services,  short  at  j  s^"5iego.  has  announced   pUu«  for 
«»    «i«4uiHiu»;ui,    .ra-B       J ,  $8.50,  the  construction  of  a  tnmk  sewer  In 


^'?::2?'ri^lt^dtroTer.Tsl"^^;    <^*>  L->    --*-  — *--•    '-^-   *t  I  Mission   Valley   for  which   a   call   for 
contractor,   Spott  Elec  Co;   outlets. 


20 


34426  576  22nd  St ;  owner  and  con- 
tractor,  Spott  Electric  Co ;   1   outlet ; } 
fixtures. 

34427  1301  Washington  St;  owner, 
Grayson;  contractor.  S"pott  Electric 
Co ;   fixtures. 

34428  915  Broadway  ■   o^^enbeJi   bids  will  be  received  by  the  Depart- 

mans:    contractor.    T    L    Rosenberg, *  ^*  T>.,Kii« -otr^-i,-   r»^»  •mm  r<i»» 

Co;    fixtures;    alteratlona 


$21-30;  jbids    will    be    issued    within    45   daya. 

(15)  lump  sum.  water  main,   $M8.10.    ^he   projelct  will   be  partly  financed 

"^    from  1941  sewer  bond  funds  and  the 


January  2.  1946 
BIDS   WANTED 

SAN    FRANCISCO — As   previously 
reported,  until  January  9,  2:30  P.  IL, 


89  1315  Henr>':  owner,  Bewders; 
contractor.  Rochester  Elec;  5  fix- 
tures. 

90  2667  9th  St;  owner,  ;  con- 
tractor, Rochester  Elec;  8  outlets; 
2  switches  ;"  8  fixtures  ;  3  plugs  ;  two 
motors ;    4   circuits. 

91  1410  Bdnita;  owner,  ;  con- 
tractor, Rochester  Elec;  2  outlets;  2 
switches ;  2  fixtures ;  4  plugs ;   1  ckt.  i 

92  3200  Adeline;  owner,  R  Tur- 
chel ;  contractor.  California  Elec ;  18 
outlets;  14  plugs. 

y3  2390  Eunice ;  owner.  L  A  Ward 
contraator,  Roberts  Lighting:  2  out- 
lets;  1   SNvitch;  2  fixtures;  2  plugs. 

94  2418  6th  St;  owner,  F  Leader; 
contractor,  California  Elec ;  9  out- 
lets; 9  fixtures;  2  plugs. 

66  2636  Hlllegass;  owner,  G  F 
Rogers;    contractor.    College    Elenue 


ment  of  Public  Works.  Room  282  City 

WM'^^s'r^^ve'sTTwner    Aetna  I  Hall,   under  Spec    No.   20033  for   im- 

Re^';!S^era'?on''?o;'?int°r:S;^TL'proyement    of   36th    Ave.    (west  one^ 


Rosenberg  Co ;   alterations. 


Gassif ied  Advertising 


'half^    between    Noriega    and    Ortega 

jSts. 

I     Plans  and  specifications  obtainable 

1  from     the     office    of    City     Engineer 

Ralph    Wadsworth,    City    Rail,    upon 

deposit  of  $10. 

The  work  Involves: 
'  (1)  11,860    sq.   ft.    asphaltlc    concrete 


WANTED 


on    rock   subbase   pavement,   con 

slsting  of  6-in.  compacted  rock 
subbase,  a  4-ln.  asphaltlc  concrete 
base  and  2-in.  asphaltlQ  concrete 
wearing  surface: 


ARCHITECTURAL    DRAFTSMAN 

wanted.     E^xperienced.     Conrich,     593  

Market    St.    Room    226.    SU.    6315    or    ^ji  593    Ito"    ft,    unarmored    concrete 

SK.  8875.                             to  Jan.  15,  1946  ^  curbs ; 

.     „  '  (3)  40  lin.  ft    6-in.  vitrified  clay  pipe 

MAN     WANTED    IMMEDIATELY  gi^jg  sewers.  •     29 

who  can  type  and  has  some  knowl 
edge  of  bookkeeping.  Expkerience  not 


-     -  „      ^   ,  January  2,  1946 

essential  if  trained.  Phone  Mr.  Elrod,    BOND   ELEpTlON 

De  Luca  ft  Son,  ORdway  3600.  1      lfVERMORE.   Alameda  Co.,  Calif,    burg,    E.    L    O'Hara,    city    manager, 

Jan.  2-4-5,  '46  _<aty   of   Uvermore  ^rill  vote  Jan-    city  Hall,  PitUburg.  •    3S 


remainder  from  available  capital  out- 
lay funds  I  estimated  cost,  MOO  000.  32 


BIDS:  U  S  Engineer  Offloa,  74 
New  Montflomery  St..  hajn  Frmnolsoo; 
Spec.  No.  2335;  January  2,  $  P.  M. 

EL  T.  Haas  Co.,  P  O.  B-x  411, 
San  MatMX 

A  J  Peters  ft  Son,  410  N.  Tenth 
St,  San  Joae. 

Peter  Sorensen,  927  Arguelk)  St., 
Radwood   City. 

Underground  Constr.  Co.,  7uth  Ave. 
and   San  Leandro  Blvd..  Oak^nd 

Central  California  Oocatr.  Co..  116 
Erie  St.  San   Franclaco. 

Pacific    Pip«llne    Con»tr.    Co.,    21M 
Sen  Pabk)  Ave.,  El  Cerrtto-       •  * 
♦ — ♦ 

I  Porch  Sprinkler  Protection, 
i     EKbble  General  Hoeprtal, 
San  Mateo  Comtf,  CaMf . 


BIDS:  U.  S.  Enflln*«r  Offkm,  7* 
Nmw  MontgofTiery  St,  San  Fraaoltc*, 
Spec   No.  2387;   January  2,  a  P.  M 

Grtnnell  Co.  of  the  >*actf^c.  «01 
Brannan  St,  San  Franciaco. 

Herman  Lawson  Co.,  468  Tetoaxna 
8t,  San   Franclaoo. 

M  *  K  Corp  200  Flnanrial  Col- 
ter   Bkig.    Sari    PranciAOo. 

Viking  Automatic  Sprinkler  Oo.,  21f 
Pine   .St..   San   FranclJM'o.  *     * 


FLOURESCENT    VARIATIONS 

(Continued  from  Page  One) 
the  life  is  4000  hours;  for  3  hours 
per  start,  the  life  is  2500  hours. 
The  efficiencies  in  per  cent  of  in- 
itial lumens  per  watt  when  the 
lamp  reaches  70  per  cent  of  its 
rated  life  are  70,  76,  and  84  per 
cent  under  the  three  conditions 
above. 

Fluorescent  lamps  decline  about 
15  per  cent  in  efficiency  during  the 


I  January  2.  1M« 

PREPARING  PLANS 

SONOMA    COUNTY,    Calif .  — Con- 
sulting    BBnglneer    Charles    H.     Lee, 

58  Sutter  St,  San  Franclaco.  is  pre-  ,  ,     -    ^       ^      ,  ,  j   ^i. 

paring  final  plans  for  construction  |  first  hundred  hours  and  then  at  a 
of  tfce  seiwer  facilities  for  unincor-  j  much  slower  rate  for  the  remaind- 
poraied  congested  areas  within  the  ;  ^j.  of  i^^  lamp  life.  This  initial 
county  for  the  County  of  Sonomsk  decline  has  been  a  matter  of  much 
Court/M)u»e,  jsanta  Rosa  B  j  concern  and  some  mystery  to  lamp 

^,^.  §0/*^"  {engineers.     Various   theories    have 

_  '         J ^  been  set  forth,  such  as  a  sort  of 

'poisoning  of  the  phosphors  by  mer- 


33 —  WATERWORKS 


I  cury  vapor.   Research  at  the  West- 
[  inghouse    Lamp   Laboratories    now 
definitely   fixes   the   blame   at   an- 
other source.    It  is  caused  by  the 
low- wave    length    (mostly    18.50 A) 


January  2,  1046 
PREPARING   PLANS 
PITTSBURG.     Contra    Coeta     Co., 

S!fiH:7:?'^£*  w._^,!.^°^7'  of°"^il!^^   radiation  of  the  meirury-vapor  dis'- 

charge.    This   short   radiation   has 


engineer,  604  Mission  St.,  San  Fran- 
cisco, is  preparing  preliminary  plana 
for  a  $50(1.000  water  filtration  plant 
with  probable  capacity  of  6,000,000 
gallons   daily,  for  the   City  of   PitU- 


a  damaging  effect  on  the  ability 
of  phosphors  to  convert  invisible 
to  visible  light.  The  cure  is  atill 
not  knoMn  but  at  least  knowledge 
of  the  cause  must  precede  the  cure. 


*^LANS  and 
Specukitions 


i^i^^^o  ""  California  industrial 
that  wJ°L  ^^'^  *^^Pansion  plans 
68  n*>w  ^i  H^""  announced  include 
tS  new  plants  and  45  factory  ex- 

'  iCJS'7iT^n  expenditures  ^S-, 
e^n^rS'^^^'^®-     A^ong    business^ 

f«p^fio^^°"^e  Electric  &  Manu- 
.ai  r^  ^®*  announce  plans  to  man- 
ufaxjture  unit  type  electric  heaters 
in  Its  Emeryville  plant. 

Dow    Chemical    Co.,    Pittsburg, 

^k  .  ^  ,*^e<^^  additions  to  its 
chemical  plant 

The  General  Petroleum  Corp.  has 
nSv  *  construcUon  of  a  30,000,- 
uyo-foot  cubic  foot  gasoline  reduc- 

io  ?nJ?^^^  *^  ^^™-    -^t  wi"  cost 

t^,ouu,oiio. 

Liqua-Zone  Co.,  San  Jose,  is  be- 
ginmng  construction  of  a  $100,000 
soap  factory. 

Berkeley  Tool  and'Die  Co.,  Ber- 
keley, has  planned  to  enlarge  its 
plant.  More  than  100  persons  are 
now  employed  at  the  plant,  70  per 
cent  more  than  during  the  war. 
oOo 

Development  of  nearly  900  acres 
of  tidelands  on  Bay  Farm  Island, 
ALAMEDA  COUNTY,  into  an  in- 
dustrial area  is  being  planned  by 
the  Bay  Counties  Land  Co.  The 
project  was  revealed  by  James  W. 
Moore,  engineer  for  the  company, 
when  he  appeared  before  the  Ala- 
meda Planning  Board  recently.  The 
engineer  said  the  land  company 
had  inquiries  from  two  metal  man- 
ufacturing companies,  each  for  25 
acres  or  more  of  land  and  an  in- 
quiry from  a  printing  and  paper 
company.  He  said  arrangements 
had  been  made  with  one  of  the 
largest  banking  institutions  on  the 
coast  for  financing  the  project. 
oOo 
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PubUc  Works 
Must  Wait  For 
Biulding  Slack 


Prior  to  calling  for  bids  for  the 
construction  of  the  new  addition 
to  the  WALNUT  CREEK  gram- 
mar school,  plans  for  the  proposed 
new  classrooms  are  undergoing  re- 
vision. This  was  considered  neces- 
sary by  the  trustees  in  view  of  the 
anticipated  high  bids  which  would 
probably  exceed  the  money  avail- 
able for  the  plans  when  drawn 
originally,  according  to-  Sheldon 
Rankin,  Principal.  The  first  unit 
to  be  constructed  will  be  added 
space  for  the  primary  grades  and 
nine  additional  classrooms. 

oOo 
A  fund  of  $27,500,  sufficient  to 
furnish  the  City's  share  in  con- 
struction of  a  new  East  Side  fire 
house,  has  been  accumulated  bv 
the  City  of  SANTA  CRUZ,  accord*- 
ing  to  Major  F.  Roy  Fulmer. 

oOo 


The  general  picture  on  public 
works  remains  much  the  same — 
that  is,  types  of  construction  which 
seriously  compete  with  private  in- 
dustry for  critical  materials  will 
be  withheld  until  there  is  some 
slack  in  the  industry. 

The  federal  government,  as 
voiced  through  the  Reconversion 
Office,  wants  Congress  to  provide 
more  money  for  planning.  In  this 
connection,  it  points  out  that  plans 
have  been  prepared  for  $1.5  bil- 
lion in  public  works,  including  rec- 
lamation, flood  control,  veterans' 
hospitals,  and  others,  but  exclu- 
sive of  road  building. 

Early  in  October  the  Federal 
Works  Agency,  jointly  with  the 
Post  Office  Department,  asked  Con- 
gress to  authorize  an  appropria- 
tion of  $193,000,000  for  federal 
building  projects  outside  the  Dis- 
trict of  Columbia,  and  to  author- 
ize as  well  various  new  structures 
in  or  near  the  District.  In  this 
connection  a  list  of  more  than  4,- 
000  eligible  projects  in  the  states 
agd  territories  was  submitted,  to- 
taling $774,795,000.  The  $193,000,- 
000  items  are  to  be  selected  on  the 
basis  of  urgency  and  of  equitable 
distribution  throughout  the  United 
States. 

When  the  request  was  made  it 
was  explained  that  the  legislation 
would  allow  the  Public  Buildings 
Administration  to  purchase  sites, 
to  prepare  working  drawings  and 
specificatiops  and  to  construct  the 
projects  immediately  needed.  Types 
of  buildings  include  Public  Health 
Service  hospitals,  court  houses, 
post  offices,  office  buildings  and 
other  structures. 


Wire  Rope  Clamp 

Has  Unusual 

Features 


A  brank  new  wire  clamp  called 


Producers'  CouncU  Managing  Director 

Sees  1946  Building  at  $7.4  Billion 


Th*  volnine  of  new  building  in  1946  is  expected  to  toUl  about 

CABL-OX  has  been  developed  by  j  $7.4  billion,  but  the  estimated  amounts  to  be  spent   for  the  various 
the  Nunn  Manufacturing  Co.,  2125   types  of  construction  are  somewhat  uncertain  owing  to  the  govern. 

ment's  decision  to  extend  priority 


Dewey  Ave.,  Evanston,  111.,  as  the 
answer  to  the  old  problem  of  se- 
curing wire  rope  in  its  many  ap- 
plications. 

This  new  product  is  the  first 
step  in  reconversion  to  peacetime 
production  by  the  Nunn  Organiza- 
tion. This  progressive  company 
made  a  spectacular  record  in  war- 
time production  of  shells  and  oth- 
er essential  metal  products,  and 
won  the  Army  -  Navy  production 
award  with  one  star. 

The  CABL-OX  clamp,  which  was 
carefully  engineered  by  the  com- 
pany research  staff  and  then  test- 
ed by  leading  industrial  labora- 
tories, incorporates  a  new  and  ex- 
clusive wedging  action  in  its  com- 
ponent parts.  This  is  the  feature 
of  CABL-OX  which  makes  it  pos- 
sible to  hold  loads  in  excess  of 
the  tensile  strength  of  the  rope 
used.  The  unit  is  alloy  steel,  cad- 
mium plated  for  weather  protec- 
tion, streamlined  for  neat  appear- 


assistance  to  home  building,  James 
W.  Follin,  Managing  Director  of 
the  Producers'  Council,  national  or- 
ganization of  building  product  man- 
ufacturers, stated  recently. 

"Unless  the  Federal  government 
takes  steps  to  encourage  increased 
production  of  the  more  scarce  prod- 
ucts needed  for  home  building,  it 
is  not  likely  that  there  will  be 
enough  of  those  materials  to  al- 
low the  construction  of  more  than 
425,000"  privately  built  units  in 
1946,"  Folin  said. 


rst  rigures  Un 
Power  Plant  War 
Record  Released  *«* 


THE  PAOFIC 


One    of    today's    headline    news 
spots  centers  in  the  Pacific. 
•    •    • 

It  seems  that  every  tiime  there 
is  a  meeting  of  Foreign  Powers, 
upon  returning,  our  emissary 
spends  a  lot  of  bright  words  swe^- 
ening  up  such  facts  as  are  given 
to  the  homefolk.  This  may  explain 
our  present  domestic  sugar  short- 


-V- 


AMOROSO  MOVES  TO 
NEW  QUARTERS 

S.  J.  Amoroso  Construction  Co. 
has  moved  into  new  offices,  yard 
and  warehouse  at  2100  Oakdale 
Avenue.  The  telephone  number  is 
Mission  1490. 


"The  materials  in  question  are 
millwork,  enameled  plumbing  fix- 
tures, steam,  hot  water,  and  warm 
air  heating  equipment,  and  possib- 
ly cast  iron  soil  pipe.  Production 
of  those  items  is  being  held  down 
by  pricing  or  manpower  problems 
or  raw  material  shortages. 

"Should  production  of  the  scarce 
,    .       ,         ^  ...  products   be  increased,   it  is   pos- 

ance  and  freedom  from  obstruc-  Uible  that  more  than  425,000  new 
tion.  The  fact  that  CABL-OX  is  privately  built  dweUing  units  could 
easily  assembled  by  unskilled  la-  be  constructed  during  the  year, 
bor  aiid  may  be  readily  disassem-  Even  with  priority  assistance  for 
bled  for  the  tightening  of  stretch-  the  building  of  low-cost  homes, 
ed  lines  or  other  uses,  results  m  the  total  is  not  likely  to  exceed 
important  savings  of  time  an^  that  figure  greatlv. 
money.    It  is  made  in  all  standard 


"Stepping  up  residential  con- 
struction would  mean  some  slight 
decrease  in  the  volume  of  private 


sizes  from  1/16-inch  to  3/4-inch. 

Every    industry    in    which    wire 
rope  is  used  for  hoisting,  hauling,  •    .     ^  •  ,  •  i    •     a.-.  .• 

drilling,    guying,    control    cables  i^"*^^«*"*]'  comjnercial,  institution- 

etc,  will  be  interested  in  the  abso-  ^^'  ^"^  J^^T  i'"'''^'u^' A^o'^A  ^? 
lute  security,  speed  of  assembly  ^.^^"/s^"^^ted  at  about  |2  15  bil- 
and  economy  in  use  which  is  pos-.l^^"  ^^^  }^i\  Utility  construction 
sible  with  CABL-OX  wire  ropeh^.„^^P^?*^<^  ^°  ^«1*^  ^^o^^  $850 
clamps.  million  in  any  event. 

Trade  announcements  are  being !  "As  a  result  of  the  greatly  in- 
distributed  and  a  broad  advertis- 1  creased  emphasis  on  home  build- 
ing program  will  launch  CABL-OX  '  ing.  expenditures  for  public  works 
in  all  markets.  Illustrated  color,' and  other  publicly  financed  con- 
folders  describing  the  product  are  i  struction  probably  will  fall  below 
available  upon  request  from  the '  earlier  estimates  of  about  |2.3  bil- 
manufacturer.  jlion.   The  volume  of  highway  con- 

I  struction,  which  will  not  compete 


SUMMERBEiJ  inOf  3TR!iST!J"-- i 
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t746  Thirteenth  St.,  O^^kJand.  r;;iif 

Frorrs  San  FilJnnsco  ro«r.  other  exc^ii 

EN/erprise  10930  TWinoaks  ?6 


BURKE  FORM  CLAMPS 


BNA»      T     .S  TIMBER    RINGS  CURING    COMPOUND 

E"*   ANs    :>N    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

.    Ail  Types  of  Concrete   Construction  Specialties 
W.  J.  BURKE  ^  CO.,  Inc. 

780  Bryant  Street      •      San  Francisco      .      Phone  GArfield  8768 

~  ■_-lp»rj.ar  —  — 
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dstics  Plant 
To  Be  Erected  By 
B.  F.  Goodrich  Co. 


seriously   with   home   building  for 

j  scarce    materials,    is    expected    to 

reach  $900  million  during  the  year. 

"Provided  manufacturers  do  not 

meet  new  difficulties  with  respect 

to    raw    materials,    manpower,    or 

price  controls,   sufficient  materials 

and  equipment  should  be  available 

to    permit    an    overall    volume    of 

,     ,-.  $7.4  billion  in  1946,  which  is  60% 

plastics    near  aljove   1945  and  about  5%  better 

ithan  in  1940." 


The  B.  F.  Goodrich  Company  \^ill 
construct  a  new  modern  plant  for 
the    processing    of 
Marietta,   Ohio. 

The  new  plant,  to  be  located  on 
a    66-aicre    tract    of    land    on    the'! 
west  bank  of  the  Muskingum  Riv-  | 

er,  will  consist  of  a  main  building  •  employ   about   250    men    and    wo- 
having  a  floor  are^  of  112,000  sq 


Power  plants  on  four  Bureau  of 
Reclamation  multiple-purpose  proj- 
ects in  the  Pacific  Northwest  pro- 
duced approximately  5^  billion 
kilowatt-hours  of  electric  energy 
during  1945  —  approjfimately  one- 
third  of  all  power  produced  in  the 
states  of  Washington,  Oregon,  Ida- 
ho, Montana,  and  Utah  —  R.  J. 
Newell,  regional  director  for  the 
Bureau,  announced  today.  This  is 
slightly  below  the  record  output 
of  six  billion  kilowatt-hours  estab- 
lished in  1944,  he  said. 

At  the  same  time,  Regional  Di- 
rector Newell  released  the  first 
complete  fig^ures  on  the  war  pro- 
duction record  established  by  the 
Bureau's  four  power  producing 
projects.  A  total  of  over  17  bil- 
lion kilowatt-hours  of  electric  en- 
ergy, most  of  which  was  delivered 
directly  to  war  industries  in  the 
Northwest,  was  produced  from  Jan. 
1040  to  Sept.  1945,  he  revealed. 

Of  this  total,  over  16  billion 
kilowatt-hours  came  from  Grand 
Coulee's  eight  giant  generators, 
six  of  which  are  the  largest  hydro- 
electric units  in  the  world.  From 
the  time  it  was  put  into  operation 
in  late  1941  to  V-J  Day,  Grand 
Coulee  delivered  a  major  portion 
of  the  energy  used  by  14  military 
establishments,  the  Hanford  Atom 
bomb  plant,  five  aluminum  reduc- 
tion plants,  and  12  other  plants 
producing  aluminum  sheet,  ferro- 
silicon,  magnesium,  ships,  cal- 
cium carbide,  ferro  alloys,  chlo- 
rates, anJ  manganese. 

Power  from  the  other  Bureau 
developments  in  the  Pacific  North- 
west also  aided  the  war  program, 
Newell  said.  Nearly  350  million 
kilowatt-hours,  produced  on  the 
Boise  Project,  ^re  used  for  irri- 
gation pumping^'-'ftr  delivered  to 
the  Idaho  Power  Company  to  help 
serve  important  airbases,  airports, 
cities  and  industries.  The  Mini- 
doka Project  added  over  500  mil- 
lion kilowatt-hours  and  the  Yaki- 


Despite  anything  Secretary 
Byrnes  has  reported  regarding  the 
recent  Moscow  Conference,  the  im- 
pression still  lingers  that  General 
MacArthur  was  sold  dowm  the  riv- 
er— the  Volga  River. 

•  •    ♦ 

Secretary  of  War  Patterson  is 
now  on  his  way  to  the  Orient.  In 
self  -  protection,  MacArthur  could 
refuse  to  permit  Patterson's  land- 
inng  in  Japan  on  the  grounds  that 
the  war  still  exists  and  such  land- 
ing would  be  unsafe.        i 

•  •  •    ! 

This  would  be  withiiii  MacAr- 
thur's  authority — but  perhaps  his 
last  unchallenged  order. 

*  •    • 

I  may  be  buying  my  way 
'  into  jail  with  very  few  words 
but  it  seems  about  time  the 
State  Department  took  out 
U.  S.  Naturalization  Papers 
and  recognized  that  its  first 
obligation  is  to  this  Repub- 
lic. 


National  Timber 

Coii,slr,„  Design  ■ 
Adopted  by  Armv 

The  confidence  of  the  Army  in 
proper  timber  construction  is  evi- 
denced by  a  recent  order:  "Hence- 
forth the  design  for  timber  con- 
struction for  all  activities  under 
the  jurisdiction  of  the  Chief  of 
Engineers  will  be  based  on  the  cri- 
teria set  forth  in  the  National  De- 
sign Specification  for  Stress-Grade 
Lumber  and  Its  Fastenings,  1944, 
.  .  .  recommended  by  the  Na- 
tional Lumber  Manufacturers  As- 
sociation, Washington,  D.  C,  ex- 
cept as  modified  herein." 

The  order,  containing  more  lib- 
eral provisions  than  the  Specifica- 
tion, continues:  "Current  drawings 
and  designs  for  standard  struc- 
tures will  not  be  revised  where  the 
design  stresses  used  are  greater 
than  or  approximately  equal  to 
those  called  for  in  the  National 
Design   Specification." 

The  Army  Engineers  have  been 
very  alert  to  note  and  take  ad- 
vantage of  improved  techniques  in 
timber  construction  developed  dur- 
ing recent  years.  The  Specifica- 
tion was  used  as  a  text  in  a  course 
of  instruction  on  maintenance  and 
repair  of  timber  structures  con- 
ducted by  the  Army  for  the  engi- 
neers of  its  various  Service  Com- 
mands, at  Mcdison,  Wis.,  in  co- 
operation with  the  Forest  Prod- 
ucts Laboratory  and  National  Lum- 
ber Manufacturers  Association. 

The  five-day  program  treated  all 
major  subjects  in  the  design  and 
(Ckmtlnued  oa  Page  4) 


ft.  with  auxiliary  "^d  service 
buildings  adding  48,d00  additional 
square  feet,  the  company  stated. 
Cost  of  the  entire  project  will  be 
approximately  14,000.000  and  con- 
struction work  will  be  started 
shortly. 

On  completion,  the  B.  F.  Good- 
rich plastics  T^rocessing  plant  will 


men  and  the  company's  investment  ["^a  Project  approximately  140  mil- 
will  represent  at  least  |16,000  for   lion  ^'  t^e  wartime  total, 
each  job  created  by  the  new  man-        Grand   Coulee's  generators   sup- 
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2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


ufacturing  operation.  Only  a  small 
staff  of  supervisory,  technical  and 
scientific  men  will  be  transferred 
to  Marietta,  all  other  personnel  to 
be  employed  in  the  Southern  Ohio 
community. 

B.  F.  Goodrich,  a  pioneer  in  plas- 
tics manufacture,  is  the  largest 
producer  of  synthetic  rubbers  in 
the  United  States  and  has  carried 
on  intensive  research  in  rubber 
since  1895,  and  in  rubber-like  ma- 
terials since  1926. 

The  company,  established  in  1870 
now  has  manufacturing  operations 
in  Ohio,  Massachusetts,  New  York 
Pennsylvania,  Michigan,  Califor- 
nia, Oklahoma,  Tennessee,  Texas, 
Georgia  and  Kentucky. 


All  sJass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipp«d  witli  a  special  roller  catch  that  rolls  the  door 
shut  Heavy  concealed  cast  comer  bracef  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand  blasted  designs  and  three  scrolls  available — 
owe  fo^vcry  style  bathroom.  Ask  for  folder  showing  all 
deUils. 
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plied  approximately  five  billion  of 
the  5^  billion  1945  total.  They 
provided  about  two-thirds  of  the 
power  sold  by  the  Bonneville  Pow- 
er Administration,  which  also  dis- 
tributes energy  from  Bonneville 
Dam,  operated  by  the  Corps  of 
Engineers. 

Production  of  the  other  plants 
on  Bureau  of  Reclamation  proj- 
ects in  the  Northwest  in  1945  ag- 
gregated almost  180  million  kilo- 
watt-hours. Their  approximate  out- 
put was  as  follows:  Yakima  Proj- 
ect, Wash.,  26,000,000  kwh.;  Min- 
idoka Project,  Idaho.  96,000,000 
kwh.;  and  Boise  Project  Idaho, 
57,300,000  kwh. 

On  all  four  projects,  revenues 
from  the  sale  of  power  help  to 
repay  the  cost  of  the  project.  The 
1944  gross  returns  from  Grand 
Coulee  power,  on  the  basis  of  the 
per  kilowatt-hour  revenues  of  the 
Bonneville  Power  Administration, 
are  estimated  at  approximately 
$13,000,000.  Gross  revenues  from 
Yakima  Project  totaled  approxi- 
mately $64,000;  from  Minidoka 
Project,  approximately  $315,000; 
and  from  the  Boise  Project,  $57,- 
000. 
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January  3,  1946 

PLANNED 

WINERY  Cost  $500,000 

Construction  of  relnf.  concrete  co- 
operative winery  plant. 

Owner— Del  Rey  Cooperative  Winery 
Assn.,  Lee  Bertelsen  (Selma) 
president;  Henry  Andersen  (Fres- 
no)  vice-   president,  Fresno. 

Architect — Not   Given  •     •  4 


January  3,  1946 
BIDS  WANTED 

LOS  ALAMITOS,  Orange  Co.,  Calif. 
— Until  January  15,  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Navy,  Public 
Works  Department,  11th  Naval  Dis- 
trict. 1220  Pacific  Highway.  San 
Diego,  for  the  construction  of  a  one- 
story  wood  frame  boiler  room  addi- 
tion to  the  existing  subsistence  build- 
ing at  the  Naval  Air  Station.  Los 
Alamitos.  •    7 


_  January  3.  1946 

BIDS   WANTED 

TERMINAL  ISLAND,  Los  Angeles 
Co.,  Calif.— Until  January  11,  11  A. 
M.,  bids  will  be  received  by  the  U  S 
Navy,  Public  Works  Office,  U.  8. 
Naval  BflLse,  Terminal  Island  (San 
Pedro),  for  the  construction  of  a 
one-story  sheet  metal  storage  build- 
ing at  the  U.  S.  Naval  Shipyard,  Ter- 
minal Island;  Specification  No.  17292. 
NOy  13120. 

Plans  and  specifications  may  be 
obtained  from  the  Public  Works  Of- 
fice, U.  S.  Naval  Base,  Terminal 
Island  (San  Pedro),  upon  deposit  of 
check  or  postal  money  order  for  $10. 
payable  to  the  CJhief  of  Bureau  of 
Yards  and  Docks.  •    7 


CHURCHES 


January  3,  1946 

PLANNED 

RECREATIONAL  BLDG. 

Cost.  $25,000 

REDDING,   Shasta  County,  Calif. 

Construction  of  educational  and  rec- 
reational hall  (58x42  ft.),  adja- 
cent to  church. 

Owner  —  Redding  Methodist  Church, 
Redding. 

Architect — Not  Selected.  3 


January  3,  1946 
PROSPECTIVE  BIDDERS 

MARE  ISLAND,  Solano  Co.,  Calif. 
— As  previously  reported,  until  Jan- 
uary 14,  11  A.  M..  bids  will  be  received 
by  the  officer  in  charge  of  construc- 
tion. Public  Works  Department,  Mare 
Island,  under  Contract  NOy  13295, 
Spec.  17459,  for  the  construction  of 
buildings  and  services  for  reserve 
fleet  berthing  at  the  Mare  Island 
Naval  Shipyard,  Mare  Island. 

Work  Involves  construction  of  a 
pump  house  and  steam  plant,  a  gen- 
erating station,  an  electrolyte  pump 
house,  two  toilet  buildings,  an  ele- 
vated concrete  deck.  11  storage 
tanks,  two  warehouses  and  all  me- 
chanical and  electrical  services  for 
reserve  fleet  berthing.  Si>eciflcation 
No.  17459  and  other  bidding  informa- 
tion may  be  obtained  on  application 
to  the  Bureau  of  Yards  and  Docks. 
j  Navy  Department,  Washington  26, 
;  D.  C,  or  the  officer  in  charge  of  con- 
[struction,  Public  Works  Department, 
I  Building  47,  Mare  Island  Naval  Ship- 
I  yard,  Mare  Islajid,  Calif. 
I  Deposit  of  check  or  postal  money 
i  order  for  $50.  payable  to  Chief  of 
j  the  Bureau  of  Yards  and  Docks,  Is 
''  required  as  security  for  safe  return 
I  of  each  set  of  bidding  data. 
I     Plans    and    specifications    will    be 


FACTORIES  AND 
WAREHOUSES 


January  3,  1946 
BIDS  REJECTED 

MOUNT  VERNON,  Wash —Skagit 
Storage  Co.  has  rejected  all  bids  sub- 
mitted for  construction  of  storage 
building.  Plans  by  Consulting  Engi- 
neers and  Architects  Barker  &  Hill 
Associates.  Smith  Tower.  Seattle. 

Nelae  Mortensen  &  Co.,  1021  West- 
lake  Ave.  N.,  Seattle,  at  $343,000,  sub- 
mitted the  low  bid.  4 


GARAGES  AND 
SERVICE  STATIONS 

January  3,  1946 
PLANS  BEING  FIGURED— BIDS 
OPEN   JANUARY  11,  4  P.   M. 
GARAGE  AND  SALES  BUILDING 
MILL  VALEY,  Marin   County,  Calif. 
Comer  Blithedale  and  Sycamore 
Sts. 
Construction     of    one-story    concrete 
and  wood  garage  and  sales  build- 
ing (10,000  sq.  ft.)  and  steel  serv- 
ice station. 
Owner— Tamalpals    Motor    Sales   Co., 
Oliver  Sollom,  Ford  Motor  agent, 
Mill  Valley. 
Architect  —  Wlnfleld    H.    Hyde,    251,         „   ,_,     ,       ,.  ,  .^    ,.         ^   _,, 
Kearny  St..  Room  205  (San  Fran-  .a\Si.^*^^!  fP'"  f'^^nbution  shortly 
Cisco  (EXbrook  8361).  I     ^he     following     contractors     have 

The     following     contractors     have  |  been  mvlted  to  submit  bids: 
taken  out  plans?  i      Barrett    &    Hllp.    918    Harrison    SL, 

De    Luca   &   Son.    1745    Filbert    St,    ^an  Francisco.        „^„  ^  ^   ,   ^ 

San  Francisco  ■     M.  &  K.  Corp..  200  Financial  Cen- 

Lltchfleld     Construction     Co.,     271  i  ^er  Bldg,  San  Francisco. 
Francisco  Blvd.,  San  Rafael.  j     Parker,     Steffens     &     Pearce.     135 

John  Rocco,  415  4th  St.  San  Rafael.  \  South  Park,  San  Francisco. 
Younger  Construction  Co.,  575  Mis-        Moore   &  Roberts,   693   Mission   St, 

San  Francisco. 

Johnson,      Drake      &      Piper.     1736 
Franklin  St.,  Oakland. 

A.  J.  Hopper  Co.,  243  Langton  St. 
January  3,  1946      I  San  Francisco. 
CONTRACT  AWARDED  i     Lawrence  Construction  Co.,  3020  V 

GARAGE  Cost  $60,000  !  St,  Sacramento. 

OAKLAND.  Alameda  Co.,  Cal.    3030-  j     M.  J.   King,   Inc.,   132  Franklin   St. 
3050  E  14th  St  '.San  Francisco. 


new  elevator  cables  at  the  U.  S.  Post 
Office  at  Alameda 

Westinghouse  Electric  Corp.,  Ele- 
vator Division,  San  Francisco,  at  $100, 
submitted  the  only  other  bid.       •     7 

•r 

January  3,  1946 
BIDS  OPENED 

MONTEBELLO,  Los  Angeles  Co., 
Calif.— Acme  Boiler  Works,  Los  An- 
geles, at  $275,  submitted  low  bid  Jan- 
uary 2  to  the  district  engineer,  Fed- 
eral Works  Agency,  PubUc  Buildings 
Administration,  838  U.  S.  Appmiser's 
Bldg.,  San  Francisco,  for  retubing 
heating  boiler  at  the  U.  S.  Post  Office 
at  Montebello. 

Other  bidders  were: 

Aikens  Boiler  Works,  Compton, 
$303.29. 

RCS  Engineering  Co..  Long  Beach, 
$388.  •     7 


January  3,  1946 
BIDS  OPENED 

LOS  ANGELES,  Cal.— Oliver  Wil- 
liams Elevator  Co.,  Los  Angeles,  at 
$650  submitted  low  bid  January  2  to 
the  office  of  the  District  Engineer, 
Federal  Works  Agency,  Public  Bldgs. 
Adnijnistration,  838  U.  S.  Apprais- 
er's Bldg.,  San  Francisco,  for  new 
elevator  cables  in  the  U.  S.  Post  Of- 
fice Terminal  Annex,  Los  Angeles. 

Other  bidders  were : 

United  Elevator  Corp.,  Los  Ange- 
les,  $699. 

Elevator  Maintenance  Co.,  Los  An- 
geles,   $724.92. 

Pacific  Coast  Elevator  Co..  $824. 

Otis  Elevator  Co.,  San  Francisco, 
$832.  •         •  7 


HOSPITALS 


January  3,  1946 
BIDS   WANTED— 
TO  CLOSE   JAN.  5.  11    A.   M. 
ISOLATION  WARD 
AUBURN,    Placer  Co.,   Calif.    Placer 

County  Hospital. 
Construction  of  isolation  and  insane 

ward. 
Owner — County   of  Placer,   L.    Rech- 

enmacher.    Clerk,    Court    House, 

Auburn. 
Architect — Geo.   C.   Sellon,   California 

State    Life    Bldg..    Sacramento. 
Specifications  obtainable  from   the 
office   of   the  architect   upon   deposit 


of  $25.00. 


9 


M. 


slon  St.,  San  Francisco 

Parker,     Steffens     &     Pearce,     135 
South  Park,  San  Francisco.  •     6  \ 


1.946 


Jan&arv  3. 

TO   START   CONSTRUCTION 

MFG.   PLANT  Cost,   $100,000 

NEWARK,  Alameda  County,  Calif. 

Construction  of  manufacturing  plant. 

Owner — James  Graham  Manufactur- 
ing Co..  Wells  Ave.,  Newark. 

Architect— Frederick  H.  Relmers,  233 
Post  St.,  San  Francisco. 

Contractor— G.  W.  Williams  Co.,  10 
California  Drive,  Burlingame.     4 


January  3,  1946 
PLANNED 

FACTORY  Cost   $100,000 

SAN  JOSE,   Santa  Clara  Co..  Calif. 
Construction   of   soap  factory. 
0^^^ler — Liqua-Zone   Co.,    San    Jose. 
Architect — Not  Announced.  4 


Construction  of  one-story  brick  ga- 
rage   building.  ' 

Owner— Wm.  D.  Wood,-  3001  E  14th 
St.,  Oaltland. 

Architect — Donald  B.  Klrby  and  Carl 
Replogle,  409  15th   St.,  Oakland. 

Contractor— C.  H.  Thrams,  1100  6th 
Ave..   Oakland.  •     •  6 


January  3,  1946 
TO   START  CONSTRUCTION 
CREAMERY   ADDN.         Cost,  $80,000 
SAN   JOSE,   Santa    Clara   Co.,   Calif. 
Addition   to  Golden   State  Creamery. 
Owner — Golden    State   Creamery,   400 

N.  First  St.,  San  Jose,  and  Golden 

State    Co..    425    Batter>'    St,   San 

Francisco. 
Architect  — W.    C.    F.    Gilliam,    1401 

Palm  Dr.,  Burlingame. 
Contractor — Bridges  Construction  Co., 

1071  Pine  Ave.,  San  Jose.  4 


Jsmuary  3,  1946 
vPLANNED 
PACKING  PLANT        Cost,  $1,000,000 
OAKLAND,    Alameda  County.   Calif. 

San  Leandro  Blvd. 
Construction  of  packing  plant. 
Owner — Butler  Packing   Co.,    7519   E. 

Marginal  Way,  Seattle,  Wash. 
Architect — Not  announced.  _• 


7— FEDERAL  BUILDINGS 

January  3,  1946 
CONTRACT    RE-AWARDED 

INYOKERN,  Kern  Co..  Cal.--John- 
son,  Drake  &  Piper,  1736  Franklin 
St.,  Oakland,  at  $5,060,000  awarded  a 
contract  by  the  U.  S.  Navy,  Bureau 
of  Yards  &  Docks,  Washington,  D. 
C.  for  construction  of  a  two-story 
reinforced  concrete  administration 
and  laboratory  building  and  one- 
story  shops  building  at  the  Naval 
Ordnance  Testing  Station,  Inyokem ; 
Spec.  No.  16991.  NOy  12798. 

The  award  was  made  on  the  basis 
of  Item  (2)  price  for  the  entire  work 
complete  but  omitting  aluminum 
windows  in  exterior  walls  and  the 
substitution  of  fixed  steel  sash  con- 
structed or  architectural  -  projected 
type  sash  members. 

Peter  Klewit  Sons  Co.,  650  S.  Grand 
Ave.,  Los  Angeles,  was  previously 
awarded  the  contract  for  the  work 
at  $4,996,800  but  the  company  with- 
drew Its  bid. 

The  bids  were  received  August  28. 
•        •  7 


Peter  Kiewit  Sons  Co.,  442  Post  St, 
San  Francisco. 

Robert  McCarthy  Co.,  1050  Klrk- 
ham  St,  San  Francisco. 

Louis  C.  Dunn,  799  Monadnock 
Bldg.,  San  Francisco. 

J.  H.  Pomeroy  &  Co.,  Inc..  333 
Montgomery  St.,  San  Francisco. 

Healy  -  Tibbltts  Construction  Co.. 
1100  Evans  Ave.,  San  Francisco,  and 
Duncanson-Harrelson  Co.,  DeYoung 
Bldg.,  San  FYancisco.  •     7 

January  3,  1946 
BIDS  OPENED 

WALLACE,  Idaho— Lewis  Constr. 
Co.,  Seattle,  at  $2,885  submitted  low 
bid  December  31  to  the  district  en- 
gineer. Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  838  U. 
S.  Appraiser's  Bldg..  San  Francisco, 
for  Interior  and  exterior  painting  at 
U.    S.    Post   Office.  Wallace,    Idaho. 

Other  bidders  were: 

R.  A.  Newman,  McMinnville,  Ore., 
$3,400. 

Grohne,   Inc.,   Decatur.   111.,  $3,867. 
•         .  7 


January  3.  1946 

BIDS   WANTED— 

TO   CLOSE  JAN.  29,  2  P 

WARD  BUILDINGS 

STOCKTON,  San  Joaquin  Co..  Calif. 
Stockton  State  Hospital. 

Construction  of  one-  and  two-story 
relnf.  concrete  vard  buildings  for 
Infirm  Females  and  Disturbed 
Females,  having  a  combined 
floor  area  of  approx.  160,000  sq. 
ft.  with  hollow  tile  partitions, 
steel  sash  and  clay  shingle  tile 
roof    covering. 

Owner — State  of  California.  Division 
of  Architecture,  Public  Works 
Bldg.,  12th  and  N  Sts.,  Sacra- 
mento. 

Plans  by  State  Architect  Anson  Boyd 

Public   Works  Bldg.,  Sacramento 

Separate    bids    will    be    taken    for 

the     following    segregated     j>arts     of 

the   work: 

(1)  General  Work. 

(2)  Heating  and   Ventilating  Work. 

(3)  numbing  Work. 

(4)  Electrical  Woric. 

Alternate  bids  will  be  required  for 
the    omission    of    certain    work. 

Specifications  obtainable  from  the 
office  of  the  Division  of  Architec- 
ture. Public  Works  Bldg.,  Sacra- 
mento, upon  deposit  of  $25.00.     ♦  •     9 


ment  of  Public  Works,  Room  282, 
City  Hall,  for  relining  and  flashing 
of  gutters  at  Hall  of  Justice. 

J.   W.    Bender  Roofing  Co.   at   $988 
submitted  the  only  other  bid.      •  •  13 


January  3.  1946 
IDS  REJECTED 

OTTAGE   ADDITIONS 
LDRIDGE,    Sonoma   County.    Calif. 
Sonoma  State  Home. 
Construction  of  additions  to  Goddard 
and    Paxton    cottages,    involving 
construction    of    one-story    rein- 
forced concrete  addition  to  each 
cottage;  combined  floor  area  for 
the    two    additions,    8100    sq.    ft, 
approximately;     connecting    pas- 
sageways,   sidewalks,    roads    and 
grading    Included,    and    also    the 
plumbing,     heating,   and     electric 
wiring. 
Owner — State  of  California,  Division 
of     Architecture,     Public     Works 
Building.  12th  and  N  Sts.,  Sacra- 
mento. I 
Plans  by  Anson  Boyd,  state  architect 
Public  Works  Bldg.,  Sacramento.  ! 
All  bids  received  December  27  were  I 
rejected,  at  which  time  Empire  Cone-  1 
struction    Co.,    344    Harriet    St,    San  ' 
Francisco,  at   $115,489  submitted  low 
bid.                    •        •                                13 


•     Januan.   3,  1946 
PROSPECTIVE    BIDDERS 
PITTSBURG,     Contra    Costa     Co.. 

Calif. — Aa  previously  reported,  until 
Jan.  7,  8:00  P.  M..  bids  will  be  re- 
ceived by  the  City  of  Pittsburg,  F. 
R.  Taormln*.  City  Clerk  Council 
Chamber.  City  Hall,  for  housing 
erection  and  completion  of  addition 
to  the  filtration  plant  of  the  City 
of   Kttsburg. 

Plans  and  specifications  may  be 
obtained  froOi  the  office  of  the  City 
Cleric    upon   deposit    of   $10.00. 

Each  bki  must  be  accompanied  by 
a  certified  or  cashier's  check,  pay- 
able to  the  City  of  Pituburg  in  an 
amount  equal  to  10%  of  the  bid. 


Following  contractors  have  taken 
out  plans : 

Adam  Arras  &.  Son,  116  New  Mont- 
gpmery  St,  San  Francisco. 

Fred  J.  Early,  Jr.,  SW  Pine  Street 
San  Franciaca  *        *  14 


IS— 


SCHOOLS 


January  3,  1M6 
PLANNED 

REBUILD  SCHOOLS        Cost,  $75,000 
SAN  ANSELMO,  Marin  County,  Cal. 

Main  and  Yolansdale. 
Rebuild  two  schools. 
Owner — San  Anselma  School  District 

San  Anselmo. 
Architect — Not   Announced.  15 


SUB  -  BIDS  WANTED 

Qanaral  eantradort  desiring  tub-Wdt  on  any  jafc  are  invit#€(  to  mak«  known 

thalr   re«|uire>T.«w)t»    In    tht*    ceiumn.      Thara   la    no   oharge    for    «bU    iervloa. 


Edgannont  Sahool    Addn.,   San    Bruno;    Bids  open    January  11,   8    P.    M. 
Richard  Delucchl  A  Co ,  420  San  Mateo  Ava,  San  Bruno  (Sian  Bruno  974) 
Carrico  &  <(^utler,  886  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081). 
Peter  Sartorio,  262  Clementina  St.   San   Francisco   (GArfleld  8317). 
S.  J.  Amoroso  Constr.  Co.,   2100  Oakdale  Ave..   S.   F.    t Mission    1490). 
Moore  A  Roberts,  693   Mission   St.,   San   Francisco   (GArfield  8579). 
R.  A.  Cullen,  478  Jackson  Street    San  Francisco   (SUtter  1951). 


BMgs..  Servlitas  and  Paving.  Camp  Pendleton,  Ooaanside;  Spac  17225;    3ldt 
opan  January  S.  11   A.  M. 
Haddock  Engineers.  Lta.,  226  Bush  St..  San  Francisco    (QArfleld  2980). 


January  3.  1946 
CONTRACT    AWARDED 
BOATHOUSE   AND  FACILITIES 

Contract  Price,  $47.91? 
CAR(3UINfcZ  STRAITS.  Vallejo,  So- 
lano Co..  Calif.    California  Mari- 

Construction   of   boat  house   and  fa-  !  ^'J^''^I?J»"  ?.'*■"*  ^^•-  ""**  '^»'***"  "-""•'  ^  ^■'   ^'*^  ^f**"  J*"'  "'  ^  P"*- 
duties  consisting  of  covered  dock       Dinwiddle  Constr    Co.,   Inc.,  210  Crocker   Bldg..   S.   F.    (EXbrook   5616). 
for   small    craft,    working    space,  '      MacDonald,   Young  A  Nelson.  127  Montgomery  St,  S.  F.    (SUtter  8296). 
sail    loft    and    storage    facilities'     G.  P.  W.  Jensen  A  Sons,  Inc..  320  Market  St,  S.   F.    (GArfleld  2444). 
of    wood,    wood    frame   construe-  \     Parker,  Steffens  &  Pearce.  135  South  Park,  San  Francisco  (EXbrook  6639) 
tion   on  wood   pile  foundations.      |__ , ■. . 

Owner— State  of  California  Division/ "Ji  O.  Edy  Store  Bldg.,  Lakeshore  Ave.,  Oakland;  Bids  opan  Jan.  8,  3  PM. 
of     Architecture,     Public     Works  *      wiUls   F.    Lynn,    1040  Folger   Ave ,   Berkeley    (BErkeley    8044). 


Building,  12th  and  N  Sts..  Sacra- 
mento. 

Plans  by  Anson  Boyd,  state  architect 
Public  Works  Bldg.,  Sacramento. 

Contractor— J.  A  Bryant,  1815  Capi- 


tol St.  Vallejo. 


13 


RESIDENCES 


January  3,  1946 
PROJECT  ASSIGNED 

LOS  ANGELES,  Calif.— The  Fed- 
eral Public  Housing  Authority,  Hum- 
boldt Bank  Bldg.,  San  Francisco,  has 
been  assigned  for  development  Proj. 
Calif.  4317,  consisting  of  20  family 
units  to  be  constructed  at  Los  An- 
geles. Calif.  •     14 


January  3.  1946     j 
PROJECT  ASSIGNED 

SAN  FRANCISCO  and  SANTA  ■ 
CLARA  COUNTIES,  Calif  .—The  Fed-  | 
eral  Public  Housing  Authority,  Hum-  ; 
boldt  Bank  Bldg.,  San  Francisco,  has  | 
been  assigned  for  development  Proj.  , 
Calif.  4318,  consisting  of  100  family  ; 
units  to  be  constructed  In  San  Fran-  j 
Cisco  and  Santa  Clara  counties.  *     14  ! 


Anderson -Haglund.   Inc.,  219  41st  St,   Oakland    (OLymplc  9103). 
Stolt^    Inc.    8451    San    Leandro    St,    Oakland    (TRinidad    1064> 
California  Builders  Co..   Inc ,  350  Hobart   St,  Oakland    (TBmplebar  6780) 
ptolte,  Inc.^  8451   San   Leandro  St,  Oakland    (TRinidad   1064). 

Altar  Continantal   Bakery.  York  and  Alameda,  S.   F.;    Bids  opan   January  8 
i     G.  P.  W.  Jensen  &  Sons,  Inc.,  320  Market  St,  S.  F.   (GArfield  2444). 
}     Jacks  &  Irvine,   620  Market   St.,   San   Francisco    (GArfleld   2106). 

(Alter  Hotel   Drake  Wilshire.  San   Fr?ncisco;    Bids  open   Jan.  S,  2   P.  M. 
j     Swlnerton  *  Walberg  Co..  225  Bush  St,  SSan  Francisco   (GArfleld  2980) 
'      Barrett  A  HUp,  918  Harrison  St.   San  Francisco   (DOuglas  0700). 
Howes  A  Whitaker,  626  Kuss  Bid?     San  Francisco   (GArfleld  5729). 

Beechnut   Paicking   Co.,  San   Jose;    Bids   open   about   January   8. 
MacDonald,  Young  &  Nelson.  127  Montgomery  St..  S.   F.    (SUtter  8296). 
Moore  A  Roberta.  683  Mission  St,  San   Francisco   (GArfleld  8579). 
Erbentraut  A  Summers,  446  Sixth   St.,   San   Francisco    (MArket  8310). 
Carl  N.  Swenson  Co.,  855  Stockton  Ave..  San  Jose  4   (BAllard  2602). 
A.  Famell  Blair,  9  Main  Street,  San  Francisco  (YUkon  0S90>. 
Parker,  Steffens  &  Pearce.  135  South  Park.  San  Francisco  (EXbrook  6639) 
Peter  KieMWlt  Sons  Co..  442  Post  St,  San  Francisco   (EXbrook  5736 1 
M.  &  K.  Corp.,  200  Financial  Centei    Bldg.,  S.  F.    (EXbrook  7624). 


January  3,  1946 
CONTEMPLAT'iD 
GRAVEL  PLANT  Cost.  $300,000 

STOCKTON,  Sai:  Joaquin  Co..  Calif. 

SW    of    Carbona    bet.    Jefferson 

and  Carbona  Roads. 
Construction    of    crashed    rock    and 

gravel    plant 
Owner  —  Pacific  Coast   Aggregates, 

Inc..    Ernest    Muzio,    Asst.    Dlst 

Sales    Mgr..    1020   E   Main    Street, 
j^  Stockton. 
Architect— Not  Given.  •     •      4 


January  3,  1946 
BIDS  WANTED 

TERMINAL  ISLAND,  Los  Angeles 
Co.,  Calif.— Until  January  11.  11  A.  M., 
bids  will  be  received  by  the  U.  S. 
Navy,  PubUc  Works  Office.  U.  S. 
Naval  Base,  Terminal  Island  (San 
Pedro  t",  for  the  construction  of  a 
one-story  pipe  and  bar  storage  shed 
at  the  U.  S.  Naval  Shipyard.  Ter- 
minal Island ;  Specification  No.  17292, 
NOy  13118. 

Plans  and  specifications  may  be 
obtained  from  the  Public  Works  Of- 
fice, U.  S.  Naval  Base,  Terminal 
Island  (San  Pedro),  upon  deposit  of 
check  or  postal  money  order  for  $10, 
payable  to  the  Chief  of  Bureau  of 
Yards  and  Docks.  •    7 


January  3.  1946 
NOTICE  OF  SALE 

SALINAS,  Monterey  Co..  CaUf.— 
Until  January  28.  12  Noon,  bids  wUl 
be  received  by  Paul  H.  Roberts, 
director.  Emergency  Rubber  Project, 
315  W.  »th  St,  Los  Angeles  15.  under 
Inv.  99  for  the  sale  of  guayule  proc- 
essing mill  located  near  Salinas. 

Further  information  obtainable 
from  the  above  office.  •    7 


January  3,  1946 
BIDS   OPENED 

COLUSA,  Colusa  Co.,  Calif.— Yuba 
Sutter  Oil  Co.,  MarysvUle.  at  $772.90 
submitted  low  bid  January  2  to  the 
office  of  the  District  Engineer,  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  833  U.  S.  Appraiser's 
I  Bldg.,  San  Francisco,  for  new  oil 
burning  equipment  at  the  U.  S.  Post 
Office  building  at  Colusa. 

Service  Heat  &  Power  Co.,  Oak- 
land, at  $1,298  submitted  the  only 
othei   bid.  •        •  7 

Januar>-  3,  1946 
BIDS   OPENED 

ANACORTES,  Wash —Van  Keulen 
A  Sons,  Bellingham.  Wash.,  at  $2,110 
submitted  low  bid  December  31  to 
the  office  of  the  district  engineer. 
Federal  Works  Agency.  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praisers Bldg.,  San  Francisco,  for 
exterior  and  interior  painting.  U.  S. 
Post   Office.    Anacortes,    Wash. 

Other  bidders  were: 

Harry   E.   Knight,   Seattle.   $3175. 

R.  A.  Newman,  McMinnville,  Ore., 
$3728. 

Lewis  Constr.  Co..  Seattle.  1^70. 

•        •  7 


January  3.  1946 

PREPARING  PLANS 

CLINIC  ADDITION        Cost  $300,000 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Construct  2-  to  5-3tory  reinforced 
concrete  addition  to  clinic  build- 
ing. 

Owner — Palo  Alto  Clinic,  300  Homer 
Ave.,  Palo  Alto. 

Architect— Birge  M.  Clark,  310  Uni- 
versity St.,  Palo  Alto.  9 


January  3,  1946 
PROJECT  ASSIGNED 

BRYCE  CANYON,  Utah.— The  Fed- 
eral Public  Housing  Authority,  Hum- 
boldt Bank  Bldg.,  San  Francisco,  has 
been  assigned  for  development  Proj. 
Utah  4-2214,  consisting  of  five  family 
stopgaps  to  be  constructed  at  Bryce 
Canyon,  Utah.  •     14 


Alter  Admin.   Bldg.,  Golden   Gate   Bridge;    Bids  open   January   11. 
MacDonald,  Young  &  Nelson,  127  Montgomery  St.  S.  F.    (SUtter  8296). 
Mobre  A  Roberts,  6931  Mission   St,   San  Francisco   (GArfleld  8S78). 
Barrett  A  HUp,  918  Hamson  St,  San  Francisco   (DOuglas  0700). 


R.  A.  Cullen,  478  Jackson   St.,  San   Francisco    (SUtter   1951 ». 
Hayward  Union  High  School  Addn..  Hayward;   Bids  opan  January  8,  5  P.  M. 
Close  A  Lewis,  721   "C"   Street,  Hayward   (Hayward  270). 
Wm.   M.   Oreuner.   Jr.,  2727   Parker  St.,   Berkeley    (BErkeley   2877. 
M.   J.  King,   Inc.,  231   Franklin   St.,  San    Francisco    (UNderhlll   8209). 
Rademann-Glusto.   40   Rlngold   Street   San    Francisco    (MArket   8151). 


TamaJpais   Motor  Sales   Bldg.,   Mill   Valley;    Bids   open    Jan.  11,  4  P.   M. 
Parker,  Steffens  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6888) 


UNIFORM    •    D  E  P  E  N  D  A  r  3 


January  3,  1846 
BIDS  OPENED 

ALAMEDA,  Alcjneda,  Co  ,  Calif,— 
Otis  Elevator  Cj..  333  13th  St,  Oak- 
land, at  $90.75,  submitted  low  bid 
January  2  to  the  district  engineer, 
federal  Works  Agjency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's   Bldg.,    San    Francisco,    for 


13—   PUBLIC  BLDGS. 
HRE  HOUSES,  JAILS 

January  3.  1946 
FUNDS   ALLOTTED 

ROSWELL,  N.  M.  —  Mayor  Lea 
Rowland  of  Roswell  has  received  the 
Information  from  W.  H.  Cheney,  divi- 
sion engineer  In  charge  of  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  Berkeley.  Calif,, 
that  funds  to  the  amount  of  $3600 
will  be  furnished  to  the  city  for  the 
purpose  of  assisting  in  the  prepara- 
tion of  plans  for  fairground  facilities. 
The  plans  for  these  facilities  can  now 
be  completed  and  all  arrangements 
made  for  construction. 

"The  preliminary  draft  outlines  fair 
grounds  consisting  of  a  stadium,  ex- 
hibition buildings,  stock  barns,  race 
tracki  rodeo  grounds  and  baseball 
park.  The  fair  grounds  will  be  lo- 
cated one-half  mile  west  of  the  city. 
The  estimated  cost  of  the  fair  grounds 
win  be  $119,500,  to  be  furnished  from 
public  donations  and  general  obliga- 
tion bonds.  The  funds  made  available 
through  the  Bureau  of  Community 
Facilities  of  the  Federal  Works  Agen- 
cy are  to  be  repaid  without  interest 
when  the  construction  Is  begun. 

E  A  Rose,  located  at  Denver.  Colo., 
is  the  engineer  for  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency  for  New  Mexico,  and 
Vorhees  &  Standhardt  Roswell.  N.  U., 
are  the  architects  for  the  City  of 
Roswell  to  make  the  final  plans  for 
the  fair  grounds.  13 


January  3,  1946 
SUB-CONTRACTS  AWARDED 

RESIDENCE 

SANTA    ROSA.    Sonoma    Co.,    Calif. 

Construction  of  7-room  wood  frame 
residence,  composition  roof,  gas 
heating  system  and  plate  glass 
windows  on  Alderbrook  Dr. 

Owners — Mr.  and  Mrs.  Wesley  Elsen- 
hood,  Santa  Rosa. 

Architect — J.  Clarence  Felclano,  4010 
Monteclto  Ave.,  Santa  Rosa. 

Contractor— Wm.  D.  Rapp,  705  Ben- 
nett Ave.,  Santa  Rosa 

Roofing— J.  B.  Rice  Co.,  Box  106, 
Santa  Rosa. 

Plumbing— Geo.  Mitchell,  513  Third 
St..  Santa  Rosa. 

Electric  Wiring  — Karl  F.  Stoltlng, 
1067  Fourth  St.  Santa  Rosa. 

Heating— McPhall  Fuel  Co.,  917  C  St, 
San  Rafael. 

Sheet  Metal— Gust  Malm,  724  Second 
St.,  Santa  Rosa. 

Tile  Work— Superior  Tile  Co.,  4939 
Broadway,  Oakland. 

Glass — Laws  Henry  Co.  Planing  Mill, 
Eighth  and  Wilson,  Santa  Rosa 

Brick  and  Stone  Work— Walter  L. 
Olsen,  966  Sonoma  Ave.,  Santa 
Rosa. 

Lumber — Sterling  Lumber  Co.,  1617 
32nd  St,  Oakland. 

Mill  Work— Laws  Henry  Co.  Planing 
Mill,  Eighth  and  Wilson,  Santa 
Rosa. 

Painting — Eugene  Malvino,  3555  So- 
noma Highway,  Santa  Rosa. 

Lathing  and  Plastering  —  Marshall 
Maxwell,  511  Bamett  St,  Santa 
Rosa.  14 


Prefabricated  School  Bldg.,  Williams  8ch.,  Concord;   Bids  open  Jan.  11,  4: 
Wm.   M.   Oreuner,   Jr.,  2727   Parker  St.,   Berkeley    (BErkeley   2877) 


MmcDONALD,  YOUNG  &  NELSON 
General  Contractors 

Sp<hadinnf  in  Ixidiiatrtal  mnd  Cmmmmrdml 


GRAEME  K.  MacDONALD 

DA  LI.  AS   YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY  STREET 
SAN    FRANCISCO,   CALIF 
PHONE— SUTTER  8»i 


MMEISTON  &  6IEEN  LIMKt  M. 

WlK>k88J«  mnd  Jobbnif  Y8ard8 

LUMBER  -  TIMEERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


8ap.  F'ranclsoo 
1800  ARMY   STREET 

ATwater   1300 


Oakland 
2081    LIVINGSTON    8TREE 
KEIiof  4-18&4 


1946 


January  3, 
BIDS  OPENED 

SAN  FRANCISCO— R.  F.  Smith, 
61  Clementina  St.  at  $978  submitted 
low    bid    January    2   to    the    Depart- 


January   3,  1946 

COMPLETING  WORKING 

DRAWINGS 

RESIDENCES 

REDWOOD   CITY,   San   Mateo  Co, 

Construction  of  two  residences  (six 
rooms  and  1-^  baths)  ;  hardwood 
floors,  wood  shingle  roofs,  gas 
fired  warm  air  hetftlng,  etc. 

Owner — Mr.   Corvln,   c/o   Architect. 

Architect— J.  Ltoyd  Conrich,  593  Mar- 
ket St,  San  Francisco.       •  •     14 


Safety  FINLENITE  Tread 

|St«[p»,  NoiittffB,  Platformt,  Sidnwalk  Boxes 

AB  Tjpm  Gray  Iron  Casbsfs 

SAN    FRANCISCO    IRON    FOUNDRY 

(EAN  FRANCISCO   IRON  WORKS* 

288  T0WN8END  STREET - Phone  DOuglas  1176 

■■■■■■■lAM&MHaaMaHlMaiHHsaaaHMHHaiHaaHHMHiH^HaBHH^H^HBBHiiBBnMaliM 


January  3,  1946 

COMPLETING  WORKING 

DRAWINGS 

RESIDENCES  Cost  $12,000 

SAN  CARLOS,  San  Mateo  Co..  Calif. 

Construction  of  two  1 4 -story  houses 
(5  rooms  and  I-14  baths),  wood 
shingle  roof,  hardwood  floors,  gas 
fired  warm  air  beating,  etc. 

Owner — Dam  well  A  Breen.  c/o  Arch- 
Uect 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St,  San  Francisco.       •  •     14 
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CeneDt  Gn  Censtructidii  CstHpany 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

PImnm:  GRrfieM  76«8    •    24  CAtifamk  St.,  San  FrMMiscM) 


SE 


aii 


%Mte/\/eiaye(i4./ 

Greetings  to  all  our  many  friends 
in  the  construction  industry.  May 
1946  bring  you  much  happiness  and 
prosperity. 


Frank  Ashby,  Managing  Partner 
70  Chesley  Street,  San  Francisco,  Calif.    '    Market  1230 

NATIONAL  STEEL  FABRICATORS 

(Formerly  National  Ornamental  Iron  IS  Bronze  Co.) 


NATIONAL  EXPANSION  JOMT  CO. 


MANUfACrURER  AND  DISTRIBUTOM 
tl9En   BO.\RD--FELT  SfDKFI    .\SFffALT    .\ND 

it  E  D  W  O  O  D  EXPANSION  JOINT  FILLERS 

o  J  jriji  iiroA 

MARVEL-KOTE — Concrete  Curing  C«m|>ouiadi 

SflALZ- —  ExpansBO'ii  JcMnt  Se.alinf  Compound 

C««ip<!*'!«  With 
Fedaral  Spacificatiaw  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

^333  Seventh  St.    UNdarM  71 72    San  Fwaciaea  3,  CmM.  j 


Associated  Wood  Products  Co, 

Fabricators  and  Erecton  of 
TIMBER  TRUSSES 

Barkalay  S317         1^35  SDCTH  ST^  ■aikiiliij  2»  Oitf. 


PLA&TEJWNG  MATERIALS  -  CEMENT  .  GRAVDL 
SANI)    BRJCK  -  BRICK  MORTAR  -  WllE  ICTTING 
I     METAL  LATH  .  PLASTER  BOARD 

I  Dbtributors  for 

J.  S.  GUERIN  &  COMPANY 

728  FOLSOM  STREET  -:.  PWoae:  l^iltt*  4^94 

CERTAfN-TEED  ROOFfNG  l"RODUCT5 


i 
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DAILY    PACIFIC    BUILDER 
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irSTBVCTION  KEVOBTS 


January  3,  1946 
FUNDS  AL.LOTTED 

NEW  MEXICO.— Floyd  D.  Golden, 
president  of  Eastern  New  Mexico 
Collefe.  has  received  the  Information 
from  W.  H.  Cheney,  division  engi- 
neer in  charge  of  the  Bureau  of  Com- 
munity Facilities  of  the  Federal 
Works  Agency,  Berkeley,  Calif.,  that 
funds  to  the  amount  of  $2750  will 
be  furnished  to  the  college  for  the 
purpose  of  assisting  in  the  prepara- 
tion of  plans  for  a  dining  hall  and 
heating  plant.  The  plans  for  these 
facilities  can  now  be  completed  and 
all  arrangements  made  for  construc- 
tion. 

The  preliminary  drafts  outline  a 
dining  hall  with  kitchen,  to  be  con- 
structed of  brick  with  wood  trim, 
steam  heat  and  mechanical  ventilat- 
ing system,  and  a  heating  plant,  in- 
cluding a  brick  and  concrete  build- 
ing, stone  trim,  steel  and  concrete 
roof.  Size  of  the  building  wiU  be 
approximately  8200  square  feet  and 
main  tunnels  will  be  approximately 
4  feet  wide  and  vary  to  approximate- 
ly 6  feet  deep.  The  estimated  cost  of 
these  facilities  will  be  $12«,35»,  to  be 
furnished  from  available  cash  and 
revenue  bonds.  The  funds  made  avail- 
able through  the  Bureau  of  Commu- 
nity Facilities  of  the  Federal  Works 
Agency  are  to  be  repaid  without  In- 
terest  when   the  construction   begins. 

E.  A,  Rose,  located  at  Denver,  Cole, 
Is  the  engineer  for  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works*  Agency  for  New  Mexico,  and 
Schaefer  &  Merrill,  Clovis,  N.  M.,  aje 
the  architects  for  the  college.  15 

January  3,  1949 
PLANNED 

ADMIN.    BLDG.  Cost,    $24,000 

REDWOOD  CITY,  San  Mateo  Co. 
Construction   o£  administration   bldg. 

and  warehouse. 
Owner  —  Redwood  City  Elementary 
School    District,    Andrew    Spinas, 
Supt.,  Redwood  City. 
Architect — Ernest    J.    Kump   Co.,   251 
Kearny   St.,  San  Francisco. 

•         •  15 


January  3,  1946 
TO    ASK    BIDS   SHORTLY 

SCHOOL  BLDG.  Cost,  $125,000 

HUGHSON,    Stanislaus    County.   Cal. 

Construction  of  new  reinf.  concrete 
earthquake  -  proof  school  build- 
ing containing  five  classrooms, 
kindergarten,  shop,  cafeteria  and 
assembly  hall. 

Owner — Hughson  Elementary  School 
District,    Hughson. 

Architect — Geo.  C.  Sellon,  California 
State  Life  Bldg.,   Sacramento. 

15 


Construction  of  swimming  pool,  cafe- 
teria, athletic  field  improvement, 
bleachers,  team  rooms  and  toUet 
facilities,  paving  of  roadways  and 
walks,  new  tennis  courts  and 
lighting,  renovating  present  bldg. 
&  installation  of  lighting  equip- 
January  3.  1946  I  ment. 
BIDS   WANTED— TO    BE    OPENED  i  Owner— San  Rafael  High  School  Dls 


Architect— J.  Clarence  Felciano,  4010 

Montecito  Ave.,  Santa  Rosa. 

As    previously    reported,    the    city 

voted  to  Issue  bonds  to  finance  above 

construction.  15 


JANUARY  28,  8  P.  M 
SCHOOL  BUILDING 
DOS   PALOS.  Merced  County.   Calif. 
Construction    of    prefabricated    cafe- 
teria building  at  high  school. 
Owner— Dos  Palos  Joint  Union  High 

School  District,  Dos  Palos. 
Architect— E.  J.  Kump  Co.,  251  Kear- 
ny St.,  San  Francisco. 
Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect or  from  the  principal  at  the  high 
school  upon  deposit  of  $25.  •     15 


trict,  High  School  Bldg.,  San  Ra- 
faeL 
Architect— C.    F.    Gromme,    1010    "B" 
St,  San  Rafael.  15 


January  3,  1946 
PLANNED 
SCHOOL  ADDN. 

SAN  RAFAEL,  Marin  County.  Calif 


January  3,  1946 
TO  ASK   BIDS 

MARKET  AND  STORE  BUILDING 
MILL  VALLEY,  Marin  County,  Calif. 

Blithedale  and  Sycamore  Sta. 
Construction    of   one   and   part    two- 
story    frame   and   stucco   market 
and  store  building. 
Owners— H.    W.   Johnson    and   H.    T. 

Lend,  c/o  architect 
Architect  —  Winfield    H.    Hyde,    251 
Kearny  St,  Room  205,  San  Fran- 
cisco (EXbrook  8361). 
Bids  will  be  asked  today  and  opened 
January  IV  4  P.  M. 
The   following   contractors  will   be 
Cost,  $23,000  i  furnished  plans : 

i     De  Luca  &   Son,   1745    Filbert   SL, 
*San  lYa&eiaaa 


f  January  3,  1946 

PROJECT   CANCELLED 

SAN  FRAJSTCISCO.- The  Navy  De- 
partment, Material  Redistribution  and 
Disposal  Office,  786  Market  St,  San 
Francisco  3.  has  cancelled  Inv.  B- 
226-46  for  the  sale  of  miscellaneous 
ferrous  and  non-ferrous  metaJlio 
scrap  plus  non-metallic  scrap,  lo- 
cated at  the  Navy  Material  Redla- 
tributlon  Center,  Alameda,  Calif., 
originally  scheduled  to  be  opened 
January  9.  '20 


ground  and  picnic  facilities,  walks, 
landscaping  and  the  necessan*^  allied 
accessories.  The  estimated  cost  of 
these  facilities  will  be  $64,740,  to  be 
furnished  from  available  caah  and 
special  assessment  The  funds  made 
available  through  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency  are  to  be  repak)  with- 
out interest  when  the  constiuction 
begins. 

E.  A.  Rose,  located  at  Denver,  Cola, 
is  the  engineer  for  the  Bunftau  of 
Community  Facilities  of  the  Federal 
Works  Agency.  23 


"E"   Street  Grammar  School 
Construction    of    boys'    dressing    and  j     Litchfield     Construction     Co., 
shower    rooms,    shop   and    music  I  Francisco  Blvd.,  San  Rafael 


January  3,  1946 
CONTRACT    AWARDED 

NAPA,    Napa    Co.,    Calif —Water-  Janiuury  3,  1946 

works  Supply  Co.,  at  $1243  awarded    CONTRACTS    AWARDED 
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January  3,  1946 

PLANNED 

SCHOOL  ADDN.  Cost,  $63,000 

SAUSALITO,  Marin  Co.,  Cal.  Cen- 
tral School. 

Construction  of  kindergarten  room, 
three  classrooms  and  medical  ex- 
amination room. 

Owner — Slausalito  School  District,  C. 
Boyle,    Dist    Supt.,    Sausalito. 

Architect — Not  Announced.  15 


January  3.  1946 

PLANNED 

SCHOOL  ADDN.  Cost,  $80,000 

KENTFIELD.    Marin    County.    Calif. 

Construction  of  auditorium,  kinder- 
garten room  and  two  adflitional 
classrooms  and  cafeteria  and  re- 
construction work  on  the  present  | 

building.  1  PLANNED 

Owner— Kentfleld     Elementary     Sch.  ^  ^^'^'^'^^" 


rooms. 

Owner — San  Rafael  Board  of  Educa- 
tion, Oliver  R.  Hartzell,  Secre- 
tary, High  School  Bldg.,  E.  Mis- 
sion  St,  San  Rafael. 

Architect — C.  F.  Gromme,  1010  "B" 
St,  San  Rafael.  15 


January  3,  1946 

PLANNED 

SCHOOL  ADDN.  Cost.  $20,000 

SAN  RAFAEL,  Marin  County,  Calif. 
Laurel  Dell  School. 

Construction  of  two  addl.  classrooms. 

Owner — San  Rafael  Board  of  Educa- 
'tion,  Oliver  R  Hartzell,  Secre- 
tary, High  School  Bldg.,  E.  Mis- 
sion St.,  ban  Rafael. 

Architect— C.  F  Gromme,  1010  "B" 
St.,  San  Rafael.  -  15 


January  3,  1946 


Dist,  wade   F   Thomas.  District  j  SCHOOL   ADDN^  Cost    $28^000 

Supt..  115  Kensington  Rd.,  Kent-    ^AN  RAFAEL   Mann  Co..  Cal.  Cole- 
*^  ^  man  School. 


John  Rocco,  415  4th  St,  San  RafaeL 
Younger  Construction  Co.,  575  Mis- 
sion St,  San  Francisco. 

Parker,     Steffens     &     Pearce,     185 
South  Park,  San  Francisca  •    16 


17—       THEATERS 

January  3,  1946 

CONTRACT   AWARDED 

ALTER  THEATER  Cost  $12,000 

SAN  FRANCISCO.  Coliseum  Theatre, 
Ninth  Avenue  and  Clement  St. 

Alterations  to  front  of  theater,  in- 
cluding tile  work,  glass,  new  mar- 
quee, etc. 

Owner — San  Francisco  Theaters,  Inc. 
995  Market   Street 

Architect— J.  Lloyd  Conrich,  593  Mar- 
k-^t    Street 

Contractor— G.  P.  W.  Jensen  &  Sons, 
Inc.,  320  Market  St        •     •  17 


I  contract  by  the  City  of  Napa,  Chas. 
K.  Martin,  City  Clerk,  City  Hall,  for 
furnishing  (1)  five  14-in.  gate  valves 
and  (2)  one  24 -inch  gate  valve.        20 


field 
Architect — Not  Announ,ped. 


15 


January  3,  1946 
PLANNED  ^ 

GYM. -AUDITORIUM        Cost,  $70{f)00 
LARKSPUR,  Marin   County,   Calif 


Two  additional  classrooms  and  cul- 
vert construction  and  grounds 
improvements. 

Owner— San    Rafael    Board    of    Kdu-  ! 


la—WHARVES  &  DOCKS 


January  3,  1946 
cation,     OUver     R.     Hartzell,  ;  CONTRACT   AWARDED 
Secretary,  High  School  Bldg.,  San  j     saN  DIEGO,  Calif  —M.  H.  Golden 

^ . .,  „      ,   ^.^„„„j„^  „,.^i+«.,    (         Flafael.  Construction    Co.,     1485     Noell,     San 

Construction   of    g>'mnasium-auditor-  N^^j^j^^^^_^.     ^    Gromme,    1010    "B"  |  Diego.  awanJed  contract  by  th^  U.  S. 
lum   Duuamg.  |         g^    g^  Rafael.  15 /Navy,   Bureau   of   Yards  and  Docks, 

[Washington,   D.   C  December  27,   at 

approximately  $1,892,075,  for  the  con- 


Owner — Larkspur-Corte  Madera  Sch. 
Dist.,  Nell   N.   Cummins,  District  J 


Superintendent,  Larkspur. 
Architect — Not  Announced. 


15  , 


January  3,  1946' 


January  3,  1946 
BIDS    OPENED 

SAN  FRANCISCO.  —  Inlaid  Floor 
Co..  600  Alabama  St..  at  $49  submit- 
ted low  bid  January  2  to'  the  Depart- 
ment of  Public  Works,  Room  282, 
City  Hall,  for  machine  sanding  pine 
floors  of  kindergarten,  domestic  sci- 
ence and  teachers'  lunch  room  (ap- 
proximately 2000  sq.  ft )  at  the  Gough 
School. 

E.  G.  Finn  Hardwood  Floor  Co.,  at 
$153  submitted   the  only  other  bid. 

•         •  15 


January  3.  1946 

PREPARING  WORKING 

DRAWINGS 

SCHOOL 

SAN  FRANCISCO— NE  Cor.  22nd 
Ave.  and  Quintara  St. 

Construction  of  school  building  to 
include  eight  classrooms  and  as- 
sembly hall  to  seat  200. 

Owner — Sunset  Jewish  Institute,  c/o 
Architect. 

Architect — J.  Lloyd  Conrich,  593  Mar- 
ket Street.  •         •  15 


January  3,  1946 

PLANNED 

SCHOOL  ADDITION       Cost,  $60,000 

FAIRFAX.  Marin   County.  Calif. 

Construction  of  kindergarten  room, 
four  additional  classrooms,  cafe- 
teria. I 

Ownei^Fairfax  Elementary  School 
District,  Fairfax. 

Architect — Not  Announced.  15 


structlon   of   Piers  No.   10  to  No.   12, 

PROPOSED  .,„  ,,^  I  inclusive,  at  the  U.  S.  Naval  Repair 

I  SCHOOL  ADDN.  Cost.  $70,000  ,  g^gg     g^^^    pjggo .    Specification    No. 

I  ROSS.    Marin   County,   Calif.  j  17429.  The  bids  were  received  Decem- 

Construction    of    two    classroom    aa-'ber  jq  '     18 

dition    and   gymnasium  -  auditor-  I  , 

lum  building 

Owner— Ross   School  District,   Ross 


Architect— C.    F.    Gromme,    1010    "B" 
St,  San  Rafael.  15 


January  3,  1946 
PROPOSED 

SCHOOL   ADDITIONS 
TOMALES,  Marin  County,  Calif. 


January  3,  1946 
CONTRACT  AWARDED 

SAN  FRANCISCO —Martin  Fried, 
1 1070  Sansome  Street,  at  $16,191  sub- 
!  mitted  low  bid  and  was  awarded 
\  contract  January  2  by  the  Board  of 
i  state  Harbor  Commissioners,  Frank 
I  G.  White,  chief  engineer.  Ferry  Bldg., 
Cost    $50  000  i^*"  Francisco,  for  whitewashing  the 


January  3,  1946 


PLANNED 
PLANNED 

IaS^'S^SeSo  Marin  Cou^^^  CaT  |  ^terior^of  sheds  at  Piers  30  and  32, 


Red  Hill  School. 


Construction    of   Gym.    -    Auditorium  ;  Four- classroom  addition  to  school. 


building. 
Owner — Tomales    Joint    Union    High 

School  District,  Tomales. 
Architect— Not  Announced.  15 


January  3,  1946 


Owner — San  Anselmo  School  District, 

San  Anselmo. 
Architect — Not  Announced.  15 


January  3,  1946 

PLANNED                                                          (PLANNED  .,„i.  ,w^ 

SCHOOL  BLDG.             Cost.  $288,0000    SCHOOL  ADDITION  Cost,  $105,000 

SAN   ANSELMO.    Marin    Co..   Calif.    IsAN  RAFAEL,  Marin  County,  Calif. 
Completion  of  school  buildings,  etc.    i         West  End  SchooL 


Complete  bids  were: 
Martin  Fried,  $16,191. 
J.  H.   Mohr,    Inc.,  $19,870. 
Deemer  A  Deemer,  $24,438. 
D.  E.  Burgess  Co.,  $31,886.90. 
M.   Williams  &   Son,  $35,985. 


January  3,  1946 
BIDS  OPENED 

DINUBA,  Tulare  Co.,  Calif.— Tte 
following  submitted  bids  to  the  City 
of  Dinuba,  J.  O.  Hayes,  city  clerk. 
City  Hall,  for  the  following  work: 

(a)  furnishing  main  transmitting  and 
receiving  equipment  with  auxili- 
ary transmitter  and  receiver,  in- 
stalled at  a  convenient  location 
in  the  fire  station  ; 

(b)  mobile  transmitting  and  receiv- 
ing sets  Installed  in  passenger 
type  cars  ; 

(c)  maintenance  of  aforesaid  equip- 
ment on  a  monthly  basis.  This 
may  be  bid  on  separately  from 
(a)  and  (b)  above: 

General  Electric  Co.,  Fresno,  (a) 
and   (b)   $2560. 

Galvln  Manufacturing  Corp.,  North 
Hollywood,  (a>  and  (b)   $2619. 

Jack  C.  Arbuckle,  Fresno,  (a)  and 
(b)  $2480.20. 

Radio  Corp.  of  America,  Los  An- 
geles, (a)  and  (b)  $2525;  alt  $2325. 

Orval  Wood,  Vlsalls^  (c)  $30 


TUCUMCARI  PROJECT,  Ni.  M.— 
Clyde  W.  Wood,  816  W.  5th  St.  Loa 
Angeles,  at*  $285,865.20  on  Sched.  No. 
1,  and  A.  S.  Homer  Constr  Co.,  118 
S.  Pecos,  Denver,  at  $252,994.  on 
Sohedule  No.  2.  awarded  cotttracts 
by  the  Bureau  of  Reclamation,  Tu- 
cumcari,  N.  M.,  for  the  construction 
of  a  check,  station  3067  plus  55. 
Conchas  Canal:  earthwork  and  struc- 
tures, station  3188  plUs  52  to  Station 
3343  plus  17.  Conchas  Canal,  ahd  sta- 
tion 0  plus  00  to  .station  418  pilus  80, 
Hudson  Canal,  Tucumcari  Project, 
N.  M. ;  Spec.  1107.  The  work  18  near 
Tucumcari,  N.  M.  23 

25^MACHINERY  AND 

EQUIPMENT 

January  3,  1946 
BID  OPENED 

SAN  LUIS  OBISPO,  Calif —Sol- 
vang  Mill  &  Lumber  Co.,  Solvang,  at 
$3  per  day,  $14  per  week,  $45  per 
month,  transportation  to  and  from 
job.  no  bid.  submitted  only  bid  to  the 
office  of  the  district  engineer,  Divi- 
sion of  Highways,  50  Higuera  St.,  San 
Luis  Obispo,  for  furnishing  orte  only 
portable  concrete  mixer,  4^2 -sack  ca- 

_  pacity  or  under,  with  power  charger 

Contract  will   be  awarded   Jan.   10.  j  (bare   rental),   for  approximately   100 

20  working  days'  use  on  state  hlgjhways 
under  direction  of  highway  nttalnte- 
nance  superintendent,  wqose  head- 
quarters are  located  in  Buelltoh.       25 


January  3,   1946 
NO   BIDS   RECEIVED 

MARIN  COUNTY,  Calif.— No  bids 
were  received  January  2  by  the  State 
Division  of  Highways.  J.  H.  Skeggs, 
District  Englneef,  2001  Van  Ness 
Ave.,1  San    Francisco,    for    rental    of 


January  3,  1946 
BIDS  WANTED 

MODESTO,  Calif —Until  January 
7.  7.30  P.  M.,  bids  will  be  received 
one  fe^-cy.  capacity  crawler  type  j  by  Modesto  City  Board  of  Education, 
powjr  shovel  for  approx.  100  hours  j  E.  D.  Abbott,  secretary,  at  the  offices 
of  \fork  in  Marin  Count v  •         20  ,of  said  Board  of  Education  In  Capitol 

School  Bldg.,  14th  St.  between  H  and 

^il  Sts.,  Modesto,  for  the  purchase  of 

I  two  55-pa8senger  school  busses. 

'     Specifications   obtainable  from   tha 

I  above  office.  25 


Engineering  Section 


18 


1»— MISC.  CONSTRUCTION 


Owner — Tamalpais   Union   High   Sch. 

District,  Mill  Valley. 
Architect — Not  Announced.  15. 


Rehabilitation  of  present  building  and 
construction    of    five    additional 


San  Rafael. 

Architect— Oarl    F.   Gromme,    1010   B 

St.,  San  RafaeL  15 


January /C  1946 

PREPARING  PLANS 

SCHOOL  BUILDING        Cost,  $30,000 

SONOMA  COUNTY,  Calif. 

Construction  of  new  school  building 
and  auditorium. 

Owner — Dunbar  School  District,  So- 
noma. 


January  3,  1946 

PLANNED 

SCHOOL   ADDN.  Cost    $323,000 

MILL  VALLEY,  Marin  County,  Cal. 
Tamalpais  Union  High   School. 

Construction   of   auditorium  and   ad- 
ministrative offices,  $150,000 ;  gym  j 
:  $100,000;    swimming  pool,  $30,000;    plan  NED 
modernizing    present    classrooms,    SCHOOL  BUILDING 
$43,000. 

Owner— Tamalpais   Union   High   Sch. 
District.  Mill   Valley. 

Architect— Not   Announced.  15 


January  3,  1946 
BIDS   OPENED 

RITZVILLE,  Wash.  — The  Agutter 

Electric   Co.,  952  E.  Seneca,   Seattle, 

tlon,  Oliver  R.  HartzeU,  secretary,  |  wash.,  at  $181,500,  submitted  the  low 

High  School  Bldg.,  B.  Mission  St,  |  ^jd    to    the   Big    Bend    Electric    Co- 


rooms. 
Owner— San  Rafael  Board  of  Educa 


January  3,  1946 


Cost  $100,000 

SAN    ANSELMO,    Marin    Co.,    CaUf. 

Butterfield  Rd.  

Construction  of  new  school  building,  j  ng4^gsi_ 


operative,  Ritzville,  Wash.,  December 
20,  for  the  oonstructlon  of  200  miles 
of  single  phase  power  line,  a  Rural 
Electrification  Administration  funded 
project 

Total  bids  were: 

Agutter  ElecfHc  Co.,  $181,500. 

Btectric  Smith,  Spokane,  $182,461. 

Power  City  Electric  Co.,  Spokane, 


NEWS  INDEX 

For  oenvenlant  refereno*,  n«Mi« 
report*  In  thia  aeotUn  ara  olaaal- 
fled  a*  fellewa: 


Bridnaa , ft 

Dradflnfl,  Harbar  Works  and 

Exoavatlan  ~.  12 

Canal* . .  fM 

Street  Llfhtlng  8y«t*fn  a* 

Maotiln*ry  and  Equ^m«nt  —  3B 
Railrvad*    St 


January  3,  1946 
PLANNED 

SCHOOL  ADDNS.  Cost.  $200,000 

SAN  RAFAEL.  Marin  County,  Calif. 
San  Rafael  High  School. 


Owner— San  Anselmo  School  District, 

San  Anselmo. 
Architect — Not  announced.  15 


WC'DE 
Ell    IV  E 

NEW 


LOOKING  FOR 

BUSINESS! 

VENTILATING 
GAS/  HEATING 
WIRING^  FANS 
REFRIGERATION 

(Commerciol  and  industriol  Only) 
50  Top  Qualify  Journeymen  Mechanics 

O'KEEFFE/TfieFon  Man 

5  5  ELEVENTH   STREET,  near  Market 

Telephone  MArkef  6333 


January  3,  1946 

IpLANNED 

i  SCHOOL  ADDITION         Cost,  $24,000 
'sAN  RAFAEL,  Marin  County,  Calif. 
~  I         Short  School. 

—  i  Renovate    present    building   and    add 
i  I         one  classroom. 
I '  Owner— San  Rafael  Board  of  Educa- 
*  '         tion,  Oliver  R.  Hartzell,  secretary, 
High  School  Bldg.,  San  RafaeL 


James  C.  Roberts,  Spokane,  $194,000. 
Electric  Coastructlon  Co.,  Tacoma, 
$202,645. 

H.  H.  Walker,  Ellensburg.  $202,680. 

19 


January  3,  1946 
BIDS   POSTPONED 

COQUILLE,  Ore.— Until  Jan.  8,  10 
A.  M.  (bid  opening  date  postponed 
from  Dec.  28)  bids  will  be  received 
by  the  Coos  Electric  Cooperative,  Inc. 
Coquille.  Oregon,  for  the  construc- 
tion   of    a    306- mile,    7200-    12,450- volt 


San  Rafael. 


15 


16—  BANKS.  STORES 
AND  OFFICES 


Architect— C.  F.  Gromme,  1010  B  St,    transmission  and  distribution  line  to 

serve  1000  members  in  Coos  and  Cur- 
ry counties,  Oregon,  a  Rural  Electri- 
fication Proj. ;  estimated  cost,  $475,- 
OOO. 

Plans  and  specifications  were  pre- 
i  pared  by  the  Lowe  Co.,   engineering 
\  firm,   315   Architects   Bldg.,   Los   An- 
geles,   and    are    available    from    the 
latter   office    upon    payment    of    $15, 
not  returnable. 
Work   Involves : 


Treasury   0*|>artm«nt  . 

Firs   E<tul|Mn*n«  , — 

Streets  and  Hlfhway* 
Reaervolr*  mna  Dam*  . 
Pip*  Linm  and  W*lto 


ing  with  Portland  cement  cotacrete 
between  Mulbarry  St  and  Colton,  San 
Bernardino  County.  •    29 

January  3,  1946 
NOTICE 

COLUSA  COUNTY,  Calif— A  rep- 
resentative  of  the  district  office  of 
the  State  Division  of  Highways  will 
accompany  prospective  bidders  over 
the  proposed  project  in  Coltisa  Coun- 
ty, road  IIl-Col-7-A,B.  for  Which  bids 
are  to  be  received  in  SaM^ramento  on 
January  16^  194d 

Said  representative  will  meat  pros- 
pective bidders  at  north  end  of  proj- 
ect on  Tuesday,  January  8,  1946,  at 
10  A.  M.  *     29 


January  3,  1946 
BIOS  WANTED 

SAN  MATEO,  San  Mateo  Co.,  Cal. 
—Until  Jan.  7,  8:00  P.  M..  bids  will 
be  received  by  the  San  Mateo  City 
Council,  City  Hall,  for  improvement 
of  29th  Avenue  between  Flore*  and 
Edison   Streets. 

Specifications  obtainable  from  the 
above  office.  •        •  29 


t1 


Smwm  and  8*waga  Dtop«aal 

P<ant*  

Wat*r\¥»rk* 


Parks  and  Playgreund* 
Tunnal*  ,. 


21— 


BRIOCiEJS 


30— RESERVOiRis  &  DAMS 

January  3.  1946 
BIDS   REJECTED 

NAPA,  Napa  Co..  Calif —Bids  re- 
ceived December  28.  7:30  P.  M.,  by 
the  City  of  Napa.  Chas.  E.  Martin, 
City  Clerk.  City  Hall,  for  the  con- 
struction uf  a  gravity  section  con- 
crete dam,  approx.  50  feet  in  height 
designed  to  increase  the  capacity 
of  the  existing  Elastside  Reservoir, 
were  rejected  and  the  project  indef- 
initely  postponed. 

Plans  prepared  by  A.  Kempkey, 
consulting  engineer,  Balboa  Bldg., 
&an  Francisco. 

Work  involves: 
(la)  200  c.y.  removing  rock  in  place; 
(lb)  200  c.y.   removing  loose  fill  now 
in    place ; 
(2)  2t27    Lf.    drilling    holes    through 

existing  dam ; 
(3a)  17,500  furnish  and  place  relnf. 
steel  bars  1-in.  square  firmly 
grouted  in  place  in  holes  drilled 
through  the  existing  dam ; 
(3b)  S,000  lbs.  reinf.  steel  bars  %-Ui. 
dlam.   in   place   In    outlet   tower ; 

(4)  4300  C.y.  furnish  and  place  con- 
creet  in  the  new  dam; 

(5)  ump  sum  coostruct  the  outlet 
tower  bet.  elev.  64.0  and  elev. 
144.0; 

(6)  20  c.y.  furnish  and  place  con- 
crete in  existing  tunnel  around 
24-in.  cast  iron  pipe  which  city 
WiU  install; 

(7)  7  Oc.y.  concrete  in  place  in  the 
parapet  wall; 

(8)  lump  sum  construct  road  and 
dram  ditch  along  and  adjacent 
to  parapet  wall  Including  clear - 
lnK>  K'^v.dlng  and  rolling,  but 
not  including  surfacing; 

(9a)  lump  sum,  remove  grass,  brush 

trees  and   roots ; 
(9b)  4000  c.y.   remove   earth   A   loose 
rock   and   deposit   same   in    bot- 
tom   of    existing    reaarvoir    by 
sluicing    and/or    otharwlae    and 
thoroughly    cleaning    raaaalning 
rock  surface    uy   waabing; 
(lOA)  total  items  Nos.  1-9,  both  in- 
clusive ; 
(lOB)  total  items  Nos.   1-8,  both   in- 
clusive. 
Complete  bids  were: 
T.    E.    Connolly,    Inc..    461    Market 
St.   San   Francisco.   $99,424;    (la)    $4; 
(lb)    $4;    (2)    $2;    (3a)    $.07;    (3b)    $.07 
(4)   $18;    (5)   $4,275;    (6)   $18;   (7)   $30; 
(8)  $4,500;    (9a)   $500;    (9b)   $.50. 
Chas.    L.    Harney,    San    Francisco, 
side.  $216,900.  $118^434 ;     (la)     $8;     (lb)    $3;     (2)     $2; 

Complete    l»id8    wUl    be    pmbliahed  }  (3a)   $.20;   (3b)  $.09;   (4)   $22;   (6)  $5.- 
shortly.  I      •     26;  000;    (6)   $42;   (7)   $42;    (8)   $980;    (9a) 

$1,400;    (9b)   $.37.  •     •  30 


26—      RAILROADS     j 

I  January  3,  1946 

LOW    BIDDERS 

INYOKERN.  Kern  Co..  Calif.— H. 
iB.  Nicholson,  572  Chamber  of  Com- 
\  merce  Bldg.,  Los  Angeles,  at  $813,668, 
I  submitted  low  bid  to  the  office  of 
'  the  officer  in  charge  of  construction. 

Naval   Ordnance  Test  Station.  Inyo- 

kem,  under  Spec.  No.  17372  for  con- 
1  structlon  of  spur  trackage,  China 
.  Lake  to  K-2  Plate  Range  at  the  Na- 
Jval  Ordnance  Test  Station.  Inyokem, 
;  for    furnishing    labor,    material    and 

equipment  for  construction  of  exten- 
(sion  of  existing  railroad,  consisting 
,of    approximately    40,680    Un.     ft    of 

trackage,  switches,  turnouts  and  ap- 
,  purtenances. 
I     Second  and  third  low  bids  w*re : 

I     A.  D.  Schader,  San  Francisco,  $214,- 

;700. 

Haddock    Engineers,    Ltd.,    Ocean- 


January  3,  1946 

NOTICE 

TEHAMA  COUNTY,  Calif.— A  rep- 
resentative of  the  bridge  department  ^ 


27—     TREASURY  1>E2PT. 

i  January  3,   1946 

IBIDS  WANTED 

SAN  FRANCISCO— Until  January 
of  the  State  Division  of  Highways  ;  17  2  P.  M.,  bids  will  be  received  by 
will  accompany  prospective  bidders  the  U.  S.  Treasury,  Procurement  Dl- 
over  the  proposed  project  in  Tehama  vision,  30  Van  Ness  Ave.,  San  Fran- 
County,  road  II-Teh-3-D.  for  which  cisco,  under  Inv.  No.  SF-2711-46  for 
bids  are  to  be  received  In  Sacramento  fiaghlights  and  wrenches,  f.o.b.  San 
on  January  16,  1946.  'Francisco.  *     27 

Said  representative  will  meet  pros-  i , 

pectlve  bidders  at  the  Fremont  Hotel  '  CTDITirra   AMm 

~     "'        Tuesday,  January  8.  1  ^«>—      3ilvrx.i3  ^.nLf 


January  3,  1946 
CONTRACT   AWARDED 

SAN  FRANCISCO— Plombo  Broa. 
&  Co..  1571  Turk  St,  at  $157,274.50, 
awarded  contract  by  the  Public  Utili- 
ties Commission,  Room  287  City  Hall, 
under  Spec.  404  for  excavation  and 
embankment    at    Sutro    Reservoir  in 


San  Francisco. 


30 


in  Red  Bluff  on 
1946,  at  2  P.  M 
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HIGHWAYS 


31— PIPE  LINES  &  WELLS 

January  8,  1946 
BIDS  OPENED 

CAMP  JOHN  T.  KNIGHT,  Oak- 
land. Alameda  Co.,  Calif.— E.  T.  Haas 
Co.,  Box  411,  San  Mateo,  at  $26,448. 
submitted  low  bid  to  the  U.  S.  Engl- 


January  3,  1946 
!  CONSTRUCTION    STARTED 
'  REMODEL  STORE  BLDG 

Cost,   $30,000  I 


SAN  LEANDRO.  Alameda  Co.,  Calif,  j  <!>  SisSin'llne ''"'''   '""'"   '""""' 

y  «     ''J',  "^nS*  hfi?dinr^''"*-  (2)  ?^™»«  2  pSLe,  3-wlre  do ; 

r.  Remodel  store  building^  miles  single  phase.  2-wlre  do; 

Owner-Maxwell  Hardware  ^^^^^^  ^,j^3  secondary  line; 

and  Washington  Sts..  Oakland.      ^  service  drops; 

r^ArtSuT^BlJi    w'Xkls^'d    "^^  i  Sb!  ?to""ubstat7ons.  60o'and  1500  kvs 

Arthur  Blvd.  W.,  oakianfl.  (7,  ^         voltage    regulator   stations, 

'contractor— Swanstrom&Stahl.  2034  I  u^jv-^o^^^^   contractors   have   taken 


Hoover  Ave.,  Oakland. 


January  3,  1946 
SUB-BIDS  WANTED 

SAN    FRANCISCO— R.    A.    CuUen, 
478  Jackson  St  (SUtter  1951),  has  the  I  beame.^^^^^^^    ^^     ^^    ^^    ^^^ 


out  plans : 

Agutter  Electric  Co,  P.  O.  Box  309, 
Newport,  Wash. 

E  W.  Elliott,  Dexter  Horton  Bldg., 


general  contr^t  and  desires  sub-bida 
on   electricalMvork   on   alterations  to 


Ave.,  Portland. 
The  Electric  Constr.  Co.,  760  Com- 


audltorium    of    the    Salvation    Army       ^^^  g^    Tacoma,  Wash 

building,  115  Valencia  St  16       ^   ^   Conner  Co.,  Dexter  Horton 


January  3.  1946 


I,  LOW    BIDDER 

I  EXCHANGE  ADDITION 


WAJNlSC-FOR   »»ALE-FOR  RENT 

UkD  cQuJPMEN:.nJ  MATERIALS 
BAHGRINS 


'Bldg..  Seattle. 

t     Tulsa    Boiler   &   Machinery   Co.,   P 
O.  Box  1978,  Tulsa.  Okla. 

_  ^        ^  Joslvn  Co.  of  California,  5100  Dls- 

MARTINEZ.    contra    Costa   County.  IJosig^^^o^;^  Angeles. 

!         Calif.  ^        Gravbar  Electric  Co..  500  S  Clinton 

Construction    of    addition   to   P^aent  1    ^^'jy''" '^'j,, 

i         central  office  building.  j      Montgomery  Electric.  1001  SW  5th 

'owner -Pacific    Telephone   &    Tele-,  Portland. 

1  graph  Co.,  140  New  Montgomery  ^estinghouse  Electric  Supply.  134 
I  St.,  San  Francisco.  „/:  NW  8th  Ave..  Portland.  •  •  19 
1  Plans  by  engineering  department  of    "^  '^  ° 

;         owner.  ,       . .«« ' 

Low  Bidder— Elmer  J.   Freethy,  1432  j  January  3,  1946 

Kearney  St.  El  Cerrito. 


January  3.  1946      f  January  3.  1946 

NOTICE  I  NOTICE 

SAN  JOAQUIN  COUNTY,  Calif.—       san  JOAQUIN   COUNTY,   Calif.— 
A   representative    of    the   bridge   de-  (a  representative  of  the  district  office    „  ^^  r***»^^    ta  tm.»x»,  vr„.,»=.^™,»»^  a* 
partm^ent    of    the    State    Division  .of  ,  of    t£e    State   Division    of    Highways  }  ^f/ SL'lf.^J*  ':l:^.?'r.'.^T3^ 

cross- 
ing at  Camp  John  T.  Knight,  Oak- 
land. 

Pacific  Pipe  Line  Construction  Co., 
San  Pablo,  $81,249.70. 
McGulre  &  Hester,  Oakland,  $32,510. 
Guerin  Bros.,  South  San  Francisco, 
2»   »35,078. 

1     Underground  Construction  Co.,  Oak- 
land, $35,998. 

Central  California  Construction  Co., 
San  Francisco,  $3fi.962. 

A.  J.  Peters  &  Son,  San  Jose,  $38,- 
47L20. 
Peter  Sorenson,  Redwood  City,  $80,- 

607.80.  •    81 


Highways  will  meet  prospective  bid- '.v^iH    accompany    prospective    bidderr  1  ^*"   ™!^|^^^^^^ 

ders  for  the  proposed  project  in  san    over    the    proposed    project    in     San    construction  of  16-lnch  pipeline 

Joaquin  County,  X-S.J-5-B,  for  which  j  joaquln  County,  road  X-S.J-S-B,  lor 

bids    are    to    be   received    in    Sacra-  1  which  bids  are  to  be  received  fin  Sac- 

mento  on  January  23,  1946.  |ramento  on  January  16,  1M6. 

Said  representative  will  meet  pros-  j     gaid  representative  will  meet  pros- 
pective  bidders  at  the  bridge  across  ^  pectlve  bidders  at  north  end  of  proj- 
the   San   Joaquin   River  at   Mossdale  '  ect  at  Mossdale  on  Thursday,  Janu 
on    Tuesday,   January   15,  1946,   at   2  ,  ary  10,  1946,  at  1  P.  M 
p.  M.  •    21 1  


22—  DREDGING,  HARBOR 
WORKS,  EXCAVATKW 


January  3,  1946 


January  3,  1946 
{BIDS  REJECTED 

I  KERN  and  ViarrURA  COUN- 
TIES. Calif— The  Public  Roads  Ad- 
'■  ministration,  Charles  C.  Morris,  divl- 
[slon  engineer.  720  Phelan  Bldg..  San 
I  Francisco,  has  rejected  bids  received 
I  December  4  for  construction   ot  8.666 


BIDS  OPENED  _  _ 

REDONDO    BEACH,    Los    Angeles  j  ^j^-'^j-p^^y^-^^-™-;,--^^:^^^'^ 
Co.  ,Calif.-Guy  F.  Atkinson  Co    1103    ^^^^    los   Padres   National    Forest, 
Heartwell     Bldg.      ^^"^u.P^^'^^.m     Kero  and  Ventura  Countiea 
$179,600   Bubmltted    low   bid    to   Call-        ^o^    ^^j^j    ^^    |49i,mo.80    was    sub- 
fomia  Department  of  Public  Works    ^,^j^  ^  Oilfields  Trucking  Co.,  Box 
Division     of    Water    Resources.     803, 75^    Bakersfield.  •     2» 

State  Bldg..  Los  Angeles,  Dec.  26 1 
for  construction^  a  stone  sea  wall  | 
in  the  City  of  Redondo  Beach.  1 

Work  involves : 
(1)  12,000  c.y.  excavation ; 


33—    WATERWORKS 


January  3,  1946 
BIDS  WANTED 

SEASIDE.  Monterey  Co.,  Calif  — 
Until  January  15,  10  A.  M^  fatds  will 
be  received  by  the  State  DivlsiMi  of 
Highways.  L.  H.  Git>son,  district  en 


January  3,  1946 
BID«  WANTED 

LAKE  STBTNTENS,  Wash.  —  Until 
January  24.  7  P.  M.,  bids  will  be  re- 
ceived by  Public  Utilities  DUtrict 
No.  1  of  Snohomish  County  1917  Hew- 
itt Ave.,  Everett,  Wash.,  for  the  con- 
struction ol  a  water  system  at  Lake 
Stevens,   near  Bhrerett  /      y 

The  work  includes  constructlobqf 
a    aCO.OOO-gal.    reservoir    and    instti^l- 


(2)  11,000  tons  Class  A  stone 

(3)  11.000  tons  Class  B  stone 

Bids  were:  m  ^  .o  .mi  /9>iirtoe«r.  '56    Higuera    St.     San    Luis  -  lation  of  two  deep  well  pumps.  Pipe 

Guy  F.  Atkinson  Co..  (i)»-«.w.  <^»    Qjjjj^^     ^^^    ^^    relocation    And    re- i  and  fittings  are  being  purchased  sep- 

$8;   (3)   $5.60;   total.  $17«.0W.  ,_.  I  construction  of  improvements  to  clear 

Vlnnell   Co.    rl >    $1 :    (2)    $9.60.  ^^^  [ri^t^ot-w^y  in  aetuide. 

$7.25;  total.  *l«"-350-  „.       Specifications  obtainable  fitom  the 

Norman  L  Fadel.  (1)  $1-85.  (2)  ♦8.1^^^^^  ^^^.^^  ,    ^ 

(3)  $8:  total.  $198,200. 


Case    Constr.    Co..    (1)    $1;    (2)    $8; 
(3)  $10.50;  total.  $215,500.       *     '       22 

January  3,  1946 


BIDS  WANTED 


FOR  SALE 

NEW  &  RECX)NDmONED 

DIMENSION  LUMBER 
TIMBEIIB,    wailbo«r<ls,    plombi^. 


FOR  SALE 


BIDS  WANTED 

]     LODGE  GRASS,  Mont— Until  Jan. 

January  3,  1946      ■  jg   jq  A.  M.,  bids  will  be  received  by 
TO  ASK  BIDS  .eno/%'Big  Horn  Electric  Cooperative,  Inc., 

ALTER  STORE    Approx.  Cost.  $5,000  ,  ^^^-^  Grass.  Mont,  for  apprcximate- 

SAN  FRANCISQO.   98  Market  Street^  ^^^^    ^^^^    electric    distribution    ^r';,,"^""  Moore,   secretary.   McLaren 

Second  unit    of   alterations    to   store  ;^  ^    j„    3^^    Horn    County,  j  f^ulN.    Moore,  ^crewxy  ^ 

building,  consisting  of  general  al-|^  ^  ^  Sheridan  County.  WVo.        [Lodge,    Golden    oate^  ^^.^  „„,k^. 


January  3,  1946 
BIOS  WANTED 

SACRAMENTO.    Calif— UniUl    Jan. 
18,  5  P.  M..  bids  will  be  recetlved   by 


arately. 

Plans  and  specifications  were  pre- 
pared by  James  W.  Carey  *  Asso- 
ciates, engineers.  1917  First  Avenue, 
Seattle,   and   are   available  from   the 

LeriRslOjf    $2000. 
33 


latter  efflce  upon   de 

•         ■ 


IDS  W'^'^'*^"  ^/^     TT«*«   T«n„orvithe   City    of    Sacramento.    City    Hall, 
SAN  FRANCISCO.-Until  January    s^^^amento.  for  improvement  of  58th 


9    2  PM.,  bids  will  be  received  by 
the    Board    of    Park    Commissioners 


•i.r     ri^illwrirk     ami   fttherbuildillK  I  CORING    MACHINB    WlHCe    AN© 
pipe     m  Ilww^k,   »™  ®"i"   »»»f'f*"»  I  DERRICK;  Budd  wheels.  Btx  9:Wx39 


terations  mcludlng  plumbing  and 
electrical   work. 
Owner— John  Harris,  c/o  Architect 
Architect— J.  Lloyd  Conrich,  593  Mar- 

ket    Street. 

LBMB  TRUCK,  19M  TWO  %,  OMi-       The  architect  will  take  bids  within 
pleta  as  it  came  froaa  factorf ,  teohid*  !  «  few  daya             *    *  ^^  | 

lag    Model   C    HIGHWJLT    BARTH- I  i  j: 


r 


Specifications  obtainable  from  the 
State  Water  Conservation  Board, 
Tolvo  Kargainen,  engineer,  233  Ar- 
mory Bldg.,  Helena,  Mont.,  upon  de- 
posit of  $25.  1> 


laterlals.    S.4LE  PRICES.    Largf 
•to<-k.«t  of  "hard  to  get*  items. 
Wire,  writ*,  or  'phone 

CLEVELAND  WRECKING   CO. 
2M%  TUrd  &t.      -      VAl«iacia  4977 

70 -ft.  STEHL  TOWBR,  28  M  gal 
RjoiBWOOD  TANK  and  two  ««-ln.  x 
24  ft,  X  A  -in.  STEKL  PRS^SSURB 
TANKS  to   b«  eeM  as  oee  uJtlt  L«- 

catf4     to     :Sa.zi     Francisco.    Must    'be 

removsxl    at.    c>nc«.      Sacrifice.      Write, 
•phone      or      wire      for      mfermation. 

CLEVE'LANO     WRECKING     CO. 

2Sm   Third    Street,   San    Francisco 

VAIencia  4977  (tf) 


FOR  RENT  OR  SALE 


CAT  30  WITH  HYDR  DOZER. 
2643  San  Bruao  Ave.,  S.  F.  Phone  RA. 
2998.  to  Jan.  8,  1M6 


January  3,  1946 

BIDS  REJECTED 

tires,  line  body,  unladen  walfht  MBOO  ,  STORES 

lbs. ;   cost  new.  $10,446.  Prtoa,  |B,SOa  |  saN  BRUNO,  San  Mateo  Co.,  Calif. 
Peterson  Eng.  Co..  4ia«  Wth  BL,  Saa  j  construction  of  store  building. 
FYanciaco,  Phone  VAIencia  8006.  |  Owner — Bayshore  Amusement  Co. 

ta  ia/81/46. Architect— A.  A.  Cantln,  704  Market 

— — St.,  San  Francisco. 

150  M.  12x12  LUMBER,  $36  per  M.  j      .  „  ^^^  have  been  rejected. 

Bob  Olsen,  2643  San  Bruno  Ave.,  San  |  . 

Francisco.    Phone  RAndolph  2998.        [  January  8,  1946 


20-  MISC    SUPPLIES  AND 
MATERiALS 


placement  of  piles  at  Yad^  Harbor 
San  Francisco. 

Specifications  obtainable  .from  the 
above  office  upon  deposit  of  $5  '     "" 


22 


(^j%..ni.^ui><i>3 


(Jan.  3,  4,  7,  8,  9,  1946) 


FOR  SALE 


350,000  Bm.  Good  Used  Douglas  Fir 
Lumber.  3x8,  3x10,  3x12,  4x12,  6x12, 
8x8»  10x10.  10x12.  12x12.  12x16.  Tim- 
bers 8  ft.  to  6  ft.  in  length,  all  In  very 
good  condition.  Address:  BUED  J. 
MAUBER  &  SON,  Phone  1585  or  Box 
121,  Eureka,  California, 


January  3,  1946 

BIDS  WANTED 

SAN    FRANCISCO— Bids    will    be 
received  by  the  U.  S.  Department  of 
..'Agriculture,  Forest  Service,  447  San- 
^* !  some  St.,  San  Francisco  11,  for  fur- 
nishing materials  and   equipment  as 
follows : 

January  8.  2  P.  M. 
Inv.  831:  used   cruiser  type  motor 


LOW  BIDDER 

STRUCTURAL  STEEL  ^^, .  _       

STOCKTON.  San  Joaquin  Co.,  Calif. '  ^^^^^^  j^^  outboard  motor  with  traUer, 


Structural    steel    for  an    addition    to 

main  central  office  building. 
Owner  —  Pacific    Tlephone    &    Tele- 


f.o.b.  Redding. 
Inv.  338 :  sketchmaster,  f.o.b.  Yrdca. 
January  9,  2  P.  M. 
graph  Co.,  140  New  Montgomery  j     j^^  332 .  two-oven  hotel  range,  f.o.b. 
St,  San  Francisco.  j  y^^ita. 


Plans  by  engineering  department  of 

owner. 
Low    Biddar — Judson-Paclflc-Murphy 

Co.,  1200  17th  St,  San  Francisco. 


Inv.  884:  pUeys.  f.o.b.  Salinas. 

January  11,  2  P-  M 
Jbv.  330:  ^ovea.  f-o.b.  Yreka. 
Inv.  336 :  sale  of  Minn.  Mollne  wheel 


1«   tractor  loeaifld  at  Arcadia. 


ao 


January  3.  1946 
FEDERAL  FUNDS  ALLOTTED 

FARMINGTON,  N  M  -Mayor  Wil- 
lis Martin  of  Farmlngton  h^  re- 
ceived the  information  from  W.  i±. 
Cheney,  division  engineer  In  charge 
of  the'  Bureau  of  Community  Facili- 
ties of  the  Federal  Works  Agency, 
Berkeley,  Calif-,  that  funds  to  the 
amMint'  of  $2440  will  be  furnished 
to  the  town  for  the  purpose  of  assist- 
ing in  ttie  preparation  of  plans  for 
community  facllitie.'s  The  plans  for 
these  facilities  can  now  be  completed 
and  all  arrangements  made  for  con- 
struction. 


mprov 

Street  from  "M"  St.  to  Folsom  Blvd. 
Work    Involves : 

(1)  1   ft.   apricot   stump,   remove; 

(2)  5  apricot  trees,   removal 

(3)  1  palm  tree,  removed: 

(4>  35  l.f .  hedge  fence,   removed ; 

(5)  53  sq.  ft.  cone,  sidewalk,  remove 

(6)  1552  cy.  excav.  and  grafting: 

(7)  2  gutter  drains  Cut  No.  U,  reset 

(8)  1  do,  place; 

(9)  28   l.f.   8-in.  VI   sewer   pipe; 


January  3,  194ft 
CONTRACT   AWARDED 

SAN  FRANCISCO— Fred  T.  Fairey, 
1874  25th  Ave.,  San  Francisco,  at 
$7710.60,  awarded  contract  by  Ul» 
Public  Utilities  Coaomisaion,  Room 
287  City  Hall,  under  Spec.  408  for  In- 
stalling 6-  and  8- inch  cast  iron  mains 
in  Santiago  St  and  38th  Ave       •     38 


January  3.  1946 
BI08  WANTED 

SAN  MATEO  COUNTY.  CaL— Un- 

Ul  Jan.   10,  10:00  A.  M.,  bids  will  be 

(1(X)  4  concrete  manholes,  reconstruct  {  rjBceived  by  the  County  of  San  Mateo, 

(11)  1   do,   construct;  [Frederick  Petewson,  County  ^f*""^****! 

(12)  389  Lf.  e-ln.  VI  sewer  pi|>e,  place    ing    Agtm     Court    House,    Redweod 


(13)  six  6x6x4-in.  Y's  to  place; 

(14)  two  2-ln.  water  service*,  place; 

(15)  14   1-inch   <io; 

(16>  2230  Lf.  coacrete  curb  and  gut- 
teer  Cut  No.  13,  conatniOt; 

(17)  UMtt6    sq.    ft.    3')4-ia-    concrete 

(18)  31.925    sq.'  ft    5J4-toch    asphalt 

p«vern«nt 

(19)  1  street  monument 
Specifications   vibtsunable  from   Vie 

above  office.  «        •  2I 


January  3,  1946 


The  preliminary  drafts  outside  Irrt-    CONTRACT   AWARDED 

ition    Hvstem    imnrovements   with   8        SAN    BERNARDINO    CO 
mfli?  ZZT  llZg.    5    miles    12-ln^    Gnfflth   Co..    K)60   S.    Broadway     U>« 
half  coiicreie  tile,  3  miles  15-ln.  half 
concrete   tile,   and   development   of   a 
memorial    park    to    provide    a    swim 

uZti^\Z^^rtou^r^t'7^-rt'or^^^^^  *-8  'niies  leading  «d>v.  I  (Coctln^ed  on  Page  Four) 


«tion  *'«v;V;^7mDroV-ments   with   8  1      SAN    BERNARDINO    CO      Calif - 
!*'^''„"  :r l!?"  H^Sr  5    milL    12-in.' Griffith  Co..    K)60   S.    Broadway 

Angeles,  at  $1,386,789.90,  awarded,  con- 
tract h\-  the  State  Dlvkilon  <iif  High- 
wavs,  G  T  McCoy,  state  highway 
engineer.    State    Bldg.,    Los     Angeles, 


City,  for  coEstructioo,  of  a  4-tn.  ClAaa 
150  cement  lined  cast  Iron  bell  and 
spigot  pipe  water  main  with  gate 
valves,  etc,  on  Sevier  Ave.  between 
Newbridge  Ave  and  Hamilton  Ara, 
lx>  Newbridge  Park. 

Work  involves: 
(1     2(XK>   if     4 m.  cast   iron  pipe,   in- 
cluding bends,  tees  and  crosses ; 
(2)  2    each    6- in.    gate    valves    (hub 

type*    wi'Ji    connectiona; 
(8)  6  each   4-!nch   do; 
(4)  2  each  place  only,  fire  hydrants 

furnished   by  county; 
<6)  8  each,  \-alve  boxes; 
(6t   3  each   corir't-rtiona  with   existing 
4- in.   steel  pipe   lines. 
Sfteciflcatioas   obtainable  fmm   the 
office     of     County     E.ng-meer,     Court 
House,   Redwooc   '■-ity  •     •  33 


-r- 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  JANUARY  3.  1946 


Rirfi Jinqr  PeriMtifii^^  Contraic4si  -  ^ — RecorJerf  Moticesi 


BUILDING  PERMITS 


BwUiag   Permits,  $1,000  aacf 
Over,  Applied  For 

SAN  PBANCISCX)  COUNTY 


1-STORY  CLASS  C  SKATING  RINK 
NE.  CORNER  BAI-BOA  and  GREAT 

HIGHWAY. 
Owner— Roller  Enterprises,    Inc,  930 

Market  St 
Builder— W,  C.  Tail,  461  Market  St 
Plaiis  by  A.  R  Williams.  |100,000 

(Application  No  84912) 

1- STORY  CLASS  C  CHURCH 

SW.     CORNEIR     TERRESITA     and 

ARROYO. 
Owner — Grace  Reformed  Church,  1746 

Filbert  St. 
Builder— De   Lucca  &  Son,  1746  FU- 

bert  St. 
Architect— Not  Given.  |18,000 

(Application  No.  84875) 


ALTER  flats.  |400;  1329  PoweU  St; 
owner,  Miss  Wong,  445  Washing- 
ton  St. 

ALTER  residence  $400;  135- A  Lex- 
ington St;  owner  Mario  Moreno 
2020  Thomas   Ave. 

SIGN  J400;  1149  Marlcet  SH;  owner 
A  Katz,  premises;  contractor,  QRS 
Neon,  690  Potrero  Ave. 

ALTER  st^re,  $236;  1037  Ocean  Ave; 
owner,  -Louis  Nesiei,  prem ;  con- 
tractor, D  Calestlni,  267  Cotter  St. 
'ALTER  dwelling,  »200;  1336  Stelner; 
owner.  G  Stefan,  86  Sanchez;  con- 
tractor, American  Terrazzo  Co,  36 
Wood  St 

SIGN,  1150;  601  Monterey  Blvd;  own- 
er, Rio  Grande  Oil  Co,  prem;  con- 
tractor, Elec  Prod  Corp,  910  Har- 
rison   St 

ALTER  flats,  $100;  625  Birch  St; 
owner,   J  J   Harris   696   McAllister. 


8-STOR  YFRAME  APARTMENTS 

SW.  CORNER  CLAY  and  FREE- 
MAN COURT. 

Owners — Mr.  and  Mrs.  Pon  G.  Gee, 
23  Wayne  Place. 

Builder— Not  Let. 

Architect— Not  Given. 

(Application  No.  84869) 


Bulding  Permits,  $1,000  and 
Over,  Applied  For 

ALAMEBA  COUNTY 


116,000 


WAREHOUSE,    1-STORY 

1919  WEBSTER  ST,  ALAMEDA. 

Owner— G    &    W    Sturtevant,    1034^ 

Santa  Clara  Ave. 
Contractor— H  L  Risdon  &  Sons.  5977 

Majestic   Ave,   Oakland. 
Plans    by    Ben    Harry,    2445    Dwlght 

Way,  Berkeley.  $35,000 


ALTER  GARAGE 

1019  CLEMENT  STREET. 

Owner— Wm.  Fisher,  1019  Clement  St 

Builder— Not  Let. 

Architect— Not  Given.  $15,000 

(Application  No.  84903) 


ADDITION 
12707   ENCINAL  AVE,   ALAMEDA. 
Owner— Wm.  Lyerla,  2707  Encinal. 
Contractor — Fred  F.  Borges,  818  Col- 
lier Drive.  San  Leandro. 
Architect — Not  Given.  $4,000 


ALAME9A  COUNTY 


BUnjMNG  CONTRACTS 

ALAMEDA  COUNTY 


ALTER  RESTAURANT 

NE.  CORNER  BALBOA  and  GREAT 

HIGHWAY. 
O-w-ner — Beach   Enterprises,   Inc.,   930 

Market  St. 
Builder— W.  C.   Tait,  461  Market  St 
Plans  by  A.  R  Williams.  $15,000 

(Application  No.  84911^ 


REPAIR   FIRE    DAMAGE 

712  SANTA  CLARA  AVENUE,  ALA- 
MEDA. 
I  Owner  —  Dr  John   Ohanneson,   2916 
Southwood    Drive,    Alameda. 

Contractor— W   A   Rose,   478  25th    St. 

Architect— Not  Given.  $4,000 


TWO  STORES— CLASS  C 

S.  BALBOA  85  ft.  W.  38TH  AVE. 

Owner— Mrs.    Stella    Rockman,    3700 

Cabrillo. 
Builder— Not  Let 

Architect — Not  Given.        '  $10,000 

(Application  No.  84898) 


ADDITION   and    Alterations 
622   TAYLOR  AVE,   ALAMEDA. 
Owner — Joe  Pucci,  628  Taylor  Ave. 
Contractor — J  E  Carlson,  3190  Texas 

St.  Oakland. 
Architect— Not  Given.  $3,000 


1- STORY  FRAME  STORE 
NW.  CORNER  23RD  AVE.  and  IRV- 
ING. 
Owner— A.  P.  Komsthoeft,  320  Judah. 
Builder— Henry    Doelger,    320    Judah. 
Architect— Not  Given.  $10,000 

(Application  No  84870) 


ALTERATIONS 

!2300  ENCINAL  AVE,  ALAMEDA. 
i  Owner — Mary    Mohoravich,   premises. 
!  Contractor— S  Lee.  3006  Thompson. 

Architect— Not  Given.  $1,900 


1 -STORY  RESIDENCE 

W.  24TH  AVE.  100  ft.  S.  RIVERA. 

Owne  rand  Builder— Eric  Brink.  3234 

Anza. 
Architect — Not  Given.  $7,500 

(Application  No.  84910) 


MACHINE    SHOP 
11920    BROADWAY,    ALAMEDA. 
I  Owner  and   Builder — ^Edward   Hollis- 
I     ter,  1920  Broadway. 
I  Architect— Not  Given.  $1,500 


1 -STORY  FRAME  RESIDENCE 
SE.   MAJESTIC   169   ft.    SW.    RIDGE 

LANE. 
Owner  and  Builder— Lane  A.  Cogliatl, 

325  Edna  St 
Architect— Not  Given.  $6,000 

(Application  No.  84906) 


ALTERATIONS 
,1529   PARK    ST.   ALAMEDA. 
I  Owner — A  W  Cornelius. 
'Contractor  —   Victor  K   Lassen.   422 
41st  St.  Oakland. 

Architect— Not  Given.  $1,185 


ALAMEDA 

GARAGE  $750 ;  601  Santa  Clara  Ave ; 
owner,  R  M  Bullington,  premises; 
contractor,  Pioneer  Builders,  516 
San  I^blo  Ave. 

GARAGE,  $750;  825  Paru  St;  owner 
and  builder,  H  L  Miner,  825  Paru 

RE-ROOF.  $440;  1611  Santa  Clara; 
owner,  Chas  Clapp,  premises;  con- 
tractor. Sears,  Roebuck  A  Co,  2633 
Telegraph    Ave. 

GARAGE,  $335;  1322  Clinton  Ave; 
owner  and  builder,  Marion  Lang- 
home.   1322   Clinton   Ave. 

ALTERATIONS,  $300;  3009  Fillmore 
St;  owner  and  contractor,  H  A 
Murphy,  premises. 

BERKELEY 

ALTER.  $1500;  1503  Grove  St;  own- 
er. Shepherd,  premises;  contractor, 
Peerless  Built-in  Fixtures,  2608 
San    Pablo   Ave. 

ADDITION.  $1350;  1045  Creston ; 
owner,  J  P  Thomad,  premises;  con- 
tractor, Geo  L  Murison,  1069  Cor- 
nell Ave,  Albany. 

OAKLAND 

OFFICE,  1 -story,  $650;  2446  E  12th 
St;  owner  and  builder,  R  O  Low, 
2001    E   27th   St 

ALTER,  $500;  328  14th  St;  owner, 
Mrs  Jewett.  premises ;  contractor, 
A   Curley   Henrikson.  432  63ra   St 

ADDITION,  $350;  4290  Wilshire  Blvd 
owner  and   builder.  D  M  Bradley. 

REPAIRS,  $300;  319  Campbell  St; 
owner.  A  Velasqueze,  1362  64th 
Avp;  contractor,  Reese  &  Pete,  943 
Center  Street. 

ALTER.  $300;  4145  Broadway;  owner 
and  contractor.  Anderson  Carpet 
Co,   4145   Broadway. 

SIGN,  electric.  $300;  436  11th  St; 
owner  and  contractor.  Key  Sys- 
tem, 1106  Broadway. 

SIGN,  electric.  $300;  350  17th  Street; 
owner,  Prudential  Realty  &  Fi- 
nance Co,  premises ;  contractor, 
Spott  Elec  Co  576  22nd  St. 

ALTER  $250;  3346  Chestnut  Street; 
owner  and  contractor  W  J  Guess 
3346  Chestnut  St 

repairs;  $250;  41  Tunnel  Rd;  own- 
er, Claremont  Hotel,  prem ;  con- 
tractor, Farley  Termite  Control, 
638  16th  St. 

ALTER  $150;  1534  Holman  Rd ;  own- 
er and  contractor,  L  S  Collins.  1534 
Holman  Road. 

SIGN,  electric  roof,  $150;  280  E  18th 
St ;  owner,  Silvio  Sketich,  premises 
contractor,  Spott  Elec  Co,  576  22nd 
Street. 

ALTER.  $100;  1220  5th  St;  owner 
and   contractor,  Mose  Roach. 

ALTERATIONS,  $75;  5748  Colton 
Blvd;  owner  and  contractor,  S  A 
HInton,   5748  Colton   Blvd. 

ALTER  $50;  4045  E  12th  St;  owner 
and  contractor.  John  Thompson, 
4045  E  12th   St. 


DWELLING,   5-ROOM 

LOT  22  BLOCK  S,  Colonial  Acres. 
I  Owner — Lee  W  and  Crissie  Jones. 

Architect— Not  Given. 

Contractor — Elmer  L   Leonard. 

FUed,  Dec.  29,  1945.    Dated.  

Frame  up  ., u41260 

Plastering  Finished  1250 

Upon   completion  1250 

30  days   after   completion...- 1000 

TOTAL  COST,  $4760 
Specifications  filed. 


BUILDING   CONTRACTS 

SAN  FRANqgCO  COUNTY 

ALTERATIONS 

74   OTIS    STREET 

Owner— Pacific    Tel    &    Tel    Co,    442 
Bush  Street 

Architect— Not  Given. 

Contractor— Fred  W  Schell,  666  Mis- 
sion Street 

Filed,  Dec  21.   1945.       Dated,  

Payments  Not  Given. 

TOTAL  COST,   $4,000 


PAINTING  AND  ALTERATIONS 

2272  MISSION  STREET. 

Owner— Pacific    Tel    &    Tel    Co,    442 

Bush   Street. 
Architect — Not   Given. 
Contractor — N    H   Sjoberg   and    Son, 

666  Mission  Street. 

Filed,  Dec  21,  1945.       Dated,  — 

Payments    and    Total    Cost,    not 
Given. 


Dec  17,  1946— PARCAL  of  land  in 
Section  14.  T2N,  RIW,  nr  Pitts- 
burg. Ignazio  Frumento  to  John 
J  Siino  December  14,  1945 

Dec  17,  1945— LOTS  36  and  37  Blk 
30,  Henderson  Tapscott  Tract  No 
1,  El  Cerrito.   Robert  W  McBride 

to  M  Jordan  A  Son „ 

_ December    14,    1945 

Dec  18,  194i^— PTN  LOTS  36  and  37, 
E  T  Martin  Tract.  Walnut  Creek. 
Frank  Aimaji  to  Miles  A  Leav- 
ens  December   17.    1945 

Dec  19,  1945— LOT  7  Blk  3-W,  Ro- 
dea  Jos  Longo  to  Earl  Gomez.... 
December    18.    1945 

Dec  21,  1946— LOT  132,  Rodeo  Vista 
Unit   No   2.    Rodeo.     Geo    Heine- 

mann  to  Victor  Pedro 

December   18,    1946 

Dec  21,  1945— LOT  12  Blk  V,  Ber- 
keley Woods  Addn,  near  El  Cer- 
rito. Howard  M  Hills  to  Scott 
W  Bonds December  17,   1945 

Dec  21.  1945— LOT  13,  Arlington  Pk 
near  El  Cerrito.  Wm  Blaclcfield 
to  M  Jordan  &  Son J>ec  15,  1945 

Dec  22,  1945— LOT  51,  Haciendas 
del  Orinda,  Unit  No  1,  Orlnda. 
Laurien  W  Hyde  to  Foster  and 
Dills „... December  20.  194j 

Dec  24,  '45—2829  SAN  PABLO  Ave 
San  Pablo.   Orlando  J  Giurlani  to 

Berkeley  Renovating  Company 

December  19,  1945 

Dec  28,  1945— LOT  24  Blk  23,  Em- 
eric  Sub  No  2.  near  Richmond. 
Edward  Eoff,  et  al  to  whom  it 
may  concern December  22,  1945 

Dec    28,    1945— PTN    LOT    82,    map 


Machinery  &  Material 


RECLAMATION   BUREAU 


Hams;    contractor.   Pacific   Electrlc&l 
*  Mech  Co;  147  fixtures. 

344S2      lte6    7tb    St;    owner.    Nick 
Fakonr>-;  contractor.  Pacific  Eloctri- 

I  cal  A  Mech  Co ;  2  ouUets ;  S  fixtures : 

I I  motor. 

34434     1003  Broadway;  owner.  Half 


CENTRAL     VALLEY 
Calif.— UntU    February 

bids  will  be  received  by  the  Bureau       ^aa^k 
of    Reclamation,   Walker    R    Young,  I    ^  ^ 
chief    engineer,    Denver,   under   Spec    * 
1145    for    furnishing    and    delivering 
four    50x50    ft    regulating    gates    for 
installatiotn    in   the   spillway   at  Ke«> 
wick  Dam.  Kennett  Division,  Central 
Valley   Project   f.o.b.    shipping   point 
and/or  Bidding. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others,  $1.25.  not  re- 
turnable. 


PROJECT,  I  Parrel  Cafe;  contractor.  Pacific  Blec- 

16,    2    P.   M.,  li"^^  *  ^^^  ^°'  1  outlet;  1  switch; 
t*,-.  Tj„^-..    1  fixture:  1  motor. 


motor. 

.     «    \*^    "^^^    St;    owner.    How- 
s   Pool   Hall;   contractor.   Pacific 
Electrical  &  Mech  Co;  9  futures. 

34436  821  17th  St;  owner.  Califor- 
nia Builders;  contractor.  Clifford 
Electric;  outlets;  switches;  fixtures- 
plugs. 

34437  444  E  18th  St;  owner.  Mir- 
anda; contractor,  Clifford  Electric: 
motors. 


Furnace  Permits 


SAN   MATEO 


:  ADDITION 

il534  WALNUT  ST.  ALAMEDA. 
•  Owner — Violet   Machin.   premises. 
I  Contractor— C  R  Leach,  2329  Pacific. 
I  Architect— Not  Given.  $1,150 

I  


1- STORY  FRAME  DWELLING 

SE.    CORNER    15TH    and    ORTEGA. 

Owner   and   Builder— Henry  Doeeler 

320  Judah  St. 
Architect— Not  Given.  $5,870 

(Application  No.  84909) 


i  ALTERATIONS  AND  REPAIRS 
i;830  SAN   ANTONIO  Avenue,   ALA- 
I      MEDA. 

I  Owner    and    Contractor — E    J    Ried, 
;      1830   San   Antonio  Ave. 


1-STORY  FRAME   DWELLING 
E.   15TH  AVE.   51  ft    S.   ORTEGA. 
Owner  and    Builder— Henry  Doelger 

320  Judah  St 
Architect— Not  Given.  $5,870 

(Application  No.  84908) 


E. 


1 -STORY  FRAME  RESIDENCE 

W.    DOUGLASS   30  ft.   N.    DUNCAN. 

Owner   and    Builder— H.  A.   Crocker. 

681  Market  St. 
Architect— Not  Given.  $5,600 

(Application  No.  84902) 


1- STORY  BRICK  GARAGE 
3030-50  E.  14TH  ST.,  OAKLAND. 
Owner— William    D.    Wood,    3001 

14th  St 
Builder — C.  H.  Thrams,  1100  6th  Ave. 
Architects— Donald  B.  Wirby  &  Carl 

Replogle.  409  15th  St  $60,000 


1 -STORY  FRAME  DWELLING 
W.  ARCH  ST.  200  ft.  N.  STANLEY. 
Owner  and   Builder— Frank  J.  Klas- 

ser,  125  Arch  St 
Architect -Not  Given.  $4,800 

(Application  No  84905) 

ALTER  FLATS 

1521  LARKIN  STREET. 

Owner— D.  K.  Chang,  M.  D.,  975  Jack- 
son St. 

Builder— B.  F.  Partaln,  2858  Santa 
Clara,  Alameda. 

Architect— Not  Given.  $4,600 

(Application  No  84871) 


ALTERATIONS  AND  ADDITION 
2929  TELEGRAPH  AVE.,  OAKLAND 
Owner— Truman  Co.,   2929   Telegraph 

Builder— E.  T.  Leiter  Sons,  811  87th 

St. 
!  Architect— Miller  &  Wamecke,  Finan- 
I         clal  Center  Bldg.  $26,000 


'  2 -STORY  STORE  AND  DWELLING 
15600-02  E.  14TH  ST.,  OAKLAND, 
i  Owner — Charles  F.  Swafford. 
Builder— H.    L.    Risdon  Sc   Sons,   6977 

Majestic  Ave. 
'Plans  by  Cecil   Mayer,  1082  Sterling 

Ave.,  Berkeley.  $15,000 


ALTER  OFFICE  BUILDING 

425  BUSH  STREET. 

Owner— Patterson  &   Hall,   425   Bush. 

Builder— W.  C.  Talt  Co.,  461  Market. 

Architect— Not  Given.  $4,000 

(Application  No.  84895) 


i  ALTERATIONS 

1 1800  TELEGRAPH  AVE.,  OAKLAND 
{ Owner— Sterling  Furniture  Co.,  1800 
j  Telegraph  Ave. 
1  Builder  —  Wagner  &  Martinez,  181 
j  South  Park,  San  Francisco. 
Architects — Reynolds  &  Chamberlain, 
I         3833  Piedmont  Ave.  $10,000 


ALTER  MARKET 

1985  MISSION  STREET. 

Owner— E.  Mulligan.  1985  Mission  St 

Builder— V.  Masarle.  2550  19th  St 

Architect- Not  Given.  $3  000 

(Application  No  84872) 


ALTER  APARTMENT  HOUSE 
3315  OCTAVIA  STREET. 
Owner— Hector  La  Vole.  3315  Octavla 
Builder— Coast  Building  Co..  744  Har- 
rison St. 
Architect— Not  Given.  $2  500 

(Application  No.  84891) 


ALTER  CABINET  SHOP 

4339  CALIFORNIA  STREET. 

Owner— F.  Sohmer.  4339  California  St 

Builder— Day  Work. 

Architect— Not  Given.  $1500 

(Application  No.  84880) 


2-STORY  9-ROOM  DWELLING 
5965  CHELTON  DR.,   OAKLAND. 
Owner— H.  V.  Boggs.  2328  Bartlett  St 
Builder— Doty    Sc   Lockwood.   2003   E. 

14th  St 
Plans  by  A.  G.  Lockwood.  $9,000 

1 -STORY  6-ROOM  DWELLING 
6439  THORNHILL  DR,   OAKLAND. 
Owner    and    Builder— H.    C.    Hallen- 

beck,    1106  Foothill    Blvd. 
Architect— Not  Given.  $7,200 


ALTER  STORE,  $2,000;  34  E  Third 
Ave;  owner.  Sees  Candy,  Inc;  con- 
tractor.   Larsen-Ratto   Constr  Co. 

ALTER  store  and  apt.  $3000;  2454 
25th  Ave;  owner.  Jos  VarsI;  con- 
tractor, Pacific  Constr  Co.  24  Call- 
fcrmla  St.  San  Francisco. 

SHOP,  $4000;  1035  Rembrandt  Ave; 
owner,  N  L  Girard ;  contractor,  L 
Fanstrum. 

DWELLING,  $9000;  231  N  Idaho  St; 
owner,  Sarchiro  Karvalsita;  con- 
tractor.   United  Constr  Co. 

DWELLING.  $12,000;  541  Parrott  Dr; 
owner  and  builder,  Wm  E  John- 
son, 2613  Isabella  Ave. 

ALTER  dwelling,  $500;  148  N  Fre- 
mont St;  owner  and  contractor, 
Wm.  C.  Neal,  240  Ramona. 

DWELLING,  $15,000:  719  W  Capls- 
trano;  owner  and  builder,  J  Henry 
Delaney,   509   Caplstrano   Way. 

ALTER  dwelling,  $1300;  925  S  Fre- 
mont; owner,  Peter  B  Tuley ;  con- 
tractor,  Chas  E  Burkhardt 

APARTMENT  house.  $40,000 ;  32  Bay- 
tree  Way;  owner.  T  C  Harvey; 
contractor,  Wilfred  H  May,  1801 
Notre  Dame.  Belmont. 

DWELLING,  $7000;  311  N  Delaware; 
owner  and  builder,  Percy  Brill, 
935  S  Eldorado. 

ALTER  and  repair  dwelling.  $500; 
70  W  St.  Inez ;  owner  and  contrac- 
tor,  R  P  Dawson. 

DWELLING,  $6000;  900  2nd;  owner. 
Ralph  Lee,  Jr;  contractor.  Frank 
Baring. 

DWELLING,  $8000;  2747  Garfield; 
owner  and  builder.  Gorham  Mc- 
Leod. 

DWELLING.  $13,000;  747  Oregon; 
owner,  David  Broadhead ;  contrac- 
tor. Chas  Hammer. 

OFFICE  $8000 ;  3700  El  Camino  Real ; 
owner  and  builder.  Conway  &  Cul- 
ligan.   Monadnock  Bldg.,   S.  F. 

ALTER  dwelling,  $1800  ;  929  E  Grant ; 
owner  and  contractor,  Stanley 
Fitschen.  929  E  Grant  Place. 

STORES,  three,  $14,000  each;  W  ptn 
Lot  7  Blk  1.  25th  Ave;  owner.  San 
Mateo  Inv  Co,  2562  S  El  Camino 
Real ;  contractor.  Peninsula  Home 
Builders,  25th  and  El  Camino  Real. 

DWELLINGS,  three.  $7000  each  ;  2201 
2207  and  2211  Ensenada  Way;  own- 
er and  builder.  John  M  Johnson, 
220  Hazel  Ave,  Millbrae. 


OAKLAND 

— *W^^^M^^^^W   ■■  ■    .1      —  .-       ■»! 

3457  Oak  Knoll;  owner.  Brown; 
dealer,  C   W   Roland;    floor  furnace. 

3218  62nd  Ave;  owner,  Gervis^; 
dealer.   C   W  Roland;   floor  furnace. 

1180  8th  St;  owner,  King;  dealer, 
Gemhardt  &  Strohmaier;  floor  fur- 
nace. 

1730  9th  St;  owner.  Pellatta;  deal- 
er. Gemhardt  &  Strohmaier;  floor 
furnace. 

5630  Hollway ;  owner.  Valla ;  dealer. 
Gemhardt  &  Strohmaier;  floor  fur- 
nace. 

1240  94th  Ave;  owner,  Robinson; 
dealer.  G  Campbell;  floor  furnace. 

1748  21st  Ave:  owner,  Chulate; 
dealer.  A  &  C  Heating;  central  fur- 
nace. 

4327  Park  Blvd;  owner,  Benson; 
dealer.  R  J  Agers;   floor  furnace. 

3108  Harrison  St ;  owner,  Galloway ; 
dealer,  R  J  Agers;  floor  furnace. 

717  26th  St;  owner,  Giovanni;  deal- 
er, R  J  Agers ;  floor  furnace. 

8833  Dowling;  owner,  Dover;  deal- 
er. Lass ;  floor  furnace. 

276  9th  St;  owner.  Wing;  dealer, 
Aladdin ;  central  furnace. 

835  32nd  St;  owner,  McCord;  dealer, 
Aladdin  Heating  Co;  floor  furnace,      j 

1056  63rd  St ;  owner,  Terrell ;  dealer, 
Aladdin  Heating  &  Vent  Co;  floor 
furnace. 


34438  1762  Broadway ;  owner  Tiny**  • 
contractor,  Spott  Electrical;  plugs. 

34439  6436  Hlllegass ;  owner.  Asao- 
ciated     Wood    Products;     contractor, 

CENTRAL  VALLEY  PROJECT,  ^P^"  Electric;  ouUets;  switches; 
C:alif— Until  February  1,  2  P.  M.,  bids  ^^^"^  ^^ 
will  be  received  by  the  U.  S.  Bureau  34440  26th  and  Harrison  Sts ,  o^^-n- 
of  ReclamaUon.  Walker  R  Young,  j  *''•  ^°°  ^-^«  '■  contractor.  T  L  Rosen- 
chief  engineer,  Denver,  under  Spec,  r*®^-  outlets;  switches;  futures; 
1144  for  furnishing  and  delivering  !P'"««  ^  alterations, 
four  (4)  2ao/196-kilovolt  800-anipere,  |  ^4441  3462  Boston  Ave;  owner.  Her- 
three-pole,  single-throw,  outdoor  type,  1"*°:  contractor,  Paramount  mectrto 
6-cycle,  oil  circuit  breakers;  one   (1)  1^°'  »Iteratlona 

230/196-kilovolt  800-ampere,  3-pole,  .  34442  510  17th  St ;  owner.  Capri's 
iingle- throw,  outdoor  type,  3-cycle,  '  ^*®**"'^"* :  contractor,  American 
oU  circuit  breaker  suitable  for  future  ;  ^t""  P'splays,  Inc ;  fixtures. 
20-cycle  automatic  recloslng;  five  (5)  ;  ^4443  1545  Franklin  St  (basement); 
196-kilovol  t,  1200-ampere,  3-pole,  sin-  I  ?yiJ^\  Sjoberg  &  Son  ;  contractor, 
gle-throw.    manually-gang    operated,  i *J^   Schmits;.8   outlets;    1   switch; 

I  outdoor  type  disconnecting  switches;  i      „,^*"^^'..^  P'ug. 

'  *  '      '-"""■     296  26th   St;   owner.   George 

contractor,    Fred    Schmits; 


Sectionization  of  ptn  Ranch  o  La- 

guna  de  los  Ualos  Colorados,  three  (3)  196-kilovolt  1200-ampere. 
Orinda.  Seaver  A  Ballard  to  The  3-pole  selector  type,  manually-gang 
Strang  Co December  20,   1945  !  operated,   outdoor  type  disconnecting   |^"^7*^ 


34444 

Maurer ; 


Dec  29,  1945— LOTS  16  and  17.  Blk 
8,  Walla  Harbor  Center  Tr,  Rich- 
mond. Jack  L  Butler  to  Anton 
Dybdahl., JDecember  21,   1945 


MARIN  COUNTY 


Dec.  31,  1945— Mill  Valley.  John  R  C 
and  Virginia  Lewin  to  whom  it 
may  concern Dec.  25,  1946 


SAN   MATEO  COUNTY 


Binldinfi:  PermiU,  $500.00  and 

Over,  Issued  by  the  Board 

of  Public  Works 


SAN  FRANCISCO  COUNTY 


tumable, 
Dec.  24.  1945— Lot  18,  Block  5,  Bur- 

lingame      Grove.       Mrs      Martha 

Bohm  to  Henry  Voelker 

Dec.    11.   1946 

Dec.  24,  1945— Ptn  Lot  6,  Beresford 

Park.  Mary  J  Speck  to  M  F  Con- 

well  Building  Co Dec.  22,  1945 

Dec.  24,  1945— Lot  78,  College  Park. 

Thomas  J  Martin  to  same 

]Qg(j   24   1945 
Dec.     24.     1945— Lot    28.     Block     18, 

White    Oaks.    Robert    A    Wenzel, 

et  al,  to  Nelson  M  Welbanks 

Dec.    21,    1945 

Dec.   24,    1945— Ptn    Lot    60,    Laurel 

Cove  etc  Farm.  Paul  R  Edwards, 

etc.  to  Bernard  Wiklander 

Dec.  22,  1945 

Dec.  27,  1945— Lot  5,  Block  28,  White 

Oaks.  Peter  C  Jacobson  to  Frank 

A  Poirier.„ Dec.  26,  1945 

Dec ,    1945— Ptn    Lots   5    and    6, 

Block   14,   Clarendon   Rd,   Burlin- 

gables.  Carrol  E  Wegener,  et  al, 

to  Joseph  E  Bettancourt 

Dec.  24,  1945 

Dec.  27,  1945— Lot  4,  Block  3,  Mason 

Tract  No  2.  Thomas  E  Hubbard. 

et  al,  to  Henry  Voelken.Dec.  20,  1945 
Dec,  27.  1945— Lots  8  and  9.  Block  1, 


switches  with  manually-gang  oper- 
ated grounding  blades,  and  three  (3) 
single-pole,  thyrite  or  autovalve,  out- 
door, station  type  lightning  arrest- 
ers, designed  for  suspension  mount- 
ing and  suiitable  for  service  on  a  230,- 


motors. 

34445 
George 
Schmits  ; 
tures. 

34446 


switches;     fixtures;     plugs; 

1128    Franklin     St;    owner. 

Bellandi ;     contractor,     Fred 

3  outlets;    1   switch ;   3   flx- 

1128   Franklin;    owner.   Geo 


000-volt  $-phase,  grounded-neutral:^*"®"  =  contractor,  Fred  Schmits:  S 
circuit  for  Shasta  and  Keswick  outlets;  1  switch;  3  fixtures, 
power  plants.  Kennett  Division,  Cen-  I  34^7  14th  Ave  and  E  8th  St ;  own- 
tral  Valley  Project  California,  f.o.b.  1  ^^-  Beklns  Van  A.  Storage  Co :  con- 
shipping  point  and/or  Coram  and  ^'^'^o'"-  ^  L  Rosenberg;  outlets; 
Redding.  [Switches;  fixtures;  plugs.  " 

Specifications  obtainable  from  the  |  34448  3134  E  14th  St ;  owner,  AJad- 
above  offi<!e ;  no  charge  to  prospec-  °*"  'Heating  Co ;  contractor.  Matson 
tlve    bidders;    to    others,    $1,    not   re- jE'^ct'^cal  Equipment;   InsUll   heater. 


SAN    FRANCISCO  CITY 


34449  9401  E  14th  St;  owner.  J 
Casper;  contractor,  Flagler  Electric 
Co ;  motors. 

I  34450  508  7th  St;  The  Ma>f lower 
j  Florist;  contractor,  Spott  Electrical 
>  Co ;  4  plugs. 

34461       6717     Mokelumne;     owner, 
contractor.     Marelco.     Inc ; 


SAN  FRANCISCO.— UntU  January 

14,  3  P.   M,.  bids  will   be  received  by  -Gaumit; 

M.  H.   Geri->'.   Purchaser  of   Supplies,  !  outlets ;     switches;    fixtures;     plugs; 

270  City  Hall,  under  Bid  No.  3451  for  alterations. 

furnishing    and    delivering    armature  ;     34452  next  to  7628  MacArthur  Blvd; 

and  field  cpils  for  the  Municipal  Rail-    owner,    Risdon  ;    contractor.    Marelco, 

vi-ay.  Inc ;      outlets ;      switches ;      fixtures ; 

Specifications  obtainable  from  the   plugs. 

above  office,  •  ■■     34453    NE  comer  E  14th  St  and  7th 

j  Ave ;      o'wner.      Risdon ;      contractor, 

.  Marelco.  Inc ;  outlets ;  swKcbes ;  fix- 
i  tures ;  plugs ;  motors. 
!  34454  219  4l8t  St;  owner.  Ander- 
I  son  &  Hoguland ;  contractor.  Clifford 
;  Electric ;  outlets ;  switches ;  fixtures ; 
'  plugs ;  alterations 


Electrical  Permits 

SAN  ERANCISCO  COUNTY 


7142  3060  19th  Ave;  owner,  Smith; 
cor^ractor,  Marine  Electric ;  

7143  715  Lincoln  Wayi  owner,  Vic- 


34455     3237  Mlllsvlew ;  owner.  Chris 
Ganiats ;     contractor.    Clifford    Elec- 
tric;    outlets;      switches;      fixtures; 
plugs 
_     ^      ,  „^,         „,        .     34456       3067     Reviere     St;     owner, 

tor  CarbonI;  contractor,  Edison  Elec-  ^Rhinehart;  contractor.  Clifford  Elec- 
trie;   4  motors.  trie;      outlets;      switches;      fixtures; 

7144     2206   30th    Ave;   owner,    Pete    piu^g;  alterations. 
Gazazzi;  c<|)ntractor,  Edison  Electric;  i     34457     g^  comer  12th  Ave  and  E 
11  switches;  9  fixtures;  12  plugs.  17th  St;  owner,  Chasmar;  contractor. 


phy  to  Brendan  &  Murphy  Realty      L 'f5^_,  ^_^^_.??*.^.:^X^j..°Y°"'— !!*!*   Clifford  ElectricT  alterations 


JANUARY  2  1946 


BURl-INGAME 


1-STORY  6-ROOM  DWELLING 
6266  MERCED  AVE..  OAKLAND. 
Owner   and    Builder — C.   W.   Leekins, 

1427  96th  Ave. 
Architect- Not  Given.  $6,500 


ALTEHl  STORE  AND  FLATS 
1633  WEBSTER  STREET. 
Owner— Chris  C  Daquloag,  1630  Web- 
ster St 
Builder — Day  Work. 
Architect— Not  Given.  $1500 

(Application  No.  84897) 


ALTER  OFFICE 
425   BUSH   STREET. 
Ownei--Patterson   St  Hall.  425  Bush. 
Builder-W^  C.  Tait  Co.,  461  Market. 
Architect— Not  Given.  |i  ooo 

(Application  No.  84894) 


ALTERATIONS 

2032  BROADWAY.  OAKLAND. 

Owners — E.  L  Weinberger  and  S.  B. 

Epstein.  1307  Harrison  St. 
Builder — California  Builders  Co.,  Inc, 

350  Hobart  St. 
Architects — Reynolds  &  Chamberlain, 

3833  Piedmont  Ave.  $6,000 


1. 


ALTER  DWELLING 

240  HAZELWOOD. 

Owner— Geo.   Donlon.  240  Hazelwood 

Builde^-A.  Anderson.  230  Hazelwood. 

Architect— Not  Given.  $1000 

(Application  No.  84876) 

ALTER   APARTMENTS 

1220  PACIFIC  AVENUE. 

Owner — Calvin    Samm.    2048    Market 

Builder— Ira  W.  Cobum,  2048  Mallet 

Architect— Not  Given.  ji  qOO 

(Application  No.  84883) 


2-STORY  5-ROOM  DWELLING 
7529  HILLMONT  DR.,  OAKLAND. 
Owner  and  Builder — Thomas  Melling, 

2067  San  Jose  Ave.,  Alameda. 
Architect— Not  Given.  $4,960 


ALTERATIONS 

1906  SAN  PABLO  AVE.,  OAKLAND. 

Owner— Sam  Gorden,  1906  San  Pablo 

Ave. 
Builder — Fred    Gehrlng,    444    Cayuga 

Ave.,  San  Francisco. 
Architect— Not  Given.  $3,000 


ALTERATIONS,  $500;  Lot  9-D  Blk 
1;  owner.  Standard  Oil  Co;  con- 
tractor, E  W  Latimer,  1220  Beraal 
Avenue. 

ADDN  to  garage,  $5000 ;  California 
Drive;  owner,  Smallcomb  Motor 
Co;  contractor.  C  H  Bessett  Bldg 
Co.  826  Walnut  Ave. 


Hotel  Mark  Hopkins ;  alter  hotel ; 
cost  $5000;  owner  Hotel  Mark  Hop- 
kins. 

Cor  Crescent  and  Arnold  Avenues; 
2-story  residence;  cost  $12500;  own- 
er A  Berwick. 

NW  Van  Nes  Ave  and  Clay  Street ; 
alter  store ;  coat  $16000 ;  owner  Louis 
Boisot. 

S  Oilman  75  W  Griffiths ;  one-story 
residence;  cost  $7000;  owner  Frank 
O'Rourke. 

3315  Octavla  St;  alter  apt  house; 
cost  $2000;  owner  H  Lavoie. 

392  Guerrero  St;  alter  flats;  cost, 
$1000;  owner,  P  J  McGInnis. 

1312  Polk  St ;  alter  bar ;  cost.  $1800 ; 
owner,  

339  Powell  St;  alter  store;  cost, 
$2800;    owner,    Maison    Mendesolle. 

1458  Haight  St;  alter  store;  cost 
$1200 ;  owner,  F  W  Stanton. 

23  Mars  St;  alter  dwelling;  cost 
$1000;    owner.    A   L  Horstmeyer. 

5147  Geary  Blvd;  alter  store;  cost 
$3000;  owner.  S  Hoff. 

679  Market  St;  alter  office;  cost 
$500;  owner,  Great  Northern  R.  R. 

2258  Market  St;  alter  store  and 
dwelling;  cost,  $750;  owner,  R  Porta. 

NW  Cor  Embarcadero  and  Jack- 
son; alter  bldg;  cost  $1000;  owner, 
Wellman  Peck  Co. 

W  15th  Ave  6*4.  95,  157  S  Pacheco ; 
three  1-story  dwellings;  cost  $6500 
each  ;  owner.  Henry  Doelger. 

N  Taraval  95  W  14th  Ave;  one- 
story  store;  cost,  $3000;  owner,  A  G 
Steelman. 

23  Mars  St;  alter  dwelling;  cost 
$1000;  owner.  A  L  Horstmeyer. 

718  Church  s:t;  alter  dwelling; 
cost,  $500;   owner,  L  P  Doudlas. 


Co Dec.  27,  1945 

Dec.  27,  1945— Lot  U,  ptn  Lot  12, 
Block  17.  Aragon  No  5.  Thomas  C 
Haley,  et  al,  to  Peninsula  Home 
Builders Dec.  24,  1946 


Non-Responsibility 


SAN  FRANCISCO  COUNTY 

Jan  2,  1946—938  MARKET  ST  and 
rear  exit  thru  entrance  to  32  Ma- 
son St.  Frank  Gentles  as  to  im- 
provements  on   property. 


ALAMEDA  COUNTY 


Dec  29,  1945— NW  LINE  on  ROSE 
St  250  ft  from  S'  line  Prospect 
St,  Hayward.  Joe  and  Nenna 
Brandon  as  to  improvements  on 
property.         c 


CESSATION  OF  LABOR 


CONTRA  COSTA  COUNTY 


Recorded  Cessation 

Dec  24,  1945— PTN  RANCHO  San 
MigueV,  near  Concord.  O  J  Pet- 
erman  to  whom  it  may  concern.. 

December  17,  1945 


CONTRA    COSTA    COUNTY 

Dec  22.  1945— LOTS  26  and  27  Blk 
12.  Fay  Andrade  Tr,  Richmond. 
John  F  Krenkel,  et  al  as  to  im- 
provements on  property. 


Ljens  Filed 


CONTRA    COSTA    COUNTY 

Recorded  Amount 

Dec  20,  1945— PTN  LOtS  120,  157 
and  158.  ptn  Rancho  Laguna  De 
Los  Palos  Colorados.  near  Lafa- 
yette. California  Mill  &  Lumber 
Co  vs  A  R  Moffett,  et  al $1,477.97 

Dec  20,  1945— PTN  RANCHO  LAS 
Juntas,  cntg  6.005  acres,  near 
Kalnut  Creek.  Folger  Lumber  Co 
vs  Stems  Archibald   $350.05 

Dec  24,  1945— LOT  146.  Moraga  Es- 
tates, near  Orinda.    Doty  &  Lock- 
wood  vs  C  W  Henrietta,  et  al. 
_ $2,509.10 


PALO  ALTO 


RESIDENCE  and  garage,  $I%,000; 
199  EJdgewood  Drive ;  owners,  Lee 
and  Isabella  Williams,  Ssji  Ma- 
teo; contractor.  Don  Nicholson. 
Inc,    San    Leandro. 

ALTER  and  repair  apt  $1100;  701 
Cowper  St;  owner,  Mrs  E  B  Stone. 
706  Cowper  St;  contractor.  Aro  & 
Okerman.    Box    433. 

ALTER  residence,  $300;  27  Encina; 
owner,  J  Fradenburg 


ALTERATIONS 

1113  BROADWAY,  OAKLAND. 

Owner — Mr.  Mendelson,  1113  Broad- 
way. 

Builder — R  J.  Jewell,  446  Bellerue 
Ave. 

Architect— Not  Given.  $1,500 


BuOdinf   PermiU,   $1,000  and 
Under,  Appfied  For 

SAN  FRANOSCO  COUNTY 

ALTER    tavern,    $950;    1581   ElUs    St; 

owner,  Elias   Leider,  572  Bosworth 
ALTER   apts.    $500;    718    Church    St; 

owner,    L   P  Douglass,   premises. 
ALTER  store,  $500;   120  Clement  St; 

owner,     T     Zimmermam,     437     18th 

Ave;   contractor,   Moses   Little,   672 

17th   Ave. 


ALTERATIONS 
422  23RD  ST.,  OAKLAND. 
Owner — Mt.  View  Cemetery  Associa- 
tion, 422  23rd  St. 
Builder— F.  H.  White.  1616  Broadway. 
Architect— Not  Given.  $1,600 


ALTERATIONS  AND  REPAIRS 
5455  LAWTON  AVE.,  OAKLAND. 
Owner — E  H.  Ewing.  5615  Broadway. 
Builder— O.  L  Burritt  421  63rd  St 
Architect— Not  Given.  $1,200 


1- STORY  CONCRETE  GARAGE 
1363  99TH  AVE.,  OAKLAND. 
Owner  and  Builder — A.  H.  Christen- 

sen,  1359  99th  Ave. 
Architect— Not  Given.  $1,000 


Pbrnbiiig  Peniiit$ 


BERKELEY 


1950  Shattuck ;  owner,  ;  deal- 
er. Lass  &  Son ;  wash  hasin. 

1998  Shattuck;  owner,  Nelder;  deal- 
er. Henry  Leo ;  2  water  closets ;  2 
wash  basins;  2  sinks;  5  drains. 

1826  University;  owner,  Automo- 
tive Electric ;  dealer.  H  Lee ;  2  water 
closets ;   2  wash   basins ;   sink. 

2618  Parker;  owner,  B  Lindbloom; 
dealer,  J  A  Fasio;  4  water  closets; 
4  wash    basins ;    8  sinks ;    4   showers. 

2317  McGee;  owner,  M  Nichols; 
dealer,  W  A  Bohan ;  wash  basin ;  bath 
tub;  sink;  wash  tub. 

1703  University;  owner,  H  K  Gee; 
dealer.  J  H  Jevans ;  wash  basin ;  sink. 

1317>^      Garrison ;      owner. 


Completion  Notices 


SAN  FRANCISCO  COUNTY 


Recorded  Accepted 

Dec  27.  1945— LOTS  1  to  5  incl  Blk 
6331  and  Lots  21  to  27  incl  Blk 
6332.  Brookdale  Terr.  Sbarboro  A. 
Jorgensen,  Inc  to  whom  it  may 
concern. .    .  December  26,  1945 

Dec  31,  1945— E  35th  AVE  175  N 
Moraga  N  25  x  E  120.  Jack  and 
Devona  Glnsburg  to  Herbert  A 
Crocker  December  81.  1945 

Jan  2.  1946—14  WILDER  Avenue. 
Peter  Mondfraus  to  whom  it  may 
concern January  2.   1946 


ALAHEDA  COUNTY 


Recorded  Acctpted 

Recortled  ^'^*^*?i®*^ 

Dec  29.  1945— LOTS  29  and  30  Blk 
IS,  Las  Palmas.  Oakland.  Fay 
and  Emll  Weniel  to  Valley  and 
Lincoln  A  Co JJecember  26,  1940 

Dec  29.  1945— LOTS  1  to  19  incl 
Blk  D.  Tract  705.  Eden  T^ 
East  Shore  Homes,  Inc  to  P  F 
Heraty  Jjecember   26,    l9*a 

Dec  29,  1945^11045  ELBERT  ST. 
Oakland.  H  W  Fry  to  whom  it 
may  concem December  28.  1945 

Dec     29.     1945—4366    BROADWAY, 

Oakland.    Josejrfi   J    Foster  to    S 

W  Gaba  £>ecember  19,  1945 

dealer,   WMacMillan;   water  closet  ;[uec    29,    1945  —  5630    BROADWAY 


wash  basin ;  bath  tub ;  sink. 

42  Menlo  Place;  owner,  Tirris; 
dealer,  W  MacMillan  ;  sink  ;  wash  tub. 

2530  Chilton  ;  owner.  Craig  A  Laugh - 
ton ;  dealer,  W  MacMillan ;  wash 
basin ;   sink. 

2997  Sacramento;  owner.  Black  & 
White  Liquor;  dealer,  D  Maggio; 
water  closet 


Engineering  Section 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


January  3,  1946 
BIDS  OPENED 

KLAMATH  FALLS.  Ore— Clifford 
A.  Dunn.  Box  431,  Klsjnath  Falls, 
at  $84,579  submitted  only  bid  to  E. 
Stanton  Foster,  assistant  develop- 
ment director.  FPHA,  346  Skinner 
Bldg.  Seattle,  for  the  construction 
of  a  sewer  system  and  treatment 
plant  to  serve  public  housing  units 
and  residences  occupied  by  person- 
nel at  the  Naval  Air  Station.  Klam- 
ath Falls. 

Plans  by  Gerald  D.  Hall,  engineer, 
Larson   Bldg..   Yakima,    Wash. 

C.  F.  Davidson.  Tacoma.  at  $102,- 
000  submitted  only  otWer  bid.  32 


Gazazzi;  C(l.ntractor,  Edison  Electric;        34455     203  Castro  St;  owner.  Atlas 
11  switches.  9  fixtures ;  12  plugs.  Heating;    contractor,    Clifford    Elec; 

'7146    45  Bckner  Place;  x)wner,  J  D   furnace  outlet. 

Lynch  &   d*o;    contractor.   Ace   Elec-        34459    263  MacAdam  Street ;  owner, 
trie;  10  mdtors.  Leiter;     contractor.     Maxwell    Hard- 

7147  7  Market  St;  owner.  National    ^are  Co;  16  fixtures 

Liquor;    contractor,    QRS    Neon    Co;,      34460     S  Topanga  Dr  off  Almanra 
Biga.  I  Drive ;     owner,     Schults;     contractor, 

7148  263    Clement;    owner,   Fourth    Johnston  .Electric   Co;    motors. 

6  Clement  Market;   contra.ctor,   QRS'      34461     S612  Grove  St;   owner,   Pre- 
Neon;  sign  j  clslon     Machine    Products;     contrac- 

7149  349  Clement;  owner,  Tavern;,  tor.  Californis   Electric  Co;   motors, 
contractor,  QRS  Neon  Co;  sign.  344^2     5416  Telegraph   Ave;   owner. 

7150  1  Masonic;  owner,  Tke  Pub;  Bill;  contractor,  A  L  Solari ;  5  out- 
contractor.  QRS  Neon;  sign.  |  lets ;  5  switches;  5  fixtures. 

7151  450  Castro;  owner,  Pace's,  34463  1151  61st  Ave;  owner.  La- 
Uquors ;  contractor,  QRS  Neon  ;  sign.  |  rose ;    contractor.    Shea   Electric    Co ; 

7152  136  Mt  Vernon ;   owner,  F  C  ,  service. 

French;   contractor.   Arc  Electric;    Ij     34494     1728  Market   Street;   owner, 
saw.  iDrummond    and    Peters ;    contractor. 

7153  4037  Lawton;  qwner,  DavU;  Scott-Buttner  Electric  Co;  outlets; 
contractor.  Arc  Electric ;  2  switches ;    motors. 

3  fixtures;   4  plugs.  ^*  34465      NW    Fairfax    and    Foothill 

7154  235  Bridgeview;  owner,  Kle>-  Blvd;  owner.  Standard  Oil  Co;  con- 
burg;  contractor,  Arc  Electric;  10  tractor.  Scott-Buttner  Electric  Co; 
switches;  12  fixtures;  10  plugs.  4  fixtures. 

7155  2433  Santiago  Ave;  owner,!  3445^  519  16th  St;  owner,  Esther's 
M  C  King;  contractor.  Arc  Electric;    Coffee  Shop;  contractor.  Scott-Butt- 

7  switches;  11  fixtures;  10  plugs.  |  ner    Electric    Co;    service. 

7156  2362  46th  Ave ;  owner,  M  C  ;  34467  SE  East  14th  St  and  12th 
King;  contractor.  Arc  Electric;  7  Ave;  owner,  Special  Site  Sign  Co.; 
switches;  11  fixtures;  10  plugs.  |  contractor,  Scott-Buttner  Elec  Co;  9 

7157  2328   46th   Ave ;    owner.   M   C  ,  outlets ;   service. 

King;     contractor,     Arc     Electric;     7       34468      6619-6625-29    Foothill    Blvd; 
switches;  It  fixtures;  10  plugs.  I  owner,   Johanson  ;   contractor,  Johna- 

7158  2368   46th  Ave ;    owner,  K  C  i  ton    Electric    Co ;    outlets ;    swlt<|^es ; 
King;     contractor.     Arc     Electric;     -    -■  - 
switches ;   11   fixtures ;   10  plugs. 

7169  2366  46th  Ave;  owner.  M 
King;  contractor,  Arc  Electric; 
switches;  11  fixtures;  10  plugs. 

7160'  760  Mission  St;  owner,  „ 

contractor.    Casey     Electric;     altera 


fixtures;   plugs;   motor  for  saw. 
84469      1146    88th    Avenue:     owner, 
C    Walker;    contractor.    Johnston     Elec 
7  J  Co;    outlets;    switches:    fixtures;    pi. 

!      34470     7100  Spencer;   owner.  Walk- 
.;    er;  contractor,  Johnston  Electric  Co; 
switches  :    fixtures ;    plugs, 
tlons.  I     84471     1054  85th   Ave;   ov^-ner,  J   M 

7161  40  Van  Ness  Ave;  owner,  LB   Walker;     contractor,    Johnston     Elec 
Morris;   contractor,  Associated   Elec- '  Co ;   outlets;   switches;    fixtures;   pi. 
trie ;  16  motors.  [     34472     1045  86th   Ave ;   owner.   J   M 

7162  60    Vein    Ness    Ave;    ewner.    Walker;     contractor,    Johnston     Elec 
Fleischman  ;     contractor.     Associated  |  Co ;   outlets;   switches;   fixtures;   pi. 
Electric;  24  motors.  I     34473     1232  86th  Ave  .  owner.  Walk - 

7163  1462    Market;    owner,   Dombler;  contractor.  Johnston  Electric  Co; 
Mfg  Co ;  contractor.  Associated  Elec-    outlets  ;    switches  ;   fixtures ;    plugs, 
trie;  7  plugs.  I V 

7164  585  Bryant ;  owner.  Inter-  ' 
City  Transit ;  contractor,  Malm  A , 
Welter;  1  flixture.  i 

7165  719  Larkin  ;  owner.  Diamond  t 
Press;  contractor,  Malm  A  Welter;  1  ' 
fixture.  ' 


National  Timber 


BERKELEY 


(Continued  from  Page  One) 

;  repair    of    timber    structures    and 

■  included     detailed     discussions     of 

specific     problems     found     in     the 

{field.   Among  the  topics  were:  tree 

401  2315  Shattuck  Ave;  owner.  W  characteristics,  strength,  commer- 
H  Marston  ;  contractor.  Oscar  Heede ;  j  dal    g^rades    of    lumber,    inspection 

^  ^7^''l^ii\(rS.^^tT:  nw«*r  <«,nit.   '»«^<^«»'  ''^™^'"  Standards  and  def- 

402  1524-Z6  Spruce    owner,  snuitz.    ;_;♦.:_,_„    i,__ji:_„  „„j  „i.,_„ _^.> 

contiuctor,    Preston    Jones;    15    out- ;»n'<^?°"S'  '^^^^''.^Jf  *"^  s^J^g**  »«^- 
lets;  15  switehes;  25  plugs;  7  ckts.        «onmg,   fastenings,    structural    de- 

403  1462  Bancroft  ;■  owner.  M  B  Sign,  fabrication,  preservation,  ter- 
Gross ;  contractor.  Preston  Jones ;  9  ,  mite  protection,  fire  retardant 
outleU;  10  switches;^  plugs;  three i treatment,  painting,  marine  borer 
circuits.  I  protection,   and    plywood.     Import- 

404  2938  Avalon;  owner.  William  j^nt  points  were  demonstrated  by 
Fellner.    contractor.    Preston    Jones  ;^i^gj,      ^^    ^^^   illustrations. 

outlet;   1    fixture;    13   plugs  *^,       sessions    wefp    attr-ndfN^    bv 

40B    123*  Ru«««»ii     owner   S  Bonda :    ^^"^    sessions    werp    aiicnaei.    oy 

28    Army    and    Navy    engineering 
personnel  representing  the  Repairs 


406  1236  Russell;  owner.  S  BoQds; 
contractor.  El  Cerrito  Electric*  •  fix- 
tures. 


406  1312  Carrison ;  owner.  J  M  t  &  Utilities  and  Engineering  di- 
visions. Office  of  the  Chief  of  En- 
gineers; South  Atlantic  Division, 
and  each  of  the  nine  Service  Com* 
mands;  Design  and  Construction 
divisions.  Navy  Bureau  of  Yards 
&  Docks,  and  the  Superintending 
Civil    Engineer.   Fifth   Naval  Dift. 


Terrace,  Oakland.    Albert  O  Ry- 
an to  H  L  Paige ^ec  21.  1945  i 


CONTRA    COSTA    COUNTY 


Recorded  Accepted 

Dec  17.  1945— LOT  7  Blk  F,  Berke- 
ley   Highlands,    near   El    Cernto. 
Harding  T  Crandell  toA  C  Bum-        ^.___ 
sell J)eceml>er  14,  1946  '  ^i^  were  rejected  as  excessive. 


January  3,  1946 
BIDS  WANTED 

SANTA  BARBARA.  Calif .  — Until 
Jan.  14,  10  A.  M.,  new  bids  will  be 
received  by  the  Board  of  Sup€r\i8or8 
of  Santa  Barbara  County.  Court 
House.  Santa  Barbara,  for  the  con- 
struction of  a  sewage  dispdsal  plant 
at  the  Santa  Barbara  County  Gen- 
eral Hospital,  located  on  San  An- 
tonio Road,  about  8  miles  north  of 
Santa  Barbara. 

I  Plans  and  specifications  available 
from  the  office  of  the  Planning  Com- 
mission and  Public  Works.  Mr.  Pen- 
field.  Court  House.  Santa  aBrl)ara, 
up>on  deposit  of  $25.00. 

Xs  previously  reported.  H.  B.  Nich- 
olson Co.   submitted  low  bid  for  this 
prefect  December  24,  at  $44,753.    All 
-  -32 


Walker;  contractor,  El  Cerrito  Elec 
9  fixtures. 

407  1310  Carrison ;  owner.  J  M 
Walker;  contractor.  El  Cerrito  Elec; 
9  fixtures. 

408  2766  Acton  ;  owner,  ;  eon- 

tractor.    El    Cerrito   Elec;    range 

409  2632  Acton  :  o\>v7ier,  J  M  Walk- 
er; contra<t'tor.  El  Cerrito  Electric; 
9  outlets;  10  switches;  14  plugs;  3 
circuits. 

410  1218   Santa   Fe;    owner,   W   H 
Talbott;    contractcr,    El    Cerrito    El;! 
9   outlets ;   4    switches ;    9    fixtures ;   8 
plugs;    8   motors;    1   circuit  | 

411  942     Carlton ;     oM-ner,     G     H  i 
Denny ;    contractor.    El   Cerrito   i^lec ;  ' 
19    outlets ;    5    switches ;    6    plugs ;    1 
motor ;    6   ctlrcuits. 


OassiHed  Adveitisin; 


WANTED 


OAKLAND 


34430  21t  5th  St;  owner,  Merritt 
Metal  Co;  contractor.  Pacific  Elec- 
trical A  Mech  Co;  1  switch;  4  plugs; 
1  motor. 

34431  SE  comer  MacArthur  Blvd 
and  Broadilray;  owner,  Andrew  WU- 


ARCHITECTURAL  DRAFTSMAN 
wanted.  Experienced.  Conrich,  SM 
Market  St,  Room  226.  SU.  6315  or 
SK  8875.  to  Jan.  15,  1»4C 

ARCHITECT  wants  HIGH  School 
Graduate.  Ehccellent  opportunity  to 
leam  Architecture.  State  qualifica- 
tions and  salar>-  exi>ected.  Reply  Box 
13.  c/o  Daily  Pacific  Builder. 

(Jan.  3,  4.  6.  1946) 


I 


PLANS  and 
Speculations 


Possibility   that   walnut  packing 

?tS?v  ""L^'LJ^  ^^e'^ted  in  YUBA 
CITY  and  COLUSA  were  seen  fol- 
lowing a  recent  meeting  of  grow- 
ers from  Colusa,  Sutter,  Yuba  and 
Ulenn  counties.  It  was  recommend- 
V  u  "^.  P^*"^  ^  constructed  in 
i!i  i^^^l^  and  Colusa,  and  in  this 
Dehalf,  the  Colusa  delegation  stat- 
ed that  it. had  a  fund  of  $25,000 
available  as  a  nucleus  for  the  con- 
struction of  a  plant  on  a  site 
which  has  been  obtained  with  front- 
age on  the  railroad  and  state  high- 
ways. 

oOo 
oecond  largest  single  moving  job 
ever  undertaken  in  MARIN  county 
(clearing  of  the  right-of-way  for 
the  San  Rafael  Highway  101  over- 
pass) is  about  to  be  undertaken  by 
the  Division  of  Highways,  The  job 
is  the  setting  back  of-atl  buildings 
along  the  west  line  of  the  highway 
through  the  town  of  NOVATO 
where  widening  of  the  highway  to 
four  lanes  with  a  wide  dividing 
strip  in  the  center  and  service  road 
on  both  sides  is  to  be  started  with- 
in the  next  few  weeks. 

oOo 
Bridge  experts  have  estimated 
the  cost  of  the  Butte  Creek  bridge, 
on  the  proposed  Chico  -  Paradise 
cutoff  road,  and  Bidwell  Bar  Bridge 
far  below  the  figures  previously 
estimated.  Two  representatives  of 
the  Donald  R.  Warren  Company  of 
San  Francisco,  made  the  following 
estimates:  For  the  Butte  Creek 
Bridge  $55,000  for  a  293-ft.  cross- 
ing, or  $60,000  for  a  330-ft.  span, 
plus  $3490  for  plans  and  specifica- 
tions. oFr  the  Bidwell  Bar  Bridgre, 
$75,000  for  an  80-ft.  central  span 
bridge,  $85,000  for  a  125-ft.  span, 
plus  $4275  for  engineering  fees. 

oOo 
"There  will  be  no  restrictions 
on  public  works  legislation,"  says 
Governor  Warren  of  California. 
The  Public  Works  Construction 
fund  will  total  $235,000,000.  In 
addition  to  the  $90,000,000  post- 
war construction  fund  authorized, 
the  governor  intends  to  ask  leg- 
islators to  consider  $145,000,000 
which  is  in  the  general  postwar 
reserve  fund.  Warren  said  he  wants 
to  finance  the  veterans'  housing 
program  from  the  $90,000,000  fund. 
New  state  hospitals,  prisons,  of- 
fice and  other  buildings  will  cost 
about  $153,000,000,  he  has  esti- 
mated. 

oOo 
New  construction  totaling  $78,- 
075,000  to  relieve  acute  over- 
crowding in  California  mental  in- 
stitutions was  included  in  a  recent 
Ian.  The  proposed  program  would 
include  seven  new  institutions  as 
well  as  additions  and  improvements 
to  present  facilities. 

oOo 
Expansion  of  the  TULARE- 
KINGS  county  tuberculosis  hos- 
pital at  Springvale  is  recommended 
in  the  annual  report  of  Dr.  A.  J. 
Winn,  medical  director  of  the  san- 
itarium. Three  8tep»>are  included 
in  the  program:  First,  the  replace- 
ment of  the  open  type  pavilion  for 
male  patients  by  a  modem  two- 
story,    concrete    building 
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Arizona  Has 
$640,465,000 
Bureau  Program 

The  Bureau  of  Reclamation  has 
authorized  twelve  major  projects 
in  its  proposed  postwar  prog^ram 
for  Arizona.  The  work  will  involve 
constructing  canals,  earth  and  con- 
crete dams,  tunnels,  power  plants, 
transmission  lines  and  numerous 
miscellaneous  projects.  The  plans 
are  now  under  way  and  are  being 
prepared  by  the   Denver   office. 

Following  is  a  list  of  the  proj- 
ects including  their  location,  prin- 
cipal structures,  estimated  cost  and 
construction  period: 
.  1.  Gila,  Mesa  Unit;  Colorado 
River;  canals  and  pumps;  $3,580,- 
000;  17  months  for  completion. 

2.  Davis  Dam;  Colorado  River; 
earth  dam;  $41,200,000;  40  months 
for  completion. 

3.  Boulder  Canyon;  Colorado 
River;  power  installation;  no  cost 
estimated;  24  months  for  comple- 
tion; additional  installation  ^7,- 
500  kilowatts  remaining  capacity; 
to  be  installed. 

4.  Parker  Dam  Power;  Colorado 
River;  transmission  lines;  $5,010,- 
000;  24  months  for  completion. 

5.  Gila,  Wellton-Mohawk  Unit; 
Colorado  River;  canals  and  pumps; 
$9,420,000;  17  months  for  comple- 
tion. 

6.  Bridge  Canyon;  Colorado  Riv- 
er;   concrete    dams,    power   plant; 

[$207,432,000;  73  months  for  com- 
pletion; 750  kilowatts  to  be  in- 
stalled. 

7.  Bill  Williams  Alamo  Reser- 
voir; Williams  River;  concrete 
dams;  $3,200,000;  24  months  for 
completion. 

8.  Colorado  Phoenix  Div.;  Colo- 
rado River;  tunnels,  aqueduct  and 
canals;  $333,000,000;  122  months 
for  completion;  1,110,000  kilowatts 
to  be  installed. 

9.  Chino,  Snowflake,  Wirislow, 
Hassayampa,  Holbrook  and  Misc.; 
Little  Colorado  River;  earth  dams 
and  canals;  $16,633,000;  24  months 
for  completion. 

10.  Buttes;  Gila  River;  concrete 
dam,  power  plant;  $7,000,000;  25 
months  for  completion;  10,000  kilo- 
watts to  be  installed. 

11.  Coconino;  Little  Colorado 
River;  concrete  dam;  $4,000,000; 
25  months  for  completion. 

12.  Sentinel;  Gila  River;  earth 
dam;  $10,000,000;  27  months  for 
completion. 


MANUFACTURING 
EMPLOYMENT 
SHOWS  RISE 


Bidwell  Bar  Dam 
i       Urged  For  First 
I  Construidtfon 


Employment  in  25  manufactur- 1  Bidwell  Bar  Dam,  reservoir,  and 
ing  industries  surveyed  each  month  |  power  plant,  a  multiple  -  purpose 
by  the  National  Industrial  Confer- 1  project   to   be  constructed   on   the 


ence  Board  rose  .8  per  cent  in  Oc- 
tober after  a  record-Mreaking  slump 
of  13.1  per  cent  in  September,  the 

conference  board  reported. 

The  rise  was  only  the  second 
monthly  gain  to  be  recorded  since 
November  1943.  With  the  excep- 
tion of  September,  the  Board's  in- 
dex of  employment  was  lower  in 
October  than  in  any  month  since 
September,  1940.  The  drop  from 
October    last    year   wa§^   24.5    per 


middle  fork  of  the  Feather  River 
eight  miles  east  of  Oroville,  are 
recommended  for  immediate  con- 
struction as  part  of  a  15-year  build- 
ing program  by  the  United  States 
Bureau  of  Reclamation  in  its  Cen- 
tral Valley  Basin  Report.   ' 

The  Basin  Report,  including  the 
Bidwell  Bar  Project,  has  been  com- 
pleted by  engineers  of  the  Bu- 
reau's Sacramento  office  and  has 
been  sent  to  Washington  for  offi- 


cent.   However,  the  nuniber  of  em-  j  cial  approval  by  the  Secretary  of 
ployed  workers  was  22.3  per  cent  |  the  Interior  and  the  Commissioner 

of  Reclamation.  Prior  to  submis- 
sion of  this  report  to  Congress, 
it  had  been  sent  for  comment  to 
Governor  Warren  and  the  Secre- 
tary of  War.  < 

This  project,  if  approved  and 
financed  by  Congress,  will: 

(1).  Provide  irrigation,  flood 
control,  domestic  water  supply, 
power,  recreation,  and  other  bene- 
fits for  a  large  area  lying  within 
the  Feather  River  region  between 
Chico  to  the  north  and  Bear  River 
to  the  south,  and  between  Oroville 
and  Butte  Creek. 

(2).  Furnish  a  full  water  sup- 
ply   for   irrigating   approximately 


higher  than  in  the  month  before 
outbreak  of  the  war. 

The  shift  in  employment  distri- 
bution noted  in  September  con- 
tinued in  October,  the  conference 
board  said,  with  the  percentage  of 
women  dropping  from  23.5  to  22.8, 
and  that  of  skilled  males  increas- 
ing from  62.8  in  September  to  63.3 
in   October. 

October  payrolls  in  the  25  manu- 
facturing industries,  like  employ- 
ment, recorded  a  slight  rise,  in- 
creasing .4  per  cent  over  the  Sep- 
tember total.  Twelve  industries 
showed  larger  payrolls  than  in 
September,  12  reported  smaller 
payrolls,    and    one    indicated    no 


change.  The  largest  increase  was  '  100,000  acres  of  land  now  unirri- 
17  per  cent  in  automobile  manu-  gated  and  a  supplemental  water 
facturing,  while  the  largest  de-  supply  to  approximately  170,000 
crease  was  13.6  per  cent  in  agri-  acres  now  irrigated  by  Feather 
cultural  implements.    Between  Oc-   River  water.    It  is  estimated  that 


tober,    1944,    and    October,    1945, 
payrolls  of  the  25  industries  com 


some  40,000  acres  of  land  not  now 
irrigated  could  be  brought  under 


bined  showed  a  drop  of  30.3  per  \  irrigation  by  1960.  Water  not  now 
cent,  but  they  tvere  still  104.3  per  required  for  local  irrigation  could 
cent  higher  than  in  August,  1939,  i  *>«  "Jfae  available  for  export  to 
just  prior  to  the  start  of  the  war.  the  San  Joaquin  Valley  through 
The  average  work  week  for  the  j  the  Central  Valley  system.  The 
25  industries  combined  was  little  !  ^ands  that  ,would  be  supplied  with 
changed  in  October,  increasing  only  !  the    irrigation    water   are   all 


140  beds.    Second,  the  remodeling 

of  the  building  originally  built  as 
the  childrens*  preventorium  for 
semi  -  ambulatory  patients;  and 
third,  the  enlargement  of  the  hous- 
housing  1  ing  facilities  for  nurses. 


SUMMtRBEI.1.  inOF  vW: 
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17A6  Thirteenth  ""t.,  O.ikUn'!    *-,li^ 


Fiorn  San  Francisco 
ENtcrprije  10930 


rom  otner  ixcf.iiu- a 


1  hour.  Individual  industries,  how 
ever,  recorded  sharp  fluctuations, 
ranging  from  a  decrease  of  8.4  per 
cent  in  agricultural  implements  to 
a  rise  of  7.3  per  cent  in  automo- 
bile manufacturing. 

Average  hourly  earnings  of  pro- 
duction and  related  workers  drop- 
ped .6  per  cent  from  September  to 
October  to  an  average  of  $1,079  for 
the  25  industries,  continuing  the 
decline  begun  in  July.  Although 
average  hourly  earnings  have  de- 
creased 2.9  per  cent  since  the  peak 
reached  in  June  this  year,  they 
were  still  49.9  per  cent  higher  in 
October  than  in  August,  1939,  and  1  energy.    In  addition  to  the  Bidwell 


in- 
cluded in  Butte,  Sutter,  and  Yuba 
counties.  The  ultimate  irrigation 
development  of  lands  not  now  ir- 
rigated would  make  possible  new 
farms  that  would  support  some 
22,500  people  on  farms  and  in 
nearby  communities.  The  new 
farms  would  produce  an  estimated 
$7,500,000  in  annual  crops  and 
would  add  at  least  $12,500,006  a 
year  to  the  present  retail  sfile  of 
goods  in  the  three  counties. 

(3).  Generate  over  100,000  kilo- 
watts of  capacity  producing  an  av- 
erage annual  output  of  310,000,- 
000  kilowatt-hours    .f  hydroelectric 


42.2  per  cent  greater  than  in  Jan- 
uary, 1941,  the  month  used  as  the 
base  date  for  the  Little  Steel  form- 
ula. 

Weekly  earnings  averaged  $45.- 
58  in  October,  only  15  cents  or  .3 
per  cent  less  than  in  September. 
V 

NEW  QUARTERS 


Bar  Dam  and  powerhouse,  it  is 
proposed  to  construct  the  Elbow 
Afterbay  and  Power  Plant  with 
20,000  kilowatt  capacity  capable  of 
producing  an  averapre  output  of 
100,000,000  kilowatt-hours  of  en- 
ergy. This  would  be  located  on 
the  main  Feather  River,  near  Oro- 
ville, downstream  from  Bidwell 
Bar  Reservoir  and  would  be  for 
}the  purpose  of  re-regulating  the 
daily  power  releases  from  the  main 


BURKE  FORM  CLAMPS 


-^mem 


•NAP  TIE8 
EXPANSION  JOINT 
THREADED    RODS 

AH    Type-s   of 


TIMBER   RINGS 
COLUMN   CLAMPS 


CURING    COMPOUND 
SCREED    SUPPORTS 
REINFORCED    PAPER 
Concrete    Construction   Specialties 


George  Belcher,  lathing  contrac 

^°'''oio«"'o'''"^  '''^*'    A^"^   <l"*^^^s!reseV'olr  aVd^pow7r'I^^^^^ 
at  3330   San   Bruno   Ave.    Besides        ,^^      „ ,^^    _     *^^**"'" 

larger  offices  at  the  new  location, 
Mr.  Belches-  plans  expansion  of 
his  warehouse.  The  telephone  num- 
ber is  JUniper  4-6856. 


W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      San  Francisco      -       Phone  GArfield  8768 


TECC 


Gisnl   Crip   Drive   DowtU 


Double    Grip  Spikti 

Timber  Connecfert  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


EXbrook    3  5M)f 


1191   So.   Bfo«dw«y,   L««  Angel* 
PRo«f»Kt  82(9 


Concrete  Cntting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AD  Kinds 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
PhcMie  Mission  1636-0755 


(4).    Provide  an  adequate   sup 
ply  of  mountain  water  for  Oroville 
and  the  suburban  area  nearby. 

Bidwell  Bar  Dam  would  be  one 
of  the  highest  dams  in  the  Recla- 


Board  Sees  1946 
Electrical  Gear 
Production  Peak 


ATLANTIC  CROSSINGS 


A  new  all-time  high  in  produc- 
tion of  electric  power  plant  equip- 
ment is  expected  in  1946,  with  util- 
ity companies  anticipating  that 
electrical  energy  requirements  in 
1947  will  surpass  wartime  peak 
consumption,  the  National  Indus- 
trial Conference  Board  reported  to- 
day. 

Three  factors  are  prominent  in 
this  optimistic  outlook,  according 
to  the  conference  board: 

1.  Anticipated  expansion  in  elec- 
tric production  capacity. 

2.  Heavy  demand  for  industrial 
electric  equipment  that  will  con- 
sume a  large  part  of  this  power 
increase. 

3.  Prospects  for  extensions-  of 
service  lines  to  agricultural  areas 
in  the  next  three  years. 

"Rapid  expansion  of  electric  pow- 
er production  for  war  purposes," 
the  conference  board  said,  "was 
accomplished  with  arelatively 
small  addition  to  plant  and  equip- 
ment. Consumption  jumped  73  per 
cent  while  additions  to  plant  and 
equipment  amounted  to  only  26  per 
cent.  This  situation  followed  the 
decision  in  1942  to  eliminate  all 
but  the  most  critically  needed  pow- 
er plant  construction,  in  order  to 
meet  the  demands  of  war  agen- 
cies. Drastic  changes  in  distribu- 
tion methods  were  necessary  to 
avoid  serious  power  shortages. 
Normal  competitive  methods  were 
abandoned  and  replaced  by  a  gi- 
gantic power  pool. 

"With  a  return  to  peacetime  con- 
ditions, there  is  a  need  for  an  ex- 
tensive expansion  program.  This 
is  reflected  in  the  current  heavy 
burden  placed  on  operating  ca- 
pacities of  electrical  equipment 
plants.  Customers  are  making  ac- 
tive inquiries  as  to  time  of  deliv- 
ery of  urgently  needed  equipment. 
In  several  lines,  consumers  will  be 
served  sooner  than  had  been  an 


Mrs.  Eleanor  Roosevelt  is  on  her 
way  to  London  as  one  of  the  Unit- 
ed States  delegates  to  the  UNO 
Assembly. 

•  •    • 

Shortly  after  her  entry  into  the 
White  House,  Mrs.  Roosevelt  com- 
mercialized her  position  by  writ- 
ing a  highly  profitable  column  of 
daily  chit-chat  regarding  the  do- 
ings of  the  First  Lady.  Many  claim 
this  soon  developed  into  a  prop- 
aganda device  for  the  Port  Watch. 

•  •    • 

Despite  the  commercial  aspect 
of  this  journalistic  venture,  every- 
one pulled  their  punches  because, 
after  all,  she  was  the  Filrst  Lady. 

•  •    • 

Now  her  status  changes.  She  is 
a  Federal  employee,  on  the  tax- 
payers' payroll  at  $12,00{It  per  year, 
and  as  such  employee  is  in  the 
Public  Domain.  From  h«re  on  out 
she  should  be  standing  on  her  own 
feet. 

•  •  • 
Traveling  westward  oh  the  At- 
lantic and  arriving  tomorow  is  a 
Sites  Committee  who  Ivill  make 
final  recommendation  or)  a  home- 
site  for  UNO. 

•  •    • 

This  committee  will  view 
proposed  locations  in  the  vi- 
cinity of  Boston — before  de- 
ciding  upon   Hyde  Park. 


SFA  To.  Hold 
Meeting  Monday 
January  7th 

On  Monday,  January  7th,  the 
Structural  Engineers  Association 
of  Northern  California  will  hold 
their  regular  meeting. 

President  William  Adrian  states 
that  it  is  necessary  that  every 
available  member  attend  this  very- 
important  meeting,  as  many  repre- 
sentative leaders  of  the  city  have 
been  invited  to  be  present. 

Ralph  G.  Wads  worth,  City  En- 
gineer of  San  Francisco  and  Past 
President  of  the  San  Francisco 
Section,  American  Society  of  Civil 
Engineers,  v>'\\\  speak  on  "Engi- 
neering Problems  of  the  City  of 
San  Francisco." 

It  is  pointed  out  that  during  the 
postwar  period  the  City  of  San 
Francisco  will  be  faced  with  many 
engineering  problems,  the  solu- 
tion of  which  will  require  the  high- 
est engineering  talent.  As  engi- 
neers, the  members  of  the  Asso- 
ciation should  be  particularly  in- 
terested in  hearing  what  these 
problems  are. 

Place:  Engineers  Club,  206  San- 
some  Street. 

Assembly:  6:30  p.  m. 

Dinner:  6:15  p.  m.  (|1.50>. 
V 

Nevada  AGC 

Hects  Officers 


EXTENSION    COUHSES 


The  University  of  California  an- 
nounces several  extension  courses 
given  in  San  Francisco,  Oakland, 
and   Berkeley 


_ .    on    Soil  JHechanics, 

ticipated  while  in  other  lines  de-  Structural  Detailing  and  Elemen- 
liveries  will  be  delayed.  Deliver- 1  tary  Design,  Reinforced  Concrete 
ies  for  maintenance  and  repair  j  Design,  Earthquake-Resistant  De- 
will  be  given  first  consideration.  sign.  Design  of  Dams,  and  Cost 
"Prices  will  remain  at  current  I  Estimating  for  Construction.  For 
levels  for  the  time  being,  although  information  call  University  exten 


increased  labor  and  overhead  costs 
may  subsequently  force  pressure 
for  higher  prices." 


mation  Bureau  system.  The  max- 
imum height  of  the  dam  would  be 
679  feet  above  the  streambed.  It 
would  have  a  length  of  2,100  feet 
providing  capacity  in  the  reservoir 
for    1,200.000    acre- feet    of    wat«r, 


sion  centers  in  San  Francisco,  Oak- 
land and  Berkeley. 

V 

PARTNERSHIP  ANNOUNCED 


Frank  D.  Smith  and  Angelo  J. 
Daneri  announce  formation  of  a 
partnership  to  operate  as  contract- 
ing plasterers  under  the  firm  name 
of  Smith  and  Daneri.  They  will 
continue    to    do    businese    at    the 


covering   an    area    of   5,800   acres  'game  address,  375  Bayshore  Blvd., 


The  lake  would  back  up  the  middle 
fork  of  the  Feather  to  about  11 
miles  and  the  south  fork  to  about 
eight  miles. 

The  estimated  cost  of  the  Bid- 
well  Bar  Dam  reservoir  and  two 
power  plants  would  be  about  $70,- 

000,000.  Projected  tor  later  de- 
velopment is  a  distribution  sys- 
tem for  the  40,000  acres  of  new- 
land  that  might  be  brought  under 
irrigation  in  the  next  15  years. 
This  distribution  system  would  add 
$2,000,000  (at  1940  prices)  to  the 
cost 


iRiuin  pqinTS 

ar-i   laboratcy   Controlled 
t")    **rof  ession  o  I    Palt.ters 
High   Standards 

iRUJin  PRini  conipnnv 

4fh  &  Addison  Sts  ■  Berkeley  ?,  Calif. 
i  Phone:  BE.kelpy  3440 
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San     Francisco, 
sion  3311  -  3812. 


Telephone     MIs- 


E.  J.  Maupin,  Jr.,  of  Fallon, 
presi(ient  of  the  Dodge  Corp.,  Inc., 
was  elected  president  of  the  Ne- 
vada chapter  of  the  Associated 
General  Contractors  of  America, 
Inc.,  at  its  annual  nieeting  held 
in  Reno. 

Vice  presidents  are  Earl  Games 
and  Ludwig  Flyge  of  Reno,  and 
C.  V.  Isbell,  president  of  Isbell 
Constr.  Co.,  was  elected  treasurer. 

William  J.  Cashill,  recently  re- 
turned from  naval  service,  was 
reappointed  attorney  for  the  asso- 
ciation, and  Charles  L.  Hill  was 
reappointed  secretary-  manager. 

Directors  of  the  association  are 
Rqy  Cram  and  O.  J.  Scherer  of 
Las  Vegas,  E.  J.  Maupin,  Jr.,  of 
Fallon,  Ludwig  Flyge,  Earl  F. 
Games,  F.  R.  Smith,  and  C.  V. 
Isbell  of  Reno. 

Two  new  members,  Bamev  H. 
Stoutenburg  and  Geo.  E.  Fifiller, 
were  approved  for  membership. 

■ V 

ARCHITECT  OPENS  OFFICE 

;        Frederick  B.   Earss.   Architect, 
announce*  the  opening  of  an  of- 

Rce   for    the    nenf-ral    practice    of 
arc hit«"{ur«-    at    2fi8    Market    Si., 

San      Franriwti      !1.      Telephone 
gutter  8854. 


for  i 
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Stonewall  Cement  Asbestos  Board 

Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArk«t  6705  San  Francisco 

HARBOR   PLYWOOD  CORP.   OF  CALIFORNIA 
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Fluorescent  ProciiftfCc. 


GAMERSTON  ft  GREEN  L8MBER  CO. 

Wholesale  and  Joblaiiif  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  R£DWCM2>D 

PONDEROSA  -  SUGAR  PBiE 


8«r    Francisco 

1£0t5    ARMY    oTREET 
A  ""^  water    1300 


Oakland 
2001    LIVINGSTON    STREET 
KEIIof  4-18S4 


STEEL  FLOOR  GRATING 
Boldei  Safety  Steps 

NON-SKID  BRIDGE  FLOORING^ 


KERLO W 

standard  Rectongutar  aad  Triangiilqr  Fottems  Availabl* 
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GLNN    CARLE    AND    CO. 

20  Potrero  Ave.  UNderhili  5480  Saa  Fraacisco 
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Johns-Minville 

XORRUGATED  TRANSITE 

...tht  permanent,  fireproof 
roofing  end  siding  moterio! 


CONTRACTORS:  see  us  beeore  you  bidI 

Wp  Hill  finance  soynd 

Improifiiiffit  Dlstriit  Jtifis 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  oi  the  warrant  when 
issued.  Contact  us  earfy  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Art  and  1919  Art 

I0NDS  aui  WARRANTS  •  baaght  •  qnated  •  said 

n^coiuct  ST8NE  &  10U!VGB£AG 
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Cenent  Gibi  Constrodieii  ComiMiiy 


GUNITE,  SAND-BLASTING,  CONOUmE  CUTTING 
CONTRACT  or  RENTALS 


Pkooe:  GRr^eM  7II«3         24  OOtfornia  St.,  Sui  Fraacisco 
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Genera/    Offices:   San    Frcriicis<o 

Oistriri  Omc»*  :  S«ml*,  Portlood,  Lo.  Ang«le».  Solf  lak«  City 

SffI  P/ontt :  S«fitftl*,  South  Son  Fronc'iKo,  Los  Angeles 

fabricating  Work* .-  South  Son  Francuco,  Alam*<ia,  Loi  Angel** 

Mi/,'  Oepe^t:  Seattla.  Poftlond,  Son  Frovtcttco,  Los  Angeles 


Experience<l  fabricators  and  leading  lumbe*  fO^^ 
ufacturers  endorse  TECO  timber  conoectors.  Used.on 
'more  than  100,000  jobs  with  outstaodiBff .  swroess: 
Helpful  literature  sent  on  reijuest. 
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Highway  Improvement*,  King* 
County 


**'*'*'**'*  ^^^^^XAiiLAA* 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


Tractor  drtver 


LTD 


NOTICE  TO  CONTRACTORS 

Sealed  proposalB  will  be  r«celved 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Work* 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  January  16,  IMC, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Adaembly 
Room  of  Bald  building,  for  construct- 
ing State  Highway  ji  accordajac« 
with  the  flpeclficationa  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Kings  County,  between  5th  Stand- 
ard Parallel  South  and  1^  milee 
North  (VI-Kln-125-D),  about  one  and 
five-tenths  (13>  milee  in  length  to 
be  graded  and  surfaced  with  read- 
mixed   surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  ef  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Rate 
Claesifloatlon  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1.40 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less).  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)  —  1.70 

Concrete  vibrator  operator 1.25 

Flagman 1.00 

Jackhammer  operator  1.25 

Laborer  1.00 

Motor  grader  operator 1.86 

Oil  distributor  bootnoan LOO 

Oiler  power  shovels  or  cranes..-  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  L85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)   2.00 

Reinforcing  steel  worker 1.50 

Roller  operator 1.66 

Tractor  driver  1.70 

Truck  driver    (18  cubic  yards 

water  level  capacity  or  more)  1.4375 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.312Q 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  ca.pacity)  1.25 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  „...  1.0625 

Truck  driver  Hess  than  4  cubic 

yards  water  level  capacity)....  OiOO 
Any  classification  omitted 

herein  not  less  than  l.(X) 

Overtime  —  One    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  end 
to  any  and  all  lawful  nrdars  of  tiie 
President  or  any  otner  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  oentract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
U  Is  made  on  a  blank  form  fumLshed 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  la^v 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T    McCOY, 
State  Highway  Engineer. 
Dated  December  21.  1M5. 

(Dally  Pacific  Builder) 
(Dec.  21-28,  '45,  Jan.  4.  '46) 


Highway  Improvements,  San  Joaquin 
County 

STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUCLIC  WORKS 

DIVISION  OF  HIGHWAYS 


than 


Truck   driver    (18  cubic  yarOs 

water  level  capacity  or  more)  L4S75 
Truck  driver   (14  cubic  yanU 
and  less  than  18  cubic  y&rde 

water  level  capacity)  1.1126 

Truck    driver    (8    cubic  yaida 
and  less  than  14  cubic  yard* 

water  level  capacity)  L26 

Intermediate  Grade  Laber 
Concrete  vibrator  operator  __—  US 
Headerboard  msin  —  ,      1.S75 

Jackhammer  operator  c,      US 

Oil  distributor  bootman 1.00 

Oiler  power  shovels  or  cranes.  1.26 
Truck   driver    (4    cubic    yarda 
and  less  than  8  cubic  yards 

water  level  capacity) 1.0S26 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 0.90 

Unskilled  Labor 

Flagman  ...'. 1.06BS 

Laborer  _ _ 1.0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provision,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  lees 
than  S1.25  per  hour. 

The  mlnlHium  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leH 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less 
$1.00  per  hour. 

Overtime — One  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
One  and  one-half  (IH)  times  the 
above  rates. 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  1£ 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
in  whole  or  In  pert  with  Federal 
funds  ajid  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisioas 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
th«  Standard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms,  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which* the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions pf  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated:  December  21,  1945. 

(Dally  Pacific  Builder) 
(Dec.  21-28,  '45.  Jan.  4.  '46) 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  873.  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  January  16,  IMS, 
at  which  time  they  will  be  publicly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

San  Joaquin  County,  between  Grant 
Line  Road  and  Mossdale  (X-S.J-5-B), 
about  three  and  e4ght-tenths  (3.8) 
miles  In  length  to  be  graded  and 
paved  with  Portland  cement  con- 
crete. 

Bids  are  rr^qulred  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  I*ubllc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  worts 
to  be  done  to  be  as  follows: 

Rate 
Classification  per  hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman   $1.40 

Asphalt  plant  mixer  operator...  1.45 
Asphalt  spreading  machine 

operator 1.78 

Carpenter  1.875 

Cement  finisher 1.50 

Concrete  mixer    operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  typei   _. 1.70 

Mechanical     tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    LTO 

Motor  grader  operator 1.86 

Operator  of  power  shovel  or 
other  excavating  e<;5ulpment, 
shovel  type  controL'?  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    oontrols     (over 

one  cubic  yard)      1.80 

Reinforcing  steel  worker Ut 

Roller  operator  — ~  !.• 


Highway    Imp. — Tehama    County 
(H.Teh-3-D) 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building.  Sacramento.  California,  un- 
til 2  o'clock  P.  M.,  on  January  16, 
1946,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assem- 
bly Room  of  said  building,  for  con- 
structing State  Highway  in  accord- 
ance with  the  specifications  there- 
for, to  which  special  reference  is 
made,    as    follows: 

Tehama  County  (ll-Teh-3-D)  at 
various  locations  between  Los  Me- 
linos  and  Red  Bluff,  five  reinforced 
concrete  slab  bridges  to  be  con- 
structed and  two  existing  concrete 
bridges   to   be   widened. 

Bids  are  required  for  the  entire 
work    described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Skilled    Labor 

Carpenter     |1.375 

Cement  finisher  ^ 1-50 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity) 1.70 

Motor  grader  operator 185 

Operator   of    power   shovel    or 

other  excavating  equipment. 

shovel   type   controls    (up  to 

and  including  1  cubic  yard)..  1.85 
Operator    of    power    shovel    or 

other   excavating  eqvilpment. 

shovel  type  controls   (over  1 

cuWc  yard) 2-00 

Pile  driver  holstman  or 

operator   — - J-** 

Pile  driver  man !•« 

Reinforcing  steel  worker 1-W 

Roller  operator  f-|» 

Tractor  driver  - "•-  I-"' 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  more ^  1.4375 
Truck   driver    (14   cubic   yards 

and  less  than  18  cubic  yards 

water   level   capacity) ^--  1^1» 

Truck    driver    (8    cubic    y»ros 

and  less  than  14  cubic  yards 

water  level  capacity)  — ^  l-«> 

Intermedtate  Grade  Labor 

Concrete  vibrator  operator _  1.^ 

Jackhammer  operator : i-j» 

Oil   distributor  bootman _         iw 

Oiler  power  shovels  or  cranes..  i-» 
Truck    driver    (4    cubic    7^*^ 

and  less  than  8  cubic  yards 

water   level   capacity) -■-  10626 

Truck  driver  (leas  than  4  cubic 

vards  water  level  capacity)..  0.W 
Unskilled  Labor 

Flagman     J-JJ 

Laborer     — — -- — ~ 1J7,    w- 

Positions  not  listed  above  7^J« 
allocated  in  accordance  with  tHe  def- 
initions which  appear  In  ^^he  spedal 
prtrriMloxim,  as  Interpreted  in  the  UgUt 
of  this  classlfloetioti 


The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
t^an  11.25  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less  than  11.00  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than   11.00  per  hour. 

Overtime:  ene  and  one-half  (IJ^) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) :  one 
and  one-half  (l^^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  auth- 
orized Federal  officer  or  agency,  in- 
sofar as  the  same  may  be  applicable 
to  this  contract.  In  case  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subarUcle 
(6>,  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials ;  and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b), 
of  the  Standard  Specifications,  re- 
garding subcontracting  and  assign- 
ment of   the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public. Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  General  Con- 
tractors in  San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  en  a  blank  form  fur- 
nished ^ly  the  State  Highway  Engi- 
neer and  is  made  m  accordance  with 
the  provisions  of  the  i*ropoaai  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all    bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS  ^ 
G.  T.  McCOY 
State  Highway  Engineer 
Dated:    September   21,    1945. 

(Dally  Pacific  Builder) 
(Dec.  21.  28,  1945;  Jan.  4,  1M6J 


Highway    Imp. — Tenama    County 
(II^Teh-3-C) 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  January  16, 
1946,  at  which  time  they  will  be  pub- 
licly opened  and  read  in  the  Assem- 
bly Room  of  said  building,  for  con- 
structing State  Highway  in  accord- 
ance with  the  specifications  there- 
for, to  which  spectal  reference  is 
made,   as   follows : 

Tehama  County,  between  6  miles 
north  of  Red  Bluff  and  Shasta  Coun- 
ty line  (ll-Teh-3-C),  about  seven 
and  one-tenth  (7.1)  miles  in  length 
to  be  graded  and  surfaced  with  plant 
mixed  surfacing  on  cement  treated 
base. 

Bids  are  required  ou  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  Hour 

Skilled    Labor 
Asphalt    plant    dryerman    or 

fireman  1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    1.75 

Carpenter    1.376 

Cement  finisher  .» 1.60 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator    (over 

one  cubic  yard  capwicity) 1.70 

Motor  grader  operator 1.85 

Operator   of    power   shovel    or 

other   excavating  equipment. 

shovel   type   controls    (up  to 

and  including  I  cubic  yard)  .  1.85 
Operator    of    power    shovel    or 

other   excavating  equipmeat, 

shovel   type  controls   (over  1 

cubic  yard)  2.00 

Reinforcing  steel  worker 1.50 

Roller  operator  1.66 

Tractor  driver  1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck   driver    (14   cubic   yards 

and  less  than  18  cubic  yards 

water    level   capacity) _ _  1.3125 

Truck    driver    (8    cubic    yards 

less     than     14     cubic     yards 

water  level  capacity)  1.25 

Intermediate  Grade    Labor 

Concrete   vibrator  operator 1.25 

Jackhammer  operator  L25 

Oil  distributor   bootman „ 1.00 

Oiler  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water   level   capacity) _...  1.0625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  0.90 
Unskilled  Labor 

Flagman    _ UJO 

Laborer    _ _  1.00 

Positions  not  listed  above  will  be 
allocated  In  accordance  with  the  def- 
initions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  li^t 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  shoK'n  above,  shall  be  not 
less  than  $1.00  per  hour. 

The  minimum  wage  pedd  to  all 
unskilled  labor,  for  which  rates  are 
not  shox^Ti  above,  shall  be  not  less 
than   ^.00   per  hour. 

Overtime:  one  and  one-half  dV^) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagnoen) :  one 
and  one-half  (1^)  times  the  above 
ratea 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect. 
If  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modlficatlciD  tbere- 
of  and  to  any  and  all  lawful  orders 
of  the  Preeidant  or  any  other  autb.- 
orised  Federal  otfkeer  or  aganoy    txt 
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sofar  as  the  same  may  be  applicable 

to  this  contract.  In  case  of  any  in- 
consistency, the  ratee  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,   shall   control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  ftoanced 
In  whole  or  in  part  with  Federal 
funds  and  that  therefore  all^f  the 
applicable  Federal  etatutest  rules, 
and  regulations  will  apply  to  such 
work. 

The  attentien  of  bidders  Is  par- 
ticularly directed  to  the  prtjvisions 
of  Section  7,  article  (a),  sub&rticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  "domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b). 
of  the  Standard  SF>eciflcatlons,  re- 
garding subcontracting  and  assign- 
ment  of   the   contract,    respectively. 

Plans  may  be  seen,  and  foi-ms  of 
proposal,  bonds,  contract  and  8pe«U- 
flcations  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  District 
Engineer  of  the  District  in  which 
the  work  is  situated,  and  at  the  of- 
fice of  the  Associated  Greneral  Con- 
tractors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  In  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
imder  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law  (See  said  Proposal 
Requirements  and  Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS: 

DIVISION  OF  HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:    September   21,    1945. 

(Daily  Pacific  Builder) 
(Dec  21.  28.  1945;  Jan.  4,  1946) 


Highway   Imp. — Corusa   County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WOH^SS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Worlts 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  January  16,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Colusa  County,  between  three  mites 
north  of  Arbucitie  and  four  miles 
south  of  Williams  (1 1 1 -Col-7-A,B), 
about  three  and  three-tenths  (3.3) 
miles  in  length  to  be  graded  and  sur. 
faced  with  plant-mixed  surfacing  on 
centent  treated  base  and  a  reinforced 
concrete  bridge  to  be  constructed 
across    Cortina    Creek. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  LaDor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Skilled   Labor 
Asphalt  plant  dryerman  or 

fireman 140 

Asphalt  plant  mixer  operator. ..  1.45 
Asphalt  spreading  machine 


operator 


1.75 


Carpenter     .--  1.375 

Cement  finisher  1.50 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less.  )  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity) 1.70 

Motor  grader  operator 1.86 

Operator  of  power  shovel  or 
other  excavating  equipment 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)   ._ 2.00 

Pile  driver  hoistman  or 

operator    1'85 

Pile  driver  man - .—  1-*1 

Reinforcing  steel  worker. ....  1.60 

Roller    operator    ..--  1-66 

Tractor    driver    1-70 

Truck  driver    (18  cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck   driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.3125 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water    level    capacity) 1-25 

Intermediate    Grade    Labor 

Concrete  vibrator  operator J.25 

Jackhammer  operator  1-25 

Oil   distributor  bootman IOC 

Oiler  power  shovels  or  cranes..  125 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level   capacity) —  10625 

Truck  driver   (less  than  4  cu- 
'    bic  yards  water  level  capac- 
ity)   0.90 

Unskilled   Labor 

Flagman    ^-^O 

Laborer    „ ^^ 

Poaltions  not  listed  above  will  be 
allocated  In  accordance  with  the 
definitions  which  appear  in  the  spec- 
ial provisions,  as  interpreted  in  the 
light  of  this  classificaUon. 

The  minimum  wage  paid  to  all 
.skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor,  for  which  rates 
are  not  shown  above,  *all  be  not 
less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour 

Overtime:  one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen)  :  one 
and  (me-half   (1%)   Umes  the  above 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  ratM. 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  oe 
appUcable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fuea 
by  any  such  appUcable  Federal  or- 
der,  whether  higher  or  lower,   snail 

control.  Mt^^^ 

The  attention  of  bidders  Is  dlre«- 
ed  to  the  fact  that  the  work  herrtn 
proposed  to  be  done  will  be  'J?*f  *^ 
in  whole  or  in  part  with  «~^ 
funds  and  that  therefore  all  of  the 
appUcable  Federal  statutes,  rules, 
and  regulations  wUl  aP^T  ^  ■"*^° 
work- 

The    attentSoD    of    bidders    m    par 
ticulariy    directed    tc    the    prcvlaions 
of    Section    7.    article    <a),    suliarticJe 
r6),    of    the    Standard    Specifloadons 
regarding    the    ujm   of    domestic    ro«. 
terlaki;    and    also    to   tiie    prcvtckios 


of  Section  8.  articles  (a)  and  (b), 
of  the  Standard  Specifications,  re- 
garding subcontracting  and  assign- 
ment of  the  contract,  respyectively. 

Plans  may  be  seen,  and  forms  of 
profKteal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the  of- 
fice of  the  State  Highway  Engineer, 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Ehagl- 
neers  at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  District  in  which 
the  work  Is  situated,  and  at  the  of- 
fioe  of  the  Associated  General  Coa- 
tractors  In   San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  In  accordance 
with  the  provisions  of  the  Proposal 
Requirements  and  Conditions  set 
forth  under  Section  2  of.  the  Stand- 
ard Specifications.  Each  bidder 
must  be  licensed  and  also  prequali- 
fied as  required  by  law  (See  said 
Proposal  Requirements  and  Condi- 
tions). 

The  Department  of  I*ubllc  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.   T.   McCOY 

State  Highway  Engineer 

Dated:    December  21.   1945. 

(Daily  Pacific  Builder) 
(Dec.  21.  28,  1945.  and  Jan.  4.  1946) 


Highway    Improvements,   San    Mateo 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  (California,  un- 
tfl  2  o'clock  p.m.  on  January  16,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

San  Mateo  County,  over  Bay  Shore 
Freeway  at  Peninsular  Avenue,  In 
the  City  of  San  Mateo  (IV-S.M-6i- 
SM),  a  structural  steel  overcrosslng 
to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Coda, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follow^ 

Skilled    Labor 
Classification  Rate  Per  Hour 

Carpenter  $1.50 

Cement   finisher  „ 1.50 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)  .  1.45 
Concrete  mixer  operator  (over         ) 

one  cubic  yard  capacity)  1.70 

Derrick  operator  _. ~  2.00 

Electrician  1.70 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type     controls     (over 

one  cubic  yard)  2.26 

Painter   (brush)    1J» 

Painter   (structural  steel)    1.76 

Pile  driver  hoistman  or 

operator    1-86 

Pile  driver  man 1.61 

Reinforcing  steel  worker  —  L60 

Roller  operator  1.66 

Structi^ral  steel  worker  L75 

Tractoi?  driver  1-70 

Truck    driver    (over   8%    cubic 

vards  water  level  capacity)....  1.50 
Truck    driver    (over    7%    cubic 
vards    up   to    and    including 
8^    cubic   yards   water   level 

capacity)    1.3125 

Truck  driver  (over  6%  cubic 
yards  up  to  and  including 
714   cubic   yards   watei    level 

capacity)    - 1-26 

Truck  driver  (over  5%  cubic 
vards  up  to  and  including 
6»^    cubic  yards  water  level 

capacity)    1.1875 

Truck  driver  (over  4%  cubic 
yards  up  to  and  including 
5%    cubic   yards   water   level 

capacity)    1126 

Intermediate  Grsde  Labor 
Concrete  vibrator  operator  ....  1.28 

Jackhammer  operator   IJKJ 

Oiler  power  shovels  or  cranes  1.40 
Truck  driver   (over  3%   cubic 
yards   up   to   and    Including 
4H  cubic  yards  water  level 

capacity)    •  - -  11125 

Truck  driver  (over  2%  cubic 
yards  <  up  to  and  including 
3V4  cubic  yards  water  level 

capacity) —    1.08126 

Truck  drtver  (2%  cubic  yards 
water  level  capacity  or  less)  0.96876 
Uoskilled  Labor 

Flagman 1-00 

Laborer  l-^O 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.0<^  per  hour. 

The  mlulmum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — One  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen)  — 
One  and  one-half  (1%)  times  the 
above  rates. 

The  ratee  of  wages,  including  over- 
time, holiday  or  Sunday  rates  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  otiier  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
propoaed  to  be  done  will  be  fftfcuiced 
In  whole  or  Ic  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules  and 
regulations  will  apply  to  such  work. 
The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a).  subarticJe 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  prorislons  of 
SecUon  8.  articles  (a)  and  (bi.  of 
the  Standard  Specifications,  regard- 
ing auboontractlng  and  assignment  of 
the  contract  respectively. 

Plans  may  be  seen,  and  forms  at 
proposal,  bonds,  contract  and  rpeci- 
fk:ations  may  be  obtained  at  Om 
office  of  the  State  Highway  Baffl- 
necT,  Public  Works  BoUdta^  Baera- 
msDto,  Oallfomla,  axkd  thsj  Bay  te 


seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  Saa 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accopdance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  uader  Sec- 
tion 2  of  the  Stsmdard  Speclficatloiia 
Ekich  bidder  must  be  licensed  and 
also  prequalified  as  reqiUred  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  I*ublic  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISlION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  :  December  21,  1946. 

(DaUy  Pacific  BuUder) 
(Disc.  21-28,  1945,  Jan.  4,  1946) 


The  D^psirtment  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Hli^way  Ehiginesr. 
Dated  December  28,  1046. 

(Daily  Pacific  Builder) 
(Dec.  28.  '46-Jan.  4-11.  '4«) 


Highway    Imp, 


n   joaqufn   County 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO    CONTRACTORS 


Highway*  Improvements— Solano 
County 


STATE    OF   CALIFORNIA 

D&PARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  January  2S,  1946^ 
at  which  <lme  they  will  be  publicly 
opened  and  read  in  the  Assethbly 
Room  of  said  building,  for  construct- 
ing city  street  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows: 

Solano  County  in  the  city  ef  Vat- 
lejo.  Waterfront  Road,  between  Vir- 
ginia Street  and  Santa  Clara  Street 
(X  -  Sol  -  Waterfront  Road),  about 
three-tenths  (0.3)  mile  In  length,  to 
be  graded  and  paved  with  asphalt 
concrete   on    crusher  run    base. 

Bids     ar«f     required     on    the    entire 
work  described  herein. 
This  is  a  JNationai   Defense  Contraot 

Under  the  Defense  Highway 
Act  of  1941 
In  accordance  with '  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Skilled   Labor 
Classificatilon  Rate  per  Hour 

Asphalt  plant   mixer   operator..|1.45 
Asphalt  spreading  machine 

operator „ 1.76 

Carpenter  ——__—_—  lifO 

Cement   finisher   1.60 

Concrete   flalxer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 

one  cubit!  yard  capacity)  1.70 

Mechanical  tamper  and  fin- 
isher   operator    (concrete    or 

asphalt  I     1.70 

Motor  grader  operator 1.85 

Operator  of  power  shovel  or 
other  excavating  eqalpment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  ex4*avating  equipment 
shovel    type     controls     (over 

''    one  cubic  yard>  2J36 

Reinforcing  steel  worker USO 

Roller  opeiator  1.6B 

Tractor  driver  LTD 

Truck    driver    (8    cubic    yards 

water  leVel  capacity  or  more)  1.50 
Truck   driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.26 

Truck  drtver  (4  cubic  yards 
and  less  than  6  cubic  yards 
watsr  level  capacity) -  1.10 

Intermediate  Grade  Labor 
Asphalt  plant  dryerman  or 

flfeman    - „ ~.  L40 

Concrete  vibrator  operator  ~ U2S 

Jackhammer   operator  US 

Oil  distributor  bootman LOO 

Oiler,  power  shovels  or  cranes..  1.40 
Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)   ..  1.00 


Flagman 
Laborer  . 


Unskilled    Labor 


LOO 

LOO 


Positions  not  listed  above  win  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  mln:imum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.10  per  hour. 

The  minimum  wage  p>aid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime-— one  and  one-half  -tt^jT 
times  the  above  rates. 

Sundays  amd  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1^)  times  the 
above  ratee. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
Presiient  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be '  applicable  to  this 
contract.  In  case  of  any  incotuilst- 
ency,  the  ratee  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

The  attention  of  bidders  Is  directed 
to  the  fact  Utiat  the  work  herein  pro- 
posed to  be  done  will  be  fiaanced  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  atte>!>tlon  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a.),  subartlcle 
(9).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials ;  and  also  to  the  provisions  of 
Section  8,  articles  (at  and  (bi.  of 
the  Standard  Specif iCAtiona.  regard  j 
iiAg  subcontracting  and  assignmeat  of 
the  contract,  respectively. 

Plans  ma;.-  be  seen,  and  formfl  of 
proposal,  bonds,  contract,  and  apecl- 
ficatioBS  n|ay  be  obtained  at  the 
office  of  the  State  Highway  Ergl- 
neer.  Public  Works  Building,  Sacra- 
mento, Calif omisL,  and  they  may  be 
teen  at  the  offices  of  the  District 
Engineers  at  Los  Ange!e«  and  Sac 
Francisco,  at  the  office  of  the  Dis- 
trict Knglrieer  of  the  Dmirict  In 
which  the  work  is  situated,  and  at 
the  office  oif  the  Associated  General 
Contractors  in  8mM  Frandsco 

No    bid   will    be    considered    unless 
it  i.«  made  on  a  blank  form  furnished 
by  the  Stat»  Highway  Engineer  and 
i«   made  in   ftf<:-ordance  with   the  pro- 
visions of   the   Proi>osl   Requirements 
and   CJondltlii'iruB  set  fortn   undep'  Sec- 
tion 2  of  the  Standard  Speclficatlonji.  | 
Each    bidder    must    be    Ucensed    and ) 
aJsc   prequalified   as  required  by   law  ' 
( See  said  Proposal  RequirtsiMiits  and  , 
Condittons).  ^ 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  January  23,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

San  Joaquin  County,  about  six 
miles  east  of  Tracy  (X-SJ-5-B),  two 
bridges  to  be  constructed,  one  a 
steel  beam  span  bridge  on  concrete 
pile  bents  across  Paradise  Cut  and 
the  other  a  reinforced  concrete  slab 
bridge  on  concrete  pile  bents  across 
Ppxadise  Cut  overflew. 

Bid.s  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  p^o^•1slons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to   be  done   to   be  as   follows : 

Skilled   Labor 
Classification  Rate  per  Hour 

Carpenter .„ ..$1,375 

Cement    finisher    1.60 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  le.ss>     1.45 
Concrete  mixer  operator  (over 

one   cubic  yard   capacity) 1.70 

Derrick  operator 2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
ahovel  type  controls  (up  to 
and  including  1  cubic  yardi  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
.ihovel  type  controls    (over  1 

cubic  yard)   2.00 

Painter    (brush)    -- 1.375 

Pile   driver  hoistman  or 

operator     1-85 

Pile   driver  man 1.61 

Reinforcing    steel    worker 1.50 

Roller   operator  —  1.66 

Structural   steel   worker 1.75 

Tractor    driver    -.  1-70 

Truck    driver    (18   cubic    yards 

water  level  capacity  or  more)  1.4375 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.3125 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 
water    level    capacity)  1.25 

\         Intermediate   Grade   Labor 
Concrete    vibrator    operator        1.25 
Jackhammer  operator  .     ..  1.25 

Oiler  power  shovels  or  cranes  1.25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level    capacity) 1.0625 

Truck  driver  fless  than  4  cu- 
bic yards  water  level  capac- 
ity)       - 0.90 

Unskilled  Labor 

Flagman     1.0625 

Laborer      , 1.0625 

Positions  not  listed  above  will  be 
allocated  In  accerda#ce  with  the  def- 
initions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of    this    classification. 

The  minimum  wage  paJd  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  shown  above,  shall  be  not 
less   than   $1  00  per  hour 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than    $1.00   per  hour. 

Overtime:  one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) : 
one  and  one-half  (1H>  times  the 
above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or^  Sunday  rates. 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorised  Federal  officer  or 
agency,  insofar  as  the  same  may  t>e 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein 
proposed  to  be  done  will  be  financed 
In  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regula(lons  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a»,  subarttds 
(6),  of  the  Standard  Specifications 
regarding  the  vise  of  domestic  nia- 
terials,  and  also  to  the  provisions 
of  Section  8,  articles  (a»  and  (b),  of 
the  Standard  Specifications,  regard* 
log  subcontracting  and  assignment 
of    the   contract,    respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  tha 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sacra- 
mento, California,  and  they  nwiy  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  offue  r.f  th*^  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors    in    San    FrancUco. 

No  bid  win  be  considered  unless 
it  Is  tnade  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  Is  made  in  at  1  orfiajice  with 
th<»  prr>\'1slonp  of  the  Proj^:K>«al  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law  (Se*  said  Proposal 
Requirements   and    Conditions). 

The  Department   of    Public   Works 
reserves    the    right    to    reject    ^y   or 
all   bids. 
DEPARTMENT  of  PUBLIC  WORKS 
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O.  T.   MoCOY 
State  Highway   Ecgtneer 
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FOR  BETTER  BUILDING 

NEWS  OF  MATERIALS,  EQUIPMENT  AND  METHODS 


WEATHER  CONTROL 

BMed  on  the  reversible  cycie 
neat  pump  principle,  a  new  com- 
pact, fully  automatic  unit,  the 
Keversatemp",  is  said  to  keep 
room  temperature  constant  despite 
outside  weather  conditions,  the 
unit  alternating:  between  heating 
and  cooling  hourly  if  necessary. 
Units  are  available  in  sizes  suit- 
able to  small  homes  or  large  build- 
ings such  as  office  buildings,  ho- 
tels, etc.  The  smallest  unit  fits 
into  a  3  Vi  by  5  by  7  ft.  space. 
Drayer-Hanson,  738  E  Pico  Blvd., 
Los  Angeles  21. 
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PLASTICS 

Classification  Issued 

Culminating  over  two  years  of 
concentrated  effort  on  the  part  of 
technicians  in  the  plastics  indus- 
try, the  Society  of  the  Plastics  In- 
dustry Inc.,  has  just  issued  a  class- 
ification of  plastics  molding  mate- 
rials. 

The  classification  is  aimed  to 
provide  data  compeirable  to  that 
which  has  been  available  to  those 
employing  wood,  metals  and  other 
materials  in  their  operations.  It 
presents  in  chart  form  a  guide  to 
the  various  properties  of  plastics 
molding  materials  as  established 
by  the  material  makers  and  mold- 
ers.  Both  thermosetting  and  ther- 
moplastic materials  are  included 
and  values  shown  for  their  me- 
chanical, electrical,  optical,  ther- 
mal, chemical  and  aging  proper- 
ties. 

Copies  of  the  classification  chart 
and  explanation  are  available  upon 
request  to  The  Society  of  the  Plas- 
tics Industry,  Inc.,  295  Madison 
Ave.,  New  York  17. 

Flame-Resistant  Plastic 

A  new  flame-resistant  Thalid  im- 
pression molding  resin,  "Thalid 
XR540",  has  been  announced  by 
the  Plastics  Division  of  Monsanto 
Chemical  Co.  The  material  is  said 
to  be  the  first  commercially  avail- 
able impression  molding  resin  that 
provides  plastics-glass  cloth  lam- 
inates which  are  self-extinguish- 
ing and  do  not  support  combustion. 
Among  uses  of  impression  mold- 
ings are  large  aircraft  compon- 
ents, chairs  tables  and  cabinets, 
and  one- unit  wall  panels. 


HOUSE  OP  GLASS" 

A  novel  idea  in  retail  selling  is 
the  Macy's  -  Libbey  -  Owens  -  Ford 
House  of  Glass  which  opened  in 
September  in  Macy's  New  York 
store.  A  permanent  department  of 
the  store,  it  features  the  correlat- 
ed showing  of  all  types  of  glass 
and  mirror  items.  Everything  from 
Thermopane  (insulated)  windows 
and  vitrolite  walls  down  to  a  small 
mirror  for  a  dressing  table  can  be 
purchased  there,  complete  with 
full   installation   service. 

Both  the  selling  space  and  the 
model  rooms  adjoining  the  shop 
emphasize  the  useful  beauty  of 
glass.  The  model  dining  room,  for 
instance,  has  a  window  wall  of 
Thermopane;  the  kitchen,  vitro- 
lite walls  and  cabinets  with  slid- 
ing patterned  glass  doors. 

-#- 
BUILT-IN  RADIO        « 

Designed  specifically  for  built- 
in  installations,  the  "Ansley  Pan- 
eltone"  is  built  on  a  heavy  steel 
panel  and  requires  only  4*^  inches 
of  depth.  Two  models  are  offered: 
a  seven  tube  set  on  a  14  by  14  in. 
panel  furnished  in  either  AC  or 
AC-DC  currents  and  a  17  tube  de 
luxe  model  giving  both  FM  and 
regular  broadcast  reception  and 
requiring  only  14  by  26  in.  Ansley 
Radio  Corp.,  Long  Island  City,  N. 
Y.  Paneltone  Corp.,  1841  Broad- 
way, New  York,  distributors. 
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PARTITION  PASSES  FIRE  TEST 

An  interesting  and  convincing 
fire  test  was  made  last  May  by 
the  National  Bureau  of  Standards, 
Fire  Test  Section,  according  to  an 
announcement  just  made  by  Com- 
missioner Arthur  J.  Tuscany  of 
the  Metal  Lath  Manufacturers  As- 


Acid- Resistant  Wood 

Structures  exposed  to  the  rapid 
deterioration  caused  by  contact 
with  acid  solutions  or  fumes  can 
be  made  acid-resistant,  it  is  claim- 
ed, through  use  of  "Asidbar",  a 
plastic-impregna^d'  wood  recently 
developed.  ^ 

The  wood  already  has  been  test- 
ed in  such  applications  as  in  a 
spray  type  pickling  machine,  fume 
ducts,  stacks  to  exhaust  acid  vapor 
and  for  covering  the  concrete 
floors  and  foundations  under  an 
elevated  acid  tank  to  protect  the 
concrete  against  acid  spillage.  Use 
for  greenhouse  construction  to 
ward  off  the  des<)ructive  effects  of 
moisture  and  decay  is  now  being 
explored.  Koppers  Wod  Preserv- 
ing Technical  Division,  Orrville,  O. 

Permanently  Flexible  Resin 

Development  of  a  new  thermo- 
setting resin  demonstrating  all  the 
advantages  of  the  low  pressure 
type  plus  permanent  flexibility  is 
announced  by  the  Resinous  Prod- 
ucts &  Chemical  Co.  of  Philadel- 
phia. Known  as  "Paraplex  P-lO", 
the  resin  was  designed  primarily 
for  the  laminating  industry  but  is 
also  being  used  to  impregnate  sin- 
gle or  multiply  decorative  fabrics 
and  glass  cloth  and  as  a  casting 
or  potting  compound  where  fiber 
reinforcement   is   unnecessary. 

Plastic  Upholstery 

Formerly  manufactured  from 
pure  rubber  and  grround  leather 
fibers,  the  upholstery  mateVial 
known  as  "U.  S.  Naugahyde"  has 
had,  since  the  advent  of  the  war, 
a  synthetic  vinyl  resin  compounds 
base. 

The  new  plastic  Naugahyde  is 
said  to  be  impervious  to  water, 
perspiration  and  alcohol,  and  high- 
ly resistant  to  fire,  acids  and  alka- 
lies, gasoline,  oils  and  greases.  It 
is  um^ected  by  sunlight,  resists 
abrasive  wear  and  scuffing.  The 
material  will  be  available  in  a 
wide  range  of  colors  and  a  variety 
of  finishes.  U.  S.  Rubber  Co.,  Coat- 
ed Fabrics  Division,  407  N.  Main 
St.,  Mishawaka,  Ind. 

Awning  Fabric 

A  coated  awning  fabric,  "Tex- 
tasote  G",  a  plastic  coated  duck, 
is  said  to  be  flame  resistant,  mil- 
dew resistant,  washable,  with  ex- 
cellent aging:  characteristics.  Man- 
ufactured in  brilliant  colors  and 
vivid  designs,  the  new  fabrics  are 
also  suitable  for  de<«k  chairs,  porch 
furniture  upholstery,  luggage,  seat 
covers,  etc.  The  Pantasote  Leath- 
er Co.,  444  Madison  Avenue,  New 

ork  City. 
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sociation. 

A  solid  partition  of  standard  de- 
sign consisting  of  metal  lath  and 
plaster  was  constructed  and  used 
as  one  wall  of  a  large  gas-fired 
testing  furnace.  The  flames  and 
intensity  of  the  heat  to  which  it 
was  subjected  were  such  as  are 
^found  in  the  most  vicious  of  fires. 

The  technical  limit  of  fire  en- 
durance as  determined  by  the  tem- 
perature rise  on  the  unexposed 
side  was  reached  a  little  before 
the  end  of  the  first  hour  of  the 
test.  However,  the  partition  show- 
ed the  value  of  the  construction 
as  an  effective  fire  barrier  for  a 
period  in  excess  of  five  hours.  No 
cracks  appeared  to  permit  the  pas- 
sage of  fire.  There  was  no  collapse 
or  other   structural   failure. 

-#- 

DIRECT  FIRED  HEATERS 

Made  entirely  of  steel,  complete- 
ly self-contained,  and  equipped, 
with  fully  automatic  control  sys- 
tems, a  new  line  of  direct-fired 
heaters  for  commercial  and  indus- 
trial applications  incorporates  sev- 
eral design  innovations:  (1)  the 
unit  is  shipped  in  two  sections, 
making  possible  unloading  and 
placing  without  heavy  crane  fa- 
cilities and  entry  through  much 
smaller  building  openings;  (2)  fil- 
ters may  be  applied  without  special 
transformations  requiring  addi- 
tional floor  space;  (3)  lower  re- 
sistance through  heater  provides 
quieter  fan  operation  and  lower 
motor  horsepower;  (4)  less  floor 
sp£ice  is  required;  (5)  self-contain- 
ed automatic  thermostatically  con- 
trolled  humidification. 

The  heaters  range  in  capacities 
of  75,000  to  2,000,000  Btu  output 
per  hour  and  are  available  for  all 
types  of  fuel.  Herbert  H.  Davis 
Co.,  Cicero,  111. 
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ENAMEL  FINISH 

A  new  group  of  all-synthetic, 
"hibake"  enamels  is  said  to  give 
an  exceptionally  hard,  stainproof 
ftnish  designed  to  endure  heavy 
household  usage. 

These  finishes,  called  "Synox", 
are  now  being  produced  in  several 
whites,  one  of  which  is  designed 
for  refrigerators,  deep  freere  units, 
stoves,  ironers  and  electric  mix- 
ers, and  another  designed  for  dish- 
washers and  washing  machines. 
According  to  the  manufacturers, 
tests  have  shown  that  these  enam- 
els have  an  unusual  degree  of  wa- 
ter and  alkali  resistance,  stain  re- 
sistance and  exceptional  color  re- 
tention. 

— #- 

DDT  FINISHES 

Several  types  of  DDT  interior 
finishes  for  the  control  of  most 
insect  pests  in  restaurants,  stores, 
hotels  and  homes  are  said  to  re- 
tain their  effectiveness  for  at  least 
a  yeai. 

Laboratory  and  field  tests  over 
the  past  12  months,  the  mantifac- 
turers  report,  prove  that  highly 
satisfactory  control  of  flies,  silver- 
fish  and  mosquitoe  can  be  obtained 
with  properly  formulated  DDT  fin- 
ishes. Additional  data  indicate  ef- 
fective results  also  against  most 
types  of  ants  and  cockroaches, 
clotliee  moths,  carpet  beetles,  bed- 
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bugs,  fleas  and  many  of  the  insects 
that  attack  stored  food  product*. 
Insects  have  only  to  crawl  across 
a  DDT  painted  surface  to  pick  up 
the  microscopic  quantity  necessary 
to  kill  them- 

The  manufacturers  will  not  re- 
lease the  DDT  finishes  to  the  con- 
sumer until  toxicological  and  serv- 
ice tests  prove  beyound  question 
their  suitability  for  household  and 
institutional  uses.  E.  I.  duPont  de 
Nemours  and  Co.  (Inc.),  Wiiraine- 
ton  98,  Del. 
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UGHTING  NEWS 
Delayed-Action  Switch 

A  toggle-lever  arrange  ment 
which,  although  operated  in  the 
standard  manner,  offers  both  de- 
layed -  action  and  instantaneous 
"off",  plus  a  time-selector  for  the 
delayed  action  which  can  be  set  at 
any  interval  from  zero  to  three 
minutes,  is  the  feature  of  a  new 
all-purpose  light  or  power  switch 
called  "Tymzit".  T.  J.  Mudon  Co., 
1240  Merchandise  Mart.  Chicago 
54,  111. 
New  Ballasts 

Claimed  for  a  new  line  of  "Amer- 
Tran  Ballasts"  for  hot  and  cold 
cathode  fluorescent  lighting  is  an 
exceptionally  close  matching  with 
tube  characteristics,  thus  assuring 
ing  maximum  lamp  life  and  main- 
tained brightness.  It  is  also  claim- 
ed that  flicker,  end  blacking,  pre- 
mature burn  -  outs  are  reduced. 
American  Transformer  Co.,  178 
Emmet  St.,  Newark  6,  N.  J. 

Fluorescent   Starter 

A  new  "Watch  Dog"  starter  for 
15  and  20  watt  fluorescent  lamps 
is  said  to  be  especially  suitable  for 
commercial  and  residential  lighting 
fixtures. 

Bearing  the  catalog  number  FS- 
20,  the  new  starter  has  all  the 
features  of  other  Watch  Dogs, 
available  for  30.  40,  and  100  watt 
fluorescent  lamps.  General  Elec- 
tric Co.,  1285  Boston  Ave.,  Bridge- 
port 2,  Conn. 

Commercial  Fluoresc^it 

Immediately  available  is  a  new 
commercial  fluorescent  fixture  em- 
ploying either  two  or  four  20  watt 
lamps  and  four  or  eight  40  watt 
lamps  in  4  or  8  ft.  lengths.  The  8 
ft.  length  is  furnished  in  a  single 
piece  body. 

Features  of  the  unit  are  a  pat- 
ented method  of  positioning  lamps 
on  reflector  points,  doubling  reflec- 
tor surfaces;  utilizing  the  principle 
of  airdraft  cooling  for  ventilating 
the  fiixture  body  and  prolonging 
ballast  life;  a  strongly  reinforced 
steel  body  equipped  with  inspec- 
tion plate  that  is  instantly  remov- 
able by  loosening  a  single  wing 
nut.  Joleco  Corp.,  2517  Baldwin 
Ave.,  St.  Louis  6,  Mo. 

Emergency   Lighting  System 

Designed  for  instant  emergency 
use  when  normal  electrical  current 
is  interrupted,  the  "Minuteman 
Light-Warden"  is  a  portable,  self- 
contained  unit  which  automatically 
floods  any  protected  area  with  light 
from  its  own  power.  Requiring  no 
special  wiring,  it  can  be  mounted 
anywhere — on  post  bracket,  shelf 
or  platform — :and  plugg^ed  in  to 
any  convenience  outlet. 

The  instant  normal  current  is 
resumed,  the  Minuteman  lamps  go 
off  automatically  and  a  built-in 
charger  restores  power  to  the  stor- 
age battery  for  the  next  emer- 
gency. One  lamp  head — the  unit 
can  be  equipped  with  single  or 
double  as  desired — is  said  to  be 
capable  of  illuminating  10,000  sq. 
ft.  of  area  for  approximately  four 
hours.  Electrical  Cord  Co.,  50 
Church  St.,  New  York  7.  N.  Y. 
_V- 

San  Francisco 

CC  Urges  Boaril 
For  Airport  Aid 

Legislative  creation  of  machin- 
ery for  California  participation  in 
any  federal  airport  aid  program 
enacted  by  Congress  is  urged  by 
the  Board  of  Directors  of  the  San 
Fr'»ncis<'o   Chamber  of  Commerce. 

The  Board  urged  that  any  state 
aviation  agency  be  restricted  in 
its  powers  to: 

1.  Receipt  and  disbursement  of 
funds  made  available  under  any 
federal  airport  aid  program  which 
calls  for  state  participation  as  a 
requirement  for  the  receipt  of  air- 
port aid  funds  from  the  Federal 
government. 

2.  Conducting,  with  adequate 
and  qualified  x>er8onnel,  a  study  of 
California  airport  needs,  leading 
to  development  of  a  series  of  mas- 
ter airport  plans  wherein  the  ef- 
forts of  local  comipunities  and  pri- 
vate enterprise  could  be  coordi- 
nated to  create  a  network  of  air- 
ports adequate  to  meet  require- 
ments. 

3.  Promotion  of  public  interest 
in  aviation  to  the  extent  that  Cali- 
fornia may  retain  and  expand  its 
already  existing  reputation  for  na- 
tion-wide leadership  in  every  phase 
of  aviation. 

In  a  note  of  caution,  the  Board 
pointed  out  that  control  and  regu- 
lation of  aviation  by  several  or 
each  of  the  48  states  could  only 
lead  to  dupUcations  and  conflicts 
which  would  hinder  the  growth  of 
aviation. 

The  Board  offered  duplication 
and  conflict  as  behind  its  opposi- 
tion, at  this  time,  to  legislation  in 
California  which  would  give  regu- 
latory power,  economic  or  other- 
xsise.  over  aviation  to  a  state  agen- 
cy, preferring  that  such  control 
be  left  to  the  Federal  government. 

A  coordinating,  liaison  and  pro- 
motional agency  without  regula- 
tory power  could,  however,  con- 
tribute real  value  to  aviation  in 
the  state,  the  Board  asserted. 
V 

THIRD  LARGEST  UTILITY 

In  terms  of  capital  investment, 
telephones  are  the  third  largest 
public  utility  in  the  country  (after 
electric  power  and  transportation). 
A  Twentieth  Century  Fund  sur- 
vey says  that  more  than  80  per 
cent  of  the  telephones  in  the 
United  States  are  operated  by  one 
system.  About  6,500  independents 
account  for  the  other  20  per  cent 
of  the  total  telephones  operated. 


Material  Pric es- 


PoUowingpncM  are  obtained  from  respomijbU  sources  and  are  believed 
to  be  correct,  but  cannot  be  guaranteed.  In  each  case  quotations  are 
for  dehvery  on  the  job  m  San  FrancJBoo,  except  as  otherwise  noted. 

WA1.LBOARD  &PLYWOOD 


PAPERS  AND  FELTS 


SHEATHING   PAPERS 

Asphalt  Bkeathlng.  15-lb.  roll $2.88 

AjBphalt  s&eathing,  SO-lb.  rolL 2.80 

Dainpcourse,  216-ft   roll 2.35 

Blue    plaster   board,    250-ft.    roll, 

600-ft.   roll.   60-lb._ 4.40 

FELT  PAPERS 

Deadening  felt,  %-lb.,  5-ft.  rolL-|2.80 

peadttiing    felt,    l-lb.„. ZM 

Deadening  felt,  l^-lb 4J0 

Asphalt   roofing,   15   lbs 1.75 

Asphalt   roofing,   30   lbs _  2.6O 

Rosin,  sized,  20  lbs -■  ijo 

Roain.  sized,  26  lb8.-~_ i.7f 

kosin,  sized,  30  lbs i.t5 

Rosin,  sized,  4C  lbs ; 2.7t 

ROOFING  PAPER 

Standard  Grade,  108-foot  roll: 

Light    .^ 11.80 

Medium 2.16 

Heavy    „ 2.40 

CompeUtiv*  Grade,  108- ft  roll: 

Ught    1.15 

Medium    — 1.40 

Heavy    _ 1.16 

Extra   Heavy 1.M 


MILLWORK 


INTERIOR  FINISH  Up  to  20*  0" 

B&Bo.p.     cl.  rwe. 

1x4,  6  and  8. »120.00        J120.00 

1x5.  10  and  12 120.00  120.00 

1x14,  euQd  18- 160.00  160.00 

1x8  &  up,  glued  up.._  170.00  KO.OO 

Plain  S4S  stock  &  Pulley  Stiles  116.00 

>4xl>^  140.00 

For  straight  "A"  Grade  O.  P., 

add    12.00 

For  vertical  grain,  add 12.00 

2-inch  B  and   better  finish 140.00 

Over  12  inches  wide,  add 10.00 

(for  each  additional  2  inches) 

For  rough,  deduct 

Battens,   Ax3  •r  4 

Drawer  bottom,   A   T&G 

Mouldings,  O.  P.  and  Redwood 
Grounds,  O.   P.   or  Redwood 


Set  up  charges  (min.)  per 

Stoclc   window    frames 

Stock  fir  doors   (Colonial).. 


5.00 
110.00 
60.00 
1.2« 
.80 
2.25 
4.50 
4.75 


LUMBER 


DOUGLAS    FIR            N*.  1  No.2  No.  3 

Common.  2-ln.   thick.  .$55  $53      $45 

"     1-in.  X  6-  ft  8-in...  64  62        54 

"     1-ln.   X   10-ln.  „.  62  60        53 

"     1-in.   X   12-in 65  63         55 


DOUGLAS  FIR  PLYWOOD 

Standard  Panelo— Sound  Two  Side* 

Up  to  30  inches  long 

(Prloes  are  per  1,000  sq.  ft.) 

^-Inch  up  to  48  inches  wide..-.459.40 

%-inch  up  to  48  tn^M  wide 7&00 

H-inch  up  to  48  tnehes  wlds 105.80 

%-inch  up  to  48  inches  wide 124.10 

\-incJi  up  to  48  inches  wide J40.65 

WATERPROOF    PANELS 

Sound  Two  Side»— Up  to  oe-in.   long 

^-inch  up  to  48  tnehes  wide $80  9C 

%-inch  up  to  48  inches  wiae J02.35 

^-inch  up  to  48  inches  wide 147 JO 

%-inch  up  to  48  mchejs  wide 173.30 

%-lach  up  to  48  indbes  wide 203.00 

%'tach  up  to  48  inches  wide 254.10 

1-inch  up  to  48  incnes  wide .285.36 

1%-incli  up  to  48  inches  wtde_.^18.35 
SHEATHING    ROUGH 

A-indl 447.36 

%-inch 66.K) 

%-inch 74.00 

9i-inch 01.50 

CONCRETE    FORM    9ANEL8 
(Made  with  M^hly  water- 
resistant  glue,  and  oil  treated) 

%x48x9ft-inch   |146.W) 

(NOTE:  Under  pres«it  oeatrels.  D. 
F.  plywood  may  he  sold  to  the  trade 
under  AA-1.  AA-2  and  AA-2X  prtort- 
ties.) 


CEMENT 


(In   paper   sacks). 

White  cement  

Keene  cement 

Lime 


..$0.M  per  sack 
..  2.36  per  sack 
.  1.W  per  sack 
2.80  per  bkL 


REDWOOD 

No.   1   Heart  Common,  2-ln _..$75.00 

1-in.    X   6-in 8ft.00 

No.  2  Heart   Common,  2x6-in 66.00 

1-in.    X    6-in...„ 59.00 

Due  to  excessive  demand  by  Armed 

Forces   for   1-lnck   boards,   the  mills 

have    been    given    increases    tennper- 

arlly. 

FIR    FLOORING  No.2     No.  3 

ei,   V.    G.,   1x4 $105.00  $98.00 

lx«- »-.  115.00  106.00 

CI,    S.   G..   1x4. 93.00 

1x6. 91.00 

FIR   CEILING 

CI.    S.    G..   1x4 _..     82.00 

1x6 - 90.00 

REDWOOD    RUSTIC  (A) 

Ix  8 105.00 

1x10 126.00 

SHINGLES        Rdw.  No.  1    Cedar  N«.  1 

barrels  per  sq $6.75  $0.75 

LATH,  No.    1 _ -.•.$li.OtperM 


80.00 
88.00 

79.00 
87.00 

lOO.Of 

iio.oe 


BRICK 

Common     „ $19  •© 

Face    445.00   to  80.OO 

Firebrick    „„ ^ ^ 70.00 

Paving    (Sta.)    „ „ 45.00 

(plus   cartage  on  small 
job    carlots    f.o.b.    job) 


QLASS 


per  sq.  ft. 

Window  glass   (double  strength)  $  .28 
Window  glass   (single  strength)..     .28 

Wire    polished     plate 1.40 

%-inch  moss  or  rough „!.J .22 

»4-inch   maze   or  Floreiitine!™^"    J87 

%-inch    wire    ribbed 46 

%-lnch   wire  rough ,34 

HOLLOW  mi 

12x12x2    inches _ $  04.75  per  M. 

12x12x3    Inches 96^00  per  M. 

12x12x4    inches 108.00  per  M. 

12x12x6    inches 144.00  per  M. 

(In  lots  ef  15  tens  or  over) 

REINFORCING  STEEL 


CONCRETE  AGGREGATES 
(Delivered  to  jolv) 

River    sand    |S.16pertoB 

Sand,  gravel  and  rock 2.10  per  ton 

Roofing  gravel  2.36  per  ten 

(At  bunkers) 

River  sand  _ „ — 41.70  per  ton 

Sand,  gravel  and  rock. 1.05  per  ton 

Roofing  gravel  _...  1.80  per  ton 

READY-MIXED   CONCRETE 

1.6  mix  to  10  yards 48.65 

10  to  100  cubic  yards 7.66 

Over  100  cubic  yards 7.06 

Plus    Sales    Tax;    2%   cash   discount. 

hardwam: 

Nails,  per  keg,  base. $3.96 

Nails,  26  to  50  lb.  lots .07 

Nails,  less  than  25  lbs .08 

Spikes,  8- inch  and  over,  base 4.65 

Heavy  bevel  steel  lock  sets I.OCj 

Butts,  dull  brass  plated  on  steel, 

3%x3%     — _.,_ 35 

Sash   cord,  good   common  gnide, 

per  100  feet.  No.  7 _ _ 1.36 

Sfash   weif^ts,   1-ton   lets 75.00 

Liess  than  1-ton  lets 95.00 

OAK  FLOORING 

1x3-inch  T.  A  Q.,  fin.  25/32  x  2«/4-inch 

White      Red 
Per   K.  fL 

Clear  quartered   4188.75  $164.25 

Select   quartered   150.25    157.75 

Clear    plain    159.60     159.50 

Select   plain    _ 163.00     153.00 

No.  1  Commen  plain 144.55     144.75 

'/2x2'/2~lnch   T.   A  G.,  fin.  2-Inch   face 

Clear  quartered   157.50     152.50 

Select   quartered   135.00     138.50 

Clear   plain    138.25     138.25 

Select  plain   131.75     130.00 

No.  1  Common  plain 123.75     123.75 

%x2*/2-inch   T.  A   G.,  fin.  2-irtch   face 

Clear  quartered 139.50     131.50 

Select    quartered    108.75     112.00 

Clean    plain    1  117.00     117.00 

Select  plain    100.75     102.25 

No.   1  Conamon  plain 94.25       94.25 

■fgxZ-lnch  Saiuarc  Edge 

Clear  quartered  „ 158.00     140.25 

No.  1  Common  plain 114.60     114  50 

Select   quartered    127.25     127.25 

Clear  plain  133.75     132.25 

Select   plain   125.75     125.75 


MAPLE  FIOORWG 


BUILDERADS 


For  Ginstruction  Eqiupment,  Rentak,  Sales 


AAAAAAAAAAAX4.A4>A^1*>A.*Hl,A.l,XX4^A4.4.^^>#i..4.4>4f4H*r•i>4*"1^HH^4^db 


WEMCO..tor  Air  Coapressors  and  AirTools 


WESTERN 

760  FOLSOM  STREE I 
Telephone  EXBROOK  4  J  67 


Exactly  the  right  equipment  for  every 
job,  one-stop  rental  service,  and  the 
assistance  offered  as  part  of  this  9er> 
vice,  mean  real  savings  in  time  and 
money.  Complete  tines  in  all  sizes. 

PORTABLE  OR  STATIONARY 
AIR  COMPRESSORS  AND  AIR 
TOOLS  FOR  SALE  OR  RENT. 

Authorized  distributors  for 

CHICAGO  PNEUMATIC  TOOL  CO. 

Air  Equipment 


MACHINERY  COMPANY 

SAN     FRANCISCO     7 

CALIFORNIA 
#1211 


ff^'WWW^W'tf^i^'M^'f'tf^^H^it^^^^^^^^^'f^^^i 


E^TfT^F'^i 


fin.  26/32  X  2V4-inch 

„....|174  60  per  M.  fU 

100.00  per  M.  ft 

163.00  per  M.  ft. 

-...  130.76  per  M.  ft 

fin.  25/32  X  3V4-inch 


cwt. 


Less   than   2,000   lbs.,   per 

(plus   $2.00  per   order).... 

2,000  to  9,999  lbs.,  per  cwt. .\...  3.26 

19,000  te  12,499  lbs  ,  per  cwt 3.16 

12,500  te  39,999  lbs.,  per  cwt a06 

(+  112.60  swltcliing  charges) 
40,000  te  49,999  lbs .  per  cwt 2.80 

(+  112.50  switching  charges) 
50,000  lbs.  and  over,  per  cwt 2.82  Vj 

Prices  f.o.b.  warehouse  er  cars. 

Add  10c  per  ewt.  for  delivery. 


1x3-lnch  T.  4L  G. 

Selected   white 

First    gvade   

Second  grade  _ 
Third  grade  .... 
1x4-lnch  T.  A  G. 

First    grade    _ 168  00  per  M.  ft 

Second   grade    161.50per  M.  ft 

1'/4-ln.  X  3-ln.  T.  4  Q.,  fin.  33/'Mx2V5»" 

Krst   grade   - 106.50  per  M.  ft 

Second   grade    161.25  per  M.  ft 

%x2V2-lnch  T.  A  G.,  fin.,  2-Inch  fa«e 

First   grade    _ 126.00  per  M.  ft 

Second   grade    109.75  per  M.  ft 

1x4-ln.  Square  Edge,  fin.,  2S/32x3Va'' 
Second  grade  Sc  better  160.25  per  M.  ft 
Third    grade    134.25  per  M.  ft 

BUILDING  Toi 

8x5^x12    iBehes 1108.00  p*r  M 

aat6^xl2    iBcbes S4.Q0  per  M. 

4x6MiXl2    Inches 09.00  per  M. 


COMET  SAWS 


V2    to   10   H.   P. 


Electric  Table  Saws   •    Band  Saws   •   Gas  Tabk  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQl IPMENT  fOMPANY 

166  Tenth  Street     ^J^PlLlrraeOT ^*^  MArkrt  1*51 


PAINTS  AND  OILS 


LINSETBD  OIL,  Strictly  Pure  (kafiis  7%,  lbs.  per  gallon). 

Light   Iron  Drums,  per  gallon 

5-gallon  Cans,  per  gallon , ,_.„ 

1 -gallon    Cans,    each 

Quart  Cans,   each 

Pint  Cans,  each - 

Half-Pint  Cans,  each_ 


Haven  Saw  &  Tool  Co. 

NOtTHEtN  CALIFORNIA  OlSTRllUTORS  K)P 

DeWALT  SAWS 


Raw 

-  La 


NOTE:   Drums  invoiced  at  fOLOO;  retufDable. 

Five-gallon    steel    oontAlBers  |l.fO,  returaable. 

TURPENTINE  (basis  7  lbs.  pw  gaL) 

Light  Iran   Drums,  per  gail«n 

5-gallon    Cans,   per   gaDon . 

l-gaJlaa  Cans,  each 

Quart  Cans,  «ach 

Pint  Cans,  aach ___ 

Half-Pint  Cans,   caek : 


Pure  Guif 
Splrtta 
$La 

—  1^ 


Bollad 

91.41 

1.91 

l.ffl 

.4M 

JM 

.15 


o>«tine<i 

.21 


I  1/2  fo  15  H.  P. 

I  FOI 

WOOD    •    M£TAL   •   STONE 


NOTE:  Drums   unv«loed   at   $0.00;   retuntabt*. 

WHTTB  UBAD   rST  OIL    fbaavy.  soft  fmMt  and  all-ptMPpM«) 


i-lh.  lot  at  one  puTcha-sa  t^i  lOi-Ito  iwgs 
PAINTBIU*   .and    IKDU3«'R1AL8 

LcM  than   flOO  lbs.  In  ItO-Ib.  kegs 

LAst  prhcf 


Ji.ia>4  Z>ar  R>. 


HED  UDAB  in  OSL,  Ic  per  B>.  hlfrhar. 


9.t9%  per  Ih. 


SKILSAW  HORTABLE  ELECTRIC  TOOLS 

Sawi     '    Drills    •    SarKien 

STANLEY  S  CART€R  ELECTRIC  TOOLS 

Royters,  Drils.  Screwdrivers,  Metal  Sheari 

BOfCEXRANE  &  DURO 

Woodworking  rower  Tools 

LO€.AN  METAL  LATHES 
Urge  Stock  m  HerxJ  for  lmme<ii«te  Delrvery 


60  -  Good  Late  Trucks 

1941-1942  — V2  to  6  TON 

DUMPS  —  CARGOES  ^  CHASSIS  —  VAN 

AND  ARMY  RECONS 

INTERNATIONAL— .DODGE— GMC— WHITE 

CHEVROLET—FORD 
Sfandard— 4  Wfieel— 10  Wheel  D»ol  Drive 

Low  Mileage 
...PRICED  TO  SELL... 


TRUCK  WRECKlie  CO.,  INC. 

1710  HARRISON  STREET^  -    MARKET  6S28 


CAU    PHOMt  WItf  Ol  Wtm  POl   mfOftMATIOII 


n 


SALES 


Ktnl  I  /\L.j 


REPAIRS 


PERSONAL  SiRVtCf  —  24  HOUIIS  A  DA!    DUftiNG  EMit^&NCY 


SAN   FRANCISCO 
1072-1076    Howard    Street 

HEmlock  6212 


OAKLAND 
•50  East  t4th  Str*«t 

eiMcowt  3742 


GEORGE  M.  PHILPOTT  CO. 

BRYANT  bet.  Oth  and   10th   STS.,  S.   F. 


COMPRESSORS 

—PUMPS— 

I'UNX'RETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEF.  L    -    GAD8 
V    BELTS 

WIRE    ROPE    AND   FITTINGS 
BALL  A    ROLLER    BEARINGS 

■ViUiiiiock  M75 


BUILDERADS  SELL   AND   RENT   CONSTRUCTION   BQUIPMSyT 

WHEN    COMMUNkCATIDM    WtTH     ABOVE     AOVERTlSfifW 
PLEASE   liENTiON   DAfLY   IPAC«FIC    BUILDER 


■  .--<-ii  -^-j. 
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DAILY   PACIFIC    BUILDER 


FRIDAY.  lA,?v?lJ.\R,Y  4,   1946 


ADVANCE  CamTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

Every  Homing,  Except  Satunlay,  Sunday  and  Lag*'  HalM«ya 

Dj^LY  PACIFIC  BUILDER  Ifl  the  pi»meer  oocuitruction  daily  o€  tha 
Paeiflc  cSut,  M&ia  taloiug  a  eampietn  aews  reporting  aanrlea 


Q^y^rli^  ail  principal  buUdinr  and   eugLBeormf  projecta; 
con^Ildated  January  2,  19M,  wttk  Larsen'a  Advaaoa 
ConBtructlon  Reports.  A  Ijecal  Newspaper  of  gen- 
eral circulation  as  aefiaad   by  t±ie  Superior 
Court  of  San  Franctaco  County. 

SUBSCRIPTION  RATES: 
93^  per  Month;  130  per  Year  (Payable  In  Advance).  Single  Capy*  lio 

Bntared  aa  Second-Class  matter  July  25,  1907,  at  the  poet  ofTice 
^l  g^n  Francisco,  California,   under  the   Act   of  March    3,   1879 

Pidkluked  br 
ST  ARK-RATH  PRINTING  Si  PUBLISHING  CO.     ^4^ 
Under  a  management  agrecoMnt  witii 
F.  W.  DODGE  CORPORATION,  Owner 

Q.  E.  MoOAVRAN,  Editor  J.  E.  OOQER8.  Advertleing  Mawagir 

465  Tenth  St.,  San  Francisco  3  TeLt  MArket  7110 


Construction    of   reinforced    concrete 
grain  elevators. 

Owner — Corcoran   Milling   Co.,    L,    EJ- 
Welr,  owner,  Corcoran. 

Plans  by  owner. 

Contractor — Jones  A  Hettelster  Con- 
struction Co.,  Kansas  City,  Mo. 

•     4 


January  4,  1046 
PLANNED 

ADDN.  BERTH  Cost,  |40,000 

RICHMOND.  Contra  Costa  Co.,  Ca|lf. 
Construction   of   additional   berth    at 

Terminal  3. 
Owner  —  Parr  -  Richmond    Terminal 

Corp.,  foot  of  10th  St,  Richmond. 
Eng^eer — Not  announced.  4 


BUILDING  SECTION 


January  4,  1046 
PLANNED 

WAREHOUSE  Cost,  160.000 

BERKELEY,  Alameda  County,  Calif. 
^  South  side  of  Bancroft  Way,  128 
feet  west  of  Shattuck  Ave. 

Construction  of  three-story  furniture 
storage  warehouse. 

Owner — F.  W.  Corder,  Inc.,  Arthur  E. 
Corder,  president,  350  Lenox,  Oak- 
land. 

Architect — Not  announced.  4 


NEWS  INDEX 

For  oanvenlent  ref er«noe,  newa 
reports  In  thit  section  are  olaeei- 
fled  ae  foflowe: 

Apartments 1 

MortuaHea . t 

Churchee '^.,  9 

Factortee  and  WarehoMeea —      4 

Flats     , S 

Garagese  A.  Service  Station* —  6 
Federal   Building*      ■  7 

Club  Buildings  S 

Hospitals » 

Hotele 10 

Ice  and  Cold  Storage  Planta-  11 

Power  Plants , 12 

Pub.  BIdga,  Fireheuaea,  Jails  13 
Residence*    _________«___  14 

Schools 18 

Banks,  Store*  and  Office*  —  16 

Theaters , 17 

Wharve«    and    Oook*  ____.  ti 

Miscellaneous  Construction If 

Ml  so    Supplies  and    Materiale  20 


FACTORIES  AND 
WAREHOUSES 


January   4.   1946 
TO   PREPARE    PLANS 

CORONA,  Riverside  Co..  Calif.— 
Herbert  A.  Hamm,  engineer.  570  N.  1 
Holliston  Ave.,  Pasadena,  has  been 
commissioned  to  prepare  plans  for  i 
rebuilding  a  packing  house,  destroy- 
ed by  fire  December  20,  in  Corona, 
for  the  Corona  Foothill  Lemon  Co., 
Pearl  Street,  Corona.  The  size  of 
the  new  building  is  undetermined 
hut   will    probably   be   slightly   larger 


January  4,  1946 
TO  START  CONSTRUCTION 
FROZEN  FOODS  PLANT 

Cost,   $100,000 
MODESTO,  Stanislaus  County,  Calif. 

South  of  Wlaterford  Highway. 
Construction  of  frozen  foods  plant 
Owner — John     Inglis    Frozen     Foods. 
John  and  Weston  Inglis,  owners, 
710  7th  St.,  Modesto. 
Architect — Not  announced. 
;  Contractor— Wieland  Bros..  919%  Eye 
St,  Modesto.  4 


Cost.   $500,000 


January  4,  1946 
PLANNED 
WINERY 
FRESNO.   Calif. 

Construction    of    reinforced    concrete 
cooperative  winery  plant. 


January  4,  1046 
BIDS  WANTED 
CLAREMONT.     Los    Angeles    Co., 

Calif.— Until  January  21,  2  P.  M..  bids 
will  be  received  by  the  office  of  the 
district  engineer,  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  interior  and  ex- 
terior painting,  u.  S.  Post  Office, 
Claremont 

Specifications  obtainable  from  the 
above  office  of  the  district  engmeer 
or  from  the  custodian  of  the  building 
at  Claremont  •    7 


January  4,  1946 
BIDS  WANTED 

LAS  VEGAS,  Nev.— UntU  January 
18,  2  P.  M.,  bids  will  be  received  by 
the  office  of  the  district  engineer. 
Federal  Works  Agency,  Public  Build- 
ings -Administration,  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  for 
Interior  and  exterior  painting  at  U.  S. 
Post  Office  and  Courthouse,  Las 
Vegas,  Nev. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from  the  custodian  of  the  building 
at  Las  Vegas,  Nev.  •     7 


January  4.  1946 
BIDS  WANTED 

PASADENA,  Los  Angeles  Co.,  Calif. 
—Until  January  22.  2  P.  M.,  bids  will 
be  received  by  the  office  of  the  dis- 
trict engineer,  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fma- 
cisco,  for  exterior  and  interior  paint- 
ing at  U.  S.  Post  Office,  Pasadena- 
Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from  the  custodisin  of  the  building 
at  Pasadena.  •     7 


than  the  original.    Est  cost,  $200,000.  ;  Owner— Del  Rey  Cooperative  Winery 

!         Association,    Lee   Bertelsen    (Sel- 

ma).   president;   Henry   Anderson 
(FYesnot,   vice-president,    Fresno. 


Architect— Not  Given. 


CHURCHES 


January  4,  1946 


Cost,  $125,000 


Orchards     Co., 


January  4,  1946 

PLANNED 

ALTER  CHURCH  Cost,  $10,000 

SAN  FRANCISCO.  1600  Clay  St 

Alterations  to  church  and  educational 
building. 

Owner— First  Methodist  Church,  Shir- 
ley T.  Sherrill,  pastor.  1600  Clay 
St.,  San  Francisco. 

Architect — Not  announced. 
Funds    are    now    being    raised    to 

finance  construction.  8 


January    4,    1946 
TO    START    WORK 

MAYWOOD,  Los  Angeles  Co.,  Cal 
~Wm.    P.   Neil  Co.,    Ltd..   4814   Loma  t 
Vista    Ave.,    Los   Angeles,    will    start  i        AM»jpn 
work   soon   on   the   construction   of  a.  1  ^f-{^J?'l^°        „„   pt  ANT 
new  assembly  plant  for  Uncoln  and    COLD   STORAGE   *^^-^^^ 
Mercury    automobiles    on    a    36-acre  I  ^     z,      SS     i^-.u* 

site    at    Eastern   and    Slauson    Aves,  .HOOD.  Sacramento  County,  Calif 
Maywood.    for   the    Ford    Motor   Co. ;  i  Construction  of  cold  storage  plant 
estimated    cost,    several    million    dol-  i  Owner  —   Stillwater 
Jars.    The   engineering   plans  for  the  I         Courtland. 
project    are    being    completed    by    H.    Architect— Not  announced. 
T.  Miller,  architect.  4814  Loma  Vista  ;  ~"~ 

Ave.,  Los  Angeles.  4 

January  4.  1046       CONSTRUCTION 
PLANNED 

CONCRETE  BLOCK  PLANT 
CRESCENT    CITY,    Del    Norte    Co., 
Calif.   Comer  Second  and  N  Sts. 
Construction  of  concrete  block  manu- 
facturing plant. 
Owner — M.  G.  Dickson,  B   St   exten- 
sion. Crescent  City. 
Architect— Not  Given.  4 


HOSPITALS 


January  4,  1946 

SITE   APPROVED 

HOSPITAL  Cost  $250,000 

LODI.  San  Joaquin  County,  Calif. 
End  of  Walnut  St.  near  Hajn 
Lane. 

Construction  of  memorial  hospital. 

Owner — Lodi  Memorial  Hospital  As- 
sociation, Vince  Webb,  president, 
Lodi. 

Architect — Not  announced.  9 


210  Crocker  Bldg.,  San  Francisco. 

Swinerton  A.  Walberg  Co.,  225  Bush 
St,  San  Francisco. 

Howes  &  Whltaker,  626  Russ  Bldg., 
San  Francisco. 

Barrett  &  Hilp,  918  Harrison  St, 
San  Francisco.  *     10 


SUB -BIDS  WANTED 

QMi*r«l  oaf»tr««t*r*  deslrtng  subblds  on  any  Job  ar*  Invited  to  make  known 
th#lr    requtrenent*  In    this   cai'jmn.     There   is    no   eharg«    for    ttils   servio*. 


13—  PUBUCBLDCLS. 

FIRE  HOUSES,  JAILS 
-t 

January  4,  1946 
NOTICE   OF  SALE 

OROVILLE,  Butte  Co.,  Calif.— Un- 
til January  7,  8  P.  M.,  bids  will  be 
received   by  the  City  of  Oroville,   R. 

M.    Carpenter,    city    clerk,    1060    Bird 

St..  Oroville  for  sale  of  5- room  frame  }  Alter  Bldg.,  Grant  Ave 
dwellmg  and  corrugated  uron  garage  ' 
situated    at    2045    Villa    St,    Orovllla 

•    .13 


Edgemont  School  Addn.,  San   Bruno;    Bids  open  January  11,  t   P.   M. 
Richard  Delucchl  A  Co ,  420  San  Mateo  Ava,  San  Bruno  (San  Bruno  974) 
Carrico  &  GauUer,  M6  Ocean  Ave.,  San  Francisco  (JUnlper  4-8061). 
Peter  Sartorto.  262  Clementina  St.  San   Francisco   (GArfleld  8317). 
S.  J.  Amoroeo  Constr.   Co.,  2100  Oakdale  Ave.,   S.   F.    (Mission    1400). 
Moore  A  Roberts,  093   Mission   St.,   San   Francisco    (GArfleld  8570). 
R  A,  Cullen,  478  Jackson  Street    San  Francisco   (STJtter  1061). 
MidsUte  Cdnstr.  Ca,  1297  Bush  St,  San   Francisco   (ORdway  4«38V 


and  Maiden  Lane,  S.  F.;   Bid*  open  Jan.  11,  S  PM. 
Dinwiddle  Constr.   Co.,   luc,  210  Crocker   Bldg..   S.    F.    (EXbrook   5«16>. 
MacDonald.  Young  A  Nelaon,  127  Montgomery  St.  S.  F.   (SUtter  8306). 
G.  P.  W.  JeDB&x  A  Sons.  Inc.  ?20  Market  St.  S.   F.   (GArfleld  3444). 
Parker,  Steffens  A  Pearce.  135  South  Park,  San  Francisco  (EXbrook  6630) 

Alter  Continental   Bakery,  York  and  Alameda.  S.   F.;    Bids  open   January  5 
G.  P.  W.  Jemsen  &  Sons.  Inc.,  320  Market  St.  S.  F.   (GArfleld  2444). 
Jacks  A  Irtine.  620  Market  St,   San  Francisco   (GArfield  2106). 
R.   A.  Cullem,   478  Jackson   St.   San   Francisco    (SUtter  1051). 


14—      RESIDENCES 

January  4,   1046 

BIDS    REJECTED 

HOUSING   PROJECT  • 

SAN  FRANCISCO.    Comer  Stockton  ! 
and  Pacific  Streets.  I 

Construction  of  Ping  Yuen  Housing  J  Alter  Hotel  Drake  Wilshlre.  San  Francisco:  Bids  open  Jan.  11.  2:00  P.  M. 
Project.  Calif.  115.  consisting  of  I  Swinerton  A  Walberg  Co.,  226  Bush  St,  S^ls  Francisco  (GArfleld  2080) 
56  dwelling  units  of  modem  mod-  ,      Barrett  A  HUp,  018  Harrison  St.  San  Francisco   (DOuglaa  0700). 

nwnii         S»f®^M*^*'"^^'V;f_.        J      Howes  A  \\^itaker,  626  Russ  Bldg.,   San   Francisco    (GArfield   5729). 
Owner  —  The  Housing  Authority  of 

City    and    County    of    San    Fran- !  Beechnut   Padking  ijo. 
Cisco,    John    S.    BoUes,    lechnical 


director,   525   Market   St    (YUkon  ' 
1661 ».  ' 

Architects — Mark  Daniels  and  Henry  ' 
T.  Howard.  605  Market  Street  i 
•  All  bids  received  December  28  have  ' 
been  rejected  as  too  high,  at  which  ! 
time  Biltwell  Constr.  Co.,  4745  Geary  j 
Blvd..  at  $349,877  submitted  the  low  I 
bid.  •         •  14 


January  4,  1046 
PLANNED 

RESIDENCES  Cost,  $6000  Each 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Lots  6  and  8,  Channing  St 
Construction  of  two  residences. 
Owner    and    Builder — J.     W.    Delles, 

Route  2,  Box  827,  Los  Altoa 
Architect— Not  Given. 

The  owner  expects  to  build  20  resi- 
dences in  all  when  material  Is  avail- 
able. 14 


San   Jose;    Bids  open   about   January  E. 
MacDonald,  Young  A  Nelson,  127  Montgomery  St.  S.  F.    (SUtter  8296). 
Moore  A  R<t>bert8,  683  Miselon  St,  San  Francisco   (GArfleld  8570). 
Erbentraut  &  Summers.  446  Sixth   St.   San   Francisco    (MArket  8310). 
Carl  N.  Swenson  Co.,  335  Stockton  Ava,  San  Joee  4   (BAllard  2602). 
A-  Faraell  Blair,  9  Main  Street  San  Francisco  (YLTcon  0300). 
Parker.  Steffens  A  Pearce,  135  South  Park.  San  Francisco  (EXbrook 
Peter  Kiewilt  Sons  Co.,  442  Post   St     San   Francisco    (ElXbrook   5736). 
M.  &  K.  Corp.,  200  Financial  Centet   Bldg.,  S.  F.    (EXbrook  7824). 
Earl  W.  Heiple,  404  Delmas  Ave..  San  Jose   (BAllard  7237). 
Empire   Contstr.    Co.,    Ltd.,    344    Harriet    St..    S.    F     (HEmlock    3400). 
Jas.  I.  Bamfes  Constr.  Co .  041  Ru.ss  Bldg..  S.  F.  (BlXbrook  6005-7054). 


Alter  Admin.   Bldg..  Golden   Gate   Bridge;    Bids  open   January   11. 
MacDonald.  Young  A  Nelson,  127  Montgomery  St,  S.   F.    (SUtter  8296). 
Moore  A  Roberts.  693   Mission   St.   San   Francisco   (GArfield  85T9i. 
Barrett  A  Hilp.  918  Harrison  St..  San  Francisco   (DOuglas  0700). 
Midstate  Cotnstr.  Co..  12C7  Bush  St,  San   Francisco    (ORdway  4638). 
Adam  Arra6  A  Son,  116  New  Montgomery-  St.,  S.   K    tGArfield   8381). 
Empire   CoOstr.    Co.,    Ltd.,   344    Harriet   St,    SL    F.    (HKmlock    3400). 


January  4,  1946 
PLANNED 
CHURCH  FURNISHINGS 

Estimated  Cost,  $10,000 
PETALUMA,  Sonoma  County,  galif. 

1  Keller  St 
Furnish     recently    remodeled    church 

building.    Including    pews,     some 

chancel    furniture    (choir    stalls), 

dining  room  tables,  bulletin  board, 

etc. 
Owner — First  Congregational  Church, 

Herbert  C.  Gsois,  pastor.  1  Keller 

Street 
Architect — Not  announced. 

The  sum  of  $5000  is  now  available 
for  church  fumishingrs,  with  an  addi- 
tional $5000  to  be  >-aised  as  needed.    3 


January  4.  1946 
UNDER    WAY 
i  PLANT  ADDITION  Cost,  $40,000 

.BERKELEY,  Alameda  Countv.  Calif. 

1741  Fifth  St. 

■  Construction    of    reinforced    concrete 

,         one-storv    addition    to    plant    to 

I         provide  7000  sq.  ft.  of  floor  space. 

Owner— Berkeley  Tool  &  Die  Co..  1741 

Fifth  St..  Berkeley. 
Architect— Not  announced. 
Contractor  —  Christensen    A    Lyons 
Construction  Co..  3454  Harlan  St.. 
Oakland.  *     4 


SCHOOLS 


January  4.  1046 
PLANNED 

FACTORY    ADDITION  i  ' 

Estimated  Cost.  $39,000  Januan,-  4    1946 

INGL^WOOD.    LOS    Angeles    County,  .  ^^^^^^^^^,^^    uSdeR^WAY*^ 
^*'"-  WAREHOUSE  ADDN.     Cost  $40,000 

EMERYVILLE,    Alameda   Co.,    Calif. 
60th  and  Lowell  Sts. 


Construction  of  factory  addition. 
Owner — ^Kroehler  Manufacturing  Co., 
J.    O.    Taylor,    engineer,    Naper- 
ville.  III. 
Engineer— L.  H.  Nishklan,  1046  San- 
some  St.  San  Francisco. 
Construction  Is  planned  during  1946. 

4 
January  4,  1046 
UNDER  CONSTRUCTION 
GRAIN  ELEVATORS        Cost,  $76,000 
CORCORAN.     Kings     County.     Calif. 
Santa  Fe  Railroad 


Construction  of  addition  to  ware- 
house. 

Owner  —  Cyclone  Fence  Division  of 
American  Steel  &  Wire  Co..  80th 
and  Lowell.  Emeryville. 

Architect — Not    announced. 

Contractor  —  Christensen  A  Lyons 
Construction  Co.,  3454  Harlan  St. 
Oakland.  *     4 


Let^s  go  into  a  huddle  about 
MATER  I ALS 


GARAGES  AND 
SERVICE  STATIONS 


January  4,  1946 
BIDS    POSTPONED    UNTIL 
JANUARY   14,  4  P.    M. 
GARAGE    AND   SALES    BUILDING 
MILL  VALLEY,  Marin  County.  Calif. 
Comer  Bllthedale  and   Sycamore 
Sts. 
Construction    of    one-story    concrete 
and  wood  garage  and  sales  build- 
ing (10.000  sq.  ft.)  and  steel  serv- 
ice station. 
Owner — Tamalpais    Motor   Sales   Co., 
Oliver  Sollom,  Ford  Motor  agent. 
Mill  Valley. 
Architect  —  Wlnfleld    H.    Hyde.    251 
Keamy  St.  Room  205,  San  Fran- 
cisco (EXbrook  8361). 
Bid    opening  date    postponed    from 
i  January  11. 

I     The     following     contractors     have 
i  taken  out  plans : 

I      De   Lucca  A  Son,   1745  Filbert   St. 
San  Francisco. 

!     Litchfield     Construction     Co..     271 
I  l^ranclsco  Blvd..  San  Rafael. 

John  Rocco,  415  4th  St.,  San  Rafael. 
Younger  Construction  Co.,  575  Mis- 
sion  St.,   San   Francisco. 

Parker.     Steffens     A     Pearce,     135 
South  Park,  San  Francisco. 

Howes  &  Whitaker,  626  Russ  Bldg., 
San  Francisco. 

John  Leiberi  A  Son,  211  Albert  St, 
San  Rafael. 

M.  J.   King,   Inc.,  231   Franklta   St, 
San  Francisco. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland.  *     6 


January  4,  1946 
BIDS  WANTED 

GRAND  JUNCTION.  Colo.— Until 
February  26,  1:30  P.  M-,  bids  wUl  be 
received  by  the  Veterans'  Adminis- 
tration. Washington  25.  D.  C,  for  the 
construction  of  a  hospital  building 
and  utilities  at  Grand  Junction,  Colo. ; 
Project  No.  2451. 

This  project  consists  of  one  main 
building  No.  1  (containing  approxi- 
mately 1.640.000  cu.  ft),  one  man- 
ager's quarters  building  No.  2  (con- 
taining approximately  32.500  cu.  ft). 
one  officers'  duplex  quarters  .build- 
ing No.  3  (containing  approximately 
58.500  cu.  ft),  one  officer's  duplex 
quarters  building  No.  4  (containing 
approximately  58.500  cu.  ft),  one 
nurse.s'  quarters  building  No.  5  (con- 
taining approximately  200,000  cu.  ft), 
one  attendants'  quartersb  uilding  No. 
6  (containing  approximately  85,000 
cu.  ft),  one  storehouse  building  No.  7 
(containing  approximately  47.000  cu. 
ft.),  one  station  garage  building  No.  8 
(containing  approximately  54.000  cu. 
ft.),  one  boiler  house  building  No.  9 
(containing  approximately  76,000  cu. 
ft.),  one  concrete  chimney  No.  10  (ap- 
proximately 150  ft  high),  one  steel 
water  tank  and  t«>wer  No.  11  (capa- 
city of  tank,  approximately  25,000 
cu.  ft),  one  laundn,'  building  No.  13 
(containing  approximately  88.000  cu. 
ft.),  one  Incinerator  No.  14  .etc. 

The  work  will  include  roads,  walks, 
grading  and  drainage,  excavating,  re- 
inforced concrete,  cut  stone,  marbie 
work,  floor  and  wall  tile,  terrazzo. 
linoleum,  compressed  asphalt  tile, 
waterproofing,  miscellaneous  metal 
work,  metal  shelving,  laundry  chute, 
metal  window  equipment,  tile  and 
built-up  roofing,  plastering,  carpen- 
try, wood  doors  and  sash,  acoustical 
treatment,  insulation.  Insect  screens, 
painting,  glazing,  hardware,  plumb- 
ing, refrigerating  equipment,  dietetic 
and  sterilizing  equipment,  laborator>'. 
pharmacy  and  dental  equipment,  steel 
water  tank  and  tower,  water  soften- 
ing equipment,  heating,  boilers  and 
boiler  plant  equipment,  ventilation, 
air  conditioning,  pneumatic  tube  sys- 
tem, electrical  work,  electric  eleva- 
tors outside  distribution  systems  and 
such  other  Items  as  shown  or  speci- 
fied. Separate  bids  will  be  received 
for  (I)  general  construction  including 
plumbing,  heating,  ventilation,  air 
conditioning,  electrical  work  and  out- 
side distribution  systems;  (ID  elec- 
tric elevators:  (III)  refrigerating 
equipment;  and  (IV)  steel  water  tank 
and  tower. 

At  the  discretion  of  the  Admlnu- 
trator.  drawings  and  specifications 
mav  be  obtained  by  contractors  in- 
terested in  submitting  bids,  upon  ap- 
plication m  writln  gto  the  Construc- 
tion Service..  Veterans'  Administra- 
tion, Washington  25.  D.  C. ;  no  deposit 
required. 


Hayward  Uni6n  High  School  Addn.,  Hayward;  Bids  open  January  8,-*  P. 
Close  A  Leivls.  721   "C"   Street.  Hajpvard    (Hayward   270). 
Wm.   M.   Grteuner.   Jr,  2727   Parker   St,    Berkeley    (BErkeley    2877) 
M.  J.  King,  Inc..  231   Franklin   St.,  San   Francisco   ( UNdertolU  8200). 
Rademann-Giusto,    40   Ringold    Street    San    Francisco    (MArket    8151). 
R.  A.  Cullep.  478  Jackson   St.  San   Francisco    (SUtter   1951 ». 


M. 


Tamalpais  Motor  Sales  Bldg..   Mill  Valley;    Bids  open   Jan.  11.  4  P.   M. 
Parker,  Steffens  A  Pearce.  135  South  Park.  San  Francisco  (ElXbrook  6630) 
De  Luca  A  Son,  1745  Filbert  Street,   San   Francisco   (OKdway   3600). 


January-   4.    1946 
FUNDS    RECEIVED 

NEAR  ARVIN,  Kem  Co.,  Calif.— 
Little  Rockpile  Elementary-  School 
District,  Gerald  Dennerlein.  super- 
intendent has  received  a  donation 
from  Joseph  di  Glorgla,  Kem  Coun- 
ty agriculturist,  in  the  amount  of 
$150,000  and  40  acres  of  land  for 
recreational  and  school  use  at  the 
Little  Rockpile  School  about  5  miles 
from  Arvln.  for  the  District  ^^__ 

Tentative     plans     for    development  i  3,^-,      Servi<les,    Reserve    Fleet    Berthing.   Mare    Island;    NOy    13205;    Spec. 
^J'^^.f^    ^    cafeteria    building,     three           ^^^^.    ^^^^   ^^^^   Januarv   14.   11    A.    M. 
additional    classrooms,    a    home    eco-  ' 
nomiCB,     klnderg^arten     and    nursery  •  ^ 

m^^Jm  construction'' air  coniiUoned  iward  BIdgs.,  Stockton  State  Hoop.  Stockton;  Bids  open  Jan.  20.  2:00  P.  M. 
Si'^TndTa'pS   wrth^leacSeJ^'anl  !     J-.  I.  Barnes  Constr.  Co.,  041  Kuss  Bldg..  S.  F   (EXbrook  6eO5.7054.. 
playground   equipment.    A  swimming  |  ^^Hct  and  4tore   Bldg.  Mill  Vajley;    Bids  open    January   14,  4    P.    M. 


Prefabricated  School  Bldg.,  Williams  Sch.,  Concord;  Bids  open  Jan.  11,  4:30 
Wm.   M.  Gneuner,  Jr,  2727   Parker  St.   Berkeley    (BErkeley   2877) 
M.   J.   King,   Inc.,  231   Franklin   St..   San   Francisco    (UNderhill   8209). 


17459;    Bids   open   January   14,   11 
Jas.  L  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6005-7054). 


pool  is  also  Included  in  the  plan.      15 


De  Luca  &  Son,   1746  Filbert  Street,  Siin   Francisco   (ORdway  3600) 


January  4,  1048      ; 
CONTRACT   AWARDED 

BERKELEY,   Alameda  Co.,  Calif.—  | 
Joseph    David   Balllnger  &   Co.,   1830 
Cypress    St.,   Oakland,    at    $4645,    was  ' 
awarded    contract    by    the    Berkeley 
Board    of    Education,    Berkeley,    for  i 
demolishing  the  old   school  adminis- 
tration building  at  2324  Mllvla  St     15  ' 


CONTRACTORS 


EXbrook  36S7 

Vvlien  you  ne«?j  competent,  reliaWc,  cipcrioKed  paint,  rocrf- 
mg  or  door  covering  applicatx>rs  to  6gure  on  sitf>'OontncU, 
WE  CAN  GET  THEM  FOR  YOU. 

PABCO  PAINTS 

ROOFI^'fGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLELTVIS 
MASTIPAVE  FLOOR  COVERINGS 

Our  experienced  paint,  vatcrproofing,  roofing  and  floor  cov' 
Cling  service  rcpreacntatives  .  .  .  backed  up  by  a  hig^y 
trained  TECHNICAL  STAFF  .  .  .  have  solved  many  a 
tough  problem  of  WHAT  TO  USE  AND  HOW.  Thi« 
aervice  is  yours  for  the  asking ! 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Frandaco,  19 
Government  Specification 

PAINT    .     ROOHNG    -    LINOLEUM 

Camouflage  Painti  and  Roo£ac«,  Maitipate,  Hfaoo  Sod'Sealed  liAoieiuai 


7— 4:i3>ERAL  BUILDINGS 


10— 


HOTELS 


January  4,  1946 
BOND  ELECTION  PLANNED 
SCHOOLS,  ETC.  Cost,  $600,000  i 

REDWOOD    CITY.    San    Mateo    Co.. 

Calif. 
Construction    of    (1)    first    unit   of  0 
rooms    at    the    proposed    Charter 
St  school,  $151,000;   (2)  construct 
Alden  and  Warren   St   school  of 
5  rooms,  $90,000;    (3)   4-classroom 
addition  to  John  Gill  School,  $70,- 
000;    (4)   manual  arts  and   home- 
making  building  and  gymnasium 
at  McKlnley  School,  $160,000;   (5) 
alterations  and  repair  to   Lincoln 
School,     $12,000;,   (6)     alterations 
and  repair  of  Washington  School, 
$20,000;  (7)  new  school  sites,  $53,- 
000;  (8)  new  administration  build- 
ing, $25,000. 
Owner  —  Redwood    City    Elementary 
School    District,   Andrew   Spinas, 
superintendent.  Redwood  City. 
Architect— Ernest    J.    Kump   Co.,    251 
Keamy  St.,  San  Francisco. 
Bond  election  has  been  tentatively 
set  for  February  26. 

The  program  totals   $680,000,  while 
the  district  has  $1-20,000  on  hand. 

•     16 


See  us  itgarding  Improvement  District  jobs.  W«  liandie 
coUectione:  buy  Warrants  or  Bonds  on  all  1S15  or  1911  Act 
DistrictB.    Telephone  GArfield   «^W>^ 

HANNAFOiO    &    TALiOT 

519  CALIFOKMA   STREET  SAN    FRANCISCO   4 


COisiECO 

Iproducts 

'  ^ 

C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  -   SNAP   T 1  EB   ^    SCREED 

SUPPORTS    -    COLUMN    CLAMPS 

SHORES  -  RAWL  PLUGS      STAR  DRILL* 

ELECTRIC    HAMMERS    -    ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOiNT 

CONCRETE   VIBRATORS 

1385  W     IStib  St,,  OaldbiMl,,  C^M. 
TEiMplebw  140S 

a«-HOUR  PPIONE  SERVICE 


Januar     4.  1046 
CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— Claude  T. 
Lindsay  Co.,  465  Market  St.  San 
Francisco,  at  $12,300,  awarded  con- 
tract by  the  Federal  Public  Housing 
Authority,  Humboldt  Bank  Bldg..  San 
Francisco,  for  fabrication,  delivery 
and  erection  of  five  portable  laundry 
I  buildings  ;  Project  Calif.  4877.  Loa  An- 
{ gelee.  •    7 


January  4.  1048 
BID  OPENED  POSTPONED   UNTIL 
JANUARV  11.  2  P.  M. 
ALTER  HOTEL 

SAN   FRANCISCO.   340  Stockton   St 
Interior  and  exterior  alterations  and 
additions    to    Hotel    Drake- Wil- 
shlre building. 
Owner— John  B  Qulgley.  Hotel  Drake 

Wilshlre. 
Plans   by  Walter  M-    Ballard   Corp., 
Hobart  Bldg..  San  Francisco. 
Bid    oi>enlng   date   postponed  from 
January  5. 

Plans  are  being  figured  by  the  fol- 
lowing selected  list  of  contractors: 
Dinwiddle    Construction    Co.,    Inc., 


January  4,  1046 

BIDS  WANTED— TO  CLOSE 

JANUARY  25.  10  A.   M. 

WAREHOUSE 

RICHMOND.  Contra  Costa  Co..  Calif.  { 
Comer  8th  and  Ohio  Sts. 

Construction  of  3-8tory  reinforced 
concrete  warehouse. 

Owner — Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  superin- 
tendent of  Schools,  1108  Blssell 
Ave.,   Richmond. 

Architects — Dragon  A  Schmidts,  2068 
Allston  Way,  Berkeley. 
Specifications  obtainable   from   the 

office  of  '-he  architects  upon  deposit 

of  $10.  •     15 


COtUMBUS 

1    l«.  C  F*fc  Jit  d, 

C 


Native  San  Francucan 
recently  released  from 
Marine  Corpi,  with  back- 
ground of  mutual  friends 
in  heavy  construction  in- 
dustry, desirW  sales  po«- 
tion  with  eqiripnient  com- 
pany. 

REPLY    BOX   15 

c/o  Daily  Pacific  Builder 
San  Francisco,  Calif. 


n 


% 


/ 


Greetings  to  all  our  many  friends 
in  the  construction  industry.  May 
1946  bring  you  much  happiness  and 
prosperity. 

Frank  Ashbs,  Managing  Partner 


70  Chesley  Street,  San  FranciscB,  Calif.   •   Market  1230 

ATIONAL   STEEL   FABRICATORS 

(Formerly  NatioriAi  Ornamenial  Iron  ':S  Bronze  Co.) 


WE'RE  BURNING  UP 
THE  WIRES 

...  to  speed  up  deliveries  of  the  equipment 
you  need  from  Jaeger,  Austm-Wesiem, 
Bycrs,  Independent  Pneumatic  and  many 

otlher  manufacturers  of  construction 
machinery  v%t  represent.  Tell  us  your  needs 
arte!  we'll  burn  up  the  wires  for  vou. 


\ 


•FRIDAY.  JANUARY  4.  1  946 


DAILY    PACIFIC    BU|M>ER 


PAGES 


BANKS,  STORES 
AND  OFHCES 


ADVANCE  COMSTlPCnOW  REyORTS 

■■     '  Remodel    building:    to    provide    30.000,  January  4,  1946       *^— — ^^E^^^^^*^^!!^^^*''!^^^!?   — cross -sections    (including   sales    tax), 


Januarv'   4,    1946 

SUB-CONTRACTS    AWARDED 

REMODEL  STORE  Cost,  $15000 

OAKLAND  Alameda  Co.  Cal.  1800 
Telegraph   Avenue. 

Alterations  and  additions  to  store 
bldg.    including   new    store    front. 

Owner — Sterling  Furniture  Company. 

Architects— Reynolds  &  Chamberlain, 
3833  Piedmont  Avenue,   Oakland. 

Contractor— Wagner  &  Martinez.  181 
South    Park.    San    Francisco. 

Plumbing— Madden  Plumbing  &  Htg. 
Co..  3103  San  Pablo  Ave.,  Oak- 
land. 

Electric  Wiring— Chas.  A.  Langlais. 
488    Bryant    St.,    San    Francisco. 

Heating— Madden  Plbg.  &  Htg.  Co.. 
3103   San  Pablo   Ava.  Oakland. 

Sheet  Metal — Fire  Protection  Prod- 
ucts Co.,  1101  16th  St.,  San  Fran- 
cisco. 

Glass— W.  P.  Fuller  &  Co.,  259  IQth 
St.,  Oakland. 

Steel— Jud.son  Pacific  Murphy  Co., 
696  Pennsylvania  Ave  at  22nd 
St..   San   Francisco. 

Lumber — Loop  Lbr.  Co.,  2001  Broad- 
way.   Alameda. 

Lathing  and  Plastering — Wm.  Makin, 
2142    Livingston    St.,    Oakland. 

Elevator— Atlas  Elevator  Co.  417  6th 
*5t..   San   Francisco.  16 


Remodel    building    to    provide    30,000  January  4,  1946 

sq.  ft.  of  store  area.  I  BIDS   WANTED 
Owner— J.    C.   Penney   Co.,   construe-  ,     EL  CENTRO,  Imperial  Co.,  Calif.— 
tion  department,  330  W.  34th  St.,   Until  January  22,  10  A.  M.,  bids  wUl 
New  York.  I  be  received  by  the  Imperial  Irrigation 
Architect — Not  announced.      '           16   District,   El    Centro,    Calif.,    for   f ut- 
nishing  material  and   equipment   re- 
January  4,  1945      i  quired  for  4  kv.  industrial  powor  clr-  j 
BIDS  POSTPONED  UNTIL                    jcuit.  Specification  No.  119,  as  follows: 
JANUARY  14,  4  P.  M.  Schedule  No.  1  i 
MARKET  AND   STORE  BUILDING  !  (D  3  7.5  kv.,  400  amp.,  hook  operated 
MILL  VALLEY,  Marin  County,  Calif.  !         indoor  disconnect  switches ;  ! 
Blithedale  and  Sycamore  Sts.          i  (2)  3  7.5  kv.,  400  amp.,  hook  operated  j 
Construction   of    one   and    part    two-  I         Indoor  transfer  switches ;  j 
story   frame   and    stucco   market  '  (3)  3  7.5  kv.,  indoor  bus  supports  for 
and  store  building.                             !         1^-in.    copper    bus,    1^-ln.    pipe 
Owners — H.    W.    Johnson    and    H.    T.  I         mounting ; 

Lenci,  c/o  architect.  I  (4)  6  bus    bar   clamps,   3-in.    main  x  i 

Architect  —  Winfield    H.    Hyde,    251  l         1^/i-in.   branch;  I 

Kearny  St.,  Room  205,  San  Fran-  '  (5)  3  terminal  lugs  for  No.  4/0  cable;  | 
Cisco  (EXbrook  8361).  (6)  3  terminal  lugs  for  No.  4/0  cable;  i 

Bid    opening   date    postponed    from  I  (6)  3  terminal  lugs  for  No.  4/0  cable;  ! 
January  11.  '         1(7)  8  barrier  supports. 

The   following  contractors  will   be  '■     Total  Schedule  No.  1. 
furnished  plans:  I  Schedule  No.  2 

De    Luca   &   Son,    1745    Filbert    St.,  I  (1)  2  4200/7274   star,  35  to  1.  200/600 
San  Francisco.  volt  amp.  potential  transformers ; 

Litchfield     Construction     Co.,     271  |  (2)  2    1500/5    amp.,    7500  volt,    indoor 
Francisco  Blvd.,  San  Rafael.  |         through  type  current  transform- 

John  Rocco,  415  4th  St.,  San  Rafael,  j         ers ; 

Younger  Construction  Co.,  575  Mis-  |  (3)  3    400/5    amp.,    7500    volt,    indoor 
slon  St.,  San  Francisco.  |         current  transformers ; 

Parker,     Steffens     &     Pearce,     135  ;  (4)   10   instrument   switches    for   am- 


Engineering  Section 
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26 —      RAILROADS 

January  4,  1946 
COMPLETE  BIDS 

IXYOKERN,  Kern  Co.,  Calif.— A* 
previously  reported,  H.  B.  Nicholson, 
1151  S.  Broadway,  Los  Angeles,  Room 
572,  at  $213,658  on  Item  1,  submitted 
the  low  bid  to  the  officer  in  charge 
of  construction.  Naval  Ordnance  Test 
Station,  Inyokem,  December  29,  for 
the  construction  of  spur  trackage, 
China  Lake  to  K-2  Plate  Range  at 
the  Naval  Ordnance  Test  Station, 
Inyokem.  Calif. ;  Specifications  No. 
17372,  NOy  13203.  The  project  Involves 
the  construction  of  an  ezienslon  to 
existing  railroad,  including  approxi- 
mately 40,680  lin.  ft.  of  trackage, 
switches,  turnouts  and  appurtenant 
facilities. 

The  bids  were  taken  as  follows: 


cross -sections  (including  sales  tax), 
$11.53. 

IV-S.M-68-S.M.  over  Baysbore 
Highway  at  Peninsular  Ave. :  Plans 
(including  sales  tax).  $2.15;  total  cost 
plans  (including  sales  tax).  92.1$. 

VI -Kin- 125 -D.  between  5th  stand- 
ard parallel  south  and  1.5  miles  north : 
Plans  (including  sales  tax),  10.77; 
cross-sections  (Including  sales  tax), 
$3.54;  total  cost  plants  and  dross- 
sections    (including   sales   tax).    $4.31. 

X-S.J-5-B.  between  Grant  Line  Rd. 
and  Mossdale:  Plans  (including  sales 
tax).  $2.46;  cross-sections  (including 
sales  tax).  $19.83;  total  cost  plann  and 
cross -sections  (including  ssilea  tax), 
$22.29. 

X-S.J-5-B.  bridges  across  Paradise 
Cut  and  Paradise  Cut  Overflow: 
Plans  (including  sales  tax),  $1-98; 
total  cost  plans  (including  sales  tax), 
$1.39. 

X-Sol-Waterfront    Ra.    in   the  City 


1946 


Januar>'   4 

WORK    UNDERWAY 

BUSINESS  BLDG. 

OCEANSIDE,  San  Diego  Co.,  Calif. 
530   North   Hill    Street. 

Construction    of    business    building. 

Owner — Thill  AppliaJices  and  Build- 
ing Supplies,  Francis  J.  Thill, 
owner.  530  S.  Hill  St..  Oceanside. 

Plans  by  Richard  Pinnell,  3437  Gold- 
finch  St.,   San  Diego. 
Work   will   be  completed   the   early 

part   of   this  year. 


South  Park.  San  Francisco, 

Howes  &  Whitaker,  626  Russ  Bldg., 
San  Francisco. 

John  Leibert  &  Son,  211  Albert  St., 
I  San  Rafael. 

I      M.   J.   King,   Inc.,  231   Franklin    St, 
I  San  Francisco. 

Est.  Cost.  $20,000    oa^Tind.  '"'  '   ^"   ^^"    '^*°^~.  ^'e 


17—       THEATERS 

tanuary   4,   1946 
CONTRACT  AWARDED 

CULVER   CITY,    Los    Angeles   Co..  : 
Cal.— A.    V     Perkinson.    1149    N    Las  1 


meter,  3   independent  circuits,  2- 
in.  panel  mounting. 
Total  Schedule  No.  2. 

Schedule  No.  3 
(1)  1  cost  of  rewinding  (inclusive  of 
transportation  charges  to  and 
from  shop)  for  4160  volt,  3  phase, 
60  cycle  in  a  Pacific  Coast  serv- 
ice shop  of  a  WestinghouFe  2360 
kva.  (1-minute),  3  phase,  60  cycle, 
2300  /  920  /  805  /  690  /  575/460  volts 
starting  autotransformer,  CO  No 


23— 


CANALS 


(1)  price  for  entire  work  complete; 

(2)  omission  of  transfer  depot  siding 'of  Vallejo,  between  Virginia  St  and 
and  spur,  deduct;  'Santa    Clara    St:     Plans     (including 

(3>  unit  price  per  cu.  yd.  for  removal  j  sales  tax),  $0.77.  cross -sections  (in- 
and  spoiling  of  objectional  mate- •  eluding  sales  tax),  $1.39:  total  cost 
rial  and  replacing  with  select  I  plans  and  cross -sections  (inclnding 
material  from  borrow  pits.  [sales  tax),  $2.16. 

The  bids  submitted  were:  j     checks    for    the    above    should    be 

H,  B.    Nicholson,    (1)    $213,658.    (2)  jmade  payable  to  the  Department  of 
$14,300,  (3)  $1.  I  Public  Works,  Division  of  Highways, 

^A.   D.   Schader,   San  Francisco,   (D    and   should   accompany   the   order  to 
■$214,700.  (2)  $13,700.  (3)  $.31.  this  office. 

,     Haddock  Engineers,  Ltd.,  (1)  $216,-  ] 

1900,   (2)  $13000,   (3)   $1.  j     Requests  for  the  above  plans,  apeci- 

Guerin  Bros..   (1)   $216,987,   (2)  $15,- |fications  and  proposal  form  must  be 
000,  (3)  $.85.  j  addressed  to  the  office  of  the  State 

!     Clifford   C.   Bong,    (1)    $233,436,    (2)  i  Highway    Engineer.   P.   O.  Box   1499, 

j  Sacramento.  Calif.  29 

Sharp  &  Fellows  &  Smith.  (1)  $234,-  j  .  j 


(1) 


16  '  Palmas.     Los     Angeles,     at     approx.  ,  „„    ^         ^     • 

$150,000    awarded    contract     for    the  '  (1)  3  500  kva.,_55  deg.  C  rise 


1946 


Januarv  4 

WORK    UNDERWAY 

RESTAURANT   ADDITION 

Estimated    Cost,    $7000 

OCEANSIDE.  San  Diego  Co..  Calif. 
213   North  Hill   Street 

Addition  and  modernization  of  res- 
taurant, including  installation  of 
store  fixtures,  lunch  counter  and 
fountain. 

Owner — Nell's  Coffee  Shop,  Francis 
J.  Thill,  owner.  213  N.  xiill  St.. 
P    O.   Box  11,  Oceanside. 

Plans  by  Richard  Pinnell.  3437  Gold- 
finch   St.    San   Diego. 
Work   will   be   completed  the   early 

part  of  this  year.  16 


January  4.  1946 

PLANNED 

OFFICE,  WAREHOUSE,  ETC. 

FRESNO.  Fresno  County,  Calif. 

Con.struction  of  office  building  (esti- 
mated cost  $9000) ;  warehouse 
(estimated  cost  $7000,  and  garage 


construction  of  a  theater  building ' 
fit  9820  Washington  Blvd..  Culver  • 
City,  for  Principal  Theaters.  Inc.,  ; 
1640  W.  Washington  Blvd.,  Los  An-  ' 
geles.     Bids   were    received    Dec.    26. 

The  building  will  be  approximate-  ; 
ly  100x155  ft.  in  area  and  contain 
smoking  and  powder  looms,  man-  ■ 
ager's  office,  ushers'  room,  toilet  •  (2) 
rooms,  storage  areas,  kitchen  and  ' 
restaurant,  stadium  type  auditorium  . 
with  balcony.  j 

Plan.s  were  prepared  by  Architect 
A.  R  Walker  &  Associates.  302  Sp- 
curitv  Title  Insurance  Bldg.,  Los 
Angles.  '7 


January  4,  1946 
COMPLETE    BIDS 

KLAMATH   PROJ  .  Ore.    -   Calif. 
Clifford     A.     Dunn.     Klamath     Falls,  j  $16,000.    (3)   $.65 
Oregon,    and    Slate   Constr.    Co.,    Box  •      Sharp  &  Fellc 
431,    Klamath     Fall.s     (Joint    bidders)  iOOO,  (2)  $15,700,  (3)  $.68. 
at  $145  558  submitted   low  bid   to  the  i     Morrison  -  Knudsen    Co.,    Inc., 
^    U    S    Bureau  of  Reclamation,  W.   R    $245,840,  (2)  $18,840,  (3)  $.79.  j 

34K517,  Serial  1649315,  to  be  used    young   chief  engineer,  Klamath  Falls  '     Johnson,  Drake  &  Piper,    (1)  $279.-  I 
with  Allis-Chalmers  synchronous  ,.^'g          ^^^g  f^j.  construction  of  1290,   (2)   $23,000,   (3)   $1.40.  1 

condenser    No.    128136.   5000    kva..    ^^^^^^^^^1:^  ^^^  g^ruc  tares,  canals  and  |      Nathan   A.    Moore,    (1)   $319,813,    (2)) 
which  Is  to  be  rewound  for  4160,^^^.^^      Coppek     Bav.     Modoc     Unit.  ;  $15,000,  (3)  $1.  -      { 

volts   star.                                                 l  Tule   Lake    Division.    Klamath    Proj.  1      R  Goold  &  Son.   (1)   $449,326.17,   (2)  j 
Schedule  No.  4                         'Oregon-Calif.     The    work    is   situated  '  $24,713,  (3)  $1.  *     26' 

contin-  I  ^jj^,yt  30  ^jies  southeast  of  Klamath  ;  ,  { 


January  3.  1946 

NOTICE 

SOLANO  COVtrrY,  Calif— A  rep- 
resentative of  the  district  office  of 
the  State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed project  In  Solano  County,  In 
the  City  of  Vallejo.  X-Sol-Wate?front 
Road,  for  which  bids  are  to  be  re- 
ceived in  Sacramento  on  Jannary  2S, 

1948. 

Said  representative  will  meet  pros- 
pective bidders  where  the  project  in- 
tersects  Georgia  St  on  Thursday, 
Januar>'  17.  1946.  at  1  P.  M.  » 

Janxiary  3,  IM* 

MOTICE  

SAN  MATEO  COUNTY.  Calif.— A 
representative  of  the  district  office 
of  the  State  Division  of  Highways 
win  accompany  prospective  bidders 
over  the  proposed  project  in  San 
Mateo  County,  road  IV-S.M-68-S  M 
for  which  bids  are  to  be  received  in 
Sacramento  on  January  16.  1946. 

Said  representative  will  meet  pros- 
pecUve  bidders  at  JuncUon  of  Bay- 
shore  Freewav  and  Peninsular  Ava 
In  San  Mateo  on  Tuesday,  Janua^ 
8.  1946.  at  2  P.  M.  * 

January  3,  1946 

BIDS  REJECTED 

NAPA,  Calif— The  City  of  Napa, 
Charles  E  Martin,  city  clerk.  City 
Hall,  rejected  bids  submitted  Decem- 
ber 28  for  resurfacing  tennis  cotirta 
at  the  Napa  Intermediate  school  New 
bids  will  be  asked  shortly.  29 

(Continued  on  Pajre  Eigrht) 


uous,  OISC  outdoor,  1  phase,  60  r^  ,,  _^  involves: 
cycle  transformers,  33000/31350/  *^«J'^'  ^""^  mvoives. 
29700/28050  (FC  taps)  volts,  delta 
to  480/2400  volts  delta  and  4160 
volts  star  with  HT  ratio  adjuster 
handle  through  cover  and  com- 
plete with  oil,  impedance  at  33,000 


I 


1  transformer,  same  as  above,  , 
except  with  an  addition  to  series  ; 
parallel  secondary  voltage  above,  j 
additional  series  parallel  voltage  : 
of  7200/12470  (star).  | 

Total  Schedule  No.  4.  20  , 


(1)  321,000  c.y.   excav.,  common,  ca-  '  29 
nals   and   laterals   adjacent;  | 

(2)  210.000      c.y.      excav..      common,  t  

drains  only;  i 

(3)  20,000  c.y.   excav  ,  common,  cut-  ' 
off  trench ; 

(4)  7,000    c.y.     excav.,     rock,     canals 
and  drains ; 

(5)  13,000   c.y.   excav.,   common,  em- 
bankment  borrow; 

(6)  1,500  c.y.  excav.  for  core  banks; 


STREETS  AND 
HIGHWAYS 


January  4,  1945 
LOW    BIDDER  , 

1  SAN  DIEGO,  Calif.— Mittry  Bros.  1 
;  Construction  Co.,  ><4801  San  Fernando  ' 
'  Rd.,  West  Los  Angeles,  at  $1,338,-  ! 
002.20,  submitted  low  bid  to  the  State  i 
'<  Division  of  Highways,  G.  T.   McCoy,  j 


WANTED-FOB   SALE-FOR  RENT 

USED  tQUIPME^T  and  MATERIALS 
BARGAINS 


FOR  SALE 


state  highway  engineer,  State  Bldg., 


a,  2000   cy.    excav.    common.    '°r  r„%'Vn1.lI''for ^ut  iTmli:."??     NEW    &    RECONDmONED 


structures ; 
j    (8)  100  c.y.   excav.,   rok  for  struc 
'    (9)  5,000  sta.   c.y.   overhaul; 
i  (10)  3,800  c.y.  earth  lining  in  canal 


grading  and  surfacing  with   portland 


18— WHARVES  &  DOCKS 


January  4,  1946 
■NOTICE   OF   SALE  _       .. 

j     SAN   FRANCISCO.— UnUl  January    (H)  15000  mi.   c.v.  haul   earth   lining! 
'  11.  10  A.  M.,  bids  will  be  received  by  ,  material ;  I 

[Navy     Material     Redistribution     and  ^jg)  3,100  c.y.  backfill;  1 

'  Disposal  Office,   785  Market  St.,   San    ^g^  j^^qq  ^y    compacting  backfill ;      1 
i Francisco  3,  under  Sales  Catalog  No.  \  ^^^  g^Q  gg    y^   dr>-rock  paving;  , 

B-231-46   for  sale   of   one   only   bath,  ,  ^5^  290  c.y.   concrete   in   struc; 


,  ^  _      ,       DIMENSION    LUMBEJW 

.    -4"^^^.  anToTmirs^tr  of^M^!^  wall^rds     plu«b»,, 

:g   Valley  Rd.  in  the  City  of  San  Diego.  |  pipe,   mill  work    »"*^   ''ff'"   ^""°J^J 


January  4,  1946 

CONTRACT   AWARDED .  ^_, _.^.    

MARE  ISLAND,  Solano  Co.,  Calif.  ; pre-natal    No.    C-5865.    Manufactured  1  (jg)  24,500   lbs.   placing   reinf.   bars; 
lesiimaLeo  .-..^l  ».uinj   ano  .rar,i.fe    " ^^^^  ^'^o^..  2415  Oregon  St.,  Berke-    by  Crane  Co.,  San  Francisco;  located  j  (j^)  ^75   ^   fb^.    erecUng  timber   in  ;  hambra,    at    $27,844.07    awarded    con 

::  iSaJeS   cost  *$S5o)lnc^;S^g,  ley-  ^t  $54,031,  -- ^''^f  VncwrSaJj  i*^  ^""*!^f  TJ'r\f^'''""^'  ^""lo  '      ^    ^      '^"    '"     *"" " 

the  installation  of  air  condition-    B"«ty   °^^w^l,*"?    ^  n    J^^^r^'^''^'  0»^1*"^  14^CaUf.  20 

Department,  Washington,  D.  C,  under  . 

NOy    13192,   Spec.    17362,    for   reserve  !  January  4,  1946 


29!materiala.    SALE  I'RiCES.    Urge 

i  itocks  of  "hard  to  get"  items. 

januarj'  3,  1946     !              Wire,  write,  or    phone 
CONTRACT  AWARDED                        i    CLEVELAND  WRECKING    CfT 
LOS  ANGELES  COUNTY,  Calif.—  ■  2900  Third  St.      -      VAleneia  4S77 
Vinnell    Co.,    1145    Westminster,    Al-  | ■■ 


ing  equipraient. 

^Tw^e'J^ri^^Che^^Avr    ^Vsno  I  '»««t  berthing" dredge  spoil  discharge  i  CONTRACT   AWARDED 

°^""'  «!?_r,"!r!^  ^      •  '^esno.    jj^^  ^^^  alterations  to  sewer  outfalls  !     OAKLAND,   Alameda   Co..    Calif.— 

at  the  Navy  Yard,  Mare  Island.  'General    Electric    Co.,    409    13th    St., 

Work  involves  placing  of  approxi-  i  Oakland  12,  at  $7315.10,  awarded  con- 
mately  4900  ft.  of  18-in.  dredge  spoil ;  tract  by  the  East  Bay  Municipal 
discharge  line,  removing  approxi-  ,  utility  District,  Daniel  Read,  secre- 
mately  142  ft.  of  30-ln.  diameter  con-  \  ^^jy^  512  i6th  St,  Oakland,  under 
Crete  sewer  pipe,  184  ft.  of  36-in.  j  proposal  1696  for  furnishing  one  elec 
diameter  concrete  sewer  pipe,  remove   ^j-ic  motor  and  starter.  •     21 

and   relocate  two  outfall  gates  com-  1 


Architect — Not  selected 
Construction  Is  planned  during  1946. 

16 


January  4,  1946 
PLANNED 
GARAGE  AND  OFFICE 

Estimated  Cost,  $60,000 
EUREKA,    Humboldt    County,    Calif. 

Broadway  and  Pacific 
Construction    of    garage    and    office 
building  and   installation   of   ma- 
chine shop,  truck  service  and  re 


7«-ft.   STBBiL  TOWER.   28  It  caL 

structures ;  i  tract    by    the    Los    Angeles    County  |  REDWOOD  TANK  and  two  66»-ln    x 

(18)  5  900  l.f.   driving  timber  piles;        Board    of    Supervisors,    501    Hall    of  j  24-ft    x     A -In-    S'lVEL   FRBJSfttJRB 

(19)  9.4    M    f bm.    mfg.    and    driving  1  Records,    Los    Angeles,    Dec.    26,    for  .  TANKS  to  be  sold  m»  cme  unit   L« 
sheet   piling;  j  the     construction     of     improvements  ■  (^^^^     ^    g^n     Francisco.    Mu«t 

(20)  380  l.f.  laying  24-ln.  dlam.   con-  {along  Los  Nietos  Rd.  south  of  Whit-  I  removed   at   once. 
Crete  pipe ;  I  tier  betweenlmperial   Highway  and  j  'phone      or     wlr» 


FOR  SALE 


150  M  12x12  LUMBER.  $35  per  M. 
Bob  Olsen,  2643  San  Bruno  Ave.,  San 
Francisco.    Phone  RAndolph  2998. 

(Jan.  3,  4,  7,  8,  9,  1946) 


FOR  SALE 


20 


(21)  16  l.f.  laying  30-inch  diam.  do;    JLefflngwell  Road,  a  distance  of  ap- 

(22)  624  If    laying  18-in.  diam.  corru.  )  proximately    3950    l.f.     or    0.75    mile, 
metal  pipe;  Cash  Contract  573.    Bids  taken   De- 

(23)  80  l.f.   laying  24-lnch         do;         'cember  18.  29 

(24)  84  l.f.   laying  30-lnch         do; 

(25)  452  If.  laying  36-lnch        do; 

(26)  174  l.f.  laying  48-lnch         do; 


Sacrifice.     Write, 
tor     infomatloa. 


TBo.OOO  Bm.  Good  Used  Douglas  Fir 
Lumber,  3x8,  3x10,  3x12.  4x12.  6x12. 
8x8.  10x10,  10x12.  12x12,  12x16.  Tim- 
bers 8  ft.  to  6  ft.  in  length,  all  In  very 
good  condition.  Addreas:  FRBa5  J. 
MAURER  &  SON,  Phone  1586  or  Box 
121,  Eureka,  Call/omla. 


\ 


CLEVELAND     WRECKING     CO. 
2800  Third   Street,  San   Francisco 
VAIencIa  4177  (tt) 


1 


FOR  RENT  OR  SALE 


January  3,  1946 


CAT    30    WITH    HYDR.    DOZHR 


'"'  »;-    ''2.,'"rr  ^  ^""    '"'  !  ''i'ill.1}-<t-?J^°  M.-Mayor  WU-  i  2M5  in^n."o'  Xv...  S.  F.  P.on.  RJ, 


POSITION   WANTED 


mlac.  metal  work 


ills 


Martin    of    Farmlngton    ha«    re-    2998. 


Total   bids   follow: 


celved   the   Information   from  W.    H.  ; 


plete  with   piles,  earthwork,  concrete  !  January  4,  1946 

construction,    iron    and    steel    work,  I  CONTRACT   AWARDED 

timber  work,  piplngand  paving.  •     18  I     qaKLAND     Alameda   Co      Callf^        _.„.    ...„   engineer   in    charge 

iS^Jnclsco  4    ^t  $96W    aw"?d^^  I  (A)  Clifford  A.  Dunn  and  Slate  Con-    ^  tSe  iB"^'^^"  °^  Co^nmunlty  Facill- 

Ownerj^merrct^nev  S.  Sons,  7th  |  19-^MISC.    CONSTRUCTION  'J^c^^  the  ^  4-^^^^^^  "sec??-  '         '''"^^'^°"     ''°'     ""  ^f«.  !  ties    of   the    Federal   Works    Agency, 


to  Jan.  i,  1946 


CIVIL  ENGINEER  graduate,  vet- 
eran, desires  position  with  contractor, 
esUmating  or  field:  4  years  exp.  of- 
fice engln.  In  hydraulic*,  highways 
and  structural  steel  design.  Reply 
Box  i4,  c/o  Daily  Pacific  BuUder. 

y  Jan.  4-7-8-9-10-11.  '46 


\X 


Architect — Not  selected. 

Construction  is  planned  during  1946.    PLANNED 

"     PLANT 


1946 


Calif. 


January  4, 

BIOS   OPENED 

SALESROOM 

OAKLAND.    Alameda   County 
29th  and  Broadway. 

One-story  reinforced  concrete  sales- 
room building  (65.04x72.99)  for 
Packard  distribution. 

Owner— Foster  W.  Weeks. 

Plans  prepared  bv  W.  C.  Helms,  1759 


Cost,  $75,000  ,  trif  ugal  pumps  and  motors 

MAJRIN  COUNTY,  Calif.  Near  Mount 
Olivet  Cemetery. 

Construction  of  ranch-house  type  in- 
stitution 


January  4,  1946 
CONTRACT    AWARDED 

OAKLAND,    Alameda    Co.,    Calif.— 

Owne7-''Guide  Dogs    for  the   Blind.  I  Kuhlman    Electric    Co     420    Market 

Tnr"T^^aato3  St.,    San    Francisco    11,    at    $2620.32, 

Archrt^e^t-^oh?TBolles,    369    P^- '  awarded   contract   by_  the   East^^^^^^ 

St.,  San  Francisco.  '     •     19   Municipal     Utility 


.Berkeley,    Calif.,    that    funds    to    the 
'Po^-  i  amount  of  $4000  will  be  furnished  to 


January  4,  1946 

NOTICE  OF  SALE  , 

ALAMEDA,  Calif. —  Until  January; 
14    11  A.  M.,  bids  will  be  received  by  ; 


_  _  District,     Daniel 

!  Read," secretary,  512  16th  St.,  Oakland, 
i  under  Proposal  1695  for  furnishing 
:  three   outdoor  transformers.  *     20 


Brnadwav.  Oakland.  ... „   ^      .r^     ,  ^  »     _« 

Low    Bidder  —  Empire    Construction  i  the  General  Engineering  &  Dry  Dock  ,8108  OPENED 


January  4,  1946 


Co.,   344   Harriett  St..    San   Fran- 
cisco. $82,720. 
Complete  bids  were: 
Empire   Construction    Co.,   $32,720. 
Dotv  &  Lockwood.  Oakland,  $34,700. 
Cosca  &  Marquis  Construction  Co., 
Oakland,  $40,607. 

The  contract  will  be  awarded   the 
low  bidder  within  a  few  days.      •     16 


Januarv  4.  1946 
TO   START  CONSTRUCTION 


Co  AlameJa,  Calif.,  for  the  sale  for  ,  OAKLAND,  Alameda  Co.,  Calif.— 
use  or  for  scrap  two  twin  screw  mine-  The  following  submitted  bids  to  the 
sweepers,  AM290  and  AM291.  66%  ;  East  Bay  Municipal  Utility  District, 
and  64%,  respectively,  completed.  The  ,  Daniel  Read,  secretary.  51216th  St., 
vessels  are  184  ft.  long  overall.  33  ft.  I  Oakland,  under  Proposal  1699  for  36 
extreme  breadth  and  14  ft.  molded  1  red  brass  manifold ;  125  red  brass 
depth  at  side  to  main  deck  amidshlp  i  four- way  cocks. 

with  a  light  displacement  of  625  tons.  )     e.    G.    Soeth    Brass    Foundry,     (1) 
Vessels     are     of     steel     construction    $645.84,   (2)  $1693.75;  total    $233^9. 
throughout,  diesel  engine  driven  and       m.  Greenberg  Sons.  (1)  $408.60^   (j^ 
are  each   powered   with   two   Cooper-    $2062.50 ;  total,  $2471.10. 
Beasermer   Corp.    6-cylinder.  930   h.p. 


Klamath 

$145,558. 

(B)  Kuckenberg    Constr    Co. 
land,    $163,875.  ;  the  town  for  the  purpose  of  assisting 

(C)  Marshall    &    Haas,    San    Mateo,  ij„  ^j^g  preparation  of  plans  for  street 
Calif.,   $174,289.  'improvements.    The    plans    for   street 

(D)  George  R.  Stacy,  Klamath  Falls  j  improvemntes  can  now  be  completed 
$182,262.30  'and  all  armagements  made  for  con- 

(E)  Morrison-Knudsen  Co.,   Los   An- ;  ^^,.^,^{00. 

geles,    $186,186.90.  I     Ty,e  preliminar>'  draft  outlines  11.1 

(F)  Fred  J.  Maurer  &  Son,  Eureka,  j  j^^jj^g  qj  bituminous   surfacing,   4-ln. 

I  base;  %-ln.  bituminous  surface,  50  ft 
I  width  average,  with  curb  and  gutter 

and  other  appurtenant  work.  The  es 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRHE  FLOOR  COMPANY 

666  Harrison  St.  OO  5583  San  Fr*.a.<»  I 


$307,839. 
Unit  prices  follow: 


20 


January  4.  1948 


OFFICE  BLDG.  Cost.  $75,000  !  diesel    engines,    direct    connected    to 

SAN  CARLOS.  San  Mateo  Co.,  Calif.  I  hydraulic  clutches  which  act  througn  1  3,^^  OPENED 

Comer  Laurel  and  Cherry  Sts.  reduction  gears  to  shafting  and  pro- j     OAKLAND,    Alameda   Co.,    Calif.— 

Construction   of  two-story  reinforced  j  pollers,  with  equipment  aboard.        l^iThe   following  submitted  bids^tojhe 

concrete  store  and  office  building  —  "'      •   •    -'   "-"'--  ■r^i-i.-«-* 


Owner— Mrs.    Rachael    Solomon,    1301 

Cherry  St.,  San  Carlos. 
Architect— Not  announced. 
Contractor— Gould    Construction    Co., 

680  Laurel  St..  San  C3arlos.  16 


1946 


January  4 

PLANNED  ^nru^ 

STORE  BUILDING  Est.  Cost,  $25,000 
LINDSAY.  Tulare  County,  Calif. 
Construction  of  retail  store  and  office 
building,    including    the    installa- 
tion of  some  store  fixtures  and  coun- 
ters. 
Owner— Orange  Belt    Supply   Co..   P. 
Fttton.     manager.     Lindsay     and 
Woodlake,  Lindsay.  Calif. 
Architect— Not  selected. 
Construction  is  planned  during  194& 

16 


jEast  Bfay  Municipal  Utility  District, 
'Daniel    Read,   secretary,  512  16th   St., 
;  Oakland,  under  Proposal  1698  for  one 
! electric  motor  and  starter: 
i     General    Electric    Co..    (1)    $2746.10. 
1(2)  $1533.60:  total,  $4279.70. 
i     Allis-Chalmers,    (1)   $2746.10   motor, 
i(2)   $1536.30  starter;  total,  $2482.40. 
^^^ ,     Westinghouse  *  Electric     Co.,      (1) 

The    following   «V**I^TmHtv  District     »2746.10,  (2)  $1541.70;  total,  $4287.80. 

East  Bay  Municipal  Utility  Dlstnct.   <r  Machinery  Manufacturing 


20— MISC.  SUPPLIES  AND 
MATERIALS 

January  4,  1946 

BIDS  OPENED 
OAKLAND,    Alameda    Co.,   Calif.— 


Daniel  ^^^^^^^^^'^S^'.^l^^JS^^^' ^Co..  (1)  $2746,  (2)  $1581;  toUl.  $4327, 
Oakland,   under  LS  34  for  1040  4-ln.  i       '  ^  •     2( 

to  12-in.  gate  valves: 


20 


(1).. 

(2).. 

(3).. 

(4).. 

(5). 

(6).. 

(7)  . 

(8).. 

(9).. 
(10) 
(11).. 
(12).. 
(13).. 
(14).. 
(15).. 
(16).. 
(17).. 
(18).. 
(19).. 
(20).. 
(21).. 
(22).. 
(23).. 
(24).. 

(25).. 

(26).. 

(27).. 


(A) 

$.13 

.12 

.11 

1.05 

.15 

.25 

3.00 

6.00 

.02 

1.00 

.15 

.90 

1.50 

6.00 

57.00 

.06 

80.00 

1.40 


(B> 

$.16 

.16 

.25 

2.50 

.40 

.60 

.75 

8.00 

.05 

.35 

.20 

.25 

1.00 

3.00 

50.00 

.04 

50.00 

1.50 


(C) 

$.20 

.13 

.20 

2.00 

.18 

.30 

2.75 

10.00 

.10 

.50 

.25 

1.00 

1.00 

4.10 

55.00 

.07 

66.00 

1.00 


(D) 

$.16 

.14 

.25 

3.30 

.20 

.25 

2.10 

6.00 

.04 

.35 

.25 

1.00 

2.50 

3.75 

50.00 

.06 

60.00 

2.50 


(E)    Itimated    cost    of    the    Improvements 

.18! 

185  I  special 

IRS    available     through     the     Bureau 
175      Community  Facilities  of  the  Federal 
.Works  Agency  are  to  be  repaid  wlth- 
lout  interest  when  the  construction  la 


L^85  i  will  be  $163,000,  to  be  furnished  from 
1 «  I  soecial  assessment.  The  funds  made 


.32 
.62 

1.30 

14.00 

.01 

1.10 

.23 

.35 

2.35 

4.40 

55.00 

.04 

84.50 


i 


CONTRACrrORS     Save  Money  and  Time 

QUANTTTY  SURVEYS 

165  JESSIE  STREET  S Utter  8361  s^N   FRANCISCO 

LeROY    SERVICF 


PREPARED    BY 


begun.  «  ,      ' 

j  E  A.  Rose,  located  at  Denver,  Colo.,  , 
!  is  the  engineer  for  the  Bureau  of ; 
I  Community  Facilities  of  the  Federal  ; 
(Works  Agency  for  New  Mexico.        29 


i 


1946 


1.00 
1.25 
L50 
1.75 
2.50 
.07 


1.00 
1.50 
2.50 
4.00 
6.00 
.10 


1.35 
1.65 
2.25 
3.30 
5.00 
.11 


1.20 
1.50 
2.00 
3.00 
4.50 
.10 


(Ft 


January  4,  1946 


Oakland  Plumbing  Supply  Co..  S^.  j 
1    130015.20;  total  lump  sum,  $28,450. 
(?rane  Co..  $31,140.48;  $31,140.48. 
Atlas    Elevator    Co.,    $22,751.50;    no 

Pacific  States  Cast  Iron  Pipe  Co., 
$28,819.08 :  $27,200. 

Rensselaer     Valve     Co..     $36,674.80; 


Januar>'  4,   1946 
BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif  — 
Until  Jan.  16.  5:30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Daniel  Read, 
Secretary,  512— 16th  St.,  Oakland,  un- 
der Pro.  1702  for  cement  lined  seam- 
$36,674.80.  ,  ^  _,  -  MS  0^1  Ai  •  '  le8.s  pine.  6-inch  diameter. 
PLANNED  ^'^'^  Manufacturing  Co..  $3J.wo.o*.  ;     gp^cificatlons  obtainable  from  the 

RK-vronFT    BLDG  Cost.  $100,000  '  $32,238.86.  ,     />„    ma       above   office.  *         *  20 

?AL(?  ALT<)  ^ta  Clani  Co*  cilif.  |     Moran  Plumbing  A  Supply  Co..  $28^  ■  , 

3?0  University  Ave.  653.38;  no  bid.  '201  Januar>-  4.  1946 

^  '  I  BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif  — 
Until  Jan.  16.  5:30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Daniel  Read, 
Secretarv.  512— 16th  St.,  Oakland,  un- 
der Pro.  1703  for  two  magnetic  start- 
ers.  500-h.p. 

Specifications  obtainable  from  the 
above  office.  •        •  20 


(1) ,...     $.39 

(3) 39 

(5)... 39 

(7) 3.00 

(9) 01 

(11) 20 

(18) •«> 

(16) *500 

(17)    100.00 

(19) 150  00 

(21) 3.00 

(23) 3.00 

(25) 3.00 

(27) 30 


(2) 

( 

(6) 


I  January  3 

i  BIDS    ANNOUNCED 
.      MOFFETT     FIELD.     Santa    Clara 
'■  Co     Calif —Fredrickson    and    Watson 
:-^    icoiistr.   Co.,  873-8l8t  Ave.,   Oakland, 
at  $86,988  submitted  low  bid  Dec.  21, 

iS    Aeronautical 
Field,    for   con- 
struction   of   concrete    slab    taxiway.  , 
75  ft    wide,  14  Inches  thick,  and  ap-  j 
I  proximately  835   ft.   long,   with  15-ft.  , 
I  wide  shoulders  on  each  side,  of  pene-  , 
I  tration    macadam    and    crusher    run  1 
I  sub-base  at  Moffett  Field.  j 

I      Complete  bids  were:  | 

Fredrickson  &  Watson  Constr.  Co.,  : 


150.00  100.00  100.00  500.00  130.00  ^^^  *^^^  ^o    the    Ames 

''^      ^S      11^      4^      2W     Laboratory,    Moffett   F 
2.00      4.00      fOO      4.00      2.00    I  ^j^^    q,   concrete 


I 


Ass<xiated  Wcxxl  Products  Co. 

Fabricators  and  Erectors  oi 

TIMBER  TRUSSES 

Ik^aS  SIXTH  ST.,  E«rkeiey  2.  Calif. 


Berkeiey  8317 


SOmiiSL 


.75 

.90 

1.00 

1.20 

1.50 

.20 


$.39 


:  T55  ;  Oakland,  $86,988 


.60 


Union   Paving  Co..   San    Francisco,  j 


(8)::::::     l^\*^j^^_  smith,  San  Mateo,  $91,490 


(10) 150, 

(12)  2.00'     Carl    N. 

(ie)„ 02]     Chas.    U 

(18) 1.00    $W.70t- 

(30) 2.00 

(22)-— 2.00 

(24) 3.50 

(26) 4.50 

•     • 


Swenscn    Co.,    San    Jose,  j 

Harney.    San    Francisco,  ] 
•        •  29  I 


January  8,  1946 


« 


!5kV^ 


f\l»SH£0 


ROUNDS 
S^UAtES 


NOTICE  „    „   ,,s      *    «.««»    ' 

KINGS  COUNTY,  Calif.— A  repre- , 

S    sent^ive    of    the    <i»»trict    office    of 

the  State  Division  of  Highways  will  j 

jaccompanv   prospective  bidders    over; 

Januarv  4.  1946      '  Sep^sed  project  In  Kings  County  | 

January  4,  1940      ,;J/ vi-Kin-125-D.    for    which    bids 

SV^OTOn"  PROJECT,   Wyoming.  I  are  to  be  received  in  Sacramento  on 

_WE    Baling.  Meeteetse,  Wyo.,  at 'January  16,  1946. 


LOW   BIDDER 


LOOKING  FOR 

BUSINESS! 


WE'RE 

NEW 

VENTILATING 
GAS  HEATING 
WIRING^  FANS 
REFRIGERATION 

(Commercial  and  Industrial  Only) 
50  Top  Qualify  JoumeymBn  Mechanics 

O'KEEFFE/The  Fan  Man 

55  ELEVENTH   STREET,  near  Market 

Telephone  MArkef  6333 


1188  604  60,   submitted  low  bid  to  the 
U.  S.  Bureau  of  ReclamaUon,  River 


Said  repr;»entatlve  will  meet  proa- 


._.-    pective  bidders  at  Stmtford  on  Jan 
t"on"W7o.,"Vnder  Spec  1127  for  con-  |  uary  9,  1M6.  at_10_A_M. 
struction    of    earthwork    and    struc-  .  January-  8,  1946 

tures.  Pilot  canal  station  1841  to  sUi-  j 

tion  2002;  Pilot  Canal,  J^t«"J«  ^JS.'  I     TEHAMA  COUNTY,  Calif. -A  rep- 
P37.7N   and    P37-7S.   ai^d   sublaterals,       T^HAMJV  ^u  ^^^^   ^^^^^^   ^^ 

Pilot  Division.  Riverion  Project  Wyo-    r^^^^^  ^,  Highways  wUl 


^AHf 


FLATS 


HE.XAGOHS 


ifn. 


MILD  CAPiON  .  C10I9  -  B1I12 

Beatie  Steel  &  Supply  Co.,  Inc. 

HUmboldt  5122 


1650 


32iid  Sfreet 

OAKLAND  8.  CALIFORNIA 


^Vn»  "rhe"  work  18  situated  about  9  ;  the  State  Di 


jrk   18  siiuaiea   auuuv  w    i.i^  '^       I„    «rf»«T»ertlve   bidders    over 
„„rthe«.   Of   '""^"■'•ISn'S^^    P^^i>,J'iJS 


Prospective  Bidders 


AddkioD  to  Edf  eiiaont        | 
School,  San  Bruno,  Cafif .     | 

4 ♦ 

BIDS:  San  Bruno  Blemantary 
ftoheel  Diatriot.  January  11,  •  P.  M. 
Plans  prepared  by  Arohitoeta  MaiMten 
A  Hurd.  407  Sanaemo  St^  San  Fran- 
oicoo. 

Moore  A  Roberta,  698  IClaalon  St.. 
San  Franaioca 

Petor  Sartorlo,  262  Clementina  St., 
San  Franciaco. 

Carrico  A  Gautier,  96B  Ocean  At«., 
San  Pranclace. 

S.  J.  Amoroso  Oooatruction  Co.. 
2136  Al^many   Blvd.,   San   Franciaco. 

M.  A.  Uttle,  1  Grand  Vl«w  Ava.. 
San  P^ranciaco. 

Midstatc     Construction     Co.. 
Bush  St.,  San  Frandsoo. 

Richard    Deluccfai   A    Co., 
Matoo  Ava..  San  Bruno. 

M.  J.  King,  Inc.,  231  Franklin   St., 
'San   Franciaco   (UNderhill  8209). 


^Slcolm  G.   I^ng..  Billings.  f-^??-f'y;,^yrlf^^^^^^ 
at    $220,073.50.    submitted    '^^x^\'o^\l]^]^^^^\\%^ 


January  4,  1946 

BIDS  WANTED 
CENTRAL     VALLEY 


PROJECT, 


I     SaTd  representative  wmmeetproj- 
pecdve  bidders  at  the  Fremont^Hotel. 
'Red   Bluff,   on  January   11.    1^6    be 
!{;.een9A.  M.wid4P.  M.  Mr 


^#    th*'    Frlant-Kem    canal,    CMitral  i  blue  prints  are  now  av»u» 
valley  P^-t!  Frlant,  Calif  Tha  new   following  -^^'^r.^.fop'fa^ulo' 
work    will   extend   construcUon    to   a  •  be  opened  In  Sacrarneniu  u*. 
;Snt  about  25.5  miles  south  of  Frlant    16  and  on  Januaxj;^^-  ^  ^^^^  ^^^ 
'^»"-  I  of  R^  Bluff  and  Shasta  Cmmty  line : 

Plans     (including    sales    ***>•    f^^^/ 
SSi-aections    (includlBg   ««;f  JJ^^.' 
1 129  37-    total    coat    plans    and    cross 

'HJtlo;.  (including  -l^'^^^'^Si.o^ 
n-Teh-3-D.    between    Loa    Moimos 


The  ACME  SWING  SAW 


25I-MACHINEHY  AND 

EQU^MENT ,  ^^-^^-^--^  ,  p7-,  (deluding  sales 

■ ^January  4,  1946     !  ^)    ,2.61;  total  cost  plana   (includ- 

^?Ac5!lJ^^^''^<S^^-No    bid.|^fn^<S  3      mile« 

we^'S^SSS^the  Cit  yof  Sacra-  „,^  ?,'  L^ucicle  and  4  miles  sout^ 
mento  Water  Department  City  Hall.  '  ^f  Williams.  Plana  (^^^^*J  ^f  ,^^^ 
Sr  remote  control  equipment  for  ^^ .  12  77;  croas- sections  (inciudmg 
witer  Snks  Noa  1  »nd  2.  25    ,^ea  tax).  $8.76;  total  coat  plans  and 


■  ii 


Self  Starting  Portable  Contractors  Saw 

Manufactured  by  Tlbe  Acme  Saw  mnd  Grimiinf  Works 
%4  BRYANT  ST.,  SAN  FHANCISCX)  —  Ph»iw  HE«lock  2t»4 
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DAILY    PACIFIC    BUILDER 


FRIDA^^   JANlJ  AF„Y  4,  1946 


• 


PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING    ARCHITECTS 


SAN  FRANCISCO  COUNTY 


AARON.  GUSTAVB;  SO  IMh  At«l 
ABRAHAMS.  HAKRY  W^  •40  KucUd 
AT6BU& 

ALUEN.  FRED  R..  1032  Hyde  Street 
AMANDES.  F.  FRiaDBaUC,  414  Dew- 
ey Boulevard. 
AliBROSE,  Wm.  C,  251  Ke&rny  St 
APPLEGARTH,  G.  A^  235  Momtgom- 
ery  Street. 

APPL^TON,  A.  68  PMt  Street 
HYMAN  &  APPLBTON.  66  Post  St 
AUSTIN,  ELJZABETH  ML,  UO  FU- 
bect  Street 


BAKEWELI^  JOHN,  Jr.,  :ta  K—mj 

BtKML 

BAKEWEIL.  &  WEIHE.  251  Kearny. 
BANGS.  E.  GEOFFREY.  «0B  Marlwt 

Street 
BARaVSTTO.  Sn^VIO  Li,  68  Sutter 

Street 
BAUMBERGER.    WALTER    K..    8226 
Cabrlllo  Street 

BAUMANN.  HERMAN  C^  251  Kear- 
ay  Street 

BERNARDI.  THEODORB  O,  402 
Jackson  Street 

WURSTER  &  BERNARDI,  4t2  Jack- 
son Street 

BBRTZ,  EARLJ:  B.,  1S$  Moatgom- 
ery  Street 

BI.ANCHABD,     NORMAN     K^     880 

Pine  Street 
BLANCHARD  &  MAKER,  369  Pine. 
BISSANTZ.  EDGAR  F.,  2128  VaUejO. 
BUSS,  WILL  M.,  235  MontcMBery  St 
BLISS,  WALTER  D.,  582  Market  St 
BLISS  &  FAIRWEIATHER,  882  Mar- 
ket Street 

BOLLES,  JOHN  S.,  3W  Ptoe  St 
BORN,    ERNEST.    730    MeDtcenMrr 

Street 
BRANNER.  JOHN  K.,  21«  Poet  St 

BICKEL,  HEDDICK  H,  682  Market 

Street 

BROWN,  ARTHUR,  Jr.,  251  KMlsy 
Street 

BUCKLEY,  VINCENT,  110  Sutter  St 


CANTIN,  A.  A..  704  Market  Street 
CANTIN,  A  MACKENZIE,  704  Mar- 
ket Street 

CAULDWELL.  ALBERT  M.,  IT  0»- 
good  Place.  ' 

CHINN,  FRANCIS  LAI,  622  Waah- 
ington^  Street 

CIAMPI,   MARIO   J.,  85   San   Paklo 

Avenue. 
CLARK,  HERVBY  P.,  210  Poet  St 
CLAUSEN,  CHAS.  O.,  746  46th  Areu 

CLAUDIUS,  CHARLES  W..  2443  4Tth 
Avenue. 

CLIFFORD.  WALTER  C,  SIO  Lo- 
cust Street 

COBBY,  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY     W,     8847 
Washington  Street 

COLLINS,    FREDERICK   R,   1032 
Hyde  Street. 

CONRICH,  J.  LLOYD,  568  83nl  Ava 
CORBETT,  MARIO,  210  Post  Street 
COULTER,  NORMAN  R.,  251  Kearny 
Street 


DAILEY,  GARDNER  A.,  210  Poet  St 
DAKIN.  FRANK  W..  625  Liarket  St 
DAVIS,  F.  C,  615  Buena  VUta  Ave. 
DAY,  WM.  PEYTON.  406  Montffom- 
ery  Street 

DEICHMANN,  OTTO  A,  1026  Market 
Street 

deLAPPE.  RUSSELL  GUBRNE,  564 

Market  Street 
DE     MARTINI,     EDMUND     P.,     788 

Market  Street 

DENKE,  EDMOND  H,  1317  Hyde  St 
DEVITT,   JOHN  H,  680  Market   St 


EDIE.  WM..  47  Reckwood  Court 
EDWARDS,  THOS.  M..  704  Market 


FABRE.  ALBERT  J..  261  Kearny  St 
FAIRWEATHER,   J.   S.,   682   Market 
Street 

BLISS  t  FAIRWEATHER,  682  Mar- 
ket Street 

FALCH  WALTER  C ,  1202-3  Hearst 
Building. 

FITZGERALD,  GERALD  J..  112  Up- 
per Terrace. 

FOLEY.  JOHN  J..  770  Fifth  Avenue. 
FRA3IER,   EMORY  M.,   1112    Larkln 
Street 

Fi^ANKLIN.   CHAS.   H.,  2646  Cheet- 

nut  Street 
FRICK,  EDWARD  L.  261  Kearny  St 
FUNK.  JOHN  C,  21  Columbua  Ava 

GEIUnJBS.  CARI^  417  Dewey  Blvd. 
GLASS.  EDWARD.  966  Unlo«  Street 
GOLDSTINE,  IRVIN  WILLIAM.  821 

Market  Street 
•PULD.  J.  S..  406  Montgomery  St 
GUNNISON,    WM.     F.    1666    OeMen 

Get*  Avenue. 


HARPER,   W.   W.,  681   Market  St 
HASS,    ANDREW   T.,  626  Maxket  St 
KENT  &  HASS.  525  Market  Street 
HELM.  WILLIAM  J.,  S3  Marae  Ara 
HEIMAN.  S.,  605  Market  Street 
HERTZKA,  W.  S.,  3W  Plae  St 
HERTZKA   A   KNOWLES.  369   Fine. 
HILDEBRAND,  ERNBST,  251  Kaar- 

ny  Street 
HINTERMANN,  OTTO  O.,  2847  GeM- 

ec  Gate  Avenua 
HOB  ART.  LEWIS  P.  525  Martlet  St 
HORSTMAN.  ANTHONY  J.,  fTT  Itth 

Aveaua 
HOWARD.  HENRY  T..  2844  JackMD 

Street 
HUBBBRT.  WALLACE  H.,  888  Mar- 
ket Street 

HURD,  LESTER  W  407  Sansorae  St. 
MASTEN  A  HURD.  407  SaB0«ae  St 
HURT.  EDGAR  B..  582  MkrkeC  8t 
HYDE.    WINFIELD   H,  888  MaxlMt 

HYMAN.    SAMUBL   LiaHTNBR,   88 

HYMAN   A   APPL.ETON,   66  Pos»   »t 


IGAZ,  RUDOLPH.  Jr  ,  786  Maiket  St 
IRVINE,  RICHARD  R..  8841  IStk  8t 


JACOBS,  ALFREiD  H.  110  Salter  8t 
JAEHNE,     ALFRED     H.     8808    28Cll 

JOHNSON.  AI..FRBD  W.,  6S1  Martlet 

Street 
JORGENSEN.    MARK    T..    60    Santa 

Ana  Avenue. 
JOSEPH.   BERNARD  J.,   681  O'rmr- 

rell  Street 
KENT.  THOMAS  J.,  525  Mkrttet  8t 
KENT  &  HASS.  525  Market  Street 
KEYSER,  LAWRENCE,  701  PaiBaa- 

sus  Avenue. 
KNOLL   A   H..  726  Sutter  Street 
KNOWLES,  WM.  H  ,  369  Pine  Street 
HERTZKA   &   KNOWLES.   360   Pine. 
KRAFFT,  ELMER  J..  760  Market  St 
KRUSE,  LAWRENCE  A..  251  Kearny 

Street. 
KUHN.  ALFRED,  206  Castenada  Ave 
KUMP,  ERNEST  J.,  251  Kearny  St 


LAMB,  ARTHUR  H..  251  Kearny  St 
LANGHORST,   FREDERICK  L^   447 

Sutter  Street 
LEASEN,  HARRY  J  ,  1710  10th  Ava 
LLOYD.  F.  E.,  210  Poet  Street 
LOVELL,  H  K..  185  S2nd  Avenue. 


MAHER,  EDWARD  J..  880  Pine  St 
BLANCHARD  &  MAIBER,  860  Plae. 
MASTEN,  CKARLBS  F.,  487  ~ 


MASTEN  A.  HURD,  407  Saneoma  St 
MASTEN,  J.  KENDALL,  2001  Sacra- 

Ington  Street 
MASTROPASQUA,     LOUIS,     UH 

Union  Street 
MAURY.  CHAS.  F .  1617  Lyon  Street 
MacDONALD.  EARL  It.  208  Oaxden 

Lane,  Colma. 
MCCARTHY,   FRANCIS  J.,  808  Mla- 

•lon  St 
McCREA,  GEORGE  E..  285  7th  St 

McGUINNESS.   JAMXS  F..  486  Piaa 
Street 

McSWEENY,  A   McF..  Haarat  Bldf.. 

Third  and  Market  Sta. 
McSWEENEY.   ANGUS,  U4  Mlwlw 

Street 
RESING  ft  McOUINNBSS.  488  Plae 

Street 

Mclaughlin,  richard  a^   08 

20th  Avenua 

MERCHANT.  Wm.  G.,  67  Post  Street 

MEYER,  FREDERICK  H.,  408  Mont- 
gomery Street 

MICHELSEN.    HARRY    M,   80   Ma- 
drone  Street 

MILLER,  JAMES  R..  580  Market  St 

MILLER  &  PFLUBQEi;,  680  Market 
Street 

MINTON.   HENRY   A.,   166  Sanaome 
Street 

MITCHELL.  JAS.  H.  407  Sansome. 

MOHR,   NORMAND  W.,  481  Noe  St 

MOONEY,   WALTER   E..   1220   Ulloa 
Street 

MOOSER,  WILLIAM,  251  Keamy  St 

MOOSER.    WILLIAM,   Jr.,    681   Mar- 
ket Street 

MORGAN.  JULIA.  485  California  St 


NEUMARKEL,    EMIL   A.,   1874   86th 
Avenue. 


OGLOU,    VLADIMIR,    2784    Sacra- 
mento Street 

OSBORNE,    ERLE    J.,    2618    Pacific 
Avenue. 


PAGE.  EDWARD  B.,  261  Keamy  St 

PERRY.  WARREN  CHAS..  260  Cali- 
fornia Street 

PETERSON.     CLARENCB     O..      804 
Mission  Street 

PEUGH,  W.  D.,  333  Montgomery  St 

PFLUEGER,  MILTON,  580  Market  St 

PFLUEGER,  TIMOTHY  L,  580  Mar- 
ket Street 

MILLER  &  PFLUEGER,  680  Market 
Street 

POLLACK.    RALPH   N.,   700   Sterner 
Street 

POPE,  CHARLES,  308  laurel  Street 
QUANDT,    FRED    W.,    281    Golden 
Gate  Avenue. 

RANEY,  VIM  CENT.  233  Poet  Street 
REID,   JOHN,   Jr..   405   Montgomery. 
REIMERS.  FREDERICK  H,  79  Post 
Street 

RESING.  EDMUND  J..  488  Pine  St 
RESING  &   McGUINNESS,   488  Pine 

Street 
REYNOLDS  &  CHAMBERLAIN.  564 

Market  Street 

RIEDY.  D.  A.  265  City  HalL 
RIST.  MARTIN  J.,  760  MariLet  St 
ROGERS.  CHAS.  E.  J..  760  Market  St 
ROLLER,  ALBERT  F.,  080  Market  St 

ROWE,      WILLIAM      HENRY,      214 

Front  Street 
RUNGE,  C.  W.,  1623  35th  Avwiua 

RUEGG,   THEODORE  G.,  617  Mont- 
gomery Street 


SHARPE,    ED.    MU^SON,    277    Pia« 
Street 

SHAW,  FREDERIC.  542  18th  Ave. 

SHELDON,  MARTIN  A.  681  Market 
Street 

SMITH,  DONALD  POWERS.  58  Sut- 
ter Street 

SMITH,   HENRY  C.   880   Green    St 

SMITH.    WILTON.    155    Sansome    St 

SMITH.  THOMAS.  8121  26th   Street 

SPACKMAN,     WENDELL     R.,     604 
Mission  Street 

SPENCER,  ELDRIDGB  T.,  251  Kear- 
ney Street 

STARKS,     LEONARD     F.,     804     Do 

Young  Bidg.,  Market  and  Keamy. 

STEWART,  JOS.  L..  206  Saaaome  St 

STONE,  DOUGLAS  D.,  881  Buah  St 

STRINGHAM.     ROLAND     L,     2S1 

Keamy  Street 

STROTHOFF,   CHAS.   F..   1867   Mar- 
ket Street 

SWAIN,  CLARKSON,  2425  Buchanan 
Street. 


THOMSEN,    H    A,    Jr,    315    Mont- 
gomery Street 

TRAVIS.  GEO.  W..  426  4lBt  Ava 


WARD.  JOSEPH  FRANCIS.  860  Pine 

Street 
W'EEKS,  HAROLD  H,  608  Market  St 
WEIHE,  ERNEST  E.  261  Keamy  St 
BAKEWEIL  &  WEIHE,  251  Keamy. 
WELLINGTON,  WINFIELD  SCOTT, 

260  California  Street 
WHITE,  C.  BOLTON,  281  Spruce  Ct 
WHITE,     HUGH     C.     916     HlUcreft 

Circle. 
WIEMEYER,  GEORGB  H.,  704  Mar- 
ket Street 
WICKENDBN,  JAMES  D..  408  JaeK- 

son  Street 
WILLARD.     STANTON,     1847     20U 

Avenue. 
WILLIAMS,    ALBERT   R.,   201    Peet 

Street 
WILLIAMS,  ALFRBD  C^  1201  Fifth 

Avenue. 
WILLIAMS.  MORTON  A..  6834  Ocean 

Yitir  Driva 
WILSON,  ALBCK  L..  716  MantfMi- 

ery  Street 

WYNKOOP,  FRANK,  881  Market  St 
WURSTER,  WM.  W..  408  JaolOMn  8t 
WURSTER  &  BERNARDI.  408  Ja*- 

son  Street 


AtJKMEDA 


ASHCROFT.     G.     B., 
Avenue. 

CORNELIUS.  ALBERT,  CUatan  Av. 
and  Grand  Street 

HASS,    ANDREW    T.,   17U    FalMOm 
Court 

HEWETSON.     AMOBLO,    1100    Ver- 
sailles Avenu«. 


BURLINQAME 


ALBANY 


DeMONTE.    LOUIS    A^    S18    Camel 
Avenua 

-^ 

ALDERPOINT 
HIGBIB,  HOWARD  W, 


ATHERTON 


JANSSEN.    ARTHUR  D.,    68 
Avenue. 


BAKER8FIELD 


BIGGAR.  CHAS.  H,  730  Holtby  Rd. 
CULLIMORE.     C.     C,    2329    Truxton 

Avenue. 
WYNKOOP.    FRANK,    HaberfaMe 

BuUdiBsr. 


BCLMOffT 


BROWN,  mVINO  FORBES.  ItlA 
Adeline  Drtva. 

GILLAM,  W.  a  F.,  1404  Pahn  Drtra. 

McSWEENEY,  ANGUS,  112  Pepper 
Avenua 

NORBERG,  ERNEST  L.,  407  Occi- 
dental  ATenoe. 

SHARPS,    Lu    J..    736   W.    Poplar    St 

SHARPS,  LEO  J.  1477  Burttngame 
Avenue. 

STEPHEN.  WALLACE  A.,  2008  Car- 
mellta  Avenua 

THAYER,  OSCAR  R..  1287  Cabrlllo 
Avenua 


BERKEtEV 


LARKSPUR 


STONER,    HAROLD    G. 
Vista  Ave. 


71    Marina 


L08  ALTOS 


HODGSON.   GILBERT,    Rta.   1,  Box 
807. 

KENSrr.  HENRY  DAVTD.  Poet  Of- 
fice Bldg. 


LOS  OATOS 


ROOT,  CHESTER,  BleaaoK  Hill  Rd. 


MENLO  PARK 


ALLEN.  HARRIS  C,  2614  HlUegan 
ANTHONY,   JOHN    B,    2888    Fwaat 

Avenua 
BALLANTINE,    JOHN    KNOX,    Jr. 

1612  La  Loma. 

CHILDS,  EILMER  E.  702  Sprace  St 
CONFER.     FREDERICK     L.,     Hotel 
Claremoat 

De  MARS,  VERNON.  1195  BucUd 
Avenua 

DeCHENE,  ERNEST  R.,  718  Arling- 
ton Avenueu 

DE  LONG,  SCOFIBLD,  2668  Le  Canto 
Street 

De  bAN^O,  RAYMOND,  2584  Milvia  ^ 
Street 

DONOVAN.  JOHN  J.,  960  Parker  St 

DRAGON,  PAUL  L.,  2068  Alleton 
Way. 

FERREUS.  HAROLD,  210o  Tirginla. 

GENSS.  HAROLD  F.,  1810  McGee 
Avenua 

GOODMAN.  MICHAEL,  2422  Cedar 
Street 

GUTTERSON.  HENRY  H.  2922  Gar- 
ber  Street 

deLAPPE  RUSSELL  GUBRNE,  Ho- 
tel Claremont 

HARDMAN,  B.  R.,  2088  Allston  Way. 
HAMMARBERG,   PAUL  H,   2   Nor- 
wood Avenua 


I<ENNACY,    JOHN    E,    718    CoUega 

Avenua 
HHaiPEL.  WM  F..  880  Laurel  Dr. 
YOUNG.  JOHN  DA"CIS,  RFD  No.  1 
YOUNG,  JOHN  D.,  RIT)  1,  Box  1087A 


BINDER,  WILLIAM.  85  W.  San  Car- 
loo  Street 
CURTIS,  E  N..  36  W.  San  Carkto  St 
JAEKLE    DONNELL    E,    Builders' 

Exchnage  Building. 
JABKLE.    DONNELL    E.,    Buildem' 

Excbaxtge  Building. 
KRESS,  EDWAPJj  W..  615  Flret  Na- 

tiona.!   Baiik   Building. 
McKENZISk.  CHAS.   S.,  22  a   7th  St 
ROOT.  CHESTER-   167   a  10th  8t 
^OBEY,  GIFFORD  E..  68  South  First 
WYCKOFF,     RALPH     Anglo     Bank 
Building. 


MILL  VALLEY 


HATCH,   JOHN    DAVIS,   2631   Hille- 

gass  Avenua 
HAYMOND,    SCOTT,    2823    Shattuck 

Avenua 


BERTENSHAW.  JAS.  W.,  420  Maline 

Avenua 
LAMB,    ARTHUR    H.    209    Oakdale 

Avenua 
MILANO,  J.  P.,  de  Sllva  laland. 


MODESTO 

De     LAPPE.     RUSSELL    GUERNE, 

1901  Downey  Avenua 
HILBURN,  GEORGE  N..  12U  K  St 


MONTEREY 


RYLAND,  C.  P..  P.  O.  Box  847. 
STANTON,   ROBT,    Pebble    Beach. 


OAKLAND 


1801 


SALINAS 


BUTNER,  CHAS.  E.  7  Wlnhaxn  St 


SAN    JOSE 


SACRAMENTO 


CUFF,  CLARENCE  C,  1516  Q  St 
DEAN.  CHARLES  F.,  1407  California 

State  Life  Bldg. 
DBVINE,  HARRY  J.,  Cronan  Bldg. 
FRANKLIN,  CLIFFORD  N.,  1780  0th 

Avenua 
GILLEM,  JAMES  A-  4781  D  Straet 
GOODP ASTER,    HERBERT    E,    Ml- 

tau  Building. 
HARRISON.    FREDERICK    S..    1312 

Del   Paso   Blvd. 
SATTERLEE.    IVAN    C,    Callfemia 

State  Life  Bldg. 
SELLON,   GEO.    C,   Callfemia  State 

Life   BuUding. 
STAFFORD.  GORDON,  1826  3td  Ave. 
STARKS,  LEONARD  F.,  418  Native 

Sons'  Building. 


SAN    LEANDRO 


KERR,    RALPH    N.,    308   Broadmoor 

Boulevard.  ,     .    „ 

KREINKAMP.  H.  A.,  684  Maple  Court 
MOWBRAY,    MELTON    V.,    Jr..    756 

Rodney  Drive. 
ROSEBROOK.  GUY  L.,  1706  San  Le- 

andro  Blvd. 

SAN    MATEO 


BLAINE.  ROGER  W..  5574  Florence 
Avenue. 

iBLODGETT,  EDWARD  OSCAR,  1989 

Hoover  Avenue. 
BROOKE,  HERBERT  VAUGHN,  542 
HAYS    Wm.  C,  2924  D«by  Street  Fairbanks  Avenue. 

HUNTER,   ALBERT    R.,    1804    Capl-  j  BROWN.  GUY  L,  601  Bank  of  Com 
straao. 


JEANS.    RAYMOND    W.,    1824     San 

Pedro  Avenua 
JORY,  ARTHUR  V..  1396  Scenic  Aye. 
JORY,   STAFFORD    L.,    1870   Euclid 

Avenua 

KLINKHARDT.  GEORGE  R.,  44  Eu- 
calyptus Road. 

LAKE,  H  xtAFAEL,  Claremont  Hotel 
LINDLEY,    CHARLES   R^    1037   Co- 
lusa Avenua 

MAYBECK.  BERNARD  R.,  2761  xJu- 
ena  Vista  Way.  _    ^ 

MEMMLER.  ARTHUR  H.,  P.  O.  Box 
124. 

MILLER,     LEFFLBR     *».,     2880    La 

Conte  Street 
MOISE     HOWARD,     71     Panoramic 

Way 
MEYERS.  MILDRED  S..  2024  Central 

Avenua 

OFFICER,  GWYNN.  2068  Allston 
Way. 

PLACHEK,  JAS.  W..  P.  O.  Box  -^10. 
PRICE,  OSCAR  M.,  1667  Short  St 

RATCLIFF,    W.     H     2328     Shattuck 

Avenua 
RUSS  E  ,8141  College  Avenua 

SANFORD,  FLORENCE  H.,  274  Ban- 
croft 
[MID 
Way. 

SHAW,  NORMAN  W.,  71  Tunnel  Rd. 
sScPSON,  HORACE  G.,  201   Tuanel 

STEILBERG,  WALTER  T.,  Na  1  Or- 
chard Lana 

TALLBY,  WESLEY  ANDRES,  61 
Maryland  Avenua 

THOMAS,  JOHN  HUDSON.  81  Nor- 
wood Avenua 

WAGNER,  WALTER  E.  776  Vln- 
ente  Ava ^_,_— , 

WELLINGTON,  WINFIELD  SCOTT. 
1525  Arch  Street 

ypTTTK,     BLIZABETH     HILLDfixv, 

2712  Shasta  Road. 

VOLFARD.  HAROLD  N.,  2772  ShasU 

Road. 
YBLLAND.  W.  R..  829  Coventry  Rd. 


SCHMDaDTSr  CARL   R..   2068   Allaton 


CARMEL 


GENTRY,  LAWRBNCa,  Box  862,  Los 

Altoa  ^ 

GREENE  C.  SUMNER,  Box  1865. 
JONES.  ROBERT.  Box  027. 
LATHAM,  MI1.TON,  P.  ••  Box  1257 


CHICO 

STORY,  A-  W.,  116  W.  Second  St 


CONCORD 


REID,   FRANCIS   W-    Route   Na   1. 


ANDERSON,     ARTHUR     W., 

BarTk  of  America  Building. 

BAXTER,  WM.  F.,  1026  Second  Ave.    COLLINS,  HENR\  ^,  i»o.  9  Aragon 

Boulevard.  ^^^    _, 

EDWARDS,    THOMAS    M.,    123    Elm 

Street  ^^   ,^ 

HESS.  KENNETH  H.,  1444  Shafter. 
TOEPKE,  WM.  H..  230  Chesterton  PI. 
LANSBURGH    G-    ALBERT,    26    W. 

Feurth  Avenue. 
ROWE.     WILLIAM      HENRY,      1035 

Lancaster  Road.  HlU»h«ri»ugh. 


merce  Building. 

BRUNO,  HARRY  A..  1440  Broadway. 
CERJtUTI,  BDW.  D..  426  13th  Street 

CHAMBERLAIN,    LOT.    3833    Pied- 
mont Avenue. 

COLEMAN,  N.  L,  Lafayette. 
CORLBTT.  WILLIAM  G.,  1891  Bank 
of  America  Building. 

DENKE   A  REINHOLD,  834  15th  St. 
deLAPPE.  RUSSELL  GUERNE,  6460 

Carlton. 
ELLINGER,  GEO.  E..  1801  Caaterliae 

Road. 
EVANS.  JOHN  M.,   1308  E.  38th  St 
FLORES,  ERNEST,  2225  9th  Avenue. 
FORD.  LEONARD  H..  3361  Bruce  St. 
POULKES,    EDWARD    T.,    367    12th 

Street. 
FROBERG.  AI.BEN.  3454  Harlan   St. 
GEBHARDT.  W.  H.  48tJ  Manda««t. 
GEERING,      JOHN      HENRY.      3914 

Randolph  Avenue 
GIBBS.     W.     ROLAND.     6144     Rock- 

rldge  Blvd.  South. 
GOSLINE.    RICHARD   C,    838  Cald- 

well  Road. 
HANIFIN.    ARTHUR    C.    8202    Baa 

Pablo  Avenue. 
HUDSPETH,  JOHN.  427  13th  Street 
HUTCHISON.  ROBERT  A.,  3488  An- 

daver  Street 
JOHNSON,    IRVIN   M.,    449    MacAr- 

thur  Blvd. 
TpHNSON.  HERBERT  T.,  4716  Rein 

hardt   Drive. 
JOHNSON,  KEPLAR  B.,  5347  Golden 

Gate  Avenue. 
KEBFER,  RAY  F..  770  Wesley  Ava 
KOUE.  A.  LEWIS.  428  Thirteenth  St 
LUIS,  MISS  ROSE  E,  811  8th  St 
MAYHEW,   CLARENCE  W..    6026 

Acacia  Street. 
McCALL,  CHAS.  W.,  837  Santa  Rey 

Avenue. 

MILLER,    CHESTi:R    H..    Financial 

Center  Building, 
MORRISON,    MILTON,   3710    Vlrden 

Avenue. 
MORROW.  GERTRUDE  C.  6175  Hill- 

egass  Avenua 
MORROW,    IRVING   F,    6175   Hille- 

gass  Avenua 
NEWSOM,  ARCHIE  T.,  5001  Contm 

Costa  Read. 
OLSON.  DAVID.  4051  Kuhnle  Ave. 
PONSFORD,   KEITH   E.   1214   Web- 

'    ster  Street. 
PRICE,   OSCAR   M.   2025   10th    Ava 
REYNOLDS,     MALCOLM     D.,     3833 

Piedmont    Avenue. 
SAWYER,    HOUGHTON.    2068    Oak- 
land Avenue. 
SCHALK,  LOUIS,  5515  Market  St 
3CHIRMER,  Wm.  E..  1419  Broadway. 
SLOCOMBE.  FRANCIS  H..  132  Monte 

Cresta  Avenue. 
THOMSON,  LAWRENCE  G..  1308  E. 

38th   Street 


Eiigii 


iN   FRANCISCO 


SAN  RAFAEL 


GROMME.  CARL  F    IW  '^"  Street 
LBSSWING.     SYLVESTER     M     17 

Hlllcreet   Driva 
McDOUGALL.   GEO.    B.    Box    -265. 


SANTA  CRUZ 


DUCKERING,   LYNN  ROLLBTT,  27 
Front  Street 


SANTA  ROSA 


WILLIAMS,     MORTON      A.     173o 
CAULKINS.    C.     A.,    Jr.,    Rosenberg 

Building. 
FELCIANO.  J.   CLARENCB,  4010 

Montecito    Avenue. 
HERBERT.  Wm.  F.,  1633  Austin  Way 


SAUSALITO 


BICKEL,  RBDDICK  H,  148  Harrison 
Avenua 

CONSTABLE.  ARNOLD  S.,  95  Spen- 
cer Avenua 

FAVILLE,  WM.   P..   35   Central   Ave. 

KETT,  CONRAD  F.  T..  75  Crecienta. 


ORIN0A 


ANDERSON  .JAMES  H,  Na   6  Via 

Hennoea. 
SISSON.   RALPH  C.   11   M    Caapa- 


BL  CERRITO 


RIGGS,     ROBERT,     7314    HotaUiiM 
Avenua 


EUREKA 


ACKERMAN.    NEWTON,    194     West 

Fourth   Street 
OBOROE9C»7.  F.  T. 


WHITE,  LAWRENCE  R..  80  La  Gla- 

ttM. 
WLNVEK,  ALBEOIT  BL.  171  Laa  Ve- 
Road. 


PALO  ALTO 


An    active    insulatii\g    composi- 
tion consisting  of  a  special   soap- 

SUMNER,    CHLA.s"  K     DecHer    Oirfi  ^s  J^s<^bed  by  Jl.^ConneH  and   S. 


FAIRFAX 
de  eOLMBSNlU  GEO.  T..  14 
Road. 


FRESNO 


BUCKINOHAM.      PHILIP      S..     JWTS 

Clinton   Avenue, 
#OATB8,  W.  D..  T04  Hebn  Bulldlag. 
COLLINS,  ALLHIN  C  888  Vi 


BuOffing. 

BOYTER,  iHaiaABFTH,  31 «  »pllmg. 
CLARK.  Vnmm  M ,  310  Uaivewlty 
Aveava 

CLARK.    DATID    B.   310   WalvereHy 
Avenoa 

THOMSON.    DOLE    FORD.    1T9    Lln- 

oohi   Av«Due 
KIC^aOM,   LKST^II  L  888  WmmrwmL 
RAWYUR.   CHARLES.  186  Daaa  St 

SUMNER,    CH,A,S     ?«  Unli««'««»v. 


OOATES,  W.  D.,  Jr..  826  RoweH  »dg. 
FRANKLIN,    CHARLES    H.,    1244    O 

Street 
HORN,  DAVID  H.  601  RoweQ  Bldg. 
KITMP>  ERNBST  J..  1244  O  Street 
LAKE    H     RAFAEL.     UOO     Mattel 

Building. 
.PETERSON.  EDW.  W.,  MaaM  Bldg. 
eWARTZ,  FREDERICK  L  824  Row- 

ell   Bldg. 


HAYWARO 

SIMONDS,  GEORGE  P.,  40 

Mate  St 

HILLSBOROUGH 

ROWE 
ter 

WM.   HENRY,   1086 
Road. 

Laaoas- 

LAFAYETTE 

'BVAllK. 


J.,   KFO- 


SONOMA 


JORGENSEN,  VIRGIL  W.,  RFD  Box 
10& 


STOCKTON 


BISSELL,  HOWARD  G,  1226  West 
Acacia  Street 

CLOWDSLEY.  J.  UPTON,  1767  Lu- 
cerne Street 

ERNST,  ELMORE  G..  561  B.  Hard- 
ing Wa^ 

GALBRAITH.  VICTOR,  834  W.  Wil- 
low Street 

JOHNSON,   ERIC.  Elks   Building. 

LOSEKANN,  JOSEPH,  311  E  Mar- 
ket Street 

MAYO.  FRANK  V..  3119  N.  American. 

BALA  WCTER  L,  2130  N.  Commerce 
Street 


STANFORD     UNIVERSITY 


WARD,  EUGENE  V..  627  Salvatlerra 
Street 

8USANVILLE 

TAYLOR.   RALPH  D..   716  Court  St 
VALLEJO 

FRENCH    EDW.    R.,    Jr.,    SO    Santa 

Paula  Way. 
PERRY,  CHARLES  E,  814  Maste  St 


WALNUT  CREEK 


FORD    IJCONARD  H..  1850  Main   St 
'OMSTOCK,  FLOYD  B.,  R.F.D.  No.  1, 

Box  S47R. 
DEAN.  MARSHALL,  Colonial  Ian. 

ney  Street 


INSULATING  MORTAR 
USES  SOAP 


PIEDMONT 


FARR.  ALBERT   17f  Santa  Roaik 
NEWSOM.     NOBLE,     2083     Oakland 

Avenue 
BURNETTT,   HOWARD  E.  51   Manor 

Driva 
CHAPMAN.      FREDERICK      A..      »• 

Wildwood  Avenua 
GALLION,  ARTHUR  B,  1074  Anner- 

ley  Road. 
MILWAIN,  W.  E.  150S  0»klai>d  Ava 
WEEKS,     HAMMOND,      ^     Pacific 

Avenua 


I.  Wilson  in  U.  S.  Patent  2,364,344, 
Used  in  the  approximate  propor- 
tions of  0.6  pound  of  paste  to  94 
pounds  of  Portland  cement,  the  req- 
uisite paste  consists  of: 

Ammonium    stearate    (soap) 1  gal. 

Com  starch  1    ot. 

Ammonium    alum   sulfate. 1    oz. 

The  mortar  body  itself  consists 
of  about  94  pounds  of  port  land  ce- 
ment and  a  vermiculite  aggregate 
of  up  to  12  volumes  to  one  volume 
of  Portland  cement,  and  7  to  14 
gallons  of  water. 

CHINA   LOOKS   FORWARD 


ROSS 


WTtn^KR,  H  H,  Wordsworth    h.-'^ 


SAN  CARLOS 


HODO«0ff    Gfl.BigRT,    IMS    Cherry 


China  is  looking  forward  to  rap- 
id postwar  industrialization  with 
the  emphasis  on  heavy  industries — 
power  plants,  chemicals,  railway 
and  highway  transportation,  avia- 
tion and  port  facilities.  Partially 
as  a  result  of  a  shortage  of  pri- 
vate industrial  capital  and  the 
absence  of  a  vigorous  industrial 
class,  according  to  a  Twentieth 
Century  Fund  publication,  indus- 
trialization will  proceed  under 
state  guidance  and  to  a  large  ex- 
tent under  state  ownership  and 
direction. 


ADRIAN,  W.,  417  Market  Straet. 

APPLEFC)RD.  CARL  W..  245  Markat 
HARKER.  RALPH,  88  Fern  wood  Dr. 
BESIBEE  RALPH  A-  126a   41jit  Avaj 
BLUME  JOHN  A-,  68  Poet  Street. 
BOGVAD    -   CHRISTENSEN,      VIL- 

HBSJiC  City  HalL 
BREITE  W.  W.,  875  Sutter  Street 
BROWN.  ARCHIBALD  A-,  481  Mar- 
ket Straet 
BRUNNIER,  H  J.,  612  Sharon  Bids. 
BUELL,  RAYMOND  C  Saoood  Jloar 

Call  Building. 
BULLEN.  ARTHUR  C  2  Pine  StffMt 
BURGESS,  E  C  1200  17th  Stroat 
BUSH  PHILIP  LEE  101  California. 
CHACE,  THOMAS  F..  288  Maxket  St 
CHERNO  J.,  246  Markat  Straat 
CHEW,  RICHARD  SANDERS,  844-A 

Mills  Building. 
CORWIN,  T.  J.,  Jr.,  245  Market  St 
GOTTEN,  SHEPARD  M..  308  Eddy. 
DEGENKOLB,  HB^JRY  J.,  405  Mont- 
gomery Street 
DEWELL  HENRY  D.,  604  Mlaslon. 
EARL,  AUSTIN  W.,  233  Sansome  St 
EILLISON    W.  H.,  600  Sanaome  St 
ENGLE,  HAROLD  MARSHALL,  110 

Sutter  Street 
FALK,  MARK  M,  261  Keamy  St 
FISHER,  ALFRED  P.,  300  Montgom- 
ery Street 
FISHER,  R.  J.,  828  Crocker  Building. 
GOULD,   JOHN  J.,  Financial  Center 

Building. 
HALL,  FREDERIC  F.,  261  Kaamy. 
HAMMILL.  HAROLD  B.,  881  Bush. 
HANSON,  ROBERT  A..  10th  and  In- 
diana Streata 
HARRIS,    FREDERIC    R.,    Inc.    280 

California  Street 
HASSENMILLER,  WTLFORD  B,.  100 

Bush  Street 
HAUN,  GEORGE  CLEVELAND.  580 

Market  Street 
HAYES,  JESSE  E.,  525  Market  St 
HENRY,    RODNEY   WM,    SheU    OH 

Building. 
HILL,  GlBORGE  S.,  36  Diamond  St 
HJUL  .JAMES  H,  128  Rusa  Street 
HUBER.    EARL   RAYMOND.    USES, 

Flielati  Building. 
HUBER,   WALTER  LeROY,  1  Mont- 

gomei^  Street 
IRVIN,    LESLIE    A.,    Fort    Winfleld 

Scott 

JAKOBSEN,  B.  F.,  Balfour  BuUdlng. 
KEGLER,     HOWARD     L^    881     20tll 

Avenua 
KELLBERG,   F.   W.,   320  Markat  St 
KING,  STANLEY  C,  600  Sanaome  St 
KNAPIK,  EDWARD  MATHIAS,  1326 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 
LEVY,  EDWIN  F.,  727  17th  Avenue. 
LITTLE,      JOHN     GOULDING,      251 

Keamy  Street 
MARDEL,  CHARLES  M,  2335  Pacific 

Avenua 
MEYERHOLZ,  R.  IVAN,  245  Markat 
NISHKIAN,  L   H,  155  Sansome  St 
PAQUETTE,  J.  ALBERT,  320  Market 

Street 
PERKINS.  MAC  D.,  110  Sutter  St 
PHILLEO    R.  A.,  CEC  Hq.,  4th   Air 

Forca 
POWERS,  H.  C,  812  Sharon  Bkig. 
PREGNOFF.  M  V.,  251  Keamy  St 

RINNE,  JOHN  E,  225  Bush  Street 

ROSENTHAL,  HYMAN,  617  Mont- 
gomery Street 

ROSENWALD,  JESSE  526  Market 

SAMPSON,  RAPHAEL,  333  Mont- 
gomery Street 

SAPH,  A  v.,  Jr.,  Rialto  BMg. 

SCHELLBNBERG.  G.  W.,  226  Bush. 

SEAGLE,  CLARENCE  E,  681  MiHket 
Street 

SJOBBRG4  HAROLD  O.,  238  R*r>-'>Me 

Street 
SKYTTE,   JOHANNES,  City  HalL 
SMITH,    HARVEY    A.,    712    Pacific  > 

Building. 
SMITH,  JAS.  M,  281  Keamy  Street 
SPITZER,  FELIX  H..  City  HalL 
SQUIRE,  HARRY  EDWIN,  18  Ferry 

Building. 

STEELE,  L  CLEVELAND,  246  Mar- 
ket Street 

SWAIN,  CLARKSON.  320  Maricet  St 

THAYER.  EDWARD  S.,  1200  Balfour 
Buildlhg. 

THEILL,  KAJ,  5M  Market  Street 

THOMPSON,  ISADORE.  51  Sutter. 

VENSANO,  H  C,  Oty  Hall,, 

WASHINGTON.  GEO  .  4*7  Marker 

WHIPPLE.,  S.  K.,  225  Boak   Street. 

WHITE.  FRANK  G.,    18  F^rry   ,Bldf, 

WOODRUFF.  GLENN   B,   3»  Meat 
gomerj    Street 

WR,K;HT.  J.  G.,  233  San.se in«   SLrtet 

20LLNER,  CARL  W..  333  K«5a.rny  ,«. 


WASHINGTON,  D.  C 


LOTZ.  WM.  D..  Bureau  of  Tarda  A 
DodEA 


WALNUT  CREEK.  CALIF. 


McKEB,  GEORGE  T.,  He  re  nay 


LOS  ALTOS 


NORDWELL  AlJ^lEID  W..  Box  218. 


ROSS 


NORDWELL.  ALFRED  W.,  Bos  218. 


WOODLAND 


PROCTOR,  ASA  G.,  P.  O   Boot  IT. 


SAN  AN8ELM0 


HJORT,  SIGGE  L,  Box  2tL 


SACRAMENTO 


AEPPLI,  ERNEST.  Rta  0,  B«x  1868. 
BROWNFIELD,   ALLEN  H^   08t8  V 

Street 
BUEHLER,  WALTmi  A.,  8410  Land 

Park  Driva 
BNGER.  ARTHUR  L.,  Fnklio  Works 

BuUdUig. 
EWING.  M.  A-,  1120  "N"  Straot. 
FRANCIS,      ERNEST      D.,     Croman 

Building. 

HOLLISTER,    LEONARD    C,    State 
Bridge  Departmetit. 

HUTCHINSON     P^LFH    W^    Public 
Works  Building 

ILLERICH.  OTTOMAR  THEODORE. 

Public  Works  BulklUig. 
JOHNSON,  FRANK  A.,  PubMc  Works 

Building. 

KROMER,    CLARENCE   HERBERT. 
Wright  Building. 

LONG,  WALTER  J.,  Department  of 
Public  WortUL 

McGINNESS.  ARTHUR  R,  Old  P.  O. 
Building. 

MEEHAN,    ANDREW   J.,   2640   Fifth 

Avenua 
NELLDOV,  rVAN  M,  Public  Works 

Building. 

PANHORST,  F.  W.,  P.  O.  Box  1409. 
PETERSEN.  WM.  HARTMAN,  Pub- 
lic Works  Buikling. 

PURCELL.  CHARLES  H,  210  PubMc 
Works  Building. 

REYNOLDS,  FRANK  HOWARD,  005 
Forum  Building. 

ROWE    R.    ROBINSON,    330    PubMc 
Works  Building. 

SHIELDS,  JAMES  RALPH,  206  City 
HalL 

STOVER.    HARVEY    D.,    827    PubMc 
Works  Building. 

WALKER,  ARTHUR  V..  102t    "N"  St 

WILLETTT.  ALBERT  B..  708  30tk  St 

WILLETT,  D.  C,  Publle  Works  Bklg 


ALAMEDA 


ASHCROFT,  GLEN  B.,  ISSC  ,.4  li,ir.*-<l» 

Avenue. 
GORMAN.   SIDNEY  8,.   2Bm  W^befr 

Street 
GREEN,    FREDERKTK   M,    027   San 

Antonio  Avenue. 
HESS,  C.  W.,  1242  H&wfhvma  Sltaat 


BERKELEY 


DAVIS,    RAYMOND    E,    Untraratty 

of  California. 
DERLETH,  CHARLES  Jr.,  218  Engi- 

.  neering  Bldg.,  U.  of  C. 
JAMEYSON,  BRUCE  C.  E  Bldg.,  U. 

of  C.  Campus. 
JENNINGS,  GEORGB  H,  1716  Buena 

Avenue. 
SEAGE.    CLARENCB    E,    Jr, 

Broadway  Terraoa 
WIELAND,   CHAS.    F.,   ISO 

Road. 


STOCKTON 


BAMBERGER,  SIDNEY  F.,  P.  O.  Bex 

1848. 
GULICK.   CHAS.   W.,   Celiafa  of   the 

Pacific. 


SAN   MATEO 


COX.  HARRY  A..  216  Elm 


PIEDMONT 


BROWN,  ULYSSES  G  .  32  Aztwr  l>r. 

COLLINS,   MERTON   C  ,   82   Fmfc-H»w 
Avenue 


FORT   BAKER 


BELL,  CHARLES  LAMBERT 


PALO  ALTO 


GILL,  O.  F.  550  Forrast   Avrntrm. 

WELLS.  JAS  B^'mmtAnm.  urn  Lyt- 

ton  Avert  oa 
WING,    CHAS    B ,    S4Ji    htnseila    Ava. 


OAKLAND 


,M9DRR80!N,  ARTHim  W.,  lOtl  Bamk 
*      af  Aaaartca  Bidg. 

BASTOW  J.  •.,  Omva  StreNW.  Pier. 

OOOLBY.  .a.  H.  354  Mobart  Sireet 

CORLBTT     WILL   6..    1801    BmIi    ef 
Am«nca    ButMlBg. 

COTTERI]  J,    QBO    W  .  §364   Lawtoa 

AveniM'. 
D ALTON.  ROBT.   DOCK.   Oty   HalL 

DBWKLL,  ROBERT  D.,  0881  Ceatra 
Coeta  Read. 

ELLBRY,   N    B.,  2124  Cokma  Kreet 

GUPTILL    JO!5(EPH    R     1086   McAa- 
drewB   Drrve. 

HANSEN.  CHARLES,  Grave  St  Pier. 
KENNEDY,    ROBT.   CHAS.,   812   18th 
Street 

KITCHEL.  MILTON  P.,  City  w«il 

LYMAN.      RICHAJID     F.     Jr.,      8808 
Chabot  Road. 

MANOV.  MATEO  M,  387  17th  Street 
NEVTUS.  SEARLE  B.,  184  Uth  St 

O'NEIL,  HUGH  M     363  17th  Street 
PLANT,  FRANCIS  B.,  858  Aima  Ave. 
SANDNEH,    VICTOR    R.    c/o   Moore 

Drydock  Company 
SAW^-^R,  FRAXK   L.   1025  2nd   Ave. 

SCHIRMEa  HOWARD  A  .   1444  14th 
Street 

SLY.   CLARENCE  JEFFERSON    «M 
Mirandta  Street 

THURSTON,  EUGENE  T.,  SOB  Roae- 

mo«nt  Rcmd. 
WHITTOiN',   c:H,AS,   A,   1005  3nd  Ava 

WILLIAM.SON,  H   P..  3689   JYuttvaie 


Council  Seeks 
Building  Material 
Aid  For  Farmers 


Extending  bailding  material  pri- 
ority to  home  btiikienj  will  penal- 
ise the  nation's  6,000,000  farmer* 
and  tend  to  reduce  food  production 
unless  materials  also  are  made 
available  for  essential  farm  con- 
«truction,  Chris  L.  Christensen, 
Chairman  of  the  Farm  Buiidinjrs 
Committee  of  the  Producers'  Coun- 
cil, stated  Saturday 

"No  one  will  quarrel  with  the 
expediting  of  construction  of  ur- 
ban housing  for  veterans,  but 
thousands  of  other  service  men 
are  returning  to  the  farms  a?  fast 
as  they  are  demobilized  and  must 
have  materiaLs  and  equipment  with 
which  to  construct  barns,  chicken 
houses,  and  other  necessary  struc- 
tures," Christensen  said. 

"While  home  building  is  to  re- 
ceive priority  assistance  up  to  half 
of  the  available  building  products, 
the  Federal  gDvemment  cannot  es- 
cape recognizing  that  farm  con- 
struction also  is  essential.  OPA 
ceiling  prices  of  building  mate- 
rials must  be  adjusted  promptly 
to  permit  greater  production  of 
these  needed  materials. 

"A  forecast  by  the  Market  An- 
alysis Committee  of  the  Producers' 
Council  estimates  that  the  volume 
of  new  building  or.  farms  will  to- 
tal more  than  S2.5  billion  durinj? 
the  next  six  years,  including  e.sti- 
mated  expenditures  of  $400  mil- 
lion during  1946  alone,  provided 
sufficient  materials  and  equipment 
are   made   available." 
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FIRST  PUBLISHED  TQDAY 

Erection   of   Ward    Buildings  for    In- 

firm   and   Disturbed   Fomale., 

Stockton  State  Hospital, 

Stockton,  Calif. 

STATE    OF   CALIFORNIA 
l^v^.^"^^^*^^  *»^  PUBLIC  WORKS 
DIVISION   OF  ARCHITECTURE 

NOTICE  TO  CONTRACTORS 

SEALED  PROPOSALS  will  b«  re- 
ceived at  the  office  of  the  Dlvlaion 
of  Architecture,  Public  Works  Bulld- 
hir:.  12th  and  "N"  street.  Sacramento, 
California,  up  to  2:00  P.  M..  Tuesday, 
January  29.  19^  said  bids  thereafter 
on  said  day  to  be  publicly  opened 
and  read  for  the  erection  and  comple- 
tion  of  the  Ward  Buildings  for  In - 
tlrm  Females  and  for  Disturbed  Fe- 
males, Stockton  State  Hospital,  Stock- 
ton. California,  in  accordance  with 
plans  and  specifications  therefor. 

The  Ward  Buildings  for  Infirm 
Females  and  Disturbed  Females  oon- 
sist  of  a  one-story  and  two-story 
reinforced  ooncrete  buildings  having 
a  combined  floor  area  of  approxi- 
mately 1«0,000  square  feet  with  hollow 
tile  partitions,  steel  sash,  and  clay 
•hingle  tile  roof  covering. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work. 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 

3.  Plumbing  Work. 

4.  Electrical  Work. 

Alternate  bids  will  be  required  for 
the  omission  of  certain  work. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows :  *■ 

.   ^  Hourly  Rate 

Asbestos  Workers  |1.50 

Bricklayers   1*75 

Carpenters  xJiO 

Cement  Finishers  1._"  1.50 

Electric  Workers  1.70 

Glass  Workers  1I25 

Iron  Workers.  Architectural  ....  1.60 
Iron  Workers.  Reinforcing  Steel  1.50 

Laborers.  Building  1-06^ 

Lathers   1,75 

Masons'  Tenders  1.40 

Painters  (brush)  1.87H 

Pla.sterers  1.75 

Plasterers'  Tenders  „ 1,80 

Plumbers    i.go 

Roofers   „ 1.87% 

Sheet  Metal  Workers  l!f50 

Steam  Fitters _ I.SO 

Tile  Setter 1.87H 

Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard )  1.85 
Operator  of  Power  Shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)  2.00 

Tractor  Driver 1.70 

Truck  Driver  (8  cu.  yds.  water 
level  capacity  and  less  than 

14  cubic  yards)   1,28 

Truck   Driver    (4   cu.   yds.    aJid 
less    than    8    cu.    yds.    water 

level  capacity)  1-06% 

Truck  Driver   (less  than  4  cu. 

yds.  water  level  capacity)   90 

Any   classification   omitted 

herein  not  less  than 1-06^ 

Overtime — One    and     one-half    times 
the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  in  so  far 
as  the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
higher  or  lower,  shall  control. 

Apprentices  may  be  employed  pro- 
\'ided  they  are  properly  indentured 
to  the  Contractor  in  full  compliance 
with  the  provisions  of  Section  1777.8 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building.  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

Contractors  who  are  desirous  of 
sectiring  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  .shall  be  accompanied 
by  a  deposit  of  Twenty  Five  (|2S.OO) 
dollars.  Check  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  g^uarantee  the 
.safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to 
the  State. 

Prsquatification:  Plans,  specifica- 
tions and  propKJsal  forms  will  only  be 
Issued  to  those  contractors  who  are 
prequalified  with  the  Department  of 
Piiblic  Works  by  having  filed  a  state- 
ment of  experience  and  financial  con- 
dition on  a  standard  questionnaire 
form  In  accordance  with  the  pro- 
visions of  the  State  Contract  Act 
Such  statement  must  have  been  filed 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  oif  Architecture. 

No  bid  will  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  in 
accordartce  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  issued 
by  the  Department  of  Public  Works. 

No  bid  will  be  considered  unless 
It  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond.  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  In  the  sum 
of  at  least  ten  ner  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
In  any  bid  received. 

No    bidder  mav  withdraw    his    bid 
for  a  period  of  thirty  (30)  days  after 
thtftime  set  for  openlngr  thereof. 
DEPARTMENT  of  PTTBLIC  WORKS 
DIVISION  OF  ARrHITECTTJRE 
ANSON  BOYD. 

State  Architect. 
(Dally  Pacific  Builder) 
1      .  (Jan.  4-11-18-2S.  19441) 


FIRST  PUBLISHED  TODAY 


Highway  Imp.— Relocation  and  Re- 
construction of  Buildings  at  Sea- 
side;   Road  V-Mon-56-1. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


December  28,  1945 


NOTICE  TO  BIDDERS 


SPECIAL   PROVISIONS   AND 

PROPOSAL    FOR 

RIGHT  OF  WAY   RELOCATION 

WORK 


Highway  Improvemente    Oaoram>nt» 

County,  Acrom  Sacramento  River 

at  Rio  VloU  (X-8ac-58.C) 


STATE   OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS     " 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
by  the  Department  of  Public  Works, 
Division  of  Highways,  at  the  office 
of  the  District  Engineer,  50  Higuera 
Street,  San  Luis  Obispo,  California, 
until  10:00  o'clock  A.  M.,  Tuesday. 
January  15,  1946,  at  which  time  they 
will  be  publicly  opened  and  read  for 
the  performance  of  the  following 
work,  in  accordance  with  the  terms 
and  conditions  o£  the  plans,  special 
provisions,  and  the  General  Speci- 
fications of  the  Department  of  Pub- 
lic Works,  Division  of  Highways,  tor 
the  Relocation  and  Recon.struction 
of  Improvements  to  Clear  Right  of 
Way,  dated  June  1945. 

Relocation  of  Buildings  on  Proper- 
ty of  Carrie  M.  Rose  at  1500  Fremont 
Street  Extension,  Seaside.  California. 

Relocation  of  Building  on  Proper- 
ty of  Harold  C.  Long  at  1340  Fremont 
Street  Extension,  Seaside,  California. 

Relocation  of  Buildings  on  Proper- 
ty of  James  R.  Flaws,  1524  Fremont 
Street  Extension,  Seaside,  California. 

Relocation  of  Buildings  on  Proper- 
ty of  Raymond  Wasson,  at  Comer  of 
Fremont  Street  Extension  and  Mingo 
Avenue,    Seaside,    California. 

Relocation  of  Building  on  Proper- 
ty of  I.  C.  Drake,  at  Comer  of  Fre 
mont  Street  Extension  and  Palm 
Avenue.    Seaside,    California. 

Relocation  of  Buildings  on  P*roper- 
ty  of  Robert  F.  Brassfield,  at  Corner 
of  Fremont  Street  Extension  and 
Elm  Avenue,  Seaside,  California- 
Relocation  of  Buildings  on  Proper- 
ty of  Heirs  of  R.  H.  Bare,  on  Fre- 
mont Street  Extension  near  Oak 
Avenue,    Seaside.    California. 

Relocation  of  Building  on  Proper- 
ty of  Del  Monte  Properties  Company 
at  Comer  of  Fremont  Street  Exten- 
sion and  Del  Monte  Avenue,  Seaside, 
California. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  and 
all  bids. 

(Daily  Pacific  Builder) 
(January  4,  1946) 


Comfort   Station,   37th    District   Agri- 
cultural  Assn.,   Santa   Maria,  Cat. 


Teaching  Timber  Engineering 

By  PRANK  J.   HANRAHAN 
Stractnral  Engineer,   National   Lomber   Manufacturers   Ajseo. 


A....JJL 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WOKKS 

DIVISION   OF  ARCHITECTURE 


NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Bldg., 
12th  and  "N"  Streets.  Sacramento, 
California,  up  to  3 :30  P.  M.,  Tuesday, 
January  15,  1946,  said  bids  there- 
after on  said  day  to  be  publicly 
opened  and  read  for  Comfort  Sta- 
tion, 37th  District  Agricultural  As- 
sociation, Santa  Maria,  California, 
in  accordajice  with  plans  and  speci- 
fications therefor. 

The  work  includes  construction  of 
a  concrete  and  frame  building  of  ap- 
proximately 12<X>  sq.  ft.,  together  with 
a  sewer  line. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows : 

Hourly  Rate 

Carpenter  $1.50 

Cement  Finisher  1.625 

Concrete    Mixer    Operator 

(paving     type     and     mobile 

mixer)     1.65 

Concrete    Mixer    Operator 

(Skip  type)  1.425 

Electrician     1.70 

Iron  Worker,  Reinforcing 

Steel     1.625 

Laborer     1.00 

Lather,   Metal    ._ 1.66-% 

Painter   1.50 

Plasterer 1.75 

Plasterer's   Tender    1.25 

Plumber     1.50 

Roofer     1.43 

Sheet  Metal  Worker 1.44 

Trenching  Machine  Operator..  1.625 
Truck   Driver,   less    than   four 

cubic   yards  water  level 1.075 

Overtime:     one    and    one-half    times 

the  above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  Officer  or 
agency,  insofar  as  th  same  may  be 
aoplicable  to  this  contract  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  In  full  compliance 
\Tlth  the  provisions  of  Section  1777.5 
of  the  Labof  Code. 

Plans  and  specifications  for  exam- 
ination are  on  file  in  the  Office  of 
the  Division  of  Architecture.  Public 
Works  Buildings.  Sacramento,  and 
Room  803  State  Office  Building.  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  prop>osal 
for  this  worlt  may  do  so  by  request- 
ing same  m  writing  from  the  Divi- 
.sion  of  Architecture,  Public  Works 
Building,  Sacramento. 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
in  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  Is- 
sued by  the  Department  of  Public 
Works. 

No  bid  will  be  considered  unless 
it  is  presented  on  a  prop>osaI  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond.  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  tho 
Director  of  Public  Worka  in  the  sum 
of  at  least  ten  per  centum  (10%>  of 
the  amount  cf  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  Infonnal- 
Ity  in  any  bid  received. 

No  bidder  may  withdraw  his  bid 
for  a  period  of  thirty  (30>  days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 

ANSON  BOTD 

STATE  A.RCHITECT 

(XyUly  Pacific  BuUd«r) 
iD«c  38,  1»46;  Jan.  4,  U.  1»4«) 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Hi^ways,  at  the 
office  of  ^e  District  Engineer,  1300 
North  Center  Street,  Stockton,  CaU- 
foraia,  until  2:00  o'clock  P.M.  on 
January  8,  1946,  at  which  time  and 
place  they  will  be  publicly  opoaed 
and  read,  for  performing  work  as 
follows: 

Sacramento  County,  acroes  Saora- 
mento  River  at  Rio  Vista  (X-8«0' 
S3-C)  portion  of  a  bridge  to  t>e  re- 
moved. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Eng^lneer, 
and  is  made  in  accordance  with  the 
provisions  set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  <f )  tf  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  eorra* 
spond  therewith,  but  reseiTres  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  Engi- 
neer to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  herein 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  •  whether 
higher  or  lower,  shall  control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  p«r  hour 

Jarpenter  _ $1.50 

Derrick    operator   2.00 

Hagmaui  - 1,0628 

Laborer    l.(M26 

Oiler  derrick  and  piledrlver. IJf 

Oiler  power  shovels  or  cranes..  UB 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)  2.00 

Pile  driver  hoistman  or 

operator    _ _  1.88 

Pile  driver  man   1.61 

Any  classification  omitted 

herein  not  less  than U 1.0628 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sunda:>'s  and  holidays  (except  watch- 
men, guards  and  flagmen — one  and 
one-half     (1%)     times     the     above 
rates. 
STATE   HIGHWAY   ENGINBaiR'S 
ESTIMATE 
Item  1.     Removing  portion  of  bridge. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
By  PAUL  O.  HARDING, 
District  Engineer,  District  X. 
Dated  :  December  17,  1945. 

(Daily  Pacific  Builder) 
(D«c.  28,  '45,  Jan.  4,  1946) 


Recently,  I  heard  one  of  the  na- 
tion's outstanding  testing  engi- 
neers, who  is  not  associated  with 
any  industry  marketing  materials, 
state  that  the  present  economic 
waste  of  engineering  materials  is 
appalling,  that  this  is  seldom  the 
fault  of  the  material,  but  nearly 
always  the  fault  of  the  designer. 
He  asked:  "What  do  we  gain  when 
scientists  and  material  manufac- 
turers, frequently  at  great  ex- 
pense, provide  materials  of  high- 
er and  more  uniform  strengrth  and 
designers  do  not  take  advantage 
of  the  merits  of  the  materials?" 

Excellent  examples  of  what  can 
be  done  in  wood  are  shown  in  air- 
plane design.  Early  in  the  war 
the  wood  "Mosquio"  set  high  per- 
f(>rmance  and  low  cost  records 
which  have  not  yet  been  equalled 
in  its  field.  Yet  this  all-wood  'plane 
was  designed  and  built  by  a  coun- 
try which  has  little  wood  of  its 
own.  It  was  made  possible  by  tiie 
use  of  an  outstanding  engineering 
material,  wood,  available  techni- 
cal information  on  it,  and  know- 
ledge of  wood  design  and  con- 
struction. 

In  contrast,  the  lack  of  know- 
ledge displayed  by  many  practic- 
ing structural  engineers  and  en- 
gineering teachers  on  the  engi- 
neering properties  of  wood,  one 
of  our  major  construction  mate- 
rials, and  on  modern  structural 
design  procedures  in  timber  is  a 
matter  of  concern,  Thomases  who 
doubt  this  statement  need  go  no 
further  for  confirmation  than  to 
examine  many  of  our  war  struc- 
tures and  the  antedated  material 
_given  in  many  d  our  textbooks 
and  taught  in  many  of  our  engi- 
neering schools.  Yet,  it  is  probable 
that,  in  recent  years,  scientific 
advancement  in  timber  design  has 
exceeded  that  of  any  other  struc- 
tural material. 

In  our  wartime  structures,  the 
magnitude  and  speed  of  the  con- 
struction progiam  was  such  that 
peacetime  refinement  in  design  and 
a  choice  of  lumber  suitable  for  the 
application  were  not  possible  in 
all  cases. 

Lack  of  sufficient  manpower  and 
equipment  prevented  the  lumber 
industry  from  increasing  produc- 
tion to  keep  pace  with  the  increas- 
ing lumber  demands  of  war,  there- 
by making  it  necessary  to  use  im- 
proper lumber  in  many  structures. 
In  some  cases,  working  stresses 
two  or  more  times  those  in  com- 
mon use  during  peacetime  were 
used.  In  spite  of  these  facts,  en- 
gineers charged  with  the  main- 
tenance of  war-time  timber  struc- 
tures attribute  most  of  the  defects 
found  to  faulty  design  and  con- 
struction. 

An  editorial  in  a  leading  engi- 
neering journal  called  this  sub- 
ject to  the  attention  of  engineers 
by  stating:  "Timber,  even  green 
timber,  is  a  structural  material 
of  importance.  It  deserves  as  sci- 
entific treatment  as  any  other," 

The  simple  facts  are  that,  un- 
der the  pressure  of  a  national  emer- 
gency and  the  greatest  construc- 
tion program  in  history,  many  en- 
gineers had  to  "cram"  the  funda- 
mentals of  timber  design  which 
should  have  been  taught  them 
while  in  engineering  school.  Be- 
cause of  the  non  -  homogeneous 
properties  of  wood,  proper  design 
in  timber  calls  for  a  better  know- 
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Current  Building 
Material  Outlook 
Not  Optimistic 

Despite  recent  gains  in  the  pro- 
duction of  many  critical  construc- 
tion materials  that  enabled  the  in- 
dustry to  make  notable  progress 
during  the  final  quarter  of  1946, 
the  overall  outlook  for  early  1946 
is  pessimistic  with  serious  short- 
ages plaguing  the  industry,  ac- 
cording to  the  December  report  to 
the  construction  industry  prepared 
by  the  Construction  Division,  De- 
paMment  of  Commerce. 

According  to  the  Construction 
Division  the  current  outlook  for 
si>ecific  materials  is  as   follows: 

Steel.  Current  production  reach- 
ing higher  levels  than  anticipated. 
If  the  strike  called  for  January  14 
does  not  materialize,  outlook  is 
good,  otherwise  priorities  may 
have  to  be  reinstituted. 

Cast  Iron  Soil  Pipe.  Production 
improving  but  supply  still  short, 
with  little  stock  available.  Some 
evidence  of  a  return  of  labor  to 
the  industry  and  of  foundry  re- 
openings. 

Cast  Iron  Pressure  Pipe.  Posi- 
tion somewhat  better  than  soil 
pipe.  Orders  very  heavy  and  in- 
creasing, 

Portlap'J  Cement.  Now  in  ample 
supply,  but  lack  of  coal  and  man- 
power impeding  building  up  of  in- 
ventories. 

Concrete  Masonry  Products 

Building  Blocks.  Orders  increas- 
ing. Demand  arising  from  expand- 
ing construction  volume  can  be 
met  by  increased  manpower. 

Concrete  Pipe.  Plants  operating 
to  capacity  of  present  labor  sup- 
ply. Adequate  labor  supply  de- 
pendent on  v/age  increases. 

Structural  Insulating  Board.  No 
improvement  in  manpower.  In- 
creasing demand  prevents  build- 
ing up  of  inventories. 

Gypsum  Board.  Supply  general- 
ly adequate  for  current  construc- 
tion activity.  Rising  trend  in  pro- 
duction of  gypsum  lath  indicates 
some  lessening  of  diflSculties  in 
getting  orders  filled. 

Asphalt  Roofing,  Siding,  Felts, 
Heavy  demands  by  floor  covering 
and  automotive  industries  causing 
shortages  for  construction.  Large 
maintenance  and  repair  demands 
in  prospect.  Backlog  of  orders  con- 
tinues heavy. 

Clay  Products 

Common  and  Face  Brick,  Pre- 
liminary estimates  indicate  in- 
creasing production  adequate  to 
meet  fourth  quarter  construction 
activity. 

Structural  Clay  Tile.  Recent 
spot  survey  forecasts  sharp  gains 


in  production  by  the  end  of  1945. 

Vitrified  Clay  Sewer  Pipe.  Ship- 
ments continue  to  exceed  produc- 
tion. Production  slowly  improving, 
but  not  in  proportion  to  increasing 
backlog  of  orders. 

Cement  and  Asbestos  Products. 
Situation  tight;  no  appreciable  in- 
ventories. Labor  difficulties  have 
slowed  down  production  in  all  as- 
bestos products  except  insulation 
and  flat  sheets. 

Lumber.  Production  declining. 
Labor  difficulties  in  winter  produc- 
ing areas,  cost-price  relationship 
and  continued  manpower  shortages 
principal  contributing  factors.  Mill 
and  distributors  stocks  at  an  all- 
time  low. 

Lumber  and  Lumber  Products 

Hardwood  Flooring.  Not  keep- 
ing pace  with  construction  de- 
mands. 

Millwork.  Order  files  greatly  in 
excess  of  the  industry's  ability  to 
produce  at  |>resent  level  of  labor 
and  material  supply. 

Wood  Shingles.  Current  produc- 
tion negligible.  Shortage  of  labor 
and  logrs  are  tJie  deterrents. 

Plywood.  Production  oflF;  but 
some  gains  reported  in  warehouse 
inventories. 

Metal   Bailding   Materials 

Steel  Windows.  Both  industrial 
and  residential  windows  continue 
in  tight  suppply.   Stocks  low. 

Bar  Joints.  Heay  tonnage  back- 
log.   Delivery  delays.  ' 

Metal  Insect  Screen  Cloth.  Ci- 
vilian demand  now  200%  above 
normal  prewar  year. 

Hardware  and  Hand  Tools.  Sup- 
ply of  better  grades  of  hardware 
sufficient  fro  current  needs.  Less 
expensive  hardware  short  due  to 
lack  of  gray  iron  castings.  Hand 
tools,  ladders  and  wheelbarrows 
in  short  supply. 

Nails.  Small  size  nails  contlnae 
in  short  supply. 

Plumbing 

Cast  Iron  Bath  Tubs.  Labor  dif- 
ficulties settled.  Early  improve- 
ment in  production  expected. 

Steel  Bath  Tubs.  Start  of  pro- 
duction dependent  op  supply  of 
sheet. 

Earthenware  Tubs,  Subject  to 
delivery   delays.    Stocks   low. 

General.  Other  materials  and 
fixtures  not  in  very  good  supply, 
and  subject  to  delivery  delays. 

Heating 

Cast  Iron  Boilers  (Steam  and 
hot  water).  Production  slow.  Small 
house  sizes  critically  short. 

Cast  Iron  Radiation.  Production 
low.  Stocks  extremely  low.  Situa- 
tion shows  no  improvement. 

General.  Supply  of  most  all 
other  heating  items  limited.  Many 
subject  to  long  delivery  delays. 

Electrical  Materials  (Fixtures 
and  wiring  appliances).  Factory 
shipments  of  supplies  will  lag  be- 
hind orders  two  to  three  months, 
and  fixtures  from  three  to  six 
months. 


ledge  of  engineering  fundamentals 
than   in    most   other  materials. 

Some  engineers  found  that  rule 
of  thumb  procedures  and  obsolete 
data  taught  to  them  in  school  prior 
to  the  war  had  no  place  in  a  pro- 
gram where  efficiency  of  design  to 
conserve  material  was  essential. 

Engineers  in  touch  with  educa- 
tors have  been  amazed  to  find  that 
some  teachers  do  not  know  that 
yard  lumber  is  graded  on  the  basis 
of  appearance  rather  than  strength 
and  that,  for  important  structural 
members  of  large  structures, 
stress-grade  (structural)  lumber 
which  is  graded  on  the  basis  of 
strength  should  be  used,  and  that 
they  blissfully  disregard  such  mod- 
ern developments  as  timber  con- 
nectors, glued  laminated  lumber, 
and  timber-concrete  composite  con- 
structions. 

Fortunately,  there  also  has  been 
ample  evidence,  both  before  and 
during  the  war,  that  many  schools 
and  teachers  feel  that  their  struc- 
tural engineerings  graduates 
should  be  equipped  to  render  their 
employers  and  clients  the  maxi- 
mum of  service  by  being  able  to 
design  efficiently,  or  at  least  intel- 
ligently, in  that  material,  what- 
ever it  may  be,  which  best  and 
most  economically  fulfills  the  struc- 
tural requirements. 

Progressive  schools  are  devoting 
more  time  to  instruction  and  re- 
search on  w^ood.  The  Timber  En- 
gineering Company  conducted  a 
survey  in  1936  which  showed  that 
only  31  professors  in  23  universi- 
ties were  teaching  timber  engi- 
neering. The  1943  survey  revealed 
that,  out  of  224  replying,  18h  pro- 
fesors  in  135  universities  taught 
timber  engineering.  Although  the 
Army  and  Navy  training  programs 
undoubtedly  were  a  factor  in  the 
results  of  the  1943  survey,  the 
trend  was  definitely  upward  be- 
fore the  war  from  1936  through 
1940.  Further,  144  of  the  profes- 
sors in  the  1943  survey  stated  that 
they  intended  to  continue  these 
coursen  after  the  war. 

When  it  is  considered  that  a 
study  of  contract  awards  made 
just  before  the  war,  with  prices 
at  their  normal  competitive  levels, 
showed  the  bids  on  timber  con- 
struction running  about  15  per 
cent  lower  in  the  east  and  45  per 
cent  lower  in  the  southwest  and 
west  than  alternates  in  other  ma- 
terials, and  (hat  a  proportionally 
increasing  amount  of  the  construc- 
tion was  going  to  timber,  it  is 
difficult  to  see  the  logic  of  follow- 
ing any  other  path  than  to  in- 
clude in  the  curriculum  instruction 
on  engineering  properties  of  wood 
and  modern  timber  design. 

The  insertion,  expansion  or  re- 
vision of  instructional  material  in 
any  curriculum  of  course  raises 
problems  for  the  administrator 
and  teacher,  but  progressive  edu- 
cators, not  being  static,  meet  and 
solve  rather  than  ignore  problems 
as  they  arise.  Every  school  has 
certain  limitations  of  budget,  en- 
rollment, personnel  and  facilities, 
made  increasingly  exasperating  by 
wartime  uncertainties.  Various 
schools  may  arrive  at  different 
solutions,  but  that  such  a  problem 
is  not  insurmountable  is  evidenced 
by  the  fact  that  many  schools  are 
teaching  timber  engineering  and 
doing  a  good  job  of  it. 

Suggestions  which  may  prove  of 
assistance  in  finding  space  for  tim- 
ber engineering  in  an  already 
crowded  curriculum  include: 

The  more  ettectlve  and  more  rap- 
id educational  methods  developed 
in  wartime  training  programs 
might  be  investigated  and  some 
of  them  adopted  to  advantage. 

A  strictly  impartial  re-evalua- 
tion and  balancing  of  current  cur- 
riculum and  course  content  may 
provide  a  solution. 

One  lead,  which  deserves  more 
attention  tihan  it  commonly  re- 
ceives, is  the  investigation  of  the 
instructional  and  study  time  that 
could  be  saved  by  breaking  down 
the  conception  held  by  may  stu- 
dents that  the  various  courses  of 
the  curriculum  are  separate,  un- 
related pigeon  holes  of  knowledge, 
rather  than  a  continuous  growth 
and  expansion  of  fundamental  en- 
gineering knowledge.  Unless  teach- 
ers bridge  the  gap  between  courses 
by  pointing  out  and  tying  together 
the  common  fundamentals  of  re- 
lated concurrent  and  successive 
courses,  much  time  is  lost  by  the 
student  for  lack  of  orientation 
which  might  well  be  spent  in  ac- 
quiring additional  knowledge. 

Maximum  success  of  such  a  co- 
operative endeavor  in  engineering 
education  calls  for  a  breaking 
down  of  administrative  barriers 
between  college  departments  and 
frequent,  frank,  enthusiastic  dis- 
cussions of  viewpoints,  problems, 
and  methods  on  the  part  of  the 
teachers  of  related  courses.  Such 
intercourse  will  have  the  added 
advantage  of  broadening  the  con- 
cepts of  many  teachers. 

How  timber  engineering  should 
be  taught  will  depend  on  the  teach- 
er and  the  school  curriculum  and 
facilities.  However,  it  is  import- 
and  that,  in  addition  to  being  ex- 
posed to  information  on  the  en- 
gineering properties,  of  wood  and 
basic  principles  of  timber  deeigni, 
the  student  be  required  to  complete 
a  detailed  design  of  at  least  one 
wood  truss  or  frame  (preferably 
split-ring  connector  construction) 
and  one  timber  joint  with  each  of 
the  various  common  types  of  fas- 
tenings to  make  certain  that  he 
has  acquired  sufficient  knowledge 
to  make  complete  practical  designs 
in  lumber. 

So  far  as  trade  practices  are 
concerned,  aside  from  a  few  point- 
ers on  classifications  and  grades 
of  commercial  lumber,  meaning  of 
commonly  used  lumber  terms  and 
abbreviations,  dimensional  differ- 
ences between  nominal,  rough,  and 
surfaced  dimensions,  available  com- 
mercial services,  including  grad- 
ing, grade  marking  and  certificate 
of  inspection,  and  sources  of  more 
detailed  information  which  can  be 
used  as  references,  little  instruc- 
tion is  needed-  It  is  far  more  im- 
portant that  the  sttident  be  in- 
structed in  pertinent  fundamental 
technical  information  on  wood  and 
in  modem  design  which  take  the 
properties  of  wood  and  its  fasten- 
ings into  accoimt. 


ALAMEDA.   Carl   Froerer.    ' 
ALAMEDA  CO.,  Wallace  B    Boggs. 
ALBANY,  U.   R   Grey. 
ANTIOCH.  John   S.   Bates.  | 
ARCATA,  Hal  C.  Acheson. 
ATHERTON,  James  S.  JasMS. 
ATWATER.  W.  E.  Bedeeen, 

BAKERSFIELD.  Joseph  Holfelder. 
BELMONT.  Robert  Klassen, 
BENICLAl.  Phil  R.  Jones,      i 
BERKELEY.    Harry   Goodridge. 
BURLINGAME,  Cecil  L  Lohgson. 
BUTTE   COUNTY.   Bert   Paxton. 

CALA\TERAS  CO  .  OUver  C    Wyllie. 
CALJSTOGA.  Clvde  C.  Kennedy. 
CHICO.   Frank   Robinson. 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 

DALY  CITY,  Robert  Klassdn. 
DAVIS,  Alexander  M  McKllanon. 
DEL  NORTE  CO,  H.   M.   HjLalpas. 
DOS   PALOS.  W.   E.    Bedes^n. 

EL  CERRITO.  R   R  RandjaU. 
EMERYVILLE,   Geo.   T.   Oliver 
EUREKA.  Geo.    S.    Winzler 
EXETER  Irvin  M.  Althousie 

FRESNO  COUNTY,  A.  J.  I^ielsen. 


OAKLAND,  Walter  N.  Frlckst&d. 
OROVILUB,  S.  J.  Norris 


GILROY.  W.  J.  Hanna. 


HANFORD,   Walter  K.    Hopkins. 
HAYWARD.  J.  A.  Mancini. 
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KERN  COUNTY.  J.  R  Thornton. 
KING  CITY.  H.   F.  Cozzenfe. 
KINGS   COUNTY,  J.  H.  Hayes. 

LIVERMORE.  C.  G.  Clarktl. 
LIVINGSTON,   W.    E.    Bed<?sen 
LODI.    Clinton    Henning. 
LOS  BANGS.  W.  E.  Bedesefn. 
LOS  GATOS.  L.  Cedric  MaCabee. 

MANTECA.  John   S.  Bates. 
MARIN  COUNTY,  C.  P.  C1(|)W. 
MARTINEZ,  Leonard  McCl)intock. 
MARYSVILLE,    F.   H.    DivVer.   Jr. 
MENLO  PARK.  Edwin  Smith. 
MERCED,    G    E.    Winton. 
MERCED   CO.   W.    E.    Bed^sen. 
MILL  VALLEY,  Edward  HusBe>. 
MODESTO.    Frank    J.    Rossi- 
MONTEREY,  Howard  Sevelrance. 
MONTEREY  CHD.,  H.  F.  Cojuens. 
MOUNTAIN  VIEW,  C.  C.  Kennedy. 

NAPA.  H.  A.  Harrold. 
NAPA   COUNTY,  E.  P.  Bajl. 


PACIFIC  GROVK,  Alfred  D.  Coons, 
PALO  ALTO,  Fabian  S.  MiUer. 
PASO  ROBLES.  Hal  Johnson. 
PETTALUMA,   S.   Gonzales. 
PINOLB.   Ross   Calfee. 
PITTSBURG.  E  L-  O^Hara. 
PULCSai  COUNTY.  John  A.  Shielda 
PORTERVILLE,  Irvin  H.  Althouse. 

REDDING.  A.  H.  Ross. 
REa>WOOD  CITY.  R  A.  Klassen 
RICHMOND,  E.  A.  Hoffman. 

SACRAMENTO.  Fred  J,  Klaus. 
SACRAMENTO   CO..  A.    L>   Kiefer. 
SALINAS.  Donald   Davies. 
SAN   BRUNO.  C.  L   White. 
SAN  CARLOS,  R  A  Klassen. 
SAN  FRANCISCO.  R  G.  Wadsworth. 
SAN  JOAQUIN  CO..  J.  B.  Manthey. 
SAN  JOSE.  Harold  J.  Flannery. 
SAN  LEANDRO.  Chas    P.   MarUn. 
SAN  MATEO,  Harold  Porter 
SAN  MATEO  CO..  M.  A.  Grant. 
SAN  RAFAEL  Ra>Tnond  A.  Boege. 
SANTA  CLARA.  Edgar  C.  Schott. 
SANTA  CLARA  CO..  R  D.  Chandler. 
SANTA  CRUZ.  Robert  Jennings. 
SANTA  CRUZ  CO..  A.   B.   Baldwin. 
SANTA  ROSA.  Walter  F.  Adams. 
SHASTA  COUNTY,  Bmest  Breuning 
SEBASTOPOU   Walt   Adams. 
SISKIYIU  COUNTY.  A.  F.  ParrotL 
SOLANO  COUNTY,   J.   R   Bumham. 
SONOMA  CO..  Marshall  M.  Wallace. 
SONORA.  B.  H.   Maynard. 
SOUTH    SAN    FRANCISCO.    Charles 

T.   Broughton. 
STANISLAUS  CO.,  G.  D.  Macomber. 

STOCKTON.   Lyle  Payton. 
SUISUN.  F.  A.  Stelger 
SUNNYVALE,  H.  N.  Bishop. 
SUSANVILLE.  M.  J.  Tilley. 
SUTTER  CO,  Edward  Von  Geldern. 

TEHAMA  CO.,  Chas.   A.  Luning. 
TRACY.  John  fcv.   Bates,  _^ 

TULARE  CO.,  T.  Wayne  Swltzer.    "" 
TURLOCK   Don   Davis. 

VALLEJO,  T.  D.  Kilkenney. 
VISALIA,  Norman  A.  Huth. 

WOODLAND.   Asa  G.   Proctor. 

YOLO  COUNTY.  Henry  Von  Dorstep 
YREKA.  Howard  O'Connor. 
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AIR  CONDITIONING 

The  Magic  of  Electronics  in  Air 
Filtration.  Discussion  of  the  theory 

of  electronic  air  filtratiord,  ,its  effi- 
ciency, developments  in  it«  use,  and 
typical  applications.  American  Air 
Filter  Co.,  Inc.,  First  and  Central 
Ave.,  Louisville  8,  Ky. 

Refrigeration  and  Air  <3on4ition- 

ing  in  Hospitals  (bulletin  502). 
By  Terry  Mitchell,  M.E.  Reprinted 
from  "Architectural  Record".  Dis- 
cusses air  conditioning  in  nurser- 
ies, operating  rooms,  etc.,  storage 
of  biologicals,  refrigeration  equip- 
ment. 4  pp.,  illus.  Frick  Company. 
Waynesboro,  Pa, 

CONVEYORS 

Barrel  Conveyors  in  the  Petro- 
leum Industry.  Operating  informa- 
tion on  the  handling  of  barrels  and 
drums  by  conveyor  system.  12  pp., 
illus.  Lamson  Corp.,  Syracuse,  N. 
Y.* 

CORROSION  CONTROL 

Cold  Water  Deaeration  (Reprint 
No.  43).  Description  of  a  method 
of  removing  oxygen  and  carbon 
dioxide  from  process  waiters  used 
cold,  to  prevent  corrosive  action. 
4  pp.,  illus.  Cochrane  Corp.,  17th 
St.  and  Allegheny  Ave.,  Philadel 
phia  32,  Pa.* 

GLASS  BLOCK 

Beautiful  Homes.  How  the  glass 
block  can  be  used  in  practical  and 
interesting  ways  in  all  tyj)e8  and 
sizes  of  homes.  Photographs,  ren- 
derings and  floor  plans  of  houses 
by  Paul  Lasalo,  George  Fred  Keck, 
Henry  Otis  Chapman,  Randolph 
Evans,  and  others.  Construction 
details.  34  pp.,  illus.  Owens-Il- 
lingis  Glass  Co.,  Insulux  Products 
Division,  Toledo  1,  Ohio.* 

HEATING  I 

Byers  Wrought  Iron  for  Radiant 
Heating.  A  working  manual  for 
architects  ^nd  engineers.  Detailed 
procedure  is  listed  for  figuring  heat 
losses  and  piping  requirements,  de- 
signing the  coils,  supply  and  re- 
turn mains.  Factual  data  on  the 
relative  merits  of  locating  the  coils 
in  floor  and  ceiling.  History  and 
theory  of  radiant  heating.  Typical 
installations.  Notes  on  installation 
methods.  Effect  on  wood  floors.  52 
pp.,  illus.  A.  M.  Byers  Co.,  Pitts- 
burgh, Pa.* 

MOVIES  IN  INDUSTRY 

Movies  Go  to  Wot^    A  general 
picture  of  the  use  of  soaitd  films  in 
industry.  24  pp.,  illus.  Bell  A  How- 
ell Co.,  7100  McCormick  Aoad,  (3hi 
cago  45,  HI. 


SPARK  PLUG  BUSHINGS 

"HeU-Coir  Spark  Flag  Bash- 
ings. Description  of  and  advant- 
ages claimed  for  the  Heli  -  0>il 
Bushing.  Includes  installation  de- 
tails. 8  pp.,  illus.  Airendft  Screw 
Products  Co.,  Inc.,  47-23  35th  St., 
Long  Island  CSty  1,  N.  Y. 

VIBRATION  CONTROL 

Vibration  in  industry.  The  ef- 
fects of  vibration  on  plants,  equip- 
ment and  personnel,  and  methods 
of  controlling  vibration.  12  pp., 
illus.  Korfund  Co.,  Inc.,  4«-l6  32nd 
Place,  Long  Island  City  1,  N.  Y. 

WINDOWS 


STEEL  JOISTS 


a  Mr^tvral 


The  Steel  imst  as 
Unit.  (Jeneral  informatiop  on  prod- 
ucts and  procedure,  joist  types,  safe 
load  tables,  typical  insiaUations, 
construction  details.  28  pp.,  illus. 
Macomber,  Inc.,  Canton,  Ohio.* 

TURBINE  GENERATORS 

WorthJngton  Turbine  Generators 
(Bnlletin  I960).  Full  de*CTiptioR, 
installation  details  an<:;  applies 
tions  of  the  various  typ*-*  of  tur- 
bines. 46  pp..  iliua.  Worthington 
Pump  and  Machinery  C'Orp...  Har- 
rison, N.  J.* 


RESIN  GLUES 

Bakelite  Phenolic  Resin  Glues 
for  Plywood.  Describes  Bakelite 
phenolic  resin  glues,  their  advant- 
ages, and  the  different  types  for 
hot  -  set  bonding,  warm  -  setting, 
cold-setting,  and  for  molded  ply- 
wood. 8  pp.,  illus.  Bakelite  Corp., 
300  Madison  Ave.,  New  York  17, 
N.  Y.* 

LIGHTING 

Light  from  Floors.  The  peace- 
time possibilities  of  the  light-re- 
flecting white  -  cement  floor.  In- 
cludes source  material  nrepared  in 
collaboration  with  autnorities  on 
illumination,  design  and  construc- 
tion. Gives  recommended  practice 
for  construction  of  white  cement 
concrete  floor  finish.  24  pp.,  illus. 
Universal  Atlas  Cement  Ck).,  136 
E.  42nd  St.,  New  York  City.* 

PORCELAIN   ENAMEL        ^ 

Porcelain  Enamel,  fts  Character- 
istics and  Qualities.  Characteris- 
tics of  and  uses  for  porcelain 
enamel,  description  of  how  it  is 
made  and  applied.  Application  de- 
tails. Porcelain  Enamel  Institute, 
Inc.,  1010  Vermont  Ave.,  N.W., 
Washington  5,  D.  C* 

REFRIGERATION   COMPRES- 
SORS 

Gm  Engine  Refrigeration  fom- 
pressors  (Bulletin  C  1100  B2l); 
Refrigeration  Confprwsors,  Steam 
Engine  Driven  (Bulletin  C-11-B22) 
Booster  Refrigeration  rompreti- 
sors  (Bulletin  C-lilK>B23).  De- 
scription, specifications,  typical  in- 
stallations, 12  pp.,  14  pp.,  6  pp., 
resp.,  illus.  Worthington  Pump  & 
Machinery  Corp.,  Harrison,  N.  J.* 

PUMPS 

Deming  Pumps  Everywhere.  The 

uses  of  one  company's  Hne  of 
pumps  in  various  fields — agricul- 
ture, factories,  towns  and  villages, 
marine  and  aviation  industries,  and 
so  on,  32  pp.,  illus.  The  Doming 
Co.,  Salem,  Ohio. 

SNOW  REMOVAL 

A  study  of  Snow  Removal  (Caso 
Study  No.  4).  Snow  melting  by 
means  of  underground  hot  water 
or  steam  wrought  iron  pipe  lines. 
Specific  information  on  five  m-otal- 
lations:  (1)  beneath  the  gidewalka 
of  an  office  building;  (2)  in  a  re- 
idenoe  driveway;  (3)  beneath  cross- 
walks in  an  industrial  plant;  (4) 
in  a  truck  driveway;  (5)  in  a  truck 
ramp  at  a  factory.  Design  and 
installation  practices.  6  pp.,  illus. 
A.  M.  Byers  Co.,  Pittsburgh,  Pa* 

STORES 

Yoar  Appliance  Store.  Design 
information  for  the  electrical  ap- 
pliance store:  site  selection,  spacs 

requirements,  basic  types  of  store 
front,  equipment  layouts,  demon- 
stration display  rooms,  bacic  dis- 
play units,  wall  and  floor  treat- 
ments, lighting.  48  pp.,  illus.  (Gen- 
eral Electric  Co.,  1285  Boston  Ave., 
Bridgeport  2,  Onn.* 

ENGINEEBTNG    INSTRUMENTS 

Gnrley  Enirineeriiig  Instruramts 
(Bulk-tin  50).  Condensed  catalog; 
describing  transits,  levels,  alidades. 

\tc.,  will  full  price  Ust.  90  pp.,  lUus. 
V.  A  L.  E.  Gurley,  Troy,  N.  Y. 

TEN  IT  E 

TeniU'  L.€'m.eiiunj  and  Asaejnbl- 
ing.  Procedure  to  be  followed  m 
cement  together  pieces  of  molded 
Tenite.  2  pp.  Tennessee  Eastman 
Ck)rp.,  Kingsp<jrt.  Tenn.* 

Truscon  Ste«l  Windows  and 
HanKar  lHx.1T!.  (1945.  Fxlition).  A 
catalog  of  sti^'l  wirKiows  appr<„>ve<i 
by  the  Metal  Window  Institute  and 
based  upon  the  modular  standards 
of  ASA  Project  A62.  Gives  foil 
particulars  of  types  and  sizes,  in- 
stallation details,  etc.,  of  windows, 
plus  genipra!  information  on  hang- 
ar doors.  44  pp.,  illus.  Trtiscon 
Steel  (3o.,  YoungstxjiWTi  1,  Ohio.* 
•Other  product  !nTonn*tlo«  in  Swsef* 
Flla,  l»4fi,  ftvaiuibit  at  ufflc*  ot.  Dally 
PtkOirtc  Bulkier. 
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BttfiMmiJ  Pemrffe^  Contrcictsi Recorcletl  Mofice^ 


BUILDING  PERITS 


BuiWing    Pernnte,    $1,000  and 
Over,  AppKed  For 

8AN  FRANCI9O0  COUNTY 

ALrTER  APTS. 
1554-1566  ELLIS   STREET. 
Owner-Geo    Staffin.    premises. 
Architect— Not  Given.  $6,500 

(App  No  84919) 

STORE.  1-&T0RY  FRAME 

S  TARAVAL  32.6  E  32nd  Avenue. 

Owner— James    Van    Der   Kooy,    1442 

Tarftval  St 
Contractor— Peter  E  Vuklcevlch.  1442 

Taraval  St. 
Architect— Not  Given.  »5,600 

(App  No  84938). 

STOREROOM,  CLASS  C 
E  CLARA  ST  375  SE  6th  St. 
Owner— Sahll  &  Alexander,  c/o  cntr. 
Contractor— J  A  Johansen.   30   Point 

Lobos  Avenue. 
Architect— Not  Given.  JS.OOO 

(App  No  8492R). 

ALTER  DWELLING 
763  DE  HARO  STREET. 


mon,   1734  Broderlck  St. 

ALTER  dwelling,  J300;  627  Banks; 
owner,  Robert  Nunez,  prem ;  con- 
tractor, United  Roofing  and  Siding 
Co,  2906  Mission  St. 

ALTER  dwelUng,  |300;  334  San  Mi- 
guel ;   owner,   Geo   Hard,   prem. 

SIGN,  electric,  $275;  1200  Van  Ness; 
owner,  J  W  McAllister,  premises ; 
contractor,  Elec  Prod  Corp,  910 
Harrison  St. 


Bjuiklmg  Permits,  $1,006  sad 
Over,  A|ipli«d  For 

ALAMEDA  COUNTY 


1- STORY   STEEL  ADDITION 

1657  23Rr>  ST..  OAKLAND. 

Owner  and  Builder — Earle  M.  Jorgen- 

8en  Co.,  10510  &  Alameda  8t,  Lm 

Angeles. 
Architect— W.   G.   Merchant,  57  Post 

St.,  San  Francisco.  $110,000 

1- STORY  CONCRETE  STORE 

3320-30-34  TELEGRAPH  AVE.,  OAK- 
LAND. 

Owner  —  John  A.  Ragghiamti,  2425 
Telegraph  Ave. 

Builder— Stolte,  Inc.,  8451  San  Lean- 
dro  St. 

Architect— Not  Given.  $45,000 


j  1-STORY  CONCRETE  STORE  BLDtJ 


Owner— Miss  Elizabeth  Hanna,  prem.    1932  FRANKLIN  ST.,  OAKLAND. 
Contractor   —    Larus   Erlendson,    400  |  Owner  and  Builder — ^W.  K  Condues, 

Douglas  Street.  I        714  Jean  St. 

Architect— Not  Given  $5,000 'Plans   by  C.   N.  Burrell   and   Robert 


(App  No  84924). 


DWELLING,  1- STORY  FRAME 
NW  FRANCE  and   MOSCOW. 
Owner— Mr  and  rMs  Krancl,  707  Vi- 
enna St. 
Contractor — David     A     Burton,     678 

Vienna. 
Architect— Not  Given.  $4,900 

(App  No  84926). 

ALTER  OFFICHI 

2272    MISSION    STREET. 

Owner— Pacific    Tel    &    Tel    Co,    140 

New  Montgomery  St 
Contractor— N  H   SJoberg  and  Stons, 

5604  E  16th  St  Oakland. 
Architect— Not  Given.  $3,000 

(App  No  84951). 

ALTER  APT  BLDO 

1021    HARRISON    STREET. 

Owner- E  E  Jost.  2500  98th  Avenue. 
Oakland. 

Contractor— A  Swedberg,  1055  How- 
ard Street 

Architect— Not  Given.  $3,000 

(App  No  84922). 


Dalton,  409  15th  St 


$25,000 


PALO  ALTO 


BUSINESS  BUILDING  (type  4), 
$5000;  306  Cambridge  Ave;  owners. 
Cavell  and  Venda  Boyle,  268  Lam- 
bert St;  builder,  Cavell  Boyle; 
plans  by  W  F  Hemple,  514  Bryant 

ALTER  RESIDENCE,  $2000;  408 
Grant  St;  owner,  Harry  Lumello, 
Menlo  Park ;  builder,  A  G  Goodman, 
East  Palo  Alto. 

ALTER      RESIDENCE,      $1000 ;      601 
Kingsley  Ave ;  owner  and  builder,  i 
H  E  and  O  Place. 


1033  Taraval  St;  alter  baJiery; 
cost   $750;    owner,   T   H   WeiUel. 

736  Folsom  St;  alter  shop;  coat, 
$15(X>;  owner,  c  Porter. 

NE  Cor  14th  St  and  Van  Ness  Ave 
South;  one-story  frame  bldg;  cost 
$2000;  owner,  C^oldea  Gate  Motors. 

1581  Ellis  bt;  alter  tavern;  cost, 
$950;  owner,  Ellas  Leeder. 

NW  Cor  Post  and  Powell  Streets; 
alter  offices;  cost  $2500;  owner, 
United  Air  Lines. 

SF— ELEC   ..._.         ZI;   ..- - — - 


BURLINQAME 


RESIDENCE,  $8000;  Lot  29,  Block 
35,  Bemal  Ave;  owner,  H  Hellman; 
builder,  Hardman  Construction  Co. 

ATTIC  ROOM,  »500;  1312  EdgehiU; 
owner  and  builder,  L  Rankin. 


8AN   MATEO 


ALTERATIONS 

420  FRANKLIN  ST..  OAKLAND. 

Owner — G.  Bonara  Co.,  420  Franklin 

Builder— Thermal  Insulation  Co.,  2351  !  ALTER  STORE,  $4000 ;   3095  S  Ells- 


OFFICE  AND  APARTMENTS,  $30,- 
000;  39  San  Mateo  Dr;  owner,  Dr  i 
J    M   Foley;    builder,   Conway   Jb 
CuUigan. 

DWELLING,  $15,000;  215  5th  Ave; 
owner,  Frank  S  Stlfanlk;  builder, 
Herman  Christensen. 

DWELLING.  J1.J.000;  623  Iowa;  own- 
er, Ed  L  Devencenzl ;  builder,  Fran- 
cis H  Kappeler. 

STORE  AND  DWELLING,  $11,000; 
172-6  South  Blvd ;  owner  and  build- 
er. J  M  Hardy. 

DWELLING  AND  GARAGE,  $10,000; 
724  Tulare  Ct;  owner  and  builder, 
J  C  Eilers. 

COMMERCIAL  BUILDING.  $6000 ; 
104  Bell  Tract;  owner  and  builder, 
James  J  Kehoe. 


Jerrold  Ave.,  San  Francisco, 
Architect— Not  Given.  $10,000 


1- STORY  6- ROOM  DWELLING 
9324  MURIELO  AVE.,  OAKLAND. 
Owner— Ralph  Kroll.  8833  Hillside  St 
Builder— Harry  Kroll,  3466  Oak  Knoll 

Blvd. 
Architect- Not  Given.  $7,500 


1 -STORY  5-ROOM  DWELLING 
3541  MIRASAL  AVE..  OAKLAND. 
Owner— Ralph  Kroll,  8833  Hillside  St 
Builder— Harry  Kroll.  3466  Oak  Knoll 

Blvd. 
Architect— Not  Given.  $6,500 


DWELLINGS,   four   1- story   frame 

NE  LAKEVIEW  Ave.  E  Margaret, 
NE  Lakeview  25  E  Margaret.  E 
Margaret  50.  75  N  Lakeview. 

Owner  and  Builder— Ed  Rosemont. 
176   Duboce    Ave. 

Architect— Not  Given. 


2-STORY  ADDITION 

2926  FOOTHILL  BLVD.,  OAKLAND. 

Owner- J.    E.    Wright,    2926   Foothill 

Blvd. 
Builder— Albert  A.  Church.  1602  53rd 

Ave. 
i  Architect— Not  Given.  $4,700 


worth ;     owner.     International     To- 
talizer Co;  builder,  R  E  Broderick. 
WAREHOUSE.  $3000 ;  2280  Palm  Ave ; 
owner  and  builder,  H  J  Hardy. 


BUlLDmc 

SAN   MATEO  COUNTY 

ALTERATIONS    AT'D    ADDITION 
SERRA  HIGH   SCHOOL,   Park  Blvd 
and  Crystal  bprings  Rd.  San  Mateo. 
Owner— Roman  Catholic  Archbishop, 

llOOFranklin   St.   Skn   Francisco. 
Architect— Martin    J   Rist,    760   Mar- 
ket  St,   San  Francisco. 
Contractor— G  W  Williams  Co,  Bur- 

lingame. 
Filed.  Dec  27,  '45.  Dated.  Dec  8,   '45. 

Framed     412,302-60 

Brown  coated  ~ -  12,302.50 

Completed     J.-  12,302.50 

Usual  35  days ••  12,302.50 

TOTAL  COST,  $49,210.00 
Bond.  149,210.  Sureties.  U  S  Guar- 
anty Co.  Limit  120  working  days. 
Plans  aijd  specifications  filed. 


SACRAMENTO 


(App   Nos  84915  to  84918). 


Co   P  O  Box  2104,  Sacramento, 
l-STORY  5-ROOM  DWELLING  BUILDING.  $6000;  5325  Jay  St;  own- 

2808   108TH  AVE..   OAKLAND.  er  and  builder.  J  Cechettinl. 

Owner  and  Builder— Bevilacqua  Bros.,    BUILDING   $5000  ;  879  3rd  Ave ;  own- 

$2  000  each  !         ^*  Dutton  Ave.,  San  Leandro.        i  ^  builder,  Wm  Regan. 

$2,000  each.^^^j^j^^^^_j^^^  q,^^^  $*.000  U^^iiijiNG,  54650 ;   4241  V  St;   own- 


REMODEL,  $50,000 ;  812  Kay  St ;  own- 
er and  builder,  Zukor's.  i 

CRYPTS,  $20,000;  43rd  and  Folsom; 
owner.  East  Lawn  Co;  builder, 
Markwart  Co,  P  O  Box  2104,  Sacra- 
mento. 

DUPLEX.  $8775;  3989  E  St;  owner, 
Myron  Miller;  builder.  Geo  W  Reed. 
390  S  Vaji  Ness  Ave,  San  Francisco. 

REMODEL  BUILDING.  $7500;  211  N 
St;  owner,  Artz  &  Cook;  builder, 
Paul  Prom.  , 

RESIDENCE,  $7300;  924  45th  St; 
owners,  R  O  &  G  E  Coffman. 

BUILDING,  $6800;  608  Jones  Way; 
owner.  B  King;  builder,  Markwart 


Compktion  Notices 


ALAMEDA  COUNTY 

Recorded  Acctpted 
Jan.  3,  1946— Lots  3  to  10,  inc.  Block 
2.  Tract  697.  Eden  Township.  Ala- 
meda, Calif.  Greenwood  Corpora- 
tion to  D  D  Boheunnon  Organiza- 
tion  Jan.    2,    1946 

Jan.  3,  1946— Lot  16  and  ptn  Lota 
15  and  17,  Map  Santa  Fe  Tract 
Oakland,  Calif.  Harry  G  and  Flor- 
ence Santi  to  Valley  &  Lincoln  Co 
Dec.   31,   1945 


7197  2930  <3k>ue^;  owner,  Ferrari; 
contractor,  Bylngton  Electric;  service 

7198  150  Mason  St;  owner,  Chez 
Paree;  contractor,  W  B  Barker  Co; 
alterations. 

7199  2746  Folsom;  owner,  O  Gul- 
llckson  ;  contractor.  Star  Electric  Co ; 
3  switches ;  3  fixtures ;  6  plugs. 

7200  1785  Yosemlte;  owner.  Atlas 
Metal ;  contractor,  Industrial  Marine 
Electric ;  4  switches ;  23  fixtures ;  6 
plugs;  4  motors. 

7201  75  Fremont  St ;  owner, ; 

contractor,  O  C  Wilson ;  3  motors. 

7202  2162  S4th  Ave;  owner, ; 

contractor,   F  Goodman;   2   switches; 
6  fixtures ;  4  plugs. 

7203  444  California  St ;  owner ; 

contractor,   Frank  Goodman;    6  fix- 
tures. 

7204  745  Clement ;  owner.  Coliseum 
Theater ;  contractor.  Frank  Goodman ; 
10  fixtures. 

7205  430   Bush   St;   owner ; 

contractor,  Frank  Goodman;  altera- 
tions. 

7206  2085-87  (Solden  Gate  Ave; 
owner.  ;  contractor,  Frank  Good- 
man ;  alterations. 


34515  610  16th  St  Room  515 ;  owner.  Specifications  obtainable  from  th« 
Retail  Food  Clerks;  contractor,  Spott  above  office;  no  charge  to  prospec- 
Electrical  Co;  outlets;  fixtures.  |  tive    bidders;    to  others,    $1    not   re- 

34516  Lakeshore  and  MacAxihur;  tumabla  '  • 
owner.   Standard   Oil  Co;   contractor,  i                              . . 

White  El«ctric  Co;  service.  |      PARKER    DAM    POWER    PROJ- 

34517  J628  Poplar  St;  owner.  Con-  iBCT,  California.— Until  January  18. 
tract  Engineers ;  contractor,  Calif  or-  I  2  P.  M.,  bids  will  be  received  at  the 
nia  Electric  Co;  motors.  office  of  the  Bureau  of  Reclamation. 

34518  1803  E  14th  St;  owner,  Mitch-  Denver.  Colo.,  for  furnishing  and  de- 
ell    Shoe    Co ;    contractor,    California  j  livering   f.o.b.    cars    at    the    shipping 

.._i_  rf^_.  _w       ..:  point  or  f.o.b.  cars  at  Blarp,  Calif.,  at 

the    option   of    the    bidder,    the   steel 


Electric  Co;  alterations 

34519  Sobrante  Rd  300  ft  E  of 
ThomhiU ;  owner,  oDe;  contractor, 
T  L  Rosenberg  Co ;  saw  motors. 

34520  372  Grand  Ave ;  owner,  Beck- 
ett it  Federighl ;  contractor,  T  L  Ros- 
enberg Co ;  fire  repairs. 

S4521  W17  E  14th  St;  owner.  De 
Lucchl;  diontractor,  Paramount  Elec- 
tric Co;  fixtures;  alterations. 

34522  2357  Foothill  Blvd;  owner. 
Peil;  contractor.  Scott -Buttner  Elec- 
tric Co;  3  outlets;  2  switches;  pixigs. 

34523  3815  Broadway ;  owner.  Sani- 
tary Laundry;  contractor,  Matson 
Electric  Co ;  alterations. 

84524  1016  Broadway ;  owner,  Snow- 


partitions  and  housing  for  the  Parker 
power  plant,  Parker  Dam  Power  ProJ- 
etc,  California;  Spec.  1132.  All  mate- 
rial will  be  installed  by  the  govern- 
ment The  specifications  contain  a 
provision  for  liquidated  damages  for 
delay.  No  charge  for  copies  of  th« 
specifications  to  prospective  l>on%. 
fide  bidders ;  to  others,  $1.  not  ra- 
turnable.  For  particulars,  address  th« 
Bureau  of  Reclamation,  Denver,  Colo. 


white  Food   Stores;   contractor.  Mat- 

7207  639  Montgomery ;  owner,  Flor-    son  Electrical  Equipment ;  motors, 
ence  Restaurant;  contractor.  Colum-       84526    NW  45th  and  Shattuck;  own-' j 
bia  Electric ;  2  motors.  er.     State     Radio ;     contractor.     Shea 

7208  860  Stockton  St ;  owner,   Sam  I  Electric  Co ;   12  plugs ;  alterations.        ' 


ProspectiTe  Eiders 


Woo;  contractor.  Columbia  Electric; 
sign. 

7209  398  Merchant ;  owner.  Premier 
Oil  Co;  contractor,  Columbia  Elec- 
tric :  2  motors. 

7210  315  Davis  St;  owner.  Allied 
Produce;  contractor,  Columbia  Elec- 
tric; 3  switches;  8  fixtures;  4  plugs. 

7211  1640   Fillmore;    owner.    Nifty 


34526    7500  MacArthur ;  owner,  Gen- 
Shea 


4. ^ .^ ^ 

j    Bwldings  and  Services  for 

eral      Petroleum;      contractor.      Shea  j  Reserve  Reel  Bertlir.« 

Electric  Co:  sign.  ,{  Mare  liiand,  Calif. 

34527  800  3rd  Ave ;  owner,  Nicoloni ;  I  4. —  > 

contractor.  Western  Neon  Corp;  sign.!      BIDS:    Officer    in    Charge   of   Con- 
34828    1781H  16th  St;  owner,  Pelle- j  .truction.  Public  Works   Department, 


tier;  contractor,  Western  Neon  Corp;    Mar^.   Island;    contract    NOy    M 
sign.  I  Spec.  17469;   January  14,  11   A.  M. 

34529     863  24th   St ;   owner.   Moore ;        Barrett    &    Hilp.    918   Harrison    St. 
Sports    Shop;     contractor,    Marelco,    |  contractor,  Western  Neon  Corp;  sign.    San  Francisco. 


Inc ;  8  fixtures 

7212  835  Market  St;  owner.  Em- 
porium ;  contractor,  Chas  A  Lang- 
lals  Co;  


7213    760  Market  St ;  owner.  FPHA  |  lets ;  switches ;  fixtures ;  plugs. 


34530  359   15th   St ;   owner.   Block ;  j     M.   &  K    Corp..  200  Financial  Cen- 
contractoir,  Western  Neon  Corp;  sign.  1  ter  Bldg..  San  Francisco. 

34531  2523  Broadway ;  owner,  Ort-  {     Parker.     Steffens     A     Pearce.     185 
row ;  contractor,  C  A  Langlais ;  out-  ;  South  Park.  San  Francisco. 


SAN   MATEO  COUNTY 


I 


!  ALTERATIONS 
J1427  BROADWAY.   OAKLAND. 

Jewelers, 

Contractoi-Robt    P   Kelly,    4101    J""  jBuiwIJ^^Royal    Show    Case    Co 
ArcMtect-Not  Given.  -  ~- '         McAllister  St.  San  Francisco 

(App  No  84939). 


ALTER  OFFICES 

1411  46th  AVENUE.  jo^„„  _  Kronrad's 

Owner — Bill  Blancks.  4101  Judah   St  j 


$2,000  I 


Architect — Not  Given. 


1427 

770 

$3,250 


ALTER  OFFICES  !  ADDITION 

291    GEARY    STREET.  _„  1 333  COVINGTON  ST..  OAKLAND. 

Owner— J    H    Nutfsenfeld.    M.D.,    3»o  |  Owner  —  Mrs.     Norma    Weldon,     833 

Post    Street  .    «  .    ii.i         Covington  St 

Contractor— Adam   Arras   &  Son.  lie   Builder— Leo  C.  Brandt,  2325  Coolldge 

New  Montgomery  St  ^^^ 

Archltect-Not  Given.  »20<^  i  Archltect-Not  Given.  $2,800 

(App  No  84^27).  ;  

^— ~~~~  i 

j  ALTERATIONS 
DWELLINGS,    six    1 -story   frame         I2304  e.  14TH  ST..  OAKLAND. 
E  LEAVENWORTH  108.3 V4  S  Wash-  |owner-Mike  Camberos.  2304  E.  14th. 
Ington  Street  ^,.„  c»     Builder— Marvin  E.   Collins.  825  Gal- 

Owner-Henry  E  Reed.  3967  Clay  St.  j         ^^^  ^^    ^,  ^errito. 


Contractor — Not  Let 
Architect— Not  Given 
(App   Nos  84930-35). 


$1,5<X)   each 


(Architect — Not  Given. 


$1,500 


ALTER    STORE 

320   ALEMANY   BLVD. 

Owner— Sunset    Supply   Co.   premises. 

Contractor- Wellnitz  &  DeNarde,  316 

Sixth    Street.   _  ADDITION 

Architect— Not  Given.  $1,400  1  ^^^^  ^„  ^  „, 

(App  No  84937). 


ALTERATIONS    AND    REPAIRS 
8033  WEST  ST.,  OAKLAND. 
Owner- Marie   Bidou.    3033  West   St 
Bulldei^J.  V.  Adams.  744  65th   St. 
Architect— Not  Given.  $1,500 


,  er,  D  L  Kambestard ;  builder.  Mark- 
'     wart  Co.  P  O  Box  2104.  Sacramento. 

DUPLEX.  $4500;  2423  V  St;  owner, 
S  Bacchl. 

BUILDING,  $4400 ;  5838  Jay  St ;  own- 
er and  builder,  D  S  Waldron. 

BUILDING.  $3300;  4433  12th  Ave; 
owner  and  builder.  E  C  Leaburg. 

BUILDING,  $2400 ;  1417  16th  St ;  own- 
er and  builder.  Mercury  Cleaners. 

REMODEL,  $1500;  1319  K  St;  owner 
and  builder,  Lauppe  Co. 

BUILDING,  $1000;  408  8th  St;  owner 
and  builder.  S  Martini. 

ADDITION,  $1000 ;  2428  18th  St ;  own- 
er.  S  Bacchl;  builder,  C  F  Llnd- 
feldt  2824  18th  St  , 

FOUNDATION,  $1000;  1804  W  St; 
owner  and  builder,  E  Blair. 

SIGN,  $600;  609  K  St;  owner,  Mau- 
rice's Store;  builder,  Electric  Sign 
Co. 

REROOF  BUILDING.  $500;  830  Jay 
St;  owner.  Mrs  Wagner;  builder. 
Valley  Roofing  Co. 

BUILDING.  $500 ;  620  Eye  St ;  owner, 
Fred  Hughes  Co. 

OFFICE,  $500 ;  1530  Tea ;  owner,  Tom 
Smith ;  builder,  H  A  Hemdren. 

REMODEL.  $400;  889  6th  Ave;  own- 
er and  builder.  A  D  Yeargaln. 

REMODEL  $500;  1024  Eye  St;  own- 
er and  builder,  F  O  Johnson. 


Dec.  27,  1945— Lot  9,  Block  25,  San 
Mateo  Terrace.  Ferdinand  W 
Bedchmann,  etc,  to  Peninsula 
Home  Builders  Dec.  24,  1945 

Dec.  27  ,1945— Lot  7,  Block  5.  Edge- 
wood  Park.  Dominic  N  Schu- 
macher, etc,  to  H  V  Cowan 

Dec.  22,  1945 

Dec.  28,  1945— Lot  12,  Block  15,  Oak 
Park.  Chris  D  McKeon  to  Mc- 
Keon  Construction  Co.Dec.  21,  1945 

Dec.  28,  1945— Lot  5,  Block  9, 
Friendly  Acres.  Robert  L  Martin, 
etc,  to  A  Muerer Dec.  26,  1945 

Dec.  28,  1945— Lot  34,  Block  3. 
Baywood  Knolls.  Harry  Shapiro 
to  same  Dec.  27,  1946 

Dec.  28,  1945 — Lots  14  and  15.  Block 
13.  East  San  Mateo.  William  A 
Bain  to  Irving  Caster.Dec.  27,  1945 

Dec.  28,  1945— Lot  12.  Block  E.  Fair 
Oaks  Acres.  Leo  D  Momson.  etc, 

to  whom  It  may  concern 

, Dec.    28,    1945 

Dec.  19.  1945— Lot  16.  Block  17.  Belle 
Haven  City.  Francis  L  Ne'^on 
to  D  D  Bohannon  Organization.... 
Dec.    27.    1945 

Dec.  29,  1945 — Lots  13  and  15,  Block 
4,  Beresford  No  1.  Jamee  H  Ar- 
thur, etc,  to  Geo  Arthur  A  Son 

Dec.    22.   1945 

Dec.  29.  1945— Lot  8,  Block  1,  Beres- 
ford No  1.  Alvln  J  Prara  to  Geo 
Arthur  &  Sons..  _ Dec.  22,  1946 

Dec.  29.  1945— 2308  Hale  Dr  Robert 
Hlgglns  to  James  A  Shaerin  Jr.... 
Dec.  1.  1945 


contractor.  H  C  Reld  &  Co;   10  out 
lets. 

8214  229  Ellis  St;  owner.  S  F  Tur- 
kish Baths;  contractor,  G  F  Braver; 
service ;   motors. 

7215  1021    Bayshore    Blvd;    owner. 

;   contractor.   G  H  Armstrong;   2 

outlets ;  2  plugs. 

7216  2801  3rd ;  owner,  W  C  Thomp- 
son ;  contractor,  G  H  Armstrong ;  12 
outlets ;  2  switches ;  8  plugs  ;   motors. 

7217  Van  Ness  and  Golden  Gate 
Aves;  owner,  John  Crowne;  contrac- 
tor, Frank  J  Kllmm  Co ;  alterations. 

7218  682  Mission;  ovraer,  Taylor 
Edmunds  &  Son ;  contractor,  Abbett 
Electric  Co;  

j      7219      300    Connecticut;     owner,     J 
j  Kenna ;    contractor.    Smith    Electric ; 
8  outlets  ;  8  plugs ;  service ;  motors. 


34532     5927  Marshall ;    owner.   Her-  ;  gan  Francisco, 
man    W    Thiele;    contractor,    special  {      Johnson,      Drake 


Moore   &   Roberts,   693   Mission   St., 


owner;  8  fixtures. 


&     Piper.     1736 


BERKELEY 


65412  12500  Shattuck;  owner.  Bank 
of  America;  contractor.  T  L  Rosen- 
berg; 28  outlets;  11  switches;  45  fix- 
tures;   9    plugs. 

413  2020  Kittredge;  owner,  H  W 
McKeritt  Co;  contractor,  T  L  Ro- 
senberg:   2    fixtures. 

414  2dl7  Telegraph;  owner,  -  .  ; 
contractor,    T    L    Rosenberg;    4    flx- 


I  Franklin  St.,  Oakland. 

A.  J.  Hopper  Co.,  243  Langton  St., 
I  San  Francisco. 

I      Lawrence  Construction  Co.,  8020  V 
I  St,  Sacramento. 

I     M.   J.   King,   Inc,  132  FrankUn   St, 
'■  San  Francisco. 

j      Peter  Klewlt  Sons  Co.,  442  Post  St, 
,  San  Francisco. 

1      Robert    McCarthy    Co.,    1050    KIA- 
jham  St.,  San  Francisco. 
i     Louis     C.     Dunn,     799     Monadnock 
I  Bldg.,  San  Francisco. 

J.    H.    Pomeroy    A    Co..     Inc,    S8S 
Montgomery'  St.  San  Francisco. 

Healy  -  Tibbitts    Construction    Co., 


tures. 

415      742    Bancroft ;     owner     Joost  j  u^'Evans' Ave7  San  "r^cliTco,  ind 
Mfg;    contactor,   T  L  Rosenberg;   3;  JJ^^^^'^.j^^^^^j^^^    ^o..    DeYounf 


outlets;  3  fixtures;  3  plugs 

416  1870  Solano;  owner,  Dave 
Lewis;  <t!ontractor,  T  L  Rosenberg; 
90  fixtuites. 

417  2dl8  Parker;  owner,  J  M  Ol- 
son ;  contractor.  Paramount  Elec ;  25 
outlets;    15    switches;    30   plugs. 

418  22151  Virginia ;  owner.  M  Holm  j 
contractor,  Paramount  Elec;  22  out- 
lets; 17  switches;  21  plugs. 

419  1827    Addison;    owner,    Roos : 


2  switches;  1  fixtures;   11  plugs. 


1 5835  CHABOT  COURT,  OAKLAND.  _^     .„„„     ,,^, 

iowner-R.   Fredrickson,   5835  Chabot    REMODEL,  $300;  315  Jay  St;  owner, 


I  Court. 

■  Builder  —  The 

j         4th  Ave. 


ALTER   DWELLING 

935  VISITACION   AVENUEI 

'?r.*i7t^rLro*RurS^^l..h  Ave.   Archi..c.-No._G|v«. 
Architect— Not  Given.  $1,200 

(App    No    84950). 


Mastercraft    Co.,    842 


$1,200 


Llm  Tong:  builder.  Laurence  Con 
structlon  Co.  3020  V  St.  Sacramento. 
REMODEL  $125 ;  2831  Eye  St ;  owner 
and  builder.  R  J  Nlckerson. 


PRESNO 


ALTER  BAKERY 

2738  MISSION   STREET. 

Owner    —    Taste    God    Bakeries.    360 

Russ    Street. 
Contractoi^-Wellnitz  &  DeNarde.  316 

Sixth   Street. 
Architect— Not  Given.  $1,200 

(App   No  94936). 


Building   PermiU,   $1,000  and 
Under,  AppKcd  For 


ALTER 


fountain 

23rd  St;  ow^ner,  Gladys  Weber  and 
Belle    Coatls.     3227    2l8t    St;     con- 


tractor, Thomas*  Hamil   Constr  Co.  |  SHED.  ^  $350 
4124    Geary    Blvd. 
SIGNS,    four    electric 


ADDITION 

3500  CALANDRIA  AVE..  OAKLAND,  j  TRIPLEX  BUILDING.  $10,000 ;  2524- 
I  Owner  and  Builder— H.  Gedes  Jr.,  |  32-40  Moroa;  owner  and  builder,  J 
I         35<X)  Calandria  Ave.  j     "vv  Jolly. 

:  Architect— Not  Given.  $1,150  j  ALTER  STORE.  $10.000 ;  1036  Fulton  ; 

• I     owner  and  builder,  Berland's  Shoe 

I  ■    .         .■  !■    —  II  ■  ■■     ■■■     i-i  ■  I.  ■ »       Store. 

[residence  and  garage,  $6000; 
I  745  Thome ;  owner  and  builder,  A 
!     Z  Avaklan. 

I  ADD  TO    STORE.    $4000;    2220   Inyo; 

,  t     owner  and  builder,  Valley  Glass  Co. 

!  ALTER     STORE,    $1000 ;     1347     Van 

Ness;  owner  and  builder,  Montgom- 

erv  Ward. 

.ADD    TO    STORE,    $900;     1741    Van 

Ness;    owner,   Mrs  Minnie   Wright; 

I      builder.  A  R  Eklimd,  1332  Andrews. 

!     Fresno. 

'alter    OUTBUILDING.    $700:    1104 
*y-.        College;  owner^  MolMe  A  Peterson. 


PBSMFTS  UN»Blt  $1,999 
ALAMEBA  COUNTY 


OAKLAND  i 

ALTERATIONS.  $940 ;  4020  West  St ;  j 

owner,  Chas  J  Thompson,  premises ;  i 

builder.    H    S    Walker,    5922    Tele-  ' 


SAN  FRANCISCO  COUNTY_,     ^'p^^^^^ve 

lunch     $950;    3349!  GARAGE.   $400;    10741    Acalanes^Dr; 


owner  and  builder,  Milton  J  Riley, 
premises. 

«w«»r    S?H    S!??HAr^*S"*S!lP«"^^V 'ALTER    WHOLESALE    BUILDING, 
owner    and    builder.    H    Gedes    Jr,  ,     j^.    ^^^   Broadway;    owner.    Her- 

,  ArkT»TT'Tr>M    «9icn.   ATKK  iPoi^.'v    A wa .       «»«    &    Todrcslc ;    builder.    Harris 

St  $1099.  and  $998.   owner.  Eugene    ADmTION    $350     4755  Falrfa^^^  Constnictlon     Co,     P    O     Box     109. 

„•  T.  lOArt  -xTart   TMoaa    Av*    <2)  i     owBer     and     builder.     Kenneth     k> 

Mulligan;   1800  Van   Nes8_Ave._m        ^^^^^^  ^^^  ^^^^^  ^^^_ 


1985    Mission  '      premises. 


$900  each,  owner.  Bissingt;r  and 
Welch;  contractor.  Neon  Mainten- 
ance Corp.  755  Davis  St. 

ALTER  store  and  warehouse,  $900; 
871  Mission  St;  owner.  Webber's, 
premises;  contractor,  R  S  Silver- 
berg.  753  Larch  St 

ALTER  restaurant.  $500;  1739  Fill- 
more St;  owner,  Julia  A  Wojan- 
konskl.  776  Stanyan  St 

ALTER  dwelling.  $500;  1170  Oilman; 
owner.  J  G  and  Vlr/nia  J  Lopes, 
1170  Oilman  Ave.  .  ^ 

ALTER  flats,  $590;  236- A  Guerrero; 
owner.    Alice    V    Cook,    premises 


ADDITION.  $300;  1563  Havenscourt 
Blvd :  owner  and  builder,  Roy  S 
Phelps,  premises. 

ELECTTRIC  SIGN.  $150;  8100  San 
Pablo  Ave;  owner.  Signal  Oil  Co, 
premises :  builder.  Electric  Products 
Corp.  950  30th   St 

ELECTRIC  SIGN.  $150;  4201  Broad- 
way: owner.  E  J  Tobey.  premises; 
builder.  Electrical  Products  Corp, 
950  30th  St. 

ALTERATIONS,  $127;  1625  Clay  St; 
owner.  Pacific  Gas  A  Electric  Co, 
1625  Clay  St;  builder,  J  B  Peter- 
sen. 503  Superior  St  San   Leandro. 


'     Fresno. 

ALTER  DWELLING,  $500 ;  124  F  St ; 
owner  and  builder  Aug.  D  Winters. 


FvBace  Permits 


Engmeermg  dection 


Electrical  Permits 

SAN  FRANCISCO  COUNTY 


OAKt^ND 


1  T 'mn-D .^1..^  ^^,,„^    tASUi-  91  'Ro'*^  i      Sen.   ova   aupenor  ai.,    aan    i.««jiarD. 

ALTER  ™o"^'"Kj?°"''?;j^*^^_!J„f^^^      WRECK  1-STORY  BUILDING.  $100;  i 

;^nn7^i^t^r     L    P  L^    nS^Slock:   '    1545    Franklin    St;    owner.    Pacific  | 
coptnictor.    L    P    Lee.    1104    btocK         ^^^  ^  ^^^  ^^    ^^  ^^^^  ^^     builder.! 

8I(?N.   electric.  $450;  3324  Judah   St;        ^  H  S jobe^^A  Son^ ^5604  E  16th  St  J 

"""l".!!'  ^^^'^^^.^c'"?-^*^  ^''i;J*''^j;!i'i  STORAGE    SHED.    $900;    1196    Car 


839  Nellson ;   owner.   ;  dealer, 

W  MacMillan;  w  closet:  w  basin; 
shower. 

S29  Mendocino;  owner,  Argubright; 
dealer,    H    P   Murphy;    w    closet 

1625    Ju)ia;    owner,    ;    dealer, 

Richmond  Plbg;  w  closet;   w   hasin; 


contractor,     QR.^     Neon.     690     Po- 

trero  Ave. 
SIGNS,    three    electric.    483    Ellis    St. 

$498,  owner.  Mario  J  Brucoli ;    1988  !  .  ^^t;^    m^nn  ■ 

Mission  St,  $200.  owner,  (J^ne  Mul-  IAL11S.K.     wou. 

ligan;  824  Taraval  St.  $490.  owner. 

J     C     Johnson ;     contractor.     Neon 

Mtce  Corp.  755  Davis  St 
ALTER  apts.  $300;   651  3rd   Avenue; 

owner  and  contractor.  J  Kamenar 

651   3rd   Ave. 
ALTER  drug  store.  $300;  400  Kearny 

St;     owner.     Gett-  Ivancovich,     c/o 
cntr;    contractor.    Leonard    Salo- 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  Wading 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

16t  Sp«ar  St.,  San  Franctsca 


rlson :  owner.  Fall,  premises;  con- 
tractor. Frank  Puccetti,  4121  Lusk 
St.   Oakland. 

2220  Haste;  owner. 
Evelvn  Bergen,  premises;  contrac- 
tor.   W  H    Morgan.    2820   Adeline. 

ROOFING.  $290;  1245  Berkeley  Way; 
owner.  Likens,  prem ;  contractor, 
John  T  Morris.  2015  Blake. 

ROOFING.   $250:    2619  Regent;    own- 
er. C  R  Fisher,   premises;   contrac- 
!      tor.   Chas  Seeley.   1315  Bonita. 

ALTER,  $50:  1264  University;  owner 
and  contractor.  Chas  and  M  Ba- 
hem,    premises. 


Bialding  PermlU,  $S00.00  and 
Orer,  Issued  by  the  Board 

<^  Pidtlic  Works 


SAN  FRANaSCO  COUNTY 


JANUARY    2,   1946 


John  Cassarette  Co. 


Since   18t« 


and  8tl|-   Active 


BUILDU^d  MATERIALS 

1         READY-MIX  CONCRETE 
ROCK-SAND-QRAVEL-LIME 

,   CEMENT-PLAftTER-WORTAR 
METAt    LATM-WOOD   4-ATM 

I        STUCCO-WiRE-NETTINO 

I  SERVICE  UNEXCELLED 


BUNKERS 
Phon«:    QArrlAkl    Sim 
and  C))«nn*i.  Umi*  Franoteoc 


2899  Mission  St ;  alter  restaurant ; 
cost.  $2000;  owner,  G  Ferro. 

W  Arch  St  150.  175.  100  N  Garfield ; 
three  1-story  frame  dwellings:  cost, 
$5500   each ;    owner,    Lloyd    Sundberg. 

30  Gilroy  St;  alter  dwelling;  cost, 
$600;   owner,   Wm  F  Poynter. 

2056  Chestnut  St:  alter  shop;  cost, 
$800 :    owner.    A   Angill. 

W  Parque  Drive  325  N  Geneva; 
one-8tor>'  frame  bldg:  cost.  $4700; 
owner.  Sbarboro  &  Jorgensen.  Inc. 

3125  Jackson  St ;  alter  flats ;  cost, 
$500;  owner.  R  H  Blumberg. 

N  Irving  St  82  W  24th  Ave;  one- 
stor>-  frame  dwelling ;  co«t,  $4000 ; 
owner,    Harold    Slegel. 

34  Third  St ;  alter  restaurant ;  cost 
$700;    owner.   J    Halloran. 

W  29th  Ave  To,  100.  125  S  Pacheco; 
three  1-story  frame  dwellings;  cost, 
$5800  each;  owner.  Marvel  Home 
Builders. 

176-178  Park  St;  alter  dwelling; 
cost,    $900;    owner.    J    San    FlUippo. 

3900  Noriega  St;  alter  dwelling; 
cost,  $500;  owner,  N  Coumas. 


7166  1380  Washington  ;  owner.  Cox  ; 
contractor,  Malm  &  Welter;  1  fixture; 

3  plugs. 

7167  819  Ellis;  owner.  Allbrite; 
contractor.  Malm  &  Welter;  1  switch; 
12  fixtures. 

7168  463  39th  Ave:  owner.  Dr 
Maurer;  contractor.  J  K  Henog;  4 
switches;  4  fixtures;   4  plugfs. 

7169  Geary,  north  side  between 
Polk  and  Larkin ;  owner.  A  B  Holden ; 
contractor.  J  K  Herzog;  6  switches; 
44  fixtures:  36  plugs. 

7170  88  Embarcadero;  owner,  Den- 
ny Carlin ;  contractor,  Neon  Mainte- 
nance Corp;  sipn. 

7171  2801  Gean.'  Blvd;  owner.  Don 
Monroe:  contractor.  Neon  Malnte- 
naTicp  Corp:  sign. 

7172  2200  Lane  St;  owner,  Frank 
Manz ;  contractor.  Neon  Maintenance 
Corp;   sign. 

7173  Civic  Auditorium ;  owner.  City 
and  County  of  San  Francisco;  con- 
tractor,  Holzmueller;   stage    lighting. 

7174  127  Victoria  St;  owner.  Bald- 
wlnson  ;  contractor,  Strom  &  Smith ; 
9  switches;  9  fixtures;  12  plugs. 

7175  131  Victoria  St:  owner,  Bald- 
winson ;  contractor.  Strom  &  Smith ; 
9  switches;  9  fixtures;  12  plugs. 

7176  135  Victoria  St;  owner,  Bald- 
wlnson ;  contractor,  Strom  ft  Smith ; 
9  switches;  9  fixtures;  12  plugs. 

7177  3623  25th  Ave ;  owner.  J  John- 
son ;  contractor,  Strom  A  Smith ;  8 
plugs. 

7178  546  Howard  St ;  owner.  Larry 
Barrett:  contractor,  Electrical  Prod- 
ucts Corp :  sign. 

7179  679  Market  St;  owner.  Great 
Northern  Railroad;  contractor.  Elec- 
trical Products  Corp;  sign. 

7180  945  Market  St ;  owner.  Henry's 
Lunch;  contractor,  Electric  Products 
Corp:  sign. 

7181  155  Bright  St;  owner,  Bald- 
wlnson ;  contractor,  Strom  ft  Smith ; 
9  switches;  9  fixtures;  12  plugs 

7182  159  Bright  St;  owner,  Bald- 
wlnson :  contractor,  Strom  ft  Smith ; 
9  switches;  9  fixtures;  12  plugs. 

7183  163  Bright  St;  owner.  Bald- 
wlnson ;  contractor,  Strom  ft  Smith; 
9  switches;  9  fixtures;  12  plugs. 

7184  600  Prague:  owner,  Nlelson; 
contractor,   Strom  4  Smith;  3  plugs. 

7185  1900   16th   St;   owner.   : 

contractor.    Associated    Electric;    20 
switches:   6  fixtures;   15  plugs. 

7186  899  Gearv  :  owner.  Oriental 
Art   Store;   contractor.   Ace  Electric; 

1  outlet. 

7187  4700  Gean-  Blvd;  owner : 

contractor,  Ace  Electric;  8  fixtures; 

4  plugs. 

7188  140  Haves  St;  owner.  Carlos 
Arroyo ;  contractor,  Rodiack  Electric ; 

2  motors. 

7189  100-116  Walnut  St:  owner,  C 
Keeves;  contractor.  Old  San  Fran- 
cisco Electric :  service. 

7190  1664  Washington  St:  owner, 
Lypes:  contractor.  Old  San  Fran- 
cisco Electric  •  2  switches ;   1  fixture. 

7191  334  Keamv  St;  owner.  Bay 
Blueprinting :  contractor.  Hampton 
Electric:  install  machine. 

7192  545  Mission  St:  owner.  Scott 
Co:  contractor.  Hampton  Electric;  1 
transformer. 

7193  1609  Folsom  St;  owTier.  Ver- 
garos;  contractor.  Hampton  Electric; 

3  nlugs. 

7194  S  side  Noriega  57  ft  W  28th 
Ave:  owner.  Superior  Building  Co; 
contractor.  Adams  Electric;  tempo- 
rary  service. 

7195  SE  Mission  comer  11th  St; 
owner.  Goodyear  Tire  Co ;  contractor. 
Lynch  Electric-  alterations 

7196  1821  Taraval:  owner.  J  Huff- 
man Co;  contractor.  Lynch  Electric; 
1  switch;  2  fixtures;  1  pluf. 


TO  ASK  BIOS 


Canton,  Oklsu 

The  c<t)mpleted  project  will  con- 
sist essentially  of  a  rolled  earth  fill 
embankment,  four  rolled  earth  fill 
dikes,  concrete  spillway  and  control 
works  and  service  building.  The  four 
dikes,   a   portion  of  the   embajikroent 
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34474  8823  A  St;  owner,  J  M  Walk- 
er; contractor,  Johnston  Electric  Co; 
outlets  ;   switches  ;  fixtures  ;  plugs. 

34475  8817  A  St ;  owner.  J  M  Walk- 
er; contractor,  Johnston  Electric  Co; 
outlets  ;  switches  ;  fixtures ;  plugs. 

34476  971  72nd  Ave;  owner,  J  M 
'  Walker ;  contractor,  Johnston  Elec- 
!  trie  Co;  outlets;  switches;  fixtures; 
!  plugs. 

j  34477  8721  D  St ;  owner.  J  M  Walk- 
'  er ;  contractor,  Johnston  Electric  Co ; 
{  outlets  ;  switches  ;  fixtures  ;  plugs. 
!  34478  8727  D  St;  owner.  Walker; 
i  contractor.  Johnston  Electric ;  out- 
lets ;  switches  :  fixtures ;  plugs. 

34479  1030  86th  Ave;  owner.  Walk- 
er; contractor.  Johnston  Electric  Co; 
outlets  ;  switches  ;   fixtures  ;    plugs. 

34480  1006  90th  Ave;  owner.  Walk- 
er; contractor.  Johnston  Electric  Co;  ! 
outlets;  switches;  fixtures;  plugs. 

34481  1009  90th  Ave ;  owner,  Walk- 
er; contractor.  Johnston  Electric  Co; 
outlets  ;  switches  ;  fixtures ;  plugs. 

34482  861  71st  Ave;   owner.   Walk- 
i  er ;  contractor,  Johnston  Electric  Co ; 
'outlets:  switches;  fixtures;   plugs. 
:     34483     856  70th  Ave;  owner.  Walk- 
j  er :  contractor,  Johnston  Electric  Co ; 
■  outlets  ;   switches  ;  fixtures ;  plugs. 
!      34484     850  70th  Ave;  owner,  Walk- 
I  er ;  contractor.  Johnston  Electric  Co  ; 
'  outlets :  switches ;  fixtures ;  plugs. 
}      34485     811   71st   Ave;   owner.  Walk; 
,  er :  contractor.  Johnston  Electric  Co ; 

outlets;  switches;   fixtures;  plugs. 

34486  842  70th  Ave;  owner,  W^lk- 
jer;  contractor,  Johnston  Electric  Co; 
.outlets;  switches;  fixtures;  plugs. 

34487  834   71st  Ave;  owner.   Walk- 
i  er :  contractor.  Johnston  Electric  Co ; 
i outlets;  switches;  fixtures;  plugs. 
I     34488     877  71st  Ave;  owner,  Walk- 
jer;  contractor,  Johnston  Electric  Co; 
j  outlet.s  ;    switches  ;   fixtures  ;   plugs. 
'      34489     887  71st  Ave;  owner.  Walk- 
'er;  contractor.  Johnston  Electric  Co; 
;  outlets  ;  switches  ;  fixtures  ;  plugs. 
!      34490     880  71st  Ave;    owner.   Walk- 
'  er ;  contractor.  Johnston  Electric  Co ; 
i  outlets  ;  switches  ;  fixtures ;  plugs. 

•  34491  42nd  St  and  Broadway;  own- 
ler.  Signal  Oi:  Co;  contractor.  Shea 
I  Electric  Co :  alterations. 

34492      387    40th    St;    owner.    W   D 
Fischer:    contractor,    special    owner; 
I  switches;  alterations, 
i      34493      1132  7th   St;    owner.-  Alaska 
;  Salmon   Filet   Co ;    contractor,    Scott- 
Buttner   Electric :    outlets :    switches ; 
'  fixtures ;  plugs. 
34494       NE     22nd 

•  owner.  Kruse ;  contractor,  California 
j  Electric  Co  ;  motors. 

•  34495  9818  E  14th  St:  owner.  EI 
i  Rancho;  contractor,  Broadmoor  Elec- 
!  trie  Co ;  1  outlet ;  1  fixture. 
I  34496  3301  E  14th  St;  owner.  Acme 
j  Donut  Co :  contractor.  Clifford  Elec- 
'  trie  Co ;  range ;  alterations. 

34497  3576  Brunell  Dr-  owner,  Un- 
garettl;  contractor.  Clifford  Electric 
Co  :  outlets :  switches ;  fixtures  ;  plugs. 

!      34498     4724  E  14th  St;  owner,  Oan- 

i  ger ;  contractor.  Fred  Sehmlts ;  altera- 
tions. 

34499  363  24th  St;  owner.  Moore; 
contractor,  L  E  Chapman ;  sign. 

34500  2314  High  St :  owner.  F  ft  M 
Market:  contractor,  Davis  Electric; 
1  switch :  1  plug. 

34501  3725  E  14th  St ;  owner.  Wync- 
I  koop ;  contractor.  James  Anderson ; 
[outlets:  switches:  fixtures:  plugs; 
;  alterations. 

i  34502  3100  San  Pablo ;  owner.  Sig- 
nal   Oil     Co :     contractor.    Electrical 

i  Products  Corp ;  sign. 

34503  4201  Broadway:  owner.  To- 
berg;  contractor.  Electrical  Producta 

i  Corp:  sltrn. 

34504  Moss  and  MacArthur;   own- j  ^^  i«»a"rrDll.'r\Dirc 

er.     General     Petroleum;    contractor.     33 HATEF>^OKK^ 

Shea  Electric  Co :  alterations. 

34505  16th  and  Peralta ;  owner. 
General  Petroleum;  contractor.  Shea 
Electric  Co :  alterations. 

34506  8th  and  Cypress;  owner. 
General   Petroleum   Corp;   contractor. 

'Shea  Electric  Co:  alterations. 

34507  52nd  and  Broadway ;  owner, 
Signal  Oil  Co ;  contractor.  Shea  Elec- 
tric Co:  alterations. 

i      34508      16th    and    Peralta;     owner, 
'  General  Petroleum  ;   contractor.  Shea 
Electric  Co;  alterations. 

34509  16th  and  Peralta;  owner. 
{  General  Petroleum  ;  contractor.  Shea 
.  Electric  Co ;  alterations. 
I  34509  1643  E  14th  St:  owner.  Klpp; 
{  contractor.  Flagler  Electric  Co ;  serv- 
!  ice. 

34510  2707  Seminar>'  Ave:  owner. 
Norse ;  contractor.  Flagler  Electric ; 
fixtures:  alterations. 

34511  1541  9th  St;  owner.  Night; 
contractor.  T  Bushman  Electric  Co; 
5  outlets :  3  switches ;  5  fixtures. 

34512  669  42nd  St;  owner.  Booth - 
by :  contractor.  T  Bushman  ;  altera- 
tions. 

34513  2627  Grove  St ;  owner.  Wong ; 
contractor,  T  Bushman;  3  switches; 
4  motors. 

34514  1621  Telegraph  Ave:  owner, 
!  ZLnke's      Shoe      Repair;      contractor. 

I^tt  Electrical  Co;  1  motor 
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Bldg..  San  Francisco. 

James    I.    Barnes    Constr.    Co 
Russ    Bldg,    San    Francisco. 

I  Addition  to  Fdteratioii  Plant, 
j  Pittsburg,  CaUf . 


BIDS:   City  of  Pittsburg.  Frank  R. 

^^^^^^^^      — ,    Taormlna,  City  Clerk,  Council  Cham* 

con^tkct^^r  Paramount  ElecY'l  outlet  |  ber.  City   Hall,  J«""«7,  J-  •  f  •   "J* 


Adam  Arras  ft  Son,  116  New  Mont- 
jgomery   St..  San  Francisco. 
I     Fred  J.  Early  Jr..  360  Pine  St.,  San 
!  Francisco. 


!  I 


Transmission  Line,  Coos  and 
Curry  Counties,  Oref  on 


'— — *"  '      BIDS:    Cooe    Electric    Cooperative, 

30— RESERVOIRS    &   DAMSJ;-^  CojulJI.,^  Ore^.^  J^.nu.ry  ^^^^^ 


Januarv  4    1946      I  ^^  Archlt^ts'  Blda.,  Los  Anselee. 
January  4,  iMe     ;     ^  ^^^^^  Electric  Co.  P.  O.  Box  309. 


ab?i^t"^t"ru?A^^°b^r^w"lf^-^°re°r    "S;^r^  Horton   Bldg. 

'^tA^'i^^'jLls.^^r^n^i'^^^^^^^^  <^-  ^^«  ^^  "^^ 

tion    of    spillway   and    ^°"^P»«;,'°«    °' I     T^'e  El^ric  Constr.  Co..  760  Com- 
embanltment.    Canton    Dam    on    the        *"t  «;,     T.roma    Wash 
North     Canadian     River      In     Blaine    '"^^^^'J^J^rCo     Dexter  Horton 
County,    about    two    miles    north    of  |  ^  ^^     Seattle. 

Tulsa    Boiler   ft    Machinery   Co.,    P 


O.   Box   1978.  Tulsa,  Okla. 

Joslyn  Co.  of  California.  5100  Dis- 
trict Blvd..  Los   Angeles. 

Graybar  Electric  Co.,  500  S  Clinton 
St.,  Chicago.  111. 

Montgomery  Electric.  1001  SW  5ih 


and  part    of   the   excavation   for   the  I      ~""H5-j- -^ 

spillway  have  been   completed  by   a,     ^^^tinghouse  Electric   Supply,    134 
previous  contract  ;  j^^,  oth  Ave     Portland.       •     • 

Specif i<:ation8  obtainable    from    the  j  ^W  «tn  Ave.,  ^-oriianu 

above  of  lice  upon  deposit  of  $35.  *  30  .    . ^ 


Addition  to  Admimtb-atixin 
Bldg.,  Golden  Gate  Bridge 


January  3.  1946 
BIDS   WANTED  ^ 

PRIEST     RAPIDS,     Wash.  —  Until  .  -f — 7—  r^^i^Z. 

Jan.  21.  2  P.  M..  bids  will  be  received  BIDS:  Board  ?*  D"^***'^.^*'***' 
by  Cant.  George  Hopkins,  U.S.E.D.,  Gate  Bridge  and  Highway  Dl.tHct, 
Textile  Tower.  Seattle,  for  explora- !  c/o  James  RIckettt  general  manao**. 
tory  foundation  work  at  Priest  Rap- i  January  11.  2  P.  M  Plan,  Pr«^^ 
ids  damslte,  Columbia  River.  Yakima  I  by  Structural  Engineer  U  H.  Nlefi- 
and  Grant  Counties.  !  klan.    10«    Sansome    St.,    San    Fran- 

Specifleatlons  obtalnsble   from   the  ,  clsco.  «„^„«„    wt 

above  offtice.  30       Barrett    ft    Hllp.   918   Harrison    M„ 

San    Francisco. 

•  M  A  K  Corp.,  200  Financial  Center 
Bldg..   San  Frajiclsco. 

•  MacDonald.    Young    ft    Nelson.    127 
' ; TTrrr"  l  Montgomery  St..  San  Francisco 

January  3,  1946      \      Midstate    Constr.     Co.,     1299     Bush 
COMPLETE   BIDS       ^^^^  „^  .  St.   San   Francisco. 

PROVO  RIVER  PROJECT.  Utah.— ;     ^  ^  Lajnen  Co..  64   South   Park, 
and     Broadway ;  :  As  previously  reported,  Carl  B.  War-    ^^^^    Francisco. 

ren.  Pleasant  Grove,  Utah,  at  $442.-  |  Haas  Constr.  Co.,  Merchants'  Ex- 
751.50,  submitted  low  bid  to  the  U.  S.    cj,aj,ge   Bldg..    Sain    Francisco 

Bureau    d^f    Reclamation.    Walker   R.     a       °     ^ 

Young,    chief    engineer,    Provo.   Utah,  R-«,^-J   Stf>r#'   RuHdrnff 

under  Spec.  1131  for  the  construction    I       KemCKlef   ^lore  nuuainf 
of  steel  pipeline  and  concrete  struc-  \  j      Gkraint    Ave.    and    MaJOen 
tures,    station    457+16.42    to    station ,       1--,^    <!-„  Franciaco    Calif 
479-1-41.50.    station    1040+76.35    to    sta- !  I,   *"*°*^'  ^^  rranciSCO,  VHI. 
tlon   1178+97.50,   station    1413+03.00   to ! -»•  janu.rv    11     S 

station  146S+54.30.  station  1«S+<W.00 1  BIDS-  Hale  Brw  January  11^ 
to  station  1634+01.30.  and  Prove  Rlrer  I  P;  .r:_'*if7..^^!P»':*l  ^^  Arch  tect 
crossing,     station    374+95     to    station 


&«n 


875-I-85.  Salt  Lake  Aqueduct.  Aque- 
duct Division.  Provo  River  Project. 
Utah.  Work  is  situated  between  Provo 
and  Salt  Lake  City. 

Other  bids  were: 

R.    A.    Wattaon,    Hollywood,    $45«,- 

535. 
Utah  Cbnstructlon  Co.,Ogden,  $468.- 

62S.  ^    ^ 

Gibbons    ft    Reed.    Salt    Lake  CI^T. ;  j^^^^ket  St..  San  Fran  clsco. 

Tom  L.  Gogo,  I»s  Angeles.  1568,206.  , 

Unit  prices  are  on  file  for  ex- 
amination at  the  office  of  DAILY 
PACIFIC  BUH-DER,  466  Tenth  8t, 
San  Francisco.  3^ 


William  G.  Merchant,  bl  Post  St. 
;  Francisco. 

I      H.   H-   LArsen   Co..  64   South    Park, 
;  San   Francisco. 

MacDonald,    Young    ft    Nelson,    127 
i  lfontgomer>-  St..  San  Franciaoo. 

]      Dinwiddle     Construction     Co.,    Inc., 
i210  Crocker  Bldg,  San  Francisco 
I      Parker.     Steffen,*     ft      Pearc*      lUft 
South   Park.   San   Francisco. 
G.   P.  W.   Jensen   ft   S^na,  Inc,   DOO 

•        4 


NoD-Responflbility 


I 


S.AN  FRANCISCO  COUNTl 


!jan  2,  1946— aoi  BUSH  ST.  Sam- 
uel and  Rose  G«r8on,  Lena  Cohn- 
reich.  Ftonmce  Enos  and  Selma 
Wales  as  to  improvements  on 
property 


January  4.  1946 
BIOS  OPENED 

SAN     PABLO.    Contra    Cost*    Co..  , 

Calif. -Fred  J  Early  Jr    M9  Pine  St,  ,  j^  ^    1946-938  MARKET  ST  and 
San    Francisco.    »t^»136,oy„  '     «**'        roar  exit  thru  entrance  to  82  Ma 
mltted  low  bid  to  the  Eaat  Bay  Mu- 
nicipal UitJlitv  District.  Daniel  Read,  I 
secretary,  512  16th  St.  Oakland,   un-  i 
der  LS   843  for   constructlotr— «<   San 
Pablo  flitter  plant  extension. 

Elmer  J    Freethy,  at  $167 ,994.  »ub- 
mitted  onlv  other  bid.  ' 

Complete"   unit  prices   will   be  pub- 
lished sh4>rtly.  •     S*i 


son  St.     Frank  Gentlee  as  to  Im- 
ptxrvements   on   property. 


Oassif led  Advertising 


WANTED 


BLDG  CONSTR  SUPT  State  ex- 
perience and  references.  Reply  Box 
16  c/o  Dally  Pacific  Builder. 

(1/4-7-8-9- 10/45 > 


Machinery  &  Materia) 

RECLAMATION   BUREAU 

I      ARCHITECTTJRAL    DRAFTSMAN 

DENVER.  Colo. —Until  February  wanted.  Experienced  Conrirh  M3 
18,  2  P.  M.,  bkis  will  be  received  at  Market  St,  Room  226.  .SU  631J5  <:  r 
the   offlc*   erf   the  Bureau   of    Recla-    SK.  8875.  to  Jan.  15,  lliK6 

ma  tion,  Denver.  Colo.,  under  Bid  No.  . . ' 

1146  for  furnishing  and  delivering!  ARCHITE^CT  wants  HIGH  School 
one  12xl2-ft  bulkhead  gate  for  In-  Graduate  Excellent  opportunity  to 
stallation  at  the  Inlet  end  of  any  one  team  Architecture  Stat*-  qualiflca- 
of  the  outlet  conduit  at  Grand  Coulee  tions  and  ss».larv  exp«K  t»i  Reply  Box 
Dam,  Columbia  Basin  Project  Wash-  u,  c/o  Daily  Pacific  Builder. 
ington.  fob  shipping  point  and/or.  (Jan  3,  4.  5.  1946) 
Odair,  W«.i»k,  * — ■ 


I 


i 


j 


ii 


^ 


i 
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PLANS  and 
Speculations 


OAJiXAND:  The  final  Work  Pile 
comnnttee  report  submitted  by 
Vp*»'™an  R.  H.  Biggrs  to  Presi- 
aent  P  D.  Richardson  of  the  Oak- 
land Chamber  of  Commerce  and 
general  chairman  of  the  Oakland 
l^ostwar  Planning  committee,  high- 
/.^„  *  iiusines  expansion  total 
of  $231,635,400. 

Individual  firms,  manufacturing 
and  business  establishments  of 
Oakland  announce  postwar  con- 
struction of  135  new  industrial  and 
commercial  buildings.  Biggs  re- 
ports. Other  features  in  the  final 
work  pile  committee  report  are; 

\-  City  and  Alameda  County 
public  improvement  projects,  ex- 
clusive of  federal  and  state  appro- 
priations, 175,000,000. 

2.  Private  business  will  expand 
1156,635,400  in  Oakland, 

a.  Construction  of  100  modem 
apartment  buildings,  $16,000,000. 

b.  85  Hew  industrial  plant  build- 
ings to  cost  an  estimated  $11,643.- 
300. 

c.  50  new  retail  store  buildings, 
$9,697,600. 

d.  10  new  theaters,*  13  new 
chutches  and  construction  of  a  ma- 
jor hotel,  $9,107,000. 

e.  Construction  of  12,800  homes 
costing  $77,200,000  (P.  G.  and  E. 
survey  estimate). 

f.  Transportation,  communica- 
tions and  public  utility  improve- 
ments totaling  $26,587,500. 

g.  Remodeling,  exclusive  of  con- 
struction work,  $6,400,000. 

Oakland's  work  pile  tabulation 
and  its  postwar  planning  program 
is  one  of  the  brightest  in  the  na- 
tion and  scores  of  business  and  in- 
dustrial firms  of  all  classifications 
are  awaiting  word  from  govern- 
ment and  military  authorities  to 
launch  its  $231,645,400  remodeling, 
expansion,  modernization  and  con- 
struction program.  Biggs  said. 
oOo 

The  City  of  FRESNO  and  the 
larger  Fresno  School  District, 
which  includes  most  of  the  sub- 
urbs, are  planning  a  $10,000,000 
building  program.  The  City's  share 
of  the  projects  involves  expendi- 
tures which  last  were  estimated 
at  $6,000,000  and  include  a  mod- 
ern sewage  disposal  plant,  major 
street  improvements,  and  annex 
to  the  new  Fresno  City  Hall,  at 
least  two  new  fire  houses,  general 
replacement  of  mobile  and  other 
equipment  and  possibly  a  veterans 
memorial  building  and  theater.  In 
addition,  the  city  will  join  with 
the  state  and  federal  governments 
in  the  Southern  Highway  grade 
separation,  also  known  as  the 
Monterey  Street  Overpass;  en- 
largement of  the  Fresno  Street 
Subway;  widening  of  Blackstone 
Avenue;  improvement  of  Olive 
Avenue;  the  eventual  limited  ac- 
cess highway  through  West  Fres- 
no and  improvements  of  various 
other  major  and  secondary  high- 
way routes  throuorh  the  city. 
oOo 
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$72,577,000  In 
Eastern  States 
Home  Contracts 


F.  W.  Dodge  Corporation  re- 
ported today  that  contracts  were 
awarded  in  November  for  10,953 
new  dwelling  units  to  cost  $72,- 
577,000  in. the  37  states  east  of  the 
Rocky  Moluntains.  This  was  the 
largest  number  of  new  units  to 
figure  in  contracts  awarded  in  a 
single  month  since  December  1943, 
and  the  largest  monthly  dollar 
volume  for  such  construction  since 
June  1942,  a  spokesman  for  the 
corporation  said. 

While  contracts  in  both  Decem- 
ber 1943  and  June  1942  involved  a 
considerable  amount  of  public 
housing,  only  1  per  cent  of  No- 
vember's total  fell  into  that  cate- 
gory. The  November  dollar  vol- 
ume of  privately  owned  residential 
building  exceeds  that  for  any 
month  since  April  1942,  the  cor- 
poration reported. 

Contracts  were  awarded  in  No- 
vember in  the  eastern  states  for 
15,481  new  construction  projects  of 
all  kinds  involving  an  expenditure 
of  1370,087,000.  Of  this  total  $207- 
671,000  was  for  non  -  residential 
building,  principally  structures  to 
be  used  for  manufacturing  pur- 
poses. November  construction  ad- 
vanced 17  per  cent  above  Octo- 
ber's total  and  was  124  per  cent 
higher  than  in  November  1944,  the 
corporation  reported. 

Dollar  volume  of  all  construc- 
tion contracts  in  the  37  eastern 
states  during  the  first  11  months 
of  this  year  totaled  $2,968,618,000 
compared  to  $1,805,535,000  in  the 
corresponding  period  of  last  year. 
V — : 

UNEMPLOYMENT   INSURANCE 


Jos.  L Turner  ^Architect's  Role  in  Speedily  Re-employiiient 

Steel  Co."po«t!^'"P'^*^^^*^ '"  Address  by  Kenneth  StoweD 


mm 


LOLLYGAGGINu 


The  appointment  of  Joseph  L. 
Turner  to  the  position  of  Director 
of  Industrial  Relations  of  Colum- 
bia Steel  Co.,  a  U.  S.  Steel  Cor- 
poration subsidiary,  was  announced 

Friday  by  William  A.  Ross,  Presi- ,      ,  ,     ,  «  *^« 

dent.   Turner,  who  has  been  in  the  cast  by  transcription: 


The  following  radio  menage,   which  emphasizes  the  important  i     Many  times  I  have  sounded  off 


role  architects  play  in  speeding  re-employment,  was  recently  delivered  then  been  sorry  I  didn't  keep  my 
by  Kenneth  K.  Stowell  from  the  Editors  of  i^rchitectnral  Record  to  i  ^^^  blabber  mouth  shut,  or  signed 


the  American  Public  over  200  sta- 
tions of  Mutual  Broadcasting  Com- 
pany Network  and  further  broad- 


Unemployment  insurance  after 
January  5,  1946,  will  be  manda- 
tory on  all  employers  of  one  or 
more  individuals.  The  tax  is  2.7% 
of  the  employer's  payroll  and  1% 
of  the  employee's  salary. 

Under  the  State  Unemployment 
Insurance  Act,  with  minor  excep- 
tions, all  employers  and  employees 
who  are  subject  to  the  Federal 
Payroll  Tax  for  old  age  and  sur- 
vivors insurance  will  be  covered. 
V 

Science  is  very  resourceful.  It 
couldn't  open  a  Pullman  window 
so  it  air-conditioned  the  train. 


If  you  wonder  why  the  building 
industry  is  bound  to  play  a  major 
role  both  in  providing  employ- 
ment and  in  ushering  in  an  era  of 
prosperity,  just  stop  for  a  minute 
to  consider  these  few  simple  facts: 
First,  we  need  buildings  for 
everything  we  do.  Houses  to  live 
in,  schools  to  learn  in,  factories  to 
work  in. 

Second,  we  have  not  been  build- 
ing during  the  war,  except  for  war 
purposes.  We  should  have  been 
building  half  a  million  houses  every 
year  during  the  past  four  years,  so 
we  are  short  at  least  two  million 
homes,  to  say  nothing  of  all  other 
!  types  of  buildings;  and  the  old 
buildings  are  becoming  obsolete 
and  must  be  remodeled,  repaired 
or  replaced. 

We  should  construct  an  average 
of  800,000  homes  every  year  for 
J.  Wilfred  Gunn,  President  of  i^he  next  ten  years.  Think  what  this 
the  Hollywood  Termite  Control  I  meAns  m  terms  of  jobs.  Masons, 
Company,  Los  Angeles,  has  just  j  carpenters,  plumbers,  electricians, 
anounced  the  appointment  of  p.  |  painters,  will  have  all  and  more 
L.  Daily,  head  of  the  Tucson  roof-  ^  than  they  can  do.  But  beyond  that 
ing  firm  bearing  his  name,  as  Ari-  ^^^  building  industry  reaches  back 
zona  licensee  of  the  Termitrol  Pat-  through  hundreds  of  factories  to 
ent  to  service  architects,  builders,  the  forests  that  produce  the  lum- 
investment    companies    and    home  ber,   the,  mines   that  produce   the 


steel  business  since  1928,  succeeds 
Henry  T.  Lintott,  resigned. 

Turner  started  his  career  with 
Lukens  Steel  Company  in  Coats- 
ville.  Pa.  After  eight  years  with 
this  firm,  he  joined  Wheeling  Steel 
Corporation  as  Assistant  to  Gen- 
eral Manager  of  the  Portsmouth, 
Ohio,  Works.  Four  years  later  he 
was  promoted  Chief  Industrial  En- 
gineer at  Wheeling,  W.  Va.,  which 
position  he  held  until  his  new  post 
with  Columbia  Steel  Company. 
V 

Termite  Compan]r 

Appoints  Arizona 

Licensee 


owners  in  that  state.    The  Termi- 


metals,   the   chemical   plants    that 


SUMMERBELL  lOF  flE^M 

1746  Thirteenth  ^t.,  Oakland;  ':^\i. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


trol  Patent  is  the  invention  of  l  Produce  the  plastics.  So  for  every 
civil  engineer  Gun  and  is  based  !  wian  working  on  the  construction 
on  the  "blockade  system"  of  ter-  Job,  there  are  six  or  seven  men 
mite  prevention — through  the  stra- 1  involved  in  producing  the  mate- 
tegic  placement  of  pressure  treat-  j  rials  and  equipment  that  make  up 
ed  lumber  (repellent  to  termites  j  the  house,  the  school,  the  hospital, 
and  dry  rot  infestation)  through- 1  the  store,  the  airport,  and  all  the 
out  the  building  structure.    Applic- !  rest. 

able  only  to  new  building  coa-  j  Building  means  jobs,  thousand 
struction,  the  Patent  has  met  with  !  of  jobs,  but  the  workmen  need  blue- 
immediate  acceptance  by  archi-  prints  before  they  can  begin  to 
tects,   contractors,   and   executives  work. 

of  the  leading  lending  institutions,  .  Architects  are  working  day  and 
and  has  already  been  incorporated  night,  producing  the  necessary 
in  several  majrr  housing  projects !  plans     and     specifications.     More 


in  California  as  well  as  in  many 
private  homes. 

Plans  are  now  being  made  for 
the  appointment  of  licensees  on  a 
nation-wide  scale,  beginnig  with 
those  states  which  suffer  the  larg- 
est proportion  of  the  $300,000,000 
annual  damage  caused  by  termite 
and  dry  rot  infestation.    Detailed 


draftsmen  are  needed  this  minute 
in  the  architects'  offices  to  turn  out 
the  blueprints  so  that  other  men 
can  start  to  work  in  the  field.  The 
architects  are  designing  exciting 
new  buildings,  up-to-date,  efficient, 
economical,  as  convenient  as  they 
are  thrilling  to  Ict/X  at. 

Third,    these    buildings    can    be 


\ 


BURKE  FORM  CLAMPS 


l-^ljJJilL! 
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•NAP  TIES  TIMBER    RINGS  CUBING    COMPOUND 

EXPANSION   JOINT     COLUMN   CuAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of  Concreto   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 
7»  Bryant  Street  San  ]<;rancisco      -      Phone  GArfield  8768 


construction  firms  and  lending  in 
stitutions  upon  request  from  the 
Hollywood  Termite  Control  Com- 
pany at  2903  Beverly  Blvd..  Los 
Angeles  4,  or  P.  L.  Daily  Roofing 
Co.,  Box  1150,  Tucson,  Arizona. 
V 

ARCHITECTURAL 
CLUB  MEETING 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  831 7  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


FULLER 

SHOWER 

DOORS 


information  covering  the  Termitrol  1  started   soon.    The   government   is 
Patent   is   available   to   architects,  i  ?°^    releasing    all    limitations    on 

'the  production  of  building  prod- 
ucts and  equipment.  Factories  are 
speeding  up  to  provide  the  doors 
and  windows,  bathtubs,  heating 
plants,  and  lighting  fixtures  neces- 
sary for  the  building  the  architects ' 
are  plannig.  Contractors  are  fig- 
uring costs,  searching  the  market 
for  building  materials,  assembling 
their     construction     crews.     They 

need    more    men,    trained    men   in 

all  the  building  trades. 
The  San  Francisco  Architectural       A  deciding  factor  in  the  amount 
Club,  666  Mission  Street,  will  hold   of   building   that   will    be   done   is 
its    regular    meeting    Wednesday,  the   answer  to  this  one  question, 
January  9,  at  8:30  p.  m.  "Where   can   we   get   enough   effi- 

Installation  of  officers  will  take   cient,  trained  men  to  construct  the 
place  at  this  meeting  and  members  I  buildings  now  being  planned?" 
are  requested  to  gather  at  the  Club  j    So  there  will  be  jobs  galore,  more 
about  6:00  p.  m.,  when  it  will  be  jobs  than  men  to  fill  them,  in  the 
decided  where  to  dme.  !  building  industry  in  the  next  five 

years,    and    behind   them    are   the 
thousands  of  jobs  in  the  factories 


Native  San  Franciscan, 
recently  released  from 
Marine  Corps,  witb  back- 
ground of  mutual  friends 
in  heavy  construction  in- 
dustry,  desires  sales  posi- 
tion with  equipment  ccnn- 
pany. 

REPLY  BOX   15 

c/o  Daily  Pacific  Buiider 

San  Francisco,  Calif. 


producing  building  materials.  The 
construction  industry  is  set  to  pro- 
vide you  with  the  new  homes  and 
hospitals,  schools  and  stores — 
every  kind  of  building  you  need. 
And  building  means  jobs. 

Setting  New  Standards 

To  some  a  standard  is  something 
fixed,  established,  permanent,  to 
be  adhered  to,  used  as  is,  or  copied. 
To  others,  a  standard  is  a  starting 
place,  a  spring-board,  a  point  of 
departure.  To  those  holding  the 
latter  concept  the  standard  is  sub- 
ject to  change,  improvement,  de- 
velopment. A  little  research  into 
the  history  of  standards  bears  them 
out.  So  our  plea,  and  our  purpose 
and  program  are  for  ever-improv- 
ing standards.  Only  by  changing 
standards  can  architecture,  or  any 
other  art  or  science  develop  for 
the  better  service  of  mankind. 

New  standards  are  constantly 
being  established  in  every  field  by 
the  evolutionary  process  of  im- 
proving on  what  has  gone  before, 
eliminating  that  which  no  longer 
serves  its  purpose  well,  replacing 
it  with  that  which  functions  better. 
Cases  in  point  are  the  new  re- 
search buildings  which  industry 
and  educational  institutions  are  es- 
tablishing, not  only  in  this  coun- 
try, but  throughout  the  world.  And 
government  itself  is  preparing  to 
launch  an  unprecedented  program 
of  research.  The  country's  leading 
scientists  are,  at  the  moment  this 
is  written,  giving  their  testimony 
in  regard  to  research  and  the  pro- 
gram for  carrying  it  on.  All  these 
are  dedicated  to  the  raising  of 
standards,  at  an  increasing  tempo. 

In  the  research  laboratories 
themselves  we  find  new  standards 
of  planning,  space-use,  flexibility, 
adaptability — of  facilities,  equip- 
ment, materials  and  processes. 
And  in  them  will  be  developed  new 
standards  of  transportation,  com- 
munication, education,  and  health 
— to  mention  but  a  few  fields  of 
endeavor.  Public  consciousness  of 
the  results  of  research  is  aroused 
by  the  flood  of  stories  about  the 
atomic  bomb  development.  The 
public  is  ready  for  researchers  to 
continue  to  produce  the  impos- 
sible. 

Every  architect's  office  is  of  ne- 
cessity a  research  laboratory  de- 
voted to  raising  the  standards  of 
our  envoronment.  Every  architec- 
tural publication  is  a  reporter  of 
newly-evolved  standards  —  stand- 
ards to  be  raised,  to  be  improved 
upon  in  the  next  building  to  be 
developed  on  the  architect's  boards. 
"Research"  is  inventiveness  and 
ingenuity  applied  to  present  stand- 
ards, not  "searching  back"  (as  the 
word  may  seem  to  imply)  to  find 
a  standard  merely  to  be  copied. 

Even  the  standards  established 
by  law  in  building  codes  must 
change.  Standards  of  performance 
must  be  substituted  for  the  static 
standards  which  dictate  obsolete 
means  instead  of  desired  ends. 
These  are  being  changed;  the  re- 
search of  all  factors  in  the  indus- 
try makes  it  inevitable — architects, 
engineers,  manufacturers,  builders 
are  setting  the  new  standards  that 
eventually,  and  soon,  will  be  re- 


!  something   only  to   regret  I   ever 
learned  to  write  i 

it    if    it 
I  know  how  the  two  Navy  Med- 
ical Corps  Captains  of  the  U.  S. 
Naval  Hospital  m  St.  Albans  must 
feel  after  the  publicity  gtiven  their 
Anti-Lovemaking  Order. 
•    •    • 
"High  Brass"  objects  to  the  con- 
stant embracing  of  Waves,  hand- 
holding,   kissing   and   other   forms 
of  lovemaking  being  conducted  in 


'passageways,    phone    booths    and 
corners"  by  hospital  personnel. 

•  •    • 

The  order  strictly  prohibits 
many  forms  of  "lovemaking  and 
lollygagging". 

•  •    • 

You  will  not  find  "lollygagging" 
in  the  smaller  dictionaries;  how- 
ever, it  is  directly  related  to  the 
well  known  biologic  urge  which 
has  enjoyed  high  popularity  ever 
since  Eve  started  experimenting 
with  apple  fritters. 

•  •    • 

Western  Electric  and  Telephone 
employees  are  takir\g  strike  action. 
They  might  include  a  demand  for 
"bigger  and  better  phone  booths". 

•  •    • 

If  there  is  any  spot  mM-e 
uncomfortable  for  lovemak- 
ing than  the  back  seat  of 
a  model  T  Ford.  [  imagine 
it  is  a  telephone  booth. 


It  Could  Have  Been  Serious 


One  of  the  boys  in  the  shop,  who 
had  a  bottle  of  Scotch  o'n  his  hip, 
slipped  and  fell  on  the  icy  pave- 
ment. On  rising,  he  ftelt  some- 
thing wet  running  down  his  leg. 

"I  hope  it's  blood:"  he  said. 


fleeted  in  the  codes  of  thte  country. 
Standards  are  made  to  be  super- 
seded by  superior  standards.  Rec- 
ognition of  that  fact  means  real 
progress  —  in  architecture  as  in 
every  other  field  of  hupian  activity. 


HOME  SHOW 
PLANNED  FOR 
JULY  12  TO  21 


The  Ist  Annual  Construction  In- 
dustries Exposition  A.  Home  Show 
has  been  planned  for  July  12  to  the 
21  of  this  3^ar.  s 

The  event  will  be  heW  in  the 
Pan-Pacific  Auditorium  in  Los  An- 
geles. 

Sponsored  by  industrial  and 
home  construction  industries  and 
the  Los  Angeles  Chamber  of  Com- 
merce the  success  of  the  Elxposi- 
tion  is  assured. 

Sponsoring  organizations  are  as 
follows:  Associated  General  Con- 
tractors, of  America,  Southern 
California  Chapter;  Building  Con- 
tractors Association  of  California, 
Inc.;  Los  Angeles  Chamber  of 
Comrterce,  Construction  Industries 
Committee;  Contracting  Plasterers 
and  Lathers  Association  of  South- 
ern California;  Heating,  Piping  & 
Air  Conditioning  Contractors  As- 
sociation; 

Mason  Contractors  Exchange  of 
Southern  California;  Merchant 
Plumbers  Association  of  Los  An- 
geles; National  Association  of 
Home  Builders  of  the  United 
States,  Builder  -  Developer  Chap- 
ter; Los  Angeles  Chapter,  Nation- 
al Electrical  Con'i-actors  Associa- 
tion; Painting  and  Decorating  Con- 
tractors Association;  Refrigeration 
Contraetors  Assn.,  Inc.;  Sheet  Met- 
al Contractors  Assn.  of  Southern 
California. 

Exhibits  of  every  type  of  mate- 
roals,  products  and  facilities  for 
the  business  man,  the  home  owner 
and  the  construction  engineer  will 
be  presented. 

V 

NEW   APPOINTMENTS 


Meyers  Safety  Switch  Co.,  Inc.* 
electrical  manufacturers,  419  -  423 
Tehama  Street,  San  Francisco,  an- 
nounce the  appointment  of  Ralph 
G.  Dabadie  as  Manager.  Dabadie 
has  had  wLde  experience  in  the 
electrical  field,  particularly  in  pan- 
el board,  switchboard,  electrical 
sheet  metal  products  and  switch 
equipment. 

Also  appointed  to  the  organiza- 
tion was  Jack  Tiscomia,  exper- 
ienced in  marine  and  industrial 
construction. 
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INSUIATION 


..for  piping,  boilers, 

industriol  equipment 

and  refrigeration 


All  glass  used  is  a  full  7/32  inch  thicL  Doors  ^z 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 
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CELOTEX  INSULATION  PRODUCTS 

Celo-Biock  for  Refrifcration 
Celo-Sidinv  for  Comtniction  Work 

Ceiotex  Hardboardt 

Harbor  Plywood  Corp.  of  Califoroia 


540  Tenth  St. 


MArket  6705 


San  FrajQciACO 


Far  Teco  Timber  Connectors 
^     call  earfield  6296 

Ask  for  Alden  K  (Bill)  Smith-he's  the  serrice 
mtntger-on  the  job  to  render  real  help  to  you  la 
conQeaion  with  your  Teco  timber  coaoector  tnd 
grooving  tool  recjuirements. 

TIMBER  ENtlNCEMNS  CO.,  Ik.  if  WASNINCTON,  D  C 
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ADVAMCB  CTMtfBTOPCTlOW  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«t«biM*i«ci  IIM) 
i««u«d  Ev«ry  Morning,  Except  Satuniay,  Sunday  and  Lagal  MaMday 


DAILY  PACIFIC  BUILDER  ia  the  i^oneer  constnictioo  telly  of  tha 
Pacific  Ora^t,  ilamtaiuing  a  c«mpi«ta  newa  reporting;  ■I'vlcie 
covering  ail  principal  bulldmg  and  engineering  projecta; 
consolidatad  January  2,  1990,  with  Laraen'a  Advanoa 
ConBtruction  Rajwrta.  A  Le^al  Newapaper  of  gen- 
eral circulation  aa  defioed  by  the  Superior 
Court  of  San  Frandaco  County. 

SUBSCRIPTION  RATES: 
$3.00  per  Month;  $30  per  Year  (Payable  In  Advanea).  Slngla  Capy,  11a 

Entered  aa  Second -Claas  matter  July  2&,  1907,  at  the  post  of  nee 
at  San  Franclaco,  California,   under  the  Act  of  ICarch   3,   1879 


PabUshedby 
STARICRATH  FRIN'ONG  Si  PUBLISHING  00.     • 
Under  a  management  afreeoMBt  widk 
F  W   E)ODGE  CORPORATION,  0%m«r 

G    E.  McGAVRAN    Editor  J.  E.  OOQER8,  Advartlalnfl  Maili 

465  Tenth  St,  San  Franci$co  3  TeLt  MArkflt  7110 


January  7.  1946 
CONTRACT   AWARDED 
INDUSTRIAL  PLANT 

Contract  Price,  $282,563 


RICHMOND,  Contra  Coata  County. 
Calif.  Northwest  comer  Road  20 
and  Road  21. 

Construction  of  claaa  B  induatrlal 
plant  (260x120  ft),  and  small 
office  building  and  washroom 
building. 

Owner— Niagara  Sprayer  &  CJhemical 
Co.,  subsidiary  of  Pood  Machin- 
ery Corp.,  217  W.  Julian  St,  San 
Joae. 

Consulting  Engineers — Reecom  Com- 
pany, Buffalo,  N.  Y. 

Supervising  Engineers  —  Elllaon  & 
King,  500  Sanaoma  St,  San  Fran- 
claco. 

Contractor  —  Swlnerton  tc  Walberg 
Co..  225  Bush  St,  San  Francisco. 

•     4 
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Tor  oanvenlent   referanoa,  nawa 
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Federal   Buildings  


1,^....,. 


APARTMENTS 


January  7,  1946 
PLANNED 

LOS  ANGELES.  Calif.— Aetna  Con- 
struction Co.,  631  Witmer  St,  Los 
Angeles,  will  build  two  24-room  frame 
and  stucco  apartment-hotel  buildings 
at  627  and  631  S.  Witmtr  St.,  Los 
Angeles,  for  self;  each  43x126  feet  in 
area;  cost  1100,000.  l 


PLANNED 

WAREHOUSE  Cost,    $400,000 

EMERYVILLE.    Alameda   Co.,    Calif. 

64th   and  Green   Streets. 
Construction  of  new  warehouse  bldg. 

on   site  of  300,000  sq.  ft 
Owner — Breuner's.  Richard  W.  Breu- 

ner.    Mgr.    21st    and    Broadway, 

Oakland. 
Architect — Not  Announced.       •     •       4 


January  7.  1946 
CONTRACT  AWARDED 
^  OCEANSIDE.  San  Diego  Co.,  Calif. 
—Haddock  Engineers,  Ltd.,  129  W. 
2nd  St,  Los  Angeles,  and  P.  O.  Box 
479,  Oceanside,  at  $173,782,  awarded 
contract  by  the  Bureau  of  Yards  and 
Docks.  Washington,  D.  C,  for  the 
construction  of  facilltiea  for  con- 
solidated tracked  vehicle  battalioti. 
Marine  Training  Command,  San  Di- 
ego Area,  at  Camp  Joseph  H.  Pen- 
dleton. Oceanside;  Specification  Na 
16965.  Completion  time,  120  days.  The 
bids  were  opened  at  San  Diego  No- 
vember 24.  7 


covered  terrace. 

Owner — City  of  Menlo  Park. 

Architect — Arthur  D.  Janssen,  Aus- 
tin Ave.  and  Patricia  Dr.,  Ath- 
erton.  •         •  ^3 


SCHOOLS 


January  7,  1946 
TO  ASK  BIDS  SHORTLY 
MOFFETT  FIELD.  Santa  Clara  Co.. 
Calif.— The  National  Advisory  Com- 
mittee for  Aeronautics,  Ames  Aero- 
nautical Laboratory,  Moffett  Field, 
will  ask  bids  shortly  for  conatnictlon 
of  laboratory  building  for  the  new 
supersonic  wind  tunneL  •     7 


1946 


tion  of  a  six-story  reinforced  con- 
crete factory  building  at  5^8  E.  8th 
St.,  Los  Angeles,  for  Ross  &  Co.,  429 
N.  Beverly  Dr.,  Beverly  Hills;  76x100 
feet  In  area ;  cost,  $200,000.  Plans  were 
prepared  by  Stiles  Clements  Asso- 
ciated, architects  and  engineers,  1135 
Van  Nuys  Bldg.,  Los  Angeles.  4 

January  7,  1946      } 
CONTRACT   AWARDED 

VERNON,  Los  Angeles  Co.,  Calif.—  j 
J.  O.  Oltfians  &  Son,  810  E.  18th  St,  >  Glass    Tanks— A 
Los  Angeles,  awarded  a  contract  for 
the  construction  of  a  1-  and  part  2- 
story  factory  and  office  building  at  j  PLANNED 

50th  and  Soto  Sts.,  Vernon,  for  Mor-    PLuANT  Cost  $300,(XX) 

ris   Rosenberg;   126x250  feet  in  area;    TRACY.    San   Joaquin    County,    Calif, 
reinforced   concrete    construction.  (Dn   Western   Pacific   siding  near 

Plans    were   prepared   by   Stiles   Cle-  {         Kerlinger  Station, 
ments  Associated,  architects  and  en-  ,  Construction  of  new  plant, 
gineers,    1135    Van    Nuys   Bldg.,    Loa  ,  Owner  —  Pacific    Coast    Aggregates, 


January 

CONTRACT  AWARDED 

TANK  BLDG.   Approx.   Cost,  $230,000 

SAN  FRANCISCO.  Newhall  and  Car- 
roll  Streets. 

Construction  of  three-story  concrete 
stock  cellar  filled  with  glass- 
lined  tanks. 

Owner — General  Brewing  Corp,  2601 
Newhall  Streets. 

Architects — Meyer  &  Evers.  1201  Kohl 
Bldg.,  California  and  Montgom- 
ery Streets. 

Contractor — Cahill  Brothers,  Inc.,  206 
Sansome  Street. 

O    Smith    Co.,    De- 
troit,  Mich.  *         •  4 


Angeles. 


Inc.,  E.  J.  (jroodpaster,  vice-presi- 
dent, 85  2nd  St,  San  Francisco. 
Architect — Not  announced.  4 


January  7,  1946 


January  7,  1946 

BIDS   WANTED 

APARTMENT   BUILDING 

OAKLAND,  Alameda  County,  Calif. 
Kunhle  and  Mountain  Blvd. 

Construction  of  two-story  frame  and 
stucco  apartment  building  to  con- 
tain four  apts. ;  steel  saah,  wood 
shingle  roof,  independent  gas 
fired  war  air  heating,  etc. 

Owner — Mr.  Danforth,  c/o  Architects 

Architects— J.    Francis    Word   and   J. 
S.  Bolles.  369  Pine  St.,  San  Fran- 
cisco. 
No   definite   bid   opening   date    has 

been  set.  •        •  i 


January  7,  1946 
PLANNED  t 

WILMINGTON,    Los    Ajigeles    Co.,  ' 
Calif.— The  Drake  Craft  Boat  Build-  !  PLANNED 

ing   Co..   T.    R.   Drake,   manager,    162  j  PLANT  Cost,  $80,000 

Glendora  Ave.,  Long  Beach.  wUl  erect  1  LINDSAY,  Tulare  County,  Calif.  W. 
a  showroom  and  plant  for  the  manu-  I         Tulare  Rd.  and  Bluegum  Ave. 
facture   of   commercial   and   pleasure  .  Construction     of    olive     pumice     and 
boats  at  Avalon  Blvd.  and  223rd  St,  !         vegetable  oil  processing  plant 
Wilmington,     for     selves ;     estimated    Owners— Ralph    and    Elmer    Padula, 
cost.    $100,000.    The    owners    plan    to  i         Lindsay. 

start   construction    shortly    after   the  ,  Architect— Not  announced  .  4 

first  of  the  year.  4  ,  . 


1946 


January   7, 
PLANNED 
MACHINE  SHOP 

OAKLAND,    Alameda    County,    Calif. 
Chapman  and  Peterson  Streetb. 


Construction      of      general 

shop. 
Owner— R.   F.    Kroninberg,    882   Pro.s- 

pect  Ave.,  Oakland. 
Architect — Not  Announced.       •     •     4 


January  7,  1946 
PREPARING    PRELIMINARY 
PLANS 
WAREHOUSE 
,  LINDSAY,  Tulare  County,  Calif. 


January  7,  1946 
PLANNED 

LO^  ANGELES,   Calif.— J.    O.   Olt 
manfe  &  Son,  810  E.  18th  St,  Los  An 


machinfe  j  Construction    of    warehn  •■  a    building 
i         to  cover  an  aj*ea  c         000  sq.  ft. 

of  "Lati- Steel"  con;         tion. 
Owner — Lindsay  Ripe  t     v^  Co.,  Lind- 
say. 
Architect  —  George    V.    Russel, 


Wilshlre  Blvd.,  Los  Angeles. 


3275 

4 


January  7,  1946 
BIDS  OPENED 

STOCKTON,  San  Joaquin  Co.,  Calif. 
•^S.  C.  Giles  &  Co.  319  Elks'  Bldg,, 
Stockton,  at  $32,936,  submitted  low 
bid  December  28,  8  P.  M,  to  the 
Housing  Authority  of  the  County  of 
San  Joaquin  for  the  construction  of  a 
community  building  at  Stoctkon; 
Projects  Calif.  4065  and  Calif.  4756. 
Plans  prepared  by  Architects  E.  G. 
Ernst,  561  E.  Harding  Way,  Stock- 
ton, and  J.  U.  Clowdsley,  Elxchange 
Bldg.,  Stockton. 

Midstate  Construction  Co.,  San 
Francisco,  at  $33,915,  submitted  the 
only  other  bid.  •     7 


^^^^^^_  SUB  -  BIDS  WANTED 

^ijoral  oantractors  deaWno  sub-Wdt  •n  any  job  ar»  Invited  to  mak«  kn*Wn 
***^f  f*4|uiremanta   In    this    ctHumr,      Thern    it    no    charg*    for    ttila 


iil*ir**"*  S«»»ool   Addn..   San    Bruno;    Bida  open   January  11,   8   p.   M. 
Richard  Delucchl  4  Co ,  420  San  Mateo  Ava.  Sac  Bruno  (San  Bruno  9741 
Carrtco  &  Oautier,  »85  Ocean  Ava.  San  Francieco  (JUniper  4-8061). 
Peter  Sartorio,  262  Clementina  St.  San  Francisco  (GArfield  8317). 
8.  J.  Amoroao  Conatr.  Co..  2100  Oakdale  Ave,.  S.  F.    (Mission   1490). 
Moore  A  Roberts,  003   Mission  St.,   San   Francisco    (GArfield  8579). 
R.  A  Cullen,  478  Jackson  Street    San  Franclaco  (SrtJttar  1961). 
Midstate  Constr.  Co.,  1297  Bush  St,  San  Francisco   (ORdway  4638). 


January  7,  1946 
ELECTION   SCHEDULED 
JUNIOR  HIGH  SCHOOL  BLDG. 

Cost,  $350,000 
SAN  JOSE.  Santa  Clara  County,  Cal. 

Willow  Glen  District. 
Construction   of  Willow  Glen  Junior 

High  School. 
Owner — San    Jose    Board    of    Educa- 
tion,   Ralph    R.    Fields,    Supt.    of 
Schools,    Auzerais    and    Almaden 
Avenue.  San  Jose. 
Architect — Not  Announced. 

The  San  Jose  Unified  School  Dis- 
trict   will    ballot    February    19    on    a 

proposal     ^     extend     the     San     Jose  \  Alter  Hotel  Drake  Wilshlre.  San   Francisco;   Bids  open  Jan.  11.  2:00  P. 


Altsr  BMd^  Qrant  Ave.  and  Maiden  Lane,  8.  F.;   Bid«  open  Jan.  11,  3  FM. 
Dinwiddle  Conatr.   Co.,   Inc.,  210  Crocker  B«g ;   S.    F.    (EXbrook   5618). 
MacDonaW.  Younif  «  Nelaon,  127  Montgomery  St.  S.  F.   (SUtter  8296). 
G.  P.  w;  Jensen  &  Sons,  Inc..  320  Market  St,  S.   F.    (GArfield  2444). 
Parker,  Steffens  &  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 
H.  H  Larsen  Co.,  64  South  Park    San  Francisco  (ElXbrook  3190,  3191) 


Board  of  Education  tiie  privilege  of 
increasing  by  50  cents  per  $100  the 
State  maximum  school  district  tax 
rate  of  $1.85  per  $100  atsessed  valu- 
ation for  a  period  of  five  years,  thus 
launching  a  $3,225,000  "pay-as-vou- 
go"  building  program.       •     •         '     15 


Swlnerton  &  Walberg  Co..  226  Bush  St.  San  Franclaco  (GArfield 
Barrett  *  Hilp,  918  Harrtaon  St.  San  Francisco  (DOuglas  0700). 
Howes  &  Whitaker,  626  Russ  Bldg..   San  Francisco    (GArfield  B7J») 


M. 

) 


10— 


HOTELS 


January  7,  1946 

CONTRACTS    AWARDED 

ALTER  HOTEL 

OAKLAND,  Alameda  County,  Calif. 
Leamington  Hotel,  Franklin  and 
19th   Streets. 

Interior  and  exterior  alterations  to 
hotel    building. 

Owner — Board  of  Directors,  Hotel 
Leamington,   Hal   Barson,   Mgr. 

Plans  by  The  Walter  M  Ballard  Cor- 
poration, Hobart  Building,  San 
Francisco. 

Contractor— Barrett  &  Hllp,  918  Har- 
rison St,  San  Francisco,  $102,600. 

Bar  Equipment  —  Mangrum-Holbrook 
&  Elkus,  301  Golden  Gate  Ave., 
San  Francisco.  •     '  9 


January  7,  1946 


PLANNED 
geles,   will   build    a   factory   building,  j  FACTORY  ADDITION 
120x200    feet,    at    1919    McGarry    St,  ,  Approximate  Cost,  $19,000 

Los    Angeles,    for    Standard    Cabinet  ,  EMERYVILLE,    Alameda    Co.,    Calif. 


3— 


CHURCHES 


January  7,  1946 
PLANNED 

SAN   BERNARDINO,  Calif.- Arch- 
itect   Douglas    McLellan,    Architects' 


Works,  Inc. ;  reinforced  concrete  and 
brick  construction  ;  cost  $60,000.  Plans 
were  prepared  by  M.  J.  Gabrielsen, 
structural  engineer.  6362  Hollywood 
Blvd.  4 


January  7,  1946 
PLANNED 

BAKERSFIELD,  Kern  Co.,  Calif.— 
Architect  Robert  V.  Derrah.  9470  San- 


67th  and  Bay  Sts. 
Construction    of    addition    to   factory 

building. 
Owner    and    Builder — T.    W.    Corder, 
Inc.,  67th  and  Bay  Sts.,  Emery- 
ville. 
Immediate  construction  Is  planned. 

•     4 


January  7,  1946 

„ ,    ^. ,„  TO  START  CONSTRUCTION 

Bldg.,   816  W.   5th   St.,   Los   Angeles,    ^^  Monica  Blvd.,  Beveriy  Hills,  has  1  FROZEN  FOOD  PLANT  Cost  $40,000 
has    prepared    preliminary   plans    for  i  Prepared     preliminary     plans     for     a    PORTERVILLE.    Tulare    Co.,    Calif, 
the  construction  of  a  church  building  '  ^^^^  processing  plant  to  be  buUt  at        comcr  Walnut  and  S.  Main  Sts. 
at  the  northwest  comer  of  10th  and    Bakersfleld  for  the  Carnation  Co.  It    construction    of    reinforced    concrete 
G  Sts.,  San  Bernardino,  for  the  First  I  ^iU   cover  an    area   125x150   ft ;   ce-  frozen    food    locker    plant    to    be 

Baptist    Church    of    San    Bernardino,  I  "^^^t    block    wall    construction,    steel  ,         known    as    Country    Life    Frozen 
4th  and  G  Sts..  San  Bernardino.  The  '  trusses,  cement  floor,  steel  sash,  com-  ;         Foods, 
building     will    include    a    sanctuary  !  position  roofing,  tile  floonng.  Interior  |  Owner    and   Builder— A.    R    Elmore, 


14—      RESIDENCES 

January  7,  1946 
PREPARING    PRELIMINARY 
PLANS 
RESIDENCES 
WEST    PITTSBURG,    Contra    Costa 

Co.,  Calif. 
Construction    of   70    residences    near 

proposed  shopping  center. 
Owner  and  Builder — Bernard  E.  Enes, 

R.F.D.  1.  Box  480,  Pittsburg. 
Architect— Philip  D.  Tomasello,  Room 

305,     605     Washington     St.,     San 

Francisco. 

The  proposed   shopping  center,   re-" 

ported  elsewhere  in  this  Issue  of  the 

BUILDER,   Is   located  near  Ambrose 

School.  •     14 


January  7,  1946 

ELECTION   SCHEDULED 

JUNIOR  HIGH   SCHOOL  ADDN. 

Cost.  $80,000  ' 

SAN  JOSE,  Santa  Clara  County,  CaL  1 
Herbert  Hoover  Jr.  High  School,  \ 
Park  Ave.  and  Naglee  Ave.  i 

Construction    of    Junior    high    school 
addition. 

Owner — San    Jose    Board    of    Educa-  ' 


Beechnut  Packing   Co.,  San   Jose;    Bids   open   about   January  8. 
MacDonald,  Young  A  Nelson,  127  Montgomery  St.,   S.   F,    (BUtter  8286). 
Moore  A  Roberta,  093  Mission  S* ,  San   Francisco   (GArfield  8579). 
Erbentraut  A  Summers,  446  Sixth   St,   San   Francisco    (MArket   8310). 
Carl  N.   SwensoB  Co.,  833  Stockton  Ave.,   San  Joae  4   (BAllard   2602). 
A  Famell  Blair,  9  Main  Street,  San  Francisco  (YUkon  0390). 
Parker,  Steffens  &  Pearce,  136  South  Park,  San  Franclaco  (EDCbrook  6639) 
Peter  Kiewit  Sons  Co.,  442  Post  St  .  San  Francisco   (BlXbrook  5736). 
Ml  &  K.  Corp.,  200  Financial  Centei  Bldg.,  S.  F,   (EXbrook  7634). 
Earl  W.  Heple,  494  DeJnas  Ave..  San  Jose   (BAJlard  r2S7). 
Empire  Constr.   Co.,   Ltd..  344   Harriet   St..    S.    F.    (HEmlock   3400). 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  6806-7054). 


tion,    Ralph    R    Fields,    Supt    of  1  Alter  Adirtln.   Bldg.,  Golden   Gate   Bridge;    Bids  open   January   11. 


Schools,    Auzerais    and   Almaden 

Avenue,   San  Jose. 
Architect — Not  Announced. 

The  San  Jose  Unified  School  Dis- 
trict will  ballot  February  19  on  a 
propbsal  to  extend  the  San  Jose 
Board  of  Education  the  privilege  of 
Increasing  by  60  ce'nts  per  $100  the 
State  maximum  school  district  tax 
rate  of  $1.85  per  $100  assessed  valu- 
ation for  a  period  of  five  years,  thus 
launching  a  $3,225,000  "pay-as-you- 
go"  building  program.       •     •  15 


MacDonald,  Young  A  Nelson,  127  Montgomer>'  St,  S.  F.   (SUtter  8296). 
Mobre  A  Roberts,  693   Mission   St.,   San   Francisco    (GArfield  85T9). 
Barrett  A  Hllp,  918  Hamson  St.  San  Francisco   (DOuglas  0700). 
Midstate  Constr.  Co.,  12C7  Bush  St,  San  Francisco  (ORdway  4638). 
Adam  Arraa  A  Son,  116  New  Montgomery  St,   S.  F.    (GArfield  83*1  >. 
Empire  Constr.   Co.,   Ltd..   844   Harriet   St,    SL    F.    (HKmlock    3400). 
H.  H.  Larsen  Co.,  64  South  Park.  San  Francisco  (BSCbrook  3190.  3191) 

■  ■ 

Hayward  Union  High  School  Addn.,  Hayward;  Bids  open  January  8,  5  P.  M. 
Close  &  Lewis.  72t   "C"  Street  Hajrward    (Hayward  270). 
Wm.   M.  Greuner.   Jr.,  2727   Parker   St.,   Berkeley    (BErkeley   2877) 

M.  J.  Klhg,  Inc.,  231  Franklm  St.,  San  Francisco   (UNdertlll  8209). 

!     Rademann-Qluato,   40  Rlngold   Street    San    Francisco    (MArket   8151). 
January  7,  1946  R.  A  Ciillen,  478  Jackson   St.,  San   Francisco    (SUtter  1951).^ 

CONTRACT   AWARDED  ', 

SAN    FRANCISCO.— BUtwell   Con-  ;  Tamalpais   Motor  Sales   Bldg..   Mill   Valley;    Bids  open   Jan.   14,  4   P.   M. 


structlon  Co.,  4745  Geary  Blvd.,  San 
Francisco,  at  $35,777,  awarded  con- 
tract by  the  Department  of  Public 
Works,  Room  282  City  Hall,  for  ad- 
ditional frame  buildings  for  Hlll- 
crest  School,  Job  No.  479,  SUllman 
and  Cambridge  Sts.  •     15 


Parker,  Steffens  A  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6639) 
De  Luca  &  Son,  1745  Filbert  Street,  San  Francisco    (OKdway   3600* 
Howes  &  Whitaker,   626  Russ  Bldg.,   San   Franclaco    (GArfield   5729). 
Stolte,  Irtc,  8451   San   Leandro  St,  OeOiIand   (TRlnldad   1064). 

Prefabricated  School  Bldg.,  Willian-.s  Sch..  Concord;   Bids  open  Jan.  11,  4:88 
Wm.  M   Greimer.  Jr.,  2727   Parker  St.,   Berkeley    (BErkeley   2877) 
M  J.  Klhg,  Inc.,  231  Franklin  St..   San   FrancUco   (UNderhlll   8209). 
^^lllls  F.   Lynn,  1040  Folger  Ave.,  Berkeley    (BErkeley   6044). 


January  7.  1946 
PROSPECTIVE    BIDDERS 

PREFABRICATED  BUILDING  i • — — — 

Cost  $75,000-$80,000    BIdgs.,   SeiVices.    Reserve    Fleet    Berthing,    Mare    Island;    NOy    13285;    Spec 
CONCORD.   Contra  Costa  Co.,   Calif .  1         17459;    Bids   open   January   14.  11    A.   M. 

East  Street  j     Jas.  L  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6905-7054). 

Construction   of   prefabricated  school  i     Moore  &  Roberts,  693  Mission  St.,  San  Francisco   (GArfield  8579). 
building    on    concrete    foundation  I. 


January  7,  1946 
CONTRACT   AWARDED 

CHULA  VISTA,  San  Diego  Co., 
Calif— H.  H.  John.ton,  626  Spreckels 
Theater  Bldg.,  San  Diego,  awarded  a 
cost-plus  contract  for  the  construc- 
tion of  30  5-  and  6- room  dwellings,  a 
drtve-ln  restaurant  and  100x100  ft. 
reinforced  concrete  market  building 
at  National  Ave.  suid  E  St.,  Chula 
Vista,  for  Walter  Steel  Works;  In- 
volves utilities,  paving,  curbs,  side- 
walks, etc.  Plans  were  prepared  by 
E.  L.  Freeland,  engineer,  Spreckels 
Theater  Bldg.,  San  Diego.  Contrac- 
tor desires  sub-bids.  14 


seating  900  persons,  a  chapel  seating 
120  and  a  special  hall  which  can  also 
be  used  for  dining.  The  cost  is  esti- 
mated at  $150,000.  3 


plaster,  refrigerator  room,  cork  InsU' 
latlon.  4 


January  7,  1946 
PLANNED 

CHURCH  BUILDING     Cost,  $100,000 

BERKELEY,  Alameda  County.  Calif. 

Durant    Ave.    west    of    Shattuck 


January  7,  1946 

TO   ASK    BIDS 

CANDY  FACTORY 

SAN  FRANCISCO.  Ocean  Ave.  bet. 
19th  Ave.  and  Juniper. 

Construction  of  two-story  and  base- 
ment r^inf.  concrete  candy  fac- 
tory  (50x80-ft> 

Owner — Douglas  Shaw. 


Porterville. 
Plans  by  owner. 


Ave. 
Construction  of  church  building  with  I  ^^^^*^®*=1~^'^'^^''^;_/*"^^"'    ^^'' 
seating    capacity  of    500    to    700  "      * '"    """*   "~* 


persons. 

Owner— St  Paul's  United  Presbyte- 
rian Church,  Dr.  Francis  Shunk 
Downs,  pastor,  Berkeley. 

Architect — Not   announced.  3 


4—    FACTORIES  AND 
WAREHOUSES 

January-   7,    1946 

PLANNED 

LOCKER   PLANT 

ROSEVILLE.  Placer  Co.,  Atlantic 
and   Eggleston   Streets. 

Construction  of  locker  plant,  main 
building  60x70-ft,  1100  lockers 
with  separate  building  for  smok- 
ing and  processing. 

Owners — Roseville  Frozen  Food  Bank 
C.  J.  Hadley,  W.  A  Myers  and 
A  F.  Newell,  c/o  Placer  Market, 
112  Main  St.,  Roseville. 

Architect— Not   Announced.       •     •     4 


tin   Ave.   and   Patricia   Dr..   Ath 
erton. 

Bids    will    be   asked    within    a    few 
days.  .        .         •  4 


January  7,  1946 
CONTRACT    AWARDED 

SOUTH  PASADENA,  Los  Angeles 
Co.,  Calif.— C.  L.  Peck,  354  S.  Spring 
St.,  Los  Angeles,  will  build  a  S-story, 
reinforced  concrete  office  and  fac- 
tory building  at  820  Mission  Rd., 
South  Pasadena,  for  the  National 
Technical  Laboratories,  same  ad- 
dress: 100x120  ft.  In  area;  cost  $160,- 
000.  Plans  we^e  prepared  by  Architect 
Dan  A.  Elliott,  306  W.  3rd  St,  Los 
Angeles.  4 


7— FEDERAL  BUILDINGS 

January  7,  1948 
BIDS   WANTED 

SAN  FRANCISCO.— Until  January 
31  ,17  A  M.,  bids  will  be  received  by 
the  Public  Works  Office,  Room  2110, 
Administration  Bldg.,  San  Francisco 
Naval  Shipyard.  San  Francisco  24, 
under  NOy  13354.  Spec.  17514,  for  con- 
version of  building  No.  401  to  public 

j  works  shop  at  San  Francisco  Naval 
Shipyard,  San   Francisco. 

!     The  work  Involves  construction  and 

I  alteration  of  a  two-story  frame  build- 
ing which  shall  be  used  for  an  In- 
dustrial show  and  which  includea 
carpentry,  floor  coverings,  plastering, 
steel  work,  magnesite  flooring,  the 
moving  of  an  existing  structure  and 
paving. 

Specifications  obtainable  from  the 
officer  In  charge  of  construction, 
Room  2110.  Administration  Bldg.,  San 
Francisco  Naval  Shipyard,  San  Fran- 
cisco, upon  deposit  of  check  or  pojstal 

i  money  order  for  $20,  payable  to  CThlef 
of  Bureau  of  Yards  and  Docks.     •     7 


January  7,  1946 
OWNER    TAKING    BIDS  I 

FALLBR(X)K,  San  Diego  Co.,  Calif.  1  January  7    1946 

— Fallbrook  Citrus  Association,  Fall- |  QQjgjp^^i-   AWARDED 
brook,    San    Diego   County,    Is    taking 


January  7,  1946 
CONTRACT    AWARDED 

LOS  ANGELES.  Calif —Robert  E. 
Millaap,  437  S.  Hill  St,  Los  Angeles, 
awarded  a  contract  for  the  construc- 


blds  (to  be  opened  January  11,  2 
P.  M.),  for  the  construction  of  a  2 
story  and  basement  reinforced  con-  j 
crete  lemon  storage  warehouse  at 
Fallbrook  for  selves;  75x124  feet  In 
area,  concrete  floors.  Plans  were  pre- 
pared by  Maurice  Sacco,  engineer,  124 
W.  4th  St,  Los  Angeles.  •     4 


for 

STUCCO 

THE 

HiW 

IMPROVED 


.^  -UnciLUc 


STUCCO   CEMENT 


Mor*  tarjb  M/ $<icli  •  Sp^aeclriasiar  •  teMShrilikaf* 
MCIFIC    fdKTlAND    CEMINT   COMMNT 


MOJAVE.  Kern  Co.,  Calif —Rock- 
wood  Sprinkler  Co.,  1151  S.  Broadway, 
Los  Angeles,  at  $34,935,  awarded  con- 
tract by  the  Bureau  of  Yards  and 
Docks.  Washington,  D.  C,  for 
the  installation  of  fire  protection 
equipment  for  timber  frame  hangar, 
one  propeller  shop  and  one  paint  shop 
at  the  Marine  Corps  Air  Station, 
Mojave ;  Specification  No.  16516.  The 
bids  were  opened  at  San  Diego  No- 
vember 30. 


January  7,  1946 
PLANNED 

SUBDIVISION  Cost  $1,000,000 

ATHERTON,    San    Mateo    Co,    Calif. 

El  Camino  Real  between  Almen- 

dral  and  Stockbridge. 


Maiicet  and  Store  Bldg.,  Mill  Valley:   Bids  open   January  14,  4  P.  M. 
De  Luca  A  Son,  1745  Filbert  Street,  S!an  Francisco   (ORdway  3600). 
Howes  A  Whitaker,   626  Russ   Bldg.,   San   Francisco    (GArfield   6729). 
Stolte,  Inc.,  8451   San   Leandro  St,  Oakland   (TRlnldad   1064). 


Peninsula   Ave.   Overcrosslng.   San    Mateo;    Bida  close   Jan.    16.  2    P.    M. 
M   &  K.   Corp.,  200  Financial   Center  Bldg.,    S.    F.    (Ebrook    7624). 


and  floor  at  Williams  Elementary  j  Ward  BIdga.,  Stockton  State  Heap..  Stookton;  Bids  open  Jan.  29  2  00  P.  M. 
School.  Jas.  I.  Barnes  Constr.  Co.,  941  Kuss  Bldg..  S.  F.   (EXbrook  6iH)5-7054). 

Owner— Concord    Elementary    School       Moore  &  Roberts,  683  Mission  St,  San  Franclaco  (GArfield  8579). 

District   Willow   Pass  Rd.,   Con-  { 

cord. 
Architects— Dragon  &  Schmidts,  2068 
Allston  Way,  Berkeley  4. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tects. 

As  previously  reported,  bida  will  be 
opened  January  11,  4 :30  P.  M. 

The     following     contractors     have 
taken  out  plans:  1 

Willis    F.    Lynn,    1040   Folger   Ave.,  ! 
Berkeley. 

Wm.    M.   Greuner   Jr.,   2727   Parker 
St,  Berkeley.  j 

M    J    King,   Inc.,  231   Franklin   St,  ! 
San  Francisco. 

Rademann-Glusto,    40    Rlngold    St,  ' 

San  Francisco.  ! 

C.  F.   Parker,  1644  Monterey  Blvd.,  i 

San  Francisco.  *     15  ' 


CONTRACTORS  . . . 

See    lis    regarding    ImproA  tint^nt    District    jobs.     We    handle 

collections;  buv   \H  arrants  or  I^md.s  on  all   1915  or  1911   Act 
Districts.    Telephone  GArfield  8000 

HANNAFORD    &  TALBOT 

519  CALIFORNLV  STREE1  -  SAN   FRANCISCO  4 

.  —  .       — ^ ■  I       ^^  ,^^ ■ 


January  7,  1946 
ADDITIONAL  PROSPECTIVE 
BIDDERS 

SCHOOL  BUILDING 
HAYWARD,  Alameda  County,  Calif. 
Hayward  Union  High  School. 


acre  lots. 
Owner — Fred    Baldocchl,    132    Sutter 

St,  San  Francisco. 
Architect — Not  announced.  14 


.January  7,  194C 

PREPARING  WORKING 

DRAWINGS 

STADIUM  Approx.    Cost.   $50,000 

SAN  FRANCISCO.    Golden  Gate  Pk. 

Construction  of  stadium  to  seat  1250 
persons  at  Big  Rec :  steel  and 
wood  seating  on  concrete  mat. 

Owner — City  and  County  of  S.  F. 

Architects — J.  Francis  Ward  and  J. 
S.  Bolles,  360  Pine  St.       •  •       13 


Construction    of    residences    on    one-  ( Construction  of  two-story  reinforced 

concrete    building    with    student- 
body  classrooms  on  first  floor  and 
superintendent's  offices  on  second 
floor. 
Owner— Hayward  Union  High  School 
District,    O.    B.    Paulsen,   district 
superintendent.      Foothill      Blvd., 
Hayward. 
Architect— Dragon    A   Schmidts,   2068  i 
Allston  Way,  Berkeley. 
Plans    and    specifications   may    be  ■ 
obtained  from  the  office  of  the  archl-  ^ 
tects  upon  deposit  of  $10. 

As  previously  reported,  bids  will  be  i 

opened  January  8,  5  P.  M.  | 

The     following     contractors     have  . 

taken   out  plans: 

H.  W.  Suttle,  1345  B  St.,  Hayward.  | 

George  Petersen  A  Son,  1841  Ban-  j 

croft  Ave..  San  Leandro. 

M.  J.  King,  Inc.,  231   Franklin   St,  I 

San  PYan Cisco.  j 

Close  A  Lewis,  721  C  St.,  Hayward.  ; 

Arthur   Holyoake.    2839   East    Ave.,  [ 

HayAi^'ard.  j 

Empire  Construction  Co.,  344  Har-  | 

riet  St.,  San  Francisco. 

William  M.  Greuner  Jr.,  2727  Park- 

^p  St.    "RapIc  ^jijlft v. 

Chaster  A  (^ssett  10327  California 
St,   HAvwArd.. 

Rademann-Glusto,  40  Rlngold  St, 
San  Francisco. 

John  M.  Bartlett  1706  Parker  St, 
Berkeley. 

E.  S.  McKittrick.  610  16th  St.,  Oak- 
land. •     15 


SK 


January  7,  1946 
PREPARING     PRELIMINARY 
PLANS 

MEMORIAL  BLDG.         Cost.  $150,000 
REDWOOD  CITY,  San  Mateo  Co. 
Construction  of  two-story  and  base- 
ment    reinf.     concrete    Veterans' 
Memorial    Bldg 
Owner — American    Legion,    Post    105. 

Redwood  City. 
Architect— Arthur  D.    Jans8«5.    Aus- 
tin   Ave.   and   Patricia   Dr.   Ath- 
erton.  •        •  18 


Januarv-  7,   1946 
PREPARING     PRELIMINARY 
PLANS 

YOUTH   CENTER  Cost,  $75,000 

MENLO  PARK,  San  Mateo  Co..  Cal. 
Construction  of  one-Stoi^  and  base- 
ment frame.  L-shaped  youth  cen- 
ter (100x40-ft  t.  Including  audi- 
torium (38x60-ft.)  with  stage  (17x 
38-ft);  auxiliary  rooms  and  toi- 
let facilities  (20x2-ft.) ;  Boy  Scout 
room  (20x30-ft  )  Girl  Scout  room 
(20x30-ft)  other  facilities  (35x 
14-ft.):  kitchen  (12x20-ft)  ;  stor- 
age rooms,  etc.  (20x30-ft);  base- 
ment club  rooms   (35x80-ft. )   and 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  Harmon  St  ,  DO  SSai  San  FrudMW 


GAMEirSTOR  &  6RECR  LUMBER  CO. 

WkdU^ale  and  Jobbing  Tardt 

LUMBER  .  TIMBERS  •  TIES  -  RR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 

Sar   l^ranclsco  OaKiano 

1C00  ARMY    STREET  2001     LIVINGSTON    STREET 

ATwatdf    1300  KEHog  4-1864 


■IB! 


wm 


CLAY  PRODUCTS 

I  Specify  QUALITY  Materials 

I      N.  CLARK  &  SONS 


lOth    &    DiviBion    Stn'ets    -    SAN    FRANCISCO 
Main  Office  &  Factorj,  401  Padflc  Ate.,  Alameda 


KLondike    2-^462 
LAkehurst  2-S877 


January  7.  1946 
CONTRACT  AWARDED 

SAN  FRANCISCO— Robt  F.  Smith 
Co.,  61  Clementina  Street,  at  $237 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282,  City 
Hall,  for  reroofing  bungalow  and 
shed  at  Fremont  School.  15 


Greetings  to  all  our  many  friends 
in  the  construction  industry.  May 
1946  bring  you  much  happiness  and 
prosperity. 

Frank  Ashby,  Managing  Partner 
70  Chesley  Street,  San  Francisco,  Calif.   '   Market  1230 

NATIONAL  StEtL  FABRICAtORS 

(Formerly  National  Ornamented  I'^on  if  Bronze  Co.) 


NATIONAL  EXPANSION  JOINT  CO. 

I  MANUfACTUftER  ,1SD  DISTRIBUTOK 

flUER   BOARD-FELT  SIDED    ASPHALT   AND 

l|tE  D  W  0  O  D   EXPANSION  JOINT   F!ELERS 

D  I  ST  Ml BVTO  M 

MARVEL-KOTE — Concrete  Curing  Cocopound 

SEA.L2I — EjK.pansion  Joint  Sealing  Compound 

CcwnplH'f  With 
Federal  Specificatioru  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.    UNderfam  7172     San  Franciico  3,  Calif. 


1 


n 


Matter  Portdbk 
650  Watt  Lite  Plant 


I 


EspedaUy 

adaptable  for 

operating 

hammers,  small 

power  drills 
Can  also  be 

used  for 
emergency 

lighting. 


immediate  Delivery  from  Stock 

KERR  EQUIPMENT  COMPANY 


160  THNTH  ST. 


Cornet  «f 

SAN  FHANaseo 


Ph.  MAt4cet  1651 


MUNDAV.  JANJUARY  7..  1946 


^— —W ■ppi] 


DAAUY    PAClFiq  BimLDER 


Hftvit.-  3 


Jar.uary  7    1946 
ELECTION    SCHEDULED 
TECHNICAL    HIGH    SCHOOL 

SAN  JOSE.  Santa  Clara  County   Cal 
Construction    of   new   technical    high 
school  to  accommodate  400  to  5uo 
students  to  replace  present  tech- 
nical   high    school    to    be    taken 
over  by   the   State  College. 
Owner — San    Jose    Board    of    Educa- 
tion,   Ralph    R.    Fieldlj.    Supt.    of 
,         Schools,    Auzerais    and    Almaden 

Avenue,   San    Jose. 
Architect— Not  Announced. 

The  San  Jose  Unified  Scuool  Dis- 
trict will  ballot  February  19  on  a 
proposal     to     extend     the     San     Jose 


ADVjLNCE  COMSTgPCnOif  REFOBtS 


January  7,  1946 
ELECTION   SCHEDULED 
SENIOR  HIGH  SCHOOL 
^    ^  Cost,  $1,300,000 

SAN  JOSE,  Santa  Clara  County.  Cal. 
Construction    of   a    new    senior   high 
school    to    accommodate    1800    to 
2000  students   to   replace   present 
senior    high    echool    to    be    taken 
over  by  the  State  College. 
Owner — San    Jose    Board    of    Educa- 
tion,   Ralph    R.    Fields.    Supt.    of 
Schools,    Auzerais    and    Almaden 
Avenue,   San  Jose. 
Architect — Not  Announced. 

The  San  Jose  Unified  School  Dis- 
trict will  ballot  February  19  on  a 
proposal     to    extend     the    San     Jose 


[Store  and  office  building  at  6085-^ 
Sunset  Blvd.  for  Bain  Dayman;  50x 
134  feet  in  area;  cost,  |125,000.  Sub- 
bids  are  being  taken  by  the  contrac- 
tor. Plans  were  prepared  by  M.  J. 
structure    for    four  JGabrielson.  engineer,  6362  HoUywood 

i  Blvd.  16 


January  7.  1946 
PLANNED 

REMODEL  BUILDING 
BERKELEY.  Alameda  County.  Calif 

2298  Durant  Ave. 
Remodeling     of 

offices. 


Owner— Dr.  Grant  Ellis,  2800  Durant, 

Berkeley. 
Architect — Not  announced.  ,     .  16 


Board  of  Education  the  privilege  of  i  Board  of  EducaUon  the  privilege  of 


January  7,  1946 
PLANNED 

REMODEL  BUILDING 
BERKELEY.  Alameda  County,  Calif. 

2502  Ashby  Ave. 
Remodeling  of   building  for  medical 

offices. 


January  7,  1946 
PLANNED 

LYNWOOD.  Los  Angeles  Ca,  Calif, 
—Henry  Larsen,  3252  W.  Euclid  Ave., 
Lynwood,  will  build  a  3-8tory,  rein- 
forced concrete  building  to  contain 
professional  offices,  stores  and  apart- 
ments at  11818  Long  Beach  Blvd., 
Lynwood.  for  C.  J.  Shrock,  3536  Joee- 
1  phine  St.  The  building  will  accommo 


January  7,  1946 
PLANNED 
ENLARGE  RACE  TRACK 

Cost.  11,250,000 
SAN  MATEO  COUNTY.   Calif.  Tan- 

foran. 
Modernize  and  enlarge  Tanf  oran  Race 

Tra>ck. 
Owner»— Guy   M.    Standifer,    Balfour 

Bldg.,    San   Francisco,   and   Jack 

Rainer,  New  York  City,  N.  Y. 
Architect — Not  announced.  !• 


20—  MISC.  SUPPLIES  AND 
MATERIALS 


January  7,  1946 


Increasing  by  50  cents  per  *100  the 
state  ma.ximum  school  district  tax 
rate  of  |1.85  per  $100  assessed  valua- 
tion for  a  period  of  five  years,  thus 
launching  a  $3,225,000  "pay  as-you- 
go"  building  program. 


15 


„.  „  January  7.  1946 

ELECTION    SCHEDULED 

ADULT  CENTER,  ETC 

Cost.    $155,000 


Increasing  by  50  cents  per  $100  the 
State  maximum  school  district  tax 
rate  of  $L85  per  $100  assessed  valu- 
ation for  a  period  of  five  years,  thus 
launching  a  $3,225,000  "pay-as-you- 
go"  building  program.       •     •  15 


January  7,  1946 
ELECTION  SCHEDULED 
HIGH   SCHOOL  ADDITION 

Cost.    $450,000 


SAN  JOSE,  Santa  Clara  County,  Cal.  !  SAN  JOSE.  Santa  Clara  County.  Cal 


Construction     of    Adult    Center    and  !  Abraham  Lincoln  High  School. 

warehouse.  |         Dana  Avenue. 

Owner— San    Jose    Board    of    Educa-    Construction  of  an   addition   to  high 
tion,    Ralph    R.    Fields.    Supt.    of  school. 

Schools.    Auzerais    and    Almaden  '  Owner — San    Jose    Board    of    Educa- 

Avenue,   San    Jose.  \         tion,    Ralph    R.    Fields,    Supt    of 

Architect— Not  Announced.  j         Schools,    Auzerais    and    Almaden 

The  San  Jose  Unified  School  Dis-  i         Avenue.  San  Jose, 
trict    will    ballot    February    19    on    a  1  Architect— Not  Announced. 

proposal     to    extend     the     San     Jose!     The  San   Jose  Unified  School  Dis-  ,__.._,  ____ 
Board  of  Education   the  privilege  of  1  trict    will    ballot    February    19    on    a    oSJ^o^ttov^T^ 
mcreasing   by   50  cents   per  $100  the  j  proposal     to    extend     the     San    Jose 
State    maximum    school    district    tax  ;  Board  of  Education  the  privilege  of 
rate  of  $1.85  per  $100  assessed  valua-  { increasing    by   50   cents   per  $100  the 
tion  for  a  period  of  five  years,  thus    State    maximum    school    district    tax 

'pay    as-you-    rate  of  $1.85  per  $100  assessed  valu- 
15    ation  for  a  period  of  five  years,  thus 
launching    a    $3,225,000    "pay-as-you- 
go"  building  program.       •     * 


Owner— Dr.    William    E.    Marsh,   2580  1  date  five  stores  on  the  ground  floor,  1  BIDS  WANTED 

Bancroft  WAy,  Berkeley.                    1 11    offices    on    the    second,    and    six       BURLTNGAME,     San     Mateo     Co., 
Architect — Not  announced.                  16  ( apartments    on    the    top    tier;    cost,  '  ^*^*^'~U°**^  Js^^^T  21,  8  P.  ML,  bld» 
I  $80,000.  16  I  ^'*H  be  received  by  the  City  of  Bur- 
January  7,  1946      I                              i  lingame,  Herbert  K.  White,  city  clerk, 

LOW  BIDDER  i  January  7,  1946      l^^Y    Hall,    for    furnishing    approxl- 

STORE  BUILDING  CONTRACT  AWARDED  imately   12,000  gallons  of   ethyl  gaso- 

OAKLAND.  Alameda  Co.,  Calif.  3200 1     LONG  BEACH,    Los    Angeles    Co.,    line    and    12,000    gallons    of    regular 
block  off  Lakeshore  Ave.  J  Calif  .—Sam    Duff,    733    W.    14th    St, }  gi^de  gasoline,  a  total  of  24.000  gal- 

Construction  of  one-story,  reinforced  j  Long  Beach,  has  the  contract  for  the  I  ^o^^s,   during   a   12-month   period    be- 
concrete  and   frame  store  build- i  construction     of     a    furniture     store  i  ITlnnlng  February  1,   1946;  to  be  de- 
building  at  4141  Atlantic  Ave.,  Long  '.  livered    in    bulk    at    the   Burlingame 


Ing  (65x90  ft.),  composition  roof, 
plate  glass  front,  etc. 

Owner — J.  O.  Edy,  3276  Lakeshore 
Ave.,  Oakland. 

Architects— Miller  &  Wamecke.  Fi- 
nancial Center  Bldg..  Oakland. 

Low  Bidder— Willis  F.  Lynn,  1040 
Folger  Ave..  Berkeley.  •     16 


PRELIMINARY 


January  7.  1946 
PLANS 


Beach,  for  W  .B.  Scott  It  will  cpver    Fire   Station   and   Burlingame  Police 
an  area  100x180  feet;  estimated  cost  lE>epartment  tanks. 
$90,000.  Plans  were  prepared  by  Arch-  '     Specifications   obtainable   at   above 
itect  Harold  C.  Wildman,  3710  Lime  '  office.  •     20 

Ave.,  Long  Beach.  16 1  •- 


__^  January  7,  1946 

BIDS  WANTED 
OAKLAND,    Alameda   Co.,   Calif.— 


launching   a   $3,225,000 
go"    building  program. 


16—  BANKS,  STORES 
AND  OFFICES 


January  7,  1946 
BONDS  DEFEATED 

LOS  ANGELES,  Calif.— Voters  of 
the  Garden  Grove  Union  High  School 
District  rejected  a  $250,000  bond  issue 
held  at  a  special  election  December 
18  to  finance  the  construction  of  ad- 
ditions to  the  high  schooL  H.  L*  Go-  I 

gerty  Organization,  3123  W.  8th   St,  I  January  7,  1946 

Los  Angeles,  are  the   architects   and,^^^*^  STARTED 
engineers  for  the  district  15    REMODEL  BUILDING 

I  Approximate  Cost,  $200,000 

January  7    1946      '  SACRAMENTO.   Sacramento  County, 
PLANNED  '         Calif.  923-927  K  St  at  10th  St 

SANTA  MONICA,  Los  Angeles  Co.,  !  Exterior  and  interior  remodeling  of 
Calif.— William  Wyatt  728  20th  St,  I  Cronan  Building  to  accommodate 
Santa  Monica,  wUl  buUd  a  restaurant  I  women's  apparel  shop  occupying 
building.  60x108  feet  in  area,  at  the  i  *  frontage  of  100x100  ft 
southeast  comer  of  Wilshire  Blvd.  1  Owner— Joseph  Magrnin  Co.,  Stockton 
and  22nd  St,  Santa  Monica,  for  H.  A,  1  ^^^  O'Farrell  Sts..  San  Francisco. 
Klabunde ;  cost  $95,000.  jg  .  Architect— Harry   J.   Devine.   Cronan 

. Bldg.,  Sacramento. 

'  Contractor  —  Swinerton    &    Walberg 
Co.,  225  Bush  St.,  San  JPYancisco. 

•    16 


January  7,  1946 
STARTING  WORK 

LONG    BEACH,    Los    Angeles    Co.,  i-^s  previously  reported,  until  Jainuary 

Calif.— J.  K.  Thomas  and  Beyer  Con-  ;  ^6,  5:30  P.   M.,  bids  will  be  received 

Btruction  Co.,  611  Chamber  of  Com-    by  the   East   Bay   Municipal    Utility 

SHOPPING  CENTER    Cost,  $400,000  Imerce  Bldg..  Los  Angeles,  are  starting  I  district  Daniel  Read,   secretary,   512 

WEST    PITTSBURG.    Contra    Costa  I  work  on  the  construction  of  a  2-story    16th    St,    Oakland,    under    Pro.    1702 

Co..  Calif.  Near  Ambrose  School.  I  store    and     office    building    at    1966    for    1000    ft.     cement-lined    seamless 

Construction   of   shopping  center,  In-  !  American     Ave.,     Long     Beach,     for  '  steel  pipe,  6-inch  diameter. 

eluding  theater  and  medical-den-  ,  Mitchell    Land    A  Investment   Co.    It  ;     Specifications   obtainable  from   the 
tal    building,    stores,   service  sta-  '  will  cover  an  area  90x150  feet ;  cost  i  *bove  office.  •     20 

tion,  restaurant,  etc.  1  $100,000.  Plans  prepared  by  Architect  " 

15    Owner  and  Builder — Bernard  E.  Enes,  <  Warren     Dedrick,     Heartwell     Bldg.,  ;  m^mmmmm^^^^^^^^^^^i^i^mm^^mmt 
RF.D.  1,  Box  480.  Pittsburg.  1  Long  Beach.  16 

Architect — Philip  D.  Tomasello.  Room  ;  ____— 

305.     605     Washington     St,     San  i  January  7,  1946 

Francisco.  'PLANNED 

Working  drawings  will   be   started  i     ALHAMBRA,     Los     Angeles     Co., 
shortly.  •     16  j  Calif  .—Kenneth    P.    Schmidt    140    N. 

• 'Glendale    Ave.,    Glendale,   will    build 


the  contractor;  '  ,  January  7.  1946 

(4>  8  hours'  work  of  driller  and  help-    CONTRACT  AWARDED 

crs  and  use  of  well  rig,  %U  ap-  SAN  FRANCISCO— Baton  A  Smith, 
purtenant  equipment  and  tools  715  Ocean  Ave.,  San  Francisco,  at 
for  doing  such   extra  or  imfore-    $179,676  on  Prop.  B,  awarded  contract 


seen  work  as  may  be  ordered  by 
the  eBgineer. 
Specifloaitions  obtainable   from   the 
atK>ve  office.  *    SI 


SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


Engineering  Section 


January  7,  1946 
PLANNED  I 

VAN  NUYS,  Los  Angeles  Co..  Calif.  I 
—William  C.  Atwater,  12346  Magnolia  ! 
Blvd..  Van  Nuys  District  will  build  ' 
k  two-story  frame  and  stucco  medical 


January  7.  1946 

^ CONSTRUCTION   STARTED 

and  "store  "'buirding"  at  "17001-05  "Ven-  '  SALESROOM.  ETC. 
tura  Blvd.  and  4909-11  GeneaU  Ave.,    ^„^,„^^„     Contract  Price,  126.860 
Van  Nuys  District,  for  Dr.  G.  Stanley    STOCKTON.   San  Joaquin  Co.,  Calif. 
Gordan.  et   ux;   125x60  feet   in   area;  'Construction  of  salesroom  and  show- 
cost,  $75,000.   John   E.    Mackel,   engl-  '  ^     '^°°"-       „    ^  „        ,    ^ 
neer.  232  N.  Main  St..  Los  Angeles.  16  ,Owner-W.    P.    Fuller   &   Co., 

**  I         Auburn  St,  Stockton. 

January  7,  1946      |Architects-J     U.    Clowdsley.    39   Ex- 

COMPLETING  Pl-ANS  change  Bldg.;  E.  G.  Ernst  561  E. 

MONTEBELLO.    Los    Angeles    Co.,  ,         "^'"^l.'lf  ^^^L  *"^  ^^^P  *o'l°*'S" 

Calif. -Architect    Gene    Verge,    3714:         son,   307   Exchange   Bldg.,  Stock- 

Fletcher  Dr.,    Los   Angeles,    is    com- 


January  7,  1946 
TO  ASK   BIDS 

STORE  BUILDINGS 


la  market  building  at  200  N.  Garfield 
'Ave..  Alhambra,  for  Cecil  H.  Eshel- 
man.  7033  Sunset  Blvd.,  Los  Angeles; 


Approximate  Cost.  $100,000   reinforced  concrete   frame   construc- 


PITTSBURG.  Contra  Costa  Co.,  Calif. 
Railroad  Ave.  and  E.  7th  St 

Construction  of  new  comer  store 
building  (100x101  ft) ;  alter  ex- 
terior walls  of  adjacent  building 


tion ;  cost,  $100,000. 


16 


January  7,  1946 
PLANNED 
PORTLAND,   Ore.— Ross   B.   Ham- 
(25x100  ft),  and   construction   of  i  ^ond    Co..    1241    N.    Williams,    Port- 
new    adjoining    building     (50x180 1  i^nd,   Ore.,    will   build   a  3-story   and 
ft),  all   construction   to  be  steel  ,  basement    reinforced   concrete   office 
frame  and  reinforced  concrete.        ,  building  on  Sandy  Blvd.  between  17th 
Owner  —  Camillo     Lamzafame,     c/o  ia,nd  18th  Sts..  Portland,  for  the  Farm- 
arcliitect.  'ers'  Automobile  Inter-Insurance  Ex- 

Architect— Philip  D.  Tomasello,  Room  *  change.  The  building  will  cover  a  I 
305,  605  Washington  St..  San  i  ground  area  of  10,200  sq.  ft ;  eaU-  I 
Francisco.  }  mated  cost.  $100,000.  Plans  were  pre- 

plans are  now  being  completed  and  ^  pared  by  Claude  Beelman.  architect ; 
will   go   out   to  bids   on    January    14.  ,  Herman     Spackler.    associate    archi- 


16 


218   S. 


pleting  plans  for  the  construction  of  j 
a    3-story    addition    to    a    school    in  : 
Montebello   for    the    St    John    Bosco  | 
School  for  Boys.  It  will  cover  an  area 
100x50    feet   and    will    contain    study 
rooms,     classrooms     and     dormitory , 
rooms ;  reinforced  concrete  construc- 
tion. 16 


ton. 
Contractor  —  Moore 
Juan,  Stockton. 


Bros.,    1130 


San 
16 


January  7,  1946 

BONO    ELECTION 

SCHOOL  ADDITION 

FAIR  OAKS,   Sacramento  Co.,  Calif,  i 

Construction   of    school   addition.   In-  j 
eluding      additional      classrooms, 
music     department,     cafeteria. 


I  January  7.  1946 

PLANNED 

WHOLESALE   BUILDING 
OAKLAND.    Alameda   County,    Calif. 
Madison  St.  between  4th  and  5th. 
{construction    of    new    building    on    a 
1         site  of  approx.  15,000  sq.  ft. 
Owner— Richard  C.  Lucas,  356  Fourth 
Street,  Oakland. 
Cost,  $200,000  !  Architect — Not   Announced.  16 


1946 


January  7 
PLANNED 
.^  REMODEL  BLDG.  Cost  $300,000 

District,  Fair  Oaks.  ,  j^^^^^^gj   present  8-story  building  to 


tect.     1019 
Angeles. 


Union     Bank    Bldg.. 


Los 
10 


January  7,  1946 

PLANNED 

OFFICE    BLDG.  Cost,    $60,000 

RICHMOND,   Contra   Costa  Co.,   Cal.  j 
23rd  St  South  of  Bissell  Avenue. 

Construction  of  office  building  com- 
prising 9,000  sq.  ft  of  floor  space, 
soundproofing,  glass  brick  front 
and  concrete  floor  with  tile  cov- 
ering,   etc. 

Owner  and  Builder— R.  J.  Stempel, 
1039  23rd    St.,   Richmond. 

Lessee  —  California  State  Employ- 
ment and  U.  S.  Employment  Ser- 
vice, 601  Nevin  Ave..  Richmond. 

Architect— Not  Announced.     •  •       16 


January  7,  1946     I 

PLANNED  j 

STORE  i 

SACRAMENTO.  Calif.  i 

Construction    of    store    building   and  , 

fixtures.  _^    ; 

Owner— Lucky  Store.  155  Hilltop  Rd. 

San  Francisco 


Januar>'  7.  1946 
CONTRACT  AWARDED 

OILDALE,  Kern  Co.,  Calii  — Bech- 
tel  Bros.-McCone,  155  Sanaome  St, 
San  Francisco,  at  $669,038  submitted 
low  bid  an  awarded  contract  by  the 
Sanitary  Board  of  the  Nortlh  of  the 
River  Sanitary-  District  No.  1  of 
Kern  County,  Standard  School,  N. 
Chester  Ave.,  Oildale.  for  the  con- 
struction of  a  sewer  collecting  sys- 
tem, pumping  station  and  treatment 
plant  in  Oildile,  to  serve  an  area  in- 
cluding Oildale.  Riveryiew,  Highland 
Park.  Wingland  Square  aikd  other 
north  of  the  river  communities 

Plans  and  specifications  were  pre- 
pared by  Engineer  R.  E.  Wlhue,  2617 
20th  St..  Bakersfield.       •     •  82 


January  ;7.  1946 
BIOS  WANTED 

SAN  FRANCISCO.— Until  Jan.  30. 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  I*ublic  Works, 
Room  282.  City  Hall,  for  construc- 
tion of  reinforced  concrete  ♦ewer  on 
upper  Army  Street,  Section  A. 

Specifications  obtainable  from  the 
office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of  $10. 

Unit  quantities  will  be  published 
shortly.  •         •  i  32 


bv  the  Department  of  PubMc  Worka, 
R'oom  282  City  Hall,  San  Francisco, 
under  Spec  20.012  for  construcUon 
of  Lake  Merced  aewer  systec  section 
-A,"  •     S2 


Januar\"  7,  1946 
CONTRACT  AWARDED 

LAOUNA  BEACH,  Los  Angeles  Co. 
Cal.-^.  U  Kruly.  1786  N.  Eastern 
Ave.,  Los  Angeles,  at  $79,863  submit- 
ted low  bid  and  was  awarded  con- 
tract by  the  city  council  of  tbe  City 
of  LAfxina  Beach,  Dec  19.  for  the 
construction  of  sanitan*-  sewers  in 
the  Temple  Hills  Sewer  Dist.,  Sani- 
tary Lateral  Sewer  District  No.  5. 
Laguna  Beach,  1911  Act  project 

Plans  were  prepared  by  J.  R.  Les- 
ter Boyle,  citv  engineer.  Laguna 
Bdach.  32 


January  7,  1946 

PLANNED 

LOS  ANGELES,  Calif .  — Superior 
Judge  Joseph  W.  Vicken  haa  found 
that  the  present  sewage  disposal  sys- 
tem for  Los  Angeles  creates  a  dan- 
gerous nuisance  condition,  as  charged 
by  the  State,  and  has  ordered  "ex- 
peditious" abatement  of  "intolerable 
conditions."  Although  a  specific  rem- 
edy was  not  ordered,  recommenda- 
tion was  made  that  the  proposed 
^1,000,000  plant  proposed  by  Metcalf 
&  Eddy,  engineers.  Boston,  Masa, 
be  constructed.  Recommendation  was 
also  made  that  chlorination  machines 
should  be  installed  Immediately  at 
the  present  plant  in  order  to  reclaim 
three  and  one -half  miles  of  impor- 
tant beaches.  32 


OVERCROSSING,  SAN  DIEGO  COlWrY 


NEWS  INDEX 

For  eenvenient  refferenoe,  r>«^a 
reperts  In  thU  seotlen  are  olaaei- 
fled  a«  fellews: 


Bridges , ; 

Dradfing,  Harber  Werka  an4 

ExeavatJen 

Canals 

Street  Lighting  System 

Machinery  and  Equipment  

Railreari* 

Treasury  Bepartment  

Fire  Equififnent 


94 

m 

27 


Streets  and   Highways 
Reservoirs  and  Bams  . 
Pips    wLrSM  and   W»4I* 


81 


SevMtes  an4  Sewage  Dtspoaal 

Plants 

Watsrvmrks 


Parka  and  Playgrounds 

Tunnels  ,.  , ■■,.., 


SAN  DIEGO  COUNTY.  Calif  .—Fred 
D.    Kyle,    714    W.    Olympic    Blvd.,    Los 
:  Angeies.  at  $87,848,  awarded  contraict 
I  by    the   State  Division   of   Highways, 
I G.  T.  McCoy,  state  highway  4aigineer, 
I  State    Bldg..    Los    Angeles,    for    con- 
I  struction  of  a  structural  steel  over- 
crossing  over  the  tracks  of  the  Atchi- 
son, Topeka  &  Santa  Fe  Railroad  one 
mile  norih  of  Oceanside,   San   Diego 
County. 
The  woric  involves: 

(1)  550   cu.    yds.   structural    excava- 
Uon; 

(2)  730    cu.    yds.    class    A    Iportland 
cement  concrete; 

(3)  628  lin.  ft  concrete  railltag; 

(4)  394,000    lbs.    furnish    structural 
steel  -, 

(5)  394,000  lbs.  erect  structuital  steel; 

(6)  4800  lin.  ft  furnish  steel  piling; 


CANALS 


Architect— Not  announced. 


January  7,  1946 
;  LOW    BIDDERS 

!     ALTUS    PROJECT.    Okla.— Luther 
18 ,  Brother*    Constr.    Co..    Fort     Worth, 


Texas,  at  $255,482  submitted  low  bid 
to  the  U.  S.  Bureau  of  Reclamation, 
Altus,  Okla,  under  Spec.  1133  for 
construction  of  earthwork  and  struc- 


Architect — Not  announced. 

District  will  vote  February  1  on  a 
proposal  to  issue  bonds  in  the  amount 
of    $200,000    to    finance    construction. 

•     15 


add  50,000  sq.  ft.  of  sales  space. 
Owner— Breuner's.  Richard  W.  Breu- 

ner.    Mgr..    21st    and    Broadway, 

Oakland. 
Architect— Not  Announced.      •     •     16 


January  7.  1946 


PLANNED 


January-  7.  1946 
TO   PREPARE   PLANS 

NORTH    HOLLYWOOD,    l^s    An-  ,  _ -_^     -^.^  CENTER  Cost  $153,000 
&^'":    '^^•th'^andlim'Bldg'    Ss"'a^  'S^  H^^SS?  Shasta  Co'  Calif. 
^eleT^h^  b^n  "appo^'ntd  ^y  ISe  :         ^^%Z%Z,T''^  """^  "^'^ 
Ls  Angeles  Board  of  Education.  1425  .  ^^^^^J^^J^'  oT  a^^creational   cen 
S.    San    Pedro    St.    Los    Angeles,    to  j  Constructi9n    or  ^^^  ^^^^^ 


prepare  plans  for  the  construction  of 
a  new  classroom  addition  at  the  Vic-  j 
Boulevard    Elementary    School, 


ter  including  floating  boat  docks 


and  marine  fueling  station,  $45, 
000;  cafe,  cocktail  lounge,  picnic 
supply  counter,  curio  stand,  ma- 
rine stores  display  room  in  one 
structure,  $80,000;  marine  repair 
shop,  marine  railway  and  auto- 
January  7,  1946  i  matic  fueling  station.  $38,000. 
cri  crriON  SCHEDULED  '  Owner-National  Park  Service  in  co- 

IchSoL  ADDN  cost.  $80.000  1         operation  with  the  U.  S.  Bureau 

^aStos^"  Santa  Clara  CouAty.  Cal.  •         of   Reclamation.   Geo. 


6315    Radford    St.,   North    Hollywood,  i 
at  a  cost  of  approx.  $125,000.  15 


1 


L.   Collins. 
Recreational  Supervisor.  Redding 
Lincoln  Ave.  rnd'MinnesotrAve.'  :  Architect-Not  Announced. 
Construction     of     elementary     school'  • 

addition.  January  7.  1946 

Owner-San    Jose    Board    of    Educa- | 

tion,    Ralph    R.    Fields.    ^"^"P^^,"^    ^^^BX^  Cost    $100,000 


Jose    Board    of    Educa 
Ralph    R.    Fields.    Supt.    of 
Schools.    Auzerais    and    Almaden  ,  ^^^^-^lTO,  Santa  Clara  Co..  Calif. 
Avenue,  San  Jgae.  Brvant    and    Florence    Sts.    bet. 

Architect— Not  Announced.         .  ^.      <         university  and  Lytton  Avenues. 
The   San   Jose  Unified   Schoo,  Dis^  ,         Umv^reuy  ^^^^^^  building. 

trict    will    ballot    February    19    «"^  I  ^^"If^^^^feway  Stores.  Inc.  Fourt:h 
proposal     to    extend     the     San     Jo^* '  ^^""^"cicson    SU..   Oakland. 
Wrd  of  Education   the  PrtvUege  ^t       ^^^j'^^^/j^S'^t  Announced.      •     *     16 

increasing  by  50  cents   per  ^lOO  the    Arcnuecx 

State    maximum    school    district    tax 
rate  of  $1.85  per  $100  assessed  vajf. 


I 


January  7.  1946 
alionfor  a  period  of  five  years,  thus  j  CONTRACT  AWARDED 
laun<\»ing    a    $3,225,000    "Pay-as-yo"-    sAN   j^gj,     g^nta   Clara  Co.,   Calif, 
go"  bc»ilding  program.       •     *  15  !  pjrst  and   San   Carlos  Streets. 

-    ,a^«     I  Preparation    for    installation    of    es- 

January   <.  1946     .         culator  in  building. 
ELECTION   SCHEDULED  ,^  p,^  I  Owner-Hale     Brothers.     Inc..     First 

SCHOOL  ADDN.  Cost.  *60,COO  ^         ^^^j  g^^  carios  Sts..  San  Jose. 

SAN  JOSE.  Santa  Clara  County.  Ca.  ,  Architect— Wm.  G.  Merchant  57  Post 
Lincoln  Glen  Elementary   School, ,  street    San   Francisco. 

2175  Lincoln   Avenue.  j  contractor  —  MacDonald.  Young  and 

Construction     of     elementary     school  ;  ^gjgon^  137  Montgomery  St..  San 

addition.  _,  j         Francisco. 

Owner— San    Jose    Board    of 


16 


tion.    Ralph    R.    Fields.  Supt.    of  ;  January  7.  1946 

Schools,    Auzerais    and  Almaden  1  ^Q^p|_£j,fjQ    PLANS 
Avenue.  San  Jose.  [OFFICE  BUILDING 

Architect—Not  Announced.  ^_    I  sAN  FRANCISCO.    Battery.  Califor- 


January  7,  1946 
PLANNED 

STORE  ^  „- 

SALINAS,    Monterey    County,    Calif.  1  tures,    station    376    plus    87.5   to    sta- 
Klett  property,  business  subdlvi-  I  tion  610  plus  00,  Altus  Canal  and  Al- 
Januarv  7    1946      I         sion,  S.  Main  St  ^  1  tus   laterals   2.8  and   99   and   sublat- 

p.A-siNED  '.Construction    of    store    building    and    erals,  Altus  Project  Oltla.    The  work 

DRIVE-IN    MARKET     Coat.    $40.000 '         fixtures  ,„„,„,««  R^    j  is    situated    1    to    11    miles    north    of 

^^SL^t'^T^enth^SU^It'''^'"  ^"  ^''  1  ''^T.n'^'JcT'  '"^  """'^^  '^-  j  ^  Second  and   third   low  bids  follow : 
Cons^^ct^n^^^^^  Architect-Not^^nnounced.  16       James  ^  Phelps  ^Con^.^Co^lUa- 

^^Tot-^r'^Servlcr  Ml  'bJ^''^'-  ]  ^^„^^„    January  7.  1946      •  ^ Stam.y^  Constr.     Co      Hutchinson, 

mond    Pittsbure                                   .WORK  STARTED                                        Kansas,   total   bid,   $306,535.50. 
ArcWtect-Not  Announced.                           I/)S    ANGELES,   Calif .- Stronach  ,     Complete   bids   will   follow   shortly. 
Contractor -Russell  P  Cataline.  1075  !  Construction  Co    Inc..  175  N.  Robert-  ,  -^_     ~     r^mMrSV~A  MT\ 

Cumberland  St,  Pittsburg.  •  •  16   aon.    Los    Angeles,    is   starting   work    26— MACHINERY  AND 

o\the  construction  of  an  eight-stor\-.  |  CTkl  IIPK4FNT 

Januarv  7.   1946      |  tyU    I.    loft   and    office   building    on  ;  tXlKJUrmMLTt  1 

PROPOSED  "  Ithe^east   side   of   S.   Los  Angeles   St  I ■  j«nuarv  7    1946 

MEMORIAL  BUILDING  ;  near  the  comer  of  9th  St.  for  Sam-  ,  ^VANTED  ^ 

LODI.   San   Joaquin    Co.,    Cal.     North  .  uel    B.    Gerry^  T^je  ^^^^^^^^  ^^'\^l\^'°^^''^S  IJAPJ.   COUNTIES. 

Washington   St.,   Lawrence  ^'^'^  1  ^ein'o^ced  concrete  JJJjjT^^"'^"*';?  j  calif. -Until  January  8,  3  P.  M.,  bids 
Construction     of     I»di     Legion     Me-    will   '^o^t^j"  ^^?°"*   H\^ /vstem  of    wUl  be  received  by  John  H.  Skeggs. 

morial  Building^  "°^'*  ^P^^.v^^lt^ilh    cSllnw^^ 

Owner-Lodi   Post   No.   22.   American  ;  design    ^»t^,^?S.*^p,^^*^f^;e  pr^^  Public   Works,   Division   S?  High- 

•.l«ISk^ldbrHer\?riT.A';d\^^^^  2001    Van    Neas 


(1) 

(2) 

(3) „... 

(4) „... 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) _.. 


(7)  102  each  drive  steel  piling; 

(8)  60  each  steel  pile  splices; 

(9)  89,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(10)  89,000  lbs.  place  bar  reinforcing 
steel ; 

(11)  miscellaneous  Items  of  work. 
Total  bids  submitted  were: 

(A)  Fred  D.  Kyle.  $87,848. 

(B)  Spencer  Webb.  Los  Angeles.  $88,- 
286. 

(C)  Haddock  Engineers.  Ltd..  Ocean- 
side.  $88,886. 

(D)  C.   B.   Tuttle.   Long  Beaoh,  189,- 
969. 

(E)  Oberg  Broe.,  Inglewood,  $101,900. 

(F)  Basich     Bros.    Construction    Co., 
$112,634. 

(G)  M.   H.   Golden   Conitructlon  Co, 
$113,225. 

The  unit  bids  submitted  were : 


(A) 
I      3.00 
36.00 
6.00 
.075 
.02 
1.50 
40.00 
10.00 
.04 
.02 
(11) 1500.00 


(B) 
$      3.00 
35.00 
5.00 
.064 
.02 
1.7D 
80.00 
15.00 
.05 
.02 
1500.00 


(C) 
$      4.S0    : 
38.00 
5.25 
.068 
.086 
LOO 
34.B0 
6.50 
.043 
.024 
3150.00 


(D) 
3.60 
31.00 
&00 
.07 
.0345 
1.90 
43.00 
5.00 
.06 
.02 
400.00 


(E) 

8.00 

60.00 

6.00 

.07 

.02 

2.00 

60.00 

20.00 

.05 

.02 

2000.00 


(P) 
$      8.00     i 
50.00 
8.00 
.08 
.03 
2.00 
50.00 
20.00 
.05 
.08 
3000.00 


(O) 
5.50 
49.00 
8.00 
.068 
.087 
408.00 
66.00 
3.00 
.048 
.0288 
1000.00 


ff" 


Legion. 
Architect — Not  Announced. 


January  7.   1946 


^Beveriv   Hills.'  and   Maurice  H.    Ave,,  San  Francisco,  for  rental  of  one 
i^leishmrn  721  Unton  Bank  BMg..  Los  ;  (1)  only  ^-cu^  yd.  capacity  gasoline 


January    ,.    x,,o       '  •«'«"™'*"'';h« ted   architects     Lau-  '  engine  powered  truck  crane,  equipped 
PLANNED  '""""'^     •  !  4n?f  J-  ^'e^^'^r'lL^^^^Teugin^r,  ]  wi?h  interchangeable  clamshell  bucket 

Ei^vrnnl?   BUILDING  '  fln?5.    S    New   Hampshire   Ave.,    Los    and    dipper,    for    approximately    500 

SSkS^Sd.   AYamSlT  Co..   Ca,._  14th  ,  ^Jn'^ele!'.  ^^^^^  H .^^y.  mech^^^^^^  work   in   Marin   and   Napa 

Specifications  obtainable  from  the 

•     25 


St  between  Jefferson  and  Grove.  ;  engineer,  417  S.  Hill  St.  Los  Angeles.    Countlea 


Remodel   present   tworstory   building  i  for  the   plumbing,  'i**^"^-  Y*"*"*!'    „hnvp  nffirP 
with  new  front  and  parking  lot.  ,  ing,  sprinkler  system  and  other  me-    abo\e  ottice. 


Owner— G.  C.  Laird  &  Sons,  528  13th    chanical  features. 

Street.   Oakland. 
Architect — Not   Announced.  •     16  1 


16! 


29—    STREETS  AND 
HIGHWAYS 


Januar>" 
PLANNED 
OFFICE  BUILDING 


7,   194« 


Januar>-  7,  1946 

WORK   STARTED  j  

STORE   BLDG.  Cost,   $21,000) 

SAN  CARLOS.  San  Mateo  County,  ;  LOW  BIDDER 
Caiif     Laurel    Street  \     CORONADO,  San  Diego  Co.,  Calif. 


January  7,  1946 


ATRANY    AlV^n^^^^^  Cal     Solano  '  Construction   of   one-story  reinforced  ,_r.   e.   Hazard.   2548  Kettner  Blvd.. 

^^^^\\/t}^l\jir::,^        Solano   V.      ^^^^^^^  ^^^^^  ^^i^g    (50x80-ft.)      jsan  Diego,  at  $24,270,  submitted  the 


and  Stannage  Avenues.  |^ A«.i*.r«on 

Construction    of    three-unit.    l-3tor>- ,Owner-C.  S.  Anderson 

white  stucco  building. 
Owner — Dr.    Robert     McMahon,     1256 

Solano   Ave.,    Albany. 
Architect— Not  Announced.  •     16 


Ik 


Safety  FINLENITE  Tread 

Steps,  Nozingi,  Platforms,  Sidewalk  Boxm 

All  Tyi:>et  Gray  Iron  Castingt 

SAN    FRANCISCO    IRON    FOUNDRY 

;£AN  FRANCISCO  IRON  WORKS 
260  TOWNSfiyP  STREET -_  Phone  POuglag  HTS^ 


aBE 


BoOers — High  Pressure  and  Heating 


N  E  \^ 

All  Sizes 


A.  N  D 
iiid   Typ< 


R  E  1  U  I  L  T 
\  of  Steel  Tanks 


OCEAN  SHORE  IRON  WORKS 

5S0  Eghth  St.       Phone  UNderWU  4310  -  San  Frandsco 


TWISTYES 

TftE  HANDY  ECXDNOMTCAL  3000'lb.  SPREADER  TIE  FOR 

CONCRETE  WALL  CONSTRUCTION 

IMMEDL\TE  SERVICE  -  ALL  SIZES  (f  LUMBER  DIMENSIONS 

MA^IUPAOTURED  IH  SAH  FRANCISCO 

UNIVERSAL   FORM   CLAMP  COMPANY 
S33  SEVENTH  ST.       -      UNdcrhill  3144      -       SAN  FRANCISCO 


low    bid   to    the   U.    S.    Navy,    Public 
'  Architect— Mario  Ciampi.  333  Kearny  { Works   Office,    11th    Naval    District, 
St..   San   Francisco  ,  122O  Pacific  Highway,  San  Diego,  De- 

Contractor — Daley   Bros.,   426  Bryant  j  cetnber  21,  for  additional   black  top- 
8t.,  San  Francisco.       •     •  16  j  ping  at  the  U.  S.  Naival  Amphibious 

Training  Base,  Coronado;  Specif ica- 

—  i  Uon  17271.  2» 


17—       THEATERS 


January  7,  1M6 


January  7,  1946 

CONSTRUCTION  UNDER  WAY 

STORES  AND  APARTMENTS  1 

Estimated  Cost.  $40,000  I 

WEST    PITTSBURG,    Contra   Costa  ;  pLANNED 

Co..  CaUf.  '     VAN  NUYS.  Los  Angeles  Co..  Calif.  -,»^c  ir     a«.T,»i«,    «5t     Wll 

Construction  of  steel  and  wood  frame  _Earl  L.  White,  3300  W.  Magnolia  ,  tion  Co.,  ^f «  ?v^«^«J^  ff^  ^11 
and  stucco  building  (67x114  ft.).  Blvd..  Burbank.  will  build  a  rein-  Kington,  at  «2^»67.40  a>,arded  con- 
with  stores  and  offices  on  first  forced  brick  building  to  contain  six  tract  by  the  City  of  Long  Beach  for 
floor  and  nine  apartments  on  sec-  stores  and  a  992-seat  theater  at  7500  ''"Proving  ^«^oyot^  Diagonal  be^ 
ond  floor.  Lankershlm    Blvd.,    Van    Nuys    Dls-    J;^««"  ^f./^„%2ch  29 

Owner  and  Builder— Bernard  E.  Enes,    trict.   for  the   Long^vood   Investment   flower  BUd.,  Long  Beach.  ^ 

RF.D.  1,  Box  480,  Pittsburg.  I  Co..    7462    Lankershlm    Blvd ;    120x150 

Architect— Philip  D.  Tomasello,  Room  '  feet  in  area ;  cost,  $65,000.  Plans  were 
305,  605  Washington  St,  San  prepared  by  F.  E.  Stanbery,  engi- 
Francisco.  ;  neer.  Rowan  Bldg.,  Los  Angeles 

Construction  is  now  under  way. 


January  7,  1946 
;  CONTRACT   AWARDED 

I      LONG    BEACH,   Los    Angeles    Co., 
'  Calif.— Bryce   Trucking   &   Construc- 


17 


16 


Januar>-  7,  1846 
CONTRACT  AWARDED 

CHURCHILL  COUNTY.  Nev.— Sil- 
ver State  Constr.  Co.,  Fallon,  Nev., 
at  $188,734.39  submitted   low   bid  and 

directors 


The   San   Jose  Uoified   School  Dis- 
wiU    ballot    February    19    on    a 
proposal    to    extend    the    San     Jose 
Board  of  Education  the  privilege  of 


trict 


nia  and  Halleck  Streets 

Construction    of    fiVe    stories    of    an 

eventual   nine-story   office   bldg.. 

approx.  124  ft.  sq.  and  facing  on 

increasing   by   50  cents   per  $100   the  1         ^^^^   streets.         

State    maximum    school    district    tax    ownor— John  Cahill,  206  Sansome  St. 
•  rate  of  $1.85  per  $100  .assessed  valu-  ^  Architects— Meyer  &  Evers.  1201  Kohl 
ation  for  a  period  of  five  years,  thus  j         ^j^^     ^^^    California  and  Mont- 
launching    a    $3,225,000    "pay -as -you-  ,         j^omery  Streets, 
go"  building  program.       *     *  i** ;  contractor— Cahill  Brothers,  206  San- 

some Street 


January  7,  1946 
ELECTION   SCHEDULED 
SENIOR  HIGH  SCHOOL 


16 


Januanr?,  1946 


Cost.   $450,000   o^IJJ^^BUILDING         Cost.  $60,000 
SAN  JOSE,  Santa  Clara  County.  Cal.    BERKELEY.  Alarieda  County.  Calif. 

Willow  Glen  S^entor  High  SchooL  1         Ellsworth  and  Dana  Sts. 
Construction    of    senior    high    school  j  ^^^^^^^^,^1^,^^     ^^     two-story     stucco 
building.  building     with     ten     professional 

Owner— San    Jose    Board    of    Educa-  j         guites. 
Ralph    R.    Fields,    S-upt    of  |  q^^^^^jjj. 


and    Almaden 


.     tion. 

Schools,    Auze.als 

Avenue,   San  Jose. 
Architect— Not  Announced. 

The  San  Jose  Unified  School  Dis- 
trict will  ballot  February  19  on  a 
proposal  to  extend  the  San  Jose 
Board  of  Education  the  privilege  of 
increasing  by  50  cents  per  $100  the 
State  maximum  school  district  tax 
rate  of  $1.85  per  $100  assessed  valu- 
ation for  a  period  of  five  years,  thus 
launching  a  $3,225,000  "pay-as-you- 
go"  building  program.       •     •  15 


S.    H.    Bablngton. 
Ward.  Berkeley. 
Architect— Not  announced. 


2301 


16 


Januai-y  7,  1946 

PLANNED 

REMODEL  OFFICE  BUILDING 

BERKELEY.  Alameda  County,  Calif. 

2436  Durant  Ave. 
Remodeling     of     building    for     three 

offices. 
Owner  — Mrs.    Henrietta    T.    Austin, 

Berkeley. 
Architect— Not  announced.  16 


January  7.  1946      i  ^  * ^MISC   CONSTRUCITON  .  ^^^^  Dei^miSnt  of^ Highways,  He 

CONTRACT   AWARDED 

OFFICE  BUILDING        Cost,  $150,000 

SHELL    POINT,    Pittsburg,    Contra 

Consta  Co.,  Calif. 
Construction  of  two-story  reinforced 

concrete    office    building    (59x160  ;  c^gtructlon     of     one-story      sound-  1 '  poHion  of  FAS  Routes  506.  50o 

ft),  composition  roof   steel  sash.,  ^^   ^jrick   building   (80xl80-ft)  1    „^   ^    ^   ,^„^h    ^f    approx.    6.588 

acoustical   ceilings.   tUe  lavatory, !         bating    f  Ipor.    rest    rooms,    soda  j  njUgs 

",?°,?\n*"if*""'*    F^*"^    '^^   **■  fountain.  .»,.„„        I      Dodge    Constr.    Inc,    at    $190,037  37 

phalt  tile  noom    etc  Jownei-Al  Ferrelra.  c/o  Als  RoUe^  .^yj^^f^ed  second  low  bid.      •     •      29 

Owner — Shell   Chemical   Co.,  Division  ;         dome,  Niles   Road. 


January  7,  1946 
PLANNED 

SKATING   RINK  „    .     ^ 

HAYWARD,  Alameda  Co..  Cal.  Cas 
tro   Street 


I  roes'    Memorial    Bldg.,    Carson    City, 

for  construction  of  a  portion   of   the 

^     *    «o  /^«^.  I  state    highway    system    in    Churchill 

Cost.  $50,000   coujaty,  from  a  JuncUon  with   U.   S. 

r.     r-oi    r-o-..^^    ^j^^    miles    west    of    Fallon,    to    a 

point    approx.    8   miles    southeasterly 


a«H! 


PLASTERING  MATERIALS  -  CEMENT      GRAVEL 

SAND  -  BRICK     BPICK  MORTAR  -  WIRE  NETTING 

METAL  LA  FH  -  PLASTER  BOARD 

Diftributors  for  ^ 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone;  SUttef  4696 

CERTAINTEED  ROOFING  PRODUCTS 


._  1 


W*VTI:T,      FOH    SAJ.F    -FOR    RTNT 

UjtD  tgUIPMEN'  ..'.  MATERIALS 
BARGAINS 


of  Shell  Union  OU  Corp.,  100  Bush 

St.  San  FYanclsco. 
Architects — Gordon   B.   Kaufmann  & 

Associates.  627  S.  Carondelet  St, 

Los  Angeles. 
Contractor— Howes  &  Whltakor,  Russ 

Bldg.,  San  Francisco.  •     18 


Architect— Not  Announced. 


19 


31— PIPE  LINES  &  WELLS 


January  7,  1946 


FORSALE 

NEW  A  RECONDrnOlfED 
DIMENSiCm  LUMBER 

TIMBERg,  wailboar^  tttmMmg, 
pipe,  BiiUwof-iL  and  other  timilding 
materiaU.  SALE  PRICES.  Larft 
stocks  of  *ii«r<l  to  get**  iUmn. 

Wire,  write,  «r  'phon«> 

CLEVKLAND  WRRCKIMi   CO. 

2900  Thinl  St.  YAimtdm  if77 


January  7.  1946 


BIDS  WANTED 
CAMPO.   San   Diego  Co.,   Cal.— Un- 

2l/^"^eiJtd^^'^e'^Low?CoS^l^Col^'s^Co^^  Co..  Calif-Until  ;  TO-ft  STKBI.  «>WKR,  «  M  g^ 
SSy  en^neerVaSd  consultants.  315  !  January  14,  2  P.  M.  bids  will  be  re-  .REDWOOD  TAl^Cwid  two  6J^arL  x 
*^^ it ^t?    Bide      LOS    Angeles,    f  or ;  celved    by    U.    S.    Indian     imgaUon  !  24-ft    x    A -to.    STKEL   PRUSSUIM 

ArcniteClS       Diug.,  ^   ^^    __i,.*    ...■.,..     lo ;„..     Sat    Dk^l.n    HlH<r      «an    FraJi  -     TANKS    tA    hm    sold    as    OSk%    'Xmtt.    liO- 

Francisco     Must     be 


FOR  SALE 


_^  ^  „  ,      S.    Indian     irrigation  '  24-ft 

A^To^tracUon^of  7  5  mlf^^of  elecl  i  Service. 'm7  Phelan  Bldg     San  Fran-    TANXS  to  be  sold  as 
^l  ^^nm?8slon  line  and  a  1000- kva  i  Cisco,  under  lav.  No.  6-46  for  drilling    cated     in     San     F-anc 


150  M  12x12  LI'MBER,  $35  per  M. 
Bob  Olsen  2643  .San  Bruno  Ave,  San 
Francisco     Phone  RAndolph  2998. 

(Jan.  3.  4.  7,  8.  9,  1946  • 


FOR   SALE 

4     INDUSTRIAL     STEJBL     SaS 
5-  ft  »  In,.  8  ft  6  in..  25  llgbta.  PboB* 

HEmlock  8478.  1/7  to  11,  '4(6 


FOR  SALE 


PLANNED 

LOS    ANGELES.    Calif. —  Sam    L.    „„„„^ ,  ,       . 

Ftok.   443   S.   La  Clenega  Blvd.,   Los    75  nilles  east  of  San  Diego,  for  the  ;  Ranch  near  Colusa,  Calif 
Angeles,  will  build  a  two-story  rein-  I  Mountain   Empire   Electrif  Coopera-       The  work  Involved: 

tive-  a  Rural  Electrification  Admin-  (1)  100  ft  for  constructing  the  first 
istration  project.  The  line  will  begin  ,  100  ft  or  less  of  weU;  contractor 
0  5    mile    west    of    Laguna    aunction  1         to  supply  all  materials  and  do  aU 


forced  concrete  medical  building  at 
439  S.  La  Cienega  Blvd..  Los  An- 
geles,   for  John   Bello   and   Alvin   C 


Gershenson.  443  S.  La  Cienega  Blvd. :    alon^  Highway  80.  to  about  7  miles  , 
cost  $110,000.  Plans  were  prepared  by       ^     ' ' or^Hn«r, 


Ted  H  Jaehn.  engineer.  3214  Glen- 
hurst  Ave.,  Los  Angeles.  The  con- 
tractor is  taking  sub-bids. 


i^h-tlfion^nea"   Campo.  abouV'60  to  !  16-inch  water  well  on  the  Old  Tuttle  ^  removed   at    onct      Sacrtficc      Write 
suDsiaiiou.  ucoi     _        «,,._.    «._   .^     i„ ,. ^„, ^_,;»  !  phone      or     wire     ror     mformatlon 

CLEVELAND     WRECKlNCi     CO 
2800   Third    Street.    San    Franctsco 

VAl«nc*a  4»77  (tf) 

FOR  RENT  o¥1aLE 

CAT    80    WITH    HYDR.    DOZBR. 


work,    including    perforating   and 

sou^  oflBuckner  Springs.  !         sand-pumping; 

Plans  and  specifications  are  avail-  j  (2)  50    ft    for    constructing    weU 


as 


January  7,  1946 
PLANNED 

LOS  ANGSLES,  Calif.  — Paul  M. 
Bear  A  Sons.  2400  Hyperion,  will  build 
a  <->tory,  olaas  A,  reinforced  concrete 


-    ,  able  from  the  above  office  u^n  de- 
1«  '  Dosit  of  $15,  not  returnable.    Bidders  j 
'  guarantee    in    the   amount    of   5%    to  ;  (3) 
accompany  bida  _»  ^      „ 

As  previously  reported,  Vancotti 
Co  5024  W  Washington  Blvd..  Loa  | 
Angeles  at  $2&.836-20  submitted  low  1 
bid  Dec   20,  which  was  rejected.    •  i« 


described   in  Item  1   from   100  to    2643  San  Bruno  Ave.,  S.  F.  Phlme  RA. 


19 


150  ft; 

lump  sum  for  testing  the  well 
(actual  ninning  time  24  hours) 
with  deep  -  well  turbine  pump 
driven  by  engine  of  satlsfactor) 
size  and  horepower  all  to  b«  sup- 
plied.   Installed    and    operated   by 


2908. 


to  Jan.  8.  19M 


FOR   RENT 


CLE\11LAND  TRENCHER,  fully 
operated  F.  R.  Archibald  !X>ck- 
haven  81792.  • 


TSO.OOO'  Bm    Good  Used  Deoglajs  Fir 

Lumber  3x8.  3x10.  3x12.  4x12,  «xl2. 
8x8.  10x10.  10x12,  12x12,  12x11  Tim- 
bers 8  ft  to  8  ft  m  length,  all  in  very 
gocKj  c ondition.  Address  FRBTD  J. 
MAl'RER  A  SON.  Phone  15*5  or  Box 
121.  Eureka.  California. 


POSITION  WANTED 

CrV'TL.  ENGINEER,  graduate,  vet- 
eran, desires  position  'with  contractor, 
estimating  or  field  4  years  exp.  of- 
fice engin.  in  hydraulics,  highways 
and  structural  steel  design.  Reply 
Box  14,  c/o  Dally  Pacific  Builder. 

.Jan    4-7-«-f-10.11,  '4M 


i 


J^' 


PAGE  4 


DAILY    PACIFIC    BUILDER 


MONDAY,  JANUARY  7,  1 946 


BiriUim^  Pergmiig;^  Conir£iCtt§i Recorded  iVoticeis^ 


BUILDING  PERMITS 


Bdlding  Permit*,   $1,000  mnd 
Over,  Applied  For 

SAN  FRANCISCO  COUNTY 


2-STORY  STORE  AND  OFFICES 
S.    OCEAN    AVE.    105    W.    CORNER 

EUCALYPTUS  AVE. 
Owners— Mr.  and  Mrs.  F.  Jensen,  212 

Clara  St 
Bulldei>-A.  F.  Mattock  Co.,  212  Clara. 
Architect— Not  Given.  $40,000 

(Application  No  84994) 


2- STORY  FRAME  FLATS  (6) 
N.  GRAND  VIEW  AVE.  and  ACME 
ALLEY;  N.  GRAND  VIEW  AVE. 
18,    44,    145,    217,    246    W.    ACME 
ALLEY. 
Owner  and  Builder— Matthew  A.  Lit- 
tle, 1  Grand  View  Ave. 
Architect— Not  Given.  |9,000  each 

(Application  Nos  84966  to  71) 


Building  Pennits,   $1,000  and 
Over,  Applied  F«r 

ALAMEDA  COUNTY 


ALTERATIONS 

1935-75  BROADWAY,  OAKLAND. 

Owner  —  H.    C.    CapweU    Co,    IMS 

Broadway. 
Builder— S.   Kulqhar  Co.,  731  E.   10th 

St 
Architect— Not  Given.  120,000 

1 -STORY  BRICK  STORE 
1922  WEBSTER  ST.,  OAKLAND 
Owner— E.  L.  Buttner,  534  20th  St 
Builder— Christensen   &   Lyona    8454 

Harlan  St 
Architect— Alben   Froberg,  3464  Har- 
lan St  118,000 


1 -STORY  FRAME  DWELLINGS  (12) 

SE  15TH  AVE.  AND  MANDALAY 
LANE :  SE.  15TH  AVE.  49,  88,  127, 
166,  205,  244.  283.  322,  361,  400  S. 
MANDALAY  LANE;  NE.  COR- 
NER 15TH  AVE.  and  FANNING  I 
WAY. 

Owner  and   Builder— Henry   Doelger, 

Builder,  Inc.,  320  Judah  St  j  ALTERATIONS  AND  ADDITION 

Architect— Not  Given.  $6,500  each  I6308  SAN  PABLO  AVE.,  OAKLAND. 

(Application  Nos  84974  to  86)  Owner— La  Cross,  premises. 


ALTERATIONS 

3302-06  E.  14TH  ST..  OAKLAND. 

Owners  — Merle    Lovett    and    Harry 

Russling,  premisea 
Builder— H.   K.  Jensen,  4024  MacAr- 

thur  Blvd. 
Architect  —  Irwin    Johnson,    449    W. 

MacArthur  Blvd.  $14,000 

1- STORY  STORES  (2) 
5909-11  E.  14TH  ST.,  OAKLAND. 
Owner— A  Blanchi,  909  69th  Ave. 
Builder — Owen  &,  Hamilton,  3630  Hisrh 

St 
Architect — Not  Given.  $6,000 


CLASS   "C"   STEEL  SERVICE 

STATION 
SE.   COR.   LOMBARD   AND  SCOTT. 
Owner— Tide    Water    Associated    Oil 

Co.,  79  New  Montgomerj". 
Builder— Not  Let 

Architect— Not  Given.  $6,000 

(Application  No  84955) 


Builder— F.  ML  Meland,  1035  Carleton 

St,  Berkeley. 
Plans  by   W.  .   Doctor,   6500  Chabot 

R<L  $6,000 


SAN   MATEO  COUNTY 
(Unincorporated) 


12645  65th  Ave;  owner,  Kobn;  deal- 
er. Atlas  Htg  &  Vent  Co;  floor. 
1361  105th  Ave;  owner,  MAS  Rfg 

„_^,^„^^,^    .^ " \^°''    dealer,   Atlas   Htg   &   Vent    Co; 

RESIDENCE  AND   STORE,   $18,000;  I  floor  furnace. 
Lot  39,  El  Camino  Real,  Capuchino  ;     3462  Boston ;  bwner,  Herman ;  deal- 
Manor    No    1 ;    owner   and    bulkier,  ;  er.  Atlas  Htg  &  Vent  Co ;  central. 
H  J  Drotllf f ,  165  Laurel  Ave,  Mill-  :     230   Castro   St ;    owner.    Bay   Cities 
*>!*«•  i  Bottle   Works;    dealer.   Atlas    Htg   A 

RESIDENCE,     $11,000;     Arb     Lot    8,  '  Vent  Co ;  central. 
Whipple  Rd,  Johnson   Subdivision ;  j     3491    38th    Ave ;    owner,    Johnson ; 
owner  and  builder,  Cllve  ZemUcka,  J  dealer.   Atlas  Htg  &  Vent  Co ;   floor. 
2  Carr  St  San  Francisco.  22nd  «uid  Myrtle  Sts;  owner,  Boh- 

RESIDENCE,  $10,000;  Lots  9  and  10,    kelln;  dealer.  Atlas  Htg  A  Vent  Co; 
Block  3,  Santa  Cruz  Ave,  Univer-    central    furnace, 
slty  Park ;  owner  and  builder,  Chas  |     2636     Hayes  ;      owner,      Managlin ; 

Onell,  675  Amherst,  Palo  Alto.  j  dealer.  Atlas  Htg  *  Vent  Co;   cen- 

GARAGE  AND  SERVICE  STATION,  !  tral. 

$10.000 ;    ptn    of    Lot    14,    5th    Ave,  i     2729  12th  Ave ;  owner,  Frost ;  deal- 
Sweeney     Ranch,     Redwood     City ;  !  er,  Atlas  Htg  A  Vent  Co ;  central, 
owner  and    builder,    T   A   Bonaall,  j     2500     Havencourt;     owner.     Bilva; 
950  5th  Ave,  Redwood  City.  dealer.  Atlas  Htg  &  Vent  Co ;  floor. 

RESIDENCE,  $9000;  Lota  15  and  16,1     38th  Avenue  and   Redding; -owner. 
Block   32,   Rio  del  Mar,  Vallemar ;  j  Jo**°Bon ;   dealer.  Atlas  Htg  A   Vent 
owner     and     builder.     H     Larvick.  i^o:  central. 
Rockaway  Beach  I     2045  34th  Ave;  owner,  Pedro;  deal- 

RESIDENCE,  $7500;  Bayshore  High-    «''.  Gemhardt-Strohmaier;   floor. 


way,  Ravenswood  School  District; 
owner,  K  M  Sheridam.  1247  Hill- 
crest  Dr,  Millbrae;  builder,  J  Stein- 
er,  Lorton  Ave,  Burlingame. 

RESIDENCE.  $7000;  Lot  23.  Block  1, 
Thomhlll  Blvd,  White  Oaks  No  5; 
owner  and  builder,  Jacob  Banko. 
877  Bryant  St,  San  Francisco. 

RESIDENCE.    $7000;    Lot    13.    Block 


1068  85th  Ave;  owner,  Sims;  deal- 
er,  Gemhardt-Strohmaier;   floor. 

1537  36th  Ave:  owner,  J  K  Mc- 
Carthy; dealer,  Durant;  floor. 

2564  Montana;  owner.  G  Smith; 
dealer.  Atlas  Htg  &  Vent  Co;  floor. 

6984  Simson ;  owner,  Cosca ;  deal- 
er. Atlas  Htg  A  Vent  Co;   floor. 

2985  Fry  St;  owner,  Gamble;  deal- 


14.    Alameda    de    l^s    Pulgas.    Uni-    "i,^"-  «'/„  *  1^^  ?,°=  11°-, 


1 -STORY  FRAME  DWELLINGS   (3) 
E.    15TH    AVE.    92.    134.    165.    S.    OR- 
TEGA WAY. 


1 -STORY  4-ROOM  DWELLING 
2350  106TH  AVE.,  OAKLAND. 
Owner — R.  A  Sturgeon. 
Builder— J.    Floyd   Perry,   271   Begier 
Ave.,  San  Leandro. 


ADDITION 

1061  19TH  AVE.,  OAKLAND. 
Owner  and  Builder— Henry  Doelger,    Owner  and  Builder— Curtail  Co.,  1061 

Builder,  Inc..  320  Judah  St  19th  Ave. 

Architect— Not  Given.  $5,870  each  i  Architect— Not  Given.  $5,000 

(Application  Nos  84963-66)  

ADDITION 

1-STORY  FRAME  DWELLINGS   (3)  '3544  FRUITVALE  AVE.,  OAKLAND. 
N.    ALAMENY   BLVD.    115,    144,    169  i  Owner- Virgil  L.   Malcolm,  premises. 


W.  BENTON. 
Owner  and  Builder — H.  Barber  A  Son, 

280  Justin  Dr. 
Architect— Not  Given.  $5,8<X)  each 

(Application  Nos  84988-90) 

ALTER  TERRACE  RESIDENCE 
44  NORMANDIE  TERRACE 


Builder— Beckett    &    Federighi,    1441 

Franklin  St 
Architect — Not  Given. 


$4,000 


ADDITION 
3731     MacARTHUR 
LAND. 


BLVD..     OAK- 


versity  Heights ;  owner  and  builder, 
Chris  ToUefsen.  3084  22nd  Ave, 
Oakland. 

RESIDENCES  (7).  $6000  each;  Lot  2, 
Block  3.  Markham  Ave,  Dumbar- 
ton Park;  Lot  4,  Block  3,  Mark- 
ham;  Lot  5,  Block  3.  Markham; 
Lot  6.  Block  3,  Markham;  Lot  7, 
Block  3.  Markham:  Lot  10.  Block 
3.  Dexter  Ave ;  Lot  6,  Block  4.  Mark- 
ham ;  owner,  Milland  Development 
Co,  605  Market  St,  San  Francisco; 
builder,  Mills  Construction  Co,  605 
Market  St,  San  Francisco. 

ADD  TO  RESIDENCE,  $1000;  San 
Benito  Ave,  Redwood  City;  owner, 
G  F  Duffy.  San  Benito  Ave,  Red- 
wood City;  builder,  H  P  Coyken- 
dall,  83  Whipple  Rd.  Redwood  City.  ) 

ADD  TO  RESIDENCE.  $1000;  ptn  of 
Lot  25,  Bay  Laurel  Ave.  Brookdell; 
owner,  F  C  Strickland,  Bay  Laurel 


596  71dorado;  o^vner,  Hayes;  deal- 
er, Atlas  Htg  A  Vent  Co ;  central. 

4th  and  Alice  St.s ;  owner.  Van  Bok- 
kelen ;  dealer.  Atlas  Hag  &  Vent  Co; 
central  furnace. 

1660  E  32nd  St ;  owner.  Acme  House 
Moving  Co;   dealer,   Durant;   floor. 


7255     2660  San  Bruno  Ave;   owner, 
Hopper;   contractor,  Galvin  Bros;  91 
outlets;  9  switches;  75  plugrs. 
'   7256     961   Market;    o-wner,   Jewelry 
Store;  contractor.  Casey;  2  outlets. 

7257  560  Mission ;  owner,  Bums ; 
contractor,  Casey ;  2  outlets. 

7258  500  Sansome;  owner.  Graphic 
Arts;  contractor,  Buzzell  Electric; 
motors. 

7269  666  Sacramento;  owner.  Gold- 
stone  Bros ;  contractor,  Buzxell  Elec- 
tric; motonu 

7260  415  Bush ;  owner.  Wall  St 
Journal;  contractor,  Buzzell  Electric; 
service ;  motors. 

7261-63  Various  locations  and  own* 
era;  contractor.  Electric  Product* 
Corp;  signs. 

7264  307  Sutter  St;  owner.  Coret; 
contractor,  Cimino  Electric  Co ;  2  out- 
leta 


OAKLAND 


Completion  Notices 


SAN  FRANaSCO  COUNTY 


Recorded  Accepted 

Dec.  31,  1945— Aterations  and  addi- 
tions to  ticket  counter,  3rd  St 
Station.  Southern  Pacific  Co  to 
Boyd  Lighting  &  Fixture  Co. 


Dec.   29,   1945 

Av'eTMenlo  Park"  builder,  H  Stav-    Dec.  31,  1945— Labor  and  materials 


Owners  —  Mr.    and    Mrs.    Frank    C.    Owner — M.  Milton,  premises. 

Belcher,  premises.  |  Builder — Owen  &  Hamilton.  3630  High 


Builder  —  CJhaa.    Stockholm 

391  Sutter  St 
Architect — Not  Given. 
(Application  No  84973) 


A   Sons, 
$3,500 


St 
Architect — Not  Given. 


$8,600 


ALTER  OFFICE 
NE.    COR.    8TH   AND    IRWIN. 
Owner  and  Builder — Standard  Oil  Co.,  j 
225  Bush  St.  I 

Architect— Not  Given.  $1,200 

(ApplicaUon  No  84956) 


1-STORY  OFFICE  BUILDING 
7626     MacARTHUR     BLVD.,     OAK 

LAND. 
•  Owner — Smith  A  Bowlea  I 

i  Builder— H.    L.    Risdon  A   Sons,   6977 
I        Majestic  Ave. 
Architect— Not  Given.  $3,500 


en,  1067  College  Ave,  Palo  Alto. 

ADD  TO  RESIDENCE,  $600 ;  ptn  of 
Lots  3  and  4,  Block  1,  Orangeg^e, 
Martin  Tract;  owner  and  builder, 
David  Chambers,  Route  1,  Box  832, 
Menlo  Park. 

CHICKEN  HOUSE,  $600 ;  Lot  6,  Block 
4,  Balboa  Ave.  Miramar  Beach; 
owner  and  builder,  Albert  Pederson, 
Miramar. 

ALTER  RESIDENCE,  $250;  Lots  11 
and  12,  Block  24.  Chesham  Rd,  Dev- 
onshire No  4;  owner  and  builder, 
R  R  Richardson,  Chesham  Rd,  San 
Carlos. 


FRESNO 


DWELLING   AND   GARAGE,   $6000; 

2421  Harvard;   owner  and   builder, 

I     Arthur  Penner,  2725  College. 

j  GARAGE  AND  HOBBY  SHOP,  $1000; 

'     3630   Madison;    owner  and   builder. 


ALTER  TAVERN 

358  OCEAN  AVENUE. 

Owner  —  Fred     Giocondi, 
Ava 

Builder— Boyd  C.  Lindsay,  1176  Ale- 
many  Blvd. 

Architect— Not  Given.  $1,000 

(Application  No  84972) 


I REPAIRS 

1 81  GLEN  AVE.,  OAKLAND.  j     H  W  Allen. 

j  Owner'— W^estem    Loan    A    Building  ;  GARAGE  FOR  TEMP.  DWELLING, 
j         Co.,  363  16th  St  I     $900;    1636    S    4th    St;    owner    an4 

354    Ocean  }  Builder- Frank  W  Anderson,  811  87th  j     builder.  Ida  M  (ionser. 

St  ADD     TO     DWELLING.     $800;     131 


PERMITS  UNI>ER  fUMO 
ALAMEDA  COUNTY 


Architect — Not  Given.  $1,000       Plumas:    owner   and    builder,    Mrs 

Millie  Mrkaich. 
ADD  TO  BUILDING,  $750;  2019  Bel- 
mont ;    owner    and    builder,    Eddle- 
mon's. 
REPAIR    PRINT    SHOP.    $500;    1150 
Broadway ;  owner  and  builder,  Cap- 
ital Co,  Mattel  Bldg,  Fresno. 
ALTER  BANK,  $500 ;  501  Blackstone ; 
I  ALTERATIONS.   $900;    508   17th    St;}     owner  and  builder.  Capital  Co,  Mat- 
;      owner.  Inks  Fountain,  508  17th  St ;        *®i,^i°£L     ,  o®/."^'  o*  —   a*o«^ 

builder.  C  M  Teigland,  600  Univer-  .SIGN.  $200;  1861  G  St;  o^n^^'  Stand- 
"  '     ard    Oil    Co,   Butler  &   O,    Fresno; 

builder.  Electrical  Products  Corp, 
1837  Merced,  Fresno. 
SIGN,  $200;  3401  E  Tulare;  owner. 
Standard  Oil  Co,  Butler  &  O  Sts; 
builder.  Electrical  Products  Corp, 
1837  Merced,  Fresno. 


SACRAMENTO 


Building   Permits,   $1,000  and 
Under,  Applied  For 

SAN  FRANCISCO  COUNTY 

ELECTRIC    SIGNS    (5) ;   B  C  Woolf,  ' 

727  Sutter  St  $265;  Joseph  Bloom- 
field.  1574  15th  St.  $388:  Barbarina 

Baker.  1900  Hyde  St,  $205;  Harold 

Young,     5335     Geary     Blvd.      $499; 

Michail  Genoff.  162  Turk   St,  $492; 

builder.    Neon    Maintenance    Corp, 

755  Davis   St. 
ALTER    FLATS.    $250;    3865-71    25th 

St;    owner.    Miss    M   L   Dettl,    Los 

Gatos,    Calif:    builder,    John    Hink, 

1459  S  Van  Ness. 
ALTER  STORE   AND  FLATS.  $250; 

1401  Baker  St;  owner  and  builder, 

Wm  A  Hunter,  708  Buchanan.  Ave 

ALTER  3  FLATS.  $250 ;   1345  Grove ;  i  ELECTRIC  SIGN,  $250 ;  359  15th  St ;  i 

owner,  Robert  Munn,  prem ;  builder,  I     owner,  George  G  Block,   premises;; 

E  Solheim,  670  40th  Ave.  )     builder.   Western    Neon    Corp,    3001 !     ^  =»^- 

S,   $200;   544   Precita ,     Chapman   St.  ICiIj       t^^i^^*^^  a.^  n^.  bit  i9t>, 

Ave:     owner.     Mrs     Schindel,    1734   ADD  TO  GARAGE,  $150;   1277  106th  jbuUdej^ Electric  Sign  Ca 

Broderick :    builder.    Leonard    Salo-  ,     Ave :  owner,  Mrs  C  Palange,  prem ; 
mon.  1734  Broderick.  ,     builder.  C  J  Heinemann  A  Son,  9626 

ALTER  1  FLAT  TO  2  APTS..  $200 ;  '      Walnut  St. 

420  Guerrero:   owner.    Dan   McCar- i  BILLBOARD,    $50:    NW    cor   E    14th ^ __.    

thy.    agent,    2063    Mission;    builder,       and  76th    Ave;   owner  and  builder,!  ,        -,-,vr\  rki>        j 

Koenig  Bros.  208  Dorland.  Foster  &  Kleiser  Co,  22nd  and  Mar-    Buildinfi:  Pcmilti,  $500.00  and 

ALTER  BUILDING,  $175 :  913  Grant        ket  Sts.  ' 

Ave;   owner,   Lee   Family   Assocla-    BILLBOARD,  $75;  SE  cor  San  Pablo! 


Terminal  Bldg  in  space  occupied 
by  Haas  Bro.s  on  3rd,  4th,  5th 
and  6th  Floor  Southern  Pacific 
Co  to  Crown  Roof  Co....Dec.  26,  1945 

Jan.  4,  1946 — Resurfacing  rubber 
tile  elevator  and  lobbies  S  New 
Montgomery  and  Minna.  Pacific 
Tel  A  Tel  Co  to  Robert  Duncan 
as  Duncan  Floor  Co Dec.  28.  1946 

Jan.  2.  194fr— E  31st  Ave  160  N 
Moraga  N  25  x  E  120.  HeddsC  and 
Hans  Komfeld  to  Herbert  S 
Crocker  &  Co Jan.  2,  1946 

ALAMEDA  COUNTY 


Recorded  Accepted 

Dec.  31,  1945—525  40th  St,  Oakland, 
Calif.  Pacific  Telephone  A  Tele- 
graph Co  to  N  H  Sjoberg  A  Son      , 
Dec.   22,    1945  ! 

Jan.  2,  1946—1  house  on  Lot  26  and 
1  house  on  Lot  27,  Block  B,  Map 
No  2,  San  Pablo  Park,  Berkeley, 
Calif.  J  M  Walker  to  whom  it 
may  concern Dec.  27,  1945 

Jan.  4,  1946—329  14th  St,  Oakland, 
Calif.  H  D  Clark  to  Hans  C  Jen- 
sen  Dec.  31.   1945 


34533  1425  Broadway;  owner.  Roy- 
al Shoe  Case  Co;  contractor,  W  B 
Baker   Co;    fixtures;    alterations. 

34534  7101  Spencer  Street;  owner. 
Walker;  contractor,  Johnston  Elec 
Co;    outlets;   switches;   fixtures;    pi. 

34535  1333  84th  Avenue:  owner. 
Walker;  contractor,  Johnston  Elec 
Co ;   outlets ;   Switches ;   fixtures ;   pi. 

34536  960  71st  Avenue;  owner. 
Walker ;  contractor,  Johnston  Elec 
Co;  outlets;  fixtures. 

34537  1133  90th  Avenue;  owner. 
Walker;  contractor,  Johnston  Elec 
Co;  outlets;   switches;   tixtures;   pi. 

34538  3901  E  14th  St;  owner,  An- 
derson Motor  Co ;  contractor,  Col- 
lins Electric  Co ;  outlets ;  switches ; 
fixtures ;   plugs. 

34539  16th  St.  Depot;  owner.  Rail- 
way Elxpress  Agency ;  contractor, 
Spott  Electrical   Co;   motors. 

34540  6001  La  Salle;  owner,  Kan- 
tor;  contractor,  Spott  Elec  Co;  one 
outlet :    alterations. 

34541  1817  San  Pablo  Ave;  owner, 
Drumm ;  contractor,  Spott  Electrical 
Co ;    sign. 

34542  SE  Athens  and  Market  Sts; 
owner,  General  Petroleum;  contrac- 
tor.   Shea  Elec   Co;    alterations. 

33543  201  Franklin  Street;  owner. 
Hunt  Hatch  Co;  contractor.  Shea  El 
Co;    alterations. 

34544  5908  Ivanhoe  Road ;  owner, 
Swoi>e ;  contractor,  Paramount  Elec 
Co ;    range. 

34535  2140  108th  Avenue;  owner, 
Schivley  ;  contractor,  Jas  Anderson  ; 
outlets;    switches;    fixtures;    plugs. 

34536  2032  Broadway;  owner.  Cal- 
ifornia Builders:  contractor,  C  A 
Langlais;  20  outlets;  2  switches:  22 
fixtures ;  20  plugs. 

34537  4000  Piedmont  Ave;  owner. 
Booth :  contractor.  C  A  Langlais ; 
service;  alterations. 

34538  17th  and  Wood  Sts;  owner. 
L  J  Kruse;  contractor,  Clifford  Elec 
Co ;    transformer. 

34549  3400  Park  Blvd;  owner,  Ber- 
keley Renovating  Co;  contractor, 
Clifford  Electric  Co;  outlets;  plugs; 
switches. 

34550  3926  Lyon  St;  owner,  Fisher; 
I  contractor,  Clifford  Electric  Co ;  out- 
lets;   switches:   fixtures;   plugs. 

34551  3rd  and  Franklin ;  owner. 
Western  Neon  Corp;  contractor.  Clif- 
ford Klec  Co;  sign. 


(1)  PROJECT  ARCHITECT,  with 
at  least  $  yrs.  exper.,  for  housing 
projects,  office  bidgs.,  etc. ;  saL  o|>en. 
CaracjLs,  Venezuela;  (2)  Resident 
Engineer,  with  earth  dam  exper. 
Single  status,  12-18  months.  Sal.  $400- 
$500  mo.  and  living  allowance.  Ven- 
ezuela. (&)  Office  Engineer,  with 
exper.  to  assist  Chief  Constr.  Engr. 
on  water  supply  project  Terms  same 
as  (2>.  (4 1  Chief  Draftsman  to  plan 
and  direct  preparation  of  contract 
drawings  for  hydro-electric  project 
Salary  open;  2-ye«x  contract  Co- 
lombia. b'-492.  Newton  D.  Cook,  57 
Post  St,   San  Francisco. 


STRUCTURAL  DESIGNER,  exper 
on  heavy  steel  and  concreta  Long 
job.  Salary  $2 -$2.60  hr..  40  hours' 
work.  Ba«t  Bay.  S-381.  Newton  D. 
Cook,  57  Post  St,  San  FranciBoa 


JR  ENGR.  pref.  civil,  w^lth  con- 
struction Axper.  and  able  to  tyi>e,  for 
editorial    work.    Salary    $200    month. 


San  Francisco.  S-484.  Newton  D.  Cook, 
57  Post  St,  San  Francisco. 

PRODUCTION  SUPT.  or  A««t  with 
exper.  making  rock  wooL  Cood  salary 
and  l>onus  for  right  man.  Apply  by 
letter.  Elast  Bay.  S-493.  Newton  D. 
Cook,  57  Post  St,  San  Francisco. 

ARCHTL,  *  MECHL.  DRAFTS- 
MAN for  commercial  bldga  Perma- 
nent Salary  open.  Oakland.  S-478^ 
Newton  D.  Cook.  57  Post  St.  San 
FranrJBOo. 


DE^SIGNERS,  structural  or  achi- 
tectural.  for  industrial  Isldfa  Some 
detailing.  Salan.-  open.  Northern  Cali- 
fornia S-427.  Newton  D.  Cook.  57 
Post  St,  San  Francisco. 

SALSSMaN,  exper.  on  builders' 
hardware,  for  established  Una  Per- 
manent Salary  op«i.  San  Francisco. 
S-429.  Newton  D.  Cook.  57  Poet  St, 

San  Francisco 


OFFICIAL  PROPOSAL 


Noii-Re$poiisibiiity 


slty  Ave,  Berkeley.  ' 

1-STORY  GARAGE,  $750:   6616  Sun- 

nymere    Ave;    owner    amd    builder, 

J  S  Snell,  6616  Sunnymere  Ave. 
ELECTRIC  SIGN,  $500:  363  24th   St; 

owner,  Glenn  Moore,  prem;  builder,  ( 

Western  Neon  Corp,  3001  ChapmaJi.  | 
WRECK      1  -  STORY      DWELLING,  [ 

$500 ;    2339   Telegraph    Ave :    owner ; 

and  wrecker,  T  Delorefica,  310  Yolo  I __^__ 

1-ItORy''SrEENHOUSE.  $466;  404i!rEMODEL  ,I>?CT0R'S    O^^E 

;     Maybelle   Ave;   owner  and  builder,  j^lJSO:  2724  Capitol  Ave;  owner  Dr  J 

Tsmutsu  Maruyama,  4041  Maybelle  |  ^  Craig^,  bu^ld^erjac^P^U,  4W^^t 

$1750:  2726  Capital  Ave;  owner,  Dr 
Rovane;   builder,   H   C   Pratt,   4648 

,     builder,  "weltem    Neon    Corp.    3001! 
ALTER  2  FLATS,   $200;   544   Precita,     Chapman   St  .SIGN.  $100,  1121  J  bt.  owner. 

GARAGE,  $125;  3619  Ist  Ave;  owner 
and  builder.  F  F  Hofer.  3619  Ist 
Ave. 


Jan.  4,  1946— Lots  1  and  2,  Block 
3594,  Assessor's  Map.  M  Saroff  as 
to  improvements  on  property. 

ALAMEDA  COUNTY 


Pro.  No.  1702  One  Thousand  Ft.  (1000 

Ft.)  of  6- Inch  Duroline  Pipe 

or  Equal 


NOTICE  TO  CONTRACTORS 


tlon.   prem;    builder,   Larry   P   Lee, 

1104  Stockton. 
ALTER  GARAGE,  $100;  1960  Folaom  ; 

owner,   Watson    A  Meeham,   prem; 

builder,  A  G  Heglin,  1451  27th  Ave. 
ALTER    FLATS,    $50;    42    Perry    St; 

owner,   P  A  Dellgianis,   prem;   day 

work. 
ALTER  1  FAMILY  DWELLING,  $50; 

732   Arkansais;   owner  and   builder, 

Alexander  Coustan,  premises 


and    67th    St ;    owner   adn    builder,  i 
Foster  A  Kleiser  Co,  22nd  and  Mar- 
ket Sts. 

BILLBOARD.  $50:  SE  cor  San  Pablo 
and  67th  St :  owner  and  builder, 
Foster  &  Kleiser  Co,  22nd  and  Mar- 
ket Sts 

BILLBOARD.    $28;  E  side   23rd   Ave 


Over,  Usued  by  the  Board 
of  PubBc  W«rks 


SAN  FRANaSCO  COUNTY 


JANUARY  3  and  4,  1»4€ 


,  1598  Carroll  St ;  alter  storage  bldg ; 
125  ft  NE  10th  St;  owner  and  build-  i  ^ost  $800;  owner,  Devincenzi  A  Gi- 
er,  Foster  A  Kleiser  Co,  22hd  and  !  ordo. 

..  Market  Sts.  i      s  Market  106  W  Church ;  two-story 

ALTER    hotel    and    store,    $900 ;    1548  i  BILLBOARD.   $25 :    NW  cor  Cypress  ,  frame  building ;   cost.  $44,000 ;  owner. 
California:     owner.     Mis.s     J     Das-;     and    8th    Sts;    owner    and    hullder,  ;  qj^JJ^ij  Qf  t^j^e  Open  Bible. 


Foster  &  Kleiser  Co,  22nd  and  Mar- 
ket Sts. 


SAN  JOSE 


tipue,    2380    Bay    St :    contractor,    H 

Brickson,  972   Chenery. 
SIGN,   electric.   $675;   747  3rd  Street; 

owner.     Torre,     prem ;     contractor, 

Brumfield   Elec   Sign   Co,   965   Fol- 

som  Street. 
ALTER     flats    and     apts.    $650;     532  j  ADD   TO    BUILDING,    $54,920;    80    S 

Ashbury  St;   owner,  J   F  and  Jane  |        -  -'  _       -.       _  - 

E    Jarvis,    premises ;    contract,    not  j 

let  I 

SIGN  electric  $600:  932  Fillmore  S-t; 


owner  Uptown  Lounge  premises; 
contractor  Neon  Sales  A  Service 
Co  290   Pacific    St 

ALTER   liquor  store  $500;   3338  Mis- 
sion   St ;    owner    A    Cartman    3330  . 
Mission:     contractor     Wm     Horst- 
meyer  23  Mars  St. 

ALTER  apt  house  $500;  1950  Gough  ; 
owner   Max   Weiman   571    14th   Ave. 

SIGN.S  five  electric,  1545  Fillmore. 
$475.  owner.  Lum :  998  McAllister. 
$300,  owner,  Martin;  1169  Market, 
$475,  owner,  Dr  Robinson;  1349 
Golden  Gate  Ave,  $385,  owner,  Mr 
Wong;  1039  Mission  St  $340,  owner. 
Little;  contractor.  Brumfield  Elec 
Sign  Co,  965  Folsom  St 

BILLBOARDS,  four.  NE  Cor  Ocean 
Ave  and  Laguinitas  Dr,  $90;  SE 
Cor  Monterey  and  EMna.  $45;  SW 
Cor  Embarcadero  and  Brannan, 
$45;  W  Bryant  62  N  16th  St  $45; 
owner  and  contractor,  Foster  and 
Kleiser  Co,    1675   Eddy   St. 


50  Van  Ness  Ave;  alter  stores  and 
offices;  cost  $1000;  owner,  Domb 
Mfg  Co. 

1464  Valencia  St;  alte  rstore;  cost 
$2000;  owner,  S  Cappa 

237  HoUoway  Ave;  alter  dwelling; 
cost  $500;  owner,  S  E  Crawford. 
Market  St :  owner.  Pacific  Tele-  |  gg  Commercial  St ;  alter  union  of - 
phone  A  Telegraph  Co;  buUder,  fices;  cost  $50,000;  owner,  Marine 
Haas  Construction  Co.  326  Mer-  i  cooks  &  Stewards, 
chants'  Exchange  Bldg,  San  Fran-  j  gg  Cor  Diamond  and  Conrad  Sts ; 
Cisco.  'one-story     frame     bldg;     cost     $6000; 


ADD  TO   BUILDING.   $20,000:   400  N 


owner,  J   B   Schmidt 


First    St ;    owner.   Golden    State   Co,  i      2748  Mission  St ;  alter  stores ;   cost 
Ltd :   builder.   Bridges  ConstrucUon    52OOO ;    owner.    Mode   O'Day. 
I     Co.  1071  Pine  Ave.  San  Jose.  i      g    3151,    xve    125    N    Moraga;    one- 

ALTER    BUILDING.    $15,000 ;    66   W  1  g^ory  n-ame  bldg ;  cost,  $6000 ;  owner 
j     San   Antonio  St ;   owner,  Harold  K  [  ■yy^  j^j  Cothran. 

Stem  ;  builder,  Bert  P  Ward  A  Son,  }      2663  45th  Ave :  alter  dwelling ;  cost 
I      1245  Lincoln  Ave.  San  Jose.  i  (2000  •   owner,   Helen   M.   Remi. 

6-ROOM     DWELLING,      $8000;     621:     ^  Victoria  329   S   Randolplv;   one- 
I      Puller  Ave;   owner  and  builder.  N  L^ory    frame    dwelling;    cost    $5000; 
A  Lamb,  P  O  Box  13.   Dos   Palos, '  owner,  I  Baldwinson. 
C^ll*-  i     Nw'  Cor  23rd  Ave  and  Irving  St ; 

WAREHOUSE,  $1800;  341  Harron  St;  1  Q^e-story   frame   bldg;    cost   $10,000; 
owner  and  builder.  George  O  Nel-  j  owner,  A  P  Komsthoeft 
son.  1132  Brace  Ave.  San  Jose.  |      j^gj  Mission  St;  alter  market;  cost 

OARAGE,    $1600;     633     N     13th     Stjijoooo     owner.  Eugene  Mulligan. 

c    „    o_.*w.    w.......    «r  «r        120 '  Clement   St;   alter   store;   cost. 

$500:    owner.    T    Zimmerman. 

1633  Webster  St;  alter  flats;  cost, 
$1500;   owner,  Chas  C  Daquiog. 

SE  Cor  15th  Ave  and  Ortega  Way ; 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


owner,   S   H   Smith;    builder,   W  W 
Hartell.  863  S  10th  St  San  Jose. 
ALTER    RESIDENCE.   $1500;    606  N 
6th  3t;  owner  and  biiilder,  Tttsuko 
Iklda  Zarina. 


ADD    TO    RESIDENCE.    flOOO;    SSSlj.   jsth    Ave  61   S   Ortega   Way;   two 

l-8tory  frame  dwellings;   cost  $7,000 
each;  owner.  Henry  Doelg'er. 

NE  Lakeview  and  Margaret;  N 
Lakeview  25,  50,  75  N  Margaret ;  four 
1-story  frame  bldgs;  cost  $4000  ea; 
owner.  Ed   Rosemont. 


Jan.  3.  1946— Lot  11,  Map  Rugg  & 
Lisbon  Tract,  Oakland,  Calif. 
Veterans  Welfare  Board  of  the 
State  of  California,  being  sold  to 
John  K  and  Ethel  M  Greene  un- 
der contract. 

Jan.  3.  1946— Lots  3  and  ptn  Lot  2, 
Block  M,  Map  Central  Piedmont 
Tract  No  2,  Piedmont,  Calif.  Vet- 
erans' Welfare  Board  of  the  State 
of  California,  being  sold  to  Ralph 
C  and  Evelyn  S  Jager  under  con 
tract 

Jan.  3.  1946— Lot  20,  Avalon  Terrace, 
Oakland,  Calif.  Veterans'  Welfare 
Board  of  the  State  of  California, 
being  sold  to  Lawrence  M  and 
Ruth  Scammon  under  contract 

Jan.  4,  1946—1823  Franklin  St,  Oak- 
land, Calif.  Unda  Vista  Co  to 
Caro  Miller,  lessee. 

Jan.  3.  1946—1113  Broadway,  Oak- 
land, Calif.  Gertrude  Herschman, 
Corinne  Goldtree  and  Irving 
Jonas  to  I  and  Lillian  Mendelson, 

16SS66. 

Jan.  4,  i946--5101  to  5115  Telegraph 
Ave,  Oakland,  Calif.  Plo  Tuccla- 
rone  to  Frank  Grass,  lessee. 


Sealed  proposals  will  be  received 
in  Room  205  of  the  office  of  the  East 
Bay  Municipal  Utility  District.  512— 
16th  Street.  Oakland.  California,  un- 
|til  5:30  P.  M..  Wednesday,  January 
'  16,  1946,  and  will  at  that  hour  be 
'  opened  for  furnishing  ONE  THOU- 
SAND FT.  (1000  FT.)  OF  6-INCH 
DUROLINE  PIPE  OR  EQUAL  as  per 
specifications. 

Proposal    No.    1702    covering    same 
mav  be  obtained  upon  application  at 
I  Room    312.    Purchasing    Department, 
of  the  office  of  the  District 
j  DANIEL  READ, 

j  Secretary, 

j  Oakland.  California, 
!  January  4,  1946. 

(Dally  Pacific  Builder) 
(Jan.  7,  1946) 


Pro.  No.  1703  Two  (2)   Reduced  Volt- 
tage  Magnetic  Starters 

NOTICE  TO  CONTRACTORS 


Release  of  Liens 


SAN  FRANCISCO  COUNTY 


Recorded  Amount 

Dec.  26,  1945 — O  R  recorded  Dec  6, 
1945,  Lot  28.  Block  2983,  Clare- 
mont  Court.  Truman  L  Markee, 
doing  business  as  M  &  N  General 
Contractors. 


Sealed    proposals    will    be   received 
i  in  Room  205  of  the  office  of  the  East 
'Bav  Municipal  Utility  District,  512— 
16th   Street,  Oakland,  California  un- 
til   5:30  P.    M.,    Wednesday,    January 
1 16,    1946.    and    will    at    that   hour   be 
!  opened  for  furnishing  TWO  f2)    RE- 
JDUCED    VOLTAGE    MAGNETIC 
I  STARTERS  as  per  specifications. 
I      Proposal    No.    1703    covering    same 
mav  be  obtained  upon  application  at 
Room  312,  Purchasing  Department  of 
the  office  of  the  District 

DANIEL  READ. 
I        '  Secretary. 

'  Oakland,  California, 
January  4,  1946. 

(Daily  Pacific  Builder) 
(Jan.  7,  1946) 


Liens  Filed 


ALAMEDA  COUNTY 


—3367  FemsWe  Blvd.,  Ala- 
meda, CaXtt.  Peter  Sieber  vs  Louis 
D  and  Marjorie  C  Drouet..-  452.47 

Electrical  PermiU 

SAN  FRANCISCO  COUNTY 


7220  12  Montezuma;  owner,  Wess- 
ley;  contractor,  Fred  Johnson  Elec- 
tric Co;  6  plugs. 

7221  1339  Taraval;  owner,  Magli 
Cleaners;    contractor,    Marelco,    Inc; 


Minnesota  Ave;  owner  and  builder, 
W  A  WlH>um,  855  MlnnesoU  Ave, 
San  Jose. 


John  Cassaretto  Co. 

j   Sines  1886   -   -   and   StII'    Active 

I  BUILDir^G  MATERIALS 

REAOY-MiX  CONCRETE 

ROCK-SANO-GRAVEU-LIME 

CEMENT-PLASTER- MORTAR 

METAL    LATm-WOOD    l-ATH 

;♦      STUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

BUNKERS 

j  Phone:    QArrlsid    SZ54 

I    Ath  «nrt  ChanniM.  t»sn  ^ranoti 


Furnace  Permits 


OAKLAND 


3845      Redding:      owner,      Johnson; 
dealer.  Atlas  Htg  &  Vent  Co;  floor. 


7222  S15  Main  St;  owner.  Pacific 
Diamond  Bag;  contractor,  H  S  Tittle 
Co:  alterationa 

7223  La  Playa  and  CabriUo ;  owner 
and  contractor,  Whitney  Bros;  serv- 
ice; motors. 

7224  La  Playa  and  CabriDo ;  owner 
and  contractor,  Whitney  Bros; 

7225  1066  Point  Lobos;  orwner  and 
contractor,  Whitney  Bros;  S switches; 
18  plugs. 

7226  N  Harrison  139  B  3rd  St; 
owner,  Ahard ;  contractor,  B  J  Doh- 
erty;  „ \ 

7227  W  4th  St  80  N  Brannan; 
owner.  Ahard;  contractor,  B  J  Doh- 
erty;  _ .'. 

7228  1059  Market;  owner,  Bena- 
tar's;  contractor,  Weber  A  Conroy; 
alterations 

I    -7229     348   2nd    Ave;    owner,    Sals- 
Weber   A   Conroy; 


1915    Broadway:     owner,    Kulcher;;. 

^'^l-  1Sto'd°o"'^owne'r  T^'Sra  1  «">■""•"  "'^K"'^  «  plug,  .service. 
..  ,  r??.  w^  n.S,/'  """""■  7230  185  0th  Si:  owner.  L  Barrett; 
^^S9^^k?h^St^^ner"?'rWhall;  <leal-    -t-cto.   MacC^^^^  Co;   10 

er.   Atlas  Htg  A  Vent  Co;  central.        ""Vi^i^^l,*  v   ' •*"  f  iJftlons  Ld  own- 
6436    Mokelumne;    owner.    Wester;  I    ^231-5*    Various  locaU^ssmdo^ 

dealer,  Atlas  Htg  A  Vent  Co;  floor      *^^^°°*™*^*°'"'    ^^^    Electric    Co, 


Oassified  Advertising 


WANTED 


Exper.  FOREMAN  for  Const  of 
STORES  and  OFFICES  In  San  Fran- 
cisco. Reply  Box  17,  c/o  Dally  Pacific 
Builder.  • 


BLDG.  CONSTR.  SUPT  State  ex- 
perience and  references.  Reply  Box 
16  c/o  Daily  Pacific  Builder. 

(1/4-7-8-9-10/45) 

ARCHITECTURAL  DRAFTSMAN 
wanted.  E^|>erienced.  Conrich,  593 
Market  St,  Room  226.  SU.  6315  or 
SK.  8875.  to  Jan.  15,  1946 


ARCHITECT  wants  HIGH  School 
Graduate.  Excellent  opportunity  to 
learn  Architecture.  State  qualifica- 
tions and  salary  expected.  Iteply  Box 
13.  c/o  Dally  Pacific  Builder. 

(Jan.  3.  4,  5,  1946) 


EMPLOYMENT  SERVICE 


For  further  information  regardinjj 
posittone  listed  under  this  cuss<fica- 
ti«r.  addrets  Newton  D.  Cook.  Man- 
ager. Engineering  Societies"  Person- 
nel Service,  57  Post  St.,  San  Fran- 
cisco. 

DRAFTSMEN,  structl.  and  archtl.. 
for  commercial  and  Industrial  build- 
ings. Salary-  open.  San  Francisco. 
P-48S  Newton  D  Cook,  57  Post  St, 
San  Francisco. 

STRUCTL.  DESIGNER,  exper.  on 
heavy  .steel  and  concrete.  Long  Job. 
Salary  $2.00-$2.60  hour;  40  hour  week. 
E^ast  Bay.  S-381.  Newton  D.  Cook, 
57  Post  St.,  San  FYanctsco. 


MECHL.  DRAFTSMAN,  exper.  on 
convevor  layout  and  d^ails.  Salary 
$300-^350  month.  San  lAancisco.  S- 
487.  Newton  D.  Cook,  57  Post  St.. 
San  Franclsca 


Bid  Opening    Schedul 


BM  Opening  Date 


Project         Leoatlon    ©f   Project        Nota*  In  laaue 


BUILDING  CONSTRUCTION 


1-  5  Altter   Bldg.    (Cont   Baking) 

1-  5  Alter  Hotel    (John    Quigley) 

1-  6  Isolation  Ward  (County) 

1-  7  Addition  to  Plant  (City) 

1-  7  Move  Homes   (State) 

1-7  Sell  Building  «:::ity) 

1-  8  Airport  Tower  (Navy) 

1-  8  School  Building  (Dlst) 

1-  8  School  Building  (Dlst^ 

1-  9  Insltall  Acoustical  Tile  (City) 

1-  9  Alter  Room  (City) 

1-  8  Club  Building  (YMCA) 


San   Francisco 

San  Francisco 

Auburn 

Pittsburg 

Seattle.  Wash. 

OroviUe 

Port  Angelea,  Waah. 

Yuba  County 

Hayward 

San  Francisco 

San  Francisco 

WTilttier 


1-  8  Transmission  Line  (Coos  Elec)Coqullle,  Ore. 


1-  9  Repair  Gates  (City) 

1-  9  Marquee  (CJovt) 

1-  9  Roofing   (Govt) 

1-  9  Wire  Mesh  Partitlona  (CJovt) 

1-10  Cannery     (Beechnut     Pkg. t 

1-10  Fe)|icing  (Dist) 

1-11  School    Bldg.    (Dist) 

1-11  Alter  Bldg.    (State) 


San  Francisco 

Berkelev 

Berkeley 

Santa  Monica 

San  Jose 

PVesno 

Concord 

San   Francisco 


12-28 

12-28 

1-  S 

11-13 

1-  2 

1-  4 

1-  S 

12-12 

12-26 

12-26 

12-17 

12-19 

1-  S 

12-20 

12-2» 

12-2t 

12-27 

12-28 

12-28 

12-28 

12-28 


1-11  Move  Dwellings,  Etc  (Calif.  Polytechnic)  near  S;  n  Lul«  Obispo  12-26 

1-11  Addition  to  School  (Dist)  San  Bruno 

1-11  County  Hospital  (County)  Thompson  Falls,  Mont 

1-11  Remodel  Store  (Hale  Broa)         San  Francisco 

1-11  Alter  Administration  Bldg.  (State)     San  Francisco 


Mill  Valley 
Terminal  Island 
Terminal  Island    i f^'^ 
San  Francisco      y^ 
Chula  Vista 


1-11  Garage  (Tamalpais  Sales) 

1-11  Storage  Shed   (Navy) 

1-11  Storage  Building  (Navy) 

1-11  Alter  Hotel   (John  Quigley) 

1-14  School  Building  (Dlst) 

1-14  Buildings  and  Services  (Nary)  Mare  Island 

1-14  Construct  Bldgs.,  Etc  (Navy)     Mare  Island 

1-14  Jail  and  Radio  SubsUtlon  (Co.)Blythe 

1-14  Market  (Johnson  A  Lend)  Mill  Valley 

1-14  Garage  Tamalpais  Sales)  Mill  Valley 

1-16  Chapel  and  Recreation  Bldg.  (Private)     Tujunga 

1-16  Prefabricated  Houses,  Etc  (Gov't)     Davis  Dam  Projeot 

1-15  School  Building  (Dlst)  Montebello 

1-15  Cohifort  Station  (State)  Santa  Maria 

1-15  Boiler  Room  Addition  (Navy)     Los  Alamltos 


12- 

1-  2 

1-  2 

1-  2 

1-  t 

1-  S 

1-  8 

1-  4 

12-1» 

12-lt 

12-20 

12-26 

1-  4 

1-  4 

12-M 

IS-  4 

12-36 

12-27 

1-  8 


1-16  Electric  Distribution  Line   (Big  Horn  Elec.)  Lodge  Grass,  Mont  1-  3 


1-18  Painting  (FWA) 

1-19  Interior   Painting    (FWA) 

1-20  Std^ker    (FWA) 

1-21  Paiinting    (FWAi 

1-21  Pallntlng  (FWA) 

1-22  Fite  Station  (Co.) 

1-22  Pallntlng  (FWA> 

1-26  Wfcrehouse  (Dlst) 

2-26  HdspiUl  Bldg.   (Vets'  Admin.)  Grand  Junction,  Oolo. 

1-28  School  Building  (Dlst)  Dos  Palos 

1-28  Sell  Mill  (Govt)  *  Salinas 

1-29  W«ird  Buildings  (State)  Stockton 

1-29  Wire  Mesh  Partitions  (Govt)     Honolulu,  T.  H, 

1-31  Grain  Elevator  (Tulana  Farms )  Worden,  Ore. 


Las  Vegas,  Nev. 
San  Francisco 
Ellensburg,   Wash. 
Marysvllle 
Claremont 
Altadena 
Pasadena 
Richmond 


1-  4 

12-28 

12-28 

12-28 

1-  4 

12-26 

1-  4 

1-  4 

1-  4 

1-  8 

1-  8 

1-  8 

12-2« 

12-27 


MISCELLANEOUS  SUPPLIES  AND   MA' 


«: 


1-4  Sale  Wood  Patterns,  Etc.  (Surplus  Prop.  Div.)     San  Francisco 
1^  7  Sa4e  Rubber  Hose.  Etc  (Surplus  Prop.  Div.)     San  Francisco 


1-  8  Saile  Lumber,  Etc.  (Navy) 

1-  8  Diiesel  Engine  (City) 

1-  8  Outboard  Motor  (Govt) 

1-8  Sketchmaster   (Govt) 

1-  9  Hflitel  Range  (Govt.) 

1-  9  Pulleys  (Govt) 

1-9  Saile  Zinc  Dross   (Navy) 

1-9  Salle  Ferrous  Metal,  Etc.  (Navy)  San  Francisco 

1-  9  Ellectric  Starter   (Dist.)  Oakland 
1-10  Fqel    Oil    (Dlst) 
1-10  Oil    Circuit    Breaker    (Dist.) 
1-10  Sajle  Lumber,  Etc.  (Navy) 
1-11  Telletype  Equipment  (City) 
1-11  Bitake  Blocks  (City) 
1-11  Steel  Shims  (City) 
1-11  Stoves  (CJovt) 
1-11  Seil  Bath  ((5ovt) 
1-14  Armature.  Etc.  (City) 
1-14  Steel  Track  Special   (City  and  County) 
1-16  Magnetic  Starters   (Dlst)             Oakland 
1-16  Seamless  Pipe  (Dlst)                      Oakland 

1-17  Flashlights,  Etc.   (Govt)  San  Francisco 

1-22  Transformers,  Etc  (Dist)  El  Centre 

1-23  Transformers,  Etc.   (Govt)  Shoshone  Project 

2-  1  Oi|  Circuit  Breakers.  Etc.  (Govt.)     Redding,  Etc. 


San  Francisco 

St.  George,  Utah 

Redding 

Yreka 

Yreka 

Salinas 

San  Francisco 


SebaHtopol 
Alameda 
San  Francisco 
San  Francisco 
San  Francisco 
San  F*ran Cisco 
Yreka 

San   Francisco 
San  Francisco 

San  Francisco 


12-26 

12-26 

12-27 

1-  2 

1-  8 

1-  8 

1-  8 

1-  S 

12-27 

12-27 

12-28 

12-28 

12-28 

12-27 

!•  2 

1-  8 

1-  2 

1-  8 

1-  4 

1-  8 

12-27 

1-  4 

1-  4 

1-  8 

1-  4 

12-18 

1-  8 


STREETS,  ROADS  AND  IfiGHWATB 


1-  9  Inrtprove  Street  (City) 
1-  7  improve  29th  Ave.  (City) 
1-  8  Grading  Lots  (City) 
1-  8  Improve  Roads  (State) 
1-  9  Infijprove  Stre€t^(Clty) 
1-  9  Repair  Highways  (State) 
1-  9  Repair  Highways  (State) 
1-  9  Concrete  Steps,  Etc.  (City) 
1-10  Fencing   (Dlst) 
1-16  Relocate  Buildings  (State) 


San  Francisco 

San  Mateo 

San  Francisco 

Washington  State 

San  Francisco 

Sonoma  and  Marin  CountiM 

Monterey  County 

Berkeley 

Fresno 

Seaside 

Siskiyou  County 


1-15  Construct  Road   (State) 

1-16  Grading  and  Surfacing  (State)  Tehama  County 

1-16  Grading  and  Surfacing  (State)  Kings  County 

1-16  Grading  and  Surfacing  (State)  San  Joaquin  (bounty 

1-16  Grading  and  Surfacing  (State)  Colusa  County 

1-18  Improve  58th  St  (City)  Sacramento 

1-22  improve  Park  (Co.)  Bell  Gardens 

1-22  improve  Park   (Co.)  Los  Angeles  County 

1-23  Repair  Road  (State)  Solano  County 

1-17  Colnstruct  Streets,  Etc.  <(3<»Tt)  Davis  Dam  Project 


12-20 
1-  3 
12-2« 
12-20 
12-20 
12-11 
12-11 
12-27 
12-2S 
1-  8 
12-14 
12-18 
12-18 
12-18 
18-11 
1-  S 
12-26 
12-26 
12-20 
12-10 


BRIIXiES  —  TUNNELS  —  HARBOR  WORKS 
EXCAVATIONS 


1-  7  Brifdges,  Etc   (State)  PorUand.  Ora 

1-  8  Remove  Portion  of  Bridge  (State)     Sacramento 

1-  9  Replace  Piles   (City)  San  Francisco 
1-16  OvercroMlng  (State)  San   Mateo  County 
1-16  Five  Bridges  (State)                      Tehama  Cotinty 

1-23  Steel  Beam  Span  Bridge  (State*     San  Joaquin  County 

2-  2  Frlant-Kem  Canal  (Reclamation  Bureau  i     Friant 


12-27 
1-  8 
12-18 
12-18 
12-26 
1-  4 


MACHINERY  AND  EQUIPMENT 


1-  7  Road  Machinerj'  County)              Rlversld«  lt-10 

1-  7  Two  School  Busses  (City)            Modesto  1-  8 

1-10  Bulkhead  Gate  (Govt)                   Central  Valley  Projecl  11-  8 

1-14  Adjustable  Weir.  Etc  (Ooirt.)     Denver,  Colo.  12-11 

1-14  Motor-Driven  Vertical  Shaft  (Oort)     Milk  River  Pnijiwal  12-  i 

1-1^  Gate  Hoist  (Govt)                          Tncumcart  PpoJ«rt  u-  g 

1-14  Sell  Minesweepers   (Gen    Engineering)     Alameda  1-  4 

1-15  Street   Cars    (Cityi                            San   Francisco  12-'28 

2-15  R«gulatlng  (Sates  (Reclamation  Bureau)     Redding  1-  8 

1-17  Crane    (Govt.)                                       Keswick  12-28 

1-18  Steel  Partitions  (Reclamation  Bureau)     Earp  i.  4 

2-lif  Bulkhead  Gate  (Reclamation  Bureau'     Odair    Wksh.  1-  4 

1-21  Transformers.  Etc  (Govt)          DcoTer.  Cok>.  18-18 

1-22  Circuit  Breakers,  Etc.  (Govt)     Davis  Dam  18-18 

1-25  Ventilating  Equipment  Etc  (Govt)     Boulder  OanyoB  12-18 

1-25  Motor  Coaches  (City)                    San  Francisco  12-27 

1-28  Steam  Turbine  (City)                    Pasadena  13.   g 


2-  5  Furnish  Pumps   (Govt) 


Columbia  Basin  Project,  WmsIsl    12-20 


WATERWORKS  —  PIPELINES  -™-  DAMS  -^  TANKS 


1-  8  Install  Water  Mains  (City) 
1-10  Wftter  Main  (County) 
1-11  water  Piping  (<5ovt) 
1-21  Foundation  Work  (Govt) 
1-24  Reserroir  (CTity) 
1-24  R(?ser\'oir  (City) 
1-24  Water  System  (Dlst) 
2-7  Sptillway  ((5ovt) 


San  Francisco 

San  Mateo  County 

Twin  Falls 

Priest  Ruplds,  Wash. 

GlenOale 


Lake  Stevens,  Wash. 
Canton  Dam.  Oklahoma 


12-26 
1-  8 

12-2T 
1-  4 
1-  2 
1-  2 
1-  S 
1-  4 


SEWFRS— DISPOSAL   PLANTS — STORM  CmAINS 
FENaNG—PARKS  AND  PLAYGROUNDS 


1-  9  Otjtfall  Sewer  (City) 
1-9  Sewer  (C^ity) 
1-10  Sfwer    Svstem     <^City) 
1-14  Sewage  Disposal  (County) 


Los  Angeles 
San  Francisco 
Culbertaon     M>%>t. 

Santa  Barbara 


IS-  • 

12-20 

12-28 

1-  8 


m 


1 


PLANS  and 
Speculotions 


.    fake  it  as  it  comes:  A  speed-up 

in  SAN  FRANCiSCO'S  »177,OOU,- 
UoO  i>ostwar  program  appears  like- 
ly. Mayor  L&ptmm  said  he  will 
give  the  program  special  attention 
ill  his  annual  mefcsage  to  the  Board 
of  Superviaora.  .  The  McEner- 
oey  Memonai  Law  Library  is  to 
be  constructed  on  the  BERKELEY 
Campus  of  the  University  of  Cali- 
fornia as  a  memorial  to  the  late 
Garret  W.  McEnemey.  The  build- 
inif,  to  be  constructed  at  Bancroft 
Way  and  College  Avenue,  will  be 
an  adjunct  of  the  proposed  new 
home  lor  the  School  oi  Jurispru- 
dence, for  which  Regents  have 
asked  an  appropriation  of  1^00,000 
irom  the  SUte. 

oOo 

City  Engineer  Walter  F.  Frick- 
•tad  of  OAKLAND  has  begun  a 
survey  of  the  area  of  Beau  jt  orest 
Drive  and  Valley  View  Road,  where 
residents  have  requested  sewer  fa- 
cilities for  their  properties. 
oUo 

U  wUi  take  $1,140,000  to  com- 
plete Junipera  Serra  Blvd.  from 
Sneath  Lane,  Sau  Bruno,  to  the 
iimits  of  the  district  at  North  Bur- 
lingame,  according  to  Supervisor 
Tom  Hickey,  President  of  Joint 
Highway  District  No.  10.  The 
project  is  eligible  for  federal  funds 
on  a  matching  basis. 
oUo 

Plans  for  an  exclusive  subdivi- 
sion in  ATHERTON  were  disclosed 
recfciitiy  with  transfer  of  56  acres 
of  the  William  Herbst  estate,  rep- 
resented by  California  Pacific  Title 
Insuranoe  Co.,  to  Fred  Baldocchi, 
San  Franciaco  financier  and  realty 
developer,  for  an  indicated  price 
of  1300,000.  Baldocchi  contem- 
plates development  of  the  proper- 
ly, located  west  of  El  Camino  Real 
and  bounded  by  Almendral  and 
Stockbridge  Avenues,  into  one-acre 
parcels  with  homes  ranging  in 
price  from  $25,000  to  $30,000.  Im- 
provements— sewer  lines,  etc.,  are 
now  being  installed.  .  Ten  acres 
of  HILLSBOROUGH  property  on 
Forest  View  Road  were  sold  by 
W.  P.  Fuller  Brawner  to  Lloyd 
Simpson,  peninsula  builder-de- 
veloper, and  Wm.  D.  Dickie,  San 
Francisco  financier,  for  $80,000  for 
contemplated  development  of  half- 
acr»  homesites. 

oOo 

Parking — underground,  or  on  the 
roof.  Construction  of  underground 
municipal  garages  on  city  proper- 
ty, or  the  granting  of  applications 
for  permits  to  construct  private 
underground     garages,    was    sug- 


^aila 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Building  and 
l.ngtneeTing 


I 


Fifty-sixth  Year— Vol.  56—  No.  5 


SAN  FRANCISCO.  TUELSDAY.  JANUARY  8.  1946 


PRICE  1 5  CENTS  PER  COPY 


Equip.  Licen^ 
AppKcations  Must 
Be  Filed  by  Jan.  15 

Construction  Equipment  Licenses 
now  call  for  a  service  charge  of 
only  $3.00,  including  license  plates, 
but  1946  applications  for  the  neces- 
sary license  plates  included  in  the 
charge  must  be  filed  before  Jan- 
uary 15,  1946. 

The  AGC  Chapters  through  joint 
legislative  effort  at  the  last  ses- 
sion of  the  State  Legislature  se- 
cured passage  of  A.B.  2078  ex- 
empting construction  equipment  of 
all  kinds  from  the  California  Mo- 
tor Vehicle  Act.  Previously  such 
equipment  moving  over  the  high- 
ways was  paying  exorbitant  fees, 
sometimes  running  into  hundreds 
of  dollars  on  one  machine,  and  a 
great  saving  to  the  contractors  has 
been  effected.  The  new  bill  be- 
came effective  on  Sept.  15,  1945. 
Get  your-^pplication  in  to  the  lo- 
cal office  of  the  State  Department 
of  Motor  Vehicles  where  a  special 
form  now  printed  will  be  found 
available.  It  is  not  necessary  to 
register  the  weight.  The  $3.00  fee 
entitles  a  contractor  to  the  proper 
lic^se  with  plates  to  be  affixed  to 
the  machine. 

V 

Last  Rites  For 
Wm«  Rockingham 

Funeral  services  for  Wm.  Henry 
Rockingham,  57,  principal  mechan- 
ical and  electrical  engineer  in  the  I 
State   Architect's  office,  were  held ' 
yesterday  morning  at  Sacramento. 

Mr.  Rockingham,  who  entered 
the,  employ  of  the  State  in  1915 
and  had  served  continuously  since 
that  time  in  the  State  Architect's 
office,  died  suddenly  last  Saturday 
morning,  apparently  from  a  heart 
attack. 

He  is  survived  by  his  widow  and 
two  daughters. 

V 


Central  Chapter 
AGC  Elects  Two 
New  Member  Firms 


-       _     -  ^    ,  finding  highway  committee  has  sug- 

gested by  presidmg  Judge  Twain  I  gested  to  a  legislative  committee, 
W.  Michelson  in  a  letter  to  Mayor  that  hotels  be  built  so  that  auto- 
Lapham  of  San  Francisco.  .  .  .  !  mobiles  can  park  on  the  roof  .  . 
Senator  Raldolph  Collier,  chair-  or  shall  we  leave  the  "old  bus' 
man    of   a    jofnt    legislative    fact-    home. 


At  their  regular  monthly  meet- 
ing the  Board  of  Directors  of  the 
Central  California  Chapter  of  the 
Associated  General  Contractors  of 
America,  Ij>c.,  elected  the  follow- 
ing firms  to  regular  membership: 

J.  H.  Fitzmaurice,  2857  Hannah 
St.,  Oakland,  HIgate  2490.  Fitz- 
maurice has  been  in  the  contract- 
ing business  in  the  East  Bay  since 
1922.  His  firm  specializes  in  con- 
crete building  construction  and 
paving.  During  the  23  years  that 
has  transpired  since  he  went  into 
business,  Fitzmaurice  has  built 
many  of  the  large  concrete  struc- 
tures, both  commercial  and  gov- 
ernment, in  Alameda  and  Contra 
Costa  counties.  The  business  of 
this  firm  amounts  to  more  than 
$500,000  a  year. 

Nat  Lena,  1174  19th  St.,  Oak- 
land, HIgate  2680,  has  become  a 
member  of  the  Central  California 
Chapter,  having  been  elected  at 
the  last  meeting  of  the  Board  of 
Directors.  Concrete  construction  of 
commercial  buildings  on  a  large 
scale  has  been  Nat  Lena's  specialty 
for  many  years.  His  firm  has  also 
hanlded  some  large  state  and  mu- 
nicipal concrete  buildings;  also 
street  and  paving  contracts  inci- 
dental to  the  buildings.  Nat  Lena 
has  operated  in  the  East  Bay  Area 
for  many  years. 

V 

UC  EXTENSION 
CLASSES  BEGIN 
NEXT  WEEK 


m%i 


HON.  EDWIN  C  JOHNSON 


In  the  Rockies  the  stan^  glisten 


US  Government 
Vs.  State  of  Calif. 
Re.  Ocean  Bed 

The   suit   of  the   United   States 

Government    to    estabiish    owner- 'T*"^^^  ^\*^^  **^  *'"■  ^'^^  *^I* 

,  .       .  ., ^„  v^j  ^-  .,  ,  Ithe  Arapahoes — a  man  grows  into 

ship  of  the  ocean  bed  off  the  coast  jthe  full  stature  of  American  Cit- 
of  California,  brought  in  the  Su- 
preme Court  at  Washington  and 
directed  against  this  State  and  its 
people,  is  of  such  far-reaching  im- 
portance as  to  inspire  probable 
action  by  the  State  Legislature  at 
the  special  session  which  convened 
yesterday. 

Speaker  of  the  Agsembly  Chas. 
W.  Lyon  has  been  in  consultation 
with  legislative  leaders  and  action 
in  two  phases  of  the  matter  is  in- 
dicated in  a  recent  recommenda- 
tion by  the  Joint  Legislative  Bud- 
get Committee. 

According  to  Lyon,  the  first 
would  be  an  act  to  delimit  the  sea- 
ward boundaries  of  the  state,  this 
being  among  the  powers  reserved 
to  the  states  by  the  Constitution 
and  by  international  law;  the  sec- 
ond would  be  a  joint  resolution  to 
ask  permission  for  the  Legislature 
to  intervene  in  the  suit  as  a  friend 
of  the  court,  file  separate  briefs 
and  appear  by  counsel  from  its  own 
membership. 

"Should  the  court  rule  in  favor 
of  the  United  States  Government 
in  this  suit,  it  would  sharply  limit 
the  law  giving  powers  of  the  Leg 


izenship.  I  refer  to  Honorable  Ed- 
win C.  Johnson,  Democrat,  Senior 
U.  S.  Senator  frttm  Colorado. 

•  •    ♦ 

The  next  session  of  Congreas 
will  hotly  debate  a  loan  of  about 
4.5  billion  dollars  to  Great  Britain. 
Your  banker  would  laugh  at  you 
if  you  asked  for  a  loan  under  the 
same  terms  and  conditions,  even 
though  you  put  up  100%  U.  S. 
currency  as  security.  The  loan  has 
built-in  escape  clauses,  permitting 
non-payment  without  default. 

•  *    • 

Senator  Johnson  will  propose 
that  the  Treasury  Department  put 
on  a  8]>eeia]  bond  drive  for  Uiis 
loan — guaranteeing  the  buyers  of 
the  bonds  no  more  than  England 
pays — if  and  when. 

•  •    • 

The  success  of  this  drive  would 
be  a  direct  referendum  by  the  peo- 
ple and  might  set  the  pattern  for 
about  15  billion  dollars  of  other 
loans  now  cooking. 

•  •    • 

This  is  not  anti-British.  It  is 
pro-American.  The  time  has  come 
when  more  attention  should  be  giv- 
en to  blank  checks  the  taxpayers 


»%*»• 


New  Director 
Appointed  Fbr 
NRE  Foundation 


islature  and  repeal  by  decree  many  are  asked  to  sign. 


at 


SUMMERBf!.'  fflOf 


1746  Thirteenth  ^t.,  Oakiand   'ilii. 

From  San  Frdncis«.o  TroT.  other  exchanges 

Enterprise  lQ9iO  TWinoak^  3622 


Business  Adauni»tration,  Engi- 
neering, and  Economic  classes  are 
among  those  offered  by  Univer- 
sity of  California  Extension  begin- 
ning next  week  in  the  San  Fran- 
cisco center,  540  Powell  Street.  On 
Monday,  January  14,  "Personnel 
Administration"  meets  at  7  p.  m., 
and  "Labor  Economics,  part  B," 
at  6:30. 

Meeting  on  Wednesday,  7  p.  m., 
are  "Industrial  Procurement,"  "Au- 
diting", "Business  Law",  and  "La- 
bor Economics,  part  A."  On  Thurs- 
day, at  7:30  p.  m.,  a  class  beghis 
in  "Power  Plant  Operation." 

Information  about  these  and  oth- 
er classes  may  be  obtained  at  the 
above    San   Francisco    address. 

V 

ARCHITECT    MOVES    OFFICE 


The   idea 


is 


unique    in 


that   it 
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BURKE  FORM  CLAMPS 


"Tr~= 


V 

SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Jtrancisco       -       Phone  GArfield  8768 


MiA 


Safety  FINLENITE  Tread 

Slept,  Nosings,  Platfornu,  Sidewalk  Boxes 

All  Type*  Gray  Iron  Castings 

SAN    FRANCISCO    IRON    FOUNDRY 

(tIAN  FRANCISCO  IRON  WORKS) 
260  T())VXS]^D  STREET - Phone  DOngias  1175 


Archit«ct  Philip  D.  Tomasello 
has  announced  removal  of  his 
office  in  the  Phelan  Building  to 
605  Washington  Street,  corner 
of  Montgomery  Street.  The  tele- 
phone number  is  Slitter  9046. 


bed  in  future  exploration  for  pe 
troleum.  It  would  virtually  change 
the  status  of  California  from  a 
maritime  to  an  inland  state  with 
no  control  over  the  water  lying  off 
its  shores,  even  to  their  protection 
from  pollution  in  the  interest  of 
the  health  of  the  people. 

"Clearly  the  Legislature  should 
do  everything  within  its  power  to 
give  aid  in  opposing  this  remark- 
abte  suit  which  at  this  late  date 
challenges  rights  freely  exercised 
by  the  state  government  of  Cali- 
fornia over  a  period  of  96  years," 
Lyon  stated. 

V 

NEW    APPOINTMENTS 

New  appointments  of  the  official 
staflf   of    Calaverar    Cement    Corn- 


existing  state  laws,"  said  Speaker  ; 

"It* would  so  limit  the  state  and  |  asks  the  Administra'tion,  the  State  |  found  in  the  immediate  future,  it 
county  power  of  taxation  as  to  Department,  and  the  Treasury  De-  will  be  difficult  to  construct  the 
deprive  the  people  of  the  benefit  partment  to  be  honest  with  the ,  400,000  new  dwelling  units  which 
of  any  taxation  on  oil  production  American  People  regarding  one  of  have  been  predicted  for  this  year 
should  the  scene  of  operations  I  ^liese  international  '*loan"  deals.  by  government  e«onomists,  let 
shift  from  the  land  to  the  ocean  rrv-  *    ***         j        *        alone   build   the    500,00«    or    more 

^^o^Il^J  ^^^  *   vT !  ""^*s  which  the  industry  has  been 
~*  "*         "         asked  to  complete. 

"The  need  for  new  hocusing  is 
so  great  that  special  attention 
must  be  directed  to  this  problem 
at  the  earliest  possible  date.  We 
are  certain  that  manufacturers  of 
the  building  products  in  question 
will  welcome  an  opportunity  to 
meet  with  you  in  Washington  to 
discuss  metJiods  of  removing  the 
obstacles  to  production. 


'Federal  Hoosing  Expediter  Action 

Urged  in  Butt«  Material  B.ttleB.ck 

L.  C  Hart,  Frtandent  of  the  Producers'  Council,  national  orfjaniia- 
tion  of  building  product  inanufacturer>.  ban  urgt^i  Wilson  t  .  Wyatt, 
Federal  Housinf  Expediter,  to  confer  promptly  with  manufacturers 
of  scarce  buiiUing  matenals  and 
equipment  for  the  purpose  of  re- 
moving bottlenecks  which  threaten 
to  restrict  the  number  of  new 
housing  units  which  can  be  built 
this  year. 

"Manufacturers  of  m  i  i  1 «  o  r  k, 
enameled  ware  plumbing;  fixtures, 
and  warm  air,  hot  water,  &nd  steam 
heating  equipment  are  experien- 
cing manpower,  raw  matierials,  or 
pricing  problems  which  are  hold- 
ing down  production,"  Hart  said 
in  a  letter  to  Wyatt.  '^A  recent 
survey  conducted  by  the  Producers' 
Council  indicates  that  the  supply 
of  other  essential  building  prod- 
ucts should  be  sufficient  to  meet 
all  probable  housini;  requirements 
this  year,  but  suitable  homes  ean 
not  be  built  in  quantity  Unless  the 
currently  scarce  products  also  be- 
come available. 

"Merely  issuing  priorities  to 
builders  of  low-cost  housing  will 
not  guarantee  a  sufficient  supply 
of  these  critical  products,  because 
there  ^^ill  not  be  eoough  to  fill 
priorities  unles  prompt  action  is 
taken. 

"These  production  prooaems  can 
be  solved  only  bv  government  as- 
sistance and,  unhess  solutions  are 


intH'e  Senators  with  John- 
MNi'a  sense  of  obligation 
and  duty  to  the  Pe(H>le  of 
this  Rftpoblic  .  .  .  about 
95  m«r*  such  Senators  1 


WAGE  ADJUSTMENTS 


The    Wage    Adjustment    Board 
during  the  month  has  granted  the 
following    increases    in   the    Build- 
ing Tnides  Crafts  of  California: 
Alameda  and  Contra  Costa  Cos.: 
;rny  have  "b^en'^.'noi^ced  by  H  *  Plasterers     K/anted     an     increase 
r     Majrinn,    Vice    President    and   from   $1.83-1/3  to   $2.00 
*        -    -       '-  •        ■" —    '     Los  Angeles 


Announcement  of  the  appoint- 
ment of  Henry  B.  Price,  a  Wash- 
ington attorney,  as  Executive  Di? 
rector  and  Counsel  of  the  National 
Real  Estate  Foundation,  was  made 
by  Arthur  W.  Binns,  President  of 
the  Foundation. 

Price,  who  has  just  been  re- 
leased as  a  lieutenant  from  the  U. 
S.  Navy,  will  have  the  responsibil- 
ity of  perfecting  the  Foundation's 
machinery  for  studying  taxation 
and  other  problems  affecting  prop- 
erty owners,  particularly  small 
home  owners.  He  will  also  super- 
vise the  organisation  of  Home  and 
Propyerty  Owners  of  America,  a 
division  of  the  Foundation. 

In  taking  over  the  job  of  di- 
recting the  affairs  of  the  Real  Es- 
tate Foundation,  Price  is  returning 
to  a  field  in  which  he  has  had  many 
years  of  experience. 

A  native  of  Georgia,  be  was 
graduated  at  Emory  University 
and  later  at  the  George  Washing- 
ton Law  Sdiool,  Washinrton,  D.  C. 
He  is  a  menl^  of  tfie  bar  of 
Washington,  D.  C,  and  Chicago. 

Before  receiving  his  commission 
in  the  Navy,  Price  had  served  five 
years  with  the  RFC  and  the  RFC 
Mortgage  Company  and  the  next 
seven  years  with  the  National  As- 
sociation of  Real  Estate  Boards. 
His  service  with  the  National  As- 
sociation of  Real  Estate  Boards  in- 
cluded that  of  Executive  Secretary 
of  several  of  its  affiliates,  among 
them  the  National  Institute  of 
Real  Estate  Brokers,  Home  Build- 
ers Institute  of  America  and  tiie 
Society     of     Industrial     Realtors. 


C  Maginn,  Vice  President  andjirom  ;fi.8a-i/3  to  ^z.w  per  hour. 
Chairman  of  the  Operating  Com-  Los  Angeles:  Asbestos  Workers 
mittee.  Wm.  P.  Schwiodt  has  been  granted  an  increase  from  $1.50  to 
named    Assistant    Vide    President  $1.75  per  hour. 


and  Sales  Manager,  A.  A.  Hoffman, 
Consulting  Engineer,  Lewis  A.  Par- 
sons, Consulting  Technologist,  and 
M.  J.  London,  Traffic  Manager. 
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CaJvafiized,   ptoin  and  corrugoted; 
Hot  ond  Cold  Rolled 


BETHLE H E AMi    PACIFIC 
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STEEL 


CORPORATION 
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DiiHict  CWKcm:  S«cmt«,  Portland,  Los  An«*Ut,  Solt  Lake  City 

St—f  PIvnH .  SeattI*,  Sowth  San  Francisco,  Los  AngeJM 

Pobritating  Workt :  South  Son  Froncisco,  Aiarnmda,  Lo«  Ang«l«t 

Milt  DfxtH  ■  Seattle,  Portland,  Son  Proncixo,  Los  Ang«Us 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR   PROMPT,   EFFICIENT  SERVKE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Lt 

SAN  FRANCISCO  OAKLAND 


San  Francisco  Bay  Area:  Tile 
Setters  granted  an  increase  from 
$1.50  to  $1.80  per  hour. 

Los  Angeles:  House  Movers 
granted  an  increase  from  fl.50  to 
$1.87%    per   houi\^ 

Lo^  Angel^sr^G  1  ass  Workers 
j  granwdap^  "Increase  from  $1.26  to 
i  $1.35  TJ^hour. 

San  Bernardino:  Electricians 
granted  an  increase  from  |1.50  to 
$1.70  per  hour. 

Bricklayers  for  the  Counties  of 
San  Francisco,  Alameda,  Contra 
Costa,  Lake,  Napa,  Solano,  So- 
noma, Marin  and  San  Mateo,  have 
been  granted  a  wage  increase  from 
$1,875   to   $2.06. 

V 

Horse  sense  is  what  keeps  a 
horse  from  betting  on  the  human 
race. 


COBURN  &.  MONTAGUE 

ENGINEERS 

—Surveys    and    Investigations— 

— Design  of  Industrial  Buildings — 

— Airports — 

— Water   Supplies — 

— Supervision    of   Construction — 

12  So.  First  St..  Sa»  Jose,  CaUf. 
Ballard  6245 
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Eflicient-^Firesoie 

Light  Weifht 
Eosy  to  Apply 


OlHifi 
F/BfRGLAS 

SHIP  INSULATION 
NIMII  OOTNl 

CO10  msuunoN 

SOUND  Df  A  DIM  INC 

EUCTMCAl  tNSUU'lON 

PIfflSAFE  FAIRiCS 

OUST  STOP  FaifAS 

LAMINATt  RUNMKINS 


NOW  AVAIiAaU  M  YOUR 
IHSULATIOM  SUPPLY  HOUiE 

.  .      OR    CAtl  .  .  . 


WESrERM   fIBiRGLAS  SUPPit,  ITD. 


'>  T  "»      ? 
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739    Bryon*    w*     -.t       5,'tt/    S"*-"*'  •  *ian    ►rofcf'ct,    ,',  CaM*orn>u 
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Native  San  Franciscan, 
rec«mtly  released  from 
Manne  Corps,  with  back- 
grcytmdi  of  mntnal  friends 
in  heavy  construction  in- 
dustry, desires  sales  posi- 
tior  witb  equpment  com- 
pany. 

REPLY  BOX  IS 

c/o  Daily  PadfTo  Builder 
San  Fran«l»oo,  Cailf 


Concrete  Cnttiig 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Toob  of  AD  Ends 
CLEMENTINA  CO. 

2277  JERROLD  AVBNUE 
Phone  Mission  K36  -  0755 


CELOTEX  INSULATION  PRODUaS 

^  Celo-Blodk  fo«  RdrigeralUMi 

€el«-Sidtfig  for  Comtraetion  Work 
€«tlotex.  lUii  ^boards 

Harbor  Plywood  Corp.  of  Caitfornia 


&40  Teatb  SL 


MArket  670S 


Saa  Fiaacasoo 


T  WI8TYES 

THE  HANDY  ECONOMICAL  3000  !b    SPREADER  TIE  FOR 

CONCRETE  WALL  CONSTRUCTION 

n^lEDIATE  SERVICE     ALL  SIZES  »  LUMBER  DIMENSIONS 

MA^NUf ACTURED  IN  SAN  FRANCISCO 

UNIVERSAL  FORM  CLAM^  COMPANY 

333  SEVENTH  ST.       -       UNderhfll  3144       -       SAN  FRANaSOC) 


JiniSTOM 


PRIOR  IT  IBS  NO 
lONGER  REQI/IPID 


^COWVERT  TO 
FlOOtCSCBT' 


PRODUCTS 


l^ichel  &  Pfeffer 
Iron  Works,  Inc. 

Tanth  and  Harrison  •  San  Francisco,  California 


Fluorescent  ProductsCo. 


N        X'  ■     ft 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 

SEND  m  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECinCATIOfiS. 

t^fM^    I  PRICE  BUILDING  SPECIALTIES  CO. 


BUY  SANISTEEL  MADE  IN  SAN  FRANCDCO 
SSGilbcrtSt.  lBt«BS 
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DAILY   PACIFIC   BUILDER 


TUESDAY,  JANUARY  8.  1946 


ADVANCE  COWITRPCTIOBI  REPORTS 


DAILY  PACIFIC  BUILDER 

iMuad  Ev*ry  Morning,  Exc«pt  Saturday,  Sunday  and  Lagai  HalMaya 

OAILT  PACIFIC  BUILDER  is  the  pioaeer  constnictlaa  daUy  a<  tha 
Pafliflc  Coaat,  Maintainmg  &  complete  news  repcnliaK  Mrrtea 
oavwlQg  all  principal  buiidmr  and  engmeenng  projecta; 
coosoUdated  Janu&ry  2,  1930,  with  Larsen's  Advaao* 
CanatructioD  ReporU.  A  ljbg».l  Newspap«i'  of  gen- 
eral circulation  aa  defiaed  by  the  Superior 
Court  of  San  Francisco  Couaty. 

SUBSCRIPTION  RATES: 
tSM  per  Month;  980  per  Year  (Payable  in  Advance).  Single  Capy,  Ito 

Bntered  as  Second-Class  matter  July  25,  1907,  at  the  pe^t  office 
at  San  Franclaco,  California,  under  the  Act  of  March   8,  1879 

PubiiAed  by 
STARK  RATH  PRINTING  ^PUBLISHING  CO      ^4^ 
Under  a  management  agreeafrt  witb 
F.  W   DODGE  COBPORATION,  Owmer 

G.  E.  McQAVRAN.  Editor  J.  E.  ODQERS,  Advertlaing  Mm*.m9-mr 

465  Tenth  St.,  San  Francisco  3  TeL:  MArket 


«■  *  i  'yt 


BUILDING  SECTION 


NEWS  INDEX 

For   convenient   reference,  newa 
reporta  In  thla  section  ara  olaaal- 

flad  as  foltowt: 

Apartments   ______________    t 

Mortuarlee ___»_    f 

Churchee s 

Factories  and  Warehousea_      4 
F'lats , g 

Garages  A  Service  Statlonai—     6 

Federal   Buildings 7 

Cluh  Buildings  a 

Hos^tals 9 

Hotels ig 

Ice  and  Cold  Storage  Planta.  11 

Power  Plants r—~ 11 

Pub.   Bldga^  Flrehowsea,  Jails  IS 

Residences 14 

Schools 18 

Banks,  Stores  and  Offlcea  16 

Theaters    ___,^ 17 

Wharves  and    Docks tf 

Misoellaneous  Construction  19 

Misc.  Supplies  and   Matsfiala  90 


completed  by  M.  J.  Gabrtelsen,  struc- 
tural engineer,  6362  Hollywood  Blvd., 
IjOs  Angeles.  4 


FACTORIES  AND 
WAREHOUSES 


January'  8,  1946 
BIDS  OPENED 
PLANT 

SACRAMENTO,    Calif.    21.st  and     'J" 

Streets. 
Construction  of  one-story  building. 
Owner— Ravensavv  Tool  Company. 
Architects — Adams    &    Doggart,    2789 

Riverside   Blvd.,    Sacramento. 
Low    Bidder— H.    W.    Robertson,    2917 
T  St.,  Sacramento,  $15,887. 
Other  bidders  were: 
Otto  Stelnbrenner,  $16,800. 
Lawrence  Constr.   Co..  $16,846. 
Chas.  F.  Unger,  $17,520.     •     •  4 


January  8,  1946 
PLANS  BEING  FIGURED— BIDS 
OPEN  JANUARY  12,  3  P.  M. 

mex:hanical  work 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Cor.  Phelan  Ave.  and  Senter  Rd. 
All  mechanical  work  for  the  con- 
struction of  a  reinforced  con- 
crete fruit  and  vegetable  can- 
nery, consisting  of  a  main  manu- 
facturing building,  a  boiler  house, 
finished  stock  warehouse  and  cold 
storage  unit.  The  mechanical 
work  will  include  heating,  plumb- 
ing, wiring,  fire  protection  and 
powerhouse  equipment. 
Owner— Beechnut  Packing  Co.,  Cana- 

Johare,  N.  Y. 
Architects— Binder  &  Curtis,  35  W. 
San  Carlos  St.,  San  Francisco. 
As  reported  elsewhere  in  this  issue 
of  the  BUILDER,  bids  for  the  gen- 
eral construction  are  being  received 
January  12,  3  P.  M.  '4 


January  8,  3946 

WORK    STARTED 

FACTORY  Bldg.  Cost.  $40,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 

One-story  Aqua  Foam  factory  build- 
ing (88xl00-ft.)  of  stud  and  ce- 
ment plaster  construction,  wood 
trusses,   built-up  roof,  etc. 

Owner— Fire    Appliance    Corporation. 

Architect— Hlggins  &  Root.  Security 
Bldg.,  San  Jose. 

Contractor— W.  W.  Kartell,  883  South 
10th  St.,  San  Jose.  •        "4 


January  8,  1946 
SUB-CONTRACTS  AWARDED 
WAREHOUSE  Cost,  $46,500 

BELMONT,    San     Mateo    Co.,    Calif. 

Old  County  Rd.  and  Harbor  Blvd. 
Construction  of  warehouse  and  office 

building. 
Owner  and  builder— Daley  Bros..  426 

Bryant  St.,  San  Francisco. 
Plarfc  by  owner. 
Roofing  — J.    W.    Bender    Roofing    & 

Paving  Co.,  1999  Bryant  St.,  San 

Francisco. 
Plumbing   and    Heating — Harry    Lee, 

216  California  Dr.,  Burllngame. 
Electric  Wiring — Central  Electric  Co., 

610  3rd  St.,  San  Francisco. 
Sheet  Metal— J.  A.  Gaffigan  Heating  ! 

Co.,  315  9th  St.,  San  Mateo. 
Glass— W.  P.   Fuller  Co.,   201  Mission 

St.,  San  Francisco. 
Mill  Work— Brannan  SL  Planing  Mill, 

560  Brannan  St.,  San  Francisco 


story  power  house,  76x77  ft  in  area, 
reinforced  concrete,  composition  roof, 
steel  saah.  concrete  floor;  enlarging 
laundry  worit  shop  from  40x80  ft  In 
area  to  40x170  ft  in  area.  13 

Januar>-  8,  1946 

SUB-CONTRACT    AWARDED 

BOATHOUSE  AND  FACILITIES 

Contract  Price,   $47,917 

CARQUINEZ  STRAITS,  Vallejo.  So- 
lano  Co.,  Calif.  California  Mari- 
time Academy. 

Construction  of  boat  house  and  fa- 
cilities consisting  of  covered  dock 
for  small  craft  working  space, 
sail  loft  and  storage  facilities  of 
wood,  wood  frame  construction 
on  wood  pile  foundations. 

Owner— State  of  California,  Division 
of  Architecture.  Public  Works 
Building,  lt2h  and  N  Sts..  Sacra- 
mento, n 

Plans  by  Anson  Boyd,  state  architect 
Public  Works  Bldg..   Sacramento. 

Contractor— J.  A.  Bryant  1815  Cap- 
itol  St,   Vallejo. 

Pile  Driving  Only— M.  B.  McGowan, 
Inc.,  625  Market  St.,  San  Fran- 
cisco. •  13 


January  8,  1946 

CONTRACT   AWARDED 

OFFICE  BUILDING 

Approximate   cost   $120,000 

SACRAMENTO,  Cal.    Foot  of  Broad- 
way. 

Construction  of  two-story,  frame  and 
stucco  office  building. 

Owner— Asiociated   Oil   Co.,    79   New 
Montgomerj-  St.,  San   Francisco. 

Architect   —  Vincent  G.    Raney,   233 
Post  St.,  San  Francisco. 

Contractor— Markwart  Co.,  Box  2104, 
Sacramento.  •        •  16 


L  Jantiary  8,  1046 

FUNDS  ALLOTTED 

HILLSBORO,  N.  M.— Rural  Electri- 
fication Administrator  Claude  R 
Wickard,  Washington,  D.  C,  has  re- 
ported a  loan  allotment  in  the  amount 
of  $50.0Qp  to  the  Sierra  Electric  Co- 
operative, Inc.,  Hillsboro,  N.  M.,  for 
the  construction  of  a  trojismission 
line  in  the  Hillsboro  area.  19 


RESIDENCES 


January  8,  1946 
PLANNED 
RESIDENCES 

Approximate  Cost  $12,000  Each 
LOS  ANGELES,  Calif.  Corsica  Dr. 
Construction    of    six    or   more    resi- 
dences. 
Owner   and    Builder — Peter   N.    Asci, 
2201   Glencoe    Ave.,    Venice    (for- 
merly of  49  Jason  St,  Pittsfield, 
Mass.). 
Architect — Not  Given. 

The  owner  plans  to  build  and  sell 
upon  completion.  14 


January  8.  1946 
WORK    STARTED 
STORE    BLDG.  Cost,    $30,000 

SAN  JOSE,  Santa  Clara  Co..  Calif. 

South  First  Street 
Construction    of    one-story    concrete 

store    building    (30xlO0-ftJ    with 

built-up  composition   roof. 
Owner — Shulman    Brothers. 
Architect— Higgins  &  Root.   Siecurity 

Bldg.,  San  Jose. 
Contractor — E.     A.     Hathaway,     1275 
Glen  Eyrie  Ave.,  San  Jose.     •  •     16 


SUB .  BIDS  WANTED 

QraarttI  oatstractars  dsalrtng  suli-biats  on  any  job  are  invited  ts  make  kncwn 
tnair  retfuiratnanta  In   thit    column.     There    Is    no    charge    for  this  ssrvlca. 


Januarv  8,   394H 
PLANS  BEING   FIGURED- 
BIDS  OPEN   JAN.  12,  11    A.   M.    . 
STORE  BLDG.    Approx.  Cost,  $50,000 
SAN  JOSE,   Santa  Clara  Co..   Calir. 

South   First   Street. 
Construction    of    one-story   and    part 
mezzanine    concrete    store    build- 
ing    (90-ft.     front     180-ft     deep) 


January  8,  1946 
FUNDS  ALLOTTED 

SPOKANE,  Wash.— Rural  Electri- 
fication Administrator  C||ude  R 
Wickard,  Washington,  D.  C.  has  re- 
ported a  loan  allotment  in  the  amount 
of  $515,000  to  the  Inland  Empire  Rural 
Electric,  Inc.,  Spokane,  Wash.,  for 
the  construction  of  transmission  lines 
in  the  Spokane  area.  19 


Edgemcmt  Sehcci  Addn.,  San    Bruno;    Bids  open   January  11,  8  P.   M. 
RichaiYl  Delucchl  4  Co .  420  San  Mateo  Ave..  San  Bruno  (San  Bruno  974) 
Carrioo  A  GauUer.  MS  Ocean  Ave.,  San  Francisco   (JUniper  4-8081). 
Peter  Sartorio,  262  Ciemejitina  St,  San  Francisco  (OArfield  8317). 
S.  J.  Amoroeo  Constr.  Co.,  2100  OakdaJe  Ave.,  S.  F.    (Mission   1490). 
Moore  &  Roberts.  683  Miaalon  St,  San  Francisco   (GArfleld  8579). 
Midstate  Constr.  Co..  1207  Bush  St.  San  Francisco   (ORdway  4638>. 
M.  K.  King,  Inc..  231  Franklin  St,  San  Francisco   (UNderhlii  8209). 


Altar  Bldg..  Grant  Ave.  and  Maiden  Lana,  S.  F.;  Bid*  open  Jan.  11,  3  PM. 
Dlnwkldie  Constr.  Co.,  Inc.,  210  Crocker  BMg.,   S.   F.    (KXbrook  5616). 
MacDdnald.  Young  &  Nelson,  127  Mon turnery  St,  S.  F.    (SUtter  8296). 
G.  P.  W.  Jensen  A  Sons.  Inc..  320  Market  St,  S.  F.   (GArfield  2444 1. 
Parker.  Steffcns  tt  Pearce.  136  South  Park.  San  Francisco  (ElXbrook  6639) 
H.  H.  Larsen  Co.,  64  South  Park    San  Francisco  (EXbrook  3190,  3191) 


Swinerton  &  Walberg  Co..  225  Bush  St,  Skn  Francisco   (GArfield  2980) 
Barretk  A  Hllp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 
Howes  &  Whitaker.  626  Russ  Bldg..  San  Francisco    (GArfield  5729). 
M.  K.  King.  Inc..  231  Franklin  St,  San  Francisco   (UNderhlii  8209). 


SCHOOLS 


Januarv  8.   1946 
BONDS  VOTED 
SCHOOL    IMPROVEMENTS 
SAN  PABLO,  Contra  Costa  Co..  Cal. 
I  Alteration.s      and      improvements      to 

school    buildings. 
Owner — San    Pablo    Elementary    fech. 

District. 
Architects— Dragon  &  Schmidts.  2068 

Allston  Way,   Berkeley. 


The     school     district     voted     bonds 
Hardware  — Marshall-Newell    Supply  1  January    6   in    the   amount    of   $2(X).- 


000  to  finance  construction  of  school 
improvements.  •         •  15 


Co..  Spear  and  Mission  Sts..  San 

Francisco. 
Concrete — H.  E.  Casey  Co..  835  Wood- 

side  Way,  San  Mateo.  4  i 

•  j  January  8.  1945 

January  8.  1946      .PLANNED 
PLANS   BEING   FIGURED—BIDS        '  AUTOMOTIVE  EQUIPMENT  BLDG. 
OPEN  JANUARV  8,  3  P.  M.  '  C»«t.  $100,000 

CANNERY  Cost.  $1,000,000    OAKLAND,   Alameda   County,    Calif. 

SAN   JOSE,   Santa   Clara   Co.,    Calif.  1         26th    St.   between    Broadway  and 

Cor.  Phelan  Ave.  and  Senter  Rd.  Harrison. 

General  construction   of  a  reinforced  '  Construction  of  building  to  have  300 


trusses,  built-up  roof,  etc 
Owner — Richard     Hartman 
Architect— Higgins  &   Root.   Security 
Bldg..  San  Jose. 

Following  contractors  are  figuring 
plans : 

Ernest     A.     Hathaway.     1275     Glen 
Eyrie  Ave.,   San    Jose. 

Earl    W.    Heplfe,    494    Delmas    Ave.. 
San  Jose. 

Carl  N.  Swenaon  Co..  355  Stockton 
Ave..  San  Jose.  •        •  16 


January  8,  1946 
CONTRACT    AWARDED 

STORE  BUILDING  Cost   $8,500 

SACRAMENTO,  Sacramento  County, 
Calif.  Southwest  comer  Seventh 
and  P  Sts. 

Construction  of  store  building. 

Owner  —  James  Anastasiow,  Sacra- 
mento. 

Architect  —  Frederick  S.  Harrison, 
Elks'  Bldg.,  Sacramentoj 

Contractor— C.  P.  Edwards,  2965  Del 
Paso  Blvd.,  North  Sacramento.  16 


concrete  fruit  and  vegetable  can- 
nery on  23-acre  site,  consisting 
of  main  manufacturing  building, 
a  boiler  house,  finished  stock 
warehouse  and  cold  storage  unit 
Owner — Beechnut  Packing  Co.,  Cana- 

Johare,  N.  Y. 
Architects — Binder    &    Curtis,    35    W. 
San  Carlos  St.,  an  Francisco. 
The     following     contractors     have 
been  furnished  with  plans  and  speci- 
fications : 

Earl  W.    Heple,   494   Delmas    Ave.. 
San  Jose. 

Carl  N.  Swenaon  Co.,  355  Stockton 
Ave.,  San  Jose. 

A.    Famell  Blair,   9   Main    St,   San 
Francisco. 

McDonald,    Young    &    Nelson.    127 
Montgomery  St.,  San  Francisco. 

Moore   &   Roberts,   693   Mission    St., 
San  Francisco. 

Parker,     Steffens     &     Pearce,     133 
South  Park,  San  Francisco. 

Erbentraut  &   Summers.   446   Sixth 
St.,  San  Francisco. 

Bechtel  Bros.  &  McCone,  220  Bush 
St..  San  Francisco. 

Peter  Kiewit  Sons  Co.,  442  Post  St, 
San  Francisco. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco. 


ft.  frontage. 
Owner— Chanslor  &    Lyon,    29th   and 

Webster  Sts.,  Oakland. 
Architect — Not  announced.  10 


January  8,  1946 
CONTRACT   AWARDED 

UNIVERSITY  OF  SOUTHERN 
CALIFORNIA,  Los  Angeles.  Calif.— 
P.  J.  Walker  Co.,  3900  Whiteside  4ve., 
Los  Angeles,  has  been  awarded  a 
contract  for  the  construction  of  a  40- 
room  temporary  classroom  building 
at    929-47    35th    Place,    Los    Angeles, 

jfor  the  University  of  Southern  Cali- 
fornia. The  building  will  cover  an 
area  116x284  feet  and  will  be  wood 
frame    construction ;    estimated    cost, 

'$100,000.  Plans  are  being  completed 
by  Architect  C.  Raimond  Johnson. 
6201  Rodgerton  St.,  Los  Angeles.       16 


January  8.  1946 

PRELIMINARY    SKETCHES 

COMPLETED 

ADDITION  and  ALTERATIONS  to 
BLDG.        Estimated  Cost  $85,400 

SACRAMENTO,  CJalif.  Southeast  cor- 
ner Tenth  and  J  Sts. 

Additions  and  alterations  to  Mer- 
chandise Store  Building, 

Owners — Joe  and  Grace  Shun,  et  al, 
712  J  St,  Sacramento. 

Architect  —  Frederick  S.  Harrison, 
Elks'  Bldg.,  Sacramento. 

Structural  Engineer — Fred  W.  Kell- 
berg,  5860  Heron  Dr.,  San  Fran- 
cisco. 

Contractor  —  C.  J.  Hopkinson,  1810 
28th  St.,  Sacramento. 

Plumbing— Leonard  V.  Plummer,  1019 
J  St,  Sacramento. 

Heating  and  Ventilation — McLaugh- 
lin Sheet  Metal  Works,  1914  I  St, 
Sacramento. 

Brick  Work — Harry  Johnson,  818  26th 
St.,  Sacramento. 

Terra  Cotta  — Gladding-McBean  Co., 
Lincoln,  CeUif.  16 


Jajiuary  8,  1946 
FUNDS  ALLOTTED 

trti^tSn^IS£in?ft°iVr''cSudT^  !  ""''^  ^***'  ^''^'^^  ^"•^'-'  ^"   ^r.nci»co;   Bid.  open  Jan.  11.  2:0t  P.  M. 

Wickard,  Washington,  D,  C,  has  re- 

ported  a  loan  allotment  in  the  amount 

of  $67,000  to  the  Park  Electric  Co-  ! 

operative.  Inc.,  Livingston,  Mont,  for  I 

the  construction  of  transmission  lines  < 

in  the  Livingston  area.  10 '  Beechnut  Packing  Co.,  San  Jose;    Bids  open  about  January  8. 

I      MacDonald,  Young  ft  Nelson,  127  Montgomery  St..   S.  F.    (BUtter  8296). 

Moore  &  Roberts,  603  Missien  S«  ,  San   Francisco   (GArfield  8579). 

Erbentraut  &  Summers.  446  Sixth   St..  San  Francisco   (MArket  8310). 

Carl  N.  SwensoB  Co..  355  Stockton  Ave..   San  Jose  4    (BAllard   2602). 

A.  Famell  Blair.  9  Main  Street  San  Francisco  (YUkon  03901. 

Parker.  Steffens  A  Pearce,  135  South  Parle.  San  Francisco  (EEXbrook  6689) 

Peter  Kiewit  Sons  Co..  442  Post  St.,  San  Francisco   (EXbrook  5736 >. 

M  &  K.  Corp.,  200  Financial  Center  Bldg..  S.  F.    (EXbrook  704). 

Earl  W.  Heple,  494  Delmas  Ave.  San  Jose   (BAllard  7237). 

Empire  Constr.   Co..   Ltd..   344   Harriet   St..    SL    F.    (HEmlock   3400). 

Jas.  I.  iBaraee  Constr.  Co.,  941  Runs  Bldg..  S.  F.  (EXbrooOc  6806-7054). 


January  8,  1946 
CONTRACT  AWARDED 

THE   DALLES.    Wasco    Co.,   Ore- 
Electrical  Construction  Co.,  1660  Cen- 
concreet^  walls   ajnd  ^  floors,    steel    ter  St,   Tacoma,   Wash.,   at  $296346, 
♦     „„        1....1X  .._       „*    _»„  awarded    a    contract    by   the    Waaoo 

Electric  Cooperative,  Inc.,  Courthouae, 
The  Dalles,  Ore.,  for  the  construction 
of  approximately  265  miles  of  power 
line  in  Wasco  and  Sherman  coun- 
ties. The  work  includes  setting  of  ap- 


proximately 5300    poles.    Plans    were 


prepared  by  Engineer  Robert  Welty.  J  Alter  Admin.   Bldg.,  Golden   Gate   Bridge;    Bids  open   January   11. 


Port  of  The  Dalles,  Ore 


19 


MacDonald,  Young  &  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296). 
Mobre  A  Roberts,  693   Mission   St.,   San   Francisco    (GArfield  8ST9). 
Barrett  A  HUp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Midstate  Constr.  Co.,  1?C7  Bush  St.  San   Francisco   (ORdway  4638). 
Adam  Arras  A  Son.  116  New  Montgomery  St.   S.  F.    (GArfield   8381  >. 
Empire  Constr.   Co.,   Ltd..   344   Harriet   St..    S.    F.    (HiBmlock    3400). 
H.  H.  I^rsen  Co..  64  South  I»ark.  San  Francisco  (EXbrook  3190,  3191) 
R.  A.  Cullen.  478  Jackson  Street   San  Fraacisco    (SUtter  1951). 
Haas  Constr.  Co..  328  Marchants'  Exchange  Bldg..  S.   F.    (ElXbrook  1205 1. 


20—  MISC.  SUPPLIES  AND  ! 

MATERIALS 

I 

January  8.   1946      ' 
CONTRACT   AWARDED  ! 

SAN  FRANCISCO— Devencenzi  A  | 
Haskins,  440  Anza  Street,  awarded  j 
contract  by  M  H.  Gerry,  P-jrchaser  1 
of  Supplies,  under  Bid  No.  3438  for  ' 
furnishing  the  rental  of  automotive  I 
equipment  for  the  Park  Dept     •     20  j 

January  8,  1946 
NOTICE  OF  SALE  j 

SAN  FRANCISCO.— Until  January  ! 

17,  10  A.  M.,  bids  will  be  received  by  i 
the  officer  in  charge,  Room  615,  Navy  i 
Material  Redistribution  and  Disposal  1 
Office.  785  Market  St.,  San  Francisco,  j 
under  Sales  Catalog  No.  B-235-46  for  ' 
sale  of  1796  canvas  radio  covers,  lo-  ' 
located  at  U.  S.  Naval  Advance  Base  \ 
Personnel  Depot,  San  Bruno,  Calif.        | 

Plans  and  specifications  obtainable  : 
from  the  above  office.  20  i 

January  8,  1946 
NOTICE  OF  SALE 
SAN  FRANCISCO.— Until   January 

18,  10  A.  M.,  bids  will  be  received  by 
the  Navy  Material  Redistribution  and  I  Ward  Bldgs.,  Stockton  State  Heap.,  Stockton;  Bids  open  Jan.  20,  2:00  P.  M. 
Disposal  Office,  Room  615,  785  Market       jas.  L  1Sa.mee  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6806-7064). 
St.,  San  Francisco,  under  Sales  C^a-       Moore  A  Roberts,  603  Mission  St,  San  Francisco  (GArfield  85T8). 

log  No.    B-238-46  for  (1)    12   electric; , ; _^_ 

switches,   (2)  88  reflectors,  located  at  i  Market  and  Store   Bldg.,  Mill  Valley:    Bids  open    January   14.  4   P.   M. 
9th  Ave.  Pier,  Oakland,  Calif.         ^     i     De  Lucia  A  Son,  1745  Filbert  Street,  S!an  Francisco   (ORdway  3600). 

Plans  and  specifications  obtainable;      Howes  &   Whitaker.   626  Russ   B'og..    San    Francisco    (GArfield    5729). 
at  the  above  office.  20  '  " 


Haywardl  Union  High  School  Addn.,  Hayward;   Bids  open  January  8,  5  P.  M. 
Close  A  Lewis,  721   "C"  Street.  Hayward   (Hayward  270). 
Wm.   M.   Greuner,  Jr.,  2727   Parker   St.,   Berkeley    (BKrkeley   2877) 
M.  J.  King,  Inc.,  231   Franklm  St.,  San   Francisco   (UNderhlii  8209). 
RademAnn-Giuato,    40   Ringojd   Street    San    Francisco    (MArket   8161). 

r  ' — ——^-^———~-^^——^^■^—— 

Tamalpals    Motor  Sales   Bldg.,   Milt   Valley;    Bids  open   Jan.   14,  4    P.   M. 
Parker,  Steffens  A  Pearce,  136  South  Park.  San  Francisco  (EXbrook  663») 
De  LuOa  A  Son,  1745  Filbert  Street  Saji  Francisco   (ORdway -3600). 
Howes  A  Whitaker,   626  Russ  Bldg..   San   Francisco    (GArfield   6729). 
Stolte,  Inc..  8451  San  Leecdro  St,  Oakland   (TRlnldad  1064). 
M  K.  King,  Inc..  231   Fmnklln   St,  San  Francisco   (UNderhill  8209). 

Prefabricated  School  Bldg.,  Williams  Sch.,  Concord;   Bids  open  Jan.  11,  4:30 
Wm.   M.   Greuner.  Jr..  2727   Parker  St.,   Berkeley    (BBrkeley  2877) 
M  J.  King,  Jnc,  231  Franklin  St..   San   Francisco   (UNderhill   8209). 
WllUs  F.   Lynn,  1040  Folger  Ave.,   Berkeley    (BErkeley   6044), 

Bldgs.,  Services.   Reserve   Fleet   Berthing.   Mare   Island;    NOy   13296;    Spec 
17459;    Bids   open   January   14,   11    A.    M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  6905-7054). 
Moore  A  Roberts,  693  Mission  St.,  San  Francisco   (GArfield   8579). 


18— WHARVES  &  DOCKS 


BANKS,  STORES 
AND  OFHCES 


January  8,  1946 
CONTRACT    AWARDED 

RIVERSIDE.  Calif —L  P.  Scherer 
and  T.  C.  Prichard,  3964  Orange  St, 
Riverside,  submitted  the  low  bid  for 
a  reinforced  concrete  factory  build- 
ing to  be  built  on  Kansas  Ave.,  be- 
tween Massachusetts  Ave.  and  Ro- 
berta Sts..  Riverside,  for  the  Colo- 
nial Radio  Corp.,  Buffalo.  N.  Y.,  a 
subsidiary  of  Sylvanla  Electric  Prod- 
ucts, Inc.  The  building  will  cover  an 
area  150x180  ft  and  will  have  con- 
crete walls  and  floor,  to  contain  50,000 
sq.  ft.  of  floor  space.  Plans  were 
prepared  by  Engineers  Bowen,  Rowe, 
Rule  &  Bowen,  2835  Gilroy  St,  Los 
Angeles.  4 


January  8,  1946 
CONTRACT  AWARDED 

LOS  ANGELES.  Calif.— Steed  Bros., 
714  Date  Ave.,  Alhambra,  have  the 
contract  for  the  construction  of  an 
addition  to  a  factory  building  at  5700 
E.  Olympic  Blvd..  Los  Angeles,  for 
the  Willard  Storage  Battery  Co.  It 
will  cover  an  area  108x262  feet;  steel 
frame  and  truss  construction ;  esti- 
mated cost,  $120,000.  Plans  are  being 


January  8,  1946 
BIDS    WANTED— 
TO  BE  OPENED  JAN.  30,  3  P.   M. 
LABORATORY    BLDG. 
Barrett    &    Hilp,    918    Harrison    St,    MOFFETT  FIELD.  Santa  Clara  Co.. 
San  Francisco.  |        .Calif.     Ames    Aeronautical    Lab- 

James   I.   Barnes  Construction  Co.,  oratory. 

941  Russ  Bldg.,  San  Francisco.  Construction  of  steel  frame  and  con- 

Empire  Construction  Co..  344  Har- .         crete  wall  laboratory  building  to 
riet  St.  San  Francisco.  •     4j         contain   offices  and  "maintenance 

J  shop    for    new     supersonic    wind 

j         tunnel. 
Owner — National    Advisory    Commit- 


7— FEDERAL  BUILDINGS 

January  8,  1946 
BIDS  REJECTED 

LONG     BEACH     NAVAL    HOSPI- 
TAL, Long  Beach.  Los  Angeles.  Calif 
—All  bids  submitted  August  14,  1946,  i  PLANNED 
have   been   rejected   and   the  project    STORE  BUILDING         Cost.  $600,000 


tee  for  Aeronautics.  Moffett  Field 
Plans  by  Engrg.  Dept.  of  Owner. 

•        •  16 


January  8,  1946 


cancelled  by  the  U.  S.  Navy,  Bureau 
of  Yards  and  Docks,  Washington, 
D.  C,  for  the  construction  of  a  chapel 
building,  welfare  and  conference 
buildings  at  the  Long  Beach  Naval 
Hospital ;  Specification  15821,  NOy 
11517.  Plans  were  prepared  by  Claude 
Beelman,  architect ;  Herman  Spack- 
ler,  associate  architect,  1019  Union 
Bank  Bldg.,  Los  Angeles. 

Alco  Construction  Co.,  5423  Flemish 
Village  Lane.  Los  Angeles,  submitted 
the  low  bid  at  $353,970.  7 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 


OAKLAND.   Alameda  County.   Calif. 

Washington  St  between  12th  and 

13th  Sts. 
Construction  of  class  A  building,  two 

or  three  stories  in  height 
Owner  —  Lemer    Stores    Corp.,    1205 

Washington  St. 
Architect— Not  announced.  •     16 


1946 


January  8,  1946 
PLANNED 

SAN  BERNARDINO,  San  Bernar- 
dino Co.,  Calif. — Stockley  A  Bamford, 
engineering  consultants,  124  W.  4th 
St,  Los  Angeles,  are  preparing  work- 
ing drawings  for  the  construction  of 
heating  and  laundry  units  and  tim- 
nel  at  the  San  Bernardino  Cotmty 
Hospital.  San  Bernardino,  for  the 
County  of  San  Bernardino.  The  work 
will   include  construction    of  new   1- 


UN  I  FO  RMs  ^  D  E  P  E  N  D  /^  I 


There  is  no 

substitute 

for  good 


Januarv  8, 
PROSPECTIVE    BIDDERS 
ALTER  BUILDING 
SAN    FRANCISCO.     York    and    Ala- 
meda   Streets. 
Alterations  and  additions  to  building. 
Owner — Continental  Baking  Co.,  1501 

Bryant    Street. 
Architects — Bliss  &  Fairweather,  582 
Market  Street. 

No   definite   bid   opening   date    has 
been  set 

Plans  are  being  figured  by  the  fol- 
lowing contractors : 

H.    S    Meinberger.    956   Folsom    St., 
San   Francisco. 

Jacks  A  Irvine.  620  Market  Street, 
San   Francisco. 

G.   P.   W.  Jensen  &   Sons,   Inc. 
Market   St.,    San    Francisco. 

M.   &  K.   Corp.,  200  Financial  Cen- 
ter Bldg.,   San   Francisco. 

Russell  A.  Cullen.  478  Jackson  St., 
San  Francisco.  •         •  le 


'    January  8.  1946 
PREPARING    PLANS 

PIER  EXTENSION       Cost,  $4,500,000 
SAN  FRANCISCO.    China  Basin. 
Extension    of   present    600-ft.    f>ier   50 
and    additional    880    ft.    to    cover 
Mission  Rock;  extension  diagon- 
ally of  the  south  .side  of  the  pier 
1100    ft.,    thus    prov.idlng    1000    ft. 
sea  frontage  on  outer  aide   with 
berthing    facilitie.s    for    8    vessels 
in  all. 
Owner — Board  of  State  Harbor  Com- 
missioners.   F.    G.    White,    Chief 
Engineer,  Ferr>-  Bldg.,  San  Fran- 
cisco. 
Plan.s    prepared    by    Engr.    Dept. 
Owner. 
Demolition   work   on   Mission   Rock 
is  expected  to  be  completed  this  week 
by     Ocean      Constructors,      following 
which   the   rock  itself   will   be   filled 
in  to  provide  a  base  of  some  (>  acres 
•         •  18 


January  8.  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO— Until  January 
18,  10  A.  M..  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  Office,  Room  615.  785  Market 
St.,  San  Francisco,  under  Sales  Cata- 
log No.  B-239-46  (usable  material)  for 
sale  of  one  only  gas  engine  motor 
generator  set.  located  at  Moffett  1 
Field.  California.  ' 

Plans  and  specifications  obtainable 
from  the  above  office.  20 


Stolte.  trnc,  8461   San  Leiandro  St.  Oakland   (TRlnldad   1064). 

M  K.  King,  Inc.,  231  Franklin  St..  San   Francisco    (UNderhill  8209). 


Peninsula    Ave.  Overcrossing,   San    Mateo:    Bids   close   Jan.    16,  2    P.    M. 
'      M   &  K.  Corp.,  200  Financial  Center  Bldg,   S.   F.    (Ebrook   7624). 
Robt    McCarthy   Co.,    1050   Kirkham    St  .    S     F     (OVerland    4060). 

Danforth    Building,   Oakland;    Bids   open    anuary    12. 

Stolte,    Inc..    8451    San    Leandro    St.,    Oakland    (TRlnidad    1064). 
Alter  Continental   Bakery,  York  A  Alameda.  S.  F.;    Bid  opening  date  not  set 

G.  P.  W.  Jensen  &  Sons,  320  Market  St..  S.  F.   (GArfield  2444 >. 

Jacks  A   Irvine,   620  Market   Street   San   Francisco   (GArfield  2106). 

R  A.   Cullen,  478  Jackson   Street,   San   t'Tanclsco    (SUtter   1951). 


January  8,  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  January 
18,  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Department  of  Agriculture, 
Forest  Service,  California  Region.  447 
Sansome  St.,  San  Francisco  11,  under 
Qf  Bid  No.  337  for  radio  repair  parts, 
f.o.b.  San  Francisco. 

Plans  and  specifications  obtainable 
from  the  above  office.  •     20 
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IS— MISC.  CONSTRUCTION 

January  8,  1946 
FUNDS   ALLOTTED 

BUCKEYE,  Maricopa  Co.  Ariz.— 
Rural  Electrification  Administrator 
Claude  R.  Wickard.  Washington,  D. 
C,  has  reported  a  loan  allotment  in 
the  amount  of  $305,000  to  the  Ma-Yu 
Electric  Cooperative,  Inc.,  Buckeye, 
Ariz.,  for  the  construction  of  a  trans- 
mission line  in  the  Buckeye  area.      19 


t 


MacDONALD,  YOUNG  &  NELSON 
j  General  Contractors 

SpKMilizing  IB  Industrial  and  Coitun«r«iai  Buiklings 


GRA6ME  K.  MacDONALD 

DALLAS   YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY   STREET 
SAN   FRAN€IS(X>.   CAIJF 
PHONE— SUTTER  821*6 


a 


January  8,  1946 
BID  OPENED 

SACRAMENTO.    Calif.  —  Fred    W. 
Kolb.  at  $1189,   submitted  low  bid   to 
the   City    of    Sacramento,   City   Hall, 
for  furnishing  remote  control  equip-  1 1 
ment  for  water  tanks  No.  1  and  2.    20 , 


JUM^ 


January  8.  1946 
FUNDS   ALLOTTED 

REDMOND,  Ore.— Rural  Electrifi- 
cation Administrator  Claude  R.  Wick- 
ard. Washington.  D.  C.  has  reported 
a  loan  allotment  In  the  amount  of 
$75,000  to  the  Central  Electric  Co- 
operative, Inc.,  Richmond,  Ore.,  for 
the  construction  of  a  transmission 
line  in  the  Richmond  area.  19 


January  8,  1946      j 
NOTICE  OF  SALE  I 

SAN  FRANCISCO— Until   January  I 
16,  10  A.  M.,  bids  will  be  received  by  j 
the  officer  In  charge.  Room  615,  Navy  j 
Material  Redistribution  and  Disposal 
Office,  785  Market  St.,  San  Francisco, 
under  Sales  Catalog  No.  B-232-46  for 
sale  of  73  steel  frame  bunks,  located 
at   U.    S.    Naval   Advance  Ba^e   Per- 
sonnel Depot,  San  Bruno.  Calif 

Plans  and  specifications  obtainable 
from  the  above  office.  20 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

6M  Harruon  St  DO  SSH^  San  Frmncbc* 


ais 


Janmary  8,  1946 
FUNDS  ALLOTTED 

HYSHAM,  Mont.— Rural  Electrifi- 
cation Administrator  Claude  R  Wick- 
ard, Washington.  D.  C.  has  reported 
a  loan  allotment  In  the  amount  of 
$55,000  to  the  Mid-Yellowstone  Elec- 
tric Cooperative,  Inc..  Hysham.  Mont, 
for  the  construction  of  a  transmission 
line  in  the  Hysham  area.  19 


I  I  I  I 

FIBERESHAHWAU 


..<■  >f  i-NlODUGEO   Bf. 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTRUCTION 


PACIFIC  Pi) Rtt AND  CEMENT  COMPANY 


.AN  FRAKCISCO 
lOS  ANGItfS 


COASTWIDE  SERVICE    '?,";*"" 


January  8.  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO— UntU  January 
17.  10  A.  M.,  bids  will  be  received  by 
the  officer  in  charge.  Room  615.  Navy 
Material  Redistribution  and  disposal 
Office,  785  Market  St..  San  Francisco, ,' 
under  Sales  Catalog  No.  B-234-46  for  j 
the  sale  of  the  following  material :       j 

(1)  21,600  lbs.  brass; 

(2)  14,400  lbs.  brass; 

(3)  36,000  lbs.  brass; 

(4)  6000  lbs.  zinc: 

(5)  42,000  lbs.  pure  brass. 
Located  at  Naval  Ammunition  De 

pot,  Hawthorne,  Nev. 

Plans  and  specifications  obtainable  j 
from  the  above  office.  20  ; 


6AMERST0N  &  GREEN  LUMBER  CO. 

I  Wfaole«aIe  tmd  Jobbing  Yard« 

LUMBER  -  TIMBERS     TIES     HR  -  REDWOOD 

PONDEROSA     SUGAR  PINE 


Sap.   Francisco 
1800  ADMY   STREET 
ATwater  1800 


Oakland 
2001    LIVINGSTON    STREET 
KEIlog  4-1tS4 


As.sociated[  Wood  Products  Co 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berk.^!ey  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


Greetings  to  all  our  many  friends 
in  the  construction  industry.  May 
1946  bring  you  much  happiness  and 
prosperity. 

Frank  Ashby,  Managing  Partner 
'^OChesley  Street,  San  Francisco,  Calif.   •    Market  1230 

NATIONAL   STEEL   FABRICATORS 

(Formerly  National  Ornamenial  Iron  ^  Bronze  Co.) 


WE'RE  LOOKING  FOR 

NEW  BUSINESS! 

VENTILATING 
GAS  HEATING 
WIRING^FANS 
REFRIGERATION 

CCommercifil  and  Indttstrioi  Only) 
50  fop  Quality  Jowtmymmn  Mthtmits 

0'KEEFFE,r/ie  Pan  Man 

5  5  ELEVENTH   STREET,  fi«ar  Market 

Telephone  MArkei  6333 


TUESDAY.  JANUARY  8.  1946 


DAILY    PACIFIC    BUILDER 
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Januarj'  8.  1948 
NOTICE    OF   SALE 

SAN  FRANCISCO.— Until  January 
16,  10  A.  M.,  bids  will  he  received  by 
the  officer  In  charge,  Room  615,  Navy 
Material  Redistribution  and  Disposal 
Office,  785  Market  St.  San  Pranclsco. 
under  Sales  Catalog  No.  B-233-46  for 
the  sale  of  one  Bun  divider  with 
stand,  located  at  Navay  Material  Re- 
distribution Center.  2144  Clement 
Ave..  Alameda.  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office.  20 

January  8.  1946 
BIDS  OPENED 

SACRAMENTO.  Calif.  —  Following 
submitted    bids    to    the    State    Pur- 
chaaing  Agent,  Sacramento,  for  ma- 
terials as  follows: 
QUO.   10462;   Req.  108-99: 
Dahl   Chevrolet   Co.,   Chevrolet    14- 

ton   pickup.  11032.17;   ASAP. 
International    Harvester    Co.,    Intl. 
K-2.  125.ln.  wheel   base.  S1031.59: 
ASAP. 
GMC  CC-101,   $911.11;    120  days. 
Doherty  Bros..  San  Francisco.  Ford 
59-^    6.50x16    6-ply    tires.    $1060.86 


ADVANCE  CONSTRUCTION  REPORTS 


Engineering  Section 


21- 


(3)  6420  cu.   yds.  concrete  In   struc- 
tures ; 

(4)  3000  cu.   yds.   compacting  back- 
fill ;  * 

(5)  1000    cu.    yds.    excavation,  com- 
mon, for  structures; 

(6)  1.760,000  lbs.  placing  of  reinforc- 
ing bars ; 

(7)  11,000  lbs.    placing  metal   water 
stops  In  Joints;  and 

(8)  115,000  lbs.   Installing  gates  and 
gate  hoists. 

Schedule  No.  2 
Earthwork,  canal  lining  and  struc- 
tures, station  311  plus  27.87  to  station 
710  plus  00. 

(9)  1,400,000  cu.  yds.  excavation,  rock, 
for  canal; 

(10)  575,000  cu.  yds.  excavation,  com- 
mon, for  canal ; 

(11)  83,500  cu.  yds.  compacting  em- 
bankments ; 

(12)  83,000  cu.  yds.  excavation,  com- 
mon, for  drainage  channels  and 
dikes ; 

(13)  70,000  cu.  yds.  excavation,  rock, 
for  drainage  channels  and  dikes; 

(14)  38,400  cu.  yds.  concrete  in  canal 
lining ; 

dellv     Was  awarded  five  at  total  I !} Ji  ]l^  Z^f'  ''"•  ^^^-  overhaul; 
of  $5304.30;  dellv.  90  days.     •  •  20  i  ^^*^  W,500  cu.  yds.   excavation,   com- 

•'  "  mon,  for  structures ; 

1(17)  7000  cu.  yds.  backfill; 
I  (18)  teOO    cu.    yds.    excavation,    rock, 

for  structures; 
'(19)  6000   cu.    yds.    compacting  back- 
!  fill : 

(20)  1470  cu.  yds.   concrete  in  struc- 
tures ; 
]  (21)  2,200.000    Iba.    placing    reinforce- 
ment bars; 
j  (22)  320,000    sq.    yds.    preparing    rock 
i  foundations  for  concrete  lining; 

;  (23)  80,000    sq.    yds.    trimming   earth 
!  foundations  for  concrete  lining; 

j(24)  100  M  ft.  bm.  erecting  timber  in 
j  structures. 

Schedule  No.  3 
I      Earthwork,  canal  lining  and  stmc- 
tures,  station   710   plus  00  to  station 
1144  plus  00. 

(25)  840,000  cu.  yds.  excavation,  com- 
mon, for  canal ; 
I  (26)  590,000  cu.  yds  .excavation,  rock. 
'  for  canal ; 

!  (27)  252,000  cu.  yds.  excavation,  com- 
I  mon,  for  drainage  channels  and 

dikes : 
I  (28)  114,500  cu.  yds.   compacting  em- 
1  bankments ; 

;  (29)  83.000  sta.  cu.  yds.  overhaul; 
;(30)  38,200  cu.  yds.  concrete  in  canal 
.  lining; 

(31)  15,500  cu.  yds.  excavation,  rock, 
for  drainage  channels  and  dikes; 

(32)  12,000  cu.  yds.   excavation,  com- 
I  mon,  for  structures  : 
I  (33)  6500  cu.  yds.  backfill; 
i  (34)  5000   cu.   yds.   compacting  back- 
I  fill : 

I  (35)  4825  cu.   yds.   concrete  In   struc- 
tures ; 

(36)  4000  cu.  yds.  excavation,  rock, 
for  structures ; 

(37)  560  cu.  yds.  rock  fill; 

(38)  500  sq.  yds.  dry -rock  paving; 


January  8,  1946 
BIDS  WANTED 

DENVER,  Colo  —Until  Feb.  18,  bids 
will  be  received  by  Walker  R  Young, 
Chief  Engineer,  Bureau  of  Reclama- 
tion, Denver,  Colo.,  under  Spec.  No. 
1149  for  furnishing  and  delivering  fob 
cars  at  the  shipping  point  or  fob  cars 
at  Earp,  Calif.,  at  the  option  of  the 
bidder,  the  steel  partition  and  hous- 
ing for  Parker  Power  Plant  Parker 
Dam  Power  Project.  Calif.  The  ma- 
terial will  be  installed  by  the  Gov- 
ernment. The  specifications  contain 
a  provision  for  liquidated  damages 
for  delay. 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others,  $1.(jO,  not  return- 
able. For  particulars  address  Bu- 
reau of  Reclamation,  Denver.       •     25 


January  8,  1946 
CONTRACTS  AWARDED 

ORE<X)N  STATE.  —  Oregon  State 
Highway  Conunission,  Salem.  Ore., 
awarded  contracts  for  the  following 
projects  for  which  bids  were  received 
December  IS: 

E.  C.  Hall  Co.,  Tlgard,  Portland, 
Ore.,  awarded  contract  at  $28,200  for 
Cloverdale-Oceanlake  rock  production 
project  on  Oregon  Coast  Highway, 
Lincoln  and  Tillamook  counties. 

Vemie  Jarl,  Gresham.  Ore.,  award- 
ed contract  at  $37,212  for  Porcupine 
Butte-Chichester  Gulch  section  of  the 
Shanlko-Fossil  secondary  highway, 
Wheeler  County. 

The  project  for  which  J.  S.  Rlaley, 
Milwaukle,  Ore.,  submitted  the  low 
bid  at  $38,670  is  still  pending.  Bide 
for  all  other  projects  received  this 
date  have  been  rejected.  29 
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27—     TREASURY  DEPT. 

January  8,  1948 
BIDS   WANTED 

SAN  FRANCISCO.— Until  January 
21,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  30 
Van  Ness  Ave.,  San  Francisco,  for 
materials  as  follows: 

January  21,  2  P.  M. 

Inv.  SF-2717-46:  window  shades, 
f.o.b.  Salinas. 

January  23,  2  P.  M. 

Inv.  SF-2720-46:  radio  vacuum 
tubes,  f.o.b.  San  Francisco. 

Specifications  obtainable  from  the 
above  office.  •     27 


29—    STREETS  AND 
HIGHWAYS 

January  8,  1946 
CONTRACT   AWARDED 

MOFFETT  FIELD  Santa  Clara  Co. 
Calif.— Fred rickson  &  Watson  Constr. 
Co.  873 — 8l8t  Ave.  Oakland  at  $86988 
awarded  contract  by  the  Ames  Aero- 
nautical Laboratory  Moffett  Field 
for  construction  of  concrete  slab 
taxiway  75-ft.  wide  14-in.  thick,  and 
approx.  835  ft.  long,  with  15-ft.  wide 
shoulders  on  each  side  ,of  penetra- 
tion macadam  and  crusher  nm  sub- 
base  at  Moffett  Field.         •     •       .      29 


BRIDGES 


January  8,  1946 
CONTRACT   AWARDED 

AUBURN,  Placer  Co.,  Calif.— H.  W. 
Ruby,  Northrup  Ave.,  Sacramento,  at 
$60,720.  awarded  contract  by  the  State 
Division  of  Highways,  C.  H.  Purcell, 

state  director  of  public  works.   Pub-  nm^nn^  ,1.         ,1  i   *       • 

lie  Works  Bldg.  Sacramento,  for  con-  ;  ^39)  2.900.000  lbs.   placing   reinforcing 

structlon   of   a  bridge  and  incidental  j  ....   !^f  ^^   ,w         1     i  *  ,         * 

grading  work  across  East  St.  in  the  1^*0 )  1  .500   lbs    pacing   metal   water 

City  of  Auburn.  Placer  County.  6'  21  ,  ^^^^  «toP«  '^J^^^    l.^^tlc    Joint-filler 

Taniinrv  R  ift4fi  material; 

CONTRACT   AWARDED  i  ^^^^  ^34,000    sq.    yds.    prepring    rock 

^°I^I    aSSeiSs     ^aHf.-Byerts    *',,,,  ?S?S^^Va°vdrLTh'fonndS!o?i 
Dunn,    1131    N.    Orange   Grove    Ave.j'^S)   164.0OOsq_yd3.  earth  foundations 

Los     Angelas,    at     $128,290,     awarded    ,...   J^L^^^J^^^^e  lining 

contract    by    the    State    Division    of !  ^**>  2600  U)S.mstaning  miscellaneous 

Highways,  C.  H.  Purcell,  state  direc-  •  S  cattll  Slkrds- 

tor  of  public  works,  for  construction  ,  [«>  ^^^^^"Jt  ^^"^/.^^tj       timber  In 

of     reinforced    concrete    overcrossing  structures 

on  Santa  Ana  Parkway  at  4th  St..  ^       ^^   specifications    contain    a    spe- 

the  City  of  Los  Angeles.  21  ^  ^.^,  provision  for  adjustments  for  In- 

Ton  ,onv  s    tUAR      .  <^r^B.ses  In  labor  costs.  No  charge  to 

CONTRACT  AWARDED  Irrespective  bidders  for  copies  of  the 

aTburn  P^e?  Co  Calif -Wm  -specifications  and  drawings;  to  oth- 
ALBURN    P'*;cer  c°..  cam.     wm.    ^^^       .^g  ^^^  returnable 

E.  Thomas  Construction  Co..  Box  6J4,        xxr^^t.    J!l,.„*    V.^. i_*--.    _.i 


January  8,  1946 
TOTAL   ^IDS 

CHURCHILL  COUNTY,  Nev.  —  As 
previously  reported,  Silver  State  Con- 
struction Co.,  Fallon,  Nev.,  at  $189,- 
734.39.  submitted  low  bid  and  award- 
ed contract  by  the  directors  of  the 
Department  of  Highways,  Heroes' 
Memorial  Bldg.,  Carson  City,  for  con- 
struction of  a  portion  of  the  state 
highway  system  in  Churchill  County, 
from  a  junction  with  U.  S.  50,  five 
miles  west  of  Fallon,  to  a  point  ap- 
proximately eight  miles  southeasterly 
on  a  portion  of  FAS  Routes  506,  505 
and  504,  a  length  of  approximately 
6.589  miles. 

Other  bids  were: 

Dodge  Construction,  Inc.,  Fallon, 
Nev.,  $190,037.37. 

Isbell  Construction  Co.;  Reno,  Nev., 
$216,061.36. 

R.  A.  Westbrook,  Sacramento,  $239,- 
722.81. 

Unit  prices  will  be  published  shortly. 

•     29 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


January  7,  1946 
FUNDS    ALLOTTED 

NEWCASTLE,  Wyo.  —  Mayor  R. 
Anderson  of  Newcastle  has  received 
information  from  W.  H.  Cheney,  Di- 
vision Engineer  in  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency,  Berkeley, 
Calif.,  that  funds  to  the  amount  of 
$2000  will  be  furnished  the  city  for 
the  purpose  of  as.^isting  in  the  prep- 
aration of  plans  for  a  sewage  sys- 
tem. The  plans  can  novC-  be  com- 
pleted and  all  arrangements  made  for 
construction. 

The  preliminary  draft  outlines  a 
sewage  system  with  main  and  street 
laterals  and  disposal  plant.  It  will 
be  constructed  of  approx.  19.900  ft. 
of  6-,  4400  ft.  of  8-,  and  5000  ft.  of 
10-in.  tile,  and  disposal  plant,  con- 
crete septic  tank  of  about  7000  c.f. 
capacity.  The  estimated  cost  of  this 
facility  will  be  $75,000.  to  be  fur- 
nished from  general  obligation  bonds. 
The  funds  made  available  through 
the  Bureau  of  Community  Facilities 
of  the  Federal  Works  Agency  art-  to 
be  repaid  without  interest  when  the 
construction    is   begun. 

E.  A.  Rose,  located  at  Denver,  is 
the  engineer  for  the  Bureau  of  Com- 
munity Facilities  of  Federal  Works 
Agency  for  Wyoming,  and  W.  R. 
Robinson.  City  Engineer  of  New- 
castle will  make  the  final  plans  for 
the  Sewage  system.  32 


January  8,  1946 

PLANNED 

SAN  PABLO,  Contra  Costa  Co., 
Calif.  —Engineer  Phil  Jones,  Box  1294, 
Richmond,  is  preparing  plans  for  a 
sewage  disposal  plant  for  the  San 
Pablo  Sanitary  District  to  cost  sev- 
eral hundred  thousand  dollars.   •     32 


cellaneous  bolts,  nuts  and  wash- 
ers. 
Total  bids  follow: 
(A>  Fred   J.   Early  Jr.   Co.,   Inc.,   San 

Francisco.  $136,577.50. 
(B)  Elmer    J.    Freethy,    El    Cerrito, 
$167,994. 
Unit  prices  follow : 


(1) ^- 

(2) 

(3) ,. 

(4) „ 

(5) 

(6) 

(7) 

l8> „... 

(9) .. 

(10) ,. 

ai» _.. 

iU) 

(13) ,. 

(14) ,. 

(15) ,. 

116) 

(17) 

(18). 
(19). 


(A) 

$     2.15 

2.00 

52.00 

28.00 

1.90 

3.50 

.066 

30.00 

850.00 

1870.00 

2000.00 

2100.00 

6940.00 

672.00 

1.10 

.19 

2690.00 

700.00 


C20> 1080.00 

2842.00 
422.00 
865.00 
1.40 
700.00 
2.50 
1.50 
.75 
.60 
.50 
4.00 
236.00 
3200.00 
545.00 
806.00 
(36) 1180.00 


(21). ..„„ 

(22) 

(23) -.. 

(24 » „|. 

(25) _♦. 

(26) ,. 

(27) 

(28) ,. 

(29) ,. 

(30) 

(31) — 

(32) 

(33). 
(34). 
135). 


i  (37).. 

(38) 

(39)...„ 

(40) 

(41)...„ 

(42) 

(43)  — 

(44> 

(45) 

(46) 

(47)..„ 

(48) 

(49)... 

(50). 

(51). 


•t- 
-4-. 


a6 

.18 

.14 

.25 

3.60 

1.25 

2.00 

25.00 

100.00 

2200.00 

.40 

.045 

2.56 

1.65 

.30 


(B) 

$     6.00 

4.00 

39.00 

30.00 

2.00 

2.50 

.07 

22.00 

800.00 

1774.00 

3500.00 

4400.00 

15,400.00 

1660.00 

1.20 

2.20 

.15 

1253.00 

450.00 

1200.00 

5630.00 

600.00 

4000.00 

1.00 

1500.00 

1.50 

1.00 

1.00 

LOO 

1.00 

10.00 

200.00 

11,600.00 

1350.00 

2300.00 

792.00 

.20 

.20 

.15 

2.50 

LOO 

3.00 

25.00 

500.00 

2000.00 

.40 

.05 

1.50 

3.60 

.20 

S3' 


ing  such  property  from  the  premises ; 
Item  B.  including  fence,  pij)e,  poets, 
valves,  wire,  pipe  fittings,  tool  house, 
toilets.  All  the  property  listed  and 
described  in  Schedule  B,  purchaser  to 
furnish  labor  and  perform  tiie  work 
of  dismantling  and  removing  such 
property  from  the  premises;  Item  C, 
Item  A  and  B  as  a  single  unit. 

The  bids   were : 

T.  E.  Brown,  Alameda  (A)  $1260, 
(B)  $11,682.50.  (C)  $12,942.50. 

J.  O'Connor,  San  Francigco,  (A) 
$941.   (B)   $5882.40,   (C)   $6823.40. 

Cleveland  Wrecking  Co.,  lx«  An- 
geles. (C>  $6749. 

J.  D.  Ballinger,  Oakland.  (A)  $1417, 
(B)  $2855,  (C)  $4773.50. 

Western  Pump  Co.,  San  Jose,  (A) 
$2000.  •     SS 


«^  F  M  bids  will  be  received  by  the 
Powell  VaU«y  Road  Water  District, 
office  at  the  Engineer.  S22  Spauldmg 
Bldg.,  Portland,  for  the  construction 
of  water  mains  and  appurtoiancea. 
Work  Involves  approx.  56.000  if.  of 
\-  to  12-ln.  cast  iron  pipe. 

Plans   and   specifications  available 
from  the  above  office.      *    *  33 


Januar>-  8.  1946 
BIDS  WANTED 
PORTLAND,    Ore.- Until    Jan.    10. 


January  8,  19H', 
BIDS  WANTED 

PORTLAND.  Ore— UnUl  Jan.  11, 
8  P.  M.,  bids  will  be  received  by  the 
Metsger  Water  District,  office  of  the 
Engineer.  822  Spalding  Bldg..  Port- 
land, for  the  construction  of  a  water 
supply  main.  The  woric  will  involve 
21.100  If.  of  10-inch  cast  iron  pipe 
with  necessarj'  gate  valves,  fittings 
and  appurtenances. 

Plans   and    specifications   available 

from  the  above  office.       •     *  33 

(Conunued  on  Paf*  4> 


STOREHOUSES,  ETC,  CAMP  PENDLETON 


33_WATERWORKS 


January  8.  1946 
BIDS  OPENED 

NEAR  SALINAS,  Monterey  Co., 
Calif. — Bids  were  received  by  the 
U.  S.  Department  of  Agriculture,  For- 
est Service,  Emergency  Rubber  Proj- 
ect, 315  W.  9th  St.,  Los  Angeles,  for 
the  sale  and  removal  of  the  Quail 
Creek  Nursery  Irrigation  system, 
buildings  and  improvements  near  Sa- 
linas ;  Invitation  No.  95. 

The  bids  were  received  for:  Item  A, 
all  property  listed  and  described  in 
Schedule  A.  including  pump  houses, 
deep  well  pumps,  redwood  tanks, 
transite  pipe,  office  building,  pur- 
I  chaser  to  furnish  all  necessary  equip- 
ment and  material  for  and  perform 
the  work  of  dismantling  and  remov- 


Tufltin.   at   $30,553.   awarded   contract 


Work    must    be    completeG    within 
by  the   State  Division   of  Highways,   ^calendar  days. 

^  "u  """"^'iLXlr^rBM.  °'  s'ac'r^-  of ?h"e  Specif l^aUo^ma^  ^'e^'^L^A 
works.  Public  Works  Bldg..  Sacra-  ^f^^^  ^^^  following  offices  of  the 
mento.    for    construction    of    a    rein-    g^^^^^  .^^  Reclamation:  R.   L.  Boke, 

w?J  «ft°"?n  t\e  Suv  ™f  Au*bum  ^«g*°"^l  <i'^«^tor.  Old  Post  Office 
Walsh    St.     n    the    City    of   Auburn,    3,^^     Sacramento.  Calif. ;  R.  K.  Du- 

Placer  County. !  rant,    acting    construction     engineer, 

'  ^lr,,^,.r^^  fi   nuft      '  Frlaut.  Calif.;  Walker  R.  Young,  chief 
^„,^.r    AVA/AoV^Ji  j  engineer.   U.  S.   Custom  House.   Den- 

^9x^X?^i;V:^^f^?T^^v    r-«i      iwr«r    'ver  2.  Colo.,  and^  Michael  W.   Straus. 
HUMBOLDT  COUNTY,  Cal^Mer-:^^^^,g^j^^^       ^^^^^^    ^^    Reclama- 

cer-Fraser  Co..  2nd  and  Commeirela^  ,  Washington  25,  D.  C.  Prospective 

Sts..  Eureka,  at  »^'868«5  awarded  ;  ^^^-^^  desiring  to  visit  the  site  of 
contract    by    the    State    division    of ,  ^     communicate  with 

Highways,  C.  H.  ^^^^^^jf^f^''^^^^-    the  construction   engineer. 
tor   of    public   works.    Public    Works  j  ^ 

Bldg.,    Sacramento,    for    construction  | 
of  a  steel  girder  bridge  and  about  0.2  ' 


January  8.  1946 
BIDS   WANTED 

SAN  FRANCISCO.- Until  Feb.  8. 
11  A.  M.,  bids  will  be  received  by  the 
Public  Works  Office.  Room  2110,  Ad- 
ministration Bldg.  S.  F.  Naval  Ship- 
yard San  Francisco  under  NOy  12825 
Spec.  17015  for  Installation  of  addi- 
tional paving  which  shall  be  used 
for  streets  yards  piers  and  sidewalks 
at  the  S.  F.  Naval  Shipyard. 

Specifications  obtainable  from  the 
Officer  in  Charge  of  Construction, 
Room  2110.  Administration  Bldg.,  S. 
F.  Naval  Shipyard,  San  Francisco, 
upon  deposit  of  a  check  or  postal 
money  order  for  $30,  payable  to  the 
Chief  of  Bureau  of  Yards  &  Docks. 
•         •  29 


23 


a"pp'orht'"^»uh''p,rnf.'.t^.uiaSS^ '  25-MACHINERY  AND 

on    imported    base    material    at    Mad  EQUIPMENT 

River.  Humboldt  County.  •     21 1  __ __ 

• '  January  8.  1946 

o    ,«.-        BIDS   WANTED 

January  8,  1946  g^N  FRANCISCO.— Until  January 

BIDS  OPENED  9.    3   p.   M.,    bids   will   be   received   at 

SACRAMENTO,     Calif.  —  Lord    &   ^^e    office    of    the    district    engineer. 

Bishop,    P.    O.    Box   812.    Sacramento,    j^^^  jj    Skeggs.  2001  Van  Ness  Ave., 

CaUf..   at  $600.  submitted   low  bid   to    g^^^j  Francisco,  for  the  rental  of  pneu- 

the    City    of    Sacramento,    City    Hall,    matlc-tired  dump  trucks  of  not   less 

Sacramento,  Calif.  |  than  4  cubic  yards  level  capacity  for 

Only    other    bidder    was    Holdener   approximately  200  hours  of  work  each 

Construction   Co.,    Sacramento,   $13^-    j^  Marin,  Napa  and  Sonoma  counties. 

**  ^     Plans  and  specifications  obtainable 


January  8,  1946 


from  the  above  office. 


25 


January  8.  1^46 


BIDS  WANTED 

LOS   ANGELES  COUNTY,   Cali*-—  BIDS  WANTED 

Until   February  7,  2   P    M..   bids  will  g^j^  FRANCISCO.— Until  January 

be  received  by  the  State  Division  of  g    3  p    j^j     |j|(jg  .^^-m   be   received   at 

Highways,  G.  T.  McCoy,   state  high-  ^^^    office    of    the    district    engineer, 

way   engineer,    State  Bldg..    Los   An-  j^^„  jj   gkeggs,  2001  Van  Ness  Ave., 

geles,    for   constructing   a   structural  g^^j  Francisco,  for  rental  of  one   (1) 
steel   overhead  crossing  on   Terminal ;  i^.^^    ^.^    capacity   truck    crane   for 

Island    Freeway  over    the    tracks    of  ^g^  ^^  g^^  Mateo  and  other  counties 

the    Union    Pacific    Railroad    Co.    in  .^  District  IV. 

the  City  of  Los  Angeles.  Plans  and  specifications  obtainable 

This  Is  a  national  defense  ontracL  j^^^  ^j^g  above  office.                    •     25 

The  wvk  Involves:  

(1)  3700  cu.  yds.  structural  excava 


tion; 


January  8,  1946 


(2)  5960   cu.    yds.    class    A    portland :  biDS  WANTED 

cement  concrete;  I     SAN  FRANCISCO.— UnUl  January 

<3>  2  743  000   lbs     furnish    structural   9    3   p.   M.,   bids  will   be   received  at 
gteel".  the    office    of    the    district    engineer. 

r4>  2  743  000     lbs.     erect     structural  ,  John  h.  Skeggs,  2001  Van  Ness  Ave.. 
^      gteel'.  !San  Francisco,  for  rental  of  one  or 

(5)  53  950  lin.  ft.  furnish  timber  piles    two  not  less  than  80  h.p.  tractors  for 
(6t  1078  each  drive  timber  piles;  use  in  Sonoma  County  and  other  vari- 

(7)  3224   lln    ft    furnish   steel  piles;    ous  locations  in  District  IV. 
(8>  52  each  drive  steel  piles;  Plans  and  specifications  obtainable 

(9)  30  each  pile  splices:  from  the  above  office.  ^      •    25 

(10)  1.024.000   lbs.    furnish   bar    rein-  Z„„^r^  r  i«u« 

forcing  steel;  1  January  8.  1946 

l^^\  1024000  lbs    place  bar  relnf ore-    BIOS  WANTED 

frJvSeel  '      MENDOCINO     COUNTY,     CJallf.- 

l^9^  oofn  Hn    ft    steel  raUlng;  Until    January   9.   2   P.   M.,  bids   will 

la    Stical  equipment;  :  be  received  by  G.  F.  Hellesoe.  district 

H     m?sce  laneXs  it^ms  of  work.         ;  engineer.    District    I    Department    of 

in^HficRtionV  obtainable   from   the   Public  Works.  Division  of  Highways, 

StaL     mgiway      Eniieer,     --""    -«  -^   ^->^">^    *-"     ^--^k-  ^-»' 


Workd  Bldg..  Sacramento, 


23 — 


CANALS 


Public  546  W.  Wabash  Ave.,  Eureka,  Calif., 
•  21  .  for  rental  of  one  No.  12  diesel  or 
gasoline  powered  extra  heavy  duty 
grader  for  use  as  needed  for  not  to 
exceed  160  hours'  work  in  Mendocino 
County. 

— 7<»7«  ~  '     Plans  and  specifications  obtainable 

January  8,  1946     ;  ^^^^  ^.^^  above  office.  •    25 


BIDS  WANTED  ^r^/^rr 

CENTRAL     VALLEY     PROJECT, 
California— Until   February   5.   10  A. 


Jantiar)-  8.  1946 


„„ ,  BIDS  WANTED 

M  (previously  reported  incorrectly  m  ,  DENVER  Colo.— Until  Feb  21,  bids 
February  2),  bids  will  be  received  by  ^..jj  ^^  received  by  Walker  R.  Young, 
the  U  S  Bureau  of  Reclamation,  1  ^^^j^^  Engineer.  Bureau  of  Reclama- 
Walker  R  Young,  chief  engineer,  ;  ^j^^  Denver,  under  Spec.  No.  1150 
Friant  vmder  Spec.  1148  for  construe-  ^^^  furnishing  and  delivering  fob  cars 
tion  of  earthwork,  concrete  Itolng,^^  ^^^  shipping  point  or  fob  cars  at 
and  structures,  station  301  plus  60  to  coram.  Calif.,  at  the  option  of  the 
station  1144  plus  00,  and  wasteway  bj^jder,  three  motor-operated  valve- 
at  station  298  plus  66.  Friant -Kern  ^j^lve  mechanisms  and  accessores  for 
Canal  Friant  Division,  Central  Val-  '  operating  three  57-ln.  butterfly  valves 
lev  Project     California.    The   work    is  '  ^^^,  installed  in  the  spillway  section 

ituated   from    14    miles    north    to    15    ^f    the    Shasta    Dam.    Kennett    Dlvl- 


January  8,  1946 
BIDS   WANTED 

OREGON  STATE.— Until  Jan.  18 
9  A.  M.  bids  will  be  received  by  the 
Oregon  State  Highway  Commission. 
R.  H.  Baldock,  State  Highway  En- 
gineer,  Auditorium,  3rd  floor,  f*ublic 
Service  Bldg.,  Portland,  will  open 
bids  at  9  A.  M.,  Jan.  18,  on  the  fol- 
lowing projects: 

LINCOLN  CO.:  2  bridges  over  Si- 
letz  River  on  Slletz  Secondary  High- 
way. Fuller  bridge,  190-ft.  steel  truss 
span  with  133-ft.  concrete  viaduct 
approaches.  Ojalla  Bridge.  190-foot 
steel  truss  span  with  105-ft.  concrete 
viaduct  approaches.  Each  bridge  in- 
cludes grading  and  surfacing  of  the 
roadway  approaches.  Federal  Proj. 
No.  S-204  (3)  Quantities:  11.000  c.y. 
general  excacation  ;  600  c.y.  salvaged 
surfacing;  1600  c.y.  new  surf.;  465  c.y. 
struc.  excav. ;  885  c.y.  concrete;  164,- 
000  lbs.  reinf . ;  700,000  lbs.  struc.  steel ; 
1324  ft.  metal  handrail 

LINN  COUNTY :  Halsey  -  Holley 
Rock  Production  Project  on  the  Hal- 
sey-Sweet  Home  Secondary  High- 
way. State  project.  Quantities:  11,- 
700  c.y.  crushed  gravel  in  stockpiles. 

MALHEUR  CO..  Cairo  Junction - 
Adrian  Rock  Production  Project  on 
three  state  highways.  State  project. 
Quantities:  8,000  c.y.  cruhshed  rock 
or  crushed   gravel  in  stockpiles. 

MORROW  CO.:  Gilliam  Co.  Line- 
Eightmile  Section  of  Wasco-Heppner 
Secondary  Highway.  Federal  Proj. 
No.  S-209  (3).  4.64  miles  regarding 
and  11.56  miles  surfacing  and  oiling. 
Quantities:  4700  c.y.  crushed  rock  in 
stockpiles;  35000  c.y.  excav.;  52  c.y. 
concrete ;  5300  lbs.  metal  reinf. ;  50700 
c.y.  crushed  rock;  396  tons  asphalt 
materials. 

TILLAMOOK  CO.:  Three  Rivers 
Bridge  at  Hebo  on  Oregon  Coast 
Highway.  138-ft.  concrete  viaduct. 
Federal  Project  No.  F-153  (5).  Quan- 
tities: 230  c.y.  excav.;  255  c.y.  con- 
crete; 55,400  lbs.  reinf.;  300-ft.  metal 
handrail. 

WASHINGTON  CO.:  Davies-  N 
Plains  Section  of  Wolf  Creek  High- 
way. Federal  Project  No.  F-186  ^9i. 
7.23  miles  grading;  also  surfacing  of 
road  connections.  This  may  be  bid 
in  combination  with  the  N  Plains - 
Gardner  Ranch  Project  in  Washing- 
ton County.  Quantities:  509,000  c.y. 
excav  ;  220  c.y.  concrete;  28,000  lbs. 
metal  reinf. ;  4600  c.y.  rock  or  gravel 
surfacing  materials. 

WASHINGTON  CO. :  North  Plains- 
Gardner  lianch  Section  of  the  Wolf 
Creek  Highway.  Federal  Proj.  No. 
188  (9>.  3.38  miles  of  grading.  This 
prpject  may  be  bid  in  combination 
with  the  Davies-North  Plains  F*roj- 
ect  in  Washington  Co.  Quantities: 
128,000  c.y.  excavation;  56  c.y.  con- 
crete; 5,000  lbs.  metal  reinf. 

Plans  and  specifications  on  file 
with  Oregon  State  Highway  Com- 
hisslon,  Room  319.  State  Office  Bldg., 
Salem,  upon  payment  of  $2.00. 

•         •  29 


miles  east  of  Fresno.  Calif 
The  work  Involves: 

Schedule  No.  1 


slon.  Central  Valley  Project,,  Calif. 
The  material  will  be  installed  by  the 
Government.     The    specifications    do 


Little    Dry    Creek   wasteway.    sta-  1  not  contain  a  provision  for  liquidat 
tion  298  plus  66,  and  Uttle  Dry  Creek    ed  damages  for  delay, 
uphon.  station  301  plus  60  to  station 


311  pltia  27.87. 


for  structures; 
(3)  18,000  cu   yds    backfill; 


No  charge  for  copies  of  the  speci- 
fications   to    prospective    bona    fide 


(1)  24  500   cu    vds.   excavation,   rock,    bidders;   to  others.  $1.00.  not  return- 
able.    For    particulars    address    Bu- 
'  reau  of  Reclamation.  Denver.      •     25 


January  8,  1946 
BIDS  WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  January  23.  10  A.  U..  bids  wiU 
be  received  by  the  Los  Angeles  Board 
of  Public  Works.  153  City  Hall,  Los 
Angeles,  for  the  grading,  paving  and 
otherwise  Improving  of  Western  Ave., 
betw^een  Pacific  Coast  Highway  and 
Anaheim  St  Plans  were  prepared  by 
Lloyd  C.  Aldrich,  Los  Angeles  city 
engineer.  2t 


January  8,  1946 
COMPLETE  BIDS 

SAN  PABLO,  Contra  Costa  Co., 
Calif. — As  previously  rejwrted,  Fred 
J.  Early  Jr.  Co..  Inc..  369  Pine  St., 
San  Francisco,  at  $136,577.50,  sub- 
mitted low  bid  to  the  East  Bay  Mu- 
nicipal UUllty  District,  Daniel  Read, 
secretary.  512  16th  St.,  Oakland,  un- 
der LS  343  for  construction  of  San 
Pablo  filter  plant  extension. 

The  work  to  be  covered  by  the  pro- 
posals Includes  constructing  three 
additional  bifurcated  rapid  sand  filter 
units  of  the  gravity  type,  extending 
the  existing  filter  building,  installing 
large  steel  and  cast  Iron  pipe,  con- 
structing a  concrete  tank,  grading, 
paving  and  making  various  altera- 
tions to  existing  structures. 

The  work  involves: 

(1)  3500  cu.  yds.  excavation; 

(2)  1000  cu.  yds.  backfill; 

(3)  1200  cu.  yds.  reinforced  concrete; 

(4)  75    cu.    yds.    plain    concrete    In 
place ; 

(5)  1580  bbls.  Portland  cement; 

(6)  220    bbls.    high    early    strength 
Portland  cement; 

(7)  150,000  lbs.  reinforced  steel; 

(8)  60  cu,  yds.  remove  concrete  from 
existing  structures; 

(9)  lump  sum,    install    %-in.   square 
steel  tank  bands; 

(10)  lump  sum,  install  gunite  cover; 

(11)  lump  sum,  remove  and  store 
large  pipe,  valves,  fittings,  etc., 
and  install  gunite  plugs  in  30-in. 
pipe; 

(12)  lump  sum,  Install  wash  water 
line ; 

(13)  lump  sum,  install  main  effluent 
line ; 

(14)  lump  sum,  install  bypass  line 
and  tower; 

(15)  325  lin.  ft  4-in.  tile  drains ; 

(16)  200  lin.  ft.  6-in.  tile  drains; 

(17)  10,000  bd.  ft  lumber; 

(18)  lump  sum,  roofing,  flashing, 
downspouts,  raggle  strip,  ven- 
tilators, skylights  and  roof  tile 
on  building; 

(19)  lump  sum.  glazing  window  sa^h, 
20  sashes; 

(20)  lump  sum.  glaze  10  steel  doors; 

(21)  lump  sum,  install  large  filter 
piping,  valves,  fittings  and  cast 
Iron  drains; 

(22)  lump  sum,  install  6  sluice  gates ; 

(23)  lump  sum.  install  wash  water 
pumps,  piping,  valves,  fittings, 
venturi  tube.  etc. ; 

(24)  300  lbs  copper  water  stop; 

(25)  lump  sum.  Install  flow  control- 
lers and  accessories ; 

(26)  200  lln.  ft  4-ln.  standard  steel 
pipe; 

(27)  50    lin 
pipe; 

(28)  250  lln.  ft  1%-ln.  standard  steel 
pipe; 

(29)  100   lln 
pipe; 

(30)  50  lin.  ft,  %-in.  standard  steel 
pipe; 

(31)  6  bibbs  «4-ln.  hose  bibbs; 

(32)  lump  sum,  2  sump  pumps; 

(33)  lump  sum,  filter  laterals, 
iron  manifolds  and  cast 
adapters ; 

(34)  lump  sum.  Install  three  filter 
operating  tables  and  valve  as- 
semblies ; 

(35)  lump  sum.  install  approximately 
476  lln.  ft  9t-in.  copper  tubing 
control  piping.  Including  valves, 
cocks,   fittings,   etc.; 

(36)  lump  sum,  in.^tall  approximately 
4900  bd.  ft  redwood  partitions 
in  filters; 

(37)  1000  lbs.  furnish  and  Install 
welded  bar  grating ; 

(38)  200  lbs.  cast  Iron  grating; 

(39)  1000  lbs.  floor  plate; 

(40)  4000  lbs.  structural  steel; 

(41)  250  lin.  ft  pipe  railing; 

(42)  150  lln.  ft  2H-ln.  galvanised 
steel  pipe  water  line; 

(43)  150  lln.  ft  relocating  4.in.  cast 
iron  water  line; 

(44)  per  each,  furnish  and  install  1^- 
in.  hose  connections  with  gate 
valves; 

(45)  lump  sum.  Install  platform  scales 
In  pits.  2  scales  of  3500-lb.  capa- 
city; 

(46)  lump  sum,  install  electrical 
equipment  including  conduits, 
switches,  lights,  switching  as- 
semblies, heaters,  wiring,  etc. ; 

(47)  2500  sq.  ft  install  gunite  coat- 
ing on  outside  of  wails  of  new 
building; 

(48)  8500  sq.  ft  painting  pipe,  steel 
and  other  metal  surfaces  with 
primer  coat; 

(49)  1300  lln.  ft  install  concrete  cuxtw 

(50)  2300  sq.  yds.  install  pavement; 
(91)  400  lbs.  furnish  and  install  mis- 


CHAPPO  FLATS,  Camp  Pendelton. 
Oceanside,  San  Diego  Co..  (t^allf.- A. 
Famell  Blair.  7052  Santa  Monica 
Blvd.,  Los  Angeles,  at  $2.2S8,iJ00.  sub- 
mitted the  low  bid  to  the  U.  S.  Navy, 
nth  Naval  District  Publie  Wortw 
Office.  San  Diego.  January  3,  for  the 
construction  of  buildings,  services 
and  paving.  Chappo  Flats.  Camp 
Pendleton,  Oceanside ;  Speittlflcation 
17225. 

Work  involves  construction  of  four 
storehouses,  one  maintenance  prop- 
erty building,  two  dry  storage  build- 
ings, one  maintenance  shop  building, 
one  motor  transport  shop  building, 
one  boiler  house  and*  one  sales  com- 
missary building. 

The  bids  were  submitted  on  the 
following  items: 

(1)  price  for  the  entire  work,  com- 
plete, in  accordance  '^Ith  the 
drawings  and  specifications : 

(2)  add  to  (1)  for  the  substitution  of 
corrugated  cement  asbesltos  roof- 
ing and  siding  in  lieu  of  asbestos 
protected  metal  roofing  and  sid- 
ing; 

(3)  deduct  from  (1)  for  the  omission 
of  storehouse  No.  3,  including  the 
indicated  pavement  bertms,  gut- 
ters, services  and  railroftd  track 
adjacent  thereto  (based  on  the 
use  of  asbestos  protected  metal 
as  specified) ; 

(4)  deduct  from  (1)  for  the  omission 
of  storehouse  No.  3.  including  the 
indicated  pavement,  berms,  gut- 
ters, services  and  railroad  track 
track  adjacent  thereto  (based  on 
the  use  of  corrugated  cetnent  as- 


besto.s  materials  as  covered  under 
altemaUve  "A"); 

(5)  deduct  from  (1)  for  the  omission 
of  the  drv  storage  building  No,  2, 
including' the  indicated  pavement 
berms,  gutters,  services  and  rail- 
road track  adjacent  thereto  (based 
on  the  use  of  asbestos  protected 
metal  as  specified)  : 

(6)  deduct  from  (1)  for  the  omission 
of  dry  storage  building  No.  2.  in- 
cluding the  Indicated  pavement 
berms.  gutters,  services  and  rail- 
road track  adjacent  thereto  (based 
on  the  use  of  corrugated  cement 
asbestos  materials  as  covered  un- 
der alternative  "A") ; 

(7)  deduct  from  (1)  for  the  omission 
of  sales  commissary  building,  In- 
cluding the  Indicated  pavement 
berms,  glitters,  services  and  rail- 
road track  adjacent  thereto  (based 
on  the  use  of  asbestos  protected 
metal  as  specified)  ; 

(8>  deduct  from  (1)  for  the  omission 
of  sales  commissary  building.  In- 
cluding the  Indicated  pavement, 
berms,  gutters,  services  and  rail- 
road track  adjacent  thereto  (based 
on  the  use  of  corrugated  cement 
asbestos  materials  as  covered  un- 
der alternative  "A"). 
The  bidders  were: 

(A)  A  Famell  Blair. 

(B)  M.  H.  Golden. 

(C)  Haddock  Engineers.  Ltd. 

(D)  F.  E.  Young. 

(E)  I.  C.  Curry. 

(F)  James  I.  Barnes. 
(Q)  Peter  Klewlt 

The  complete  bids  were: 


(1) 

(2)... 

(3) 

(4) 

(5) 

(6)  . 

(7)... 

(8).. 


(A)  (B)  (C)  (D) 

$2,238,000  $2,396,000  $2,398,000  $2,410,320 


59,010         28,832  27.000 

119,011  137.779  140.000 
122.000  137,779  138.500 
135.400  151.006  153.000 
138,870  151,006  151,500 
143,540  163.036  169.000 
148,000  163.036  165,500 
•A  telegraphic  modification  which  w^as 
opening  changed  the  bid  to  $2,535,000. 


31.068 
94.755 
103.163 
109.042 
116,842 
136.154 
139,056 


(E ) 

$2,445,000 
21.000 
129.470 
128,000 
146.124 
144,680 
149.548 
148,100 

received 


(F)  (G) 

$2,725,000  $5,000,000* 
10.000        100,000 


125,000 
110.000 
150,000 
110,000 
125.000 
125,000 


100.000 
100.000 
100.000 
100.000 
100.000 
100.000 


after   the    hour    of 


SEWER  SYSTEM,  OiLDALE,  KERN  COUNTY 


OILDALE,  Kern  Co.,  Calif. —As 
previously  reported,  Bechtel  Bros.- 
McCone,  601  W.  5th  St.,  Los  Angeles, 
at  $669,038.63.  submitted  the  low  bid 
and  awarded  contract  by  the  Sani- 
tary Board  of  the  North  of  the  River 
Sanitary  District  No.  1  of  Kern  Coun- 
ty. Olldale,  January  2.  for  the  con- 
struction of  a  sewer  collecting  sys- 
tem, pumping  station  and  treatment 
plant  In  Olldale,  Kern  County,  to 
serve  an  area  likcluding  Olldale,  Rlv- 
ervlew.  Highland  Park,  Wlngland 
Square  and  other  north  of  the  river 
communities.  Plans  and  specifications 
were  prepared  by  Engineer  R.  E. 
White,  2617  20th  St,  Bakersfiekl, 
Calif. 

The  bids  were  taken  as  follows: 

(1)  50,730  lln.  ft  6-ln.  vitrified  clay 
pipe; 

(2)  101,120  lin.  ft  8-ln.  vitrified  clay 
pipe; 

(3)  9803   lln.  ft   10-ln.  vitrified   clay 
pipe;  • 

(4)  3155  lln.  ft   12-ln.  vitrified  clay 
pipe; 


(5)  4497  lln.   ft.   15-in.   vitrified   clay 

pipe; 
«)  2690  lln.   ft.   18-ln.   vitrified   clay 

pipe; 

(7)  9449  lln.  ft  24-in.  vitrified  clay 
pipe; 

(8)  87  6x6  tees ; 

(9)  3023  8x6  tees; 

(10)  209  8x6  tees; 

(11)  15  12x6  tees: 

(12)  76  15x8  tees; 

(13)  90  18x6  tees; 

(14)  23  24x6  tees; 

(15)  435  standard  manholes; 

(16)  15  drop  manholes; 

(17)  12  lampholes ; 

(18)  101  lin.  ft  8-in.  cast  iroin  pipe; 

(19)  2356  lln.  ft.  10-in.  cast  iron  pipe; 

(20)  105  lln.  ft  12-ln.  cast  il^jn  pipe; 

(21)  344  lin  .ft  24-in.  cast  Iron  pipe; 

(22)  498,400  gals,  furnishing  only  SC 
road  oil ; 

(23)  sewage  treatment  plant.  Includ- 
ing all  mechanical  equipment 
settling  tanks,  aeration  tanks, 
primary  and  secondary  diges- 
tion   tanks,    chlorinatlon    equip- 


ment, heating  equipment,  pipe 
work,  sludge  beds,  water  storage 
tank  and  all  appurtenances  com- 
plete with  control  building  knd 
noncllmbable  fence; 

(24)  1  pump  station,  including  all 
mechanical  equipment  pipe, 
valves  and  fittings,  complete; 

(25)  4823  sq.  yds.  g^radlng  and  oil  sur- 
facing all  driveways  at  plant  site 
and  lane  from  Olive  Dr.  to  plant 
site. 

The  total  bids  submitted  were: 

(A)  Bechtel  Bros.-McCone  Co.,  966B,- 
03&63. 

(B)  Artukovlch  Bros.,  $677,494.66. 

(C)  R   A.  Wattson   Construction  Co„ 
$687  918  45 

(D)  Ifarko  MaUck.  $699,389.87. 

(E)  Haddock    Engineers.    Ltd.,    $747,- 
465.93. 

(F)  Tom  L  Gogo,  $784,144.10. 

(G)  H.  B.  Nicholson.  $786,035.35. 
(H)  A.  E.  Downer,  $790,546.36. 

The  unit  bids  submitted  were: 


ft    2- In.    standard    steel 


ft.   1-in.    standard    steel 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(1).. 

$            1.50 

$            L52 

$            1.48 

$           1.28     $ 

1.58 

$            1.80 

$            1.35 

$           1.90 

(2).. 

1.34 

1.80 

1.76 

1.78 

1.60 

2.00 

1.90 

1.59 

(4).- 

1,79 

3.50 

1.86 

2.42 

L82 

2.20 

2.20 

3.40 

(4) 

1.70 

8.00 
4.00 

2.41 
3.14 

4.34 
4.74 

2.03 
2.52 

2.30 
3.50 

2.00 
2.96 

2.95 

(5).. 

3.92 

4.78 

(6) 

„  3.10 

4.25 
BwSO 
LOO 

4.07 
6.26 
2.00 

3.82 
5.38 
3.56 

3.11 

4.57 
2.20 

4.60 
&80 
1.00 

4.10 
6.40 
2.50 

3.22 

(7)  . 

4.52 

9.00 

(8).. 

1.93 

1.49 

(9).. 

_ 2.44 

LSD 

2.50 

5.60 

2.59 

1.00 

3.00 

1.56 

(10).. 

3.41 

2.00 
S.00 

3.50 
4.50 

9.77 
9.82 

8.41 
4.27 

1.50 
3.00 

3.50 
4.00 

2.10 

(11).. 

4.38 

2.50 

(12).. 

-. 8.06 

&00 

9.00 

16.80 

7.87 

-   4.00 

^  5.00 

6.00 

7.00 

4.00 

(13).. 

11.31 

9.00 
15.00 

12.00 
21.00 

15.34 
22.16 

10.83 
18.17 

ILOO 

18.50 

6.00 

(14).. 

19.35 

10.00 

(15). 

210.00 

140.00 

190.00 

50.00 

t.00 

SJfO 

145.00 

165.00 

52.00 

3.58 

3.40 

142.00 

187.00 

40.00 

2.24 

3.76 

22&00 

251.00 

100.00 

8.40 

4.00 

150.00 

200.00 

50.00 

3.00 

3.80 

170.00 

180.00 

85.00 

4.00 

4.50 

120.00 

(16).. 

252.00 

250.00 

(17).. 

54.00 

00.00 

(18). 

8.15 

19.00 

(19).. 

3.60 

4.20 

(20).. 

...                 9.22 

5.00 

S.20 

10.48 

S.7S 

5.00 

5.00 

18.00 

(21).. 

... 32.93 

15.00 

16.00 

17.37 

18.63 

15.00 

15.00 

38.00 

(22).. 

.0475 

.0425 

.044 

.0363 

.04 

.06 

.070 

.04 

(23)... 

205.120.00 

177.000.00 
7,500.00 

200.000.00 
8.500.00 

198,360.00      2 
11.446.00 

48.464.00 
9.585.00 

235,000.00 
11,500.00 

247,000.00 
17.000.00 

256.000.00 

(24)... 

..„ 8,050.00 

7.800.00 

(25).. 

_ .54 

•3,000.00 

•2.996.46 

.60 

•2,177.00 

LOO 

.70 

•2600.00 

•Lv 

imp  sum  bid. 

_ 

__ 

.—.i. 

___ 

cast 
Iron 


GAS  HEAT  lets  you  laze-thru  u  inter,,. 


modem,  carefrtt  comfort  for  your  new  or  re- 

moddlid  home  of  tomorrou.  You  can  have 
your  dream.s  come  truc--t  home  kept  cozry  and 
warm  without  fuel  worries  or  work  for  you  and 
joux  family  —  when  you  install  modern  gas 
hMiting  in  yoai  home. 

For  home  moderoizadoa  ot  for  the  new  1946 
you  are  pUnning  to  build,  choose  one 


of  the  nrw,  sutomadc,  forced  air  gas  turosces 
iQttaUed  either  in  the  basemeot,  in  a  closet  <» 
under  the  attic  roof.  Then  too,  you  have  a 
choice  of  the  efficient  heat -producing  floor  or 

wall  furnace  or  circulating  heater. 

Whaifver  you  choo*e  -whstevcf  you  use  in 
the  iint  of  Crtij  Heating  Equipment  you  sre 
sore  to   (;et  lilent,  clean,  convenient,  trouble- 

free  and  }o'»-cost  heating  service. 
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DAILY     PACIFIC     B  U  1  L  D  E  It^ 


TUESDAY.  JANUARY  ^  1946 


rM 


Birtlfimfl  PkgMMiiliat  CtMiiracta RecovJefl 


BUEBING  PERMITS 


BtiiMmg  Permits,  $1,000  ana 
(>rer,  Appli«ci  For 

SAN  FRANCISCO  COUNTY 


Builder — James    Amott    St    Son,    888 

Taraval. 
Architect — Not  Ghren. 
(Application  No  85055) 


12.000 


CLASS  "C"  OFFICBJB 
S.  MISSION  35  E.  MAIN  ST. 
Owner  —  California    Wool    Growers' 
Association,  916  Mission  St 


ALTER  HOSPITAL 

2750  GEARY 

Owner — The  Garden   HospitjJ,   prem. 

Builder— G.  P,  W.  Jensen.  Inc.,  820 
Market  St 

Architect— W.  C.  Perry,  260  Califor- 
nia St.  _^^^,  8^fOOO 
1  (Application  No 


ALTER  APARTMENTS 

SE-   GREENWICH  and  HYDE  STa 

Builder— iT'bT' (iladstone,  224"  Santa  |  Q^e57<?«orKe  ^^^^J^^^J^^  Hyde. 

Paula  Ave.  "'     "~  " 

Architect— Not  Given. 


(Application  No  86047) 


140,000 


Builder — G.    P.    W.    Jensen    ft    Sons, 

Inc.,  320  Market  St 
Architect— Not  Given.  12.000 

(Application  No  85001) 


1 -STORY  FRAME  MARKET 
SE.   CORNER  37TH   AND  BALBOA. 
Owner— Arthur  B.  Dunne,  333  Mont- 
gomery St. 
Builder— A.   J.   Hopper,   243   Lang^on. 
Architect— Not  Given.  $40,000 

(Application  No  8S061) 

1 -STORY  FRAME  BUILDING 
SW.  TARAVAL  AND  40TH  AVE. 
Owner— G.  A  Draeger,  19d2  48th  Ave. 
Builder— Robert    McCarthy   Co.,    1060 

I^rkham. 
Architect— Not  Given.  $25,000 

(Application  No  86016) 

ALTER  STORES 

SE.  MARKET  AND  5TH  STS. 

Owner — Zukor's,  c/o  contractor 


ALTER  STORE.  PLAT  and  OFFICE 
2423  POLK  STREET. 
Ownet^-Jules  Suppo,  2425  Polk  St 
Builder— A    T.    Morris    Sc    Sons,    5400 

F^ton  St 
Architect— Not  Given.  |1,800 

(Application  No  85D39) 


ALTER  APARTMEJJTS 
lOlS  SHOTWELL  ST. 
Owner — Gua  Arvald,  premises. 
Builder — Day  Wortc 
Architect — Not  Given. 
(Application  No  85045) 


81.500 


(1)  ALTER  BOOK  STORE,  (2) 

ALTER  DWELLING 
2274-2272    UNION   STREET. 


Builder— Hyman  Rosenthal,  617  Mont-    Owner— John  P.  Cluster,  1807  (Sough. 

gbmery  St  |  Builder— Day  Wprk. 

Architect— Not  Given.  $18,000   Architect— Not  Given. 


(Application  No  85021) 


(Application  Nos  85018-19) 


(1)   flOOO;    (2)  $1200 


ALTERATIONS,  $75;  928  The  Ala- 
meda; owner,  L  L  Cross,  2064  Los 
Angeles;  contractor,  O  E  Ringel- 
tauhe,   684  Colusa  Ave. 


REDWOOD  CITY 


ALAMEDA  COUNTY 


Recorded  Accepted 

Jan  4,  1946—4158  MTN  BLVD,  Oak- 
land. Luther  H  Lincoln  to  whom 
it  may  concern      E>«cember  28,  1946 

!  ALA  CO  NON    RE8P 

Jan  7  1946—2304  2312  2318  2322  E 
14th  St  OttKland.  R  D  Phiinps 
and  Alma  P  Larson  as  to  Im- 
provements  on  property. 


RBfilDENCES,  60.  $6000  each;  Lots 
2a,  214,  216.  216,  98,  99,  116.  116. 
235k  04,  208^  212,  211,  210,  209,  208, 
207,  206.  206,  204,  208,  202.  201.  200, 
189,  97,  9<  95.  7.  89,  90,  91.  92,  98, 
69,  70  Sobtt  Ave;  Lota  56,  117,  118, 
119.    153,    154,    155,    183,    184,    80.    2»,  i 

S'  kI'^?'  ^'  **•  ^'  *^'  ^^'  ^'  "■JRftcorded  Accepted 

55.  67  Flynn  AVe ;  Lot  79,  Burbank    Dec  31,  1945— LOT  21  Blk  18,  White 


SAn    MATEO   county 


AVe;  owner  and  builder,  Conway 
Se-  Oilligsn.  Burllngame  Avenue, 
BurUhgante. 


pXlo  alto 


1- STORY  STORE 

SW.  3RD  AND  KIRKWOOD. 

Owners — J.    Sc    A.    Rlghettl    and    G. 

Solari,  1650  La  Salle. 
Builders — C.    Faggionl    and    G.    Bar- 

sotti,  1567  Revere. 
Architect— Not  Given. 
(Application  No  85054) 


1-STORY  FRAME  SHOP 

S.  LOMBARD  131  E.  LAGUNA. 

Owner    and    Builder — Moresl    Sc 

Lucchl,  3142  Buchanan  St. 
[Architect— Not  Given.  $1,000 

$12,000    (Application  No  85033) 


RteSltJENCE.  one-story  and  garage, 
$rf250;    1051   ChcLnning  Ave;    own- I 
er  and  builder,  E  J  Schmallng,  316 ! 
KitJlltig  Street 

RESIDENCE,  one-story  and  garage, 
$8050;  431  Park«»vd;  owner  and 
builder.   A   C   Gibson,   2522   Park. 

REMODEL  business  bldg  $3000;  370 
University  Ave ;  owner,  L  C  Hyde, 
336  Lincoln  Ave;  contractor,  Nich- 
ols-White, Inc,  156  University  Ave; 
plans  by  Leslie  Nichols. 

ALTER  residence,  $750;  196  Park 
Btvd;  owner,  Mamie  C  Robinson. 
195  Park  Blvd. 

ALTER  residence^  $500;  1120  Fulton 
St;  owner.  A  B  and  R  Johnson, 
1120  Fulton   St 

GARAGE,  $600;  1021  College  Ave; 
owner,  F  D  Ckthcart,  1211  College; 
contractor,  H  W  Tollner,  1021  Col- 
lege Ave. 


De 


l-STORY  FRAME  DWEJJ.ING 
NE.  24TH  AVE.  AND  PACHECO. 
Owners — Mr.  and    Mrs.    Thor  Erick- 

son.  1936  19th  Ave. 
Builder— California  Construction  Co.. 

159  W.  Portal  Ave. 
Architect— Not  Given.  $11,000 

(Application  No  86005) 


||Bi]ildinir  PernriU.   $1,000  and 
Under,  AppEed  For 

SAN  FRANCISCO  COUNTY 


2-STORY  FRAME   FLATS    (7) 

E.  FUNSTON  25.  50,  75  N.  LAWTON ; 

N.  LAWTON  70,  95  E.  FUNSTON ;  :  ALTER  store,  $400;   685  Mission   St- 
-     70.    95    E.    FUN-'  - 


SIGN,    electric.    $450;    NW    5th    and 
Harrison ;    owner.    The    Petroleum 
Co^p,     prem;     contractor,     Apex 
Elec  Co.  363  Fell  St. 


S.    KIRKHAM 

STON. 
Owner  and  Builder — Heyman  &  Mc- 

Claln,  5138  Geary. 
Architect— Not  Given.  $8,750  each 

(Application  Nos  85026  to  32) 


1 -STORY  CLASS  "C"  SHELTER 
NE.  9TH  AND  HOWARD  STS. 
Owner — Larry  Barrett,  premises. 
Builder— Barrett   ft   Hllp,   918  Harri- 
son St. 
Architect— Not  Given.  $8,000 

(Application  No  85006) 

1- STORY  FRAME  DWELLING 
E   38TH   AVE.   125   S.   MORAGA. 
Owner  and  Builder — T.  E.  Mohler  Jr.. 

626  36th  Ava 
Architect— Not  Given.  $6,250 

(Application  No  85022) 


owner,     Matthew     Smith     Co,     683 
Mission  St. 
ALTER  garage,  $400;  50  DeSoto  Way 
owner  R  A  Mackin  prem ;  contrac- 
tor R  B  Hamill  4124  Geary  Blvd. 
STORAGE    l-story    frame    $350;    W 
Connecticut   100   S   16th   St;   owner 
and    builder    Frie    Protection    Prod 
Co  1101  leth  St 
ALTER   flats   $300;    182   Randall    St; 

owner  W  Armlnino  premises. 
ALTER    dwelling    $300;    11    Modoc; 
owner  P  H  Hendrickson  premises ; 
contractor  Joseph  M  Redmond  363 
Vienna. 
ALTER  dwelling  $250;  14241  LaPlaya 

owner  W  E  Chance  1800  Market. 
'.ALTER  flats  $125;  2622-4  Leaven - 
]  worth  St ;  owner  Salvatore  Mar- 
garet, Fllippo  and  Virginia  Blllante. 
2624  Leavenworth  ;  contractor,  Far- 
nocchia  &  Co,  2749  Gough  St 

I  ALTER   dwelling,    $75;    3136   Gough; 

1-STORY  FRAME  DWELLINGS   (4)  |      owner  and   contractor.    P   Blaghet- 
NW.  COR  REDDY  ST.  and  THORN-  \      ta.    Jr,    premises. 

TON  AVE. ;   NW.   COR  REDDY  ;  BARBER  pole.  $55 ;    647  Kearny   St ; 

26.  50,  75  SW.  THORNTON  AVE.  I      owner    and    contractor,    C    Bacani. 

Owner  and  Builder — T.  Starelli,  1755  i     premises. 

Dolores  St  'ALTER  dwelling,  $50;  132  25th  Ave; 

Architect — Not  Given.  $6,000  each  ;      owner,   Elaine   Churchill,   premises. 

(Application  Nos  86041  to  44)  1  ALTER  two  flats.   $60;   1335  Calif or- 


SUILDING   COKTRACn 

SAN   FRANCISCO  COUNTY 


APPITION.  to  shop,  25x74-ft. 
27^1    SHOTWELL    STREET. 
Owner — Sam  and  PYank  Fenech. 
Architect — Not    Given. 
Contractor — Rademann  &  Giusto. 

Filed  and  Dated,   

Payments  Not  Given. 

TOTAL  COST,  $6,470 
Bond  filed;  Sureties,  Fidelity  ft  De- 
posit Co.    Spec,  filed  Dec  28,  1945. 


Oaks.     Lloyd    Lynch    to    Orvll    I 
Larsen December   27.    1946 

Jan  2.  1946— LOT  36  mk.  55,  Mlll- 
brae  Highlands.  R  L  Schllck  to  J 
Henry  Delaney     December  27,  1945 

Jan.  2.  1946 — 311  POPLAR  Avenue, 
San  Bruno.  lAithew  J  Verduccl 
to  Wm  Werner      December  27,  1945 

Jan  2,  1946— LOT  7  Buena  Vista  Tr. 
Stephen  Nogleburg  to  whom  it 
may  concern December  24.  1945 

Jan  2,  1946— LOT  13.,  Baker  Sub. 
John  Gladius  to  John  R  Lind- 
say  January    2.    1946 

Jan  3,  1946— LOTS  100  to  109  incl 
Redwood  Village.    Thomais  J  Cul- 
ligan  to  Conway  &  Culligan 
December  29,   1945 

Jam  3,  1946— LOT  55  and  Ptn  Lot  54 
Stanford  Annex.  Suzanne  Sdhroe- 

ther  to  Gould  Constr  Co 

JDecember   28.    1945 

Jan  3,  .1945— LOTS   20   and   21   ptn 
Blk  3.  Burlingame  Village.    Don- 
ald C  Dors  to  Baker  &  Morton 
December   26,    1945 

Jan  3.  1946— LOT  1  Blk  17.  Baaton 
Addn,      Burlingame.      Emnoanuel 

Borg,  et  al  to  O  Murer 

January  2.   1946 

Jan  3,  1946— LOT  23.  The  Willows. 
J  R  Simon,  et  al  to  Dulleck  Bros 
December  31,  1945 

Jan    4,    1946— VARIOUS    Locations 
(clean  ditches).     S  P  Co  to  EJarl 
,     W  Heple December  24.  1946 

Jan  5,  1946— PTN  LOT  12  and  Lot 
11  Blk  8,  North  Redwood.  Robt 
D   Regan,    etc   to   whom    it   may 

concern January  4,   1946 

jjan  5,  1946— PTN  MARTIN  Tract 
Carl  John  Stendell  to  whpm  it 
may  concern December  31,  1945 

Jan  5.  1946— LOT  3  Blk  7,  Salada 
Beach.     Walter    Dickson,    etc    to 

whom  it  may  concern 

_ January   4,   1946 


7302  307  Shotwell  Street;  owner. 
Perfection  Curtain ;  contractor,  O'- 
Keeffe.  The  Fan  Man;  10  outlets; 
motors 

7303  SW  Cor  Green  and  Fillmore; 
owner.  TcKiy  Curo ;  contractor,  O'- 
Keeffe,  The  Fan  Man;  32  outlets;  29 
switches ;  50  plugs. 

7304-07  22-2-10-16  Howth;  owner, 
Beruch ;  contractor.  Arc  Electric  Co ; 
11  outlets;  12  switches;  10  pluga 

7906  170  Richland ;  owner,  Kenely ; 
contractor.  Arc  Electric  Co;   servicak 

7309  30  Havelock;  owner,  Grlftae; 
contractor.  Arc  Electric  Co ;  senrloa 

7310  220  Montgomery  St;  owner. 
Mills  Estate;  contractor.  H  S  TItUe; 
alterations. 

7311  2146  Great  Highway;  ownM, 
(dreary ;  contractor,  Byington  Elec- 
tric;    

7312  420  Francisco;  owner. : 

contractor.  G  Vaccarlno;  service;  mo- 
tors. 

7313  3315  Octavla;  owner.  Coast 
Building  Co;  contractor,  Edward  W 
Scott  Electric;  6  outlets;  7  switc^ea; 
7  pluga 

7814  18th  and  Diamond;  ovmer. 
Holy  Redeeiher  School;  contractor, 
Edward  W  Sc\tt  ETlectric;  4  outlets; 
1  switch.  ~^-- 


SAN  FRANCISCO.— Until  Jan.  18. 
3  P.  M.,  bids  will  be  received  by  M. 
H.  Gerry,  Purchaser  of  Supplies.  270 
City  Hall,  under  Inv.  No.  34a4  for 
furnishing  and  deJivenng  to  River- 
bank.  Calif.,  1000  25,000-lb.  xmits  Sus- 
pension Insulators  and  fittings  for 
H«tcb  Hetchy  System. 

SpecificattoBs  obtainable  from  the 
above  officii  *         * 


OAKLAND 


BULDDiG   COWIIIACTS 

ALAMEDA  COUNTY 


REPAIRS 

OAKLAND    PIER    Terminal.     Moni- 
tor repairs  train  shed  roof. 
Owner — Southern    Pacific   Company. 
Architect — Not  Given. 
Contractor— Stanley    H    KoUer     16iK 
Pomona  St  Crockett 

Piled  Jan  3.   '46.    Dated.   

1st  of  each  month 75% 

Usual   36  days   after 25% 

TOTAL  COST,  $6,715 
Bond,  $6715.  Sureties,  U  S  Guaran- 
tee Co.  Limit  75  calendar  days.  Plans 
and   specifications   filed. 


Boildinfr  Permits,  $500.00  mmI 
OT«r»  Issued  by  tlie  Board 

of  Public  Works 
SAN  FEANCISC©  COUNTY 


JANUARY  5.  1946 


SE  Cor  Coso  and  Prospect ;  E  Pros- 
pect 32,  63  S  Coso ;  alter  three  dwell- 
ings ;    cost.    $1000    each ;    owner.    T    B 
nia  St ;   owner  and  builder  George  I  Harper. 


Liens  Ffled 


SAN    MATEO    COUNTY 


Recorded                                        Amount 
Jan    3,    1940— PTN    LOT    1    Blk    2. 
Oak  Park.   West  Coast  Weather- 
striping  Co  vs  Edward  Browder, 
Jr    $153.00 


Non-Responsibility 


SAN  FRANCISCO  COUNTY 


Schreck   premises. 


356  Justin  Dr;  alter  dwelling;  cost 
$800;  owner,  Frank  Albers. 
2065  Oakdale  Ave ;  alter  dairy ;  cost 


1 -STORY  FRAME  DWELLING 

NW.  FOOTE  and  ALEMANY.  '  BILBOARD,     $45 ;     SW     Irving     and 

Owners— J.  E.  and  Anna  M.   HIckey. ;      42nd    Ave :    owner   and    contractor. 

371  Prague.  1     Foster  &  Kleiser  Co,  1675  Eddy  St  i$1000;    owner.    Dairy   Belle   Farms. 

Builder— B.    C.   Hoecker,   371   Prague.  ;  BILLBOARDS,    two,    $20    each ;    SW  I      S  Monterey  Blvd  26,  59,  93,  127,  161. 
Architect— Not  Given.  $6,000  !      Qor  San  Bruno  Ave  and  Harkness ;  1 195.  291,  263  E  EWna.   Eight  two-story 

(Application  No  85058)  n    Monterey   25   E   Detroit;    owner  I  frame   dwellings;    cost  $10,500   each; 

and    contractor.    West    Coast    Adv   owner,   Walter  E  and   Max   Hansen. 
Co,  123  S  Van  Ness  Ave.  274   Shotwell   St;    alter  shop;   cost, 

'$8600;     owner.    The    Wood    Working 
I  Shop.  • 

44  2l8t  Ave;   alter  dwelling;   cost 


1 -STORY  FRAME  DWELLINGS   (2) 

NE.     SHIELDS     and     BYXBY ;     NE. 
GARPTEIJ!)  and  RALSTON. 

Owner  and  Builder — California  Con- 
struction   Co.,    159    West    Portal. 

Architect— Not  Given.  ?6,000  each  ' 
I 


1 1. 


1- STORY  FRAME  DWELLING 
S.   HALE  75  W.   MERRILL 


Btaldinc  Permits,  $1,000  and 
Over,  AppHed  For 

ALAMEDA  COUNTY 


I 


Owner  and   Builder— J.  Caruso,   322O  i  A-L-TERATIONS 

Polsom   St  ;917   THE   ALAMEDA,    BERKELEY 

Architect- Not  Given.  $5,500  '  Owner— Dr  K  £  Sleeper. 

(Application  No  85053) 


1 -STORY  FRAME  DWELLING 
E.  ANDERSON  125  S.   JARBOE. 
Owner   and    Builder— B.    C.    Hoecker, 

371  Prague. 
Architect — Not  Given. 
(Application  No  850C9) 


[$2000;   owner,  Wm  B  Reis. 

NW  Cor  Girard  and  Harkness;  W 

Glrard  50   N  Harkness;   N   Harkness 

'95  W  Glrard;  W  Lucy  St  175  N  Wil- 

'JMams  Ave;  four  1-story  frame  bldgs; 

cost,    $5300  each;    owner.   G  Calraro 

I  ft   Sons 

_  _  Davidson    St    200    W    Lane;    two- 

CwTtrkctor— ikaroTd^fTpage.  5651  Oak  !  »tory  frame  bldg:  cost  $14,000;  own- 

Grove  Ave,  Oakland.  jer,  James  Allan   &   Sons. 

Architect — Paul    Hammerberg,    No    2 


Jan  7.  1046— LOTS'  11  and  IJJ  Blk 
314.  known  as  St  Paul  Bldg,  201 
Geary  St  Union  Plaza  Corp  and 
Park  Square  Bldg  Co  as  to  im- 
provements, on   property. 

Jan  7.  1946— S  CLEMENT  ST  57-6 
E  3rd  Ave  E  25  x  S  100.  Henry 
S  and  Adele  Schepps  as  to  im- 
provements on  property. 

Jan  5.  1946— SB  MISSION  and  20th 
Sts.  W  F  Cordes  as  to  improve- 
ments on   property. 

Electrical  Permits 

SAN  FRANCISCO  COUNTY 


Norwood  Avenue. 


$7000 


ALTERATIONS 
$5.000 '.2884    TELEGRAPH    AVE.    BERKE- 
j     U»Y. 

*  Owner  and  Contractor — Dr  M  A  Mey- 
1- STORY   FRAME  DWELLING  !      ^'^  ^337  Campus  Drive. 

SE.  THORNTON  AVE.  and  VENUS.  1  Plans   by   R  Maxwell,   17   Osgood   Pi, 


Owner    and    Builder — G 

Sons,  700  Felton  St 
Architect— Not  Given. 
(Application  No  86010) 


Carraro    & 


San  Francisco. 


$2000 


.5,000   ALTERATIONS 

2823    SEVENTH    ST.    BERKELEY. 
!  Owner — Forest  Hopkins,  premises. 
i  Contractor — California  Rfg  &  Constr 
1 -STORY  FRAME  DWELLINGS   (2)  :      Co,  1630  Webster  St,  Oakland. 
W.  ANDERSON  125,  200  S.  JARBOE  i  Architect— Not  Given.  $2,000 

AVE. 


Owner   and    Builder— B.    C.    Hoecker, ! 

371  Prague  St.  1 

Architect— Not  Given.  $5,000  each  > 

(Application  Nos  85056-57)  I 


PERMITS  ¥NI»BR  fVOfO 
ALAMEDA  COUNTY 


1 -STORY    FRAME    DWELLING    (J) 

S.    PARQUE   DR.   53,    28  W.   CARRI-  j  •— .b^.^— -■^■^^■-««««« 

I  BERKELEY 

^"""^  ^'^   Builder-The  Ruegg  Co..    OFFICE,   $600 ;    1035   Carlton ;   owner. 
A  r.r.v^Jl^^t  ♦  r?"  « /wx         ^        and  builder,  F  M  Neland,  premises. 

^A^^M^^^^«''^«,^^•^*^^    ROOFING,      $282;      2311      Spaulding; 
(Application  Nos  85060-61)  ^^,^^^    ^^^1   Benidect.   pr^:    coS- 

1-STORY  FRAME  DWELLINGS    (7)        JfL^'r*  ^**^"^^  ^""*'  ^^'  ^^ 

Owner    and    Builder — G.    Carraro 
Sons,  700  Felton  St 


1521  Larkin  bt ;  alter  dwelling ;  cost 
$4500;  owner,  David  K  Chang. 

N  Balboa  St  170  E  39th  Ave:  one- 
story  frame  dwelling ;  cost.  $7,000 ; 
owner,  D  Michaels  and  R  Levy. 

730  Jackson  St;  alter  restaurant 
and  store;  cost,  $12,968;  owner,  Joe 
Sbong  School. 

673  Geary  St ;  alter  shop ;  cost  $3,- 
800;  owner,  Ray  S.  Jue. 

236-A  Guerrero  St:  alter  apts; 
cost,   $590;   owner,  Alice  V  Cook. 

S  Clara  376  E  6th  St ;  class  C  bldg ; 
cost,  $5000;  owner,  SaliU  &  Alexan- 
der. 

E  Leavenworth  108  S  Washington : 
one-story  frame  bldg;  cost.  $2000; 
owner,  Henry-  E   Reed. 

E  Leavenworth  108  S  Washington; 
five  1-story  frame  dwellings ;  cost, 
$2000  each ;   owner,  Henry  E  Reed. 

2272  Mission  St;  alter  store;  cost 
$3000;  owner.  Pacific  Tel  ft  Tel  Co. 

NE  Cor  8th  and  Irwin  Sts;  alter 
storage,  cost,  $1200;  owiier.  Standard 
OU  Co. 


7265  60  Federal;  owner,  Rincon 
Warehouse;  contractor,  Cimino  Elec 
Co;  17  outlets;  4  switches;  12  plugs. 

7266  417  Montgomery  St;  owner, 
Flextrolux  Corp;  contractor,  Cimino 
Elec  Co;  6  outlets. 

7267-70  Various  locations  and  own- 
ers; contractor.  Neon  Mtce  Corp; 
signs. 

7271-2  Various  locations  and  own- 
ers; contractor,  QRS'  Neon  Cop; 
signs.  ^ 

7273  57  1st  St;  owner,  M  Waller- 
stein  Co;  contractor,  Assoc  Electric 
ft  Mech  Co;   14  outlets;   altertitlons. 

7274  383-5  Monterey  Blvd;  owner, 
G  Plov;  contractor,  Assoc  Elec  and 
Mech  Co;  27  outlets;  24  switches;  37 
plugs. 

7275  254  Leavenworth;  owner.  La 
Cross ;  contractor,  W  H  Kinsten ;  1 
outlet;    1    plug. 

7276  3326  Mission  St;  owner,  33S6 
Club;   contractor,  W  H  Klrsten;  one 

7277  955  Post  St;  owner,  Yosem- 
ite  Gray  Line;  contractor,  W  H  Kirs- 
ten;  6  outlets;  2  switches. 

7278  1220  31st  Ave;  owner,  _.; 

contractor.  Golden  Gate  Electric  Co; 


3SS52  4007  Brown;  owner,  Adera; 
contractor,  Johnston  Elec  Co ;  out- 
lets;  switches;  fixtures;   plugs. 

34553  4732  Fair  Ave;  owner,  Wig- 
gins &  Marsh ;  contractor,  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 
plugs. 

34554  4740  Fair  Ave;  owner.  Wig- 
gins &  Marsh ;  contractor.  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 
plugs. 

34555  8325  E  14th  St;  owner,  Co- 
lasky;  contractor.  R  F  Long  Co;  3 
outlets ;  3  fixtures. 

34556  41st  and  Piedmont;  owner. 
Piedmont  Waffle  Shop;  contractor. 
American   Neon  Displays;  fixtures. 

34557  334  Broadway;  owner,  Petes 
Rendezvous ;  contractor.  American 
Neon    Displays;    fixtures;    sign. 

34558  517  40th  St;  owner.  Stone; 
contractor,  American  Neon  Displays ; 
fixtures ;   sign. 

34559  756  46th  Ave;  owner,  Cas- 
per; contracto**,  Ets.  Hokln  &  Gal- 
vaa;  10  outlets. 

34560  2219  21st  Ave;  owner,  Feld- 
stein ;  contractor,  Marelco,  Inc;  serv. 

34561  515  16th  St;  owner.  Grass; 
contractor.  Western  Neon  Corp;  sign. 

34562  1923  E  14th  St;  owner.  Uni- 
versal Glass;  contractor.  Western 
Neon  Corp;  sign. 

34563  9315  E  14th  St ;  owner,  Dnim- 
mond;  contractor,  Western  Neon 
Corp;   sign. 

34664  6700  E  14th  St;  owner,  Wil- 
kinson; contractor,  Western  Neon 
Corp;    sign. 

34565  13th  and  Franklin  Streets; 
owner  and  contractor.  Tribune  Pub 
Co ;    service. 

34566  1441  Franklin  Street;  owner, 
Beckett  &  Federighl;  contractor.  T 
L  Rosenberg  Co;  fixtures;  altern- 
ations. 

34567  382  19th  St;  owner,  Pucci ; 
contractor.  T  L  Rosenberg  Co;  fix- 
tures ;   switches. 

34568  1100  8th  Ave;  ovt-ner.  Com- 
mercial Sales  Co;  contractor,  T  L 
Rosenberg  Co;   motors. 

34569  851  81st  Ave;  owner.  Loose 
Wiles;  contractor,  T  L  Rosenberg 
Co;  outlets;  switches;  fixtures;  pi; 
alterations.' 

34570  1032  Winsor  Avenue;  owner, 
Paulding;  contractor,  T  L  Rosen- 
berg Co;   range. 

34571  NE  8th  Ave  and  E  11th  St; 
owner,  Cochrane  &  Celli;  contractor, 
T   L  Rosenberg  Co;    motors. 

34572  300  Webster  Street;  owner. 
Poole;  contractor,  T  L  Rosenberg  Co; 
outlets;    switches;    fixtures;    plugs. 

34673  NE  14th  St  75  --  102nd  Ave; 
owner.  Doe;  contractor,  T  L  Rosen- 
berg Co ;  15  outlets ;  4  switches ;  15 
fixtures;  4  plugs. 

34574  523-27  E  14th  St;  owner, 
Wendt;    contractor,    T    L   Rosenberg 


SAN  FRANCISCO.— Until  January 
18.  3  P  M.,  bids  will  be  receivad  by 
Ml  H.  Garry,  Purchaser  of  SuppUM. 
270  City  Hall,  San  Prancisoo,  undar 
Bid  No.  3483  for  fomlahlng  a&d  de- 
livering two  hot  material  distributors 
for  the  Department  of  Public  Worka 

Specifications  obtalnabla  from  the 
above  offl«#b.  • 


RECUKMATION  BUREAU 


Co;    27   outlets;    6   switches;    27   fix- 
tures. 

34575  2740  Broadway;  owner,  J  E 
French  Co;  contractor,  T  L  Rosen- 
berg Co;  14  outlets;  alterations. 

34576  SE  Mac  Arthur  and  Broad- 
way; owner,  Frethy ;  contractor.  T 
L  Rosenberg  Co;  motor  for  saw. 

34577  364  45th  St;  owner,  Sibillis; 
contractor,  Crescent  Elec  Co;  4  out- 
lets:  6  l^xtures. 

34578  5424  Bryant  Ave;  owner. 
Jameson ;  contractor.  Crescent  Elec 
Co;  3  outlets;  1  switch;  1  fixtures; 
2    plugs. 

34579  900  High  St;  owner,  L  A 
Young;  contractor.  Pacific  Electric 
Motor  Co;   alterations. 


7279  1220  Pacific  Ave;  owner,  ; 
contractor.  Golden  Gate  Electric  Co; 
2    outlets. 

7280  193  Eddv  St;  owner.  Old 
Friends  Grill;  contractor.  Malm  and 
Welter;  . 


January  7,  1946 
CONTRACT   AWARDED 

SACRAMENTO  COUNTY,  Calif.— 
W.  G.  Davis,  936  Forum  Bldg.,  Sac- 
ramento, at  $10,175,  awarded  contract 
by  the  U.  S.  Engineer  Office.  Wright 
Bldg..   Sacramento,  under  Spec.   1205 


CENTRAL  VALLEY  PROJECT  — 
UnUl  Jan.  15.  2  P.  M.,  bid*  will  be 
reeaived  by  th«  U.  S'.  Bur«au  of  Rec- 
lamation, Cxtstomhouse,  Denver,  un- 
der Inv.  D-33,251-A  for  38«500  sus- 
pension type  high  voltage  instilators 
fob  shipping  point  aad/or  Sacramen- 
to, for  Ontville  -  Sacramento  230-kv 
transmissioh  line,  Shasta  s^»itchya^d, 
Keswick  Switchyard  and  Substations, 
Central    Valley    Project 

Speeificatllons  obtainable  from  the 
above  office.  •        • 


STATE    fURCHASINO  AQ£Ur 

SACRAMjENTO.  Cal  — Bids  will  be 
received  by  the  State  Purchasing 
Agent,  Sacramento,  for  materials  and 
equipnaent   as   follows : 

January  11 
QUO.   29097;   Req.  21601: 

1000  No.  6  electric  exploders,  10-ft. 
leads;  1500  do.  16-ft.  leads:  1500 
do  with  20-f t.  leads :  1000  do  with 
24-ft.  leads;  12  powder  tamping 
sticks  lx20-ft.  round  fir  or  pine, 
fob  Yreka. 
QUO.  29306;  Req  76022: 

1000    tons    plant    mix    surf,    ^-inch 
maximum    rick.    SC-**    liq.    asph.. 
vendor'!?   plant   Diet.    7. 
QUO.  28365;  Req.  86953: 

i^-ton  30  to  50  pene.  air  refined 
asph  In  cardboard  containers, 
fob    Yejrmo. 

January  15 
QUO.  28654;  Req.  N-76: 

1   MDL  160  John   Deere  A   tractor, 

or  equal ; 
1   John   Deere   2-ronT  cultivator,   or 

equal,  with  power  lift ; 
1     John     Deere    99§-L-2    row    com 

planter,    or    equal; 
1    No.    596   John    Deere    wheel    and 
reel    in    line    type    side    delivery 
rake,  of  equal; 
1  No.  5  tractor  drawn  power  mow- 
er with  rubber  tire  caster  wheel, 
or   equ4I; 
1  No.  75  power  lift  sweep  rake ; 
1  John  Deere,  or  equal,  motor  hay 
press. 
Fob  Yotuntville. 

January  17 
QUO.  29249    Req.  2465: 

1  pneumatic  tired  wheel  type  trac- 
!  tor  with    %-yd.  front  end  loader. 

I         fob  San  Diego. 

January  24 
QUO.    29245:    Req.    11161: 

100  morei  or  less  house  trailers, 
vendor**  place  of  business  or  fac- 
tory. •         • 

Prospective  Bidders 


I  Garagps  and  Sales  Bidldinc,  I 

I  M»  VaUey,  Calif.  | 

-f -r-^ -f 

BIDS:  e/tt  Architect  Wlnfletd  H. 
Hyde,  251  Kearny  St.,  Room  205,  San 
Tranclsco  (EXbrook  8361),  for  Tarn- 
alpais  Motor  Sales,  Oliver  Sollom, 
ownsr;   January  11.  4  P.  M. 

De  Lucca  ft  Son,  1745  Filbert  St, 
San  Francisco. 

Litchfield  Construction  Co.,  271 
Francisco  Blvd.,  San  RafaeL 

John  Rocco,  415  4th  St,  San  Rafael. 

Younger  Construction  Co..  576  Mis- 
sion  St,   San   Francisco. 

Parker,  Steffens  ft  Pearce,  135 
South  Park,  San  Francisco. 

Howes  ft  Whitaker,  626  Russ  Bldg.. 
San  Francisco. 

John  Lelbert  ft  Son.  211  Albert  St. 
San  Rafael. 

M.  J.  King,  Inc,  231  Franklin  St, 
San  FrancUco. 

Stolte.   Inc.,   8451   San   Leandro   St, 
Oakland. 
-f > 

I  Alter  Hotel  DraJte-Wiiakire,  j 

I  Saja   ^ranciftco,  CaHf. 

4 4. 

BIOS:  Walter  M.  Ballard  Corp^ 
Hobart  BhUf.,  San  Franclsoo,  for 
John  B>  QuigJey,  January  11,  2  P.  M. 

Dinwiddiei  Constr.  Co.,  Inc.,  210 
Crocker    Bldg.,    San    Francisco. 

S.'winerton  ft  Walberg  Co.,  225  Bush 
Street  San  Francisco. 

Howes  ft  Whitaker.  626  Russ  Bldg.. 
San  Franclnco. 

Barrett  and  Hilp.  918  Harrison  St.. 
San  ^anciiico. 


PrdFabncalecl  School  Bldg.,  I 
Concord,  Calif.  [ 

4. V 

BIDS;  Concord    Elementary    School 
Dittriet.    Wirtow    Pas*     Rd..    Coroord. 
January  11,  4:30  P.  U.  Plans  prep8r«<f 
b,y     Architect*    Dragon    &    Schmidts, 
2061  Antton  Way,  Berkeley  4. 

Willis    F.    Lynn.    1040   Folger   Ave., 
Barkeley.  

Wm.    M.   Greuner  Jr.,  27t7  Parker 
St.,  Berkeley. 

M.  J.  King.  Inc..  281  Pranklln  St. 
Sain  Francisco. 

Rademann -Giusto.    40    RingoM    St^ 
San  Francisco. 

C.   F    i'ark.  r.  1644  Monterey  Blvd., 
San  Francisco.  • 


Hay  ward  Union  High  ScWol  I 

i     Budldinn,  Hayward,  Calif      | 
^ _ „-..^ -  4. 

BIDS:  Hayward  Union  High  'Skthoo* 
D«»trtot  Foothtil  Blvd..  Hayward, 
January  A,.  S  P.  M.  P1an«  pneparad 
by  Archlt«ets  Dragon  4  te^^n^dta, 
20M    Alltton   Way,    B«rk»ley. 

H.  W.   Suttle.  1845   B  St,   HajrwawL 

George  Petenen  A  Son,  1*41  Ban- 
croft Ave.,  San  Le>andra. 

M.  J.  King,  Inc.,  231  Franklin  St, 
San  Francisco. 

Close  St  Lewis.  721  r  St.,  Hayward. 

Arthur  Holyoake.  2S3S  E^aet  Ava, 
Hayward. 

Empire  Construction  Co..  844  Har- 
riet St,  San  Francisco. 

WiNlam  M.  Qreuncr  Jr.,  27S7  Park- 
er St.,  Bcriieley.  * 


AHer  Store  Boldniy, 

Cor.  Graat  Ave.  and  Maid^ea 

Laike»  San  Franciwco 


BID8:  Architect  William  Q.  Mer- 
chant, 57  Po»X  St.,  San  Rnsnotoo, 
January   11,  S   P.   M..  for  Hate   Broa. 

Doty  Sc  Lockwood,  2003  K.  14th  St, 
Oakland. 

Ooeca  St  Marqtila  OooatruotioD  Oe.. 
3000  E.  14th  Bt,  Oakland. 

ESmpire      Construction      Co.,      Ri 
Bldg..  San  Franclaca 


Bmldmsr*  c^d  Servtccw  for 

Reaer"ve  Fie**  Bertliifig, 

Mara  bland,  Calif . 


BJO6:  Offkxw  (n  Ch«ro«  cvf  Can- 
•tructlon.  Public  Wor*L»  Department, 
Mara  I  aland:  NOy  13299,  &pea  '"*>»■■■. 
Jan.  14»  11  A.  M. 

Barrett  A  Hilp.  918  HarriMn  8t, 
Ban  Frandaoo. 

M  *  K  Corp.,  JOO  Financial  C«B- 
ter  Btd,g-.  Sac  Frandicc, 

Parkar,  Steffeii,e  A  Pearoe,  185 
Soath  Pask,  San  Frasdaoo. 

Moarf  *  Roberta.  998.  Miasloo  SU. 
San  FruLnc^Boo. 

Johnson.  Drak«»  t  FTf***'  ITM 
FrankUn  81.  Oaklaod 

A.  X  Bfifip^T  e<x.  Mi  LMngum  9L, 
San  FrancVsco  

La'n  renr*  Conatructlon  Co..  SOIt  T 
at,  SacrazDcnto. 

if.  J.  mrt,  Inc..  Bl  Fraii.k:.aB  Bt, 
San  ¥Van«ijK'o. 

Peter  Klewit  Sons  Oo.,  441  Foat  9t, 
San  FranaliKXj,, 

Robert    McCarthy    Co.,    lOOJ    Mdrk. 
ham  St,  Sail  Francisco. 

Liouls  C.  I>uiin,  790  MoaaHnoot 
Bl'fR     San    FraiicJsro 

J  H  PcmTvy  Co..  lac,  888  Mont- 
fciaary  Bl..  San  FtaualaeD.. 

Healy-Tlbbltu  Conatructlon  Co  A 
Duncajmoo  HarrelBon  Co.,  1100  Srana 
Are..   San  Franclsoo. 


Qassified  Advertising 


WANTED 


PAINTING     E:STIMAT0R    who    is 

familiar   with    Painting   Contractor*. 

Must    be    good.     Reply    Larry's,    815 

Graenwicb  St.,  S.  F.    Phone  GR  4942. 

(l/8-9-10-ll-l4/46> 

Elzper.  FOREMAN  for  Const  of 
STORES  and  OFFICES  In  San  Fran- 
claco.  Reply  Box  17,  c/o  Dally  Pacific 
Builder.  • 

BLDG.  CONSTR  SUPT.  Stale  ex- 
perience and  references.  Reply  Box 
16  c/o  Daily  Pacific  Builder. 

(l/4-7-8-»-10/45> 

ARCHmDCTXrRAL  DRAFTSMAN 
wanted.  Bxperienc^ad.  Conrich,  SU 
Markat  St,  Room  22/;  BU  6S1S  or 
3K.  8878.  m  Jan.  15,  IMi 


ARCHITECT  wanta  HIGH  School 
Graduate.  Eixcellent  opportunity  to 
learn  Architecture.  State  quallfJea- 
tlons  and  salary  expected.  Reply  Box 
13.  C/O  Daily  Pacific  Builder. 

(Jan.  a.  4.  S.  1»46) 


7281      79    Glover ;    owner,    Mrs    M  j  ^^^  ^^^  construction   of  toe  dike   on 
Laven ;   contractor,   Malm   Sc  Welter ;  j  .^gg^  levee  of  Sacramento  and  Bryte 


I  ROOFING,     8279;     2311      Spauldtng; 

*  j      owner,  Earl  K  Benedict,  premises ; 

A-^ui*.^*     -NT„»  ^j  ...  „^         w  ;      contractor,  E>vertite  Rfg.  2300  Mil- 

ArchJtect — Not  Given.  $4,800  each  ! 

(Application  Nos  85008-09;  85011-16) 


via. 


ROOFING,  $234;  1845  Solano;  owner, 
A  T  Mac  Donald,  premises :  con- 
tractor, Elliott  St  Elliott.  2iv;9  San 
Pablo  Ave. 


ALTER  STORE 
2099  LOMBARD  ST. 

°''''l!J«~..?r^*'"^    Sherbert    Shoift)e,  j RoOFrNG''»00 ;  2345  Channlng  Way; 
"^  "*"  owner.     First     Congregational     Ch, 

premises;   contractor,  American  Co 
806  56th   St,  Oakland. 


premises. 
Builder— J.  D.  O'Connor  Construction  I 


Co.,  391  Sutter  St 
Architect— Not  Given. 
(Application  No  85085) 


84.500 


1 -STORY  FRAME  STOCKROOM 
N.  12T'H  ST.  84  E.  FOLSOM  ST. 
Owner— California    Electrical    Supply 

Co..  1585  Folsom  St 
Builder  — Wagner    &    Martlnea.     181 

South  Park. 
Architect — Not  Given. 
(Application  No  85034) 


13,000 


ALTER  DWELLING 
2682  FILBERT  ST. 
Onwre — Mr.  Post,  premisea 
Builder — Robert  McCarthy  Co. 
Architect — Geo.  Simonds,  40  ISnixx  St 

82  500 
(Application  No  85046) 


ALTER  GARAGE 

1529  VAN  NESS  AVE. 

Owners— Emma  H.  Harrigan  &  Agnea 

A.  Weidenmuller.  344  Kearny  St 
Builder— Robert    McCarthy    Co.,    1050 

Kirkham  St. 
Architect — Not  Given.  |2,500 

(Application  No  85002) 


ALTER  CLEANERS'  PLANT 
S.  TARAVAL  60  E.   14TH  AVE. 
Owner— Knickerbocker  St  Amott,  633 

Taraval. 


Umbag  Penits 


BKKKCLIY 


1  service. 

7282  121  Navajo ;  ox^-ner ;  con- 

I  tractor,  H  C  Wilson ;  1  outlet ;  1  plug 

I I  switch. 

7283  100  San  Marcus  Ave;  oaner. 
;  contractor,  H  C  Wilson;  - 

]     7284     909  Geary   St;    owner,   : 

(contractor,  H  C  Wilson;   

7285    W  15th  64  S  Pacheco;  owner, 
'Doelger;  contractor.  Richmoad  Elec; 


Bend. 


I 


7286 


N  Fulton  St  90  W  38th  Ave; 
contractor. 


2011  Lincoln:  owner,  Hunter;  deal 

er.  Art  Johnson;  w  basin.  I  n-ocnt^r    iTnitoH    Hnuslne- 

2312  McKinley;   owner ;  <»ealer.    - -^.^JJni^*^^^  H^^^^^ 

Art  Johnson:   w   tub.  ^^87     3800  Fulton;  owner,  Perkins; 

1908  Woolsey     owner ;  dealer,  '^^^^  ^-JJ^^^^    j^,.    ,   ,,t- 

Art   Johnson;    Bendix.  switches-   4  pluga 

919  The  Alameda     owner.   Sleeper;  M«^4  ffii32V^  Ave    o^er.  Tanner ; 


REPAIRS,  $195;  1926  El  Dorado; 
owner.  James  Evans,  prem;  con- 
tractor, L  C  Dbwe,  50f  Coventry 
Road. 

ROOFING.  $195;  1303  Walnut;  own- 
er, E  Irving,  prem ;  contractor. 
United    Roofers.   5922   Telegraph. 

ROOFING.  Jl'^O;  1531  Oxford:  own- 
er. F  (?acbone,  570  Woodmont; 
contractor.   Guy  Tyler.    1502   Cedar. 

ALTER,  1150;  1939  Vhrginia;  owner, 
E  F  Carter,  prem;  coatractor,  J 
E   Hendrick,   440  Masterson. 

R(X)FING,  $164;  2317  Browning; 
owner.  E  J  Louma.  prem ;  con- 
tractor,  Guy   T>ier.   1502  Cedar   St 

ROOFING.  $150;  2900  Ben  venue 
owner.  H  D  Mathews.  2900  Ben- 
venue ;  contractor.  Amark^an  Co, 
806  55th   St.   Oakland 

ROOFING,  $130;  2326  Durant  :  own- 
er. J  F  Elliott,  premises;  contrac- 
tor, Dillon  Rfg  Co,  5212  San  Pablo. 

ROOFING,  $106:  1346  Cornell;  own- 
er. J  W  Crawford,  premises;  con- 
tractor, Elliott  Sc  Elliott.  1109  San 
Pablo  Ave. 

DEMOLITION.  $100;  1035  Carlton: 
owner  and  contractor,  F  M  Ire- 
land, 1035  Carlton. 

ROOFING.  $75;  1300  Oxford;  owner, 
Geo  Nael.  prem;  c<mtractor,  Ovy 
Tyler.  1502  Cedar  St 


bum;  dealer,  Art  Johnson;  w  basin; 
w  tub. 

2353  Prospect;  owner,  Clausen; 
dealer.  Art  Johnson ;  w  basin ;  b  tub. 

1932  Stuart;  owner,  Hayoshi ;  deal- 
er. Art  JoluMOa ;  dental  oait ;  labora- 
tory. , 

1708-05  MMvia;  owner.  X  Iffiwdows ; 
dealer.  Ehret  Plbg;  2  w  closets;  2 
w    tiasins;    2   b    tubs;    2    sinks;    2   w 

tubs. 

1146  Cragmont;  owner,  A  Brexee; 
dealer,  Neal  &  Son;  w  closet;  w 
basin. 

1818  Hormaa ;  owner.  T  J  Urquhart 
dealer.  Allen-Rich;  sink. 


CompietioD  Notices 


SAN  FRANCISCO  COtNTY 


lets;  7  switches;  4  plugs. 

7289  2294  22nd  Ave;  owner,  G  B 
Carlson;  contractor,  Strom  Sc  Smith; 
12    oirtlete;    10   switches;    12    plugs. 

7290  917  Miaalon  St;  owner.  -  ; 

contractor.  Galvin   Bros;   10  outleU. 

7291  3462  Mission  St;  owner.  Com- 
mercial Sheet  Metal  Co;  coatractor. 
Manning  St  Whltaiier;   — 

7292  3rd  and  Townsead  Sta ;  o^-ner 
and  contractor,  S  P  Co;   6  outlets. 

7293  Annex  B  Bldg,  &1>«ar  and 
Mission ;  owner  and  contractor,  S  P 
Co;   motor*. 

lam  1498  Mission;  owner,  Coli- 
seum; contriKrtor,  OKeeffe.  The  Fan 
Man;  motoaa 

7295  225  Frederick  St :  o^^er.  Cos- 
mos; contractor,  OKeeffe.  The  Fan 
Man;  5  outlets.  ,^_.,* 

7296  2075  Market;  owner.  Thrifty; 
•contractor.  OKeefie,  The  Fan  Man: 
1    plug. 

7297  2598  Taylor;  owner,  Hercu- 
les ;   contractor.  O'Keef fee.  The  Fan 

IMaa;    1  plug:   motors. 

7298  742  Market;  o^\•ner,  Wildberg 
Bros;  contractor.  O'Keef fe.  The  Fan 
Man :    motors. 

7299  322  Battery;  owner.  National 


Recorded  Accepted 

Jan  3.  1946— W  ARCH  200  N  Oar- 

field;    W    Arch    175    N    GarfieW : 

W   Arch    150    N   Garfield.     Lloyd 

Sundberg  to  whom  It  aiay  coo-      ;  r-o «««.,„    »   "^  ♦-»«»«-    rt'ict^tfe 

cam January    3,    1946lS^°°^«   ^f^n  ;    contractor.  OKeeffe 

Receded  Accepted   '^^JT",,^  '  °^°'°^ 

Dec.  31.  1945— Aterations  and  a4dl 


January  7.  1946 

BIDS    OPENED 

WILMINGTON,  Los  Angeles  Co.. 
Calif. — M.  F.  Kemper  Conatructioi 
Co.,  3701  Overland  Ave.,  Los  Angeles, 
at  $144,264,  submitted  the  low  bid  to 
the  Los  Angeles  Water  and  Power 
Purchasing  Agent  Room  1202,  311  S. 
Spring  St,  Los  Angelea,  December  27, 
for  the  installation  aind  testing  of 
condenser  circulating  water  piping, 
complete  with  all  appurtenaJices  at 
the  department's  Harbor  steam  plant 
Island  Ave.  and  B  St.  Wilmington; 
Specification   No.  9187. 

Bids  were  submitted  as  follows: 

(1)  lump  sum,  installation  of  con- 
denser circulating  water  piping, 
complete  with  appurtenances ; 

(a)  mslall  and  test  complete  36- 
inch  pipe,  valves  and  fittings ; 

(b)  install  and  test  complete  18- 
Inch  pipe,  valves  and  fittings ; 

(c)  all  concrete  work   required. 

(2)  furnishing,  unioacung  and  placing 
spare  parta 

Complete  bids  were: 

M.  F.  Kemper  C<mfltruction  Co., 
(1)  $144,264,  (at  $95,104,  (bj  $38,905. 
(c)   $10,255,   (2>   $1000, 

Associated  Piping  St  BSigineermg 
Co..  (1)  $147,606.78,  (a)  $102,600.  (t) 
$384212,   (c)  $6794.78,  (2)  $909.88. 

James  W.  Huntley.  (1)  $151,729.  (a) 
$101,654,  lb>  $39,425,  (cj  $10,660.  (2) 
$125a 
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Machinery  &  Material 


SAN    FRANCISCO  CITY 


tioBa   to    ticket    counter,    3rd    St 
Station.    Scuthem    Pacific   Co  to 

Boyd  Lighting  A  Fixture  Co> 

Dec    n    1945 


7300  170  Hooper  St;  owner.  Dee; 
contractor,  O'Keef  fee.  The  Fan  Man ; 
motoni 

TIM  449  Turk;  owner.  Target  Co; 
c^^^rmctor.  O'Keef  fe.  hTe  Fan  Man; 
motors. 


SAN  FRANCISCO.— UnUl  Jan.  18, 
3  P.  M.,  bids  will  be  received  by  M. 
H.  Gerr>-,  Purchaser  of  Supplies,  270 
City  Hall,  under  Bid  No.  3452  for 
furaiahiag  and  delivering  two  Hot 
Material  Distributors  for  the  Depart- 
t  of  Public  Works. 

Specifications  obtainable  from  the 
above  office.  •        • 


CONTRACTORS — Save  Money  and  Time 

BV    USiNG 

!      QUANTITY  SURVEYS 

166  J E8-SIE  STREET  SUtter  g?6i  SAN    FRANCtSCO 


PREP*iREO    BY 


LcROY    SERVICE 


W^NTEf, -FOH   SALt-FOH  RENT 

USfcO  EQUIPMENT  a    MATERIALS 
BARGAINS 


FCmSALE 

NEW  St  RECONDITiONCD 
DIMENSiON  LUMBER 

TIMBERS     walllKwrda.    piMiUiit. 

^lp«,   miltwork,  and  ether  buiMing 
materials.    SALE  PRICES.    Largt 
nxKkn  of     hard  to  get*"  rtems. 
Wirf.  write,  or  'phone 
CLEVFL.WD   WRFrKING    CO. 
2900  Third  St.      -      VAlMcia  4977 


70-ft.    STfcEL    TOWER,    26   M    gal 

REDWOOD   TANK   and    twr.   €6- in     7. 

24-ft.    X    A -In.    STEEL   PRESSUEiC 

TANKS  to  be   sold   as   one  unit    I>o- 

'-ated     in     gan     Francisco     Muat     b« 

"moved    at    once.      Sacrifice       Wnte 

phorie      or     wire     ror      information. 

CLEVELAND     WRECKING     CO. 

2600   Third    Street.    San    Francisco 

VAIencia  4977  (tf) 


FCMtSALE 


150  M.  12x12  LUMBER  1135  per  M. 
Bob  Olsen,  2643  San  Bruno  Ave..  San 
Franclaco.    Phone  RAndolph  29W 

(Jan.  8.  4.  7.  8,  »,  1»4«) 


FOft  SALE 

4  INDUSTRIAL  STEEL  SASH, 
5-  ft.  9  In.,  8  ft.  6  In,.  25  lighta,.  Phone 
HJEmkKJk  8476  1/7  to  11,  '46 


FOR  SALE 


FOR  RENT  OR  SALE 


CAT  30  WITH  HTDR  DOZER. 
2643  San  Bruno  Ave.,  S  F  Phone  RA. 
2998.  to  Jan.  8.  1&4« 


FOU   RENT 


ICTLEVELmAND  trencher,  fully 
operated.  If.  R.  Archibald.  LOck- 
haven  81792.  • 


.^50,000  Bm.  Good  Used  Dougiajs  Fir 
Lumber.  3x8,  3x10.  3x12,  4x12.  6x12, 
Hub.  10x10,  10x12,  12x12.  12x16.  Ttm- 
bers  8  ft.  to  60  ff.  in  len^h,  al)  in 
very  good  condition.  Addreas  FRED 
J.  14AURER  *  SON.  phone  1586  or 
Box   121,   Eureka,    California. 


POSITION   WANTED 

<-rviL  ENGINEER.  R-rad-aate. 
eran.  desires  pogition  witli  contractor, 
e«timating  or  field ,  4  yea.r»  exp.  of- 
fice en^n.  in  hydraulics,  highways 
and  atnjctural  ste«!  dealgn.  RepH' 
Box  14,  c/o  Dally  Pacific  Builder. 

Jan.  4-:-8-»-10-Il,    it 


,■■■  ,;e1 
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PLANS  and 
Speculations 


Charles  ii.  Purcell,  Director  of 
Califoniia's  State  Department  of 
Public  Works  and  Chief  Engineer 
of  the  San  Francisco-Oakland  Bay 
Bridge,  will  have  an  honorary 
membership  conferred  upon  him 
by  the  American  Society  of  Civil 
Engineers.  The  honor  will  be  a 
feature  of  the  first  postwar  ses- 
sion of  the  society  to  be  held  Jan. 
16  to  1»  in  Hotel  Commodore,  New 
York  City. 

oOo 
Carl  S.  Warner  and  Frederick  ^. 
Barnes,  Columbia  Steel  Corpora- 
tion employees  for  the  past  thirteen 
years,  have  been  named  head  en- 
gineers for  the  new  $25,000,000 
expansion  program  of  the  PITTS- 
BURG plant.  Warner  now  con- 
struction engineer,  first  worked  at 
the  Torrance  branch  as  plant  engi- 
neer. In  1933  he  was  transferred 
to  Pittsburg  in  the  same  capacity 
and  later  became  assistant  to  the 
general  superintendent.  Barnes 
started  in  the  wire  and  nail  mill 
in  Pittsburgh,  became  assistant  to 
works  engineer,  and  in  1945  was 
promoted  to  project  engineer. 

oOo 
Two  new  airports  for  SOLANO 
COUNTY  may  soon  become  a  real- 
ity, it  was  disclosed  recently  when 
the  Solano  County  Planning  Com- 
mission approved  the  request  of 
plans  for  the  two  sites  as  one  phase 
in  a  major  recreation  plan  for  the 
county.  One  airport  is  located  ad- 
jacent to  Napa  Road  near  the 
county  line,  and  the  other  on  the 
highway  near  Berifcia. 

oOo 
County  Surveyor  Ernest  Breu- 
ning  reported  success  in  convincing 
Army  engineers  it  will  be  neces- 
sary for  them  to  relocate  and  raise 
parts  of  the  Ball's  Ferry  and  Fish 
Hatchery  roads  in  southern  SHAS- 
TA COUNTY,  when  the  Iron  Can- 
yon flood  control  projects  are  built. 
The  cost  of  relocation  and  raising 
the  level  of  the  roads  would  be 
approximately  $100,000.  Two  or 
three  bridges  would  be  involved. 
.  .  Application  has  been  made 
by  Breuning  to  the  Public  Roads 
Administration  for  approximately 
$5000  to  restore  part  of  an  ac- 
cess road  south  of  Palo  Cedro, 
washed  out  in  the  recent  storms. 
He  stated,  in  addition,  that  he  ex- 
pects to  have  his  plans  for  the 
first  of  the  county's  postwar  road 
building  projects,  a  link  between 
Anderson  and  Cottonwod,  read  by 
late  April.  The  project,  a  concrete 
highway,  is  expected  to  co^  about 
$220,000,  he  said. 

oOo 

Residents  of  SOUTH  SACRA- 
MENTO are  scheduled  to  go  to  the 
poles  sometime  in  February  to  vote 
on  a  bond  issue  that  will  result  in 
the  construction  of  a  sewer  liije.  . 
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INDUSTRIAL 
RELATIONS 
WORK  STARTS 


'Department  of  t^?  Interior  Aqdouih^ 
Immediate  Plans  for  Pacific  Northwest 


Public  interest  rather  than  spec- 
ial interests  6f  either  labor  or  in- 
dustry will  be  the  goal  of  the  In- 
stitute of  Industrial  Relations  in 
the  University  of  Califofnia,  ac- 
cording to  a  report  submitted  hy 
a  committee  of  faculty  members 
and  approved  by  the  Regents  on 
recommendation  by  President*Robt. 
G.  Sproul.  This  Institute,  provided 
by  act  of  the  Legislature,  will 
start  operations  immediately  on 
two  campuses,  with  Paul  A.  Dodd, 
associate  professor  of  economics 
as  director  at  Los  Ajigeles,  and 
Clark  ^err,  associate  professor  of 
industrial  relations,  director  at 
Berkeley. 

One  of  the  major  aims  of  the 
Institute,  it  is  announced,  will  be 
to  make  an  impact  on  the  com- 
munity by  offering  facilities  for 
the  interchange  of  ideas  and  for 
the  dissemination  of  the  products 
of  academic  research  and  study. 
Three  levels  of  citizenry,  it  is  ex- 
pected, may  be  affected.  On  the 
senior  level  for  top  officials  of  la- 
bor and  industry,  short  sessions 
with  out  standing  authorities  or  a 
current  issue  of  importance,  are 
planned.  On  the  junior  level,  long- 
er programs  for  the  junior  execu- 
tive grroup  in  industry  and  the  shop 
steward  group  in  labor  will  be 
given,  with  attention  directed  to 
more  technical  subjects  and  basic 
training  by  evening  course  or  sem- 
inar and  the  two  week  institute. 

Efforts  will  be  made  to  reach 
the  public  by  existing  channels,  by 
extension  courses,  lectures,  and 
work  for  specialized  groups.  Also 
there  will  be  the  regular  course 
offerings  for  university  students. 
Scholarships  are  to  be  provided, 
if  possible.,  to  enable  junior  execu- 
tives of  labor  and  industry  to 
spend  one  or  more  semesters  on 
the  campus. 

An  advisory  committee  in  each 
of  the  two  major  areas  of  the  state, 
composed  of  representatives  of  la- 
bor, industry  an  the  public,  is  plan- 
ned as  a  method  aligning  the  pro- 
gram with  the  needs  of  the  com- 
munity, and  of  interpreting  it. 
V * 

They  all  laughed  when  I  came 
in  with  shorts  on.  Yes,  yes.  Then, 
when  I  sat  down,  they  split. 


REPAIR  PARTS 
ARRIVING  AT 

6RANEI  COULEE 


mmiii 


With  a  $20,000,000  Bupplemental  appropriation  and    unexpended!     g^^,   ^^^^^  ^^   ^^^^^^  ^  ^ 

ba|ai»ce«  of  $17,000,000  in  regular  appropriations  available,  the  Bureau -used    in    co^^structing    a    floating 
of  fteclamation  plans  immediately  U>  launeh  an  accelerated  contraction  caisson  for  repairing  the  spillway 
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SNAP   TIES  TIMBER    RINGS  CURING    COMPOUND  . 

EXPANSION   JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER  ; 

A!!   Types  of  Concrete  Construction  Specialties  i 

W.  J.  BURKE  &  CO.,  Inc 

780  Bryant  Street      -      San  I^rancisco      .      Phone  GArfield  8768  ! 


prpg^am  on  irrigation  and  multi- 
ple-purpose projects  in  the  Pacific 
Northwest,  Regional  Director  R.  J. 
Newell  has  annbunced. 

Construction  will  he  resumed  or 
stepped  up  on  nine  projects  in 
Idaho,  Oregon,  Washington  and 
Western  Montana,  arid  investiga- 
tions Will  be  rapidly  advanced  to 
make  e$rly  cohstfuctibn  possible 
on  two  other  major  authorized 
projects,  he  declared. 

The  projects  on  which  con9truc- 
tion  will  be  intensified  are:  Des- 
chutes in  central  Oregon,  Vale  in 
southeastern  Oregon,  Owyhee  in 
sodtheastem  Oreigon  and  south- 
western ttiaho,  Atidersbtt  Ranch 
and  CkscJlde  Damfe  in  southwest- 
em  Idaho,  Minidoka  in  southeast- 
ern Idaho,  post  FaHs  Unit  of  the 
Rathdrum  Prairie  Projeipt  in  north- 
ern diaho,  Roza  Division  of  the 
Yakima  Project  in  south  central 
Washington,  and  the  Columbia  Ba- 
sin Project  in  eastern  Washington. 
The  approved  projects  on  which 
investigations  will  be  pushed  are 
Palisades  in  southeastern  Idaho, 
and  Hungry  Horse  in  western  Mon- 
tana. 

The  funds  provided  by  Congress 
for  the  expanded  Reclamation  ac- 
tivity consist  of  a  supplemental 
appropriation  of  ?20,2(!8,000  for 
the  current  fiscal  year,  made  avail- 
able late  in  December,  a  regular 
appropria  tion  of  $10,426,000, 
granted  last  summer,  and  an  un- 
expended balance  on  June  30,  1945 
of  $6,611,452. 

The  following  work  is  contem- 
plated under  the  Bureau's  imme- 
diate postwar  program  for  the  Pa- 
cific Northwest: 

OREGON 
Deschutes  Project. 

All  phases  of  work  on  the  Pes- 
chutes  Project  in  central  Oregon 
looking  to  the  delivery  of  water 
next  spring  to  approximately  20,- 
000  of  the  60,000  acres  to  be  ir- 
rigated in  the  North  Unit  will  be 
■pushed  with  a  supplemental  appro- 
priation of  $1,000,000  plus  unex- 
pended balances  of  $2,035,584  made 
available  for  this  purpose  through 
regular  appropriations.  This  pro- 
gram will  include  continuing  con- 
struction of  Wickiup  Dam  and 
clearing  of  the  reservoir  to  permit 
using  the  full  storage  capacity,  in- 
itiating channel  improvement  work 
on  the  Deschutes  River,  complet- 
ing the  main  canal  system  for  the 
initial  20,000  acres,  completing 
work  on  lateral  and  sublateral  ca- 
nals in  this  area,  and  initiating 
construction  of  the  main  canal  and 
laterals  for  the  remaining  30,000 
acres  in  the  North  Unit,  some  of 
which  the  Bureau  hopes  to  be  able 
to  serve  with  water  in  1947. 
Owyhee  Project. 

On  the  Owyhee  F*roject  (Oregon- 
Idaho),  the  Bureau  will  construct 
a  wasteway  for  the  North  Canal. 
Two  wasteways  were  provided  for 
in  the  original  construction,  but 
one  was  destroyed  in  an  earth 
slide  and  the  other  cannot  be  op- 


erated at  fall  capacity  because  of 


backet  of  Grand  Coulee  Dam  are 
being  received  at  Coulee  Dam 
from    the   American    Bridge    Corn- 


developments  along  the  cha-nnel  to  j  pahV  Of  Gnty,  Indiana,  under  a 
the  tiver.  Rehabilitation  of  nump- 1  $22S,000  conti'act,  But^au  officials 
irig  plants  originally  instilled  by  report-  "    '  '     ' '" 

the  Gem  and  Ontano-Nyssa  irri  "     " 

gation  districts  and  of  laterals  con 


structed  by  these  ^ilgtricts  is  also 
planned.  A  supplemental  appro- 
priation of  $190,000  is  available 
for  this  work  and  the  unexpended 
balance^  on  June  30,  1945,  was 
$5^.148. 
Vale  project. 

The  supplemental  appropriation 
of  $3,000  made  available  for  the 
Vale  Project  in  eastern  Oregon 
will  be  expended  in  the  construc- 
tion of  laterals  to  serve  an  addi- 
tional 1,000  acres  of  land  and  n 
constructing  drains  to  relieve  wa- 
ter-logging in  a  small  area. 

IDAHO 
Minidoka  Project. 

With  the  $720,000  supplemental 
appropriation  made  available  for 
the  Minidoka  Project  in  southeast- 
ern Idaho,  the  Bureau  hopes  to 
make  improvements  in  the  70-mile 
long  Milner-Gooding  Canal,  which 
has  beert  leaking  excessively.  The 
program  will  include  construction 
of  laterals  tod  possibly  lining  of 
initial  sections  of  the  canal  with 
gravfel  and  earth.  It  is  estimated 
that  when  this  work  hafe  been  com- 
pleted, sufficient  water  will  be  con- 
served to  irrigate  approximately 
18,000  acres  north  of  Hazelton  and 
Eden.  The  Bureau  hopes  that  com 


Marching  and  demonstration  by 
Army  personnel  Wlm  iHAti'  to  re- 
turn home  is  causing  V^tetfL  It 
is  startling  becanae  it  m  l»ot  in 
keeping  with  our  i^eas  of  military 
conduct  and  discipline.  On  the 
other  hand,  it  must  be  remembered 
that  during  moWtliatlon  UiW«  bojrar 
were  promised  many  things  •  • 
promises  which  they  accepted  in 
good  faith  ! 

•  •  • 
When  Death  was' only  a  split- 
second  away,  they  did  not  hesi- 
tate to  go  forwai^,  regardless  of 
th^  seeming  odds  against  them. 
Their  buddies  dropped  aVound  them 
but  the5^  kept  advancing,  fis  some- 
one MUST  get  through,  they  did 
not  ask  a  priority  <ni  Life  when 
the  air  was  0lled  with  peath  ! 

t  *  * 
Now,  on  the  stupid  side:  Before 
Christmas  the  Lieutenant  General 
commanding  the  Air  Transport 
Com'inand  announced  brightly  that 
more  than  60  per  cent  of  the  ATC 
in  the  Pacific  would  be  out  by  Jan- 
uary I.  This  may  be  one  of  the 
reasons  many  Pacific  spots  are  iso- 
lated and  by-parsed. 

•  •    • 
For  example,  Consider  Okinawa, 

the  invasion  base  which  was  never 
needed  owing  to  the  strategy  of 
MacArthur,  Nimitz,  Halfley  &  Co. 
,   .    .     ^    .    ,      ,  I.-    X   *     rt  is  th^  hole  in  a  doiijWinut  yet 

of  irrigated   land   now  subject   to   loo^OOO  men  are  isolated  'here  with 
penoc^ic  shortages.    Initial  survey  no  ATC  which,  among  other  things. 


P^paring  for  ^uilding  of  the 
caisson,  crews  are  instalfing  huge 
steel  gates  in  the  concrete  orydock 
on  the  east  bank  of  the  Columbia 
below  the  dam.  Upon  completion 
of  this  work,  the  caisson  parts  will 
be  moved  into  the  drydock  and 
assembly  begun.  The  gates,  which 
will  form  the  opening  to  the  dry- 
dock  and  permit  floating  of  the 
caisson  to  the  spillway  nearby,  also 
were  fabricated  by  the  American 
Bridge  Company  under  a  separate 
contract. 

Approximately  $250,000  in  equip- 
ment remains  to  be  supplied  for 
the  floating  caisson.  One  is  a  $55,- 
000  item  for  rubber  seals  which 
will  line  the  curved  sides  and  the 
ends  of  the  caisson  to  prevent  in- 
flow of  water  when  it  is  placed 
in  position  on  the  dam. 

Bureau  officials  said  the  cais- 
son probably  will  not  be  put  into 
use  until  the  fall  of  ;9^j5. 


NEW  PLANNING 
BOOKHRJS 
THE  BUILDER 


parties  are  already  in  the  field  and 
bids  for  the  Cascade  Dam.  a  90- 
foot  high  earth-  and  rock-fill  struc- 
ture, ^vill  be  called  for  this  month. 
A  call  for  bids  will  also  be  issued 


CELOTEX  INSULATION  PRODUCTS 

Celo-BIock  for  Refrigeration 

Cclo-Siding  for  Construction  Work 

Celotex  Hardboards 

Harbor  Plywood  Corp.  of  California 


I 


54,.  Tenth  St. 


MArkot  6705 


San  Francisco 


I  ONTR  ACTORS;  an  us  BFFfiBf  vrm  bjd! 

Up  II ill  Hnancp  sound 

Iiiipreiirinent  llistrirt  Jiibs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  u«  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  bv  our  long  experience. 

1911  Act  aud  |P|5  Art 

BONDS  and  WARRANTS  •  bou«<ht  •  quoted  •  sold 

phonecoiuct  STOME  &  Y 0  U  !\  G  B  E  R G 

Sutter5460  ***    RVS:,    BHLDI.\€    •    6AM    ^KAfiCiSCO  4 


^**«««>». 


,  ^.  .*  ^i.  •  •*•  1  1  ■  4.  j,\^  I  soon  for  completins:  the  reloca- 
P^^^'Tv^'^/K^^^'ni'^llnn^^nV  «fnn^  tion  ^f  ^  ^ion  of  the  McCall 
Z  ^''L^!u^\r^lrZt  ^^^^^^^  Of  ^^  Union  Pacific  Rail- 

dary  laterals,  will  permit  delivery  {^.^^y  Relocation  of  11%  miles  of 
of  a  water  supply  to  5,000  *cres  highway  Is  sclieduled  to  begin  next 
in  this  area  by  t^e  spring  of  1947.  Lpring."^  Considerable  othel  Work, 
for  thfs    rojert  including  construction  of  a  majoi^ 

Palisades  Project. 

The  investigation  program  on  the 
Palisades  Project,  situated  near 
the  Idaho — Wyoming  border,  which 
has  been  under  way  for  approxi- 
mately a  year,  will  be  carried  for- 
ward as  rapidly  as  possible  with 
the  additional  $1,000,000  made 
available  by  Congress  last  month. 
This  will  lead  to  actual  construc- 
tion at  the  earliest  opportunity. 
The  dam  will  provide  a  full  sup- 
ply of  water  for  a  block  of  new 
land  and  supplemental  supply  for 
a  large  area  in  the  Upper  Snake 
River  region,  produce  a  sizeable 
block  of  hydroelectric  uow^er,  and 
provide  flood  control  benefits.  In 
addition  to  the  supplemental  ap- 
propriation set  aside  for  the  work 
at  Palisades,  $450,000  is  available 
from  the  regular  appropriation. 
One  June  30,  1945,  the  unexpended 
balance  was  $213,000. 
Cascade  Reservoir  and  Pumping 
Division,  Boise  Project. 

Resumption  of  construction  of 
the  Cascade  Reservoir  and  Pump- 
ing Division  in  southwestern  Idaho, 
which  was  halted  by  the  war,  is 
being  expedited.  The  project  will 
provide  a  full  supply  of  water  for 
25,000  acres  of  new  land  and  a  sup- 
plemental supply  for  83,750  acres 


miiuin  pnim  compnnv 


pumping  plJfcit  and  lateral  systems, 
also  is  contemplated.  An  unex- 
pended balance  of  $1,494,954  and 
a  $2,000,000  supplemental  appro- 
priation are  available  for  this 
worlc. 

An^erspp  ^anch  Daiii,  Boise  Proj. 
Constructioji  of  Anderson  Ranch 
Dam,  near  Boise,  whith  has  progp- 
ressed  to  a  point  where  approxi- 
mately 80,000  acre-feet  of  water 
can  be  stored  next  spring  to  pro- 
vide a  supplemental  supply  for  the 
BoSse  Valley,  will"  be  advanced  at 
maximum  speed  under  the  current 
program.  A  total  of  $3,000,000 
was  made  available  for  this  work 
in  the  regular  appropriation  bill 
and  $1,925,000  was  granted  in  the 
supplemental  measure.  The  work 
progrram  will  include  additional 
earth,  gravel,  and  rock  to  the  5% 
million  cubic  yards  of  material 
already  in  the  dam  (ultimately  it 
will  contain  8,650,000  c.y.),  addi- 
tional clearing  in  the  reservoir, 
purchase  of  additional  right-of 
w?iy,  relocation  of  roads,  initiating 
construction  of  a  27,000-kilowatt 
powerplant  and  a  transmission  line 
from  the  dam  to  Mountain  Home, 
Idaho,  to  furnish  irrigation  power 
for  the  Boise  and  Owyhee  Proj- 
ects. Plans  are  also  being  made 
to  enlarge  the  outlet  works  of  Ar- 
rowTock  Dam,  downstream  from 
Anderson  Ranch  Dam.  to  make 
flood  control  operations  more  ef- 
fective. 

(Continued  on  Page  Four) 


means  no  airmail  service. 

•  •    • 

We  were  urged  to  write  letters 
to  the  boys  when  they  were  too 
busy  fighting  to  read  and  many 
letters  didn't  get  there  anyway. 
Now  is  the  time  letters  and  ATC 
service  would  pay  off. 

•  •    • 

Who  am  I  to  criticize  the 
action  of  a  3-8tar  General? 
Tdt,  hi  my  hook  this  is  the 
|ast  irm  of  the  «  e  r  t  i  c  fe 
which  should  have  been  de- 
pleted or  discharged. 


ALUMINUM  RAILING 

A  ^300-foot  aluminunfi  railing, 
which  will  be  the  longest  continu- 
ous lighted  railing  in  the  world, 
is'  to  be  installed  along  the  crest 
of  'the  Grattd  Coulee  l)am.  The 
railing  will  be  made  of  three  alu- 
minum tubular  bars,  with  the  top 
bar  containing  cold  cathode  tubes 
to  light  the  30-foot  roadway  which 
runs  acrojk  the  ton  of  the  dam 
550  feet  above  bedrock. 


AmoQg  the  numl^r  of  home  plan- 
ning books  coming  put  ^hese  days, 
^tet's  Plap  A  1>efcetime  Home" 
is  unique  in  Several  rfespects  and 
shotiM  pVoire  a  useful  tool  in  the 
sales  kit  of  a  house  builder  or  real 
estate  man. 

The  authors  are  four  nationally 
recognized  hom<f  planning  authori- 
ies.  The  publlsHer  is  Surface  Com- 
bustion Corp.,  Toledo,  Ohio,  man- 
ufacturer of  Jairttfbl  heating  equip- 
ment, but  the  1X60%  is  hi  no  sense 
ail  advertising  prospectus  for  the 
publisher's  prtxnic^s.    On  tlie  con- 
trary, it  wraps  up  in  one  package 
the  prin(^iiial  considerations  for  the 
prt>spective     home     owner.     Room 
jlanning,   architectural    styles,   »e- 
ecting  a  site  and  location  of  the 
iduse  on  ^e  site,  household  appli- 
ances and  decorating  are  some  of 
the  subjects  covered.    On  the  sub- 
ject of  heating,  the  book  explains 
all  types  of  sj^tetns  and  discusses 
all   the  popular  fuels. 

The  builder  who  loans  or  gives 
this  book  to  his  customer  In  the 
early  stages  of  planning  would 
help  his  Customer  in  reaching  a 
realistic  approach  to  home  plan- 
ning without  confusing  him  with 
those  technical  details  which  are 
the  builder's  concern.  The  buyer 
of  a  completed  house  who  has  read 
the  book  should  be  better  able  to 
recognize  qualities  which  are  not 
always  appreciated  by  a  novice. 

The  authors  of  "Let's  Plan  A 
Peacetime  Home"  are  Mar>'  Davis 
Gillies,  home  economics  editor  of 
McCall's  magazine;  Kenneth  K. 
Stowell  and  Emerson  Goble,  edi- 
tor and  managing  editor  of  Archi- 
tectural Record;  and  H.  V.  Walsh, 
architect  and  witter.  They  pre- 
sent home  planrifng  and  owning 
as  a  fascinating  and  profitable  un- 
dertaking and  show  the  reader 
how  to  do  it  wisely  and  well.  The 
book  should  save  the  builder  time 
in  his  cu8tom«rr  dealings  and  help 
him  to  satisfy  the  home  buyer's 
real  desires. 

The  114-page  book  is  replete 
with  photos  and  drawings  of  room 
arrangements,  with  special  atten- 
tion to  kitchens,  floor  plans  and 
renderings  of  medium-priced  and 
low-codt  homes  designed  by  prom- 
inAit  architects  from  different  sec- 
tions of  the  country,  remodeled 
hohies  before  and  after,  and  other 
attractive  illustrations.  hTe  cost 
is  $1.00  and  the  book  may  be  ob- 
tained from  Dept.  PH.  Surface 
Combustion  Corp.,  Toledo  1,  Ohio. 


SAVE 


*  W  O  R  K 
-ACCIDENTS 


.VAKfS 


FIHE  PRIHT 

;::.  2  /JJison  Sts -Berkeley  2,  Cchf, 
Phone    Bfikel-y  3440 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 
3HEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,   EFFICIENT  SERVICE  IS 

ATLAS  HEATING 
VENTILATING  CO.,  Ltil« 


ATLAS  MANUFACTUR] 

PASSENGER  AND  FREIGHT  ELEVATORS 


SAN  FRANCBCO 


OAKLAND 


Native  San  Francucan, 
recently  released  from 
Marine  Corps,  with  back- 
ground of  mutuei  friends 
in  heavy  construction  m- 
dustry,  desires  sales  posi- 
ti<^n  with  equipment  com- 
pany. 

REPLY   BOX   15 

c/o  Daily  Pacific  Balldar 

San  Francisco,  Calif. 


Concrete  Cutting 
Compressors  Hented 

PORTABLE  WELDERS 

Air  Tools  of  All  IGnds 
CLEMENTINA  CO. 

2277  JERBOLD  AVEJ9UE 
Phoi.*-  Mlusion  1636    0756 


tk 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPEaAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

I     ^^7  SIXTH  3T.  .  SAN  FRANCISCO  I  ■  Pfcane  BflCW— k  lf4i     Jj 


Flat    •    Round    •    Half-round    *    Square 

BETHLEHEM    PACIFIC 

COAST         STEEL         CORPORATION 


Insulating  Boards 

asbestos-cement  boards 
hard  boords 


Mamufacturtd  by 

BEATTY  STEIi 
PSIODUCTS  CO. 

41S-421  iRYANT  STRUT 
SAM    FRANfCISCO 

•      •      • 
fOft  SAIES  OR  RENTAIS  CAll 
SANFRANCISCO  0AKIAND 

YUlttn    0290  TW^Irtoahi  10t6 


RENTED    WITHOUT    PRIORITY 


•T-     r*T     ^ri      1  »>  e^ »   t  ■ 


N^Tir, 


CALROeK  ASPHALT  BLOCKS 

Mavvfacfared  UncSer  22,000  lb%    Pr«i»#r«  |>«r  %qmur^  f»el 
Stoiidor<l  Six*  1"K4V4i'fV)— «•  R«d  cmd  Koek 

4  fc'ffc'y  w»qf-r»»lf#o»f  d«fN*n  <!©or,  woriB  eiidcr  fo«f    *«r  worm- 
fc«M*t,  im€f»rU%,  l«««ri«9  9m4  6*ckM.  Wid^f  mfd  for  foo«»9  d^kt. 

GUNN     CARLE     AND     CO. 

2t  Potrtro  Ave.         Mfl^^s'Mi  S4M         S^  froiKisctt 


BETHlEHeM 
STEEL 


Omtmnal  OMfs:  San  Francisco 

District  Offic**  •  Swottle,  Portland,  Lo»  Angele*,  Salt  Lok*  C'rty 

St—I  Plants  ■  S*onl«,  South  Son  Francisco,  Lo»  Ang«l«s 

Fobricohng  Works :  South  Son  franci»co,  Alomwki,  Lot  AngdM 

MiM  0*p<Ms .  Swttt*,  Portland,  Son  Fronciico,  Los  Ang»l*s 


WESTERN 
ASBESTOS 

:  o  ^ft  p  A  Xi  Y 

■;  7  -■   ^C  .v'.St,  f^d  i*„     Icr  hen:   ■:,'  - 


TiCO 

TIMBER 
CONNECTOkS 

All  types  of  TECO  conoectors 
carried  in  stock  at  €Mir  S«o 
Francisco  warehouse. 

FcRT  prooipt  coatMiCtm  sefivice 
or  nMmes  of  TBCO  fabricatocs 
^  write  or  'pbone. 

TillKREM6iilEEIHIfiCi.,lK. 
ifWASHNCTONJC. 

m  MUrtM  Strwt 


lfl|Wit29i 
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DAILY    PACIFIC    BUILDER 


w'e::)NE.sDAY  January  %  i946 


ADVANCE  COWSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


ImumI  Ev«ry  Morning, 


<E«tabii*hMt  latO) 
Except  Saturday.  Sunday  and   Lafal  H*IM«y» 


DAILY  PACIFIC  BUILDEni  ia  the  p*»nf«r  con«trucU«a  daily  of  tha 

Pacific  cSiat,  MtdatAiMag  a  camjiiete  news  reportlaf  aenrloa 

covetina  ail  principal  building   a.nd   englneermr   projecta; 

CMiJioUdated  Januarj'  2,  1»30,  with  lArsen'i  AdraBoa 

Conatruodoo  Raporta.  A  L*fal  Newapape*  of  g«n- 

ezml  drculation  aii  d«fln«d  by  the  Superior 

Oaurt  of  San  Fraadaoo  Coimty. 

SUBSCRIPTION   RATES: 
$3.00  per  Month;  $30  p«r  Year  (Payable  In  Advanoa).  Slngla  Capy,  IBa 

Entered  as  Second -Clasa  matter  July  2S.  1907,  at  the  pqat  office 
at  San  Franclaco.  California,  under  the  Act  of  March   3,   ISTO 

Pnblisiied  by 
STARKRATH  PRINTING  Si  PUBLISHING  CO.     -^» 
Under  a  mana^remeiit  mgreemmA  witb 
P  ^   DODGE  CORPORATION.  Own«r 

Q.  E.  McGAVRAN,  Editor  J.  E.  OOQERS,  Advartlalnfi  Manaoer 

465  Teuth  St,  San  Francisco  3  TeL:  MArkst  7110 


838    NW.     13th    St..    Portland,    Ore,; 

{100x200  feet  in  area,   with  a  special 

I  high  ceiling  for  traveling  cranea,  &i- 

I  stailation   of   a  spur  track   and   5000 

square   feet   black -top   parking  area. 

Reimers  &  Jolivette  will  take  sub-bids 

and  plan  to  start  construction  within 

two  weeks ;  cost,  between  $60,000  and 

$70,000.  Plans  were  prepared  by  La- 

mond  F.  Henshaw,  civil  engineer,  4006 

NE.  Davis,  Portland,  Ore.  4 


January  9,  1946 
PLANNED 

INDUSTRIAL  PLANT  Cost,  |100,000 
FRESNO,  Calif.  Nielsen  Ave.  between 

Fruit  and  West  Aves. 
Construction    of    dry    yard,    packing 

sheds,    receiving   and    box    yard, 

sulphur  houses  and  warehouse. 
Owner — ^Vaglm  Packing  Co.,  Edward 

J.    Vagim,    Tuolumne   &    G    Sta., 

Fresno. 
Architect— Not  announced.  •    4 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  n«iw« 
reports  In  tMt  section  are  olasal- 
fled  aa  f  el  laws: 

Apa^mente    _. .    .,  .     .  .     —     1 

Mortuaries f 

Churches i 

Factorlea  and  Warehouaee—      4 

F-l ats  ,         ■      ■     I  6 

Garageo  A  Servlee  ttatlena —    6 

Federal   Buildings  7 

Cub  Buildings  • 

Hospitals • 

Hotela 10 

Ice  and  Cold  Storage  Planta-  11 

Power  PiAntt , It 

Pub    Bidgs.,  FIrehoMaea,  Jail*  18 

Residence*    ____«____  14 

Schodls  ..„______————  18 

Banks,  Stores  and  Offloea  —  16 

Theaters    ,  17 

Wharves  and  Decks  _-. !• 

Miscellaneous  ConstruotJon  —  If 
Misc.  Itupplles  and   Materials  26 


January  9,  1046 

CONTRACT   AWARDED 

INDUSTRIAL  BLDG.        Cost,  $50,000 

EMERYVILLE,  Alameda  Co.,  Calif. 
53rd  and  Horton. 

Construction  of  one-story  class  C 
building. 

Owner— Abbett  Electric  Co.,  472  Te- 
hama St.,  San  Francisco. 

Engineers— Ellison  &  King,  500  San- 
some  St.,  San  Francisco. 

Contractor  —  Christensen  &  Lyons, 
3454  Harlan  St.,  Oakland.  •    4 


Cost,  $150,000 
Benito    County, 


January  9,  1946 

PLANNED 

WINERY 

HOLLISTER,     San 
Calif.  Cienega. 

Construction  of  new  winery,  includ- 
ing bottling  and  binning  rooms, 
storage  space  and  offices. 

Owner— W.  A.  Taylor  &  Co.  Winery, 
C  Wilczewskl,  vice  -  preaident, 
Hollister. 

Architect — Not  announced.  4 


January  9,  1046 
FIRE   LOSS 

SANGER,  Fresno  Co.,  Calif— Fire 
recently  destroyed  an  orange  pack- 
ing house  owned  by  Albert,  Nick  and 
Mike  Raymond,  Sanger,  Oallf.,  with 
loss  estimated  at  $36,000 


wdiiuarv  »,  n»46 
WORK   STARTED 

FACTORY    ADDN.  Cost,    $12,000 

EMERYVILLE,    Alameda   Co.,   Calit. 

1335  Stanford   Street 
Construction  of  one-story  brick  fac- 
tory addition   and  alterations   to 
existing  building, 
i  Owner— E.  J.  Chubbuck  Co.,  Inc.,  1335 
{         Stanford  St.,  Emeryville. 

Engineer— R.   H.  Cooley.  959  33rd  St.. 
I         Oakland. 

&  R   Constr.   Co..  268 
San  Francisco.  •  •     4 


Contractor— B. 
Market  St., 


January  9,  1046 
FIRE   LOSS 

SANGER,  Fresno  Co.,  Calif.- Fire 
recently  destroyed  the  Waverley 
Vineyard  packing  house  owned  by 
Bert  Zook,  Sanger,  Calif.,  with  dam- 
age estimated  at  $15,000. 


CHURCHES 


January  9,  1046 

PLANNED 

CHURCH  BUILDING 

SALINAS.  Monterey  County,  Calif. 
Winham  and  Pajaro  Sts. 

Construction  of  church  building  to  in- 
clude a  saJictuary,  religious  and 
educational  buildings  and  recrea- 
tional and  social  rooms. 

Owner— United  Presbyterian  Church, 
Rev.  M.  L  Kemper,  Nacional  tmd 
Santa  Barbara. 

Architect— Not  announced.  8 


January  9,  1046 
FIRE    LOSS 

FAIRBANKS,  Alaska  —  Fire  re- 
cently destroyed  one-quarter  of  Fair- 
banks' business  district,  causing  dam- 
age estimated  at  $500,000. 


January  9,  1946 
PLANNED 

CHURCH     Approximate  Cost.  $10,000 
WOODLAND,     Yolo     County,     Calif. 
•         Court    St.    between    Grand    Ave. 
!         and  Cleveland  St. 
I  Construction  of  new  church. 
Owner  — Full    Gospel    Church,    Rev. 
Harold  D.  Bryam,  pastor.  Wood- 
land. 
Plans  by  W.  C.  Helms,   1759  Broad- 
way, Oakland. 
First  unit  of  construction  scheduled 
for  completion  April  1 :  work  will  be 
done  on  cost-plus  basis.  •    8 


January  9,  1046 
CONTRACT   AWARDED 
ISOLATION  WARD 

Contract  Price,  $23,195 
AUBURN.  Placer  County,  CaUf. 
Construction    of    reinforced    concrete 
isolation    and    observation    ward 
(housing  8  beds)  at   the   county 
hospital 
Owners— Placer  County,  I*  Rechnen- 
macher,    clerk.    Courthouse,    Au- 
burn. 
Architect— George  C.  Sellon,  Califor- 
nia State  Life  Bldg..  Sacramento. 
Contractor  —  G.    S.    Herrington,    c/o 
post  msister.  Auburn. 
Other  bids  were  submitted  by  Chit- 
tenden   &    Chittenden,    Auburn,    and 
Minton  &  Kubon,  San  Francisco,  and 
were  rejected.  *     • 


January  9,  1946 
PLANS    BEING    FIGURED  \ 

RESIDENCE  Cost  $30,000 

SAN  FRANCISCO.   St  Francis  Wood 
Construction  of  two-story  frame  res-  ] 

idence. 
Owner — ^Dr.  Morton  Gibbons,  care  of 

Architect 
Architect — ^Frederick  H.  Reimers,  79 

Post   Street 
Plans    are    being    figured    by    con- 
tractor E.  J.  Lehman,  51  Sharon  St., 
San  Francisco.  •        *  14 


SCHOOLS 


SUB -BIDS  WANTED 


tl  oewtfoteffi  deelrtm  sute-teui*  sn  ap\ 
thtir  ra^tilfviMRta  In  thle  oelumn.     Tbero 


«b  ar«  Invited  to  make  known 
i«   no  Qtimrgm  for  thie  aervt**. 


January  9,  1946 

PREPARING  PLANS 

HOSPITAL  Cost  $200,000 

TRACY,  San  Joaquin  County,  Calif. 
W.  Eaton  Ave. 

Construction  of  40-bed  hoepltal  build- 
ing. 

Owner — Tracy  Community  Memorial 
Hospital,  C.  E.  Ritter,  general 
chairman,  Tracy. 

Architect— BYederick  L  Swart*.  Row- 
ell   Bldg.,  Fresno.  *     • 


Edgentont  School   Addn.,   San    Bruno;    Bids  open   January  11,  S   P.   M. 
Richard  Delucchi  A  Co .  420  San  Mateo  Ave..  San  Bruno  (Sian  Bruno  974> 
Carrlco  ft  Gautler.  StS  Ocean  Ave.,  San  Francisco  (JUnlper  4-8081). 
Peter  Sartorio,  262  Clemenuna  St..  San   Francisco   (GArfleld  S317). 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,  8.  F.    (Mission   1490). 
Moore  &  Roberta,  603   Mlselon   St,   San   Francisco   (GArfleld  8579). 
Midstate  Constr.  Co.,  1297  Bush  St,  San  Francisco   (OPtdway  46S8\ 
M  K.  King,  Inc.,  231  F-ranklic  St,  San  Francisco   (UNderhili  8309). 


January  9,  1046 
BOND  ELECTION 

EL  MONTE,  Los  Angeles  Co.,  Calif,  i 
— The  voters  of  the  El  Monte  Union  '<  _ 

High  School  District  will  vote  Janu-  \  ^'J^  Bldg.^  Grant  Ave.  and  Maiden  Lana,  S.  F.;  Bld0^pen_Jan.  11,  3  PM. 
ary  29  on  the  proposal  to  Issue  bonds 
in  the  amount  of  $900,000  for  a  new 
high  school  plant  at  Mission  Dr.  and 
Encinita  Ave.,  in  the  Rosemead  Dis- 
trict Kistner,  Curtis  &  Wright  Arch- 
itects Bldg.,  816  W.  5th  St.,  Los  An- 
geles, are  architects  for  the  district 


Dinwiddle  Constr.  Co.,  Inc.,  210  Crocker  Bldg.,   S.   F.    (BXbrook  5616). 
MacDonald.  Young  &  Nelson,  127  Montgomery  St.  S.  F.   (SUtter  8396)- 
G.  P.  W.  Jensen  &  Sons.  Inc.  320  Market  St..  S.  F.   (OArfield  2444). 
Parker,  Steffens  &  Pearce,  135  South  Park.  San  Francisco  (EDCbrook  6638) 
H.  H.  Larsen  Co..  64  South  Park    San  Francisco  (EXbrook  3190,  3191) 


15 


Alter  Hotel  Drake  Wllshire,  San  Francisco;  Bids  open  Jan.  11.  2:00  P.  M. 
Swlnerton  &  Walberg  Co..  225  Bush  St.  Sian  Francisco  (GArfleld  2980) 
January  9,  1046  Barrett  A  Hilp,  OlS  Harrison  St,  San  Francisco  (DOuglaa  0700). 

CONTEMPLATED  !     Howes  &  Whltaker.  626  Russ  Bldg.,  Siui  Francisco   (GArfleld  5729K 

OILDALE,  Kern  Co.,  Calif.— Stand-  j     M.  K.  King.  Inc.,  231  FrankUn  St.  San  Francisco   (UNderhili  8209). 

ard    School    District,    R    W.    Inness,  ( 

chairman.    Oildale,    is    contemplating  |  Alter  Admin.   Bldg.,  Golden   Gate   Bridge;    Bids  open   January   11. 


ID- 


HOTELS 


January  9,  1946 
CONTRACT   AWARDED 

LOS  ANGELES,  Calif .  — Stronach 
Construction  Co.,  115  N.  Robertson 
Blvd.,  Los  Angeles,  has  the  contract 
for  the  construction  of  a  2-story  and 
basement  hotel  building  at  the  north- 
west comer  of  Orange  and  Crescent 


construction  of  a  school  building  in 
!  Oildale,  Kem  County,  for  the  district ; 
estimated  cost  $250,000.  Plans  will  be 
prepared  by  Architect  Charles  H. 
Biggar,  Haberfelde,  Bldg.,  Bakers- 
field.  A  bond  election  will  be  held  in 
January.  16 


January  9,  1946 

PLANNED 

REMODEL  SCHOOL         Cost  $50,000 
Heights  Blvd.,  Los  Aigeles,  for  Chas.  j  TRACY,  San  Joaquin  County.  Calif. 
Wagner.  It  will  cover  an  area  89x103    Remodel     or    replace     Lammersvllle 
feet  ajid  will  contain  40  rooms;  cost,  j         School. 
$150,000.  Plans  prepared  by  Architects    Owner— Lammersvllle  School  District 


MacDonald.  Young  &  Neleon.  127  Montgomery  St,  S.  F.   (SUtter  8296). 
MoOre  &  Roberts,  693   Mission   St,   San   Francisco   (GArfleld  85T9). 
Barrett  &  Hllp,  918  Hamson  St.  San  Francisco  (DOuglas  0700). 
Midstate  Constr.  Co.,  1JC7  Bush  St.,  San  Francisco   (ORdway  4638>. 
Adam  Arras  A  Son,  116  New  Montgomery  St,   S.  F.    (GArfleld  8381). 
Empire  Constr.  Co..   Ltd..  844  Harriet  St.   S.   F.    (HJfinUock   3400). 
H.  H.  Larsen  Co.,  64  South  Park.  San  Francisco  (ElXbrook  3190.  3191) 
R.  A-  Cujlen.  478  Jackaon  Street  San  Franclaco   (SUtter  1961). 
Haas  Constr.  Co..  328   Marchant.s'  Exchange  Bldg..  b.  F.    (EXbrook  1203), 


Allen    &    Lutzi, 
Los  Angeles. 


6112   Wllshire   Blvd.^ 
10 


c/o  Mrs.  Minnie  Anderson,  clerk,  | 
Route  1,  Box  148,  Tracy. 
Architect — Not  announced.  j 

1     The  district  has  recently  voted  to  i 


PUBUCBLDGS. 
FIRE  HOUSES,  JAILS 


I  issue  bonds  in  the  amount  of  $50,000 
!  to  finance  above  construction.  15  ' 


BIDS  WANTED 


January  9,  1946 


BONDS   VOTED 
INDIO.    Riverside    Co.,   Calif. — The 
I  voters  of  the  City  of  Indio,  Riverside 


Tamalpals   Motor  Sale*   Bldg,   Mill  Valley;    Bids  open   Jan.  14,  4   P.   M. 
Parker,  Steffens  A  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 
De  Luca  A  Son,  1745  Filbert  Street.  San  Francisco   (OHdway  3600). 
Howes  &  Whltaker,   626  Russ  Bldg.,   San   Francisco    (GArfleld   5729). 
Stolte,  Inc.,  8451   San   Leondro  St.,  Oakland   (TRlnldad   1064). 
M  J.  King,   Inc.,  231   Franklin  St..   San   Francisco    i UNderhili   8209) 
Youngberg  Constr.   Co..  575  Mission  St.   San   Francisco    (SUtter  8266) 

Prefabricated  School  BWg.,  Williams  Sch..  Concord;   Bids  open  Jan.  11.  4:30 
Wm.  M  Greuner,  Jr.,  2727  Parker  St.,  Berkeley   (BErkeley  2877) 
M  J.  King,  Inc..  231  Franklin  St..  San  Francisco   (UNderhili  8209). 
Willis  F.   Lynn,  1040  Folger  Ave..  Berkeley    (BErkeley   6044). 


[County,   December   21,    approved    the  j  3,^^^     Sen/ices.    Reserve    Fleet    Berthing,   Mare    Island;    NOy    13296;    Spec 


SAN  FRANCISCO— Until  January  I  issumg  of  bonds  in  the  amount  of 
22  3  P  M  bids  will  be  received  by  I  $235,000  for  financing  construction  of 
the  Public  Utilities  Commission,  Room  j  a  new  elementary  school  on  a  10- 
287  City  Hall,  under  Municipal  RaU-  !  acre     site     opposite     the     Roosevelt 


7— FEDERAL  BUILDINGS 


way   Contract  No.   245  for  repairing 
Bryant  St.  warehouse. 

Specifications  obtainable  from  the 
cashier's  office,  sixth  floor,  425  Ma- 
son St.,  upon  deposit  of  $10.  *     13 


""^^^^  January  9,  1046 

PLANNED 
CHURCTH 
LODI,    San    Joaquin    County,    Calif. 

Central  Ave.  and  Cherry  Dr. 
Construction   of  new   church   on   site 

135x300  feet. 
Owner   —  Ebenezer     Congregational 

Church.  Rev.  F.  W.  Gross,  pastor, 

515  S.  Garfield  St,  LodL 
Architect — Not  announced.  3 


January  9,  1946 
COMPLETING  WORKING 
DRAWINGS 

INGLEWOOD,  Los  Angeles  Co., 
Calif.  —  Architect  Harry  L.  Pierce, 
1443  Mt.  Pleasant  St.,  Los  Angeles, 
is  completing  working  drawings  for 
a  church  to  contain  a  400-seat  audi- 
torium and  complete  educational  and 
recreation  facilities  to  be  built  at 
Queen  St.  and  Hillcrest  Blvd..  Ingle- 
wood,  for  the  Inglewood  Presbyterian 
Church;  frame  and  stucco  construc- 
tion; cost  $125,000.  8 


January  9,  1046 
PLANS  BEING  FIGURED 

LOS  ANGELES,  Calif.— L  A.  Park- 
er, architect-engineer,  408  S.  Spring 
St.,  Los  Angeles,  is  taking  bids  from 
a  selected  list  of  contractors  for  fur- 
nishing the  structural  steel  for  a  new 
two-  and  part  three-story  reinforced 
concrete  and  structural  steel  bottling 
house  to  be  built  at  1910  N.  Main  St, 
Los  Angeles,  for  the  Los  Angeles 
Brewing  Co  The  building  will  cover 
an  area  150x440  ft  Bids  are  to  be 
submitted  in  about  10  days. 

The  working  dr&wlngs  will  be  com- 
pleted in  about  two  weeks,  at  which 
iime  general  contract  bids  will  be 
asked  from  a  closed,  selected  list  of 
contractors.  Separate  bids  are  also 
to  be  taken  on  painting,  roofing,  ter- 
razzo  work,  tile  work  and  elevator. 
Separate  contracts  have  been 
awarded  as  follows:  Plumbing  to  A. 
B.  Jones  Co.,  5450  Alhambra  Ave.. 
Los  Angeles;  electrical  wont  to  New- 
bery  Electric  Corp.,  1033  Venice  Blvd.,  J 
Los  Angeles.  4 


January  9,  1046 
BIDS   WANTED 

CORONA.  Riverside  Co.,  Calif  — 
Until  January  24.  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Navy,  Public 
Works  Office,  U.  S.  Naval  Base,  Ter- 
minal Island  (San  Pedro),  for  the 
construction  of  miscellaneous  altera- 
tions to  the  U.  S.  Naval  Hospital, 
Corona;  Specification  No.  17194. 

The  work  involves  the  construction 
of  sundecks  for  30  wards,  covered 
passageways,  alterations  to  existing 
buildings  to  provide  bake  shop.  In- 
stallation of  an  elevator  and  bakery 
equipment ;  24,000  square  feet  of  lino- 
leum floor  covering,  5000  lineal  feet 
of  concrete  curbing,  800  lineal  feet  of 
8-foot  concrete  ramp  and  miscellane- 
ous repairs  to  gutters  and  roads. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  $20,  payable  to  the  CHiief 
of   the   Bureau   of  Yards  and  Docks. 

•     7 


Januarv  9    1946 

PLANS    COMPLETED 

OARAGE  Approx.    Cost,    $25,000 

OAKLAND,   Alameda  Co.,  CU»I 
14t1!  St.  at  25th  Avenue. 

Construction  of  one-story  brick  ex- 
terior garage  building  (60x120- 
f  t. )   with  wood  trusses. 

Owner— Phil  Davis,  Chyrsler  Distrib- 
utor. 2547  E  14th  St.,  Oakland. 

Architects — Reynolds  &  Chamberlain, 
3833   Piedmont  Ave.,   Oakland. 

Contractor-j-Willis  F.  Lynn,  2IM0  Fol- 
ger Ave.,  Berkeley.       •         •         13 


School  in  the  City  of  Indio.  Plans 
have  already  been  prepared  and  it  is 
hoped  to  have  the  building  erected  by 
next  September.  15 


17459;    Bids   open   January   14,  11    A.    M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6905-7054). 
Moore  &  Roberts,  693  Mission  St.,  San  Francisco   (GArfleld  8579). 
Peter  Kiewit  Sons  Co.,  442  Post  St,  San  Francisco   (BDCbrook  8736). 


Ward  Bidgs..  Stockton  State  Hoep.,  Stockton;  Bids  open  Jan.  28,  1:00  P.  M« 

Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6006-7064). 
Moore  &  Roberta,  693  Mission  St,  San  Francisco  (GArfleld  8570). 


/ 


RESIDENCES 


January  9,  1946 
CONTRACT    AWARDED 

LAS  VEGAS,  Nev.  —  J.  Walter 
Johnson,  5205  Hollywood  Blvd.,  Los 
Angeles,  awarded  contract  for  the 
construction  of  a  frame  and  stucco 
church  to  contain  350  seats,  a  kitchen. 
Sunday  school  and  social  hall  to  be 
built  at  9th  St.  and  Bridger  St.,  Lab 
Vegas,  Nev.,  for  the  First  Baptist 
Church;  166x110  feet  in  area;  cost, 
$65,000.  Plans  were  prepared  by  Arch- 
itect Harry  L  Pierce,  1443  Mt.  Pleas- 
ant Los  Angeles.  8 


January  9,  1046 
STARTING  WORK 

SEAL  BEACH,  Orange  Co.,  Calif. — 
Austin  Co.,  777  E.  Washington  Blvd.. 
Los  Angeles,  is  starting  work  on  the 


January  9,  1046 
BIDS  WANTED 

SAN  FRANCISCO— Until  January 
23,  2  P.  M.,  bids  will  be  received  by 
the  office  of  the  district  engineer. 
Federal  Works  Agency,  Public  Build- 
ings Admini8tratio,n  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
elevator  repairs,  etc.,  at  100  McAlUs- 


Januarj'  9.  1946 

PLANNED 

OFFICE  BLDG.  Cost.  $75,000 

&AN  MATEO,  San  Mateo  Co.,  Calif. 
Second  Avenue  across  from  the 
lunior  college  gymnasium  and 
San   Mateo  Clini<~ 

Construction  of  two-8tor>'  structure, 
to  house  doctors'  and  dentists' 
offices  on  second  floor  and  a 
large  store  on  first  floor. 

Owner— Dr.  G.  L.  Snell,  205  3Td  Ave., 
San  Mateo. 

Architect— Not  Announced.       •       *  16 


January  9,  1946 
CONTRACTS  AWARDED 

VAN  NUYS,  Los  Angeles  Co.,  Calif. 

— Brunzell  Construction  Co.  and  V. 
jtiast  i  O.  Brunzell,  14715  La  Salle,  Gardena, 

at    $122,769.    awarded    a    contract    by 

the  Los  Angeles  Board  of  Education, 

1425  S.  San  Pedro  St,  Los  Angeles. 
j  for  the  construction  of  an  admlnis- 
itration  building  and  a  classroom 
I  building  at  the  Riverside  Dr.  School, 

13061  Riverside  Dr.,  Van  Nuys.  Other 

contracts    awarded    were:    Electrical 

work,     (Golden    State    Electrical    Co., 

Inc.,    1515   W.   7th    St..    Los   Angeles, 

at  $7285;  plumbing  and  heating,  Hick- 
man Bros..  471  W.  8th  St.  San  Pedro, 

at  $19,882 ;  painting,  Hegemier  &  Mln-  | 

nick,   1027  N.  Berendo,  Los  Angeles,  | 

at  $6225.  Bids  were  received  Decern-  j 

her  14.   Plans  were   prepared  by  the  | 

architectural    section    of    the    board,  1 

A.   S.  Nibecker  Jr..  architect,  1425   S.  ' 

San  Pedro,  Los  Angeles.  15  j  Conversion  Bldg.,  No.  401.  8 


Market  and  Store  Bldg.,  Mill  Valley:    Bids  open   January  14,  4  P.  M. 
De  Luca  &  Son,  1745  Filbert  Street.  San   Francisco   (ORdway  8600). 
Howes  &  Whltaker,   626  Russ   E'dg.,   San    Franclaco    (GArfleld   6729). 
Stolte,  Inlc,  8451  San  L«andro  St.  Oakland   (TRlnldad  1064). 
M.  J.   Kirtg.   Inc.,  231   Franklin  St.,   San  Francisco   (UNderhili   8209). 
Youngberg  Constr.   Co.,   575   Mission   St.,   San    Francisco    (SUtter   8266) 


M. 


Peninsula   Ave.  Overcrossing,   San   Mateo;    Bids  close   Jan,   16.  2   P. 
M  &  K   Corp.,  200  Financial  Center  Bldg.,   S.   F.    (Ebrook   7624). 
Robt   McCarthy   Co.,   1050  kirkham   St..   S.   F.    (OVerland   4060). 
Peter  Ki9wlt  Sons  Co.,  442  Post  St,  San  Francisco   (ElXbrook  5736). 
Carl  N  Slwenson  Co.,  .365  Stockton  Ave.,  San  Jose  4   (BAllard  2602). 


Oanforth    Building,   Oakland;    Bids   open    anuary    12. 
Stolte,   inc.,   8451    San    Leandro   St,   Oakland    (TRlnldad    1064) 


construction   of   a  steel  frame   ware-  .-      ^  -  Tis.o„Moon 

house  building  at  the  Seal  Beach  ter  St  building.  San  Francises 
plant  of  the  Dow  Chemical  Co.;  60x  Specifications  ^f^'^'f'^^l^.^I^^^^^^ 
100  ft.  in  area;  estimated  cost,  $40,000.  i above  office  of  the  district  engineer 
Plans   were   prepared   by   the   Austin  [ 

Blvd.,    Los 


Co.,    777 
Angeles. 


E.   Washington 


Januarv  9.  1946 


I  CONTRACT    AWARDED 

GRANTS  PASS,   Ore.— R.  A.   New- 
man,   McMinnvllle.    Oregon,    at    $3986 
1  awarded    contract    by    the    office    of 
Oftiif   i  the  district  engineer.  Federal  Works 
'  Agency,    Public    Buildings    Adminis- 
tration,   San    Francisco,    for    interior 


January  9,  1946 
PLANNED 

OLIVE  PROCESSING  PLANT, 
WOODLAND,     Yolo     County 

Pendergast  and  East  St 
Construction  of  new  olive  processing  ■ -—- .        ..,„,„is_o.    ^t^     at   it    s 

plant,  exterior  of  sheet  metal  or  !  and   extenor  palnting^etc     at  U.  S. 

concrete,  dimensions  100x75  ft.        I  Pos^  Office,  Grants  Pass,  Ore^ ,7 


Owner  —  Woodland    Olive    Products, 


January  9,  1946 
PREPARING   PLANS 
CHURCH  BUILDING        CoSt.  $40,000 
DOS   PALOS,    Merced    County,   Calif. 
Construction  of  new  church  building. 
Owner— Dos  Palos  Methodist  Church. 

Dos   Palos. 
Architect- -Frederick  L  Swartz,  Row 

ell  Bldg.,  Fresno.  8 


FACTORIF^  AND 
WAREHOUSES 


January  9,  1946 

UNDER    CONSTRUCTION 

COMMERCIAL  BLDG. 

SANTA  ROSA.  Sonoma  County.  Cal. 
Santa  Rosa  Ave.  and  Tupper  St 

Construction  of  combined  showrooms 
and   warehouse    (55x90-ft) 

Owner — Lessard  Equip  Co.,  E.  H. 
Lessard.  320  4th  St.,  Santa  Rosa. 

Architect  — C.  A.  Caulkins.  Rosen- 
berg  Bldg.,   Santa   Ro.sa. 

Contractor— Wm.  B  Rapp  Co.,  705 
Bennett  Ave..  Santa  Rosa.      •  •  4 


Frajik   Lauricella,   810   Cross 
Woodland. 
Architect — Not   amnounced. 


St, 


HOSPITALS 


January  9.  1046 
PLANS  BEING  FIGURED— BIDS 
iOPEN  JANUARY  21,  NOON 
ALTER  H03PITAL 


January  9,  1946 

PLANNED  

OAKLAND,    Alameda    Co.,   <3allf .— '  SAN   FRANCISCO.   Southern  Pacific 


The  Oakland  Port  Commission,  foot 
of  Grove  St.,  Oakland,  has  granted 
permission  to  the  Curtola  Co.,  1061 
19th  Ave..  Oakland,  to  construct  a 
26xl05-ft.  addition  to  its  sheet  metal 
shop  building.  4 


January  9.  1946 
CONTRACTS   AWARDED 

WEST  LINN,  Ore— L  H.  Hoffman, 
715  SW.  Columbia,  Portland,  Ore., 
awarded  contract  by  Crown  Zeller- 
bach  Corp.,  Box  3384  Terminal  Sta- 
tion, Seattle,  for  construction  of  coat- 
ing preparation  plant,  rebuilding  of 
Mill  D  and  construction  of  75-ton 
bleach  plant.  4 


.January  9,  1946 
PLANNED 

PORTLAND,  Ore.— Reimers  &  Joli- 
vette, Railway  Exchange  Bldg.,  Port- 
land, Ore.,  will  erect  a  reinforced  con- 
crete, steel  plant  building  at  the 
northwest  comer  of  NW.  25th  Place 
and  Nlcolal  for  Mercer  Steel  Co.,  Inc., 


General  Hospital,  Fell  and  Baker 
Streets. 
Exterior  alterations  of  hospital  build- 
ing.   Involving    new    copings    and 
cornices. 
Owner — Southern  Pacific  Co.,  65  Mar- 
ket St 
Plans   by  engineering  department   of 
owner. 
The     following     contractors     have 
been  furnished  with  plans: 

Swlnerton  &  Walberg  Co.,  225  Bush 
St,  San  Francisco. 

Central  California "^Tonstructlon  Co., 
116  Erie  St,  San  Francisco. 

A.    M    Hardy.  736   Clementina    St., 
San  Francisco. 

Russell  A.  Cullen,  478  Jackson  St, 
San  Francisco. 

Jacks  &  Irvine,  620  Market  St.,  San 
Francisco. 

Rademann-Glusto,    40    Rlngold    St, 
San  Francisco.  •     9 


Alter  Continental  Bakery,  York  JL  Alameda.  S.  F.;  Bid  opening  date  not  set 
G.  P.  W    Jensen  &  Sors,  320  Market  St..  S.  F.    (GArfleld  2444). 
Jacks  &   Irvine,   620  Market   Street,   San   Francisco   (GArfleld   2106). 
R.  A.   Culllen.  478  Jackson   Street,   San   Francisco    (SUtter  1961). 


January  9.  1946 
BOND    ELECTION 

SCHOOL  ADDITIONS     Cost   $800,000 
REDWOOD  CITY,  San  Mateo  Coun- 
ty,  Calif.     Sequoia   High   School. 


F.  Naval  Shipyard,  San  Francisco;   Bids  open 
January   31.  11    A.   M. 
M.  J.  King,   Inc.,  231   Franklin  St. 


San   Francisco    (UNderhili   8209). 


Exterior  Alterations.  Southern   Pacific  Hoepltal.  San   Francisco;    Bide  open 
January  21,   Noon. 
Swlnerton  &  Walberg  Co.,  225  Bush  St..  San  Francisco   (GArfleld  2980) 


School    additions    including    machine  I  — -jr ;      _^    _.,^. 

mechanical     drawing  1  Two  Bridgee,  An  Joaquin  County; 


January  9,  1946 

PLANNED  ^       ^ 

LOS  ANGELES,  Calif .  — Bershon 
Realty  Co.,  6633  W.  Manchester  Ave., 
Venice  District  will  build  21  three- 
and  four-family,  15-  and  20-room, 
frame  and  stucco  apartment  build- 
ings in  the  5900  block  Guthrie  Ave., 
Venice  District,  for  Nate  Bershon, 
6633  W.  Manchester  Ave.,  Venice  Dis- 
trict The  buildings  will  cover  an 
area  of  32x71  feet  and  32x79  feet; 
cost,  $360,000.  1* 


shop     and     mechanical     drawing!  "vw  onagee,  o«n   ,f««Hu.r,   ^^^...j ,   Bide  cloee  'J*""*/^^  f      "  ^. 
building.  $69,000;  recreation  bldg.  !     Carl  N  Swenson  Co.,  366  Stockton   Ave.,  San   Jose  4    (BAllard   2602). 

$18,000;     new     main     boys'     gym.' 

room,  $137,000;   16- room  commer- ' — — 

cial  wing,  $119,500;  little  theatre. 


January  9,  1946 

BIDS  OPENED 

PITTSBURG,  Contra  Costa  Co..  Cal. 
—Pacific  Pin?  Une,  2128  San  Pablo 
Ave..  El  Cerrito,  at  $23,955  submit- 
ted low  bid  to  the  City  of  Pittsburg, 
F  R.  Taormina,  Citv  Clerk.  Council 
Chamber,  City  Hall,  for  housing 
erection  and  completion  of  addition 
to  the  filtration  plant  of  the  City 
of   Pittsburg. 

Other  bidders  were : 

Adam  &  Arras  &  Son,  116  New 
Montgomery-  St,  San  Francisco,  $30,- 

917 

Southern     California     Constr.     Co., 

$31.05.'). 

Bids  held  under  advisement  until 
next  meeting  of  the  City  Council  on 
Saturday.  *  ^* 

January  9,  1946 
PLANS    BEING    FIGURED 
RESIDENCE  Cost.    $10,000 

VALLEJO,  Solano  County,  Calif. 
Construction  of  one-story  frame  and 

stucco    residence. 
Owner  -Donald  D.  Duncan,  c/o  Arch 
Architect— Frederick   H.   Reimers, 

Post  St.  San  Francisco. 

Plans    are    being    figured    by    con 
tractor  E.  J.  Lehman,  51  Sharon  St., 


$40,000 ;   auto  shop   -   aeronautics- 
forging  and  welding  unit,  $72,400 ;  ; 
improve      girl.s'      g>'m.,      $53,500;; 
homemaklng  -  fine  arts,  language 
and    mathematics    bldg.,   $190,530 ;  i 
fundamental    shop    unit,    $25,000;  1 
remodeling   academic    bldg.,    $15,-  | 
000 ;    cafeteria    and    health    unit,  ! 
$17,000. 
Owner — Sequoia   Union    High    School 
Dlst,    A.    C.    Argo,    Supt,    Broad- 
way, Redwood  City. 
Architect — Not  Announced. 

The  District  will  vote  March  19  on 
a  proposal  to  Issue  bonds  in  the 
amount  of  $1,500,000  to  finance  the 
above  construction  and  two  new 
school   buildings.  *        *  15 


CONTRACTORS 


Se«  Hb  regarding  Improvement  District  j<*s.  We  handU 
collections;  buy  Warrants  or  Bonds  on  all  1915  or  1911  ACT 
DistriictB.    Telephone  GArfield  8000. 

HANNAFORD    &    TA.  LiOT 
519  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


January-  9,  1946 
BOND   ELECTION 
HIGH  SCHOOL  Cost,  $350,000 

REDWOOD  CITY,  San  Mateo  Coun- 
ty, Calif.    Menlo  Park  area. 
Construction  of  new  high  school  bl(fg. 
to   include   12   classrooms,   3   sci- 
ence   laboratories,    clothing    lab-  1 
oratory,  office,  service  area,  caf- 
eteria,   a    little   theater   with    ca- 
pacity  of  400  seats,   general   shop 
and  gymnasium. 
Owner — Sequoia  Union    High    School 
Dist.    A.    C.    Argo.    Supt..    Broad- 
way, Redwood  City. 
Architect — Not  Announced. 

The  District  will  vote  March  19  bn 
a  proposal  to  issue  bonds  in  the 
amount  of  $1,500,000  to  finance  the 
construction  of  above  project  and 
two  other  projects.        •         *  15 


CLAY  PRODUCTS 

I  Specify  QUALITY  Materials 

I        N.  CLARK  &  SONS 

10th  &   Division   Streets   -    SAN    FRANCISCO    -   KLondike   2-0462 
Main  OflSce  ft  Factory,  401  Pacific  Ave^  Alameda  -  LAkehurst  2-337 1 


79 


San  Francisco. 


14 


for 

STUCCO 


THE 


JOIST  HANGERS 

ALL    SIZES 

FOR  IMMEDIATE  DELTVER,!" 

PATTERSON  &  ELVTN  IRON  WORKS 

280— 13th   STREET,   SAN    FKANCIS<:0  -  MArket    3647 


January  9,  1946 
BOND    ELECTION 

Ba^LARGE   SCHOOL        Cost,    $70,000 
SANTA  CRUZ  COUNTY,  Calif. 
Additions  and  alterations  in  present 

school  building. 
Owner — Soquel    School    Dist.    Soquel. 
Architect— Not  Announced. 

District  will  vote  February  14  on 
a  proposal  to  Issue  bonds  in  amount 
of  $70,000  to  finance  above  construc- 
tion. •        •  16 


STEELFORMS 


STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

6664i«iTiMMi  St  DO  55A-1  Smk  FnuBcbc* 


GAMEISTON  &  6REEN  LIMIEI  CO. 

WlioiaMie  anci  Jobbinf  Ymrd* 

LUMBER  .  TIMBERS     TIES  -  FIR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KEIIo<3   4-11 


Sar    F"r«rK:l»co 

1E00   ARMY    STREET 
ATwat«f    130C 


M£l¥ 

IMPROVED 

1/ 


c^^  -U^La6li 


STUCCO   CEMENT 


/More  Yards  Pmr  Sock  •  Spreads  f  osier  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


PIPE 

■^         PIPE  -  VALVES  -  FITTINGS 


I6i 


Master  Portable 
650  Watt  LHe  Plant 

Espedally 
adaptable  for 

operating 
hammers,  small 

power  drills. 
Can  also  be 

used  for 
emergency 
Immediate  Delivery  from  Stock  lighting. 

KERR  EQUIPMENT  COMPANY 

160  TENTH  ST. 


Facilities  for  pipe  bending 
and  manifolds*. 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Franci»eo 


C*m«r  of  Natoirat 
SAiSI   FRANCJSCO 


Ph    MArket   1651 


John  Cassaretto  Co. 

8!nc«  1886   •   -   and   Stil     ^ctlv* 

BUILDLNG  MATERIALS 

READY-MIX   CONCRETE 

ROCK-8AND-QRAVEL-i.tME 

CEMENT-PLASTER- MORTAR 

METAL    LATH-WOOD    LATH 

8TUCCO-Wi  RE -NETTING 

SERVICE  UNEXCELLED 

BUNKERS 
Phone.    GArnald  fzat 
eth  and  CHann^t.  %mm 


I    PAGE  INDUSTRIAL  I 

AMD  RESIDENTIAL  FENCING 

I 

Complete  Line  . . .  Ejfiaent  Erection  Serytce 

REINFORCING  STEFEL 

BLAW  KNOX  GRATING 

A.  C.  L.  C.  SAFETY  HOIST  HOOKS 

All  Sizes  in  Stock 


i 


■3. 


W.  S.  WETENHALL  COMPANY 

17th  &  WISCONSIN   ST'REFTS,  SAN   FRANCISCO,    ii,:^' 
i  Ph&ne  HEmioci:,   14W 


* 

% 

I. 
% 


■•W^' 
\ 
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January  9.  1W6 
BOND    ELECTION 

HIGH  SCHOOL  Cost.   $350,000 

KEDWOOD  CITY.  San  Mateo  Coun- 
ty, Calif.    Bourdette  property  be- 
tween  San  Carlos  and  Belmont 
Construction  of  new  hlgti  school  bldg. 
to   Include   12   classrooms,   3   scl 


building  to  be  of  brick  construc- 
tion with  green  vitrolite  slab 
facing  with  glass  brick  and 
smooth   sea  foam   green   light. 

Owner— L  J.  Freeman.  4165  Reddine, 
Oakland. 

Architect — Not    Announced.       •       16 


kv     >u>..v>i^%<     .».*     v-i«u»oru«lns,     a     8Cl-  -  — 

ence    laboratories,    clothing    lab-  January  9    194« 

oratory,  office,  service  area,  caf-  'WORK  STARTED 

-'— *-      -    "^ RECREATION  CENTER 


eteria,  a  little  theater  with  ca- 
pacity of  400  seats,  general  shop 
and  gymnasium. 
Owner— Sequoia  Union  High  School 
Dist.  A.  C.  Argo,  Supt.,  Broad- 
way, Redwood  City. 
Architect — Not   Announced. 

The  District  will  vote  March  19  on 
a  proposal  to  issue  bonds  in  the 
amount  of  $1,500,000  to  finance  the 
construction  of  above  project  and 
two  other  projects.         •         •  15 


Cost,    1126.880 

STOCKTON,  San  Joaquin  Co..  Calif. 
Comer  Hunter  and  Lafayette  Sts 

Two-.story  and  basement  reinforced 
concrete  recreation  center  (50x 
lOO-ft.),  for  Filipinos. 

Owner— Withheld. 

Architects— Mayo  &  Johnson.  307  Ex- 
change Bldg.,   Stockton. 

Contractor— John  Hachman,  Box  206 
Stockton 


Work  has  started  on  the  basement 
and    concrete    work    of    first    floor; 
(Completion  of  balance  of  work  pend- 
ing   outcome    of    meeting    scheduled  , . 
for  January  15.  •        •  16!  (delta)    volts    transformer  with    two 


January  9,  1946 


January  9,  1946 
BOND  ELECTION 

SCHOOL  ADDITIONS  Cost  |1,150,000 
SAN  MATEO,  San  Mateo  Co.,  Calif. 
Construction  of  immediate  city- wide 

sehoolhouse  construction  and  Im- 
provement of  existing  school  plant  I  "'"^  TAKE    BIDS 

facilities.  I  REMODEL  OFFICE   BLDG. 

Owner- San  Mateo  Elementary  School !  Cost,  $4500-5000 

District,  Albion  H.   Horrall,   sup-  I  SONOMA.   Sonoma   County,    Calif. 

erintendent     of     schools,     120    N.  !  Remodel   office   building. 

Ellsworth  Ave.,  San  Mateo.  [Owner— Ray   Grlnstead,   Sonoma. 

DLstrict  will  vote  February  26  on  a  I  Architect— Frederick   H.   Reimers,  79 
proposal  to  issue  bonds  in  the  amount       ^°^^  ^^^  ^*°  Francisco, 
of    11.150.000    to    finance    schoolhouse  1      Plans    have    been     completed    and 

construction,  including:  j  ^**8    will    be    asked    by    the    owner 

<1)  Borel    School,    two    large    wings  ;  ^^^o^tly.  *  16 

and  gymnasium,  $254,200;  } 

(2)  Sunnybrae  School,  two  classroom  January  9.  1946 

wings,    adminlstraUve   wing   and    PREPARING  PLANS 

cafeteria.  $254,100;  ;  AUTO   SALES   BUILDING 

(3>  Baywood  School,  auditorium  and  !  NEAR    LAFAYETTE,    Contra    Coat 

play  area,  $95.475 ;  ^°-  Calif.  Tunnel  Rd.  near  Reliez 

(4 1  Beresford  School.'  replacement  of  Valley-Martinez  cutoff. 

old     buildings     with     new     wing,  I  Construction  of  auto  sales  building. 

cafeteria  and  play  area,  $159,000:  [Owner— Capt  |A.  G.   Sanford,  Lafay- 
(5)  Hay  ward     Park     School,    repairs  ^^^^ 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

January  9,  1946 
BIDS  WANTED 

LAS  VEGAS.  Clark  Co..  Nevada.— 
Until  Jan.  16,  10  A.  M..  bids  will  be 
received  by  the  County  Clerk  of 
Clark  Coimty,  Court  House,  Las  Ve- 
gas, for  one  26-ft.  Deluxe  enclosed 
cruiser  motor  boat  ■with  dinette,  for 
use  by  the  Clark  County  Game  War- 
den. Specifications  obtainable  from 
the  above  county  clerk.        •    •        20 


Jan\iary  9,  1946 
BIDS   OPENED 

EL  CENTRO,  Imperial  Co.,  Calif.— 
The  Imperial  Irrigation  District,  of- 
fice of  the  board  of  directors.  El  Cen- 
tre, Calif.,  received  bids  December  11 
for  (1)  one  33.333  kva/26,667  forced- 
cooled,  20,000  kva.,  self-cooled,  3- 
phase,   50,807/88.000    (star),    to    34.500 


spare  bushings,  and  (2)  two  oil  clr 
cult  breakers.  92  kv.,  600  amp.,  com- 
plete with  oil  and  accessories.  Spec, 
No.  202,  as  follows: 

Westlnghouse    Electric    Corp.,    (1) 
$48,710,    (2)   $27,364. 

Allls-Chalmers  Manufacturing  Co., 
(li  $40,185.   (2)   $27,404. 

Maloney  Electric  Co.,  (1)  $50,047. 

General  Electric  Co.,  (1)  $49,702,  (2) 
$27,164. 

Pennsylvaxiia  Transformer  Co.,   (1) 
$49,316. 

Kelman   Electric  &   Manufacturing 
Co.,   (2)   $21,300. 

Pacific  Electric  Manufacturing  Co., 
(2)  $27,040.  20 


wearing     surface     on     concrete 
base; 

(23)  1400  sq.  ft.  concrete  base,  con- 
form pavement; 

(24)  50  tons  asphaltic  concrete,  con- 
form pavement; 

(25)  lump  sum,  traffic  routing  work. 

•    21 


23— 


CANALS 


TOTAL    BIDS 


January  9,  1946 


(8)  12.6  miles  of  fine  gradinf;  I  (2)  10,550  sq.  ft.  5-in.  asphaltic  con- 

(9)  placing  400  track-feet  of  galvan-  crete  pavement; 

ized    metal    deck    protection    on  |  (3)  48  lin.  ft  type  B  curb  and  j^utter; 

/,«    *'"**^'*"*  <*)  **>  !"»•  't  ^yP«  ^  ^^^^  *"d  gutter 

(10)  erecting  231,000  lbs.  of  structnral  (5)  4220  sq.  ft  concrete  sidew4Uu; 
steel  in  bridge;                                    ,  (^y  140  lin.  ft  6- in.  vitrified  pipe; 

(11)  laying  14.6. track  miles  of  track;  .  (7)  120  lin.  ft  4-in.  vitrified  pipe; 

(12)  applying  8600  rail  anchors:  I  (8)  55    lin.    ft    12-in.   concrete   pipe 

storm  drain; 


.  applying  8500  rail  anchors; 

(13)  constructing  4  turnouts; 

(14)  constructing  1  mile  of  rl|^t-of 
way  fence; 


(15)  constructing  16  cattle  guards; 

(16)  constructing    12    M    ft    ban. 


highway  crossings; 


of 


RTVEHITON    PROJECT,   Wyo.— As  Ml^)  construcUng  1  mile  of  telegraph 


line; 

(18)  removing  and  salvaging  mate- 
rials. 
Copies  of  the  standard  forms  and  | 
of  the  specifications  may  be  obtained  j 
from  the  following  offices  of  the  | 
Bureau  of  Reclamation :  R  J.  Newell,  ] 
regional  director,  P.  O.  Box  937,  Rec-  { 
lamation    Bldg.,    Fairgrounds.    Boise, 


previously  reported,  W.  E.  Barling, 
Meeteet.se.  Wyo..  at  $188,604.60  sub- 
mitted low  bid  to  the  U.  S.  Bu- 
reau of  Reclamation,  Riverton,  Wyo., 
under  Spec.  1127  for  construction  of 
earthwork  and  structure.  Pilot  Ca- 
nal, station  1841  to  station  2002;  Pilot 
Canal,     laterals    P36.5,     P37.7N,     and 

P37.7S,    and    sublaterals.    Pilot   Divi- , e,-,    -- — • .    — — -, 

sion,  Riverton  Proj..  Wyo.   The  work  1  Idaho;  Walker  R  Young,  chief  engi- 
is  situated  about  9  to  12  miles  north-    neer,  U.  S.  Custom  House,  Denver  2,  t 
east  of  Riverton.  I  Colo.,   and   Michael  W.   Straus,   com-  I 

Other  bidders  were:  j  missioner.     Bureau     of    Reclamation,  j 

Malcolm   C.    Long,   Billings,    Mont,    Washington  25.  D.  C.  t  (io> 

$220,073.50.  _  I     No  charge  to   prospective   bidders;  |  (U) 


(9)  2  each  manholes;  I 

(10)  2  each  catchbaslns;  I 

(11)  300  lin.  ft  2x6-in.  redwood  head- 
ers. 

Total  bids  follow : 
(A)  Union  Paving  Co.,  San  Francisco, 

$4604.85. 
(B>  L.  C.  Smith.  San  Mateo,  $^297.37. 
Unit  prices  follow : 

(A) 


(3> . 

(4> 

(5) jl. 

(6) 

(7) 

(8) .„ 

(9). 


to  others,  $1.50  per  copy,  not  return- 
able. •    26 


I      .40 

.15 
1.30 
1.00 

M 

Ld6 

LOO 

1.65 

120.00 

100.00 

.25 


IB) 

«    .n 
.las 

L50 

L24 

.22 

L60 

1.45 

2.00 

106.00 

105.00 


29 


! 


2a— FIRE  EQUIPMENT 


BIDS  OPENED 


January-  9,  1046 


and  fixtures,  $10,000; 
<6)  Lawrence  School,  classroom  wing, 
$75.625 ; 

(7)  Laurel      School,     two     classroom  ^ 
wings,  administration  wing,  cafe-  j  17— 
teria  and  yard,  $194,150 ;  ! 

(8)  San  Mateo   Park   School,   repairs 
and  fixtures.  $10,000; 


Architect— Fred  L.  Confer,  1214  Web- 
ster St.  Oaklaind.  16 


THEATERS 


1  a— MISC.  CONSTRUCTION 

January  9.  1946 


I  January  9.  1946 

-  ...  [PLANS   COMPLETED 

(9»  TumbuU  School,  classrooms,  etc.,  !     HAWTHORNE,    Los    Angeles    Co., 
$63,225.  •     16  ;  Calif .—Wm.   D.    Coffey,   engineer,   930 

j  Transamerica  Bldg.,  Los  Angeles,  has 

January  9,  1946      ,  completed  plans  for  a  reinforced  con- 
PLANNED  : crete  theater  building,  75x137  feet  in 

CAFETERIA   BUILDING  area,  to  be  built  at  357  N.  Hawthorne 

FOWLER,  Fresno  Co..  Calif.    Fowler   Blvd.,  Hawthorne,  for  the  Fox  West 
Union  High  School.  [Coast  Theater  Corp.,  1609  W.  Wash- 

Construction     of    addition     to    school  j  ington  Blvd.,  Los  Angeles;  cost,  $90,- 
gymnaslum   to  house  a  cafeteria  Jooo,  17 

on  the  ground  floor  and  to  pro- 
vide balcony  seats  for  spectators 

on  one  side  of  the  gymnasium.         

Owner — Fowler    Union    High    School  : 

Dist,  A.  D.  Wilson,  Jr.  I  BIDS  WANTED 

Architect-Not  Announced.       •         15  1      g^^^  diEGO,  Calif —Until  Jan.  25, 

T  a    104K      1 11    ^-    ^-    ^^^^   '^'l'    ^^    received    by 

«l,^K.r^    .r .  .rrxiriM       ""*  '  ^*^«    U.    S.    Navy,    Public    Works    Of- 

°  ,^    .^,      rJ^T^xT  ^     ♦    •  n...wTii!fJce.    11th    Naval    District    1220    Pa- 

SCHOOL  ADDN.  Cost  $^0u  000  .  ^.^^^    Highway,    San   Diego,    for   ma- 

FAIR   OAKS.    Sacramento  Co.    Calif. ,  ^^^.^^  ^^^  ^^^^^  ^^^  ^^^  construction 

Five  miles  of  Rosevllle.  ,     .    1  of    additions    and    alterations    to    the 

Construction   of  school  addn.   includ- |  ^^^j^  station    electrical    distribu- 

ing    addl.    classrooms    music    «le- j  ^.^^^     system    and     new    facilities    to 

partment  cafeteria  shops  etc.  |      o^ije    adequate    electrical    services 

Owner-San  Juan  Union  High  School  j  ^  ^^^    pj^^.^    j^^^     g  ^^    g 

District    Wm     T.    Mooney    Prin- j  g^^   ^j^^^.    gp^    j^^    ^7543 

cipal.  Fair  OaKa  ,,,^,„i„  i     The   project   Includes   the   fumlsh- 

Archltect-Chas.  F.  Dean.  California  .^  and  installing  of  new  transform- 
State  Life  Bldg..  Sacramento^  I  ^.^  awitchgear,  .submersible  air  oir- 
As  previously  reported,  the  dis-  ^^j^  breakers,  manholes,  conduit,  ca- 
trict  v,ill  vote  February  1  on  a  pro-  ^^^  underground  cableways.  altera- 
posal  tp  Issue  bonds  In  the  amo""M  tions  to  existing  electrical  equip- 
of   $200.0<)0    to^  finance    construction^    i  ^^^^    ^^^    ^^^^^^    miscellaneous     re- 

I  lated  work. 

Plans   and   specifications  available 

'  from    the   above    office   upon    deposit 
iof  $15.00.  •         •  1» 

!  . (? 


January  9.  1946 
CONTRACT   AWARDED 

LOS  ANGELES,  Calif.  —  (Jeneral 
Electric  Co.,  2121  Vlgnes  Ave.,  Los 
Angeles,  at  $158,675,  awarded  a  con- 
tract by  the  Board  of  Commission- 
ers, Los  Angeles  Water  and  Power 
Department,  311  S.  Spring  St,  Los 
Angeles,  for  three  25,000  kva.,  60- 
cycle.  single  phase,  outdoor  type,  oil 
immersed,  forced  air  cooled  trans- 
formers with  necessarv  oil  and  spare 
parts ;  Schedule  9140.  20 


Sharrock    &    Pursel,    Casper.    Wyo., 
$229,830. 

J.    H.    Cox   and   V    B.    Smith,   Wor- 
land.   Wyo.,    $231,996. 

Otto  a.  Ashbofh  &  Sons,  St.  Paul, 
Minn.,  $243,779.40.  j 

Barnard-Curtiss.  Minneapolis,  Min- 
nesota,  $244,259. 

Northwestern     Engrg.     Co.,     Rapid  January  9,  1046 

City.  S.  D.,  $303,204.90.  NOTICE  OF  SALE  . 

Morrison  &  Knudsen  Co.    Inc.  Boise  I     SAN  FRANCISCO.-Until  January  '  the    following    highway 
Idaho.   $322,950.80.  !  18.  2  P.  M..  bids  will  be  received  bv  '  projects : 

Unit   prices   are  on   file  at   the  of-  >  the  Purchaser  of  Supplies,  Room  270'      (D  Constructing  a  ateel  bridge  with 
flee  of  Dally  Pacific  Builder.  466  10th  I  City  Hall,  San  Francisco,  under  notice  i  concrete    piers    and    reinforced    con- 

«*      .«!nn    TTrflncison  •      •  23  !  nf  aaIo  f^3r^     jHU   fnr   nni^rnxiinntAlv   57R  '  cretC   ap 


I  WASHINGTOI^  STATE.- The  fol- 
j  lowing  submitted  bids  to  Clarence  B. 
iShain.  director  of  highways.  Olym- 
:  pia.    Wash.,   for   the   construction    of 

and    bridge 


January  9,  1946 
BIDS  OPENED 

SAN  FRANCISCO.— Ouerln  Brosn 
206  S.  LtBden  Ave..  South  San  Fran- 
cisco, at  $0,348,  total  $4498,  submitted 
low  bid  to  the  Public  Utilities  Com- 
mission. Room  287  City  Hall,  under 
Water  Department  Contract  407  for 
grading  University  Mound  lots. 

Other  bids  were : 

Piombo  Bros,  it  Co..  San  Frmncisco, 
$0.50;  total.  $7966.  

Charles  I*  H&raey.  S»n  Francisco, 
$0.63;  total.  $8906. 

Eaton    A    Smith.    San    Frandsoo, 
$0.66;  total.  $8910.  _^ 

R  A.  Farish.  San  Francisco,  $0.69; 
total.  $9315. 

Frank  E.  Young,  $0.79;  toUl,  $10,666. 

•     29 

(Continued  on  Page  Four> 


St.  San  Francisco. 


24— STREET  UGHTING 
SYSTEMS 


Engineering  Section 


January  9,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  January 
22.  3  P.  M..  bids  will  be  received  by 
the  F*ublic  Utilities  Commission,  Room 
287  City  Hall,  under  Bureau  of  Light. 
Heat  and  Power  Contract  No.  41  for 
!  constructing  street  lighting  system  at  i 
'  Lombard  and  Richardson   Ave.   from  I 

i 


23  i  Of  sale  No.  364  for  approximately  275  :  crete  approaches,  total  length  388  ft, 
trailer  pumping  units  known  sis  the  i  across  the  Coweman  River  an  pri- 
Chrysler  Fire-Fighter  all-metal  trail-  !  mary  state  highway  No.  1,  near  Kelso 
er  equipped  with  a  single  stage  Hale  in  Cowlitz  County ;  Federal  Aid  Proj- 
centrifugal  type  pump,  located  at  the  ect  No.  UI-32  U2),  Unit  2. 
city's  garage,  2943  Larkin  St.,  San  '  Awarded  to  low  bidder,  H-em  & 
Francisco  •  28  Kibbe,  8706  N.  Bradford,  Portland,  at 
.  $168,702. 


29 —    STREETS  ANT* 
HIGHWAYS 


COMPLETE   BIDS 


January  9,  1946 


Other  bidders: 
'     M  P.  Butler.  SeatUe,  $177,908. 
;     Rumsey  &  Co.,  SealUe.  $178,^65. 

(2)  Grading  1.413  miles  of  primary 

■  state  highway  No.  1,  Coweman  River 

south  in  Cowlitz  County ;  Federal  Aid 

'Projects  Nos.  FI-32   (6>,  Unit  1,  and 

i  UI-32  (12>,  Unit  1. 

Aawarded  to  low  bidder,  Pet<>r  Kie- 


January  9,  1946 
BIDS  OPENED 
SCHOOL  BUILDING 
HAYWARD,   Alameda  County,  Calif 
Hayward  Union  High  School. 


N^S  INDEX 

For  .Mnvenlent  reference,  newt 
reports  In  this  section  are  classi- 
fied as  follows: 


Bridges 


21 


Dredging,  Harbor  Works  and 

Excavation —  22 

Canals    . — ^ 28 

Street  Lighting  System 24 

Machinery  and  Equipment  _  25 

Rallreails 26 

Treasury  Department  27 

Fire   Equipment  , 28 

Streets  and    Highways  29 

Reservoirs  and  Dams 90 

Pipe  LU*s  and  Wells SI 

Sewers  and  Sswage  DIspoeal 

Plants 32 

Waterworks 83 

Parks  and  Playgrounds  8* 

Tunnels , 89 


The  work  involves :  I      CHURCHILL  COUNTY,  Nev.  —  As       -    ^^  -    -^^Q^  ^    ^^^  ^^   Seattle,  at 

(1)  lump  sum.  construct  street  light-    previously  reported.  Silver  Sta  e  Con-  ^   j^^^^^ 

Inir  avjttpm-  ,  structlon   Co.,   Fallon.    Nev.,  at   5189.- ,  *"  .'yvi  w,^^-_„  . 

(2)  iSmp    sum.'  furnish    and    install  I  734.39.  submitted  low  bid  and  award-*     g^/^^^Sr^onstrucUon   Co.,   Seat- 
certain  facilfties  for  traffic  signal  ^'i   contract   by   the   directors   of   the  ,133,740. 

systems.  !  S^P^'lfrJ../'     ?^^Z^^X^     ^  I      EricSon  Paving  Co..  Seattle,  $187,- 

Specificatlons  obtainable   from   the  ,  Memortal    Bldg.,    Carson    CUy.    Nev-.  '  3^3 

office  of  cashier,  sixth  floor.  426  Ma-  ;for  "»«.  ^'P^^^'ll^^^^"  °'^  Grading,   surfacing,   construct- 

son  St..  upon  deposit  of  $10.  •     24     S^o^^    Sra"  jl^nXn  wS^U^:  ^  ing    light    ^/--^   «"f-%,^:^^^ 

50,  5  mlli  west  of  Fallon,  to  a  point   ">«°t    ^f^   ,Tnn   fioi^mlZ  of  nri^ 
approximately  8   miles   Boutheartsrly    timber  tresles  on  8^121  n^^  of  pri 
on  a  portion  of  FAS  Routes  606,  806 ;  ^a^ /^a^e  ^gfj_^y  ^o  7.  Stratford 
and    504.   a   length   of    approximately  •  vicmity    to   Wilson    Creek    m    Grant 


25— MACHINERY  AND 
EQUIPMENT 


21— 


BRIDGES 


January  9.  1946 
««Yw«..^    ...e."  -^ CONTRACT   AWARDED 

Construction  of  two-story  reinforced  \  RATON.  N.  M.— Capital  Construc- 
concrete  building  with  student-  1  tlon  Co..  Room  33-35  Pena  Plaza, 
body  classrooms  on  first  floor  and  ,  Santa  Fe,  N.  M..  at  $190,563.40.  was 
superintendent's  offices  on  second  |  awarded  a  contract  by  the  Civil  Aero- 
j.  Q_  inautlcs    Administration.   4th    Region, 

Owner -Hayward  Union  High  School  P.  O.  Box  1689.  Fort  Worth.  Texas, 
District  O  B  Paulsen,  district  ,  for  the  construction  of  the  Raton, 
superintendent.  Foothill  Blvd.,  l  N.  M.,  airport  Raton,  N.  M. ;  Pro- 
Hayward.  I  posal  No.  4-46-196.  19 

Architect— Dragon    &    Schmidts,   2068  j  — 


January  9,  1046 
CONTRACT   AWARDED 

CENTRAL  VALLEY  PROJECT, 
California— Consolidated  Steel  Corp. 
of  Texas,  Orange,  Texas,  at  $9685, 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  for  fur- 
nishing and  delivering  to  Frlant, 
Calif.,  structural  steel,  including 
beams,  anchor  bolts  for  highway 
bridge  at  station  26  plus  12.36,  Friant- 
Kem  Canal.  Friant  Division,  Cen- 
tral Valley  Project.  California;  Spec. 
1819-D.  Bids  received  October  26.  •  21 


6.589  miles 
The  work  Involves: 

(1)  lump  sum.  signs; 

(2)  force  account,  remove  trees; 

(3)  12.100  lin.  ft.  remove  fence; 

(4)  9  cu.  yds.  remove  concrete; 


January  9,  1046 
CONTRACT    AWARDED 

CENTRAL  VALLEY  PROJECT, 
California— Pacific  Coast  Engineer- 
ing Co.,  Drawer  E,  Alameda,  at  $30,-  ,,_.--—, 

100,  awarded  contract  by  the  Bureau  1    (5)  100  lin.  ft  remove  culvert  pipe; 
of  Reclamation,  Custom  House,  Den-  i    (6)  7  each,  remove  headwalls; 
ver,   Colo.,   for  nine  gate  frames   for  j 
fixed  wheel  gates  to  be  installed  at  I 
tie  Intakes  to  the  penstocks  at  Kes-  ' 
wick  Dam,  Kennett  Dlvllson,  Central 
Valley  Project,  California;  Spec.  No. 
1109.  Bids  were  received  November.  23. 


County;    Federal    Air    Projects    Nos. 
!F-219  (5>  and  F-68  (2). 

""   O'Neil, 


1* 


(16)  952  cu.  yds.  backfill; 

(17)  6.58  miles  subgrade.  type  B; 


Allston  Way.  Berkeley.  „..,.,.,,:,„ 

Low    Bidder— Wm.    M.    Greuner    Jr..  |  PLANNED 

2727  Parker  St.  Berkeley,  $11,700, 
Other  bidders  were: 
Close  &  Lewis,  Hayward,  $14,291 


January  9,  1946 


MILTON.  Ore.  —  Bonneville  Power 
Administration.  P.  O.  Box  3337,  P6rt- 
land.    Ore.,    has    announced    that    a 


Sl°o   Pet^son  •&  sJn,  San*i:^;;dro.  'frve-mlle,  69.000-volt  transmission  line 
siieoo  '^v*"   *>«  constructed   from   the  Walla 

*  Chester  A.  Gossett  Hayward.  $15,-  ,  Walla  substation  to  supply  the  city 
QQQ  i  of  Milton,  Ore.,  with  electricity.        18 

$15'*38o'      '^''^'    '"'"    ^"    ^™°^»«'^°'  I  ^uary  9,  1946 

,J^^--"-G*'^^^°'    ^*"    ^^^'"°':'^^SPo5ANE':''wa°h.-EmpLre    Rural 
All  bids  sublect  to  the  approval  of    Electrification,  Inc.,  has  been  granted 
thf  district  attoie?.  •     15   *    ^^'^'   Electrification    Admlnlstra- 


I  tlon  loan  allotment  In  the  amount  of 
;  $515,000  for  the  construction  of  500 
'■  miles  of  power  distribution  lines  in 
I  Spokane,  Whitman  and  Garfield 
'counties,  Washington.  The  new  lines 

19 


January  9.  1946 
COMPLETING   WORKING 
DRAWINGS 
AI.TER  ^-rO^JVn^m^  ,,,  ^  ;  -,f,  .,„,  ^  „.W  member, 

SAN  FRANCISCO.  53  Brenham  Place  j-nnarv  9   1946 

Alterations  and  addlUon  of  one-story  ^„^,,.,r^         J*""*^  "'  ^"^^ 

0J^?/C„r.u.n.   e.  —    Hfo'Hri?.    =w;eS^^ 

A  rrhftS-t- Francis     Lai    Chlnn,    622    Blvd.,  Los  Angeles,  at  $28,836.20.  sub- 
WashtagTTst   simFSinc^co        ',  mltted   the  low   bid  to  the  Mountain 
Pl^s   >!dll   be  <x)'mS^ted   and   bids    Empire  Electric  CooperaUve,  Campo, 
asSrn^^uron^w^eek  or  ten  ^X^- ' --^,--71^  o^'e?^^^^^^^ 

I  sion  line  and  a  1000  kva.   substation 

;  near  Campo,  about  60  to  70  miles  east 

i  of  San  Diego.  A  Rural  Electrification 
[Administration  project  The  line  will 
begin  about  0.5  mile  west  of  Laguna 
;  junction,  along  Highway  80,  to  about 
7  miles  south  of  Buckner  Springs. 
Plans  and  specifications  were  pre- 
pared by  the  Lowe  Co.,  engineers 
and  consultants,  315  Architects'  Bldg., 


January  9,  1946 
CONTRACT    AWARDED 

SAN  DIEGO  COUNTY,  Calif.— 
Walter  H.  Barber.  P.  O.  Box  1523, 
San  Diego,  and  4875  68th  St.  La  Mesa, 
at  $74,794.40.  awarded  contract  by 
C.  H.  Purcell.  state  director  of  public 
works,  Sacramento,  for  bridge  con- 
struction In  San  Diego  County,  about 
six  miles  west  of  Campo,  across 
Campo  Creek  (XI-SD-200-D).       •     21 


January  9,  1046 
CONTRACT   AWARDED 

CENTRAL  VALLEY  PROJECT, 
California.  —  Southwest  Welding  & 
Manufacturing  Co.,  3201  W.  Mission 
Rd.,  Alhambra,  at  $18,730,  awarded 
contract  by  the  Bureau  of  Reclama- 

tlon     Denver,    Colo.,    for    furnishing    (18)  2201  M  gallons  water; 
and    delivering   nine  bulkhead    gates    (19)  26,708  tods  type  I  gravel  base; 
for    installation    at    the   outlet    ends  |  (20)  20.418  tons  gravel  surface; 
of  the  turbine  draft  tubes  in  the  Kes- 
wick power  plant  Kennett  Division, 
Central    Valley     Project.     California; 
Specification  No.  1115.  Bids  were  re- 
ceived November  80.  *     25 


Awarded  to  low  bidder,  C.  B 
Ellensburg.  $222,866. 
Other  bidders : 
Peter  Klewit  Sons.  $267,880. 
Max  J.  Kuney,  Spokane.  $261,777. 
vv.  .  «.^.  .^-«,-  ^^ (4)    Grading,  surfacing  and  stock- 

(7)  12  each,  remove  timber  culverU;  :  piling   mineral    aggregates    on    10.626 

(8)  lumpsum,  remove  timber  bridges   miles  of  P'-i'^^'^y  «'*^^,  l^^^nkiin 
(5).*^  11,  Sagemoor  to  Connell  in  Ftanklln 

(9)  17,273   cu.    yds.    roadway    excav- 1  County ;   Federal  Aid  Project   No.   F- 
tlon-  il80   (6). 

(10)  766  cu.  yds.  drainage  excavaUon;  I     Awarded     to    low     bidder,    <^ftrDon 

(11)  59,230  cu.  yds.  borrow;  'Bros.,   N.   3430  Cook,   Spokane,  $283.- 

(12)  306,228    yds.    sta.    overhaul    (yd.   276. 
sta. )  •  '     Other  bidders  : 

(13)  25,988  yd.  ml.  overhaul  (yd.  mUe) ;       Roy  L  Balr  Co.,  Spokane,  $243,778. 

(14)  487  hours  8-ft  tamping  roUer;        I     Max  J.  Kuney,  $251,151. 

(15)  1128  cu.  yds.  structure  excava-  i     (5)    Surfacing  and    stockpUtlng    on 
Mm>.  19.6  miles  of  secondary  state  highway 

'  I  No.   9-A,   Twin   to   Pysht   In  CUlUm 

County;  a  state  project 

Awarded  to  low  bidder,  Petler  Kle- 
'wlt  Sons,  $28,130. 
I     Other  bidders 


NEW  &   RECONDmONED 

DIMENSI(3N    LUMBER 
TIMBERS,    wai:bu»rdv,    plumbing, 
pipe,  millwork,  and  other  building 
materials.    SALE  PRICES.    Large 
stocks  of  "hard  to  get"  iteiaa. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2900  Third  St.      -      VAlencia  4977 


70-ft   STEEL  TOWER,   36   M   gaL 

REDWOOD  TANK  and  two  6«-ln  x 
24-ft  X  A -in.  STEEL  PRB6SUR11 
TANKS  to  be  sold  as  one  unit  Lo- 
cated in  San  Francisco,  liuat  be 
removed  at  once.  Sacrifice.  Write, 
'phone      or     wire     ror     mformatlon. 

CLEVELAND     WRECKING     CO. 

2800   Third   Street,   San    Francisco 
VAlencia  4977  (tf ) 


FOR   SALE 

ROSS  LUMBER  CARRIER,  pneu- 
matic tires,  uses  66-ln.  blocks.  Im- 
mediate dellven,-.  Gamerston  &  Green 
Lumber  Co..  1800  Army  Street,  San 
Francisco  24.    Phone   ATwater   1300 


160  M.  12x12  LUMBER.  $35  per  M. 
Bob  Olsen,  2643  San  Bruno  Ave.,  San 
PranclBCo     Phone  RAndolph  2998. 

(Jan.  3,  4.  7,  8,  9.  1946 » 


4  INDUSTRIAL  STEEL  SASH, 
5-  ft  9  In.,  8  ft  6  In.,  25  Ughta.  Phone 
HEmlock  8476.  1/7  to  11,  '4» 


*  350,000  Bm.  Good  Used  Douglas  Fir 
Lumber.  3x8,  3x10,  3x12,  4x12,  9x12, 
8x8.  10x10.  10x12,  12x12,  12x16.  Tim- 
bers 8  ft  to  60  ft.  In  length,  all  In 
very  good  condition.  Address  FRED 
J.  MAURER  &  SON.  phone  1585  or 
Box   121.   Eureka,   California. 


January  9,  1046 
CONTRACT    AWARDED 

CENTRAL  VALLEY  PROJECT, 
California.— Willamette  Iron  &  Steel 
Corp.,  Portland,  Ore.,  at  $44J.O,  was 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  for  one 
270-ton  transformer-transfer  car  for 
the  Keswick  power  plant.  Kennett 
Division,  Central  Valley  Project  Cali- 
fornia; Specification  No.  1114.  Bids 
were  received  November  27.  •     25 


January  9,  1946 
CONTRACT   AWARDED 

SANTA  BARBARA  COUNTY  Cal.  ^^^  ,^^  ^^^  ^^  ^^^  ,^ar«.«Luc  ^uw^x 
—Dimmit  &  Taylor,  815  E.  59th  St,  j  Association,  Richfield,  Utah,  Decem- 
Los  Angeles,  at  $503,947.90,  awarded  ;  ^^^  ^g  at  (1)  $32,382  for  one  diesel 
contract    by    the    State    Division    of    ^^   j^g'  generating  set,  250  kw.   with 


January  9,  1046 

BIDS  OPENED 

RICHFIELD,  Utah.  —  Worthlngton 
Pump  &  Machinery  Corp,  118  Motor 
Ave.,  Salt  Lake  City,  Utah,  submitted 
the   low   bid  to  the  Garkane  Power 


BANKS,  STORES 
AND  OmCES 


January  9.  1946 
PLANNED 
COMMERCIAL    BUILDINGS 

Cost   $100,000    

SAN   MATEO,   San  Mateo  Co..  Calif.  '  Los  Angeles. 


Highways,  C.  H.  Purcell,  state  direc- 
tor of  public  works,  Public  Works 
Bldg.,  Sacramento,  for  about  3.7  miles 
of  grading  and  surfacing  with  plant- 
mix  surfacing  and  constructing  two 
reinforced  concrete  slab  bridges  be- 
tween Holllster  Wye  and  Fairview 
Ave.,  Santa  Barbara  County.       •     21 


January  9,  1946 
CONTRACT   AWARDED 

AUBURN,  Placer  Co.,  Calif.— H  W. 
Rubv,  Northrup  Ave.,  Sacramento,  at   j^j^^  on"iy  .vvere  submitted  by  the  fol- 
$88,550,  awarded  contract  by  the  State  ^  jQ^j^g : 


auxiliaries  for  the  Hatch,  Utah,  plant, 
and  (2)  $33,740  for  one  diesel  engine 
generating  set  150  kw.,  for  the  Tor- 
rev.  Utah,  plant.  Project  No.  6-G, 
Garfield.  Plans  were  prepared  by 
Robert  G.  Harding,  engineer,  Utah 
Savings  &  Trust  Bldg.,  Salt  Lake 
City,  Utah. 

National  Supply  Co.,  Springfield, 
Ohio,  submitted  the  only  other  com- 
plete bid  at  (1)  $39,634.  (2)  $39,191. 

Bids    for    switchboard    and    equlp- 


(21)  63  tons  Uquld  asphalt  tjrpe  liC-2 

(22)  583  tons  liquid  asphalt,  tsrpe  SC-8 
(road  mix) ; 

(23)  6.64  mites  road  mix; 

(24)  2  each,  road  mix  Intersections; 

(25)  292  cu.  yds.  class  A  concrete; 

(26)  17  cu.  yds.  class  B  concrete; 

(27)  186  cu.  yds.  class  D  concrete; 

(28)  72,020  lbs.  reinforcing  steel; 

(29)  12,769  lbs.  structural  steel; 


T.  W.  Thomas,  10247  NE.  Pacific, 
Portland,  $28,635. 

Rush  &  Balrd,  1411  4th  Av^.  Bldg^ 
Seattle,  $30,580. 


29 


;  Sonoma  City  water  system. 


The  total  bids  were: 
Vancott  Co..  $28,836.20. 
Phllard.  Inc..  $28,993. 
Drury  Electric  Co..  $40.n5.50. 


19 


Second  Ave.  and  San  Mateo  Di 
Construction  of  three  steel  and  con- 
orete    stores    on    site    of    Pattls- 
son's  garage. 
Owner  and   Builder— Ross   H.   Cham- 

berlaln.  Ltd.,  680  Laurel  St,  San  January  8,  IJKC 

Carlos.  PREPARING   PLANS 

Engineer -George    Washington.    417',     LOS   ANGELAS.  Califs-Donald  R 
Market  St.,   San   Francisco.     •    16   Warren  Co.,  500  S.  Pl&ueroa  St     Ljs 

I  Angeles.   Is    preparing   plans   for   the 

■construction    of    a    2-stoiy    concrete 

.  and  steel  nose  hngar  building  at  5901 

Cost,   $16,000   w.    Imperial    Highway.    Venice    Dls- 


January  9,  1946 

PLANNED 

RESTAURANT  V..U01.,    ♦^«.v/^«/    vv.    iiijhcx.=..    ^^.o---^-  -araat 

RENO.  Washoe  Co.,  Nev.    349  Sierra    trict,    for  TransccMitmental   *   West 
Street  near  4th  St.   intersection,      em  Air,  Inc.,  670  W".  ^th  St,  Los  An 

Construction    of    drive-In    restaurant  ,  geles:  85x425  feet  In  area,  estlmatea 
to  be  known  as  Gabe's  Dnve-Inn.    cost  $190,000. 

having  booths  &  a  counter  seat-  :  r~„..„^  o    1046 

ing  72   persons,  and   accommoda-  ,  J|""*^  *'  ^**® 

tlons  for   60  vehicles    in    parking    PREPARING  PLANS  .OOOOOO 

lot.  Building  to  be  of  horseshoe  :  BASEBALL  PLANT  Cost  $mOW 
«hape.  with  curved  front  com-  SACRAMENTO.  Calif.  Broadway  & 
pletely   glassed    In.     Material   will  nth   Streets.  concrete 

be   cement  blocks.  ,  Construction    of   ne^^    ^*"/ .^*^°"™^ 

Ownei-A.   W.   "Gabe"    Noah.   Reno.    ;         Edmonds  Field  ^o  con^ln  admln^ 

Architect-David    Vhay.    Reno.  j         office.  7«*'^^?;'"-  f  "^^^^aci^y 

Contractor-A.   V.    UnvUle.   Reno.      J         .sf>ats.  ^tc     with  seating  capacit> 
•  1*.         of  about  18,000. 

1  Owner— Sacramento    Baseball    As.so- 

January  9.  1946      |         elation.  11th  and  Broadway,  Sac- 

SUpSr-M°ARKET  cost,  $350,000 ;  ArcWtP"'^   Harry    Devlne.    Cronan 

SACRAMENTO,  Calif.  S.  side  Broad-  ,         Bldg..   Sacramento. 


Division  of  Highways,  C.  H.  Purcell, 
state  director  of  public  works.  Pub- 
lic Works  Bldg.,  Sacramento,  for  con- 
structing a  steel  beam  span  over- 
head crossing  over  the  tracks  of  the 
Southern  Pacific  Co.  in  the  City  of 
Auburn.  Placer  County.  *     21 

January  9,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— As  previously 
reported,  until  January  30.  2  .30  P.  M., 
bids  will  be  received  by  the  Depart 


lowing : 

General  Electric  Supply  Co.,  312 
W.  2nd  St.  Salt  Lake  City,  Utah, 
$5388. 

Westlnghouse  Electric  &  Supply 
Co.,  $5868.16.  25 

Jcuiuary  9,  1946 

BID  OPENED 

MARIN  AND  NAPA  COUNTIES, 
Calif. —  A.  J.  McCosker.  Eastshore 
Highway  and  Cedar  St.,  Berkeley,  at 
$8.40.  $10.17  overtime  (time  and  one- 
half),  $11.94   (double  time),  transpor 


bids  will  be  received  by  the  Depart-  ^^j  ^     -^^    submitted  only    bid    to 

ment    of    Public    Works.    Room    282  h     Skeggs     district    engineer. 

City  Hall,  under  Spec.  19.851  for  con-  Jj^"    gepartmfni   of   Public  Works. 

.»«.o«inn  nf  TTnn«»r  Armv  sewer  sys-    _.    .   .        *^ .    .,,,_, ,^     'r\i<.««i^*    tit 


structlon  of  Upper  Army  sewer  sys 
tern,  section  "A"  In  Church  St.  from 
25th  to  27th  Sts. 

Specifications   obtainable   from   the 
office  of  City  Engineer  Ralph  Wads- 


Department 
Division  of  Highways,  District  IV. 
2001  Van  Ness  Ave.,  San  Francisco, 
for  rental  of  one  (1)  only  14 -cu.  yd. 
capacity     gasoline     engine     powered 


office  of  City  Engineer  Ralph  Waas-  1   ^     ^^       equipped    with     inter- 
worth.  City  Hall,  upon  deposit  of  $10.  ,  ^^^^n^'geabi;?    claSisheH     bucket     and 


Januarv  9,  1946 


way  between  30th  St  and  Alham-  j 
Construction   of   steel   and   reinforced    PLANNED 

OwJ-^l^J^-sSi^f.  'Sti^  -^  :  Oonr;«o;:o,  n.et  wn  .0  .„.uae 


St,  Oakland. 
Architect — Not  announced. 


IS 


January  9.  1946 
PLANNED 
STORE    BUILXJING 
SAN    LEANDRO,   Alameda   Co..   CaL 

Georgia  Wav  and   E   14th  Street,  i 
Construction  of  a  40-ft  comer  store.  ' 

with   two  20-ft.   stores   adjoining. 


docking  berths,  a  1000-ft.  break- 
water, entrance  beacons,  net  re- 
pair sheds  and  lofts  with  storage 
lockers,  marine  railway  and  re- 
pair shop,  restaurant,  etc  . 

0,^er— City  of  Eureka.  City  Hall. 
Eureka. 

Marine  Engineers— P.  L.  Joslyn  and 
M.  J  Ryan.  1*9  New  Montgom- 
er>-  St,  San  Francisco.       •     •     19 


The  work  Involves : 

(1)  640   lin.    ft    6-ft    6-ln.    diameter 
reinforced  concrete  sewer; 

(2)  lump  sum,  taper  structure; 

(3)  565   lin.    ft.    5-ft    9-in.    diameter 
reinforced  concrete  sewer; 

(4)  42  Un.  ft  2-ft  x  3-ft  reinforced 
concrete  sewer; 

(5)  117    lin.    ft    15-ln.   vitrified    clay 
pipe  sewer; 

(6)  117   lin.    ft    18-ln. 
pipe  sewer; 

(7)  64   Un.    ft    21-ln.    vitrified    clay 
pipe  sewer; 

(8)  29    lin.    ft    24-in. 
pipe  sewer; 

(9)  8     each     manhole 
sewer ; 

(10)  9  each  manhole  on  pipe  sewer; 

(11)  417    lin.    ft    10-ln 
pipe  culvert: 


dipper,   for   approximately   500  hours 
of  work  in  Marin  and  Napa  Counties. 

*    25 


RAILROADS 


January  9,  1046 

BIDS  WANTED 

Vitrified  clay  I  BOISE  PROJECTT.  Idaho.  —  Until 
ipebruarv  28,  10  A.  M.,  bids  will  be 
received"  by  Walker  R  Young,  chief 
engineer.  Bureau  of  Reclamation. 
Boise,  Idaho,  for  the  completion  of 
earthwork,  structures,  track  and  tele- 
graph line  relocation  of  Idaho  North- 
em  branch,  Oregon  Short  Line  Rail- 
road    (Union    Pacific    Railroad    Co., 

vitrified  clay  lessee)  (Cascade  to  Donnelly,  Cas- 
Icade     Reservoir.     Payette     Division. 


vitrified    clay 
on    concrete 


(12)  19' each  catchbaslns;  1  Boise   Project    Idaho.    The  work 

(13)  1215   lin.   ft   12-ln.   vitrified   clay   situated  near  Cascade.  Idaho 


is 


(1>  . 
(21.. 
(8)- 
(4).. 
(5>. 
(61 
(7).. 
(8).. 
(9).. 
(10).. 
(11).. 
(12).. 
(13).. 
(14).. 
(16).. 
(16).. 
(17>.. 
(18). 
(19) 
(20> 
(21) 
(22)  . 
(23).. 
(24) 
(25) 
(26  • 
(27)  . 
(28).. 
(29).. 
(30>  . 
(31).. 
(32)„ 
(33) 
(34).. 
(35t 
(36) 
i:ni. 
(38).. 
(39)- 
(40t.. 
<411  . 
(42)- 
(43t.. 
(44).. 
(45i. 


pipe  sub-drain ; 

(14)  800  tons  rock  fill; 

(15)  27.000  sq.   ft   pavement  excava- 
tion in  track  area ; 

(16>  2900  lin.  ft  track  removal; 

(17)  600   cu.    yds.    excavation    below 
pavement ; 

(18)  1200  cu-  yds.  crushed  rock  bal- 
last (furnished  and  delivered) ; 

(19)  2900  lin.  ft  track  construction; 

(20)  100  each  thermit  weld  Joints ; 
(21>  10  each  arc  welded  bonds; 

(23)  27.000   sq.  ft  asphaltic   concrete 


The  principal  Items  of  work  and 
the  estimated  quantities  Involved  are 
as  follows :  j  .       . 

(1)  850,000  sta.  cu.  yds.  overhaul; 

(2)  42.0<X)  cu.   yds.  excavation,  com- 
mon, for  roadway; 

(3)  40.000  cu.  yds.  riprap; 
,    (4>  26.000  cu.  yds    ballasting; 
!    (5)  21,000  cu.   yds    excavation,  rock, 

for  roadway ; 

(6)  1000  cu.  yds.  backfill ; 

(7)  1000  cu.   yds.  compacting  back- 
fUl; 


1000.00 
.05 
10.00 
2.00 
10.00 
50.00 
3000.00 
.34 
.60 
.34 
.01 
.15 
5.00 
2.00 
1.00 
200.00 
1.50 
1.25 
1.50 
25.00 
20.00 
500.00 
50.00 
4.00 
40.00 
35.00 
.08 
.12 
150.00 
200.00 
1.25 
35.00 
2.50 
4.00 
7.00 
15.00 
20.00 
5.00 
5.00 
.10 
5.00 
15.00 
20.00 

20.00 

• 


(C>  (D> 

$500.00  $1300.00 

1000.00  1000.00 

.06  .12 

10.00  12.00 

1.00  1.20 

10.00  12.00 

50.00  60.00 

5000.00  1450.00 

.40  .31 

.50  1.80 

.40  .34 

.01  .01 

.15  17 

6.00  8.00 

2.00  2.70 

1.00  2.40 

500.00  450.00 

1.25  1.70 

1.50  1.5C 

1.75  2.1« 

22.00  26.00 

20.00  26.0C 

600.00  670.0C 

50.00  150.0( 

40.00  48.0( 

40.00  48.0C 

35.00  48.0C 

.07  .OS 

.12  IJ 

250.00  240.0( 

250.00  300.0( 

1.25  lie 

40.00  60.0( 

2.25  3.0( 

ZJ25  4-8< 

6.60  7.2( 

15.00  1^*^ 

25.00  2'>  ' " 

4.50  4.0( 

4.50  4.0( 

.15  1' 

5.00  5.0< 

20.00  19.0( 

25.00  26.5< 

25.00  33.0* 


SAN 


I  January  9,  1946 

!  CONTRACT    AWARDED 

SONOMA.  Sonoma  Co.,  Callif.— Chi- 
cago Bridge  &  Iron  Co.  of  San  Fran- 

(30)  3  68    mfbm    untreated    Douglas,  j  clsco.    416    Rlaltj    B^6^^^^S.nJl^^^ 

(31)  77':84  mfgm  treated  Douglass  fir;  by  the  City  ^o^/:"'  C">^^"'  ^^ 
32  4645  lin.  ft  treated  timber  piles;  ,  noma,  for  furnish  ng^  I^^i^w^er 
M     meach.  drive  timber  piles ;  ;  completing  ^  «;  .^'f  .^.f oo^^^^*^   ,  ^„*'\' 

''''  ri'^id'i'p^!"  '"""^'^'^  °^^s:  iTv^%;rp;7ed%:,tnrior'  or""tht 

pipe  (dipped),  ,^ ^-^^  r-*;.- vL-tPr  BVKtem.      "     •     30 

(35)  18  lin.  ft  24-ln.  same; 
1 36 1  56  lin.  ft  36-ln.  same; 

(37)  15  cu.  yds.  hand  laid  riprap; 

(38)  76   cu.    yds.    grouted    hand    laid 
riprap ; 

(39)  46  each,  culvert  markers; 

(40)  37  each,  guide  posts; 

(41)  11.562  lin.  ft  reconstruct  fence; 

(42)  86  each,  monuments;  

(43)  60  lin.  ft  2x2-ft  laminated  tim- 
ber culvert ; 

(44)  51  lin.  ft  3x3-ft  same; 

(45)  16  Un.  ft  4x2-ft  sama 
oTtal  bids  follow: 

(A)    Silver  State  Constr.  Co.,  Fallon, 

Nevada,  $189,734.39. 
(B»    Dodge   Constr.    Co.,   Inc.,   Fallon, 

Nevada,  $190,037.37. 

(C)  Isbell  Cbnstr.  Co.,  Reno,  Nevada, 
$216,061.36. 

(D)  R.    A.    Westbrook,    Sacramento, 
Calif.,  $239,.722.81. 

Unit   prices  follow : 
(A)  (B) 

5500.00     $500.00 
1000.00 
.06 
10.00 
1.50 
10.00 
25.00 
4750.00 
.30 
.50 
.30 
.01 
.15 
5.00 
2.00 
LOO 
200.00 
1.25 
1.30 
1.52 
21.00 
20.00 
600.00 
150.00 
36.00 
35.00 
35.00 
.07 
.20 
150.00 
200.00 
1.375 
35.00 
3.00 
4.00 
6.50 
10.00 
26.00 
4.00 
4.00 
.10 
5.00 
20.0Q 
25.00 
25.00 


WANTED 


CIVIL  ENGINEER,  graduate,  ret- 
eran,  desires  position  with  contractor, 
estimating  or  field;  4  years  exp.  of- 
fice engln.  in  hydraulics,  highways 
and  structural  steel  design.  Reply 
Box  14.  c/o  Dally  Pacific  BuUder. 

Jan.  4-7-9-9-10-11.  '44 


FOR  SALE  OR  RENT 


"cat  30  WITH  HYDR.  DOZKB- 
2648  San  Bruno  Ave.,  S.  F.  Phone  RA. 
299S.  ^  Jan.  8^  194« 


FOR  RENT 


"  CLEVELAND  TRENCHER,  txxOy 
operated  F.  R  Archibald.  LOck- 
haven  81792. 


UNITED  MATER  LA  I  i  &  RICHMOND  BRICK  CO    Ltd 

Manufacturers  o( 
Wire  Cut.  R.preM«l  p..-     Dpifir      |i""°p.2l?tan 

F.r.CI.,.g^r^  PUnt-POlNT  RICHMOND 

Pbaue  Rickmooa  226  ^ 


TILE 


Safety  FINLENITE  Tread 

Steps 


Noating*.  Platforim,  Sidewalk  Box« 
FRANCISCO    IRON    FOUNDRT 

(gXN  I-TiANClSCO  IRON  WORKS' 
260  TOWNSl^ND  STREET  -  ^^^  DOuglaa  1175 


Boilers— High  Pressare  and  Heating 

NEW       AND      R  E ■ U  1  L  T 
AU  Si«e*  aod   Tyi>«  ol  Stori  Tanki 

OCEAN  SHORE  IRON  WORKS 

SRO  Eghth  St  •  Phone  UNd«riull  4310  ■  Sm  ^^^ 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST..  Berkeley  2,  C^iil. 


a^ 


CONTRACTORS — Save  Money  nod  Twat      * 

QUANTITY  SURVEYS 

SUtt.r  8361  SAN    FHANCISCO 

LeROY   SERVICE 


165  JESSIE   STREET 


PREPARED   BY 


January  ft,  1046 
CONTRACT    AWARDED 

SAN  MATEO.  Calif-Union  Pav- 
Ine  Co.,  212  Babcock  Bldg  .  San  Fran- 
cisco, at  $4604.85.  submitted  low  bid 
and  awarded  contract  by  the  City  of 
San  Mateo  .City  Hall,  for  improve- 
ment ol  29th  Ave.  between  Floree  and 
Edison  Sts. 

The   work   Involves 
(1)  4«<  cu   yds.  gmdiag: 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRiCK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  UMH  -  PLASTER  BOARD 

|Di»tributor8  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET           -:-           Phone:  SUttcr  4496 
CERTAIN-TIXD  ROOFING  PRODUCTS 


WEpisIESpAY.  JANUARY  9.  1946 


P^JS!^  D  A  i  L  Y     P  A  C  1  F  1  C     B  U  1  L  B  E  R  WEP'fsfESDAY.  JANUARY  9.  1 946 

nwmniam^  rcfwmadSm^  ConfratTfe Recovdfedi  Notices^ 


BUNG  PERMITS 


BiBlding  PeiWti,  |1»000  and 
Over,  Apphed  fm 

SAN  FRANCreCO  COUNTY 


ALTER   OFFICES 

6U  GPI4>EN  GATE  AVENUE. 

O^vrier— W    E    and    B^ora    ^    Joslin, 

6}  J    Minna   Road,   Orlnda. 
Contractor— Cor>'   &    Joslin,    Inc.   512 

GoJden  Gate  Avenue. 
Architect— Not   Given.  |100.0OO 

(App  No  85109). 

) 

STORE,  l-8tor>'  Class  C 
N  MISSION  40  W  Wh  Street. 
Owner— Herbst   Bros,   1526   Mission. 
Contractor— <3  P  W  Jens«n  and  S<ih8. 

Inc,  320  Market  St. 
Architect— Not  Given.  115,000 


FLATS,    11    2-8tory   frame 
E  19th  AVE  100,  125,  150.  175,  200,  225, 
250,  275,  300,  325,  350  S  Qulntara. 
Owner— Atlas  Realty  Co,  1500  Judah. 
Contractor — Pacific  Coast  Conetr  Co, 

1500  Judah  St. 
Architect— Not  Given.        $10,500  each 
(App  Nos  85082  to  86092) 


Contractor — Stolt«,  Inc.  726  B9JXk  of 

America  Bid g. 
Architect — Not  Given.  (10,000 

ALTERATIONS'  (bjdg  moved) 
2120-22-24-26  94th  AVE,  OAKLAND. 
0\vn6r — Johh  Zupman,  1048  7th  St. 
doilt'ractor— Jdck    Reno,    21jM0    Wil- 
liam Ave,  Hayward.         ' 
Architect— Not  (Mvef[:  $8,000 

DWELLING,  l-story  7-room 
3679  HIGH  ST,  OAKLAND. 
Owner  and  BuHder-^^tlst&f  4.  Lan- 
Wii,  i540  ICllls  St,  San  Francisco. 
Arch^jtect— Not  Given.  |7,800 

DWELLING,  1-stoxy  5-room 
4736  t>AVENJ*O^T  Ave,  OAKLAND. 
D^er— E  L  Parker.  3017  «2na  Av«. 
CdJ?tractor-^Vni.  Splvock,  1734  Web- 
ster Streitt.' 
Arpjiltect— IWt  Given.  $6,600 

ADpjTION.  brick  l-atory 

3332  E   14th   STREET,  OAKLAND. 
OA)#TJer— Oakjlari<J    Toggery,    premises. 
Cofifractor— -Ft'  C    Jensen,    8906    OaK- 

riioi*fe  Road 
Aj^hiject— Not  Given.  $6,000 


PERMITS  im»El  $t4M 


ALTER  0FPICB:S 

153  KEARNY  STREET. 

Owner — Sherman  Clay  &  Co,  prem. 

Contractor — Cahill     Bros,     206     San 

some  Street. 
Architect — Not  Given. 
(App  No  85107). 


I 


Af.AMp»^  CflF^^fF^ 


Shop, 


ALTER    FLORAL   SHOP 
426  POWELL  STREET. 
Owner— Belli    &     Belli     Floral 

426  Powell  St 
Contractor — Martlnelll   Constr  Co.  44 

Mar>-   Street. 
Architect— Not  Given.  $10,000 

(App  No  85108). 


AUDITION.     $900;     1226     78th    Ave; 

owner,    C   Taylor,    1226    78th    Ave: 

build^V,    W   H    Wlsheropp   Co.    584 

{     Grand  Ave. 

$10,000    REPAIRS,  $850;  1621  8l8t  Ave;  own- 

I     et,    J    Moore;    builder,    Parker    & 

I     Ashton,  2401  Mac  Arthur  Blvd. 


ALAMEDA  COUNTY 


Recorded  Amount 

Jan  .....  1946— LOT  23,  map  Untia. 
Vista  Tract,  Oakland.  W^  Thomas 
Roofing    Co    vd    Harold    B    and 


era;  contractor,  Bnxmfield  Electric 
Sign  Co;  signs. 

7388  1821  Haight;  owner,  Johnson; 
contractor,  Eufreka  Electric;  altera- 
tlona. 

7S59  3649  23rd  St;  owner,  Johan- 
seh;  'contractor.  Eureka  Electric;  13 
i  outlets ;  3  switches ;  4  pluga. 

f^^  907  Dolores;  owner,  McDer- 
mot;  contractor.  Eureka  Electric;  6 
outlets;  6  switches;  5  plugs;  servioe. 

7361     Q05   L«guna;   owner.    Snead; 


Mary  Croft.  Bay  Pacific  Co..$278.00   contractor,  MSchimelscbeJc ; 

7362  1233  Fillmore;  owner,  Savoy 
Cafe;  contractor,  H  Schimetschek ; 
alterations. 

7363  Rankin  and  Evans;  owner, 
;   contractor.  Associated   Elsc- 

-jtric;  _ 

7864  1B06  Hyde;  owner.  Goo  Goto; 
contractor,  Casey  Electric ;  motors. 

736S  U14  FUlmore;  owner,  West- 
ern Pry  Cleaners;  contractor,  Casey 
Electric;  motor*. 


ALAMEDA  COUNTY 

il'  iX Ij, 1_1. c 


Jan  7,  1*4^—126  RICABDO  Street, 
piedmont  Fred  C  and  Helena 
Dodge  as  to  Improvements  '  on 
property. 

Jan  8,  1*46—1801-03  FRANKLIN 
St,  Oakland.  Dudley  and  Ethel 
M  Searle  as  to  Improvements  oil 
property. 

Jan  T,  1946  —  2032  BROADWAY, 
Oakland.  R  H  Cross  as  to  im- 
provements on  property. 


f  ipace  Permits 


OAKLAND 


OAKLAND 


2i0t  S3r4  AVe ;  owner,  Joe  Correra ; 
dealer,  Calif  ^m  Co;   floor. 

3^7  Spth  St ;  owner.  Eves ;  dealer, 
Caljf  Furn  Co;  central. 

147S     73rd     Ave;     owner,     Ingram; 


ALTERATIONS,    $800:    7554    Moun- 1  dealer,   A  *  C  Htg  Co^  floor. 


STORES.  1-STORY  FRAME 

W  VALENCIA   ST  100  N  Duboc^. 

Owner — Kunst    Bros,    419    Bayshore. 


Architect- Not   Given 
(App  No  85071) 


$8,000  j 


tain  BlVd;  owner,  Ruth^L  Pfely- 
graf ,  prem ;  builder,  Cbas  C  Gar- 
field, 1717  40th  Ave. 

ALTERATIONS,  $800 ;  3900  Harrison 
St ;  owner,  R  W  Hocken,  3900  Har- 
rison St;  builder,  Cari  Walstrom, 
1447  Excelsior  Ave. 

SHED,  $800 ;  857  52nd  St ;  owner  and 
builder.  Talbert  Hamilton,  prem. 

ALTERATIONS,  $750;  1432  Franklin 
St;    owner,   Oakland   Federal    Sav 


Ings   &   Loan   Assn,    prem ;   builder. 

J   W  Gaba,   1416  Cottage   St,  Ala- 

~~~  j     nae^sL  ' 

FLAT.    2-STORY   FRAME  REPAIRS      AND      ALTERATIONS. 

E  19th  AVE  80  S  Quintara  St.  |     5700 ;     1229    23rd    Ave;    owner.    Mr 

Owner— Atlas  Realty  Co,  1500  Juddh.  1      Montano,   prem ;   builder.  O  Blome. 
Contractor — Pacific  Coast  Constr  Co,        jgsj  sjg^  ji^^^ 

1500  Judah  St  ;  ELECTRIC  SIGN,  $700;   1923  E   14th 

Architect— Not  Given.  —  «~m 


(App  No  85093). 


$7,900  ! 


St;     owner.     Universal    Glass     Co, 
j     prem;  builder.  Western  Neon  Corp, 
;     3001   Chapman   St. 
MOVE    BUILDING.    $500;    2130    94th 

Ave;    owner,    John    Zupman,    1048 

7th    St;    builder.    Jack    Reno,    2106O 

Wilbeam   Ave,    Hayward, 


^tl|  94jLh  Ave;  owner,  Miscovich; 
dealer,   Campbell;  floor. 

1365  9l8t  Ave^  owner,  R  Jonena; 
dealer,  Lustig  Fum  Co;  floo^. 

79  Santa  Clara;  owner,  Joe  Dcn- 
han ;  dealer,  L  J  Davis ;  floor. 

2637  Kingsland;  owner,  E  John- 
son :   dealer,  Durant ;  floor. 

NE  Cor  4th  and  Harrison ;  owner, 
Silva;  contractdr,  J  A  Freitas;  floor. 

10720  Beverly ;  owner,  Thurston ; 
dealer,    C   &   M   Stove   Shop;    floor. 

2818  Humboldt;  owner,  Mrs  Mur- 
phy ;  dealer,  Gemhardt-Strohmaier ; 
floor. 

7501  Weld  ;  owner,  Victor  Warecke ; 
dealer,  ;  floor. 

2718  79th  Ave;  owner  H  Keyes ; 
dealer  Lustig  Furniture   Co;   floor. 

5018  Melrose;  owner,  Lakis ;  deal- 
er, E  J  Hoerst;  floor. 


3*580  729  8th  St;  owner.  Conti- 
nental Machine  Co;  contractor.  Pa- 
cific  Electric   Motor  Co;   motors. 

^4581  2747  E  14th  Street;  owner, 
SJoberg;  contractor.  Scott  -  ButUier 
Electric    Co ;    service. 

34582  1639  83rd  Ave;  owper,  Ifen- 
ner;  contractor,  Scott-Buttner  Elec 
Co ;  10  outlets ;  10  switches ;  1.0  fix. 

34583  3115  60t^  Ave;  owner,  Selby; 
contractor,  Flagler  Elec  Co;  3  out- 
lets; 2  switches;  fixtures. 

34584  Foot  of  23rd  Ave;  owner, 
Rhodes  and  Jameson ;  contractor, 
Broadmoor  Electric  Co;  17  outlets; 
2  switches;   11   fixtures;   4  plugs. 

34585  3947  E  14th  St;  owner,  Rem- 
mer  &  Jordaji ;  contractor,  C  A  Lang- 
lais;    23    fixtures. 

34586'  184  10th  St;  owner,  Hoffer; 
contractor,  C  A  Langlais;  4  outlets; 
fixtures. 

34687  416  3rd  St;  owner.  Lucky 
Stores;  contractor,  Matson  Electrical 
Equip  Co;  heater. 

84568  1906  San  Pablo  Av*;  owner, 
Gj^hring;  contractor,  Matson  Electric 
Equip  Co;  35  outlets;  35  fixtures. 

84589  2206  DasJiwood;  owner,  TLsh- 
er;  contractor,  BaVus  Lighting  Fix- 
ture Co;    10  fixtures. 

34590  1540  Broadway;  owner,  Ru- 
benstein;  contractor,  Spott  Electric 
Co;  fixtures. 

34591  342  12th  St;  owner.  CUne 
Piano;  contractor,  Spott  Electric  Co; 
sign.  9 


January  9.  1046 
BIDS  WANTED 

VICTORVILLE.  San  Bernardino 
Co.,  Calif.— Until  January  14,  1  P.  M., 
bids  will  be  received  by  the  U.  S. 
District  Engineer  Office,  751  S.  Flg- 
ueroa  SL,  Los  Ahgeles,  for  the  treat- 
ment of  road  pavements  at  the  Vlc- 
torville  Army  Air  Field,  YlclorVlUe, 
Calif. ;  Serial  No.  146.  •     » 


January  9,  1046 
BIDS  WANTED 

STATE  OF  OREGON.— Until  Jan. 
17,  V  A-  M..  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion, R.  H.  Baldock,  state  hjgh^ay 
engineer,  third  floor  Public  Service 
Bldg.,  Portland,  Ore.,  for  conatruCtiOQ 
as  foltowi:"  '  '   '^ 

Cr*ook  and  De«chute«  Countie* — 
RWrhond  rock  production  project  on 
fbur  state  highways;  state  project- 
approximately  12.000  cu.  yds.  cnished 
gravel  in  stockpiles. 

•  LInooln  Couftty  —  Waldport  rock 
production  '  pilwect  oh  three  state 
hlfefcwayiii  State  project;  approxi- 
mately 10.000  cu.  yds.  crushed  rock 
in  stockpiles. 

Marion  County — Gates-Niagara  sec- 
tion of  ti.  Santiam  secondary  high- 
way; Federal  Project  No.  S-220  (2); 
3.53  lilies  grading  and  bituminous 
macadam  surfacing,  furbish  3000  cxi. 
yds.  crushed  rock  in  stockpiles,  ap- 
proximately 369,000  cu.  yds.  excAva 


pressed  alr^diatribution  system  and 
miscellaneous  related  work.  Plana 
and  specifications  available  from  the 
above  office  u(>on  deposit  of  $10.  *     31 


SEWERS  (ft  SEiWAGE 
D1SHIS4L  PLANTS 


January-  9,  1046 
BOND  ELGCTION 

EL  CENTRO,  Imperial  Co.,  Calif.— 
Voters  of  t|ie  City  of  El  Centro  will 
hold  a  special  election  January  29 
calling  for  the  sale  of  $375,000  in 
bonds,  which,  if  approved  \".iil  pro- 
vide for  the  improvement  of  the  city 
water  lystem  and  stonn  sewers.  The 
storm  sewer  will  provide  drainage 
for  the  buslnes  snad  residential  dis- 
tricts and  vegetable  packing  sheds 
through  a  i-lt.  reinforced  cuncrete 
conduit.  Plans  and  specifications  pre- 
pared by  Engineers  Lipplncott  <c 
Rowe,  714  W.  Olympic  Blvd.,  Los 
Angeles.  *     S2 


Specifications  obtainable  from  the 
above  offica- 


SAN  FRANCISCO.— Until  January 
18.  8  P.  M  ,  bids  will  be  received  by 

M.  H.  Gerry.  PurcJiaser  of  Suppliea, 
270  City  Hill,  San  Franciaco,  under 
Inv.  No.  3445  for  furnishing  and  de- 
livering refrigeration  suppHee  for  the 
School  Department. 

Specifications   obtainable  from   the 
above  office.  • 


Pacific  Northwest 

(ContinDe«d  from  Pag«  On«) 


Janiiary  9.  1946 
PREPARINjG  PLANS 

SAN  DI9GO.  Calif.— The  City  of 
San  Diego,  Neal  D.  Smith,  city  end- 
neer.  Civic  Center,  San  Diego,  is  pre- 
paring plans  and  will  issue  a  call  for 
bids  about  February  10  for  the  con- 
struction of  a  trunk  sewer  line  along 


_  Mission  VaUey  Rd.,  San  Diego.  Work 
tiVnrV90"cu.  yds."cWc7eter'79.006  iba  j  ^^^^o'^es  excavating  and  the  la^mg 
nietal     reinforcing,     40,700     cu.     yds.  '  o^  approximately  11  miles  of  15-  and 


27-tttCh  vitrified  clay  pipe;  estimated 
cost,  $400,000.  0 


DWELLING,    1-STORY   FRAME 
E  GUERRERO  74   N  25th    Street. 
Owner — Mr    and    Mrs    Jas    McMulty, 
c/o  contractor. 

^°"u-fl\'"'TT^^,?.^t^*'^°"'  ^^  •IS'l^.^J  add"  TO  GAJRAg'C$«»7361 

22  High  St;   owner.  T  T  Laughlin. 
prem;   builder.   Byrl  A   Stefle,  2450 

DWELLING.   1- STORY   FRAME  '      *'^"<=®*  ^t. 


Architect — Not  Given. 
(App  No  85079). 


$7,545 


I 


I  GARAGE,  $475;  269  Tunis  Rd ;  o-w-ner 
'     and  builder,  Robert  W  Long,  prem. 


7315    S  24th  St  50  E  York  St ;  own- 
rtwnor  ani^  RiiH^ar    IT  r>  -RVonb^  o«rii     *""  uuwv..ci,  x^kjkj^l^.  ww  *-iw«ft,  i,..-^.^.  ^ ev.    General    Theatrical;     contractor, 
rVi^ati.4645MT3^ion?r^''*"^!^?,^T^^^^^  Equipment;    35    out- 

Architect-Not  Given.  $6,800  I     ^^^  builder.   Jean   Ballantyne.  8126  . lets ;  3  swiuhes ;  2  plugs;  service. 

^  /Ar»n  TMo  ft.«uv7i«i^  ^^^  ^^  |a    7316     935  Jones  St;   owner,  Sheri- 

^  lApp  iNo  oovioK I  GARAGE,  $420;  254  Wistar  Rd;  own-  jdan;    contractor,   Malm  &   Welter;   1 

T>x«rPT  T  TTMr-    1  QTnnv  imAMir  i     **'  *"^  builder,  J  J  Tapscott,  prem.  (outlet;  1  switch. 

^E  DELANO  ^iVw  NlnWii  Av*  GARAGE.  $400;  674  Catron  Dr;  own-  j     7317     1452  fiush  St;  owner.  Timken 

0^-ne71md  Builder-F  C  ^nk  and  \     ^"^  '"'^  ^""^"'  Leonard  Hitchcock.    Bearing  Co;  contractor.  Malm  &  Wei- 

E  Vienati    4B4'i  Miisinn    <;y  premises.  ter ;  2  outlets. 

ArchJte?;-Not  Giveh  $5,300  P^^^^f  SIGN    $400;  515  IJth  St;       7318    2736  Broderick  St;  ow^r   Mr 

<AnT>  No  Jwore^  iw.ouvj     owher.  Andrew  Gross.  515  IBth  St;    Tripp;    contractor.    Malm    &   Welter; 

lApp  ixo  oovfOjL I     ^yi,^gr,   Western    Neon    Corp.   SOOl  1 1  outlet ;  2  plugs. 

I     Chapman  St  7319    1144  Howard;  owner.  IJarry'8 

'   ■'   '     -■  ■"  ■        -■-»■■    —I  —  1^.  j  ADDirrON,    $395 ;    9614   Empire   Rd ;  !  cushion   Shop ;   contractor.  American 

Eialdine    Permits     $1000   andi      owner  and  builder.  Donald  Rosslter,   Electrical  Const  Co ;  alterations 
I T    J  A      \'    J  '*?  premises. 

Under,  Applied  For  i  repairs.  $390:  3768  Ruby  St;  own- 

er.   Mrs    Degman,    prem;     builder, 
Parker  &   Ashton,  2401  MacArthixr 
Blvd. 


SAN  FR.^NCISCO  COUNTY 


ALTER  DWELLING.  $900;  55  Stone 
St;  o'w-ner,  Dere  Sang,  1125  Grant 
Ave:  builder,  Carl  J  Fung  &  Co, 
777   Broadwav. 


FRESNO 


7320  115  Front  St;  owner,  M  G 
West  Desk  Co;  contractor,  American 
Electrical  Const  Co;  alterations. 

7321  62  1st  St;  owner,  McLeod 
Mercantile  Co;  contractor,  American 
Electrical  Const  Co;  alterations. 

7322  475  Third  St;  owner.  Union 
Coffee ;  contractor,  Kuchel  &  Sievers ; 
motors. 

7523     665  6th  St;  owner,  Walworth 


cru^hed  rock,  290  tons  asphaltlc  ma 
tertais. 

Polk  County— Buell  and  Salt  Creek- 

Dolph  Comer  sections  Of  the  Dallas- 

Coast    secondary    highway;    Federal'  ix/A-rrouur^okf-c 

Project    No.    S-215     (4);    4.02    milee "  33 WATERWORKS 

grading    and     bituminous     macadam  I ■■'  ' '■ — — — ^ — ^ — ^^ 

stirfaclng,    approximately    110,000    Cu.  |  January  9,  1046 

yds.  excavation,  130  cu.  yds.  concrete.  ;  BIDS   WANTED 

12.300  lbs.  metal  reinforcing,  36,000  >  EVERETT,  Wash.— Until  January 
cu.  yds.  crushed  rock  or  crushed  ^  27,  bide  will  be  received  by  A.  Mur- 
gravel,  310  tons  asphaltic  materials.  I  ray,  manager,  Snohomish  County 
This  project  may  be  bid  in  comblna-  PUD  No.  1,  for  construction  of  water 
tioh  with  Min  Creek  Bridge  project  I  system  (estimated  cost  $250,000),  to 
in  PoDt  County.  ;  Lake  St  everts  area. 

Pofk    County  —  Bridge    over    Mill :     The  work  involves : 
Creek     on     Dallas-Coast     secondary  |    (1)  lump    sum    250,000-gaL    concrete 
highway    near    Buell ;    68-f  t.    I-beam  !  reservt^ir  with  pump  and  valvee 

span    with    60-ft.    concrete    approach  and      Appurtenances,      reservoir 

at  each  end ;  Federal  Project  No.  S-  overf lotw  and  fence ; 

(2)  2  pumphouses; 


(3)  975  ft.  8-in.  cement  asbestos  wa- 
ter maiin  Installed ; 

(4)  21,750   ft.    cast   iron  dlstribuUon 
jcpaln  installed; 

(5)  20,450  It.  4-in.  cast  iron  distribu- 
tion main  installed; 

(6)  3750  ft,  3-in  galvanized  steel  pipe 
furnished  and  Installed; 


215  (4) ;  approximately  90  cu.  yds. 
excavation,  290  cu.  yds.  concrete.  64,- 
000  lbs.  reinforcing.  51,000  lbs.  struc- 
tural steel,  400  ft.  metal  handraiL 
_  This  project  may  be  bid  In  comblna- 

34592  6500  E  14th  St;  owner.  Franks  ;  tion  with  the  Buell  and  Salt  Creek- 
Oaeis;  contractor,  Spott  Elec  Co;  al-  Polph  Corner  project  In  Polk  County, 
teratjons.  '     Washington  County— Berger  Ranch- 

34593  10766   Acalanes   Dr;    owner,  i  Barnes  Rd.  section  of  the  Wolf  Cre^  ^    .^^  ,^,«.**    „,  ,  ^     ♦     , 
Hall;  contractor.  Special  Owner;  out-    highway;   Federal  Project  No.  F-186      (7)  14.750  ft.  2M.-in.  galvanized  steel 
lets;    switches;    fixtures;,  plugs;    al-    (8);  3.92  miles  of  grading,  also  sur- j           p^  famished  and  Installed ; 
teratlons                                                         j  facing  and  oiling  of  road  connections,  i    (8)2650    ft.    2-ln.    galvanized    steel 

34594  2802  38th  Ave;  owner,  Burch    approximately  341.000  cu.  yds.   exca- ,  pipe  fmrnished  and  Installed; 
contractor,  Collins  Elec  Co;  outlets ;  i vation.    450   cu.   yds.    concrete,    68,000!    (9)  750   ft.    l^-in.    galvanised    steel 
switches;  fixtures;  plugs.                            lbs.    metal    reinforcing,   9100    cu.    yds.  |            pipe  furnished  and  installed ; 

rock    or    gravel    base    and    surfacing  |  (10)  9  6-in.  gate  valves  Installed  with 
materials,  52  tons  asphaltlc  materlala  j  standaxd  cast  Iron  valve  box  and 

Washington  County— 105  ft.  treated}  cover; 

pile  trestle  bridge  with  concrete  deck    (11)  10    4-ln.     gate    valves    Installed 
over  McKay    Creek    on    Wolf    Creek  {  with    standard    cast    Iron    valve 

highway;   Federal  Project  No.   F-186  box  and  cover; 

(9) ;  approximately  1500  ft.  creosoted  I  (12)  5  3-in.  gate  valves  furnished  and 
piling.  95  cu.  yds.  concrete,  20,000  lbs.  j  Installed  with  standard  cast  iron 

reinforcing,  30  MFBM  creosoted  lum-  i  box  and  cover; 

ber,  230  ft.  metal  handrail.  (13)  6   2>^-<n    gatfe    valves   furnished 

Plans    and    specifications    on    file  and  IniktaUed  with  standard  caat 

with  Oregon  State  Highway  Commls-  I  iron  box  and  cover ; 

sion.    Room    319    State    Office    Bldg ,  J  (14)  2  autoitnatic  air  reflector  valvee; 

(15)  lump  $um,  bridge  crossing  and 
6-ln.  ckst  iron  blowoff  connec- 
tion; 

(16)  325  ft.  6-ln.  cast  Iron  flexible 
Joint  p^pe  crossing  at  bridge  No. 
125  on  Vernon  Rd. ; 

(17)  100  ft  4-in.  pipe  bridge  crossing. 


3459S  2215  Mitchell;  owner,  Nor- 
ton ;  contractor,  A  L  Solari ;  2  out- 
lets ;  2  switches ;  2  fixtures ;  2  plugs. 


Eogineering  Section 


2^—    STREETS  AND 
HIGHWAYS 


29 


,  Salem,  Ore.,  upon  payment  of  $2. 
Januarj'  9,  1946  * 

BIDS  WANTED 

SISKIYOU  COUNTY,   Calif.   —  As 
previously     reported,     until    Jan.     15.'  - --« 

2  P.  M.,  bids  will  be  received  by  the  ,  39 RESERVOIRS  &  DAMS 

Public    Roads    Administration,    Chas.  j  •> 


C.     Morris,     Division     Engineer.     720 


ALTER  PLANT,   $880;   101   Howard ;!  DWELLING    AND   GARAGE,    $5800; 

owner,  Folger  Coffe  Co,  premises ;  )     2615    Vagedes ;    owner   and   builder,  j  California  Co ;  contractor,  Atlas  Elec 

builder,   DeLucca   &  Son,   1745  B^l-  i     A  J  Hart.  itrical  &  Ener;  17  outlets;  6  switches; 

bert   St  I  DWELLING.    $5000;    343    Tuolumne ;  |  J  p*'"        ^   ' 

ALTER   GARAGE,   $800;    1830   Tara-        owner  and  builder,  Cocola  Mauro.      1      *^24  298  7th  St-  owner,  Chlllo  Prod- 

val:   owner,   Jack   Richards,   prem; 'ALTER     DWELLING,     $1600;     2625;^^^^.    contractor,'  AUas   Electrical   & 

builder.  Central  Home  Builders,  1120  1     Divisadero;  owner  and  builder,  A  P   jjner-  motors 

Irving.  Cruegar,  2629  Divisadero.  [     7I25     5145   Geary    St;    owner.    Ste- 

ALTER  DWELLING,  $388;  223  Joost '  ALTER  DWELLING,  $1000;  936  I^"  I  phanie's  •  contractor.  Atlas  Electrical 

Ave;  owner,  E  Nllson,  prem;  build- i     rena;    owner   and    builder,    Andrew  ; ^  ^^^       'jo  outlets ;  1  switch ;  8  plugs. 

er,  Wm  Horstmeyer  Co,  23  Mars  St.  '     Hubbard.  i     7396    3174  16th  St  •  owner,  Gourmet 

ALTER   DWELLING   AND    STORE,  ,  OFFICE  BUILDING,  $200 ;  403  Black- I  ^^^''^pj        ^o-  contractor.  Atlas  Elec- 

2650  Balboa;  owners,  W  Kahn  and'     stone;     owner    and    builder,    R     J|^rtcal  &  Engr-  service. 

C     Slmonian,     2518     Pacheco ;     day  i     Bruce,  1132  Klette  Ave.  j     -~27      214    Van    Ness    Ave ;    owner. 

work.  'REPAIR    DWELLING.    $200;    242    B  '      '^^    .     Caselli      contractor,    C    J 

ELECTRIC  SIGNS  (2);  Dick  Sparo- 1     St;    owner  and    builder,  Jacob   le    'G<»«^«^    *=    Caseiu,    coniraci 


Phelan  Bldg.,  San  Francisco,  for  the  j  pROPOSED 
construction  of  0.074  mile  of  Project 
Calif.  FH-93-B.  Salmon  River.  Klam- 
ath  National  Forest,  Siskiyou  Co. 

Work    involves : 
(1)  extra    and     misc.    force    account 
work.  $250; 


iGoggln    & 

iHolzmueller; 


7328      1500    Sutter;    owner.    Empire 
Heating 


tis,  2583  Mission  St,  $465;  Mr  Knolls,  j     heim. 

2212    Mission.    $275;    builder.   Brum- I  REPAIR    DWELLING.    $150;     645    E;      _   .  ^  contractor.      Century 

field  Electric  Sign  Co,  965  Folsom. !     St;  owner,  Henry  Kazato;   builder,  , g«^V^^      Co.      contractor,      ^e       ry 
ALTER    STORE.    $250;    SE    Vallejo '     Harris    Construction  Co.    264   Pahn  ,'^'^^J'*';^3o"i^i-io„   gt;  owner,   Gass 
and  Columbus  Ave;  owner,  Robert  I     St.  Ipiumbine  &  Heating  Co;  contractor, 

builder.   Mores!   &   ADD    TO    DWELLING,     $100;     3066 '  ■^'"'"^'"^  *  «eaung  ^    . 


Biagginl,    prem ; 


Montecito;  owner  and  builder,  Har- 


i Century  Electric; 


DeLucchi,  3142  Buchanan 
^^^?™?     SIGNS     (2):     Jal     Alali     old  Bauer.  |t>ireHeatlne  Co-  contractor.  Century 

Cafe,   761    Broadway.   $250;    Timken  ,  REROOF    GARAGE.     $50;     3739    Ne-    P*,^^,™""*^  ^°'  '^""''^ 

-     .  ■-- — >.->—    ,■■-.,        ,.     ^  .    ^  i     7332     NW  cor  Geary  and  17th  Ave ; 
BUILDIPK;     COflTRACTS      :  owner.    Mllls    construction    Co;    con 


7330     250  Point  Lobos ;  owner,  Em- 


Corp,  910  Harrison  St. 
ALTER       DWELLING,       $260;        174 1 ' 
Howth ;  owner  and  builder.  Ernest ; 


R  Gittins,  premises. 


Al  AMEDA  COUNTY 


Building    PermiU,   $1,000  and  ^  <SkVand '*"  ^'^  ^^  ^  ^'^  ^"^""^ 

Over,   Applied   F#r  fKind   of  work   omitted. 

—  i  Owner — F  Walter  Walter  P  and  Dcn- 

ALAMEDA  COUNTY  aW  T  Crinnlon. 

-    -  -  !  Ar^Vittcf't— Wm    Edw    Schirmcr,    1419 

'     R  roadway. 

{  Contractor — Wendt     Con.str     Co.     556 
Arlington    Ave.    Berkeley. 
Filed,   Jan   8,   1946.    Dated, 

1st  of  each  month 75% 

Usual  35  days  after .25% 

TOTAL  COST,  $17,596.00 
IJmit.  90  working  days.  Plans  and 
specifications   filed. 


ALTERATIONS 

1823  TELEGRAPH  AVE.  OAKLAND 

Owner— Fox     West    Coast    Theaters,  1 
988  Market  St,   San  Francisco. 

Contractor— Cahill     Bros.     206     San- 
some   St,    San  Francisco. 

Plans^  by  O  A  Deichmann,  1026  Mar- 
ket St,  San  Francisco.  $50,000 


RESTAURANT,    one-story    concrete, 
$25,000   and    1-story    concrete   of- 
fice bldg,  $5000. 
1833  HARRISON   ST,   OAKLAND. 
Owners— Thompson   Realties,  336  15th 

Street 
Contractor — Van   Bokkelen  -  Cole  Co, 

439  23rd  St. 
Plans  by  ^arry  A  Scbary,   409  15th 
Street. 


Building  Pemtits,  $500.00  and 

Over,  Issued  ¥y  tke  Board 

of  PaUic  Works 

SAN  FRANCISCO  COUNTY 


JANUARY   S,   1946 


SE    comer   Ortega  and    19th    Ave. 


i  tractor.  Century  EHectric ;  alterations. 

!      7333     800  8th    Ave;    owner,    ; 

I  contractor,  Century  Electric ;  motors. 
I     7334     392    Guerrero;    owner.    Mat- 

chelll;   contractor.   Century  Electric; 

alterations. 

7335  932  Fillmore  St;  owner.  Tom 
Hamlll :  contractor.  Century  Electric ; 
alterations. 

7336  1372  Fulton  St;  owner,  San 
Francisco  Pet  Hospital;  contractor. 
Century  Electric;   6  outlets;    motors. 

7337  2862  Golden  Gate  Ave;  own- 
er, Maloney;  contractor,  Century 
Electric;    6    outlets;    9    switches;    5 

7338  875  42nd  Ave;  owner.  LieuL 
Keane;  contractor.  Century  Electric; 
1  plug. 

7S39  4723  (^eary  Blvd ;  owner.  Vcjlls 
Studio;  contractor.  Century  Electric; 
5  outlets. 

7340  315  Preclta;  owner,  Colin 
Heating ;  contractor,  F  H  Tattenham ; 

~7341      28     Patterson     Ave;     owner, 
Colin  Heating;  contractor,  F  H  Tat- 
tenham; 2  outlets;  1  switch. 
7342      1237    Minnesota;    owner,    Leo 


Januan'  9.  1946      ;  pipe  jvlrapped  atnd  suspended  on 

t^mb^r  pile  bridge ; 
SACRAMENTO.    Calif.— U.    S.    Bu- j  (18)  400  ft.  2H-in    P>P«  bridge  crosa- 
reau  of  Reclamation.  Sacramento,  is  j  ing,  pipe  wrapped  and  suspended 

making    a    survey   for    the    proposed;  bn  tittitjer  pile  bridge; 

SIV  Jark  Resersoir  on  the  north  fork  '  (19)  210  ft-  standard   service  connec- 


of  the  Cosumnes  River,  15  miles  east 
of     Placerville,     to     provide     supple- 


(2)  lump  sum,  removal  and  disposal  1  ^^,£^^^1   irrigation   and   domestic   wa 
of  existing  timber ;  ^^^    f^j.    ^^g    surrounding    aera.s    and 

(3)  175  c.y.  unclass.  excav.  for  struc ;    ^     '  ^^^^j.       ^ts  of  the  Central  Valley 

(4)  217  c.y.  concrete  Class  A:  1  Basin 


(5)  11  c.y.  concrete  Class   YY; 

(6)  32,500   lbs.    reinf.   steel; 

(7)  lump  sum,  government  furnished 
structural   steel    erected: 

(8)  lump    Slim,    concrete    filled    steel 
grid  bridge  floors; 

(9)  lump  sum.  clean  and  paint  exist- 
ing structural  steel. 


Plans    call    for   an    earth    fill    dam 


tions  M^lth   %-ln.  x   %-ln.  meter 
and  bok ; 

(20)  90  standard  service  connections 
with  9^ -in.  X  %-ln.  meter  and 
box;      ! 

(21)  6  serviice  connections  with  1-ln. 
meter  ft.nd  box 


140   ft.   high   with   a   crest    length   of  '  (22)  1    service   connection   with    I-in. 

about    600    ft.     The    reservoir    would!  meter  And  box; 

store   alwut   20,000   acre-feet    of    wa- ,  (23)  2  serviice  connection  with  l^-ln. 


Post  Falls  l'ni.t, 
Kathdrnm   Prftirie  Project. 

In  northern  Id&hd',  construction 
will  be  (*oTitinue(}  on  the  Pest  PsUs 
Unit  'f  Kalhdrum  i'ralrie  Proj- 
ect- F»ciliti^  wH  be  complete 
t^ere  during  the  winter  to  serve 
the  entire  3,500  acres  in  the  unit 
next  spring.    No  supplemental  ap- 

1  propriAtion  wap  reqtjested,  as  ade- 
quate funds  wen-  available  for  this 
work. 

WASHINGTON 
Roza  Division,  Yakima  Project. 

With  the  47.000- acre  grr*vity 
unit  of  the  Riia  Division  of  the 
Yakima  Project  in  south  central 
Washington  scheduled  for  comple- 
tidii  by  early  summer,  tne  Bureau 

,  this  spring  will  initiate  construc- 
*tic>h  of  ptrimping  facilities  to  Serv- 
ice  an   a<J<iiuonal   25,000   acres   in 

J  this  highly  productive  area.  TTie 
supplemental  appropriation  of  $1,- 

j  650»0p0,    plus   what   remains    of   a 

•  regular  appropriation  of  $325,000 
I  and  an  unexpended  balance  on  June 
I  30,  1945,  of  1261,299,  will  be  used 
'  to  bpg5n  constriiction  of  19  pump- 
( ing  pTatits.    Tell  of  these  are  to  be 

complejtetl  to  serve  the  best  10,OpO 
acres  of  land  in  the  vicinity  of 
Yakima.  Sunnyside  and  Prosser 
this  year. 

Also  scheduled  is  tlie  comple- 
tion of  an  11-mile  long  wasteway 
for  the  protection  of  lower  lands 
and  existing  farms  when  irrigation 
is  started  on  other  land,  construc- 
tion of  pumping  laterals  and  waste 
water  diversion  channels  concur- 
rently with  the  development  of  the 
j  lateral  system,  construction  of  85 
I  miles  of  tranmission  lines  and  sub- 
I  stations  ofr  serving  lands  to  be  de- 
i  veloped  for  irrigation  pumping, 
!  and  other  work. 
]  Columbia  Basin  Project. 

For  the  current  fiscal  year,  $18,- 
49,000  was  made  available  for  th^ 
Columbia    Basin.      This    total     in- 
cludes a   regular  appropriation   of 
$6,000,000  and  a  supplemental  al- 
.  lotment    of    $10,275,000.     The    re- 

•  mainder  was  unexpended  balance. 
i  Under  the  program  outlined  with 
1  the  money  on  hand,  the  Bureau  will 
j  begin  initial  construction  of  a  giant 
j  pumping  plant  and  other  facilities 
1  required  to  bring  water  from  the 
j  Columbia  River  to  the  million  acres 
I  of  fertile  land  to  be  irrigated. 

I      Approximately    $2,000,000    was 
j  made  available  for  the  purchase  of 
;  land    in    the    irrigable    area    from 
;  owners  who,  under  the  project  act, 
j  must    dispose    of   excess    holdings. 
Later  the   land   purchased   will   be 
•'  divfded  into  family-size   units   and 
'  made    available    to    settlers.    Con- 
1  sderable    work    at    Grand    Coulee 
i  Dam,  including  the  transfer  of  two 
I  75,000-kilowatt  generators  to  Shas- 
i  ta    Dam,    from    where    they    were 
borrowed    as    a    war    expediency, 
repair  of  the  spillway  bucket,  and 
construction    of    industrial    facili- 
ties, is  also  scheduled. 


t " 
I 


ter. 


iM>'         oneter  tod  box; 
—  I  (24)  2   service   connections   with   1^- 

«    ,A^«  In-  metier  and  box; 

,   .     ^,    ,  January  9,  iwe        (95)  2  servllbe  connections  with  2-ln 

Plans  and  specifications  obtainable  i  CONTRACT   AWARDED  meter  and  box' 

from    the   above   office    upon    deposit  1      CENTRAL  VALLEY  PROJ..  Calif.  ;  ^gg)  2   ^rvjce  connections  with  2-in, 


of  $10.00. 
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Winiamette  Iron  &  Steel  Corp..  Port-  ,  meter  and  box; 

•and,   at   $6282   awarded   contract    by  ^  ^g?)  5  6-ln.  f ire  hvdrants ; 
T-«»oT^  Q    104«      i^^«    Bureau    of    Reclamation,    W.    «•;  ,28)  5  4-ln.  fire  hydrants ; 
.....,^^^       January  9,  1046      .young.   Chief  Engmeer,   Denver,   un-  ;  5  plugged   tees,  iS-ih..   with   con- 

^'°^  ^^J^JI,?»exTTTM^TnM     TT«t«i  ider  Spec.   No.   1816-D,  for  furnishing  nectloii  fOr  future  fire  hydranta; 

STATE  OF  WASHINGTON.-Untll  ;  ^^^  delivering  fob  cars  at  the  ship-  5   plugfeed   tees,   4-in..   -with    con- 

January  22,  10  A.  M.  bids  will  beipj^^  p^i^^  ^^  jot,  cars  at  Reddmg  ;'^'  nectloifs  for  future  fire  hydrants, 
received  by  Clarence  B.  Shaln,dlrec- ;^  ^j^^  option  of  the  bidder,  metal  pj^ns  and  specifications  obtainable 
tor  of  highways,  at  Olympla,  wasn..  ^.^^.^  ^^^  stop-log  guides  and  »eits  1  ^^^^  Consullting  Engineer  James  W. 
for:  ^   „    kor  the  penstock  intaice  structure  at    cg^rey    &    Associates,    Alaska    Trade 

Whatcom  County— Grading,  surf ac-ij^^g^,^pj^    j3am,    Kennett   Division    o^  ;  ^1^0-    seattJe   Wash  '     83 

ing,  constructing  bituminous  surface  1  ^^^^  central  Valley  Project.       •         ^o  1  °»"e-. 
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January  9,  1046 
BOND  ELEICTION 

TORRANCE,  Los  Angeles  Co., 
Calif.— The  Voters  of  Municipal  Water 
District  No.  1,  Torrance,  will  hold  an 
election    Ja<iuary   15    calling   for  the 


plant  mix  tvpe- class  F  on  approaches  I 
to    Nugent's    bridge    over    Nooksack  1 

River,    constructing    reinforced    con- — 

Crete  pile  and  slab  bridge  approaches    31  __pipE  LINES  Sc  WELLS 

to   Nugent's  bridge  and   conatrucUng  j  *f*       T  **  '        

a  reinforced  concrete  flat  slab  ^^dge  '  January  9,  1046 

over  overflow  channel   of  ^ookMCk         ^^^^^^^^  AWARDED 

River  on  0.587  mile  of  primary  state        taCOMA    Wash— Western   Pipe  &    sale    of    flSCOOO   In    bonds,    which,   if 

highway  No.  1  (Austin  Pass  "™-°ch)  |  g^^^^j    q^     JOO    Bush    St.,    San    Fran-    approved.  -Will  provide  for  the  estah- 

in     Whatcom    County,    Federal     Aid  .    ^^^^    ^^  '  ,^^  ^^^    awarded    contract    lishment  of  a  new  water  district  and 

Project  No.  F-202 (5),  involving  about  j  •      ^^  ,^^^^j^^  jQj.j^j.j^jgjjingj^„d    ^he   construlction    of   a   water    wortts 

24,720  cu.  yds.  of  unclassified  excava-    ^^jj^^^Qg  pjpg.  ,  system.  *     83 

tlon.  3350  cu.  yds.  of  selected  roadway   ^^i^^^f.^f jJ'dJrs  were ;  ^\\  , - 

borrow.  850  cu.  yds.  of  screened  gravel  ,      ^^^^^    ^^.^^    ^    pj^^    ^^     gjg    ne.  ,  j  January-  9.  1946 

surfacing.   8  tons   of   bltummous   ce- .  gj^^        Tacoma,      Wash..  .  BIDS  OPENED        _      ^    „    ^. 

ment   MC-2,   800  tons   of  bituminous,  ^o^^^g  .  |     saN  FkANCISCO.-R    T.    Falrey 

mixture  plant  mix  type  class  F„  ISTT,  *  jj'jjj,     supply     Manufacturing  ,  18T4    25th    Ave..    San    Francisco,    *t 
nn   ft.  Of  beam  guard  rail,  777  Un.  ft  ^         ^  g^    Seattle.  Wash.,  $232.-  ,  $2584.96,    submitted    low    bid    to    the 

of  culvert  pipe    690  cu.  yds.  of  con-    J^^-  '^o  .  ,     ^^  ^  ^^^^^    utTlitles    Commission,    Room 

or  cuiven  pipe,  _     _  __,_, — ^    177.  '  287  Cltv  HaII,  under  Water  Depart- 

ment Contrket  412  for  »-  and  S-ln. 
water   mains   on    42nd    Ave.   between 
Quintara  and  Rivera. 
The   work   in-v^olves : 
(1)  900  Lf.  excav.  and  backfill; 
(4a)  760  Lf.  Ina^U  BA8  pip«*. 
(4b)  140  l.f.  Install  HAS  pipe 


WESTERN  MONTANA 
Hungry  Horse  Project. 

With  the  $1,500,000  made  avail- 
able   by   Congress    in   the    supple- 
mental appropriation   for  Hungry 
Horse  Project,  near  Kalispell,  Mon- 
tana, and  the  unexpended  balance 
of    the    regrular    appropriation    of 
$500,000,  the  Bureau   of  Reclama- 
tion will  seek  to  complete  ail  sur- 
veys and   plans,   initiate   construc- 
j  tion    of   a   paved    highway   to    the 
I  dam  site,  initiate  clearing  of  heavy 
i  timber  and  brush  growth  from  the 
;  dam    site,    lay    but   a    government 
j  town  site,  iiiitiate  clearing  of  the 
I  reservoir  near  the  dam  site,  com- 
I  plete  surveys  for  the  relocation  of 
i  roads    and    Forest    Service    facili- 
ties, and  purchase  some  right-of- 
way.    Every  effort  will  be  made  to 
bring    plans    to    the    stage    where 
early    construction    can    be    under- 
taken. 


Crete  class  A,  876  Un  ft  otr^Mo^^ 
concrete  bridge  railing.  J J0-«00^  ^^J 
of  steel  reinforcing  bars,  WOO  Un  _  ft 
of  pre'-bait  concrete  piling  and  other 

"Tallma  County-^niding  «;«  con- 
structing two  '■^»"'°^fl,,^Te?*! 
slab  bridges  and  one  ^-^^fPI^f  ^J^ 
c^te  T-&a»i  "^^^*  iSwaf^N?  1 

?ir>S[?S2!i  bwSchI,  Summit  to  Dog  ^^r'st^^Ttures',   laterals   84.9   to   m    ^6a)  1»>  Iks,  make  BAS  Joints; 
T^t7^flcimt  county.  Federal  Aid   ^^  sublaterals,  Ro«i  Division.  Yaki-      fg,  44  ^-hl.  screw  tape  Install; 


January  9,  1046 
CONTRACT   AWARDED 

YAKIMA  PROJECT,  Washington— 
Goodfellow  Bros.,  Inc.  Wenatchee, 
Wash.,  at   |8»,132,   awarded   contract 

by  the  U    S.  Bureau  of  Reclamation,  .  .  . 

Yakima   Wash.,  under  Spec.  1111  for      (5)  i|oo    lt<s.     install     fittings     and 
construction   of    earthwork,   pipeljnr- 


valves : 


GAR  AGS.   l-story   concrete 

gt7  E  12th  STREET,  OAKLAND.        lBen  Johnson 
wner— Wm  Moai  A.  Associates,  2003  ' 
£  14th  St 
Contractor — Doty    &   Lockwood,   2003 

E  14th  St  j  Rouaseau. 

SW.  comer  38th  Ave  and  Santiago 


Class^C^bulldlng.  Cost  125.000.  Owner,  j  ^^^^-J^^^ .  5  ^^itches;  5  plugs. 

7343     178  Jules;   owner,  A  Nelson 


7342      1237    Minnesota;    owner,    L«)    ^"^     ,     Takima  County,  Federal  aju   ^^^  sublaterais,  noia  uiyi^r^^,  *— " 
Epp;  contractor,  F  H  Tattenham;  7   ^A'c"^  f!??! HO).  Involving  about  L,a   project,  Washington.   The   work 


Architect — Not  Given. 


i^TcV^'cJ'titaring.  11.4   ac««   of  j,-  , ^^^ted  f rom  6  to  18  mUes  north- 

1     B.   line   of  Arguello   Blvd.   53   S.  of  I      —  ,  -  F-H-TaUenl^im-  "15  out'  k^^'''"'^-   ^'.^^^^^%Sl  TS^m  \^'  °'  ^o««er.  Wash. 
Clay  St  l-story  and  basement  build-    ff/l^.T«witfhe^    8  Sn^  exteavatlon.   105,6*>  cu^  X^"^  "^  " 

mg.'cost    J1Q.OO0.    Owner.    Elsie    I   '^^Z  Ts^^a'stle' '^oXr.    St^ni^n^^^V-^^lT^l^^^^^^^^^ 


-f 


service    pipe    In- 


125,000 

STORE,    l-story 

2020  MacARTHUR  Blvd.  OAKLAND. 
Owner — Peter  Bailo.   premises.       ' 
Contractor — H  L  Riadon  <&  Sons,  5977 

Majestic  Avenua 
Architect — Not  Given.  I16.0U0 

FLATS,   two  2-atory  10-room 

2804-06,  2808-10  PARK  Blvd.  OAK- 
LAND. 

Owner  &  Builder^— Phil  Heraty,  S6U5 
MacArthur  Blvd. 

Architect — Not  Given. 


{(10.500 


FI->.VTS,  three  2-story  10-room 
n80-52,  2788-S8.  2791-94  PARK  Blvd 

OAKLAND. 
Owner  &  Builder— Phil  Heraty,  3625 

MacArthur  Blvd. 
Architect — Not  Given.  $10,500 


ALTERATIONS 

496    LAKE    PARK    Ave,    OAKLAND. 
Owner — J   Mallory,  premises.  * 
Contractor— Capital  Co,  1  Powell  St, 

San  Francisco. 
Plans  by  Builder.  $10,000 


ALTERATIONS   (bldg  moved) 
6410    FLEMING   AVE,   OAKLAND. 
Owner — Mills    Terrace  Christian    Gh, 
'  premises. 


l-rfibry  frajnne  dwelling.   Cost   J«000 
Owner.  F  H  Thorinson. 

961  Market  St.  Alter  store.  Cost 
$4000    Owner,  Market  Jewelers 

W.  38th  Ave.  25.  50,  75  S.  Santiago; 
S.  Santiago  82.6,  107.6  W.  S8th  Av. 
l-story  frame  dwellings  (5).  Cost 
$6000  each   Owner.  F  H  Thorinson 

3903  Sacramento  St  Alter  dwelling. 
Cost  $700.  Owner.  Vernon  Greenwood 

SE.  Majestic  169  SW  Ridge  Lane, 
l-story  frame  dwelling.  Cost.  $600a 
Owner.  Colonial  Building  Co. 

320  Alemany.  Alter  building.  Coet, 
$1400.  Owner,  Sunset  Supply  Co. 

2738  Mission  St  Alter  store.  Cost, 
$1300.  Owner,  Taste  Good  Bakeries. 

747  3rd  St.  Alter  tavern.  Cost  $675. 
Owner,  Mr  Torre. 

N.    side   12th  St   74   E.   of   Folsom. 


(•)  900  Lf. 

'   Attn 

^^kWt,-.    T^fwo  ru    yas.  ^^ leaai  oi  ^.v.=o...   "-—  ^O)  l«fcp  «"m.  field  Inspection  nine 

grtibWng,  22^«W_cu.  y«  ^^.    ^,  g^^^d  I  (MdendSr  days  at  $14.08  per  day: 

January  9,  1046     j  (A)  rtmteriats  furnished  and  servlc— 

<»»i     ii»   v.«oL.c,    »».^^.,    V, .^^♦^^i.).-  A    -MT  ru  yao.  w»  ^ BIDS  WANTED  I  rttederlW  by  the  S&n  Fnadaoo 

cokttlctor,  F  H  Tattenham;  19  out-    ^^«  ^J.'^  tu    vd'of  concrete  class  j  ^'gAN  DIEGO.  Calif.-UnUl  Janua^T  |  Water  Department  $1412J0. 

-       •    -         -'"  Sj^f  ,X;  rv       #  ^flpl  reinforcing  bars,    25   ^  x.  M-  bids  will  be  received  by  1     Complete  bids  follow: 

Cf.^91.000  lbs.  of  steel  relnforg  ^^^^^  ^  P    T.    Fairey,    (1.    $0.45,    (4a)   tCU. 

1441  Un.  ft  of  culvert  pipe  a«  l^th     Na^-al     District     1220     Pacific  ,  (4b >  $0  16.  (5>  $0.04.  (6a)  $0  70      '     SI, 

"«™'';,     •     ^     ^. Grading,    surf ac- 1 31^^ way.    San    Diego,    for    material  i  (9)  $0.29,  (10 »  12  days:  total.  $2.5S4»«. 

Clallam    County-^  bituminons  ;  ^5    i^^r   for    the    construction    of  1     San   Francisco  Water  Department 

surface "treSmen^   constructing  a  re-  l^^"   connections  to  the  station  exist-  '  a>    |0.«0,    (4a)    $0.10.    (4b>    $0.12.    (8) 
._^ J    -^ *.   y^riAire  132  ft    long!,-- 


lets;  8  switches;  7  plugs;  service. 

7345  727-29  Hollaway  Ave;  owner, 
A  Nelson;  contractor,  F  H  Tatten- 
ham; 20  outlets;  14  switches;  16 
plugs ;  service. 

7346  190-92  Jules;  owner,  A  Nel- 
son ;  contractor,  F  H  Tattenham ;  20 
outlets;  14  switches;  16  plugs;  serv- 
ice 


surface  trea^tmenx  ^""       .„  ft    longi'  "fresh  water  piping  with  branches  .  $o.04,  (6a>  $0.70.  (8)  $1,  (9>  $0.27. 
inforced   concrete  bridgj  Ste  high- !  ^^/^^'ue J  on   ^e^rs  No.   6  and   8;  a    15  days;  total.  $2703.60. 
^^.••*"r^°'l7^Jmctlon  second-;  St  Extension  ?o   the   existing    dty  


(10) 


™«..,  Kr«"Q"'-ft*.«««r  to  Junction  second- ij^g.^^    extension 
m7     733-36  Holloway  Ave;  owner,  i^^y^^^o^»^{J^'^«^.  ^^  ^.3  In  C;anam  j ^g.t^    high  pressure  waiter  main 


ex- 


ham  ;    20    outlets ; 
plugs ;    service. 

7348     186-88  Jules 
son;  contractor. 


14 


llllrrSSlS«Jsl?rSS  Machinery  i  Material 

.  .celaring,    ^l-'>    ^c^^^J^^o  cu.  yds.   of    toiler  house  No.  3,  consisting  in  gen-    

a    acres  of   grubbing.  20t«'"  ^"-   J        .       °°"*^""~~.  _.„  «nn  b  w    water  tube 

!  'unclassifi^  excavation.^  23-MO  <«,7Si   era    of  one  new  400  ^V^^^^^''^^,  »aN   FRANCISCO  CITY 


Juies ;    owner.    A   Nel-  , »•    — ": .  7~'     9B  470 

,  F  H  Tattenham;  18  I a^^  "^  .^^^*"P  ♦S,   S 

_  J.       _.    ».-^   atone   surfacrag.  ;  w.j-ne 


ice. 

7349-50    194-96.  182-84  Jules;  owner. 
A   Nelson;    contractor.   F  H   Tatten- ! 2.V)0  cu.  yds.  of  cru« 

ham :     18 

service 


T     .^ET"         -ptlOTi  23,540  cu.  y«J«.    ^rel  of  one  new  400  h.p    water  tube 
''l^^'y.lf.  ^l^rlv   bfrrow.    24.080  J^l^r    with    induc^    draft    fan^    oi 

auxMary     equipment; 


cu   Vds"of   crushed   stone  sunacinK.    burners     and     auxiu^ry     -m-h---..     g^^  FRANCISCO.-Until  January 
cu.  yds.   oi   crusn       ^^^  ^^^^^  stone,  j^^,^.  ^team.  water  and  oij^pipingcon^    ^s:  ^  ^    ^     ^^^^  ^^,j  ^^  received   by 


Classified  Advertisii^ 


WANTED 


ARCHITECTTrRAL  DRAFTSMAN. 
General  exper.  Salary  open.  Irvm 
Wm.  Goldstlne,  Roorn  850.  Pacific 
Bldg.    Phone  EXbrook  8946. 

(1/9-10-11-14-15/46) 


Experienced  architectural  DRA1T8- 
MAN  out  of  city.  If  Interested,  be  u 
ing  available.   Mayo  A   Johnaon,  a07 
Exchange      Bldg.,      Stockton.     Phoos 
Stockton  •-S9S0. 


BUILDING  CONTRACTOR  war.tji 
conUct  with  young  ARaaiTECT 
Reply  Box  110,  c/o  Daily  FaclfSc 
Bulkier.  1/9-10-11-14,  '46 

PAINTING    ESTIMATOR   who    is 

familiar   with    Painting   Contractors. 

Must    be    good.     Reply    Larr>''».    819 

Greenwich  St..  S.  F.    Phone  GR  4V42. 

(1/8-9-10-11-14/461 


Bxper.  FOREMAN  for  OoDst  of 
STORES  and  OFFICES  in  San  Frma- 
clsco  Reply  Box  17.  c/o  DaiJy  Pacific 
Bnildsr.  • 


BLDG.  CONSTR.  8UPT  State  ex- 
perience and  referoices.  P^eply  Box 
16  c/o  Daily  Pacific  Builder. 

(1/4-7-8-9-10/45) 


a-r.o4'"5r.';.'.   buna,...   Co,t_  ^  \  P>?g  •  '^,rijr,.,„„  S. :  owner.  Kor,.; !  ^»?  MC^.?«J-  o^^lonc'^TcS:  1  -«  aSr^rcl^:^^^<!^"'oS^  f-^"  .J^, J";^^ 'SS,^.  ^„1 


new 


Completion  Notices 


ittt^m   livering  to  Riverbanlc,  Calif.,  one  44- 

1-7352    Golden  Gate  Park  Police  Sta-  ;  «•  ^.uuu  ms   or  «te-  '  — "       ^  |;r,TriSrTyV^"^7;om^ "existing   ^.^ '"^He^Jhv^Cs'Jem  ""'    *°"'"   '°" 

Ibles't   o.-ner,    Count^  ^f  _San    Fran- :  4^7^  Hn_  ft  of_  culvert  ^^^^  ^^^   ^^ 


owner.  CaUfomia  Electrical   Supply,  i  .^^^^actor,  F  H  Tattenham ;  - i  gass  A  35  cu    yf;^,°,Vnforclng  bars.  '  ^"/^.  'alitribuUon  system ; 

I      TOKO     rLniHan  riAtA  Park  Police  Sta-    o-  OT.OW  IDs.  or  Steti  »  ,,_.,_: v.. .♦;„„      svatMn      froi 


ALAMEDA  COUNTY 


Stecorded  Accepted 

Jan  8.   1946—1131    MASONIC    AVE. 
.Albany.    C  D  Bruce  to   Scott  W 
Bonda _^L 


Cisco ; 


contractor.   F   H   Tattenham;  '     Plans  and  sP^ciJ^'a**^"/^^^  copy  at  i  ^°    branches  and  outlets  on  piers  No.  l^^Jjf  ^'^j^' 

lUDon  payment  of  52  lor  en'- ^      f  ,  u»B  "»      „««T,«/.»«ftn  to  th*»  exist-   aoove  oiiice 


•  :ur>on  payment  of  $2  ^ «'  nnglne^pr  of  i  J»f  ^^8  rnd  ^«°°«^^°»  *°  ^^*  «^ 

7353    4th  St  Police  Station;  owner,  I  the  office  of  the  county  ^^^  ^^  ^^^    ,0      ^.^  ^^^  ^^^^^  ^^^  existing  quay 

Countv  of  San  Francisco;  contractor,  ,  the  county  In  whicn  tn         ^^^  ^^^_        t,       ^^    j^j^^^.    specification    No. 

■       "'^  l!?/i\^.•*^l^l^P*^Lfr;rtors  of  Amer-    „^ 


and 


F  H  Tattenham;  6  outlets.  ,  --  -- ,'r--  „._--tors 

■3?54    2503  Mariposa;  owner,  J  Per-  [elated  General  Contractor  _ 

tlgera   &  Co;   contractor,   David  -  Seid  :^at  SeatUe,  Spokane    ra^ 
ifecTric :  alterations.  I  f  ?^^*°i  '^^  ^5  the  Department  of 

January  4.  m6f* 7885-67   Various  locations  and  own-    Hi^iw^"^*"  Departm  ^ 


The  project  Includes  in  general 
earthworli,  concrete  construction,  wa- 
ter piping,  boiler  plant  addltlona, 
steam     distribution      83r8teni, 


( 


i  SAN  FTIANCISCO.— Until  January 
;21,  3  P.  M.,  bids  will  be  received  by 
M.  H.  Gerrv.  Purchaser  of  Supplies, 
270  City  Hall.  San  Francisco,  under 
I  Inv.  No.  31466  for  repairs  to  three 
I  motor  coaclltes  for  the  Municipal  Rail- 
i  way.  _  I. 


ARCHTTEXrTrRAJL  DPJ^FTSM.AN 
wanted.  Experienced.  Conrich.  SWi 
Market  St,  Room  22fi.  SD.  6315  or 
SK.  M75.  %cj  Jan.  15,  1M« 


ARCHITECT  watts  HIGH  School 
Graduate  Excellent  opportunity  te 
learn  Architecture.  State  qxialiflca- 
tlons  and  salary  expected.  Reply  Box 
18,  c/o  Dally  Pacific  Builder. 

(Jan.  3,  4,  5,  1946  > 


POSITION  WANTED 


E^'TiMATOK  -  GENERAL  MAN- 
AGEMENT State  and  I'ederal  tax^ 
es.  Contract  Negutiation,  etc.  Reply 
Box  19,  c/o  DaUv  Pacific  Builder, 

(1/9-10-11-14-15/46) 


PLANS  ond 
Specukifions 


Taktj  It  as  it  comes.  .  Postwar 
construction  of  highways  and  roads 
tnroughout  SOLANO  COUNTY 
will  be  the  principal  topic  of  dis- 
cussion at  a  meeting  of  the  Board 
of  Supervisors  to  be  heid  in  Fair- 
field January  24.  .  .  .  One  of 
SLSKIYOU  COUNTY'S  major  road 
construction  projects,  the  propoaed 
1685.000  road  from  Tulelake  to 
Dorris,  involving  19  miles  across 
the  lower  Klamath  Lake,  started 
rolling  when  the  Board  of  Super- 
visors approved  plans  prepared 
and  submitted  bv  County  Engineer 
Albert  F.  Parrott.  Bid  call  is  plan 
ned  for  early  spring. 
oOo 

Supervisors  of  PLACER  COUN- 
TY have  purchased  an  18  -  acre 
tract  of  land  in  Forest  Hill.  The 
land  will  be  the  site  of  a  veterans' 
memorial  hall.  .  BUTTE  COUN^ 
TY  Board  of  Supervisors,  in  a 
surprise  action,  reversed  their  de- 
cision of  two  months  ago  and  dis- 
carded the  proposed  Chico-Para- 
dise  cutoff  They  voted  instead  to 
improve  Neal  Road,  which  now 
connects  Qiico  and  Paradise,  and 
to  extend  it  to  Stirling  City. 
oOo 

Col.  Geo.  Mayo,  United  States 
District  Engineer,  has  informed 
authorities  in  NAPA  and  SONO- 
MA Counties  that  United  States 
Army  Engineers  have  been  au- 
thorized to  make  a  survey  of  the 
Napa  River  relative  to  flood  con- 
trol. A  hearing  has  been  slated  in 
the  Napa  County  courthouse  on 
Wednesday,  January  23.  The  sur- 
vey will  supplement  one  already 
made  by  Army  engineers  for  navi- 
gation on  the  stream  and  which 
resulted  in  approval  of  a  |900,000 
project  for  straightening  and  deep- 
ening the  channel  from  Mare  Is- 
land to  the  head  of  navigation  at 
Napa.  The  project,  approved  by 
the  Rivers  and  Harbors  Commit- 
tee in  Washingrton,  D.  C,  probably 
will  be  included  in  the  next  Rivers 
and  Harbors  bill. 
oOo 

The  State  of  California  has  com- 
pleted plans  for  highway  construc- 
tion estimated  to  cost  $114,451,000 
and  has  an  additional  $22,327,000 
worth  of  projects  on  drawing 
boards,  the  Public  Roads  Admin- 
istration has  announced.  To  assist 
in  construction  of  highways,  farm 
to  market  roads  and  streets  in 
cities  of  more  than  5000  popula- 
tion, the  Federal  Government  has 
made  $22,303,236  immediately 
available  to  California. 
oOo 


1690-  1946 
Fifty-six 
Years  of 
Servic« 


Mmk  iactftc|iutl^cr 

^     LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


BuiJUiing  and 

New*.  Scrvica  | 
, .  *j 


Fifty-aixth  Yaai— VoL  56— Mb.  7 


SAN  1  RANCISCQ.  THURSDAY,  JANUARY  10.   1946 


PRICE  i  5  CENTS  PER  COPY 


NEW  DEVICE 
WILL   MEASURE 
HEAT  RADIATION 


A  new  calculating  device  for 
measuring  radiation  for  steam  and 
hot  water  heating  systems  has  been 
announced  ready  for  public  distri- 
bution after  several  years  of  re- 
search and  use  by  heating  authori- 
ties. 

It  is  claimed  this  new  calculat- 
ing device  Heat-0-meter  (physical- 
ly a  round  disc  with  three  concen- 
tric celluloid  printed  discs)  elim- 
inates the  tedious  figuring,  usually 
necessary  to  determine  the  correct 
amount  of  radiation,  and  con  suc- 
cessfully and  easily  be  used  by 
anyone  without  previous  technical 
training  as  its  operation  is  rapid, 
not  involving  subtractions,  divi- 
ions,  complicated  multiplication, 
nor  the  use  of  a  formula.  Just  the 
simple  turning  of  a  dial  and  the 
correct  answer  is   received. 

It  is  also  stated  that  this  dial 
contains  sizes  of  mains,  returns, 
risers,  radiator  sizes  and  capaci- 
ties, round  and  sectional  boiler  net 
ratings,  chimney  flue  sizes  and 
capacities  with  minimum  and  max- 
imum heights,  hot  water  tank 
sizes  and  capacities,  fuel  oil  tank 
sizes  and  capacities,  hot  water  gen- 
erator capacities  and  other  valu- 
able heating  information  enabling 
plumbers,  steamfitters,  architects, 
builders,  oil  burner  and  heating 
salesmen  and  all  individuals  who 
come  in  contact  with  heating  prob- 
lems to  have  the  correct  answers 
at  their  finger  tips. 

Additional  information  may  be 
obtained  by  writing  Heat-0-meter, 
424  West  42nd  St.,  New  York  18, 
New  York. 

. V 

A  $2,000,000  expansion  of  the 
laboratories  and  plant  of  the  Cali- 
fornia Research  Corporation  is  in- 
cluded in  the  $10,000,000  expansion 
and  replacement  program  being 
undertaken  for  the  coming  year 
at  the  RICHMOND  plant  of  the 
Standard  Oil  Company. 
oOo 


Record  Production 
Anticipated  For 
Rubber  Industry 


First  New  Multipl^Pllrpose  Steel  Smce 
War  Is  Revealed  by  Camegie-Dliiiois 


The  rubber  industry  is  expected ! 


The  first  ntm  moltiple-purpose  ste«l  nince  the  war  ended  has  bee* 
to  produce  goods  in  1946  with  a  I  »»"»o»»««*  *>y  /•  ^-  P«"»7.  president  of  rarnegie-IlHnois  Steel  Cor- 
value  of  $1,600,000,000,  an  increase  j  poration,  a  United  Sutet,  Steei  subsidiary.  lin«wn  aa  "Stainlew  'W'" 
of  W  p«r  cent  over  the  correspond-  j  because  it  is  a  member  of  that 
ing  figure  of  $900,000,000  in  1999,  |  glamorous  family  of  alloy   steels, 


mm 


TAX-FREE  PROFITS 


the  last  wholly  peacetime  produc 
tion  year. 

Major  part  of  this  record  pro- 
duction will  be  accounted  for  by 
tires.  Operating  at  capacity,  the 
industry  is  expected  to  produce 
more  than  80,000,000  units,  of 
which  66,000,000  will  be  passenger 
car  tires.  Previous  largest  pas- 
senger car  tire  output  was  50,- 
000,000,  in   1941.    Achievement  of 


the  new  composition  belongs  rather 
to  the  class  of  working  steels  and 
will  find  broad  use  in  the  indus- 
trial machines  of  postwar  America. 
Brought  to  perfection  and  pat- 
ented by  research  technicians  of 
historic  Wood  Works  of  Carnegie- 
Illinois  at  McKeesport,  Pa.,  this 
newest  member  of  the  stainless 
family  is  said  by  Perry  to  combine 
for  the  first  time  the  high  strength 


the  66^000,000  goal  _of  1946,  which  ^nd  corrosion  resistance  of  stand 

ard  18-8  stainless  steels  with  hard- 
enability  obtained  through  heat 
treatment.  As  a  result  of  these 
three  vital  industrial  properties. 
Stainless  W  is  expected  to  find 
wide  application  in  wrought  and 
cast  forms  in  the  machinery  field 
and  is  also  available  in  strip,  sheet, 
wire  and  tube  form. 

Experience  with  this  new  steel 
during  the  war,  because  of  which 
it  has  been  wrapped  in  secrecy 
until  now,  demonstrated  that  it  can 
be  treated  successfully  in  standard 
equipment,  and  no  difficulty  is  en- 
countered through  warping  or  di 


is  at  the  rate  of  more  than  two 
tires  a  second,  will  ease  the  tire 
shortage,  but  not  noticeably  until 
the  latter  half  of  the  year. 

Other  goods,  such  as  footwear, 
golf  balls,  "Lastex",  and  drug  sun- 
dries, will  also  be  scarce  in  the 
early  part  of  the  year,  but  with 
the  industry  geared  for  capacity 
output,  supplies  will  greatly  in- 
crease as  the  year  progresses. 

Total  consumption  of  rubber  by 
the  United  States  in  1946  is  esti- 
mated at  900,000  tons,  which  com- 
pares with  the  previous  high  of 
780,000  tons  in  1941,  and  an  av 


erage  of  540  000  tons  in  pre-war  ^ensional  changes  in  the  course  of 
years.  Of  the  900,000  tons,  ap- ■  ^ja^dening  operations.  It  is  readily 
proximately  one-third  may  be  nat- 1  fabricated,  and  high  joint  efficien- 
ural    rubber    and    the    remainder  j  (.jes  may  be  achieved  by  spot  weld- 


various    kinds    of    synthetic    rub 
hers. 

World  consumption  of  all  types 


SUMMERBELL  100F  STRUCTURE 


ing,  as  well  as  with  metallic  arc, 
atomic  hydrogen  and  heli-arc  weld- 

of  rubber  for   1946  is   placed  at  I  iT^^e'd'Ty^shop  teft""u 'sH^hUv 

1,400,000  tons    The  year's  poten- 1 K^,"  Tan   wiU,   aSte^it    '^is  ? 

tial   world  production  of  all   such  stainless  steel 

rubbers   is   estimated   at   1,900,000  '     «    i  •• 

tons,    of   which    1,200,000   is    syn- j,.  ^^"'?in"y  commercial  applica- 

thetic    capacity    in    the    United!"^^^   of  Stainless   W   indicate   its 

States.  usefulness    where   strength,    hard- 

V "ess  and  corrosion  resistance,  all 

i  or  in  part,  are  essential,  as  in  cams 

land  rollers  in  food   handling  and 

I C      A  HT  Ikl  /M  Ilkl  J^'  r  I\   ''^^"^PK  equipment.    It  also  shows 

|ings,  pump  valves  and  «eats,  plug 

XT        n    4.,      ry  .      4.     •        V,        !  jalves   and   other  parts   subjected 

New    Castle    Refractories    have, to    service    in    food    handline   and 

announced     the     new     Pittsburgh  |  bottling  equipment,  a.s  well  as  in 

Safety  Flue,  the  use  of  which  is ,  the  oil  and  chemical  industries    It^ 


NEW  SAFETY  FLUE 


promise    further    advantages    for 
itractunil  members. 

Of  the  chemical  elements  that 
are  ingredients  of  the  new  com- 
position, titanium  is  said  by  Carn- 
egie-Illinois metallurgists  to  grive 
it  its  prime  distinction,  the  optim- 
um proportion  of  this  element  be- 
ing fbnnd  in  the  range  of  0.40  to 
1%.  In  addition  to  titanium,  for 
which  columbium  may  be  substi- 
tuted at  will  to  produce  precipita- 
tion hardening,  and  iron,  Stainless 
W  contains  carbon,  nitrogen,  man- 
ganese, silicon,  nickel,  chormium, 
and  aluminum. 

"Unlike  the  standard  18-8  aus- 
tenitic  types  of  stainles  steel, 
StainJess  W  is  magnetic,"  said  R. 
E.  Zimmerman,  v^e  president  of 
United  States  Steel  Corporation  of 
Delaware  in  charge  of  research 
and  technology,  when  asked  to 
commwit  on  the  new  Carnegie- 
Illinois  product.  "This  may  mean 
much  in  future  usefulnes  that  is 
not  immediately  apparent.  We  also 
know  that  it  can  be  subjected  to 
drawing  operations  and  given  in- 
termediate anneal  as  often  as  de- 
sired in  the  course  of  forming  and 
then  given  a  thermal  age-harden- 
ing treatment  to  develop  high 
physical  properties  on  the  entire 
piece.     This    characteristic    makes 


For  me  this  has  been  a  good 
holiday  season.  It  has  beoi  made 
so  by  the  readers  who  have  had 
the  thoughtfulness,  and  taken  the 
time  to  send  in  a  word  of  apprecia- 
tion of  this  daily  offering. 

-k    ir    -k 

Of  course,  the  Publishers  pay 
the  manufacturing  or  production 
cost  of  this  column,  but  my  profit 
and  real  compwiaatioa  is  tiM  know- 
ing that  the  effort  is  appreciated. 
TMs  "profit",  which  Cannot  be 
measured  in  dollars  and  cents,  is 
very  real  and  gratifying.  It  is 
tax-free  and  not  subject  to  de- 
ductions. 

•    '^    '*-       I 

You  each  know  to  whom 
I  speak  this  "Thank  You". 
I  have  been  given  great 
treasure  at  the  cost  of  a 
moment  of  your  time  and  a 
3c  stamp. 


MOTORISTS  CAUTIONED 


Bureau  of  Reclamation  officials 
at  Coulee  Dam  caution  motorists 
that  a  temporary  fill  has  been 
placed  across  the  secondary   State 


the  steel  a  promising  material  for  '  ^  .  ^'    .u   ^^^^^^^^^  ,^^^^ 

parts  requiring  forming  and  ultU  i^^^p'^^y."5?^^^^  i^^'^  abutment 

mate  high  strength  in  the  finished  *2  9^^",^  ^^^^  ^^"^  *"**  ^l^ 
piece  "  fe        "  ""'=  iixiioiicu  s}|ould  slow  down  when  approach- 

Qifainiocc  TX7  ^o«  u«  -  11  J  ■  i.  ifg  the  area.  They  also  warned 
billiS  h«r.  SLpf^  '^"^t  '"^  thtt  tracks  of  the  Govemment- 
dra^^*into^4iret%trc^edf?r\^^^^^^^  --    ^^    «"   -^ 

l^rVt^o^^anT'sh^peTr^^slV^t  ^^^  ^^^^^^  I"  f  \-^- 
finished  product  i?  unique  in  that  T^'  *^^  ^^K^^i  ^™*^"  k^^"«^  *^f 
it  is  amenable  to  heat  ^eatment !  "^^ Y  .""^"^'j"  \?  i^^J  J^^af^e  it 
to    develop    uniformly   high   hard-   '1  Ji?-^  constanUy  by  heavv  trucks 

ness  throughout  large  eross  sec-  *^^"^'''^  ""^'^  ^^^ 't""^''^"^  ^^•'*'" 
f^nnc    T«  o^vijfj^u   -l  ,  .*^\.  lan    area    opposite    the     pumpmg 

tions.  In  addition,  It  possesses  high  !i„„«.  The  hic-hwav  i<?  the  onlv 
resistance  to  most  corrosive  media  IP^^^^*  t'^^.  "W"^^^  •^  /"^  °^}' 
Rao»Uo    ^f    inn  V"        •  ■      iapproach    to    the    dam    from    the 

rvesuits    01     lUO  -  hour    immersion         .i.     mi.         _it-  ^^     j.     ^i. 

iuuiiciMUH  gp^^j^     »pjjg  northern  route  to  the 


said^to  eliminate  the  weakest  point  I  strength    and    corrosiorVesistancI    ^^^^JonUnula%n%llt\Sret^^^  Okanogari.     Omak 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  from  other  <txcha 

Enterprise  10910    -  TW inoai<s  36i 


'v 


BURKE  FORM  CLAMPS 


8NAP    TIES                             TIM-BER    RINGS  CURING    COMPOUND   P 

EXPANSION    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

Ail   Types  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street        San  Francisco      -       Phone  GArfield  8768 
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FULLER 

SHOWER 

DOORS 


i/te  L&U 
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in  chimney  construction.  It  is  de- 
scribed as  a  single  refractory  cast- 
ing, furnishing  in  one  operation 
a  complete  unit  to  receive  the  fur- 
nace installation.  Provided  in  the 
construction  are  a  flue  entrance, 
a  flue  liner,  a  baffle  plate  to  in- 
crease draft  and  prevent  soot  fires, 
and  a  clean-out  opening  with  clos- 
ure. This  single  refractory  cast- 
ing is  tested  to  withstand  2400  deg. 
F.  for  safety  and  to  assure  that 
flue  drafts  will  not  be  impaired  by 
openings  due  to  grouting  shrink- 
age. It  is  approved  by  Fire  Under- 
writers. 

The    Pittsburgh    Safety    Flue 
eliminates  the  multiple  joints, 
cracks  and  patches  necessitated  by 
old    fashioned    chimney    construc- 
tion.   It  prevents  sparks,  flames  or  i 
fumes  from  escaping  at  the  joint  I 
where  the  furnace  flue  enters  the  } 
chimney.    By  having  the  clean-out  , 
opening  project  from  the  wall,  con-  , 
venience  is  claimed,  since  this  fea-  j 
ture   permits  placing   a  receptacle  j 
under    the    opening    for    complete  i 
capture  of  loose  soot.  A  plug  type  I 
closure,   also   made   of  refractory,! 
eliminates    hinges,    prevents    rust-^ 
ing  and  sticking.    Made  in  stand- 
ard size  9  X  13-inches  outside  flue 
dimensions,  the  Pittsburgh   Safely 
Flue   is  designed   to   receive   flue  I 
pipe  of  7-,  8-,  9-  and  10-inch  diam-  j 
eter.     For     complete     information 
write  New  Castle  Refractories,  De- 1 
rartmont  No.  9,  New  Castle.  Pa.    I 


and   Nespelem,  is  not  affected. 
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COBURN  &  MONTAGUE 

ENGINEERS 

— Surveys    and    Investigations — 

— Design  of   Industrial  Buildings — 

— Airports — 

— Water   Supplies — 

— Supervision    of   Construction — 

12  So.  First  St.,  San  Jose,  Calif. 
Ballard  6245 
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Did  You  Know  That  .  .  . 

nnrti^l^^f!''  "^^ "*'*'*  Sons-Ketnan  Company,  pioneer  marbl 
porters,  have  announced  that  within  a  few  weeks  they  will  be 
«Sh  A"  ""  ^^^^  operation.  The  firm  was  established  in  1866 
and  this  »xu^..4mnement.  heralds  t.he  conclusion  of  their  third 
oK  /!J^P  °"  '"  operations  during  their  business  life.  The  first 
shut-down rfjame  with  the  firo  and  earthquake  of  1906,  and  woHd 
^ars  accounted  for  the  other  two.  Their  San  Francisco  office 
and  mills  are  located  at  501-575  North  Point  Street.  The  Los 
Angeles   branch  is  located  at  1801    South   Soto   Street. 

-O- 
Fred  Wear  and  Phil  Schwartz  have  opened  oflices  as  Western 
States  representatives  of  the  Fuse  Indicator  Corp.  of  Rockville, 

«  «l«n  ^^*'  ^V^^'  ^>t  P'^*^  ^^  *^'s  ^^^itch  is  equipped  with 
a  small  neon  lamp  within  a  housing  and  is  so  aut;omatically 
arranged  that  when  your  lights  are  out  "Blowglow"  is  on  and 
vice  versa  The  firm  will  also  handle  a  dead  front  fuse  holder 
o  ^ir*"  T  ^-!ii"''a^*  principle  in  that  when  a  fuse  blows 
a  small  neon  lampTToeatea  at  top  of  the  fuse  holder,  is  lighted 
faalitating  a  safe  rapid  change.  Thij;  product  will  soon  be  re- 
leased  to   civilian   use,   the   U.    S.    Navy   having   taken   factory 

^f  fon  m"  u^.^^c.'^'^f-  ^^'T""  u^"^  Schwartz  are  at  present  located 
at  420  Market  Street.    Telephone  SUtter  8854 

-0- 
Ernest  Werthheim,  landscape  architect,  announces  reopening 
of  offices  San  Francisco:  222  El  Camino  Del  Mar,  telephone 
W^  T  ll?o'  t?^  Angeles:  6637  Cahuenga  Terrace,  telephone 
wuiside  •616^..  Iha  firm  u  prepared  for  landscape  consultation 
planning,  supervision  of  construction,  or  complete  construction 
as  desired,  and  specializes  in  exterior  decoration  of  hotels  and 
resorts. 

-0- 

Newsom  and  Bechtel,  genaral  contractors,  formerly  located 
at  2287  Telegraph  Avenue-  Berkeley,  announce  the  moving  of 
their  offices  to  their  newlyl  constructed  quarters  at  57G0  Shell- 
mound  Street,  Enuryville  8>>Mephone  OLympic  5572. 

o.  J.  AinwiOi»o  Consti action  Company  is  removed  from  its 
former  location  at  2136  Alemany  Blvd.,  and  is  now  established 
ill  new  quarters  at  2100  Oakdale  Avenue,  San  Francisco  Tele- 
phone Mission  1490-1491. 


CPA  Issues  New 
Housing  Priority 
Regulation  No.  33 

The  Civilian  Production  Admin- 
istration, in  an  effort  to  relieve 
the  critical  housing  situation  and 
to  assist  builders  in  obtaining  ma- 
terials, ha.§  issued  Priority  ReR- 
ulation  No.  33,  which  pmvidei*  for 
the  tssuanee  of  preference  ratings 
on  houses  costing  |10,000  or  less 
and  renting  for  ^0  or  less,  in  con- 
nection with  preference  in  pur- 
chase or  occupancy  granted  to  vet- 
erans. -^ 

Dated  December  fl,  1»46,  and 
effective  January  15,  1946,  the  reg- 
ulation was  directed  to  all  Direc- 
tors of  State  and  district  offices  of 
the  Federal  Housing  Administra- 
tion, which  has  been  designated  to 
act  as  processing  agents  in  this 
program,  under  the  terms  of  which 
an  HH  rating  has  been  established 
on  the  following  critical  hou.sing 
materials:  Common  and  face  brick; 
clay  sewer  pipe;  structural  tile; 
fypsum  boanl  and  lath;  cast  iron 
soil  pipe  and  fittingrs;  cast  iron  ra- 
diation; bath  tubs  and  cast  iron 
fixtures;  and  lumber  and  mill 
work.  Additions  or  deletions  from 
this  schedule  may  be  made  from 
time  to  time  by  CPA. 

The  regulation  provides  that  ap- 
plieants  must  give  in  general  spec- 
ifications and  plans  of  what  is  pro- 
posed to  be  built  under  the  Recon- 
struction Housing  Program  and 
must  specify  the  sales  price  or 
rental  at  which  the  residence  wnll 
be  made  available  to  veterans.  The 
FHA  will  judge  whether  all  con- 
ditions are  reasonable  in  relation 
to  the  utilities  offered. 

Applicants  must  show  that  they 
are  ready  and  able  to  start  con- 
struction within  60  days  after  re- 
ceiving a  preference  rating;  that 
they  have  effective  control  of  the 
land;  that  financing  is  assiu-ed; 
and  that  local  building  permits, 
utility  services,  etc.,  have  been 
provided  for.  The  application  must 
be  renewed  if  the  work  is  not  start- 
ed in  the  designated  time.  Fur- 
thermore, the  applicant  must  agjree 
to  make  the  residence  available 
only  to  veterans  during  the  period 
of  construction  and  for  30  days 
thereafter,  at  the  conclusion  of 
(Continued  on  Page  Three) 
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SHEARED 


A.  W.  SUPER 
DIAMOND 


WIDTHS  TO  96     INC. 


Beatie  Steel  &  Supply  Co.j  Inc. 

1650  •■  32rfd   Street  HUmbolcft   SI  22 

OAKLAND  8.  CALIFORNIA 
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All  glass  used  is  a  full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  arvd  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UUPFULLCA   £.  CO* 


301  Miuion  Street 
959  Tenth  Street 


San  Francisco      •      EXbrook  7151 
Oakland       •        GLcncourt  01 67 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers  -   High  and   Low  Pressure 

Steam  Traps  -  Valves  -  Strainers 

Fans    -     Blowers     -     Heating     and 

Cooling    Coils 

Phone  MArkct  2921 
"Tell  Us  Your  Problems" 

^?-^    10th    ST.,   SAN    FRANCISCO 


^.£?    ■      'WiiLtta    liL.  -■"';•:■  - 


b*J; 


fflinTs 


1(if« laboratory  Controlled' 
to  frofoisionol  Painters' 
-,    Mif  h  Standards 

iRiiiin  Pifii%compinv 

4th  ft^AiMison  Sts '  iericeley  1,  CoUf. 
Phone:  BErkeley  3440 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Fnone  Mission  1636  -  0755 


WE'RE  LOOKING  FOR 

NEW  BUSINESS! 

VENT  ILATING 
GAS  HEATING 
WIRING^  FANS 
REFRIGERATION 

(Commercial  and  Industrial  Only) 
50  Top  Qualify  Journeymen  Medianfcs 

O'KEEFFE/The  Fan  Man 

55  ELEVENTH   STREET,  near  Morkot 

Telephone  JMAHcef  6333 


CUSTOM  BUILT  TO  YOUR  NEEDS 
in  accordance  with  correct  engineeriiKg 
principles  yet  retaining  the  advantages 
of  Standard  Structural  Practice  — 

•  Additions  readily  available    •  Durable 

•  Maximum  capadfy  •  100%  salvage 


Michel  &  PleHer 

Iron  Works   Inc. 


APilTON 


Pf»0  DUCTS 


T*nth  arid  Harrison  •  San  Francisco,  Californio 
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DAILY    PACIFIC 


3BSE 


i^m  I       I    ^m I 


BUILDER 


T.HUR..SDAY,  JAMJARY  10,  1946! 


ADVANCE  COflMPTRirGTION  REPORTS 


DAILY  PACIFIC  BUILDER 


lMu«d  Every  Morning.  Exc«H  %altw4m3f,  Sunday  and  L»§»1  H«tMi«y» 

DAJLY  PACIFIC  BUILDSai  to  tf  I|U«««r  0»*»tr»e"!!?.*ilSU!S  **** 

c*v««4ii«  ail  principal  buiid^  an4  a««*n*gf»f  yol*f«*' 

c«i»olM*t©<J  Janufcry  2,  llil.  ^?*  i^ifJfSi -f^f^** 

C«n»tnioU<»  lUporta.  A  Ijig/H  WewraaforoT  g««»- 

er»l  circulation  aa  AifltoaA  ky  »•  flup«nor 

C«urt  af  Baa  Fraaetoco  Owatty. 

SUBSCRIPTION  RATES:        ,   „.     .    -.  ^  --^ 
|9.tt  par  Month;  |M  par  Yaar  (PayaWa  In  Advanoo).  Sln|l«  C^y*  «• 

BDtarod  aa  Saoood-Claas  matter  July  25,  1907.  at  the  pcpt  ottUf 
at  8aa  Fnunolaoe,  California,  under  the  Act  of  Man^   S,  IfTf 

PoUuliedbT 
STARK-RATH  FRIN'nNG  4c  PUBUSHWG  CO* 
Under  a  maamgeBoank  sgi  fiiniMi 
F.  W.  DODGE  CORPORATION,  ( 

Q   E.  MoQAVRAN,  Editor  J.  E.  •DQER8,  AdvartMnf  Manaear 

465  Teatfa  St,  San  Francisco  3  TeLt  MArkd  7110 


January  10,  1946 
BIDS  OPENED 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
— C.  E.  Walt.  San  Franclaco,  at  |536» 
submitted  low  bid  to  the  office  of 
the  district  engineer,  Federal  Worka 
Agency.  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  new  partitions, 
etc.,  at  the  U.  S.  Poat  Office  at  San 
Jose. 

Other  bidders  were: 

Nick  Hemmingo,  San  Francisco, 
1800. 

Adam  Arras  ft  Son,  San  Francisco, 
11272  •     7 


BUILDING  SECTION 


NEWS  INDEX 

For  oanvanlant   roforanoa,  ftawft 
reports  In  tMs  section  ara  olaaal- 
flMl  aa  follows: 
Apartmonta  „ 
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FactoHoo  and  Warohouooa 

Flat* , . 

GaragM  4  Sorvloo  Statlonau. 
Federal  Building*  ______ 

Ctuii  Biiildlngs  

HooplUlo ,__«,«_»_« 

Hotala — _— 

lea  and  Cold  Storage  Plaata.  11 

Power  Planto ^  If 

Pub.  BIdga,  Firohoaooa,  Jail*  IS 
Reoidonoaa      .  14 

Schoolo  I  IS 

Banks,  Storoo  and  Offlooa  It 

Theatoro   —  ,  17 

Wharvoo  and  Daoka  IS 

Miscollanoouo  ConstruoUon It 

MIso.  Su^flloo  and  MatoHaia  M 
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^fSvS^ylO,  1940 
FIRE  LOSS 

SANGER,  Fresno  Co.,  Calif.— Fire 
recently  destroyed  the  frame  fruit 
packing  house  at  the  Waverley  Vine- 
yards, McCall  and  California  Aves.. 
in  Sanger,  with  damage  estimated  at 
$15,000.  4 


January  10.  1946 
TO  START  CONSTRUCTION 
WAREHOUSE  Cost,  $82,000 

OAKLAND.   Alameda   County,   Calif. 

421  Madison  St 
Construction  of  one-story  brick  ware- 

hotiaa. 
Owner — Alice    G.    Lucas,    617    Santa 

Barbara  Rd.,  Bericeley. 
Engineer— R.  H.  Cooley,  969  33rd  St, 

Oakland. 
Contractor — John    J.    Moore  Co..    969 

33rd  St,  Oakland.  •    4 


January  10,  1946 
BIDS  OPENED 

SANTA  MONICA,  Los  Angelea  Co., 
Calif.— J.    H.    Valloy,  SlSl   Collsoum, 

Los  Angeles,  at  $685,  submitted  low 
bid  to  the  office  of  the  district  oagi- 
neer.  Federal  Works  Agency.  Public 
Buildings  AdmlnistraUon,  838  U.  a 
Appraiser's  Bldg.,  San  Francisco,  for 
wire  mesh  partitions  and  new  parti- 
tions at  the  U.  S  Post  Office.  Santa 
Monica,  Los  Angeles  County. 

Other  bids  were: 

James  I.  Barnes  Construction  Co., 
Santa  Monica,  $990 

David  Weln,  Los  Angeles.  $1000. 

Art  Pinner  Jr.,  Los  Angeles.  $1800. 

•     7 


January  10,  1946 
BIDS  OPENED 

BERKELEY,  Alameda  Co.,  Calif.— 
Nick  Hemminga,  627  38th  Ave..  San 
Francisco,  at  $1250.  submitted  low 
bid  to  the  office  of  the  district  engi- 
neer, Federal  Works  Agency,  Public 
Buildings  Administration,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco,  for 
new  marquee  at  the  U.  S.  Post  Offico 
at  Berkeley. 

Other  bids  were : 

C.  E.  Wait,  San  Francisco,  $1366. 

Adam  Arras  &.  Son,  San  Francisco, 
$1450. 

Patrick   Sofarelli,   Hayward,    $1780. 

•    7 


APARTMENTS 


January  10,  1946 
PLANNED 

GLENDALE,  Los  Angeles  Co., 
Calif.— Francis  C.  Ford,  3007  S.  Gene- 
see Ave,  Los  Angeles,  will  build  a 
28- unit  apartment  court  at  1501-07  B. 
Broadway,  Glendale,  for  self;  frame 
and  stucco  construction ;  cost,  $90,000. 

1 


January  10,  1946 
BIDS  IN— HELD   UNDER 
ADVISEMENT 


CANNERY 


CLUB  BUILDINGS 


Juanry  10,  1946 
PREPARING  PLANS 
I  LEGION  HALL  Cost  $150,000 

MADERA,  Madera  County,  Calif. 
I  Construction  of  American  Legion  hall 
building. 


14—      RESIDENCES 


January  10,  1946 
PLANS  BEING  FIGURED— BIDS 
OPEN  JANUARY  24,  1   P.  M. 
NURSERY  AND  RESIDENCE 

Approximate  Cost  $25,000  j  FIRE    LOSS 


fice  building  at  1433  Vine  for  Capitol 
Records,  Inc..  same  address;  oati- 
mated  cost  $100,000.  Myers  Bros..  8407 
San  Fernando  Rd.,  Los  Angeles,  will 
be  tho  contractor.  it 


SUB  •  IIDS  WANTED 


January  10,  1946 


SAN  FRANCISCO.  Valencia  St  be 

tween  24th  and  25th  SU. 
Construction    of   frame   nursery    and 

residence  building. 
Owner  — Mrs.    Lois     Shaxpe    Knlj^t, 

c/o  architects. 
Architects — Clarence  O.  Peterson  and 
Wendell   R.   Spackman,  604  Mis- 
sion St  •     14 
Plans  have  been  furnished  the  fol- 
lowing contractors: 

A  J.  Hopper  Co.,  243  Langton  St, 
San  Francisco. 

Midstate     Construction     Ca,     1297 
Bush  St.,  San  Francisco. 

C.  L.   Wold  Construction  Co.,   Ltd., 
4412-16  Fulton  St,  San  Francisco. 

Rademann-Glusto,    40  Rlngold    St., 
San  Francisco.  *    14 


DOWNEY,  Los  Angeles  Ca,  Calif. 
— The  All -American  Supermarket,  181 
E.  Firestone  Blvd.,  Downey,  was  re- 
cently damaged  by  fire  which  cauaed 
an  estimated  loss  of  $150,00a  16 


January  10, 1946 
PLANNED 

PASADEH^A,  Los  Angeles  Co., 
Calif. — Jack  Blffle,  925  Eyndon  Way, 
South  Pasadena,  will  erect  a  one- 
story  market  and  store  buildinjir  at 
2634-70  B.  Colorado  St.  Pasadena, 
for  self:  282x144  feet  in  area,  rein- 
forced brick  and  concrete  construc- 
tion ;  cost  $148,000.  Plans  were  pre- 
pared by  Russel  L  Perin,  engineer, 
232  W.  Main  St  Alhambra.  16 


January  10,  1946 
PLANS  COMPLETED 
COMMERCIAL  BLDG    Cost,  $125,000 
OAKLAND.   Alameda   County,  Calif. 

Broadway    between    Hobart   and 

21st  Sts. 
Construction  of  two-story  commercial 

building    (50x46  ft),  glass  front 

Owner— Lewis  ft  Lewis.  2098  Broad- 
way, Oakland. 

Architect  —  Wm.  E.  Schirmer,  1419 
Broadway,  Oakland.  ^^ 


January  10,  1946 
PREPARING  WORKING 
DRAWINGS 

RESIDENCE  Approx.  Cost.  $9000 

SAN   JOSE.    Santa  Clara  Co.,   Calif. 

Comer  S.  15th  and  WUUam  Sts- 
Construction  of  one-story  frame  and 

wood      exterior      residence      (six 

rooms). 
Owner— Louis  Doerr,  c/o  architect 
Architect— Gifford    E.    Sobey,    69    a 

First  St.,  San  Jose  *     1* 


ti*»oir   re^ui 


ioolrlnf  taO'-OiOt  an  any  jak  ar«  invited  t«  make  knwmn 
in   thi'»   oo«iimn.     Tharo  la  no   onargo   for  ttiia    ••rvfoo. 


Edaamont  Sahool  Addn^  San  Bruno;   BIdo  open  January  11,  •  p.   m. 
Richard  IMhioehl  ft  Oo.  490  Saa  Mateo  Are..  Saa  Bruno  <Sas  Bruno  974> 
Carxioo  ft  Qautler.  M8  Oooan  Ave..  San  Frandooo  (JUnlper  4-8061) 
Pater  Bartorlo.  2€B  CleaMtntlna  St.  San  Frandoco  (GArfleld  8317). 
S.  J.  Amoroao  Cooatr.  Co..  2190  Oakdalo  Ave..  S.  F.   (Mission  1490). 
Moore  ft  Roberts,  698  Mission  St,  San  Frandooo    (GArfleld  8S79). 
Midstate  Constr.  Co.,  1297  Bush  St.  San  Francisco  (ORdway  4638). 
M.  K.  King,  Inc.,  231  Franklin  St.  San  Francisco   (UNderhill  8209). 


January  10.  1946 

PLANNED 

AUTOMOBILE  SALES  BUILDING 

TURLOCK.  Stanislaus  County,  Calif. 
E.  Main  and  Palm  Sts. 

Construction  of  building  for  automo- 
bile agency. 

Owner — Thurman  Woods,  218  Orange, 
Turlock. 

Architect — Not  announced.  *    16 


15— 


SCHOOLS 


CHURCHES 


January  10,  1946 

PREPARING  PLANS 

CHURCH  BUILDING      Cost  $100,000 

BERKELEY,  Alameda  County,  Calif. 
Durant  Ave.  between  Shattuck 
Ave.  and  Milvia  St 

Construction  of  church  building  with 
seating  capacity  of  500  to  7W)  per- 
sons. 

Owner — St.  Paul's  United  Presbyte- 
rian Church,  Dr.  Fmacis  Shunk 
Downs,  pastor.  College  Women's 
Club,  2680  Bancroft  Way. 

Architect  —  Frederick  L.  R  Confer, 
1214  Webster  St..  Oakland.       •     3 


SAN  JOSE,  Santa  CHara  Co..  Calif. 
Cor.  Phelan  Ave  and  Senter  Rd. 

General  construction  of  a  reinforced 
concrete  fruit  and  vegetable  can- 
nery on  23-acre  site,  consisting 
of  main  manufacturing  building, 
a  boiler  house,  finished  stodk 
warehouse  and  cold  storage  unit 

Owner — Beechnut  Packing  Co.,  CTana-  ) 


Cost,  $1,000,000  ,  Owner— American   Legion,   c/o  Com- 


mander Frank  Blayney,  Madera. 
Architect  —  David    H.    Horn.    Rowell 
Bldg.,  Fresno.  8 


10— 


HOTELS 


johare.  N.  Y. 
Architects— Binder    &    Curtis.    35   W. 
San  Carlos  St.,  San  Jose. 
General  construction  bids  were  re- 


January  10.  1946 


>  PLANNED 
MOTEL  ADDITION 
CHICO,  Butte  Co..  CaUf.    SE  Corner 
2nd   and   Normal 


January  10,  1946 
PLANNED 
GRAMMAR  SCHOOL 

Cost,  $600,000  to  $600,000 
SUNNYVALE,    Santa   Clara   County. 

Calif. 
Construction  of  new  grammar  school 
building,    probably   of    wood    and 
stucco  construction. 
Owner  —  Sunnyvale    School    District. 
Stanley      Ellis,       superintendent, 
Sunnyvale. 
Architect— Not  selected. 
Construction  is  scheduled  for  1948. 

•     15 


January  10,  1946 

COMPLETING   WORKING 

DRAWINGS 

STORES  AND  APARTMENTS 

OAKLAND,  Alameda  County,  Calif. 
N.  Grand  Ava  east  of  Euclid 
Ava 

Construction  of  building  to  contain 
six  stores  and  four  studio  apart- 
ments on  second  floor;  each 
apartment  to  consist  of  living 
room  with  twin  wall  beds,  din- 
ette, kitchen,  dressing  room  suad 
separate  rooms  for  washbasin, 
tub  and  toilet  1 

Owner — Foster  W.  Weeks.  i 

Plans  prepared  by  W.  C.  Helms,  1759  1 

Broadway.  Oakland.  j 

Plans  will  be  completed  and   bids  ' 

asked  early  next  week.  *     16  { 


Altar  BMg.,  Qrant  Avo.  and  Maklon  Lena.  S.  F.;   Bids  open  Jan.  11,  3  PM. 
Dinwiddle  Constr.   Co.,   Inc..  210  Crocker   BMf..   S.   F.    (KXbrook  5616). 
MacDonaJd.  Ycwing  &.  Nelson,  127  Montgomery  St,  S.  F    (SUtter  8296). 
O.  P.  W.  Jensen  &  itons,  Inc..  320  Market  8t.  S.   F.    (GArfleld  2444>. 
Parker,  Steffeno  ft  Pearoe,  185  South  Park.  San  Francisco  (EXbrook  609) 
H.  H.  Larsen  Co..  64  South  Park    San  Francisco  (E:iXbr\>ok  3190,  3191) 

Altar  Hotel  Drake  WilohiAo,  San  Francisco;  Btdt  open  Jan.  11,  2:00  P  M 
Swlnerton  ft  Walberg  Ca.  225  Bush  St,  Skn  Francisco  (GArfleld  2980; 
Barrett  ft  BQlp.  918  Harrison  St    San  Francloco   (DOuglau  0700 >.  / 

Howes  A  Whltaker,  626  Russ  Bldg.,  Slan  Frandooo   (GArfiekl  5729). 
M  K.  King,  Inc..  231  Franklin  St.  San  Francisco   (UNderhill  6309). 

Alter  Admin.  Bldg.,  Qoldon  Goto   Bridge;    Bids  open  January  11. 
MacDonald,  Young  A  NtOson.  127  Montgomery  St.  S.  F.   (SUtter  8296). 
Mobre  A  Roberts.  693   Mission  St,  San  Frandooo   (GArfleld  85T9). 
Barrett  A  UUp,  918  Haxnson  St.  San  FrandaoD   (DOuglae  0700  >. 
Midstate  Cotnstr.  Co.,  12C7  Bush  St.  San  rraadaco   (ORdway  4638). 
Adam  Arras  ft  Son,  116  New  Montjiromery  St,  S.  K    ^GArfiwid   8381). 
Kmpire  CoOatr.  Ca.   Ltd..  844  Harriet   St,   SI   F.    (HEmlock    3400). 
H.  H  Larsen  Co..  64  South  Park.  San  Francisco  (EXbrook  3190,  3191) 
R  A.  Cullen.  478  Jackoon  Stroot  San  Francisco    (SUttor  1961). 


Tamalpalo  Motor  Saloo  Bldg.,  Mill  Valloy;    Bids  open   Jan.  14,  4   P.  M. 
Pariior.  Steffons  ft  Pearce.  186  South  Parte,  San  Francisco  (EXbrook  66S9) 
Do  Luca  A  Son,  1745  Filbert  Street  San   Franclaco    (OKdway   3(100 
Howes  A  Whltaker.  626  Russ   Bldg.,   San   Francisco    (GArfleld   6729). 
Stolte.  Inc.,  8451  San  Leondro  St.  Oakland   (TiUnldad  1064). 
M  J.  King.  Inc.,  231   Franklin  St.,   San  Francisco    (UNderhill   8209 >. 
Younger  Constr.  Co..  575  Mission   St.   San   Francisco    (SUtter  8266). 
D.  S.  CUnton,  3  Coronet  Ave,  MiU  Valley   (MIU  Valley  887). 

Prefabricated  School  Bldg.,  Williams  Seh..  Conoord;  Bids  open  Jan.  11,  4:99 
Wm.   M  Oneuner.  Jr..  2727   Parker  St..   Berkeley    iBErkeley   2877) 
M.  J.  King,  Inc.  231  Franklin  St.  San   Francisco   (UNderhill  8309). 
Willis  F.  Lynn.  1040  Folger  Ave..  Berkeley   (BHh-keley  6044). 
C.   F.   Parker,   1644  Monterey   Blvd..   San  Francisco    (OVerland  8723). 


January  8,  1946 
PLANS  COMPLETED 
CHURCH  Cost.  $40,000 

MODESTO,  Stanislaus  County,  Calif. 
Construction    of    frame    and    stucco 

church  building. 
Owner — C!hurch    of    Christ.    Modesto. 
Architect— C.  N.  Hilbum,  1211  K  St, 

Modesto. 
Owner  will  take  sub-bids.  •     3 


January  10,  1946 
CONTRACT   AWARDED 
CHURCH 

SAN    FRANCISCO.    Teresita    Boule- 
vard and  Arroyo  Way. 


ceived  January  8  and  are  being  hekl    Construction    of    two-story    Spanish - 

under  advisement  pending  opening  of  j         type    35-room    motel    addition    to 

mechanical    bids    on    January   12,    3  j         the  Hotel  Oaks ;  tile  roof. 

P.  M  *    *  i  Owner- Frank   Stef  fens,    Mgr.,   Hotel 

»  1         Oaks    Chico. 

January  10,  1946      i  Architect— Not  Announced.  10 

PLANNED  i  

FACTORY  ADDN.         Cost,  $1,000,000' 

SAN  FRANCISCO.  Alameda  St  be- 
tween Florida  and  Bryant  Sts. 

Construction  of  factory  addition. 

Owner  —  Rainier    Brewing    Co.,    1560 
Bryant  St 

Engineer— KaJ  Theill,  580  Market  St 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 


Jsnuary  10.  1946 
PLANNED 

COMMERCIAL  BLDG.    Cost,  $150,000 
OAKLAND,   Alameda   County,   Calif. 

29th  and  Broadway.  i 

Construction  of  commercial  building.  ' 
Owner — Transport  Motor  Co.,  Re>Tiold  1 

C.    Johnson,     president,     3851     E.  j 

14th  St,  Oakland.  | 

Architect— Not  announced.  1*  i  Ward  BIdgo.,  Stockton  Stato  Hoop.,  Stockton;  Bids  open  Jan.  29,  i:tt9  F.  M 


BIdgs.,   Servloos,    Rooorvo    Fleet    Berthing,   Mare    Island;    NOy    1 
17459;    Bids  open   January   14,  11    A.   M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6906-7064). 
Moore  A  R<)lt>erts.  693  Mission  St.,  San  Francisco   (GArtiold  8S79). 
Peter  Kiewlt  Sons  Co..  442  Post  St.  San  Francisco   (KXbrook  6736) 


January  10,  194tJ 
CONTEMPLATED 
LABORATORY   BUILDINGS 


January  10,  1946 
FIRE  LOSS 

BERKELEY,  Alameda  Co.,  Calif.— 
Fire  recently  damaged  the  Shattuck 
cocktail  lounge,  3101  Shattuck  Ave.. 
Berkeley,  owned  by  Marvin  Branch, 


RICHMOND.  Contra  Costa  Co..  Cal. 
Construction  of  laboratory  buildings. 
Owner  —  California    Research    Corp., 

c/o   Standard   Oil  Co.,  226   Bush 

St.  San  Francisco. 
Plans  by  Engrg.  Dept  of  Owner.      4 


^°*^  ^•^'*^;^    *781  Proctor  St.  Oakland,   with    loss 


estimated  at  more  than  $10,000. 


GARAGES  AND 
SERVICE  STATIONS 


January  10,  1946 
CONTRACT   AWARDED 
GARAGE,  ET(^  Cost,  $18,000  ' 

LOS  GATOS,  Santa  Clara  Co..  Calif. 
Construction  of  one-story  garage  and 

distributor's  building  (4800  sq.  ft 

in  area). 
Owner — Fox  Motors,  Los  Gates. 


Juanry  10,  1946 
PREPARING  PLANS 
CITY  BUILDING  Cost,  $150,000 

CHOWCHILLA,    Madera    Co.,    Calif. 
Construction  of  two-story  munldpal 

building. 
Ownet^-City  of  Chowchilla,  City  Hall, 

Chowchilla. 
Architect  —  David    H.    Horn,   Rowell 

Bldg.,  Fresno.  18 


Construction  of  new  church  building.  

Owner— Mlraloma  Community  Church    Yr^ulL^*  "ri4#f"^^''''Tr     flMt*v     M    a 
A..„uw^*_v    n    T>-«^«    999  x>».f  a*     Architect— Gifford    E.    Sobey,    69    S. 

first  St,  San  Josa 
Contractor— J.  C.  Monk  ft  Son.  45  Talt 
Ave.,  Los  GatdS. 
Construction   is   scheduled  to  start 
next  week.  •    6 


Architect— V.  O.  Raney,  233  Post  St 
Contractor— De  Luca  A  Son,  1745  Fil- 
bert St  •    8 


FACTORIES  AND 
WAREHOUSES 


Jamuary  10,  1946 
CONTRACT   AWARDED 

SAN  BERNARDINO,  Calif.— C.  J. 
Baker  240  17th  St..  San  Bernardino, 
at  approximately  $120,000,  awarded  a 
contract  for  the  construction  of  a 
tt^ore  «r.d  warehouse  building  at  348 
S.  E  St.,  San  Bernardino,  for  W.  P. 
Fuller  A  Co.,  397  E  St.,  San  Bernar- 
dino. Plans  were  prepared  by  Asso- 
ciated Architects  Walter  Culver,  2022 
Fuller  Blvd.,  San  Bernardino,  and 
Adrian  Wilson.  Architects'  Bldg.,  816 
W.  5th  St,  Los  Angeles.  4 

January  10,  1946 


PLANNED 

FULLERTON,  Orange  Co..  Calif.— 
Kohlenberger  Engineering  Corp.,  806 
S.  Spadra.  FuUerton,  has  purchased  a 
tract   of  approximately  six  acres  on  January  10,  1946 

W.  Commonwealth  Ave.,  Fullerton,  as  '  NO  BID.S  RECEIVED 


7— FEDERAL  BUILDINGS 

January  10.  1946 
BIDS  OPENED 

LOS  ANGELES,  Calif.— H.  F.  Far- 
rtngton,  1649  N.  Lakewood,  Rivera, 
at  $118,500,  submitted  the  low  bid  to 
the  Los  Angeles  Coimty  Board  of 
Supervisors,  501  Hall  of  Records.  Los 
Angeles,  January  2.  for  the  construc- 
tion of  facilities  for  housing  of  Juve- 
niles at  sheriff's  training  center.  1060 
N.  Eastern  Ave.,  City  Terrace  (Con- 
tract No.  1),  Specification  774.  Plans 
were  prepared  by  R.  E.  Ehonerd,  Loa 
Angeles  County  chief  mechanical  en- 
gineer. 

Harvey  A.  Nichols  Co..  at  |124.596» 
submitted  the  only  other  bid. 


January  10.  1946 
BOND  ELECTION  PLANNED 
MEMORIAL  BUILDING 
PINOLE,  Contra  Costa  Co.,  Calif. 
Construction   of  a  frame  and  stucco 
memorial  building  to  contain  an 
auditorium,  gymnasium,  meeting 
room  and  kitchen. 
Owner — City  of  Pinole. 
Architect— Harry    A.    Bruno,    Syndi- 
cate Bldg.,  1440  Broadway,  Oak- 
land. 
At   the  next  meeting  of  the  City 
Council,  January  21,  it  is  planned  tp 
set  the  date  to  vote  bonds  in  the  sum 
of    approximately    $30,000   to    finance 
construction.  •    18 


January  10,  1946 
BIDS  OPENED 

SAN  FRANCISCO.— J.  W.  Bender 
Roofing  A  Paving  Co.,  1999  BryanI 
St..  at  $970,  submitted  low  bid  to  the 
Department  of  Public  Works,  Room 
282  City  Hall,  for  rerooflng  Junior 
Museum,  Ocean  Ave. 

R  F.  Smith,  at  $991,  submitted 
only  other  bid.  •     18 


January  10,  1946 

BIDS   WANTED 

COACHELLA,  Riverside  Co,  Calif. 
—Until  February  4.  8  P.  M.  bids  will 
be  received  by  the  Coachella  Valley 
Union  High  School  District  of  River- 
side County  at  the  high  school  for 
the  construction  of  a  l-stor>',  7-room 
reinforced  concrete  addition  to  the 
high  school ;  cost.  $75,000.  Plans  were 
prepared  by  Architects  Marsh.  Smith 
A  Powell.  Architects'  Bldg.,  816  W. 
5th  St.,  Los  Angeles,  and  are  avail- 
able from  their  office  upon  deposit 
of  $25.  1* 

January  10,  1946 

PROSPECTIVE  BIDDERS 

WAREHOUSE 

RICHMOND,  Contra  Costa  Co..  Calif. 
Comer  8th  and  Ohio  Sts. 

Construction  of  3- story  reinforced 
concrete  warehouse. 

Owner— Richmond  Union  School  Dis- 
trict, W^alter  T.  Helms,  superin- 
tendent of  schools.  1108  Bissell 
Ave.,  Richmond. 

Architects — Dragon  A  Schmidts,  2068 
Allston  Way,  Berkeley. 
Specifications  obtainable  from   the 

office  of  the  architects  upon  deposit 

As  previously  reported,  bids  will  be 
opened  January  25.  10  A.  M. 

The  following  contractors  have 
taken  out  plans  «^     ,  ,.      „* 

M.  J.  King,  Inc..  231  Franklin  St, 
San  Francisco. 

Elmer  J.  Freethy,  1432  Kearney  St, 

El  Cerrito.  ^^^   _.  , 

Clinton  ConstrucUon  Co.,  923  Fol- 
som  St.,  San  Francisco. 

C  L.  Wold  Construction  Co.,  Ltd., 
4412-16  Fulton  St,  San  Francisco. 

Moore  A  Roberts,  698  Mission  St. 
San  Francisco. 

Empire  Construction  Co.,  Ltd.,  S44 
Harriet  St.,  San  Francisco. 

Pariier,  Steffens  A  Pearoe,  186 
South  Park,  San  Francisco.  •    16 

January  10,  1946 

BOND   ELECTION 

EL  MONTE.  Los  Angeles  Co.,  Calif. 
—Voters  of  the  El  Monte  Union  High 


January  10,  1946 

WORK   STARTED 

OFFICE  BUILDING         Cost  $90,000 

NEWARK,  Alameda  County,  Calif. 

Construction  of  1 -story  office  build- 
ing. 

Owner — James  Graham  Manufactur- 
ing Co.,  Newark. 

Architect — Frederick  H.  Reimers,  79 
Post  St.,  San  Francisco. 

Contractor — O.  W.  Williams  Co.,  10 
California  Dr.,  Burlingame.  •     16 


Jas.  I.  Barnes  Constr.  Co.,  941  Kuss  Bldg.,  S    F.  (EXbrook  6906-7054). 
Moore  ft  Roberta,  698  Mloeion  St.  San  Frandoco  (GArflold  8579). 


Market  and  Store  BWg.,  Mill  Valley:   Bids  open   January  14,  4  P.  M, 

De  Luca  A  Son,  1745  Filbert  Street,  San  Frandsco   (ORdway  8600). 
Howes  A  Whltaker,  629  Russ  Bldg..   San  Francloco    (GArfleld   6729). 
Stolte.  Inc.,  8451  San  Leandro  St.  (Oakland   (TRlnldad  1064) 
M  J.  King.  Inc..  231   Franklin  St.  San  Francisco   (UNderhill   8200). 
Younger  Constr.  Co.,  575  Mission   St.,   San   Francisco   (SUtter  8266). 


January  10.  1946 
PLANNED 

COMMERCIAL  BUILDING 
SACRAMENTO,  Calif.   South  side  of 
J  St.  between  22nd  and  23rd  Sts. 
Construction  of  building  for  studio. 
Owner — ^E.  Roy  Walpole.  Sacramento. 
Architect — Not  announced.  16 


Peninsula   Ave.  Ovorcroooing,  San   Mateo;    Bids  clooo   Jon.   16,  2   P.   M. 
M  A  K  Corp..  200  Flnandal  Center  Bldg.,  S.   F.    (Ebrook  7624). 
Robt   McCarthy   Co..   1060  Klrkham   St,   &.   F.    (OVerland   4060). 
Peter  Kiewlt  Sons  Co.,  442  Foot  St.  San  Francisco  (EXbrook  6736). 
Carl  N  Swenson  Co.,  365  Stockton  Ave..  San  Jose  4   (BAllard  2902). 


Danforth   Building,  Oakland;    Bids   opon   anuary   1Z 
Stolte,   Inc.,   8461   San    Leandro   St,   Oakland    (TRlntdad    1064). 


January  10,  1946 
PLANNED 

REMODEL  BUILDING 
SACRAMENTO,  Calif.  725  K  St. 
Remodeling  of  3-8tory  building. 
Owner — Jones,   Brand  A  Hullln.  Inc., 

803  J  St.,  Sacramento. 
Architect — Not  announced.  16 


1  Alter  Continental  Bakery.  York  ft  Alameda,  S.  F.;  Bid  oponlng  dot*  not  sot 

1      G.  P.  W.  Jensen  A  Bors,  320  Market  St..  3.  F.    (GArfl*id  2444 « 

!     Jacks  A  Irvine,   620  Market   Street   San  Francisco   (GArfield   2106). 

1     R  A.  CuUen.  478  Jackson   Street,   San   Francisco    (8Utt€r   1961). 

'     H.   S.   Melnberger.   956   Folsom   St..   San    Francisco    (EXbrook   9857). 


Conversion  Bldg.,  No.  401,  S.  F.  Naftral  Shipyard.  San  Franolioo:    Btd.  open 

January   31,   11    A.    M.  ihwi 

M.  J.  Ktag.   Inc.  231   F^i^nkUn  St,   San  Francisco    (UNderhill   8209). 

Exterior  Alterations,  Southern  Pacific  Hoopltai.  San  Franoisoo;    Bkdo  opan 

January  21,   Noon.  .^a^. 

Swlnerton  A  Walberg  Co..  225  Bush  St,  San  Francisco  (GArfleld  2980) 


January  10,  1946 
PLANS    BEING    FrGUREO— 
BIDS  OPEN  JAN.  17,  1:90  P.   M. 

ALTERATIONS  &  ADDITIONS  ' — ; -    -     ^ — 

SAN  FRANCISCO.    1244  Larkin  St.    [Two   Bridges,  San  Joaquin  County;   BIdo  doao  January  23,  2   p.  ^ 
Alterations  and  additions   to  2-story       Carl  N  Swenson   Co..  365  Stockton   Ave..  San   Jose  4    (BAllard   26(B). 

brick  loft  bldg.  ! ^    ,   _ 

Owner— The  Monogram  Co.,  8264  Mlo-    Labaratory   Bldg..   Moffett    Field;    Bids   close   January  30,  3   P 


V 


M. 


sion  St..  Percy  Barker,  Manager. 
Architect — Steiner  A  Sweeting,  101 
Post   Street. 

Plans  have  been  furnished  the  fol- 
lowing contractors: 

Henry  Arian,  4142  CT€ar>'  Blvd., 
San    Francisco. 

Robt  L.  Wilson,  1297  Bush  Street, 
San    Francisco. 

Empire  Constr.  Co.,  Ltd.,  344  Har- 
riet  St.   S'an   Francisco.       •     •         16 


Erbentraut  A  Summers.  446  Sixth  St..   San   Francisco    (MArket  8810). 


Alter  Loft  Bldg.,  1244  LarkIn  SL,  San  Franclaco;  Bids  open  Jan.  17,  1:80  PM 
Henry  ArUn,  4142  Geary   Blvd..   San   Francisco   (BA>"vi«w   5707). 


17—       THEATERS 

January  10,  1946 
PLANNED 

LOS  ANGELES,  Calif— Academy 
of  Motion  Picture  Arts  and  Sciences, 
Jean  Hersholt  president  IMO  Vine 
St,  Hollywood,  has  announced  plans 
to    take    over   the    Marquis    Theater, 


BUY  MORE   WAR   BONDS  AND   STAMPS 


a  site  for  a  new  factory  for  the  man- 
ufacture of  refrigeration  machinery 
and  equipment  for  selves.  The  main 
factory  building  will  be  approximate- 
ly 700  feet  in  length,  of  steel  and 
stucco  construction.  An  administra- 
tion building  will  be  erected  near  the 
corner  of  Commonwealth  and  Basque 
Aves.  All  plan  work  to  date  has  been 
done  by  the  owners.  4 


BERKELEY,  Alameda  Co.  Calif.— 
No  bids  were  received  January  9.  2 
P.  M.,  by  the  office  of  tho  district 
engineer,  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg..  San  Fran- 
cisco, for  new  composition  roofing 
at  the  U.  S.  Post  Office  at  Berkeley. 

•    7 


January  10,  1946 
BID  OPENED 

SAN  FRANCISCO. —Western  As- 
bestos Co.,  675  Townsend  St,  at  $368, 
submitted  only  bid  to  the  Department 
of  PubUc  Works,  Room  282  City  Hall, 
for  installation  of  acoustical  tile  in 
the  controller's  office,  City  HalL  •     IS 


UNIFORM    •    DEPENDA» 


January  10.  1946 
BID   OPENED 

SAN  FRANCISCO.— Patterson  and 
Elvln  Iron  Works,  280  13th  Street, 
at  $1594  submitted  only  bid  to  tho 
Department  of  Public  Works.  Koom 
282.  City  Hall,  for  repairs  to  main 
entrance  gates  at  San  Francisco  Hos- 
pital, Potrero  Ave.  bet  22nd  and  23rd 
Streets.  •         •  13 


School  District,  Lo8  ^Sf**®"  ^^IJ^Si'    9038  Melrose  Ave.,   Los   Angeles,  and 

"^"^  ''°*^,i?!!)ifP'w^  -?"f^r?^^    lr«m~Jel   the   structure  to  house   the 
to  issue  $900,000  in  bonds  for  the  pur- 
pose of  erecting  new  school  buildings 
and  altering  and  addition  to  present 
buildings.  15 


January  10,  194« 
CONTRACT   AWARDED 

SAN  FRANCISCO.  —  Inlaid  Floor 
Co..  600  Alabama  St.  at  $49.  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  for 
machine  sanding  pine  floors  of  kin- 
dergarten, domestic  science  and 
teachers'  lunchroom  (approximately 
2000   so.   ft)    at  the   Gough    School 

•    15 


organization's    executive    offices,    li- 
brary, film   vaults,   players'   director , 
offices  and  printing  plant ;  estimated  i 
cost,  $100,000.  17 


MacDONALD,  YOUNG  t  NELSON 

General  Contractors 

SpeckHxmg  in  IndiHlnal  and  CimwMrwd  BvfliiBfO 


GRAEME  K.  MacDONALD 

D  ALL  A  J?  YOUNG 

C.  EDWARD  NELSON 


127   MONTGOMERY   STREET 
SAN   FRANCISCO.   CALIF. 
PHONE— SUTTER  8»6 


16—  BANKS,  STORES 
AND  OmCES 


lOOLBSL 


There  is  no 

substitute 

for  good 


•  •• 


January  10,  1946 
BID  OPENED 

SAN  FRANCISCO.— Adam  Arraa  A 
Son.  116  New  Montgomery  Street,  at 
$2230  submitted  only  hid  to  the  De- 
partment of  Public  Worics.  Room  282 
City  Hall,  for  alterations  to  Room 
164,  Traffic  Fines  Bureau.  City  Hall; 
ob  No.  485.  •         •  13 


January  10.  1946 
PREPARING  PLANS 

HOLLYWOOD,  Los  Angeles  Co.. 
Calif.  —  Architect  Adrian  Wilson, 
Architects'  Bldg.,  816  W.  5th  St,  Los 
Angeles,  Is  preparing  plans  for  the 
alteration  and  renovation  of  tho  of- 


January  10,  1946 
PLANS  COMPLETED 

ORANGE  COVE,  Fresno  Co.,  Calif. 
—Architect  Vernon  W.  Hougfiton,  124 
W.  4th  St.,  Los  Angeles,  has  com- 
pleted plans  for  a  SOO-seat  theater 
building  to  be  built  at  Orange  Cove, 
Fresno  County,  for  John  L.  Terrill; 
50x100  feet  In  area ;  cost,  $35,000.       17 

IS— MISC.  CONSTRUCTION 


MMEKTOR  ft  filEEN  LIMBEI  CQ. 

Wholesale  and  JobtMng  Yardo 

LUMBER  -  TIMBERS  -  TIES  -  FIR -REDWOOD 

PONDEROSA  .  SUGAR  PWE 

Oakland 
"=  '  aOOl    LIVINGSTON    STREET 

KEtlog  4-1164 


Bar   frsnclsoo 
1800  ARMY    STREET 
ATwator   1800 


IPII 


mmmm 
I  I  ■  ^ 

FnOOHAiBWAU 


TfiOOUCEO-  B 


PACIFIC  PRODUCTS 

PLASTER 
CRAFT 

CONSTIUCTION 


January  10.  1946 
CONTRACT  AWARDED 

SAN  FRANCISCO.— R  F.  Smith, 
61  Clementina  St.  at  $978,  awarded 
contract  by  the  Department  of  Pub- 
lic Works.  Room  282  City  Hall,  for 
relining  and  flashing  of  gutters  at 
Hall  of  Justice.  *    IS 


[ 


Native  San  Francui»n« 
recently  released  from 
Marine  Corptt  with  badc- 
groiBid  oi  mutual  fricsKb 
in  heavy  construdion  in- 
dustry, desires  sales  por- 
tion witii  equpment  com- 
pany. 

REPLY  BOX   15 

o/o  Dally  Paoiflo  Bultdor 

San  Franeioeo,  Calif. 


January  10.  1946 
CONTRACT   AWARDED 

SAN  FRANCISCO  -  Macco  Con- 
struction Co.,  Freight  and  Ferry  Sts.. 
Oakland,  at  $7100.  awarded  contract 
by  the  Public  Utilities  Commission. 
Room  287  City  Hall,  under  Airport 
Contract  No.  81  for  rock  facing  and 
earih  embankment  on  seawall,  San 
Francisco  Airport 

Work  Involves : 

(1)  1500  tons  furnish  and  place  stone  | 
on  seawall;  i 

(2)  2500  cu.  yds.  construct  earth  em- 
bankment 

Complete  bids  were: 

Macco  Construction  Co.,  Oakland, 
fl)  $2.90,  (2)  $1.10;  total  bid,  S7100. 

E  J  Treacy,  San  Francisco,  (1) 
$4.20.    <  2  !   $2.45  ;  total  bid,  $12,425. 


Safety  FINLENITE  Tread 

Steps,  Nonngm,  Platlonm.  Sideivdk  Boam 

AH  Typ«  Gray  h^  Caiimfs 

SAN    FRANCISCO    IRON    FOUNDRY 

(EAN  FRANCISCO  IRON  WBK&} 
2S«  TO  WI^ SEND  STREET  •  Phone  DOngla*  U 71 


PACIFIC  PORTLAND  CEMENT  COMPANY 


.aN    fRANCISCO 


COASTWIDE  SERVl 


■  C  -  T  L  a  N  D 


NATIONAL  EXPANSION  JOINT  CO. 

MANUWACTVItEM  AND  DISTMJBVTOM 
FIBER   BOARD— FELT-SIDED   ASPHALT    A.ND 
REDWOOD  EXPANSION  JOINT  FILLERS 

•If rif torei 

MARVEL-KOTE — Concrete  Curing  Compound 
SEALZ — Expansion  Joint  Sealing  Compound 

Camplies  With 
Federal  SpectficalMtts  SS-F.336 
FOR  CONCRETE  CONSTRUCTION 
333  SevBoth  St.    UNdatiuD  7172    'bn  rrmi  ImB  1  fsKf 


FOR  SALE 

ROSS  LUMBER  CARRreR 

pneumatic  tires,  uses  66-in.  blocks. 
Immediate  delivery.  Gbmerston  a 
Green  Lumber  Co..  1800  Army  St-. 
San  Francisco  24.    Phono  AT.  1300. 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

stey  8317  1335  SIXTH  ST.,  Bcrhder  2,  Calif. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Fadlitiee  far  pi^  bending 
and  manifolds 

Write  for  Pricoo 

Fadfie  PipeCe. 

IM  Spaar  St^  Saa 


Steel  Residential  Casement  Windows 

Screen  and  Non-Scre«ti  Typet  Now  KrwSkkim 
For  Furtiier  Information  Regarding  Sixet  and  D«iT«ri 
I  Write  or  PWooe 

L.  B.  SANDEN,  GArfield  4197,  1204  Rom  Bldg.,  S.  F.  4 


Reinior^ng  STEEL 

FABRICATED  AND  INSTALLED 

Wlr«  and  Wire  Mesh     -     BUw-Knox   Steel  Floor  Grating 

W.  S.  WETENHALL  COMPAHY 

Otnem  A  Warohouoo:  trth  and  Wlaeonoln  ata— Phono:  HEmtock  14« 


THURSDAY.  JANUARY  10.  1946 


DAILY    PACIFIC    BUILDER 
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ABVAJfCE  COIiiTgiyCTIOM  BEPOKTS 


January  10.  1948 
CONTRACT   AWARDED 

SPOKANE  and  STEVENS  COUN- 
TIES, Waahin^on.— Roy  L.  B&lr  & 
Co..  1220  Ide,  Spokane,  Waah..  at  J63,- 
650,  awarded  contract  by  Bonneville 
Power  Administration,  L.  C.  Stewart, 
procurement  officer,  Portland  8,  Ore., 
for  clearing  right-of-way  for  Spo- 
kane-Colvllle  115  kv.  tranamission 
line,  approximately  67  milea  in  length. 


January  10,  1»4« 
CONTRACT   AWARDED 

TACOMA,  Waah.  -  Pacific  Boat 
Building  Co.,  759  Port  Tacoma  Rd^ 
Tacoma,  Waah.,  at  $1,600,000.  awarded 
contract  by  the  Sun  HartTor  Packing 
Co..  1995  Bay  Front.  San  Diego,  for 
the  construction  of  three  tuna  boats. 
Two  of  the  craft  will  be  110  feet  long, 
of  ateel  construction,  powered  by  two 
twin-screw  dieaels.  coat  of  |750,000 
each ;  the  other  will  be  a  98-foot  craft 
with  a  24 -foot  beam  and  of  wood  con- 
struction, cost  $160,000.  19 

January  10,  1946 
PRELIMINARY   SKETCHES 
COMPLETED 
LAUNDRY.  ETC. 

Estimated  Coat.  $20,000 
SACRAMENTO,  Sacramento  County,    biq^  OPENED 


25— MACHINERY  AND 
EQUIPMENT 

January  10,  1946 
BIDS  OPENED 

SAN  FRANCISCO— Following  sub- 
mitted bida  to  the  State  Dlvialon  of 
Highways,  office  of  the  district  en- 
gineer, John  H.  Skeggs,  2001  Van 
Ness  Ave.,  San  Francisco,  for  rental 
of  one  H-c.y.  capacity  truck  crane 
for  use  in  San  Mateo  and  other 
counties   in  District  IV. 

Peter  Sorensen,  $10  per  hour,  $10 
per    hour    transpyortatlon. 

Cairo  &  Muren,  $9 ;  $9.      •     •  25 


January  10,  1946 
BIDS  OPENED 

SAN  FRANCISCO — Following  sub- 
mitted bids  to  the  State  Diviaion  of 
Highways,  office  of  the  dlatrlct  en- 
gineer. John  H.  Skegga,  2001  Van 
Ness  Ave.,  San  Francisco,  for  rental 
of  pneumatic-tired  dump  trucks  of 
not  less  than  4-c.y.  level  capacity  for 
approx.  200  hours  of  work  each  In 
Marin,   Napa  and   Sonoma  Counties: 

Brown  Ely  Co.,  $3.50  per  hour;  $4.05 
overtime. 

Combs  Bros..  $3.65  per  hour;  $4.25 
overtime.  *     *"  25 


January  10,  1946 


Calif.  Auburn  Blvd. 
Construction  of  laundry,  ahowera  and 
toileta  for  men  and  women;  also 


SAN  FRANCISCO.— The  following 
submitted  bids  to  the  State  Division 
luiicLB  *wi  iiij^u  »**%.  ..w.w^.. ,  — w  of  Highways  at  the  office  of  the  dis- 
layout  of  trailer  court,  together  trjct  engineer.  John  H.  Skeggs,  2001 
with  roads,  walks,  sewers,  water  i  van  Ness  Ave.,  San  Francisco,  for 
system,  etc  ,  rental  of   one   or  two   not   less   than 

Owners— Pete  and   Mary    Derdowskl,   go   h.p.    tractors   for  use   in   Sonoma 


North  Sacramento 

Builder— J.  F.  Butts.  North  Sacra- 
mento. M 

Architect  —  Frederick  S.  Harrison, 
Elks'  Bldg..  Sacramento.         *     19 


County  and  other  various  locations  in 
District  IV: 

T.  M  Montgomery,  Auburn,  $8  per 
hour,  $8.75  time  and  one-half,  $9.50 
double  time;  $175  or  $7.50  per  hour 
transportation. 

W.  S.  Conkey,  Auburn,  same  as 
above.  *     25 


29— 


STREETS  AND 
HIGHWAYS 


January  10.  1946 
CONTRACT   AWARDED 

BURBANK.  Los  Angeles  Co.,  Cal. 
— Burkett  Fence  Co.,  2419  S.  La  CJ- 
enega  Blvd..  Los  Angeles,  at  $35,687 
awarded  contract  by  the  U.  S.  Dis- 
trict Engineer  Office,  751  S.  Flgueroa 
St.,  Los  Angeles,  for  removal  of  per-  i 

sonnel  shelters  in  public  streets.  |  January  10,  1946 
Lockheed  Aircraft  Corp.,  Plant  B-1,  j  BIDS  OPENED  ,^  „  ,.,  » 
Burbank;  Serial  143.  19  1  MONTEREY  COUNTY,  Calif.-A. 
iTeichert  &  Son,  Inc.,  Box  1113,  Sac- 
ramento, at  $795,692,  submitted  low 
bid  to  the  State  Division  of  High- 
ways, G.  T.  McCoy,  state  highway 
'engineer.  Public  Works  Bldg.,  Sac- 
ramento,  for  about   eight  and   four- 

— — tenths  miles  in  length  to  be  graded, 

January  10, 1946       crusher  run  base  and  plant  mix  sur- 
BlDS  WANTED  facing  to  be  placed  and  seal  coat  to 

SAN   FRANCISCO.— UnUl  January  !  ^e  applied,   between   Santa  Rita  and 
28,  2  P.  M..  bids  will  be  received  by  [eight -tenths     mile     north     of     Craxy 
the  U.  S  Treasury  Department,  Pro-   Horse   Summit   in  Monterey  County, 
curement  Division,  30  Van  Ness  Ave.,  j     ^jjg  work  involves 
Sna    Francisco,    under   Inv.    No.    SF- 


2(>—  MISC.  SUPPLIES  AND 

MA  TcJrv.lA  i^ 


2729-46  for  furnishing  Jacob  staff,  | 
hardwood,  tapered  head,  metal  shoe,  i 
f.o.b.  San  Francisco.  j 

Specifications   obtainable  from  thej 
above  office.  •    20 


Engineering  Secbon 
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BRIDGES 


(1)  150  cu.  yds.  removing  concrete; 

(2)  441   sta.  clearing  and  grubbing; 

(3)  430.000  cu.  yds.  roadway  excava- 
tion ; 

(4)  83.000  cu.  yds.  fill  treatment  ex- 
cavation ; 

(5)  10,500  cu.  yds.  structural  excava- 
tion ; 

(6)  3000  cu.  yds.  ditch  and  channel 
excavation ; 

(7)  58.000  sq.  yds.   compact  original 
ground; 

(8)  625.000  mile  yds.  overhaul; 
1    (9)  2000  cu.  yds.  mill  material; 
1(10)  64,000    sq.    yds.    prepare   slopes, 
i  slope  erosion  protection; 
!  (11)  25  tons  straw  slope  erosion  pro- 
I  tection;  ,    ,     ,  ^ 
!  (12)  6500  cu.  yds.  hauUng  and  placing 
j           top  soil; 

j  (13)  167,000  each  mesembryantnemum 
I  edule  cuttings; 

I  (14)  develop  water   supply   and  fur- 
i  nish  water  equipment ; 

i  (16)  18.000  M  gallons  apply  water; 
I  (16)  441  sta.  finish  roadway ; 
i  (17)  90,000  tons  crusher  run  base; 

(18)  149  tons  asphaltic  emulsion  aeal 
coat ; 

(19)  1100  tons  screenings  seal  coat; 

(20)  410     tons     liquid     asphalt     SC-2 
prime  coat; 

(21)  38.500  tons  minimum   aggregate 
plant  mix  surfacing; 

(22)  1750  tons  liquid  asphalt  SC-6  or 
SC-6  plant  mix  surfacing; 

(23)  45  tons  liquid  asphalt  SC-3  plant 
mix  surfacing  stockpUee ; 

(24)  12.000  sq.  ft.  place  plant  mix  sur- 
facing ditches  and  slope  drains; 

(25)  300  lin.  ft.  raised  bars; 

(26)  3  each  redwood  covers; 

(27)  1255   cu.    yds.    class   A   portland 
ceemnt  concrete  structures ; 

(28)  160.000  lbs.  bar  reinforcing  steel; 

(29)  47   each   cast   steel  frames   and 
covers  for  drop  inlets; 


January  10.  1946 
LOW   BIDDER 

RIO  VISTA.  Sacramento  Co.,  Calif.  ^r"'"'"'  V*  ZlT^^^nA  cement  con 

-Rio    Vista    Kiss     Crane    Co..    Rio    (30)  30  cu.  yda  portland  cement  con 
Vista,  at  $9450.  submitted  low  bid  to!  crete  euros, 

the    Department    of     Public     Works,  1  (31)  »0  each  °*JJ'«?^*^J;; .^    ,-y^. 
Division  of   Highways,  at  the  office '  (32)  5040    lin.    ft.    laminated    guara 
of  Paul  O.  Harding,  district  engineer,  rail,  recon- 

1200  N.  Center  St,  Stockton,  for  re-  ;  (33)  4500  ^^J}l^°^^    '^ 
,  moving  a  portion  of  a  bridge  across  •  Jtruct  ^»  ;  ^^^^er  railing; 

Sacrarhento   River  at  Rio  Vista    (X-      34    400  »°^  "^         ^  markers,  project 
Sac-53-C)   in  Sacramento  County.        1(35)  ^^^J^  ,^^^  ^^^e  posU; 

r--      .  ^    :  (36)  30  each  move  and  reset  culvert 

___ZIIIZ i  markers,    project    marker,    and 

_        DREDCING,    HARBOR   \  ^^^)  f^'miiSTJJmove  and  reconstruct 

WORKS,    EXCAVATION       |  fence.;       ^^      ...^,^„. 

1_ ___—  '  (38)  18  each  ruby  reflectors . 

January  10,  1946     !  If^]  140   lin.  ft   8-in.   plain  concrete 
CONTRACT    AWARDED  P*P«;,       ..    ,-  ,_    reinforced  con- 

COLORADO-BIG     T  H  O  M  P  S  O  N  ,  (40)  1«>  ll*^-  "•  Jt^d-'A  stt^iVthT 
PROJECT,   Colorado. -Henry   Shore.'  2I!^f,  ^'ST  a*^  cld>   iTSge ; 

Box  2n,  Littleton  Colo.,  at  »23.300  ;  (41  ^'^^W^J^^Siflf^^l^: 
awarded  contract  by  the  Bureau  of  ,  42  !!»«>  ^'^- ,\^- 24-ln.  CMP,  14-gage; 
Reclamation.     Denver.     Colo,      under ,   43    770  lin.  it^  ^  i4-gage; 

Spec.   1119  for   furnishing   labor  and  ;   44    380  Un.  rt.  au  u-gtif; 


(45)  160  lin.  ft   86-in.   CMP  12-gag«; 

(46)  400  cu.   yds.   filter  material  un- 
derdrains;  __ 

(47)  1500  lin.  ft.  8-in.  perforated  MP 
underdrains.  16-gage; 

(48)  10  each  spillway  assemblies; 
n      (49)  7  each  pipe  anchors; 
5i    (50)  22  each  salvage  spillway  assem- 

I  biles ; 

(51)  22  each  InsUll  salvage  spillway 
i  assemblies; 

!  (52)  62    70    lin.    ft    salvage    exisUnf 

^i  cnocrete  pipe  culverts; 

January  10.  1»46     |  (53)  70   lin.    ft    relay   salvaged   con- 
COMPLETE    BIDS  !  crete  pipe  culverts ; 

ALTUS   PROJECT.  Oklahoma— As  ;  (54)  270  lin.  ft  salvage  existing  CMlf 


materials  and  performing  all  work 
for  the  construction  of  riprap  for  up- 
stream slopes  of  embankments  on 
the  Shadow  Mountain  dam  and  dikes, 
Colorado-Big  Thompson  Project  Col- 
orado. The  work  is  situated  on  the 
Colorado  River,  about  11  miles  north- 
east of  Granby.  Colo 


January  10,  1946 
BIOS  OPENED 

SONOMA  and  MARIN  COS.,  Cal.— 
A  G.  Raisch  Co.  and  Harms  Bros., 
2048  Market  St,  San  Francisco,  at 
$1,556,096  submitted  low  bid  to  State 
Div.  of  Highways,  G.  T.  McCoy,  State 
Highway  Blngineer,  PubUc  Works 
Bldg.,  Sacramento,  for  about  11.9  mi. 

I  in  length  to  be  graded  and  paved 
with  Portland  cement  concrete  and 
asphalt  concrete  on  crusher  run  base 
and  bridges  to  be  constructed  across 
San  Antonio  and  Novate  Creeks,  be- 
tween one  mile  south  of  Petaluma 
and  Ignacio  Wye  in  Sonoma  and  Ma- 
rin Counties. 
The  worii  Involves: 

(1)  3,000    c.y.    remove    concrete; 

(2)  626  sta.  clear  and  grubb; 

(3)  680.000  c.y.  rdwy.  excav. ; 

(4)  12,600  cy.  ditch  and  channel  ex- 
cavation ; 

(6)  16,300  c.y.  struct  excav.; 

(6)  15,000,000r  sta.   yds.   overhaul; 

(7)  25,000  sq.   yds.   compact  original 
ground ; 

(8)  216,000   tonp   imported    borrow; 

(9)  75,000  s.y.   spread  top  soil,  slope 
erosion  protection ; 

(10)  3,400    lbs.    Western    Rye    grass 
seed,   slope   erosion    protection ; 

(11)  178,000  s.y-    prepare   subgrade; 

(12)  develop   water   supply   and   fur- 
nish  water  equipment; 

(13)  20,000   M    gals,   apply   water; 

(14)  626  sta.  finish  rdwy.; 

(15)  34,250   tons  crusher  run   base; 

(16)  275    tons    liq.   asph.    S<irl    prime 
coat  and  penetration  treat ; 

(17)  85    tons    liq.    asph.    SC-^,    pene. 
treat. ; 

(18)  600  tons    and,    pene.    treat; 

(19)  245   tons    liq.    asph.    SC-6   armor 
coat; 

(20)  4,300  tons   of  screenings,  armor 
coat; 

(21)  21     tons    asph.    emulsion     paint 
binder  and  seal  coat; 

(22)  4.800  tons  asph.   concrete  level- 
ing course; 

(23)  3.500    tons    asph.    concrete    type 
B  surface  course; 

(24)  360  l.f.   raised   bars; 

(25)  40,900  c.y.  Class  B  portland  ce- 
ment concrete  pave. ; 

(26)  2,630  c.y.   Class  A  portland  ce- 
ment concrete  structs. ; 

(27)  535  c.y.  Class  A  portland  cement 
concrete  footing  blocks; 

(28)  236  l.f.  concrete  railing; 

(29)  2,600   lbs.   misc.    Iron   and   steel; 

(30)  1,196    l.f.    furnish    precast    cone, 
piles  including  teet  piles; 

(31)  26  each  drive  do; 

(32)  2,550   If.   furnish   treated   Doug- 
las fir  piles; 

(33)  83  each  drive  do; 

(34)  175  c.y.  broken   cone,   riprap; 

(35)  610  c.y.  Class  B  portland  cement 
cone,  curbs  and  gutters ; 

(36)  112    each    right    of   way    monu- 
ments ; 

(37)  66  each  center  line  monuments; 

(38)  5,470  l.f.  metal  plate  guard  rail- 
ing; 

(39)  304    l.f.    timber   bridge   ralimg ; 

(40)  150  l.f.  moving  and  reconstruct- 
ing guard  railing; 

(41)  220  each   culvert  maricers; 

(42)  400  each   guide  posts; 

(43)  14  miles  new  property  fences; 

(44)  14  each   14-ft   drive  gates; 

(45)  6  each  16-fl,  drive  gates; 

(46)  9  each  18-ft  drive  gates; 

(47)  18    each    move    and    reset   drive 
gates; 

(48)  660   l.f.    chain   link   fence; 

(49)  0.6  mile  remove  and  reconstruct 
property   fences: 

(60)  4.100  l.f.   12-ln.   relnf.  cone,  pipe, 

standard   strength; 
(51)  2.300  l.f.  18-inch  do; 

(62)  270   If.    24-lnch  do; 

(53)  50  If.   30-lnch  do; 

(54)  310  l.f.  3«-lhch  do; 

(55)  88  l.f.  48-lnch  do; 

(56)  130  l.f.  8-ln.  CMP,  16  gage; 

(57)  400   If.   12-lnch  do; 

(58)  1,900  If.  18-lnch  do; 

(59)  890  l.f.  24-ln.   CMP  14  gage; 

(60)  190   If     30-inch  do; 

(61)  150   If.    36-in.   CMP    12   gage; 

(62)  1  each  24 -in.  automatic  drainage 
crate  * 

(63)  4,800   l.f.   4-in.   perf.   MP   under- 
drains. 16  gage; 

(64)  1.000   cy.   filter  material; 

(65)  40  each  spillway  asfiemblles; 

(66)  720  If.  8-in.  CMP  down   drains, 
16  gage; 

(67)  1,800   If.    salvage   exlstting   pipe 
culverts ; 

(68)  800  l.f.  relay  salvaged  CMP  cul- 
verts ;  . 

(69)  6  each  type  1  steel  frames  and 
grates ; 

(70)  1(2  each  type  2  do; 

(71)  366.000    lbs.     furnish    bar    reinf. 
steel  pave  and   structs.; 

(72)  366.000   lbs.   place   do; 

(73)  28.500    each    pave    tie    bolt    as- 
aembllee ; 

(74)  misc.    Items   of   bridge   work. 
Total   bids    follow: 

(A)  A  G.  Raisch  Co.  and  Harms 
Bros..    San   Francisco.   $1,555096. 

(B)  Macco  Constr.  Co.  Clearwater. 
$1,593,962.50.  ^ 

(C)  Chas.  L.  Harney  and  Piombo 
Bros.  Co.,  San  Francisco,  $1.- 
598,022.80. 

(D)  E  W.  Elliott  Constr.  Co.,  San 
Francisco.   $1,666,771.50. 

(E)  Parish  Bros.,  Benicia.  $1,674.- 
228.90. 

(F)  Fredricksen  &  Watson  Constr. 
Co.,  Oakland.  $1,808,567. 

KG)  Guy  F.  Atkinson  Co.,  San  Fran- 
cisco. $1,894,607. 

(H)  M.B.  Constr.  Co.  and  Bressi  & 
Bevanda,    Stockton.    $1,896,022.10. 

(I)  Hubert  H.  Everest.  Sr..  San  Fran- 
cisco,  $2,115,357.12. 

(J)   A    Telchert  &  Son.  Inc..   Sacra- 
mento,   $2,146,267.40. 
Unit   prices   will   be   given   shortly. 


January  10,  1946 
BIDS  OPENED 

SAN  FRANCISCO.— Chas.  Harney, 
625  Market  Street,  at  $7817.80  sub- 
mitted the  low  bid  to  the  Depart - 
m«»t  of  PubUc  Works.  Room  282  City 
Hall,  for  improvement  of  Rivera  8t, 
between  42n4  and  4Srd  Avea,  Includ- 
ing crossing  of  Rivera  8t  and  42nd 
Avenue 

The  work  involves: 

(1)  120    cu.    yds.    grading    (excara- 
«on); 

(2)  MOO  cu.  yds.  grading  (fill) ; 

(3)  310  lin.   ft  12-ln.  vitrified  clay 
pipe  sewer; 

(4)  40    lin.    ft.    8-ln.    vitrified   clay 
pipe  sewer; 

(5)  110  lin.   ft   10-ln.  vltrtlfed  clay 
pipe  culvert; 

(6)  1  each  brick  manhole  complete; 

(7)  3   each   brick   catchbaains  com- 
plete ; 

(8)  9    each    12x6-ln.    vitrified    clay 
pipe  wye  brandiea; 

(9)  225   Un.   ft    •-in.   vitrified    clay 
pipe  side  sewers; 

(10)  576  Un.   ft  unannored   ooncrete 
curb ; 

(11)  16.900  sq.  ft.   asphaltic  concrete 
pavement ; 

(12)  660  sq.    ft.  two-course   concrete 
sidewalk ; 

(13)  4  each  water  servlcea,  ahort  at 
$8.50; 

(14)  5  each  water  servlcee,  long,  at 
121.30; 

(15)  lump  sum,  water  main.  |58&16. 
Total  bids  follow: 

(A)  Chas.  L.  Harney.  $7817.80. 

(B)  Fiiy  Improvement  Co..  $8791.30. 

(C)  Eaton  &  Smith.  $8882.55. 
Unit  prices  follow: 

(A) 
$.01 
.01 
2.00 
2.00 
2.50 


(1) 

(3) 

(4) ..—.. 

(5) 

(6) 175.00 

(7) 150.00 


1.00 

1.00 

1.00 

.27 

.20 
8.50 
21.30 
(15) 538.10 


(8) - 

(9) - 

(10) 

(ID- 

(12) 

(13) 

(14). 


(B) 

$.01 

.01 

3.00 

2.50 

2.50 

160.00 

160.00 

2.00 

1.50 

1.00 

.30 

.20 

8.50 

21.30 

538.10 


(C) 

$.01 

.01 

5.00 

4.00 

4.00 

200.00 

190.00 

4.00 

2.75 

1.00 

.23 

.20 

8.50 

21.30 

538.10 
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January-  10.  1946 
SURVEY  UNDER  WAY 

HATWARD.  Alameaa  Co.,  <3alif.— 
Harold  F,  Gray,  sanitary  and  hy- 
draulic engineer,  2540  Benvenue  Ave.. 
Beriteley,  is  preparing  a  survey  for 
the  solutiwi  of  the  City  of  Hayward'e 
postwar  sewage  problems.  A  prelimi- 
nary- report  advocates  construction  of 
a  domestic  sewage  waste  plant,  $272,- 
000;  construction  of  Industrial  sew- 
age plant  $168,000.  82 

Janiuuy  10,  1946 
BIDS  OPENED 

SAN  FRANCISCO— Fay  Imp.  Co., 
760  Market  St.,  at  $4636.50  submitted 
low  bid  to  Dept  of  Public  Works, 
Room  282.  City  Hall,  under  Spec.  No. 
20035  for  construction  of  Hubbell 
Street  sewer  between  16th  and  17th 
Streets. 

Work  involves: 

(1)  768  Lf    18-ln.   vitrified   clay   pipe 
sewer ; 

(2)  36  l.f.   21-lnch  do; 

(8)  one   each   18xl0-ln.   Wye  branch; 

(4)  26   each   18x8-ln.   do; 

(5)  two  manholes  on  VCP  sewer; 

(6)  lump  sum,  reconstruct  manhole. 
Complete  bids  follow: 

Fay  Imp.  Co..  (1)  $4.75;  (2)  $12;  (3) 
$6;  (4)  $8;  (5)  $153;  (6)  »104;  total. 
$4636.50. 

Chas.  I^  Harney.  (D  $4.80;  (2)  $13; 

(3)  $9;    (4)    $9;    (5)    $175;    (6>    $125; 
total,  $4802.40.  _       ,^ 

Baton  &  Smith,  (1)  $7;  (2)  $9:   (3 
$10;   (4)   $9;   (5)  $200;   (6)  $100;  total 
$6356. 

E.  J.  Treacy,  (1)  $12.83;  (2)  $10; 
(3)  $10;  (4)  $10;  (5)  $200;  (6)  $125; 
total.  $10360.14. 

R  Flatland.  (1)  $13.25;  (2)  $14.50; 
(3)  $12.50;  (4)  $12.50;  (5)  $175;  (6) 
$70;   total.  $11,296. 

M.  &  K.  Corp..  (1)  $17.50;  (2)  $20; 
(3)  $5;  (4)  $5;  (6)  $250;  (6)  $80;  total 

$1*.675.  „     ,^, 

Martin    Murphy,    (1>    $17;  (2)    $25: 

(3)   $25;    (4)   $15;    (5)   $200;  (6)   $150; 

total,   $14,706.           •         •  32 

January  10,  1946 
BIDS  WANTED 

FORT  MacARTHUR.  L08  Angeles 
Co..  Calif— Until  January  17,  1  P.  M, 
bids   wUl   be   received    by   the  U.    S. 


Machinery  &  Material 


RECLAMATION    BUREAU 


CENTRAL     VALJJCT     PROJISCT, 

Calif.— UnUl  Januar>-  18,  2  P  M..  bida 
will  be  received  by  the  U  S  Bureau 
of  Reclamation,  Custom  House  Den- 
ver 2.  Colo.,  under  Inv.  D-33.250  A 
for  steel  reinforced  bare  aluminum 
stranded  conductor,  compression  con- 
nectors, etc..  f.o.b.  shipping  point 
and/or  Mary8"^'ill*.  and/or  ixite«-medl- 
ate  points  between  Sacramento  and 
OroviUe,  OrovUle-Sacramento  ttO  kv. 
transmlseion  line.  C«»tral  VaUey 
Project 
Specifications   obtainable  from  tHe 

above  office. 


Prospedivi 


I  Garage  and  Sal««  Bmldmg, 

MiU  Valley,  CaMf . 

■^ _ —  > 


Priority  Regulation 

((>3atiBued  frass  Pikg*  1 


BIDS;    c/o    Architect    Wlnf1e«d    H. 

Hyde,  251    Kea.my  St,  Room  206,  San 

'  Francaoo    iEXbrook,   8361).  fen-  Tarn- 

lalpait     Motor    Salee.    Oliver     SoUom, 

owner;   January  11,  4  P.  M- 

De  Lucx-«,  &  Stm  174.f-  FIltHfrt  SL, 
San  Francisoo. 

Litchfield  Const  ruction  Co.,  271 
Francisco  Blvd..  San  RafaeL 

John  Rocco,  416  4th  St.  San  Rafart. 

Younger  Construction  Co..  575  Ml»- 
slon  St.   San  Fraadeoo. 

Parker,  Steffene  A  Pearee.  135 
South  Park.  San  Frandaoo. 

Howes  St  Whitaker.  636  Russ  Bidg., 
San  Francisco. 

Leibert  &  CaletU.  28  Francisco 
Blvd..  Sen   Rafaek 

M.  J.  King.  Inc..  231  Franklin  St, 
San  Francisco. 

Stolte.  Inc.,  8461  San  Leandro  St, 


which  time  it  may  be  made  avail   ^     ^^»,^^, 
able  to   non-veterans,   but   on   the  i  Oakland. 

same   terms.     Likewise    a    vteteranl _  _  _  ^^^ 

purchaser  must   pledge   the    same  1  ▼  .        .  ,"        ,  .■■"    .1 

terms  in  reference  to  resale  and  l  Exterior  Altet  ation*,  .'^utii. 
at  the  same  price  or  rental,  or  in'  em  Pacific  General  Hmpitai, 
the  event  of  conversion  to  increase        p^  |^<j  Buker  St»..  S.  F. 


30— RESERVOIRS  &  DAMS 


housing  facilities  

The  principal  objective  of  the!  bioS:  Southern  Pacific  Ce^  •» 
order  is  to  give  assistance  to  build-  j  Market  St.,  Sen  Francleoe,  January 
ers  in  obtaining  critical  materials, ;  21,  Noon.  Plane  by  englneerin©  dt- 
50%  of  which  the  CPA  is  etndeav-  i  partment  of  owner, 
oring  to  earmark  or  channd  into  i  Swlnerton  &  Walberg  Co..  225  Burt» 
the   Reconstruction    Housing    Pro-  St.  ^^Fntncis^^  ^^^^^^^  ^ 

P**™-  liieErie  St.  San  Francleco. 

-    -.       _  I    _      r  1     A.   VL   Bardy.  TSC  Clementina   St, 

New  Steel  Revealed  i  RussenV  cuuen,  m  jackson  &u 

'  San  Francisco. 
(Continued  from  Page  One)        i     Jacks  a  Irvine,  eao  Market  St.  San 

•<i-i— ii^.-M«p»M— .»^i.a»««..— iM«i>«».—  i  Francisco. 

I     Rademann-Giusto,    40    Rlngold    SL, 
sulphuric   acid   solution,   evaluated  J  san  Francisco.  * 

'  by  bend  tests  and  microscopic  ex-  • 

amination,  showed  this  steel  is  not, —  ♦ 

susceptible    to    intergranular    cor-  1  "^  ~ 


rosion,  and  three  and  one  ^  half 
years  of  exposure  in  marine,  in- 
dustrial   and    semi  -  rural    atmos- 


CANALS 


previously  reported,  Luther  Broa 
Construction  Co.,  Fort  Worth.  Texas, 
at  1256.482.  submitted  low  bid  to  the 
U.  S.  Bureau  of  Reclamation,  Altus. 
Okla..  under  Spec  11S2  for  construc- 
tion of  earthwork  and  structures,  sta- 
tion 378  plus  87.5  to  station   610  plus 


culverts; 

(55)  220  lin.  ft   relay  salvaged  CMP 
culverts ; 

(56)  280  Un.  ft  salvage  existing  spUl- 
way  assembly  downdrains; 

(57)  280  lin.  ft  relay  salvaged  spill- 
way SLSsembly  downdrains; 


00.    Altus    Canal    and    Altus    laterals  ,  ^jg)  124  lin.  ft  salvage  field  assem- 
2.8    and    9.9    and    sublaterals,    Altus  1  bled  plate  culvert; 

Project,  Oklahoma.  The  work  is  sit-  \  (59)  remove      two      existing      timber 
uated  1  to  11  miles  north  of  Altus.        j  bridges. 

Complete  bids  follow :  Total  bids  follow  : 

Luther  Bros.  Construction  Co..  Fort  ,a)  A.  Telchert  *  Son,  Inc.,  |796,6»2. 
Worth.  Texas,  (Sch.  1)  $120,757,  (Sch,  (B)  Fredricksen  &  Watson  Constnic- 
2>   1134,725;   total,  $255,482.  '         tlon  Co.,  Oakland,  $875,313.52. 

James  &  Phelps  Construction  Co.,  (C)  Harms  Bros.,  Sacramento,  $87»,- 
Oklahoma  Cltv.  Okla.,  (Sch.  1>   $127,-  I         796.50.  ^   _,       ^^ 

403.    (Sch.  2>   $180,730;   total.  $288,133.  '  (D)  Charles  L.   Harney   and  Plomoo 

Stamey  Construction  Co.,  Hutchin-  I         Bros.,  $886,782.50. 
son.  Kan.,   (Sch.  1)   $117,013,    (Sch.  2)  <  (E)  Macco    Construction    Co.,    Clear- 
$189,522.50;   total,  $306,535.  I  water.  $926,822.50. 

Ottinger     Bros.     Construction     Co., '  (p)  Guerin    Bros..    South    San   Fran- 
Oklahoma  Cltv,  Okla.,  (Sch.  1)  $129,-  cisco,  $947,636.25. 
(G)  Guy  F.  Atkinson  Co.,  San  Fran- 


be 


published 
•    29 


548.50. 

Stebbins    Construction    Co.,    Tulaa.  eisco,  $977,048.10 

Okla..  (Sch.  1»  $150,796,  (Sch.  2)  $181.-        Unit      prices      will 
370 ;  total,  $332,166.  I  shortly. 

Austin  Bridge  Co.  and  Austin  Con-  |  — 

tracting  Co.,  Dallas.  Texas,    (Sch.   1)  ;  t  ia  taaa 

$159,«2&40.    (Sch.  2)  $181,186.50;   total,!  January  10,  19W 

$340,814.90.  BIDS  WANTED  r  „  ,o« 

Morrison-Knudsen  Co.,  Inc.,  Bolee.  j  PHOENIX,  Aria. --Until  January 
Idaho,  (Sch.  1)  $177,391.80,  (Sch.  2)  15,  10  A.  M.,  bids  will  »>«  «««*;f,«^  ^^ 
$242,526;  toUl.  $419,917.80.  jthe  City  Commission   of  the  City  or 

Kiewit  -  Amis  -  Cunningham,  Okla-  ;  Phoenix,  office  of  the  city  clerk.  City 
homa  Cltv,  Okla.,  (Sch.  1)  $191,584.55.  Hall.  Phoenix,  Ariz.,  for  the  construc- 
(Sch.  2)  $273,490;  total.  $466,471.55.         tlon  of  Improvements  to  portions  or 

Unit  prices  are  on  file  at  the  office  ,  Oak  Ave.  from  the  northeast  Une  « 
of   DAILY   PACIFIC   BUILDER,   466    Grand  Ave.  to  17.4  feet  north  of  tne^ 
Tenth  St,  San  Francisco.  •     23     north  line  of  the  alley  south  of  Culvei: 


January  10,  1946 

BIDS  OPENED  r..nf_ 

BERKELEY,  Alameda  Co.,  Calif. - 

Albanv    Concrete   Co..    1840    4th    St. 

Berkefey.  at  »1721-80  -"^""W^l^liST 
bid  to  the  City  of  Berkeley,  city  clertc. 
City  Hall.  Berkeley,  for  construction 
of  concrete  steps  and  walk  on  Acacia 
Path.  Spruce  to  Cragmont 
The  work  involves: 

(1)  25  cu.  yds.  grading; 

(2)  69  lin.  ft  concrete  ste]^; 

(3)  636  sq.  ft.  concrete  walk; 

(4)  63  lin.  ft  pipe  hand  ralL 
Complete  bids  follow:  ^^^ 
Albany  Concrete  Co..  ^^f™®^*^'  AJ, 

14.    (2)    $18.    (3)    $0.30,    (4)    $3.    total, 

*^?ai??ck  Sofarelll.  Hayward,  (1)  $8, 
(2r$21.   (3)  $0.80.   (4)  $4;  toUl.  $2409. 

January  10.  1946 

°SAN  FRANCISCO.— Chas.  l*,Har- 
nev^  Market  St.  at  (1)  $0.35;  (2) 
Jl ?^(3)  $2 ;  total.  $4824  submitted  only 
bid  to  the  Department  of  Public 
Works  Room  282,  City  Hall,  under 
<5t>ec  No  20033  for  Improvement  of 
sJuT  Ave  (west  one-half)  between 
Noriega  and  Ortega  Streets. 
Work  Involves: 

(1)  11.860  sq.  ft.  asphaltic  concrete 
on  rock  subbase  pavement  con- 
sisting of  6-inch  compacted  rocK 
subbase,  a  4-ln.  asphaltic  con- 
crete base  and  2-ln.  asphaltic 
concrete  wearing  surface; 

(2)  593  l.f.  unannored  cone,  curbs. 
(8)  40    l.f.    6-ln.    vlt  ^clay^  pipe    8»dj 

sewers. 

January  10,  1»4« 
CONTRACT   AWARDED 

CORONADO,  San  Diego  Co..  Caltf. 
— R.  E.  Hazard.  2548  Kettner  Blvd., 
San  Diego,  at  $24,270.  awarded  con- 
tract by  the  U.  S.  Navy.  Bnreau  of 
Yards  and  Docks,  Washington,  D.  C 
for  additional  black  topping  at  the 
U.  S.  Naval  Amphibious  Training 
Base,  Coronado;  Spec  17271.  2» 


January  9,  1046 
BIDS  WANTED 

CANTON,  Blaine  Co.,  Okla. — As 
previously  reported,  until  February  7 
(tentative  date),  bids  will  be  received 
by  the  U.  S.  District  Engineer  Office, 
P.  O.  Box  61,  Tulsa,  Okla.,  for  the 
construction  of  spillway  and  comple- 
tion of  embankment.  Canton  Dam,  on 
the  North  Canadian  River,  in  Blaine 
County,  about  two  miles  north  of 
Canton,  Okla. 

The  completed  project  will  consist 
essentially  of  a  rolled  earth  fill  em- 
bankment, four  rolled  earth  fill  dikes. 
concrete  spillway  and  control  works 
and  service  buildings.  The  four  dikes, 
a  portion  of  the  embankment  and 
part  of  the  excavation  for  the  spill- 
way have  been  completed  by  a  pre- 
vious contract.  Plans  and  specifica- 
tions available  at  the  above  office 
upon  deposit  of  $35  and  will  be  acces- 
sible for  inspection  at  the  U.  S.  Engi- 
neer Office,  751  S.  Flgueroa  St,  Los 
Angeles. 

The  work  Involves: 

(1)  2,000,000  cu.  yds.  excavation; 

(2)  1,700.000  cu.  yds.  fill; 

(3)  10,000  cu.  yds.  sand  in  drainage 
trench ; 

(4)  180,000  cu.  yds.  (regular  bid)  and 
300,000  cu.  yds.  (alternate  bid) 
protection  stone  and  Including 
crushed  rock,  rlplrap  and  derrick 
stone; 

(5)  120,000  bbls.  cement; 

(6)  1,000,000  lbs.  reinforcement  steel; 

(7)  110.700  cu.  yds.  concrete; 

(8)  3600  lbs.  copper  water  stops ; 

(9)  140  Un.  ft  4-ln.  concrete  pipe; 

(10)  125     lin.     ft     15-in.     corrugated 
metal  pipe; 

(11)  500    Un.    ft.    6-ln.    vltrtfled   clay 
pipe; 

(12)  3600  Un.  ft.  6-lu.  perforated  vitri- 
fied clay  pipe; 

(13)  33.800  lbs.  miscellaneous  wrought 
iron  pipe; 

(14)  40,000  lbs.  miscellaneous  cast  iron 
pipe ; 

(15)  95,000  lbs.  miscellaneous  metal 
work ; 

(16)  62,800  lbs.  miscellaneous  Iron  and 
steel  castings ; 

(17)  5000  lbs.  miscellaneous  non-fer- 
rous metals ; 

(18)  47,000  lbs.  lead ; 

(19)  240,000  lbs.  tainter  gate  embed- 
died  metal; 

(20)  12.000  lbs.  talner  gate  steel  forg- 
Ings; 

(21)  6700  lbs.  rubber  seals,  molded; 

(22)  20,000  lbs.  talner  gate  corrosion- 
resisting  steel; 

(23)  900,000  lbs.  talner  gate  movable 
parts; 

(24)  lump  sum,  talner  gate  operating 
machinery ; 

(25)  lump  sum,  3  tractor-type  sluice 
gates  and  1  emergency  gate, 
with  frames,  guides,  hoists  and 
conduit  liners; 

(26)  lump  sum,  standby  electric  gen- 
erator unit ; 

(27)  lump  sum.  masonry  service 
building  Including  water  treat- 
ment plant  therein ; 

(28)  lump  sum.  elevated  water  stor- 
age tank; 

(29)  20.000  lbs.  metal  conduit; 

(30)  5500  lin.  ft  2-in.  fiber  duct; 
29    (31)  lump   sum,   electric  wiring,  fix- 
tures and  equipment ; 

(32)  1000  sq.  yds.  sodding,  Bermuda; 

(33)  12,000  sq  yds  sodding,  buffalo 
grass.  W 


AHer  Hotel  Drake- Wiklure,  i 
SttB  Francisco,  CaM .         | 

4  — ^ ♦ 

BIDS:     Walter    M.    BaHartl     0«rp^ 

MM.     for 
2  P.   M. 

Technological  deuils  concerning  I^^J<'|'«^^°|^'pS'nc,.S"' 
this  new  steel  will  be  presented  in  |     ^^.^^^^^^  \  Walberg  Co.,  226  Bush 
a  technical  paper,  "A  Precipitation  1  g^j.^^  san  Francisco. 


DiaS     WU»     oe     revcivcvi     ujr      v"«     w.     —     uusmai       emu       sciiii-iuiai       cn.*iivo- 

District  Engineer  Office,  751  S.  Fig- |  p^eres  demonstrated  it  is  equiva-       w.«w.     

uerej^St,  Los  Angeles,  for  the  eon- |  jgj^^  -^^  corrosion  resistance  to  the  '  Hebart    BWq^    San     FranoH 
struWon  of  additional  «ey%?» 'J^^'  I  more  common  18-8  types.  \  John  B   Quiaiey.  J»""*ry  ^l' 

^1 ««_  m>oa/->r>r>a1   r<ont«>r  a.t  Fort  M&C-  _      .         .        ....    '.T  '       TMniviHrKo      Hnnatr.      CO..      1 


ties  for  personnel  center  at  Fort  Mac- 
Arthur;  Serial  144. 
The  work  involves:  ^ 

(1)  80   Un.    ft    remove   and   replace   ~  x— r— .     r , 

concrete  pavement ;  '  Hardening    Stainless    Steel    of    the  j     Howes  &  Whitaker,  626  Russ  BWg., 

(2)  410  lin.  ft    remove  and   replace  |  igrc    Chromium-S*^    Nickel    Type,"!san  Francisco. 

asphalt  pavement;  |  by  R.  Smith,  E.  H.  Wyche  and  W.  j     Barrett  and  Hilp.  918  Harrison  St., 

(3)25    Un.   ft    12-in.    vitrified    c'^X  !  w.  Gorr  before  the  February  meet-  { San  Francisco. 

pipe  sewer;  .._,«.j   _,_..   ing  of  the   American   Institute  ofj-f- — -—7  ,  -  1.      Tbij        I 

Mining    and    Metallurgical    Engi- ,  ]  Pretabncal«d  School  tUdg., 
neers  in  Chicago.    The  authors  of  1 1  Concordf  Calif.  | 

this  paper  are   metals   technicians!.^. --♦ 

who  played   a   major   role   in    the       BIDS:  Concord  Elementary  Sehoel 
development  of  Stainless  W.  i  District,  Willow   Paae    Rd..   Cooeerd, 


(4)  1060    Un.    ft.    8-ln.  vitrified   clay 
pipe  sewer,  unencased ; 

(5)  16  lin.  ft.  8-in  vitrified  clay  pipe 
sewer,  encased ; 

(6)  350  Un.    ft    6-ln.    vitrified   clay 
pipe  eewer; 

(7)  lump  sum,  pump  discharge  line; 

(8)  4  each  manhole  bases; 

(9)  16  itn.  ft  manhole  shaft ; 


i     The  "W"  was  added  to  tlhe  new  I  January  11.4:80  P.  M.  P>»"«  P":*^*?? 
^s,  ,«..u^-^.«».^^;~.  steel's    name    in    honor    of    Wood   by    ArchltjcU   Dragon    A 

(9)  16  lin.  ft  manhole  rtxaft;  j  Works,  where  this  steel  was  born ;  20«,,';,'''*i:"  Z^'  ^i^^'^iger  Ave, 

(10)  4  ea^h  manhole  frame  and  cover  j  .^   wartime,   its    birth    being   kept  |  g^Jj;;;!^/    ^y"°'   ^^  ^^^^^  "" 

(11)  Jump  sum.  sewage  control  gates  |  secret  due  to  military  necmi ties  t     ^^    ^  Greuner  Jr.,  2727  Parker 
^d  valves-  Wood  Works  is  one  of  the  oldest  jst..  Berkeley.  ^„     „^ 

(12)  lump  sum.  'revisions  at  exlsUng '  plants  of  Carnegie-Illinois.    It  was  !     m.  J.  King,  Inc.,  281  Franklin  St, 
^    ■  {erected  in  McKeesport  in  1851  fori  San  Francisco. 


LOW  BIDDERS 


January  10,  1946 


Atkinson   Co.,   Orange  and   Railroad  \  m   the  rolling   of   stainless    steels 


Aves.,  South  San  Francisco,  at  $3, 
517,410,  submitted  low  bid  to  Los  An- 
geles Board  of  Public  Works,  Room 
153  City  Hall,  Los  Angeles,  for  the 
construction  of  Ocean  outfall  sewer 
from  Hyperion  activated  sludge  plant 
The  site  of  work  is  located  at  Hjrpe- 
rion  Beach  on  Santa  Monica  Bay, 
commencing  at  a  point  144  ft  east  of 
the  center  line  of  the  Pacific  Electric 
Railway  right-of-way,  being  approxi- 
mately eoo  ft.  south  of  the  existing 
Hyperion  pier,  and  extending  in  a ; 
westerly  direction  approximately  5424 
ft  The  work  Involves: 

(A)  Construct  the  reinforced  con- 
crete ocean  outfall  sewer  line  and 
appurtenances ; 

(B)  Elxcavate  and  backfill  to  the} 
prescribed  lines  and  elevations;  | 

(C)  Construct    the    steel    H  -  pUe ' 
foundations ; 

(D)  Construct  the  concrete  foot- 
ings and  concrete  encasement  for  the 
ocean  outfall  sewer; 


for  special  purposes. 


manholes;  i eTecte<i  in  aiciveespon;  in  iooi  lorisjan  jrrancwwj.  b,„«^m    Rt 

(13)  lump  sum,  sewage  pump  station  ^  ^^   production   of   hammered   iron !     Rademann-Olusto.   40   Rmgow    du, 
and  JuncUon  box;  i  sheets   to   compete   with   imported  San  Francisco.  w«„t«r*v  Blvd. 

(14)  lump  sum.  extensions  of  electric             ^        .           ^j^     ^^^^^^  Sf  the  !     C  .J1^P"»«^-  ^^  Monterey  Blvd. 
distribution  system;  ,^t  went  abroad  in  the  fifUes  to  S*"  Francisco. 

"'^  SgSqulp^menr""""  ""'  '""52   study  Russian  production  methods        , 

B  ^    H ^^^^  returned  to  McKeesport  and   J  «  .ij;^,  .  „j  S«!rvioei  for 

operated  his  plant  with  such  sue-  \      BuOdingt  ^"^^^^^  ^^ 
I  cess  that  the  foreign  product  was  Reserve  Fleet  tS«rtlii»f , 

I  soon    driven    from    the    American  ,  Mare  Ltiaiid,  Calii. 

Tr»cj    ANPEi^ES     Calif —Ouv    F.  j  niarket.   The  plant  now  specializes   4. — -—♦ 

LpS    ANGKI^^_canx.^    ^JJfL'^  ' ;«    f*,^   ^r.^W-nX  nf    «t«inU««    sti^U        BIDS:    Offloer  In   Charflo  of  Con- 

struotlon.  Public  Works  Dspartm*^ 
Mare  Island;  contract  NOy  MOm, 
Spec.  174a§;  Januery  14,  11  A.  U. 

Barrett   A   Hilp.   918   Harrison    St, 
San  Francleco.  .  .  ^ 

M.   A  K.   Corp.,  200  Financial  Cen- 
ter Bldg..  San  FranclBOOw 

Parker.     Steffens     A     Peaxce.     186 
South  Park.  San  Francisco. 

Moore  A  RoberU,   693  Mleslon   St, 
'■  San  Francisco. 

Johnson,      Drake      A      Piper.     17»e 
Franklin  St,  Oakland. 

A.  J.  Hopper  Co.,  24S  Langton  St, 
San  Francisco. 

Lawrence  Construction  Oo.,  •OflO  ▼ 
St.  Sacramento. 

M.  J.  King.  Inc.  132  Fmnklln  St, 
San  Francisco. 

Peter  Klewlt  Sons  Co.,  443  Poet  Bt, 
San  Francisca 

Robert    McCarthy    Co.,    1060    KIA- 


Classified 


WANTED 


ARCHITEXrrURAL  DRAFTSMAN. 
General  exper  Salary  open.  Irrm 
Wm.  (^Idstine.  Room  850.  Paclfie 
Bldg.    Phone   ElXbrook   8946. 

(1/9-10-11-14-15/46) 


(E)  Fabricate  and  instaU  the  rein- 
forced concrete  pipes; 


Experienced  architectural  DRAJTS- 

MAN  oat  of  city.  If  Interested,  bone-  ' 

ing  available  Mayo  A   Johnson,  80t  |  ham  St,  San  Francisoo. 

Exchange     Bldg,     Stockton.     Phono :     Louis     C.     Dunn,     799 

i  Stockton  9-93Sa  i  Bldg.  San  Francisoo. 


Mooadnock 


J.    H.    Pomeroy    A    Co.,    Inc., 


•41 


rce«  couv;iT,i»  F.K— .  !     BUILDING  CONTRACTOR  wante  '  Montgomery  St.  San  Francljoo. 

(F)  Demolish   and   remove  the  ex-    contact    with     young     ARCHTTDCT.  I      Healy  -  TlbbltU     Congtructlon     Co . 
Istine  portion  of  the  Hyperion  piers;  I  Reply    Box    110,    c/o    Dally    Padfle  '  1100  Evans  Ave..  San  Fran<d»co,  and 

(G)  Furnish    labor    and    nmterlal.  I  Bulkier.  .        l/»-l#-ll.l4,  •4« ,  Duncanson-Harreison    Co.,    DeToung 
except  that  fumUhed  by  the  city  or ' 
others  to  complete  the  work  In  480 
calendar  daya 

Plans  were  prepared  ^y  Lloyd  C 
Aldrich,  Los  Angeles  city  engineer. 

Second  and  third  low  bids  f ollcrw : 

Pacific  Bridge  Co.,  San  Francisco, 
13,899,267.  ^  .   ^ 

Pacific  Marine  Constructors,  Joint 
venture,  composed  of  Grafe-Callahan 
Construction  Co.,  Gunther  A  Shirley, 
Peter  Kiewit,  Condon  -  Cunningham. 
J.  D.  Proctor  and  B.  W.  Kune,  $3,- 

886,594. 

All  figures  are  unofficial  and  ^sub- 
ject to  change.  *    " 


. I  Bldg.  San  Francisco. 

PAINTING    ESTIMATOR    who    is '     James    L    Barnes    Constr.    Co. 
fainlliar   with    PalnUng   Contractors,  j  Russ   Bldg.,   San    Francisco. 
Must    be    good.     Reply    Lartys,    81i  I 
Greenwich  St..  S.  F.    Phone  GR  4942.  ' 
(1/8-9-10-11-14/46) 


32—  SEWERS  Sk  SEWAGE 
DISPOSAL  PLANTS 


33— WATERWORKS 


Exper  9X)RSMAN  for  Ckmat  ot 
STORES  and  onridiS  in  8*B  Fran- 
cisco. Reply  Box  17,  c/o  Dally  Paclfto 
Builder.  * 


4- 


BLDG.  CTONSTR.  8UPT.  toate  ex- 
perience and  references.  Reply  Box 
16  c/o  Dally  Pacific  Builder 

(1/4-7-8-9- 10/40) 


^ t 

ARCHITBCTURAL    DRAJtTBMAlf  ' 
wanted.     Expenetioed.     Conrvch,     On" 
Market    St.    Room    226.    8U     «16    or 
8K  8875.  «o  Jan    15,  1M< 


WANTED— 
FOR  SALB— 
FOB  RENT- 
USED  EQUIPMENT 
and  MATERIALS 

BARGAINS 


January  10,  1946 

BIDS   WANTED 

FRESNO,  Calif.— Untn  January  24, . 
10  A.  M    bids  will  be  received  by  the  j 
Citv  of  Fresno,  D.  E.  Roughton,  city  1 
clerk.  City  Hall.  Fresno  for  the  In- 
stallation of  sewers  in  Falrvlew  Gar- 
dens  and    Falrvlew   Gardens   Annex. 
Fresno.  Certified  check  for  10  per  cent 
to  accompany  bids. 

The  work  Involves : 

(1)  U54    Un.    ft    8-ln.    vitrified    clay 

(2)  SSs'lln.    ft.    6-ln.    vitrified    clay 
pipe: 

(S)  149  Y's ;  .    ,         .     -- 

(4)  8  each,  concrete  manholes.     •    82 

January  10.  1946 

BIDS  OPENED  ««._,!. 

FRESNO.  Calif.-Wm.  E.  Kovick. 
145  W  Shields  Ave.,  Fresno,  at  $4677, 
submitted  the  low  bid  to  the  City  of 
Fresno  D  E  Rouehton.  city  clerk. 
Cltv  Han,  Fresno,  January  S,  for  the 
Installation  of  cast  iron  water  mates 
In  Flearden  Manor  and  adjacent 
streets  Fresno.  The  city  wlU  furnish 
Ll  pipe  and  fittings  and  all  other 
material  which  is  a  part  of  the  per- 
manent Installation  of  the  pipeUnes. 

The  work  involves : 
(1>  1870  lin.  ft  4-In.  cast  Iron  pipe; 
(2)  2810  lin.  ft  6-ln.  cast  Iron  pipe ; 
3)  940  lin.  ft  8-in.  cast  iron  pipe; 
(4)  1050  lin   ft   10- in.  cast  Iron  pipe. 

The  bids  submitted  were: 

^  K.  Kovlch,  n\  I-WM2)  1.60. 
m  185    (4)  $U0:  ^otMl,  $4677. 

W    M.   Lylea.  Fresno.    ^^    $75.    (2) 

m(8T|lA  (4)  |l-»'  ^<»^^  »M«^  » 


January  10, 1946 
CONTRACT   AWARDED  „      ^      ^ 

ALOHA.  Ore.— Eugene  Ruedy  Co. 
2919  NW.  Nicolai.  Portland,  at  |198,- 
565.65.  awarded  contract  by  the  Aloha 
Huber  Water  District,  c/o  Huber 
Commercial  Club.  Aloha,  for  ccm- 
struction  of  water  system  in  Huber 
and  Aloha  and  Intervening  territory. 
Plans  by  C  E.  Carter,  civil  engineer, 
822  Spalding  Bldg..  Portland. 

Other  bids  were: 

O.  L  Soule.  $174,762. 

Leonard    A    Slate.   Portland,    8207.- 

Ford  A  Walker,  f212.426.50. 
George    Abraham,    Portland,    ni*- 

Parker     Schram.     Portland,     8220,- 

896,25. 
P    8.  Lord,  Portland.  $231406.09. 
Gallagher.  Kirk  A  Thomas.  Tacoma, 

$232  685 IL 
Emplre  Construction  Co..  Portland,  j 

$239.59950.  „     .,       .    ' 

Automatic  Sprinkler  Co.,  Portland^ 

$267,09575.  ^ 

Juanry  10,  1946     | 
BIOS  OPENED 

PITTSBURG.  Contra  Costa  Co.. 
Calif.— Pacific  Pipe  Line  Construc- 
tion Co..  2128  .San  Pablo  Ave  ,  El  Cer- 
rito,  at  $23,955.  submitted  low  bid  to 
the  City  of  Pittsburg.  Frank  R.  Taor-  , 
mlna,  citv  clerk.  City  Hall.  Pittsburg, 
for  construction  of  addition  to  the 
filtration   plant 

Other  bids  were: 

Adam  Arras  A  Son.  San  Francisco, 
$30,917 

Central  CAllfomla  ConstrucUon  Co., 
San  Francisco.  131.055 

Bids    held     under    advlaemnt    untU 
meeting  of  City  Council  on  Saturday 


POSITION  WANTED 


CrvIL  ENGINEER,  gradual*,  vet-  , 
eran.  desire*  position  with  ocmtractor,  I 
estimating  or  flekl ;  4  years  «xp.  ot-  \ 


FOR  SALE 


flee   engln     in    hydraulic*,    kigtaways     f4£W    &    RECONDITIONED 


and    structural    steel    design.    Reply 
Box  14,  c/c  Dally  Paclfi«  BuUdear. 

Jan.  4-7-8-»-l*-ll.  'U 


ESTIMATOR  -  GENERAL  MAN- 
AGEMENT. State  and  i-exleral  tax- 
es. Contract  Negotiation,  etc.  Reply 
Box  19.  c/o  Dally  Pacific  Biillder 

(1/9-10-11-14-15  4» 


IHMENSION  LimSER 

TIMBERS,  wallboarilii,  plamUng. 
■ipe,  millwork.  and  other  buiUlini 
•ateriala.  SALE  PRICB6.  Larg. 
stocks  of  "hard  to  p*t"  items. 

Wire,  writ*,  or  'phone 
CLEVELAND    WRECKING    CO. 


M  2<K>«  Third  St. 


Cassarett< 


Utncm  liM 


sr»d   StI!     Active 


BUILDING  MATERIALS 

REAOY-MtX   C^NCntTE 

ROCK-aAND-OflAVEt-LtMfe 

CEMENT-Pi-J^TER-MOHTAPI 

METAL  1>ATM-WOOD   l-ATM 
STUCCO-WIRE-NETTNQ 

SERVICE  UNEXCOJLED 

BUNKSfIS 

Phone:   OArfieid  SBt 

.•an  FrsfMteee 


YAksicia  4977 


79-ft  STEEL  TOWER,  28  M  gal 
'  REDWOOD  TANK  and  two  ee-ln.  x 
'24 -ft-  X  A-tn„  STEEL  PRJB88I7RB 
:  TANKS  to  be  sold  as  one  unit  tdh- 
i  cated  In  San  Frandseo.  M,uet  be 
■removed  at  once.  .SarrifU:*  Write, 
phone  or  wire  rer  mfomaatlon 
CLEVELAND  WRECKING  CO 
2M0   Third    Street,    San    Frar>o*»c« 

VAIencta  4977  (tf) 


I . 


■      4     INDUSTRIAL     STEEL     SASH. 

1  5-  ft.  •  in.,  8  ft.  6  ill..  25  llghta  Phone 

HEmlock  S476.  1/7  to  11,  'U 


I  ttti  entf  g^y>n^| 


CHALMER  MUNDAY 

Att«m«j-at-Law    -    !f«t**7   Pmblk 
Baakrmjptcj,  Mcchajnics*   Lkma, 


"  S50.0O0  Bm.  Good  Uii«d  Douglaa 
Lumber.    JxS.    5x10.    3x12,    4x12.    ftOl. 

6xB.  10x10.  10x.ll.  12x12...  12x14  Tlin- 
b«r?.  8  ff.  to  *;>  ff  ir.  length,  all  In 
very  good  condition.  Addreit*  FRED 
J.  MAURER  &  SON.  phone  1585  or 
Box    121,    Eureka     Caiilomia- 


FOR  RENT 


Fteaftcial 


DO  4071 


CUBVULAND    TRKNCHMR,    fxiUy 
operated.     F,     R     Arehlbald,     LOck- 

kavea  »17»2,  • 


PAGE  4 


THURSDAY.  JANL'AR^"  10.   1946 


WDi^aima  Pc^rmMa^  ContrAClts Recorded  IfoikiefS 


BUeiNG  PERMITS 


PuiliUiiff  PemilB,  $1,000  ami 
-^  -  Orer,  Apjpfied  F«r 

f .  r  ?  A:  :  <  ..- 

-     SAN  FRANCISCO  COUNTY 


DWELUNGS.  two  1 -story  frame 
N  PARQUE  DR  28,  58  W  CarrizaJ. 
Owner  and   Builder — The   Ruegg   Co, 

«04  Rubs   Bldff. 
Architect— Not  Given.         |5,000  each 
(App  Nob  850«2-«8). 


OF5!lCE  and   Laboratory,  1 -story 
aw   PENNfeTLVANIA  and  Army. 
Owner— WllUU    Labomtorles,    4    San 

Pablo  Ave,  Emeryrllle. 
Architect— Not  Given.  $5,000 

(App  No  8S112). 


DWEULLINGS,  three  l-story  frame 
NE  POPE  21  W  iPrague;  N  Prague 

134,  294  W  Curtia  SL 
Owner  and  Builder — Peninsula  BIdg 

Co,  2000  Evans  Avenue. 
Architect— Not   Given.         $4,500  each 
(App  Nos  85066-67) 


ALTEH  salesroom  and  office 
NE  12th  and  HOWARD  STS. 
Owner — D  £  Sanford  Co,  premises 
•Contractor — Mangrum,  Holbrook  and 
<    Elkus,  Fell  and  Gouj^  Sts. 
Architect— Not  Given.  »4,000 

(App  No  86074). 


ALTER  STORE 

MARKET  AND  HAIOHT  STRJDBTa 
Owner— Hotaling  Estate,  226  Bush  St 
Builder— H.    S.    Meinberger.   956   Fol- 

som  St 
Architect— Not  Given.  f4,500 

lAppiicaUon  No  861S4) 

ALTER  FLAT  AND  STORX 
SW.  MENDELL  70  NE.  PALOU. 
Owner — Joseph   Florea,   1425  MendelL 
Builder— Day  Work. 

Architect— Not  Glren. 
(Application  No  861M> 


1- STORY  FRAME  DWULLINOS   (2) 
W.  PRENTISS  50.  75  S.  OODHTN, 
Owner    and    Builder  —  Bergstrom    A 

Larrlck,  305  Prospect  Ave. 
Architect— Not  GHren.-        KBOO  eacb 
(AppllcaUon  Nos  851i4-tf ) 


ALTER  FACTORY 

250  BROADWAY. - 

Ovzi«r— Weat  Pfttnt  Co.,  preaalMs. 

Builder  —  Independent    Construction 

Co.,  549  FeU  St 
Architect— Not  Given.  11,000 

(Application  No  86139) 


ALTER  DWELLINO 

3899  WASHINGTON  STREET. 

Owner— Leland  S.  Rosener,  283  San- 
some  St 

Builder— Swinerton    ft  Walberg    Co.. 
226  Bush  St. 

Architect— Not  Givmi.  $1500 

(Application  No  86162) 

\ 


DWELLING,  1-Story  5-room 
3829  FOREST  HILL  Avenue,   OAK- 
LAND.   

Owner— Melvin    Witts,   67    Sunnyside 
Contractor— C    A    Relnhardt    Constr 

Co,  8526  Bancroft  Ave. 
Architect— Not  Given. 


35,000 


GARAGE,  1 -story  concrete 
8838  WEST   ST,  OAKLAND. 
Owner— A  J  Lascurettes,  premises. 
Contractor  —   Lewis   Constr   Co,   518 

18th   Street 
Architect — Not  Given. 


34,000 


ALTER  DWELLING 

3328-30  FOOTHILL  Blvd.  OAKLAND 

Owner— Manuel  G  Frangoe.  3038  34th 

Avenue. 
Contractor— J    P   Owens,    2009   Shat- 

tuck  Ave,  Berkeley. 
Architect — Not  Given.  34,000 


WRECK  BUILDING,  3400;  937  Clay 
St ;  owner,  Sherwood  Swan  Co,  10th 
and  Washington  Sts ;  wredter,  Mor- 
ton A  Gllman,  036  tth  8t 

ALTERATIONS,  3469;  944  Broad- 
^r«7t  owner  and  bulkier.  Cbito 
Back,  premises. 

GARAGE,  3900;  3212  Louise  St;  own* 
er,  Nazare  N  Branca,  prem;  bolld* 
•er,  J  R  o  Taylor,  8220  Louise  8t 

WRECK  BUILDING,  3250;  6«5  10th 
St ;  owaer,  Sherwood  Swan  Co,  10th 
and  Washington  Sts ;  wrecker,  Mor- 
ton &  Oilman,  666  9th  St 

WRECK  BUILDING.  3250;  901  Clay 
St ;  owner.  Sherwood  Swan  Oo,  10th 
and  Wartilngten  Sts ;  wrecker.  Mor- 
ton* Oilman,  666  9Ch  St 

ALTERATIONS.  3200;  3120  Harrlnin 
St ;  owner  and  builder.  Mrs  Yvonne 
Carvalho.  premises. 

AUTER  AND  REPAIR.  9200.  1703 
83rd  Ave ;  owner  and  builder.  Fred 
Lf  Rex  Jr,  premises. 


REPAIRS    TO    THEATRE 

433-35   14th   ST.  OAKLAND.  rfpatrg    .,\n     kat   «rHi,    h*  •   ow««f. 

'^ot'erst'^^^^^sii^ss;^  ^-  '\  •^^^s'HiioTpS^rk^^ 

Ar^hUect-Not^lv^r^  tannn   =^CTRIC    SIGN.    1150;    1986   Web- 

Arcnitect— Not  Given.  13.000      g^r  St;  owner,  Oakland  School  of 

Nursing,  prem;  builder.  Electric 
Prodocts  Ctorp,  960  30th  St 

BARBER  POLE.  3125;  944  Broad- 
way; owner  and  builder,  Chris 
Back,  premises. 

ELECTRIC  -SIGN,  3100;  435  E  18th; 
owner,  Joseph's  Cocktail  Lounge, 
prem;  builder.  General  Neon  Lite 
Co.  911A  53rd  Ave. 


ALTERATIONS 

1818  SANTA  CLARA  AVE.  ALA- 
MEDA. 

Owner— D  Roleri,   2936   Gibbons   Dr. 

Contractor— F  A  Stead  1991  Center 
St,  Berkeley. 

Architect— Not  Given.  32,500 


ADDITION  and  ALTERATIONS 
623  SANTA  CLARA  Ave,  ALAMEDA 
Owner— L  Maguire,  523  Santa  Clara. 
Contractor  —   Pioneer   Builders,    516 


ALTER   DWELLING 

2670   19th    AVENUE- 

Owner— J  J  Mullany,  c/o  cntr. 

Contractor— Fred  J  Early,  Jr,  Co,  Inc 

■'369  Pine  Street 

Architect— Not  Given.  33,000 

(App  No  86077). 


ALTER  DWELLING 

3508  GEARY   BLVD. 

Owner— C.  I^  Thomas,  premises.  i      San    Pablo    Ave,    Albany 

Builder— Coast  Building  Co.,  744  Har-    Architect— Not  Given. 

rlson  St  I  

Architect— Not  Given. 
(Application  No  85140) 


WAREHOUSE,  1-story  frame 
E  DeHARO  75  N  Berry  St 
Owner^^S    F   Gravel    Co,    Berry   and 

DeHaro  Streets. 
Contractor — S  J  Anrtoroso  Constr  Co, 

2100  Oakdale  Ave. 
Architect— Not  Given.  32,000, 

(App  No  85080). 


32,300 


ALTER  RESTAURANT  AND  BAR 

3014-16  22ND  STREET. 

Owner — Camillo   de   Jesus,   3014  22nd 

Street 
Builder— Day  Woric 
Architect— Not  Given.  31,000 

(Application  No  86114) 


31,000  I  ALTERATIONS   and    REPAIRS 
j  535    PACIFIC    AVE,    ALAMEDA. 
Owner  and  Contractor — C  R  Thomp- 
son   53lW4    Pacific   Ave. 
Architect — Not  Given.  32.000 


ALTER   RESTAURANT 
i^72>HSSION   STREET. 
■Qivn'er— V^e^paond   Low,   1000   Mason. 
Contractor — M  &  N  General  Contrac- 
tors,  1422   Market   Street. 
Architect — Not  Given. 
(App  No  85111). 


{Building  PermiU,  $1,000  aad 
Under,  Appfied  For 


SAN  FRANaSCO  COUNTY 


$2,000 


ALTER    HOTEL 
439  JONES  STREET. 
Owner— J   Samter,  2048  Market   St. 
Contractor— I   W   Cobum,   2048   Mar- 
ket Street. 
Architect— Not  Given.  52.000 

(App  No  85099). 


ALTER  dwelling.  3600:  2146  Great 
Highway;  owner,  E  Geary.  63 
Brady;  contractor,  A  L  Thulln,  63 
Brady. 

ALTER  flats,  $500;  1654-56  Taylor  St; 
owner,    Edmund    Loewy,    130    Sut 


REPAIR   FIRE    DAMAGE 
9417-19  E   14th   ST,   OAKLAND. 
Owner — F  Carpeneti,  211  Pacific  Ave 

Alameda. 
Contractor— P    Deluchi    &    Son,    5443 

Claremont  Ave. 
Architect— Not  Given.  $2,000 


SAN  MATEO  COUNTY 
(Uninoorporated) 


WAREHOUSE.  1- STORY 
955  22nd  ST,  OAKLAND. 
(Jwner  and    Builder — Van    Bokkelen- 

Col*  Co.  439  23rd   St. 
Architect — Not  Given.  $1,500 


ALTERATIONS 
1900    34th     AVE,    OAKLAND. 
Owner — Sisters    of    Mercy.    1900   34th 
Avenue. 


ALTER  SALES  OFFICE 

221    FIRST   STREET. 

Owner— S   Young,  201   First  Street 

Contractor — Adam 

.-..New  Montgomery  St 

Architect— Not  Given.  $2,000 

(App  No  85103). 


ter  St;  contractor.  City  Roofing  Co  j  Contractor— Barrett  &  Hilp.  918  Har- 
j     3303  Mission   St.  rison    St,    San   Francisco; 

j  ALTER  dwelling.  $495;  228  9th  Ave;    '*^*^^'*^^*~^*^''t^"  ^*^^'  Phelan  Bldg, 
owner,  Marino  Scardigli,  3020  Fill-  |     San   Francisco.  $1,500 

more   St;    contractor,  D  &   S   Fer-  

roni,   1964   Filbert    St  ALTERATIONS 

ALTER  dwelling.   $480;   2546   Sutter;    1*28  FRANKLIN  ST,  OAKLAND, 
owner.  Bennett,  premises ;  contrac-  i  Owner— White  &  Pollard,  premises, 
tor.   Coast  Bldg  Co,  744  Harrison.    !  Contractor— J  W  Gaba,  1416  Cottage 
Arras' &  SonT  116  i  SIGNS,  three  electric.  325  Market  St,  i      St,    Alameda. 

$497,     owner,     H    Ruderman ;     2149  !  Architect— Not  Given.  $1,450 

Taraval  St.  $489,  owner,  H  (iordon  i  

1484    Market    St.    $422,    owner,   J    B  I  ADDITION 


Weir ;  contractor,  Neon  Mtce  Corp.  I  3250  LOUISE  ST,  OAKLAND. 

j      755  Davis   St  i  Owner  and  Builder— John  E  Branagh 

ALTER   BAR  !  SIGN,    wood    display,    $260;    781    Sac- |      '05  Sheridan    Ave.   Piedmont 

70  TURK  STREET.  j      ramento;    owner,    American    l>resi- j  Architect— Not  Given.  $1,200 

Owner— John    Bu.-;iemo,   |%emises.        I     dent  Lines.  311  California  St;  con- |  

Contractor,  Mangrum.  Holbrook  and  ;      tractor.    General    Display    Co,    300 1  ALTERATIONS 

Elkus,    Fell   and  Gough   Sts.  !      Front   St  ]  2029  E  22nd  ST,  OAKLAND. 

Architeci--r;ut  Given.  $1,500  j  ALTER   flats,    $250;    870  Treat   Ave ;  '  O^^n^r- A   Branti,   premises, 


(App  No  85073). 


owner.   Jerolin,   premises. 


ALTER  WAREHOUSE 
537  EIGHTH  STREET. 
Owner— Linde    Air   Products   Co.    114  j     via  St 

Sansome  Street  ;  _  _  _ 

Contractor— Not   Let. 
Architect — Not  Given.  $1,100 

(App   No  8ol01». 


!  SIGN,    electric,    $200 ;    363    Valencia ;  { 

ises ;  con-  [ 
tractor.   Neon   Mtce   Corp,   755  Da-  | 


owner.  Les  Markey,  premises;  con-  !  Architect— Not  Given 


j  Contractor — Fred   F  Borges,  818  Col- 
lins Drive.  San  Leandro. 

$1,000 


I 


Building  Permits,   $1,000  and 
Over,  Applied  For 


PERMITS  UNDER  $1,000 
ALAMEDA  COUNTY 


ALAMEDA  COUNTY 


1  ■•*« 


ALTER  DWELLING 
J  MARNE  AVENUE. 
Owner— K    S    Mitchell.    2048  Market.    ;-   -  — -j  ALAMEDA 

Contractor— I   W   Cobum.   2048   Mar- i  WAREHOUSE,    l-storj-    brick  ! 

ket  Street.  1421   MADISON  ST,  OAKLAND.  I  ALTERATIONS.  $775;  1526  Court  St; 

Architect— Not   Given.  $1.000 1  Owner— Alice     G     Lucas,     617     Santa'      owner,    John    Thomsen,    1526    Court 


(App  No  85100). 


SIGN.   ELECTRIC 

30   MASON    STREET. 

Owner — Woodward,  30  Mason  Street. 

Contractor— Brumfield    Electric    Sign 

Co,  965  Folsom  St 
Arc*iH<ft — >■"'    Given.  $1,000 

(App   No  86070). 


1-STORY   FRAME    MARKET 
NE.  25tH  AND  NORIEGA. 
Owner— P.  Herlihy.  770  5th  Ave 
Builder— Day  Work. 
Architect— Not  Given. 
(Application  No  85138) 


Barbara  Road,  Berkeley.  j     St;     builder,     Salsberv     Bros.     1030 

Contractor — John    J    Moore    Co.    959  j     Taylor  Ave. 

33rd    Street  IWASH  SHED.  $500;  528  Santa  Clara 

Engineer— R   H  Cooley,   959   33rd    St.  i      Ave;   owner,  L  Maguire.  523  Snata 


$32,000 


ALTERATIONS 

471    11th    .STREET,    OAKLAND. 

Ownir  and  Builder — Barrett  &   Hilp. 

918   Harrison   St.    San    Francisco. 
Architect — Not  Given.  $10,000 


Clara  Ave;  builder.  Pioneer  Build- 
1     ers,  516  San  Pablo  Ave.  Albany. 
GARAGE,  $350;  1345  Weber  St;  owner 

and    builder.    W    B    Simpson.    1345 

Weber  St. 


DWELLING.  1-story  6-room  OAKLAND 

45  PERSHING  DRIVE,  OAKLAND.    ' 

M9  KftO    S^'l^'""^^*",  ^  Bartlett  6507  Luca.s.  j  GARAGE.  $350;  948  86th  Ave;  ownee 
^d^.ow    Contractor— H  T  Caskey,  4215  Carson 

j         Street. 

;  Architect— F  H  Siocombe.  131  Monte 

I      Cresta   Avenue.  $9,000 


ALTER  TICKET  OFFICE 

287  GREARY  STREET.  |  

Owner— Western    Air  Lines,   Inc,   291  , 

Geary  St  '  STORE,  1-STORY 

Builder— DeLuca  &  Son.  1745  Filbert.    5219-9221    FOOTHILL    BLVD.    OAK- 
Arohltect— Not  Given.  $20,000       LAJ<?D. 

('Application  No  85151)  Owner— P/  E  Weidner.  430  Newton 


and  builder.  Albert  Mattucci.  prem. 
ADDITION.     $350:     4101     Porter    St; 

owner  and  builder,  R  J  Miller,  prem. 
ADDITION.    $320;     1901     103rd     Ave; 

owner    and    builder.    Manuel    Vic- 
toria, premi.<5es. 
ELECTRIC    SIGN.   $250:   6700  E   14th 

St;   owner.  Buck  Wilkinson,  prem; 

builder.   Western    Neon    Corp.    3001 

Chapman  St. 


ALTER  DWELLING  Architect— Not  Given. 

88  WEST  CLAY  PARK.  t  

Owners— Mr.  and   Mrs.   A.  Koret   212  ;  WAREHOUSE.    1- STORY 


""'son'slr:;^''   "^   ''""'''''•   *"'"  ^-iADDI^T(?S.    $200;    3.501     San    Pablo; 

owner,   California   Hotel,    premises; 


$9,000 


builder.  California  Construction  Co, 
3380  Adeline  St.  Berkelev. 
1-STDRY  SHED.  $200;  200iB  69th  Ave; 
owner  and  builder.  Leonard  C  Boi- 
tano,  2006  69th  Ave. 


Clara  St  i  366   40th    STREET,    OAKLAND 

Builder— A.  P.  Mattock  Co.,  212  Clara.    Owner  and  liuilder— Beckett  &  Fed 
Architect— Not  Given.  $12,500  ,      erighi,    1441    Franklin   St 

(Application  No  85120>  j  Plans  by  Jack  Y  Long,  Easton  Bldg  !  ELECTRIC   SIGN,   $200:   9315  E  14th 

i  -  jg  Q^  I      St :    owner,    Drummond    Appliance, 

1-STORY  FRAME  DWELLINGS  (8)'   "  . '        '      premises:     builder.    Western     Neon 

SE.     16TH     AVE.     AND     NORIEGA ;  1  aDDN  and  alterations  to  ants  Corp.  3001  Chapman  St 

NW.  NORIEGA  140,  244.  256,  289,  ;  403-403- A    LAGUNITAS    Ave     OAK-  r^'*^^*^^.     $150;     7120    Greenley    Dr; 

327,  365,  434  SE.  16TH  AVE.  ;      LAND.  '  i     owner   and    builder.    Axel    A   Han- 

Owner   and    Builder— Henr>'    Doelger,  '  Owner   and    Builder— A    L   Philbriok  I     tirows,   premises. 

Builder.  Inc..  320  Judah.  I  424  Eueiid  Ave.  '    MARONITE  SIGN.  $100;  1033  Broad- 

Architect— Not  Given.  $6,500  each  '  Architect— Not  <Jiven  $8  000 

(ApplicaUon  Nos  85121  to  28)  ' 


STORE  AND  OFFICE.  $36,000;  Lot» 
4  and  5,  Block  7,  Broadway.  Mill- 
brae  Highlands ;  owner.  Mr  Hag- 
gerty.  Millbrae;  builder,  A  C  Lin- 
gren,  346  Lowell  St,  San  Francisco. 

STORE,  $22,000;  Lots  6  and  7,  Bl(>ck 
7,  Broadway.  Millbrae  Highlan<is; 
owner,  Walter  Blvlns.  217  La  Cm* 
Ave.  Millbrae ;  builder.  W  C  Akard, 
225  Cervantes  Blvd.  San  Franciaco. 

RESIDENCE,     $20,000;     6.112     acres, 
Cordilleras    Rd.    Johnson    Subdivi- 
sion ;  owner  and  builder,  H  C  Has- 
torf.  16th  Ave,  San  Francisco. 
{STORE,     $16,300;     Lot     8.     Block     8, 
I     Broadway.   Millbrae    Highland    No. 
i     1 ;    owners.    K    Labenberg    and    L 
I     Lando.  730  12th  Ave,  San  Francisco ; 
builder,  R  H  Kimball,  1400  17th  Ave, 
San  Francisco. 

RESIDENCE.  $12.000 :  Lots  201  to  204, 
Block  13,  Sylvan  Way,  CoombsviUe; 
owner  and  builder,  M  L  Jonsson, 
Box  721,  Route  1,  Redwood  Citv 

RESIDENCE,  $11.000 ;  Lot  9,  Block  5. 
Dexter  Ave,  Dumbarton  Park; 
owner  and  builder,  R  B  Bagley.  190 
Berkshire,  Redwood  City. 

RESIDENCE,  $10,000;  3  acres.  Gar- 
field Village.  Redwood  City;  owner, 
Otto  Broberg,  40  Woodrow  Ave, 
Redwood  City ;  builder.  H  H  Weln- 
er.  731  El  Camino  Real,  Redwood 
City. 

RESIDENCE.  $9000 :  13  acres,  private 
road,  Horagan  Ranch.  Redwood 
City;  owner,  Edward  Mee,  San  Ma- 
teo; builder,  J  Dunlap.  105  Woods- 
worth,  Redwood   Cltv- 

RESIDENCE,  $8000;  Lots  1  and  2, 
Block  404.  Vernal  Way,  Highlands 
of  Emerald  Lake ;  owner,  H  E 
Singer,  2043  14th  Ave,  San  Fran- 
cisco ;  builder,  J  J  Binet.  Vernal 
Wav.  Redwood  Cltv. 

RESIDENCE,  $7,500;  Lots  39A  and 
40B.  Block  14,  Laurel  Ave,  Menalto 
Park ;  owner  and  builder.  T  &  O 
Sattler.  1727  W  Euclid  Ave,  Stock- 
ton. 

WAREHOUSE.  $7000;  Sly  50  ft  of 
Lots  33  and  34,  4.  5.  6,  Old  County 
Rd.  Town  of  Beresford :  owners 
and  bulldern,  Mr  and  Mrs  C  W^alker, 
Box  44,  San  Mateo, 
i  RESTAURANT.  $7000;  Coast  High- 
way No  1.  Princeton ;  owner.  Dom- 
inic Ortisi.  Princeton;  builder,  Cun- 
ningham Construction  Co,  575  10th 
St,  San  Francisco. 

RESIDENCE,  $6500;  N  ptn  of  Lot  51, 
O'Connor  St,  4th  Addition  to  Run- 
nymede:  owner.  J  E  Morri.sh,  Red- 
wood City;  builder,  Penin.sula  BIdg 
Co,  91   IJrlburn   Ave,  San  Francisco. 

RESIDENCE,  $6000 ;  W  ptn  of  Lot  61, 
O'Connor  St.  4th  Addition  to  Ryn- 
nymede ;  owner.  J  E  Morrish ;  build- 
er. Peninsula  Building  Co, 

RESIDENCES  (30),  $6000  each;  Lot 
11.  Lot  12.  Lot  17,  Lot  170,  Lot  169, 
Lot  168.  Lot  167,  Lot  166,  Lot  165, 
Lot  164,  Lot  163,  Lot  12.  Lot  89, 
Lot  88.  Lot  18.  Lot  19.  Lot  20.  Lot 
21.  Lot  22.  Lot  23.  Lot  24.  Lot  25. 
Lot  26,  Lot  27.  Lot  28.  Lot  29,  Lot 
30,  Lot  31,  Lot  32,  Lot  33,  Sweet 
wood  Dr;  owner  and  builder.  Stone- 
crest  Corp,  1  Sloat  Blvd.  San  Fran- 
cisco* 

BARN*  AND  MILK  HOUSE,  $6000: 
Bav  Rd,  Menlo  Park;  owner  and 
builder.  Edward  Mello,  1960  Clarke 
Ave.  East  Palo  Alto. 

RESIDENCE,  $5000;  Lots  43  to  45. 
Block  50.  list  Ave,  North  Fair  Oaks 
No  2;  owner  and  builder.  W  D 
Smith.  2953  Middlefield  Rd.  Red- 
wood Citv. 

RESIDENCE,  $5000;  ptn  of  Lot  1, 
Block  18.  Dumbarton  Ave.  Palo 
Alto  Park:  owner.  A  L  Hennington, 
c/o  of  contractor:  builder.  Lindley 
Construction  Co,  202  Felton  Dr. 
Menlo  Park. 


Garage.    Middlefield    Rd,    Redwood 
City. 

STORER<X>M.  3500;  Lot  8.  Block  56. 
3rd  Ave,  Belle  Haven  Tract  No  2- 
owner  and  builder,  Daniel  GaglianL 
730  3rd  Ave,  Redwood  City 

STOREROOM,  3400;  Lots  »  and  00. 
Block  11.  Nimitx  Ave,  Oakleigh 
Park;  owner  and  builder,  C  Lee- 
Otis.  Nlmlts  Ave.  Redwood  Cltv 

GARAGE,  3400;  Lot  5,  Block  208, 
Oakdale  Ave,  Fairways  of  Emerald 
Lake;  owner  and  builder.  Thomaa 
S  Campion.  210  Oakdale  Way  Red- 
wood City. 


FRESNO 


REMODEL  CAFK  TO  HAT  SHOP. 

36500;    2036    Tulare;    owner.    L    F 

Pennington:      builder.     Taylor     A 

Wheeler.  245  Clinton. 
DWELLINGS  AND  OARAGES,  36000 

each;    ns  W    Vasser;    owner    and 

builder,  Geo  E  Raymond. 
GARAGE.    345.000:    703    Van    Ness- 

owner.  Mrs  Abble  Parker;  builder. 

JT  Cowan,  Brtx  Bldg 
DWELLING   AND    GARAGE.   35000; 

3562  Grant;   owner  and  builder.  O 

E  Mason. 
DWELLING.     33000;     8307     Nevada; 

owner  and  builder.  S  C  Riley. 
ADD     TO    DWELLING,     3750;    4114 

Mono;     owner.     S     S     Jermagian; 

builder.  Stanley  W  Fugman 
STORAGE   BUILDING,   3500;    6  San 

Joaquin :    owner  and   builder.    Sam 

Popovlch,  W  California. 
POSTER  PANELS  (2).  $120;  Cherry 

and    Lorena;    owner    and    builder. 

Foster  &  Kleiser.  1816  Van  Ness. 
GARAGE,  $100;  1728  Thomas;  owner 

and  builder.  Felix  Spno.  1821  S  Van 

Ness. 


Cempietion 


SA.N    t'KANCiSi'O   COUNTY 


Recorded  Accepted 

Recorded  Accepted 

Jan    9,    1946— NW    GEARY    Street 

and  Franklin  St  church  unit  No 

1.    Hamilton    Square   Baptist   Ch 

to  C  F  Parker.  January  8.  1946 


Reiease  of  Liens 


SAN  FRANCISCO  COUNTY 

Recorded  Amount 

Dec  17,  18146— NE  GIRARD  2&i  SK 
Ward  £ME  57.313  to  left  N£  96.239 
NW  71.096  to  left  SW  104.431,  ptn 
Paul  Residentlsd  Tract  Herman 
Ohlgren.  Arvid  Krants  and  Ascal 
Isaciuon  as  Westwood  Hardwood 
Floor   do   to   Arthur   and   Mary 


Noo-RespoBsiliity 


PALO   ALTO 


1- STORY  RESIDENCE  AND  GA- 
RAGE, $11,500:  329  Dana  Ave;  own- 
er and  builder.  O  R  Ogren,  2365 
Emerson  St. 


ALAMEDA  COUNTY 

Jan  8,  1946— PTN  BLK  80/10,  Flat 
Rancho,  San  Leandro,  Eden  Twp. 
Thomas  P  Silva  as  to  Improve- 
ments dn  proi>er^. 


SAN  Jt-RANCISCO  COUNTY 

Jan  8.  1946—1507  POLK  ST.  W  F 
Cordes  and  Eva  L  Kepner  as  to 
improveiments  on  property. 


contractor.    Paterson    Pacific    Paper 
Co .  3  outlets ;  motors. 

7422  W  2tth  Ave  100  S  Pacheco; 
owner,  Marve!  Bldrs;  contractor,  B 
J    Doherty 

7423  932  FlUmore  St;  owner,  19 
Eichenbaum;  contractor.  Neon  Sales 
&.   Service  Co;   sign. 

7424  439  Jones  St;  owner „ ; 

contractor.    Golden    G^t«    Elee:    , 

7425  W  20th  Ave  60  N  Rivera  St; 
owner,    N    W   Anderson ;    contractor. 


OAKLAND 


,1 -STORY     RESIDENCE    AND     GA- 
RAGE.   $8900 ;    2695    Waverley    St ;  , 
owner     and     builder.     Kr^'slak     ft  1 
Moller.  332  Channing  Ave.  ! 

ALTER      RESIDENCE,      $6000 ;      156 
Edgewood  Dr;  owners,  Peter  J  and  | 
K    F    Hemple.     premises;     builder,, 
Aro  &  Okerman,  Box  433,  Palo  Alto,  i  _ 

ADD    TO    RESIDENCE,    $1000;    2112 
Webster  St;    owner,   D  V   Hutton ; 


Electrical  Permits 


SAN  fRANCISCO  COUNTY 


_  7366-71      Various     locations     owner 

plans  by  CR  McKendrv.  San* Mateo  j  ^"*^  contractor.  West  Coast  Adv  Co; 
GARAGE.  $750;  1047  Fife  Ave;  own-    °"^° 
ers  and  builders.  Harry  and  Hattie 


Hicks. 

GARAGE.     $500;     485    Marion     Ave; 
owner,    Gertrude    Mann,    premises; 


signs. 

7372  155  Townsend ;  ov^Tier,  L  S 
Govt ;  contractor.  Noble  S  Wright 
Co ;   3  outlets ;    1   switch ;   service. 


346M  1310  Madison;  owner,  Jen- 
oontractor,  California  Klec  Co; 
64  »utittls     64  ftxture«. 

345*>T  W  l*s«lBiom  M.ve  100  &  Mac- 
ArtJbur  cwner,  Andrew  Williams; 
contractor  i'ttlifurmii  Electric  Co; 
Bcrvicft 

345afc  41%  24th  St;  owner  McCaul ; 
ccuTitractar  Creucent  Eiec  Co;  service. 

34599  Foot  of  5th  Ave;  owner, 
California  Garden  Show ;  contractor, 
Scott-Buttner    Eiec    (3o:    service. 

•MOO  170  IQth  St;  owner.  Wright; 
contractor.  Scott -Buttncr  Eiec  Co; 
2  fixtures:   2  plugs. 

34601  1440  San  Pablo:  owner.  Na- 
tloaal  Shirt  Sbop:  contractor,  Scott- 
Buttner  Eiec  Co;  1  fixture. 

34602  2415  Oarmel  St;  owner.  Nor- 
nss  lonfractor,  Scott-Buttner  Eiec 
Go;  range. 

3460*    W  Broadway  bet  Hobart  and 
80th;     owner.     Block;      contractor. 
Scott-Buttner  Eiec  Co;  sign. 

34604  1083  56th  St;  owner,  Icarta ; 
contractor,    T   it   Rosenberg   Co;    al- 

taratlona- 

34605  2560  Broadway;  owner.  Wes- 
ver  Paps:  contractor.  T  L  Rosenberg 
Co :  outlets ;  switches  :  plugs. 

.•?4fl06  2126  E  14th  St;  owner  Jor- 
dan Press;  contractor.  Shea  Electnc 
Co ;  2  fixtures ;   alterations. 

34607  3723  Telegraph ;  owner.  Art 
Cleaners:  contractor.  Shea  Electric 
Co;  2  switches;  2  fixtures  . 

34608  3819  San  Leandro  Blvd  ;  own- 
er. Ross;  contractor,  Melrose  Eiec 
Shop;   2   switches;   4  fixtures. 

34609  5625  Scoville ;  owner,  Ad- 
ams ;  contractor.  Melrose  Electnc 
Shop ;  13  fixtures. 

34610  9871  Thermal;  owner.  Wat- 
kins ;  contractor.  Special  Own«'r  ,1 
outlets :  3  fixtures. 

34611  835  Lydia;  owner.  Poplar 
Cleaners ;  contractor,  T  Bushman ;  2 
outlets ;    2    fixtures. 

34612  113  Broadway;  owner.  An- 
drewsen :  contractor.  Fred  Schmits; 
2  outlets ;  2  switches ;  2  fixtures ;  1 
plug. 


7373      1239    9th    Ave;    owner.    Na- I     3*®**    3907  Broadway  (rear) ;  own- 


builder.  Gus  WoUnick,  628  Waverley  i  ;i»""'  •  ^  ^^" 
Of  ,  Co ;  motors. 


dalini;     contractor,     Columbia     Eiec 


St.  ,4 

ALTER  BUILDING,  $250;  443  Emer- !      '^J^    ,^J^'A^'^^  °'^"t,'"'      ..       = 
son    St ;    owners.    L    E    and    Mary '  ^ontractof.    H   C   Wilson ;    7    outlets ; 

Nathensen,  350  Sequoia  Ave;  build- 
er. T  C  Fibbs,  872  Runnymede  Ave. 


'  4  switched ;  4  plugs 


ALTER  GARAGE.  $250;   628  Cowper  I 


St:  owners  and  builders.  John  ind !  ^  -^-IJ^^Ui  ^iVP 'a  ^^'^'"'^  •    '"''^T^- 

Jessie  B  Madsen.  premises.  I  » 'I        ^,1^  1®*^    ^'''''-    '''^'''^'''    ^^■ 

PARTITIONS  IN  POLICE  DEPART- i  ^r^^"*"   ®'^^   ^°  •    contractor.   Adams 


MENT.  $100;  450  Brvant  St;  owner. 
City  of  Palo  Alto ;   builder,  Aro   &  j 
Okerman.  Box  433.  Palo  Alto. 


I  er,  Lundall ;  contractor,  Marelco,  Inc; 
21  outlets:  16  switches;  21  fixtures; 
20  plugs. 

34614  1916  Oak  Crest;  owner.  Far- 
ringer;  contractor,  James  Anderson: 
saw  service. 

34615  1415  15th  St;  owner.  Pass: 
contractor,  Pine  Electric  Service;  2 
outlets;  2  switches. 

34616  983  High  St:  owner.  Whalen ; 
(Contractor,   Collins  Electric   Co;    out- 

82nd   Ave  375   S   Pacheco;  ;  lets :    switches:    fixtures;    plugs;   mo- 
owner.    Lindsay;    contractor.    Adams  '  ^o" ;  alterations. 

!      34617     2126  E  14th  St;  owner.  I^r- 


7375 

Mason 


lt25    Walnut    St;    owner,     W 
contractor.   Malm  &   Welter; 


Eiec; 
7377 


j  Eiec ; 


!     7378     Ofeikdale-Selby ;   owner.  Lind- 
say;   contractor.    Adams    Eiec; 

7379     2258   Market  t    owner,   Purta; 

contraclot.    Chas    A    Langlais    Co ;    22 

T,   „,  T^  ,,    ,,.  i  outlets;    12   switches;    17   plugs;   ."erv 

Real;    owner.    Russell    Varsi;    con-j      j^     ^    3^^^    Ave   50   S    Santiago; 

1     .struction   Co.  *  °''"^'''    ^'>' =    contractor.    Arc    Eiec 


SAN    MATEO 

STORE.  $] 6.000;  2220-24  S  El  Camino 
Real;  owner,  Russell  Varsi ;  con- 
iractor,    Pacific   Consolidated   Con- 


i^^^.^^^'^'H^'^'rii'  *^'iS-\.''^°?"'^^'7?8i     SE     Crescent      and     Arnold; 
owner,  Thos  T  Evan.s.  J9oE  Belle-  j  Berwick :   contractor.  Arc  Eiec  Corp 
vue   Ave;    contractor,   R   E   Brude-  ■^     f. 

!      rick.    130  12th   Ave. 
STORE  and  apt.  $11,000;  168-70  South 

i      Blvd;    owner   and    contractor,    H   J 


7382  3S|  Waba.sh  Ave:  owner,  Jas 
Britt ;  conltractor,  Arc  Eiec  Corp;  .    . 

7383  1  Montgomerj'  St;  owner  and 
contractoij,  Crocker  1st  Natl  Bank; 
7   outlets  ;  ]  2  switches. 


_,:  DWELLING.   l-.storv  5-room 

2-STORY  FRAME   STORE   &  FLAT  ,  7532   ARTHUR  ST.   OAKLAND 
SW.    RANDOLPH    AND    VICTORIA.    Owner— F  Fern.   6i27   Foothill   Blvd 
Owners— Charles    T.    Burke    and    A.  i  Contractor— C    R    Tisher.    6127    Foot- 

Infusino.  708  14th  St.  I      hill  Blvd. 

Builder-  Francis  O'Reilly,  1127  Hearst   Architect— Not  Given  $5  cOO 

Bldg.  

Architect— Not  Given.  $6,000  ,  ALTERATIONS   and  Addition 


I      Hardy 

[DWELLING  $7500;  511  Sylvan;  own- 
I     and  builder,  J  W  Kriyijaiison.  1738 
Gum. 
ALTER  dwelling,   $1800;   2719  Mabel; 

"''"^^V    i    ^^    i;oP?i.1'     ^""tractor,    pi'GgVse^ice ;    motors. 
Fmloff    Bros,    932    Fifth    Ave.  TSft?;      oin    M.rri«..„. 

ALTER    dwelling,     $250;     169     Briar; 
owner,  M  Knight ;   contractor.  G  E 
[      Chamberlain,    2852    Hacienda    St. 

REPAIR  dwelling.  $150;  423  Midway; 
owner,  Berger  Benson,  412  Mid- 
way;   contractor,   T   Carl  Dybdil. 


sen;    contractor.    Shea   Electric;    mo- 
tors ;  alterations. 

34618  2265  38th  Ave;  owner.  Doe: 
contractor.  Shea  Electric;  8  fixtures. 

34619  SW  side  Grove  and  54th  Sts; 
owner.  Grove:  contractor,  Shea  Elec- 
tric: 4  fixtures. 

.'?4620  3817  Market:  owner.  Nevada 
Poultr>'  Co;  contractor,  Shea  Elec- 
tric :  1  fixture. 

34621  200  23rd  St;  owner,  Duck-In 
Grorpr>-:  contractor.  Shea  Electric, 
2  fixtures. 

34622  593  15th  St;  owner.  Doe; 
contractor    Shea  Electric;  3  fixtures. 

34623  3901  Broadwav  ;  owner,  Klein 


FRESNO 


I  Eiec  Co ;  

T^„,„,  . -„_         ;,      '■  r~  7388      i:}04    Vallejo;    owner.    Perrv 

DWELLING  and   garage    $6900;    838    eontracto.1.   Pacific  Eiec  &  Mech  Co 

b  51n  St;  owner.  P  red  Harvsy.  3424  169  outlets  1;  2  switches;  8  plugs. 

Montecito;  contractor,  H  P  Neiijon,  1  

322  S  5th   St. 


7384  2J8O  3rd  St;  owner,  Frank  ■  Motor  Co;  contractor.  California  Elec- 
E  Bertsch:  contractor.  Kuchel  and  ;  trie  Co;  3  outlets:  3  fixtures:  2  plugs. 
Sievers    Eiec    Works;    12    outlets;    li      34624     359  49th   St;   owner.  Angell; 

I  contractor.  Paramount  Electric  Co :  3 

7385  9Hf)    Marrison;     owner,     Uni-  !  outlets, 
vcrsal    Rmbber    Co;    contractor.    Ku-  |      34625     lO.W  Norwood ;  owner.  Rust ; 
Choi  &   Severs  Eiec  Works;   motors,  i contractor.  Paramount  Electric  Co ;  13 

7386  165  Mississippi:    owner.    T    JH  i  outlets ;    13  switches;   13   fixtures;    10 
Price:    coptrac-tor,    Penmar    Electric  :  j  pjugs. 
7  outlets  J  6  .switches;   6  plugs;  serv.  j      34^26     3848  Telegraph   Ave;   owner. 

7387  730  Jackson  St;  owner,  Joe  i  t^.q  Senators;  contractor.  Para- 
Shoong    Sichool;    contractor.    Penmar  [  mount  Electric  Co;  alterations. 

j  34627  582  Athol  Ave;  owner.  John- 
I  son  ;  contractor.  Paramount  Electric 
i  Co  ;  outlets  :  switches ;  fixtures ;  plugs. 
1  34628  5455  Lawton  ;  owner,  Burritt; 
contractor.    Paramount    Electric   Co; 


fixtures*  alterations. 
34629     2006  r.  15th  St 


o^^'ner,  John- 


BURLINGAME 


Ar>r^NT  *       ♦  •,-«,.,..  T,,      .  I      7389    5027  California  Street;  owner, 

j  ADDN  to  store.  $loO;  174  Blackstone ;  I  geattle  cjeaners;    contractor.   Pacific 

owner   and    contractor,    G    B   Gard.  1  Ejpp  Conskr  Co-  6  oiitl*.fs     4  nlue-s       1  .        .        t^  .«,,»_. 

'  -£.«     ,X.   i.    •.      outlets.  4  plugs       I  son ;  contractor.  Paramount  Electric; 

7390     lfl|6   Embarcadero;    owner,    Y  j  out,etj, .  ^witches:  fixtures;  plugs. 
, MCA;    contractor.    California   Klec  j      34^30     2304  E  14th  St:   owner.  Col- 

lADD    two    apts    to    bldg,    $5000;    241  |  ^''7'Si'"  ^S^IrJlnf'  owner  .  1 11ns;  contractor   Paramount  Electric: 

Hiehland-    owner    and     huilrifr     wt        V^      .    j%-i:        '^.:,        ^  "i.'    fixtures;  alterations. 

i      g   sins    243  mghlandAve!^^^^^  84631       .5825-5937    Mac Arthtir    Blvd ; 

I  . 1  """~~;^«'     ..«u«    T   J   .-    r,.  ^         i  owner,  Moore:   contractor,  California 

.     7392     40f9   Juda*^  St;   owner    Dan- ,  Electric   Co;   28  outlets;   8  switches; 

I  ^ , ;  drea  ;   contractor    Edison   Eiec  Constr    gg  fixtures    5  plugs. 

Co ;    8   outllets ;    4    switches ;    7    plugs ;  I 

."stTvice;  n^otors.  I      34632     463  11th   .St;   owner,    Barrett 

7.393     10^  Vaienria;  owner.  Golden  i*  ™'P:   contractor.  Associated   Elec- 

Gate    Glu|e:    contractor,    Strom    and  '  ♦'^c  &  Mech  :  aKemtions. 

j  Smith;  mtj.tors.  I      3'1R?.3     19th  and  Franlclln   Rts*  own- 

!     7994     E  Parker  90  N  Golden  Gate;  I  **"•  Barrett  Sk  Hilp:  contractor.  Asso- 

'  owner.   Rrtusseau^   contractor,    Strom    cif'ed  Elf^trir  &  Mech:  alterations. 

i&  Smith;  1   |      346,'^4     440  Grand  Ave;  owner,  Bar- 

7395     12|}0  Howard   St;   owner.  Fo-  ;  t""**    *    Hilp;    contractor.    Associated 


I  Building  Permits,  $500.00  and 
I      Over,  Issued  hy  the  Boa  ret 
of  Public  Wwkn 

\       SAN  FRANCISCO  COUNTY 


i' 


JANUARY  8,  1946 


(Application  No  85143) 


ALTER  OFFICE  BUILDING 
1167  MISSION  STREET. 
Owner  —  American    Import    Co., 

contractor. 
Builder  —  McGahey     &     Olson, 

Douglass  St. 
Architect— Not  Given. 
(Application  No  85142) 


c/o  i 


483  30th   STREET.  OAKLAND. 
I  Owner— E  F  Schmerl.   20   Greenbank 
i      Ave.   Piedmont. 

I  Contractor— C   M   Teigland.   600   Uni- 
i    versity    Ave,    Berkelev. 


Architect — ^Not  Given. 


$4,500 


1- STORY  FRAME  DWELLING 
E.  34TH  AVE.  179.3  N.  TARAVAL. 
Owner^— Walter    J.    Larson,    15    CJen 
nessee. 


^^■^  ■  ALTERATIONS 

-----1104   r)7th    AVENUE.   OAKLAND. 
^ti,uuu  I  Owner — Don  Neher  Motors,  premises. 
IContractor — California  Bldrs  Co.  Inc 
'     350   Hobart   Street. 
Architect — Not  Given. 


wav :  owner.  Coca-Cola  Bottling  Co 
1340    Cvpress    St ;    builder.    Carl    E  | 

Davi.s,  337  11th   St. 

ADDITION,   $100 ;    1563   Havenscourt  j 
Blvd ;    owner    and    builder.    Roy    S 
Phelps,    premises.  1 

MASONITE  SIGN.  $75;  1033  Broad- i 
way;  owner.  Coca-Cola  Bottling  I 
Co,"  1340  Cvpress  St ;  builder,  Carl  j 
E  Davis.  337  11th  St.  j 

BILLBOARD.  $50;  NE  comer  E  15th  I 
St  and  64th  Ave;  owner  and  bulld- 


RESIDENCES  ^51.  $5000  each;  Lots 
4  and  5.  Block  1.5,  Spruce  St:  Lots 
12  and  13,  Block  15,  Spruce  St; 
Lots  14  and  15.  Block  15,  Spruce  St; 
ptn  of  Lots  15  and  16,  Block  10. 
Filbert  St;  ptn  of  Lots  17  and  16. 
Block  14.  Magnolia  St.  Arietta  Park. 
Half  Moon  Bav:  o^^•ner  and  build- 
I  er.  J  F  Sousa  Co.  Half  Moon  Bay. 
{RESIDENCE,  $4500:  Lot  4,  Block  8, 
j  Oaklev  Avo.  Uriversitv  Heiphts; 
'  owner  and  builder.  Roy  F  Smee. 
I  RESIDENCE,  $4000:  Lot  A,  Block 
i  10,  Lakevlew  Way,  Fairways  of 
Emerald  Lake;  owner  and  builder, 
F    Bersrgren.    422    Lakeview    Way. 


tenas    Brds;    contractor.    Quality    El; 
I   outleUs;!!   plug;    service. 

7036      121    Liehig    St;    owner 

contractor.  (3c»lden  Gate  Eiec;  1  out- 
let. 


Electnc  A  Mech  ;  outlets. 

34635  lO.'Jrd  end  E  14th  St;  owner. 
Nicholson:  contractor,  DH  Monte 
Electric;  pervlce. 

34636  27    Olen    Ave:    o\i-n*>r.    Boon 


W  side  14th  Ave  55  S  Geary.  2-story 
j  frame  building.  Cost.  $11,500.  Owner, 
'Edmund  DeMartini. 

i  Ave7  iltT'rapartm'^nr  h^ou^se'' cJfs?  '      '297     Fi  th  Ave  and  C^ary ;  owner.  <  *  Snott :  eontractor.  Spotf  El^trlcal : 
I  $10,000.  Owner,  Max  Weiman.    "  '.French   Hlospltal;    contractor.   Crown  |  oujlefj^;  pljiigs 

:     631   OFarrell  St.  Alter  hotel.   Cost.  I  ^l^ii,^^:  A^'Jl't'^ »  ^  switches 
$7000.  Owner,  Pacific   States   Savings        '^^^     ^^'^   4.th    Ave:    owner.    Beh- 
j&  Loan  Co  mnp:  coniract^r,  Crown  Eiec; 

1      240  Hazeiwood  Ave.  Alter  dwelling.'      ^399     27^8  Union  St;  owner.  Scott; 


build - 
Half 


$2,000 


ADDITION 

«    .,.3         t:,-.      t.  ...w  ro«  ,r.  *   >4        1200  37th   AVENUE.   OAKLAND. 

Builder— Eric  Dahlberg.  583  Victoria.  ;  Owner  and  Builder— Phillips  &  Gon- 
Archltect— Not  Given.  $6,000  ;     salves.  2531  E   11th   St 


(Application  No  85147) 


1-STORY  FRAME  DWELLINGS   (5) 


Architect — Not  Given. 


$2,000 


ADDITION 


NW.    ATHENS    75.    100.    125.    150,    175 ,  goo   22nd    ST    OAKLAND. 


NE.  EIXCELSIOR  AVE. 
Owners    and    Builders — F    C.    Frank 

and  E.  Vignati,   4645  Mission   St 
Architect— Not  Given.  $5,300  each 

(AppUcatlon  Nos  85129-33) 


Owner — Cean    Cleaners,    premises. 
Contractor- -Herrick    Iron   Wks,    18th 

and  Campl>ell  Streets. 
Architect— Not  Given.  $1,770 


ALTER  STORE  AND  FLATS 

4760  MISSION  STREET. 

Owner— Thomas  Valuga,  4666  Mission    Architects- Not  Given 

Builder  —  Bosnos     Construction     Co,  

4666  Mission  St  REPAIR  FIRE  DAMAGE 

Architect— Not  Given.  $5,000  !  gig    filbERT   ST.   OAKLAND 


WAREHOUSE,    l-stor>-    steel 
Owner  and  Builder — Slakey  &  h.ear- 
ney,   1514   Cedar  St.   Berkeley. 

$1,500 


(Application  No  85146) 


1 -STORY  FRAME  DWELLING 
B.  VICTORIA  175  N.  STANLEY. 
Owners— C.     T.     Burke    and    A.     In- 

fusino,  708  14th  St 
Builder — Francis  O'Reilly,  1127  Hearst 

»ldg. 
Architect— Not  Given.  $5,000 

(Application  No  85150) 


Owner — Jam^   Small,   premises 
Contractor    —    J    R    C    Taylor. 

Louise  Street. 
Architect — Not  Given. 


3220 


$1,000 


DWELLING,  l-storv  5-room 

6622   SOBRANTE    RD,    OAKLAND. 

Owner    and    Builder— H    B    Pearson, 

5454  Broadway, 
Architect — Not  Given.  $5,250 


Redwood  Citv. 
er.    Fester  &^Kleis";;'c;.l2nd  7nd  j  RESIDENCE.    $4000 :   jf^^^'f-^l^- 
Market  Sts  *     Santa  Ana  Ave,  El  Granada;  own- 

BILLBOARD.  $25:  NE  corner  Powell  |  e^-  ^^  *  ^J^^"'  ^l'*  S^i?  Vii 
and  Vallejo  Sts ;  owner  and  builder,  i  fT'  ^  ^  Oppen.  P  O  Box  ^4 
Poster  &  Kleiser  Co.  22nd  and  Mar-  .  ^ M-'J,  Ba>^^    ^^^^  ^  ^^  ^   ^^^^^ 

BILLBOARD.  $25:  S  line  12th  St  22  ft;      ^-    ^^"^l  ,^'^;.  ^'°4*^Zf  ^rSfa"  = 
W  Cvpress   St;   owner  and  builder,',      2^"!^  «^"^,?'"Ji^r- ^'ifi^'^*'*™* 
Tiv,at«.r     Xr     -K-lPi-spr    Co      22nd     and  '      ^^  Page  St  Redwood  City. 
Fo.ster     &     Kleiser    Co.     22nd    a"^  ;  residence.  $.3000 ;  Lot  30.  Block  1, 

Scenic  Dr.  Cuesta  La  Honda:  own- 
1      er  and    builder    A   R   Scbauer,    518 

T!V>^pr  *  Kleiser   22nd  and  Market  !     Walnut  Ave.  South   San  Francisco. 
Foster  ft  Kleiser,  2^nd  and  market  .  g,j.Qj^^Qg  ^^^  GARAGE.  $3000;  13 

acres,  private  road.  Horagan  Ranch 


Kahan  : 


contractoij,    Crown   Eiec;    7    plugs. 

7400  6*0    Mission;    owner, 
c.in'rictoi.  Cro'vn   Eiec; 

7401  1158  Ho'ward:  owner.  Squire; 
contractor,    Crown    B]lec    Co;    motors. 

7402  Post  and  Stockton;  owner. 
Union  Sruare  Garage;  contractor, 
W  B  Bak?r  &  Co: 

'403  1(00  Fillmore:  owner.  Max 
Drug  Co;  contractor,  W  B  Baker  ft 
Co;  

7404  SSlH  McAllister  St;  owner,  F 
Buchwald  Co:  contractor,  W  B  Bak- 
t»r  ft   Co  :  1  service  ;    motors. 

7405  83(5;  Ellis   St ;   o^^mer,  Monroe ; 


Market  Sts. 
BILI..BOARD,  $25 ;  SW  cor  23rd  Ave  | 
and  E  23rd  St ;  owner  and  builder. 


Sts. 
BILI^BOARD,  $25:  NE  comer  23rd 
Ave  and  E  23rd  St;  owner  and 
builder.  Foster  &  Kleiser,  22nd  sjid 
Market  Sts. 


ALTERATIONS.  $950:  1323-35  Broad- 
way :  owner,  S  H  Kress  Co,  prem ; 
builder.  Din'\\iddie  CJpnstructlon  Co. 
210  Crocker  Bldg.  San  Francisco. 

GARAGE.  $800:  «604  Herzog;  owner 
and  builder.  Tom  ValHonottl,  prem. 

ALTER  DWELLINGS  (2\  $800:  2707- 
09  12th  Ave ;  o'wner  and  builder.  M 
H  Eraser.  2114  11th  Ave. 

WRECK  2-STORY  BUILDING.  $500; 
530-38  17th  St;  owner.  Kahn's  De- 
partment Store ;  wrecker.  Svmon 
Broa  2145  E  14th  St. 

ALTERATIONS.  $500 ;  1727  10th  Ave ; 
owTier,  Geo  A  Murray.  2630  Monti- 
cello  Ave;  builder,  H  G  Parsons, 
916  Foothill   Blvd. 

ADDITION.  $450;  9311  Empire  Rd : 
owner  and  builder.  Pat  F  Keeney, 
premises. 

ALTER  AND  ADD.  $420;  8802  Mac- 


Redwood  City;  owner.  Edward  Mee. 
San  Mateo ;  "builder,  J  Dunlap.  105 
Woodsworth,  Redwood  CTlty. 

ADD  TO  AUTO  REPAIR  SHOP. 
fl500;  ptn  of  1132  acres.  Lot  76, 
El  Camino  Real,  Menlo  Park :  own- 
er and  builder,  A  M  Van  Epem.  602 
Bl  Camino  Real.  Redwood  City. 

ADD  TO  SHED  AND  AVIARY, 
$1500;  281  O'Connor  St  4th  Addi- 
tion to  Runnvmede;  owner  and 
builder,  E  E  Beal.  281  (TConnor  St 
Palo  Alto. 
RESIDENCE.  $600:  Lot  10,  Block  306. 
Vernal  Way.  Highlands  of  Emerald 

,     Lake*;  owner  and  builder,  J  J  Binet 
745  Vernal  Wav.  Fled  wood  City. 

;  BARBECUE    SHELTER.    $500:   Lots 

I     82  and  83,  Block  15,  Winding  Way. 

,      Devonshire-     owner     and     builder, 

,     Miss  P  L  Bookhout,  Winding  Way, 

1     Redwood  City. 

:ADD  TO  RESIDENCE,  $500;  Lot  15, 
i  Block  15,  Mendocino  Ave,  Vislta- 
I  cion ;  owner  and  builder.  Walt  Gull, 
385  Mendocino,  Brisbane. 


j  Cost,  $1000.  Owner,  Geo  Doulon. 

I     3315    Octavia    St    Alter   apartment 

I  house.  Cost  $2500.  Owner,  Hector  La 

;  Vole. 

!      763  DeHaro  St  Alter  building.  Cost 

1$5000.  0\\-ner.  Elizabeth  Hanna. 

I      E    15th   Ave    92,    134,    175    S    Ortega 

jWay.    1-story    frame    dwellings     (3). 

!  Cost,  $7000  each.  Owner,  Henry  Doel- 

I  ger.  Builder. 

358    Ocean    Ave.    Alter    tavern.    Cost. 
:$1000.  Owner,  Fted  Giocondi. 
I      SE    cor    15th    Ave    and    Mandalay 
I  Lane ;  E  15th  Ave  49,  «8,  127,  166,  205, 

1244,  283.  322.  361,  400  Mandalay  Lane;  ^    ^       ^        ^,         _  . 

INE  cor  15th  Ave  and  Fanning  Way.    '=°r)i"*''*^l„^X,'"^''1.  ^^^"^ '    '"otors.    , 
!  1-story    frame    dwellings    (12;     Cost'      7406      1^78    Turk    St:    owner     Per-    Co:  fixtures. 

$6500    each.     Owner,     Henr>-    Doelger.  !  •'^^"^t.rt^*'^'^^'"^"*  •    ^^"t'-^^tor.  B>ing-         ?.4644       4912     Lawton     Ave ;    owner. 

Builder    Inc  **       i  ton  Eiec;  4  plugs.  Giuliu ;  contractor.  Paramount   Elec- 

i     932   Fillmore   St    Alter    restaurant    „*^*07      idO    Georgia :    owner.    L«o    J  '  t^c  fixtures :  alterations. 

Cost.  $600.  Owner.  Uptown  Lounge.        Mcvberg:  contractor.  Bymgton  Eiec ;  ;      3464.^      5247     College     Ave:     owner 
1950  Goueh  St  Alter  dwoUin?   ^o«t     -♦    outlets!:    6    plugs:    alterations.  Kev     Cafe       contractor.     ParanoMnt 

S.-iOO    oS^^rMav  Weim^        ^  1      '^O'^     ISfeO  Market  St ;   owner ;,  Electric  Co;  fixtures ;  alterations. 

S   Lombard   131   E  SSna    l-storv  k"'^*'^^*"^    ^««*«'-  *  Kleiser;   4   out-  i      34646      28.50    McKlllop    Rd :     owner. 
!  f rfme  ^uSdhig     Cost     S'   OwneT;  ^  '^^ '    «   switches ;   2   plugs.  |  Bohn  :  contractor  Scott-Buttner  Eiec- 

'Moresl  ft  DeLucchL 


346??  477  15t;,  St;  own»»r. 
contractor.  Spott  Electricsl; 
8lt»>rstloT»s 

3463«  NW  16th  and  Jefferson  Sts; 
nT^-n^T.  Pacffic  Bldg:  cnntrnctor,  Ppott 
E1«»ctr1cnl-  oiiflpt"  •  n'tc»'p.«*ons 

.?46S9  1f^60  Rroadw^av:  owner.  An- 
P'toBank:  contractor.  Snott  Electrical 
Co:  4  riuers. 

31640  ?9.'^5  Telegrat*':  owppr,  I.Hter 
ft  Son-  contractor.  Snott  Electrical: 
7  outlets :  6  fwltches. 

M^il     P9<^o  Edf'=   >vp;    o%mer  and 

c<-'ntT^ctor   General  M'~-*.'>'<-"  '^o^p;  otit- 
let.q  :  switch<»s  :  fixtures ;  plugs. 

34642  1025 -10?7  Center  Ft ;  owner. 
Rose:  contractor.  Matnon  Electrical 
Eouipnient:  fire  renalrs. 

34643  508  17th  St;  owner.  Teig- 
land :  contractor.  Paramount  Electric 


7409     4g^  Crordon    St;    owner.   Man- '  trie:  service 

■     2423  Polk  St    Alter  store  and  flats  '  "'"^  *  Whltaker;   contractor,   same:  <      84647      4130    Coolldge    Ave:    owner. 

;on«t    «i«nn    nxrT,*>r   .T„i*.«  Rt.nrw,  "  !  ^  Outlets;  4  switches:  2  plugs;  8er%-  ,  Lapham :     contractor.     Scott-Buttner 

I 
I 


Cost  $1800.  Owner.  Jules  Suppo. 


BUILDING    CONTRACTS 
ALAMEDA  COUNTY 


Arthur  Blvd;  owner  and  builder.  FENCE,  $500-  Lots  17  to  21.  Block 
Francis  J  Lynch.  8802  MacArthur  1  26,  Middlefield  Rd.  Dumbarton 
Blv<J-  .  I     Tract ;  owner  and  builder.  Buckely's 


I  ADDITION'    AND   ALTERATIO.Vb 
[SW  COR  SOLANO  and  Ventura  Aves 
j      Albany.      Construction     of     1-story 
;      and    l)asement    of    ultimate    4-story 
i     and  basement  addition  at  side  and 
rear   of    existing    building   and    al- 
I      terations   to  existing  building. 
j  Owner — Pacific  Tel  ft  Tel.  Montgom- 
ery St  San  Francisco. 
!  Architect — Not  Given. 
'  Contractor— Elmer    J.    Freethy.    1432 
Kearney  St.  El  Cerrito. 

'  Filed   Jan.   9.   1946.    Dated. 

Monthly  payments   of — ;75% 

40  days  after  completion .25% 

TOTAL  COST.  $181,908.00 
Bond,  $131,608.  SureUes,  Massachu- 
setts Bonding  ft  Insurance  Co  Limit 
120  working  days.  Plans  and  speci- 
fications  filed. 


ilce:   motors.  Electric:  outlets;  switches:  fixtures; 

I      7410     8t|h    and    Irwin    Sts:    owner,    plugs. 
I  Standard    Oil    Co:    contractor,    Assoc;      34648     4:^26  E  14th   St;  owner.  Bet- 
j  Eiec  ft  Mech  Co:  21  outlets;  3  plugs;  j  ter  Truck   Rental:   contractor.  Scott- 
!  5   switcheis :    service  T  motors.  Buttner  Electric :  service. 

7411      73(0   Mission    St;    owner.    Mc-  !      34649  6006  E  14th  St;  owTier.  Stand- 
Phersbn  t.*ather  Co;  contractor.  In-    ard  Stations:  contractor.  Scott-Butt- 
ner Electric:  sign. 

34650  3435  Broadway:  owner.  Ga- 
rage; contractor,  Scott-Buttner  Elec- 
tric; outlets:  fixtures:  alterations 

34651  870  Mead  Ave:  owner.  Val- 
lejo: contractor.  Scott-Buttner  Elec- 
tric :  outlets :  fixtures  ;  service. 

346."52     9636  Waln'it ;   owner.  Rhein- 
hart :    contractor.    Clifford    Eksctric ; 
7415-18  Various  locations  and  own-    outlets;  switches :  fixtures;  plugs 
ers;    contractor.    Brumfield    Electric!     54653     1421  46th  Ave;  owner.  Rules 
8fti^  Co;  Aigne.  IFood     Products;     contractor.     James 

7419     1444   Green  ;    owner.   Daniels :  ;  AikdarsoB ;  motors. 


dependent   Elevator  Co;   motors. 

7412  7(t»  10th  St;  owner.  Leo  J 
Meyberg  Co;  contractor,  Indepen- 
dent  Elevator  Co:   motors. 

7413  6$5  La  Playa :  owner  and 
contractor.    Whitney    Bros; 

i     7414     225  Gough   St;   owner,  Brad- 
ley ;     contractor.     M     Schtmetschek : 


contractor   Pacific   Eiec   ft   Mech    Co. 
Inc  :  1  outlet ;  motors. 

7420  935  Market  St;  owner,  Dr 
Spaulding :  contractor.  Victor  Le- 
moge;   7  plugs. 

7421  340  Bryant  St;  owner, ; 


I      34964     406    12th    St;    owner.    Walt's 
;  Place  :    contractor,   Joseph    Talof f ;   1 

fixture. 
34655     3124  E  14th  St;   owner,  E»ro- 

faasional     Bldg       contractor,     Joseph 

Talof f     30  fixtures 


I 


PLANS  and 
Speculations 


,  i^^Jlf^^*^^^^"  projects  tx)taling  $5- 
11M80  for  San  Jose  State  College 
and  $2,619,100  for  Agnews  State 
HospiUl  are  listed  among  |154,- 
W)0,000  worth  of  recommended 
State  Agency  building  jobs  sub- 
mitted by  Stete  Director  of  Fi- 
nance James  S.  Dean,  to  Governor 
Earl  Warren. 

oOo 
The  SUTTER  COUNTY  Board 
of  Supervisors  promised  speedy  ac- 
tion to  install  a  new  heating  sys- 
tem in  the  county  jail.  The  sheriff 
has  suggested  that  the  new  system 
might  incorporate  an  air  cooling 
plant  for  use  during  the  summer. 
.    .     all  the  comforts  of  home? 

oOo 
T.  L.  Quigley,  chairman  of  the 
BUTTE  COUNTY  Farm  Bureau's 
drainage  committee,  states  that 
Congress  has  authorized  the  Army 
Engineers  to  make  further  study 
of  Butte  Creek  drainage  with  a 
view  of  clearing  out  the  channel 
from  a  point  west  of  Nelson  south 
to  connect  with  the  north  end  of 
Sutter  Bypass  near  West  Butte. 
Congress,  according  to  Quigley, 
also  has  authorized  the  Army  En- 
grineers  to  proceed  with  repair  and 
rebuilding  of  a  tailings  dam  on 
Cherokee  Canal  north  of  the  Oro- 
ville-Chico  Road. 

oOo 
Construction  of  the  proposed 
$26,000,000  Table  Mountain  Dam 
on  the  Sacramento  River  might 
destroy  salmon  valued  at  |520,000 
annually,  government  fishery  ex- 
perts  predicted. 

oOo 

A  large  U.  S.  Marine  Corps  base 
comparable  to  the  huge  establish- 
ment in  San  Diego,  will  be  con- 
structed soon  on  acreage  owned 
by  the  Navy  at  TANFORAN  in 
SAN  BRUNO.  High  ranking  Ma- 
rine officers  have  been  at  the  San 
Bruno  base  making  a  survey  of 
buildings  on  46  acres  owned  by 
the  Navy. 

oOo 

Walter  D.  Skinner,  Jr.,  presi- 
dent of  the  YOLO  County  Chamber 
of  Commerce,  recently  announced 
the  next  meeting  of  his  group  will 
be  devoted  to  formation  of  a  strong 
organization  to  oppose  the  sug- 
gested high-level  dam  on  Putah 
Creek.  The  Yoloans  announce  they 
tire  in  favor  of  building  a  low, 
flood  control  dam  on  Putah  Creek, 
as  advocated  by  Army  engineers, 
but  they  are  opposed  to  the  U.  S. 
Reclamation  Bureau's  plan  to  build 
a  high  dam  at  Monticello  and  di- 
vert waters  of  Putah  to  Solano 
County  cities  for  commercial  and 
domestic   purposes. 
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Another  Immense  Bdlding  Program 

Planned  for  Columbia  Basin  Project 

COULEE  DAM,  WASH,  Tliursday,  Jan.  10,  1946.— Work  on  12 
major  structures  in  the  Columbia  Basin  Project  of  sooth  •  central 
(Vashinfi^ton  probably  will  be  authorized  by  the  Bureau  of  Reclamation 

during  the  first  six  months  of  1946, 


Supervising  Engineer  Frank  A. 
Banks  announced  today.  He  said 
they  will  result  in  employment  of 
"several  thousand  men"  and  ulti- 
matelv  will  cost  more  than  $100,- 
000.000. 

In  revealing  the  schedule  tenta- 
tively adopted  for  launching  the 
biggest  construction  job  ever  con- 
templated in  the  Pacific  North- 
west, Banks  explained  that  the 
building  of  the  irrigation  system 
for  serving  17,000  new  farms  in 
an  arid  and  semi-arid  region  will 
extend  over  a  period  of  several 
years.  He  added  that  1946  "will 
only  be  the  beginning," 

The  proposed  program  for  the 
coming  six  months,  made  possible 
by  a  recent  $10,500,000  supple- 
mental appropriation  by  Congress, 
calls  for  the  start  of  three  dams, 
three  principal  canals,  three  si- 
phons, one  tunnel,  and  two  pump- 
ing plants. 

Of  the  total  supplemental  money 
available  in  the  first  half  of  this 
year,  about  $8,000,000  will  be  for 
the  irrigation  features  and  $2,- 
000,000  for  inaugurating  a  land- 
purchase  program.  Excess  land 
will  be  acquired  by  the  Govern- 
ment, divided  into  family-size  farm 
units,  and  resold  (prior  to  the  time 
water  becomes  available)  to  the 
first  of  the  many  thousands  of 
settlers  who  will  establish  homes 
in  the  Basin. 

In  describing  the  immensity  of 
the  building  program,  Banks  said 
that  by  midsummer  construction 
probably  will  be  under  way  "at 
several  points  from  Grand  Coulee 
southward  to  Pasco,  150  miles 
away." 

Because  no  project  approaching 
the  Columbia  Basin  development 
has  been  undertaken  in  the  Pa- 
cific Northwest,  Banks  explained 
that  the  amount  of  earth/Wid  rock 
to  be  handled— 125,000,000  tons- 
will  weigh  six  times  more  than 
Grand   Coulee   Dam,   largest   man- 


made  concrete  structure  in  the 
world  and  kingpin  for  the  irriga- 
tion system.  During  the  construc- 
tion period,  he  asserted,  the  proj- 
ect will  provide  240,000,000  man- 
hours  of  on-site  and  off-site  em- 
ployment. Of  this  total,  more  than 
125,000,000  man-hours  will  be  in 
direct  employment  in  the  Basin 
and  115,000,000  man-hours  will  be 
spread  throughout  the  United 
States  as  industries  maniifacture 
the  tremendous  quantities  of  steel, 
cement,  machinery,  explosives,  and 
other  materials  necessary  for  com- 
pleting the  irrigation  structures. 

"Two  Grand  Coulee  Dams  could 
be  built  with  the  man-hours  of  on- 
site  work  to  be  provided  by  the 
construction  program,"  Banks  com- 


PLASTERERS'  ASSN. 
ELECTS  OFFICERS 

The  Master  Plasterers  Asso- 
ciation elected  the  following  new 
officers  for  1946:  Frank  D.Smith, 
President;  A.  W.  Cordes,  Vice- 
President,  and  Otis  Lee,  Secre- 
tary-Treasnrer. 

G.  IL  Martinelli,  retiring  pres- 
ident, who  held  the  office  since 
1939.  was  presented  with  a  life- 
time, solid  sold  pen  and  pencil 
set  by  the  new  president. 


GENERALS 


South  Dam:  This  dam,  an  earth- 
and  -  rock    structure,    will    extend 
across  the  Grand  Coulee  in  the  vi- 
cinity of  Coulee  City  and  will  im-  ,.  ,        .   .  r. 
pound  water  in  the  Grand  Coulee  f°"^™f_  ^^„1^^  ^.^-^ 
Equalizing    Reservoir    for    the    ir-     "    '"  "'"    """      '^ 
rigation  system.    It  will  be  about 
10,000  feet  long,  have  a  maximum 
height  of  60  feet,  and  is  to  con- 
tain approximately  1,400,000  cubic 
yards  of  material. 

Long  Lake  Dam:  This  dam,  lo- 
cated about  12  miles  south  of  Cou- 


SUMMERBEIL  lOF  iim''^'\ 


1746  Thirteenth  St.,  Oa!rlcind,  U]f. 

From  San  f-rancisco  Fro^t!  othe;  ':^  ''t^ 
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construction  job  will  be  felt  in 
every  State  of  the  Union." 

The  supervising  engineer  has  re- 
ported to  Reclamation  Commis- 
sioner Michael  W.  Straus  that  the 
1946  construction  timetable  will  be 
influenced  by  several  factors,  chief- 
ly the  availability  of  machinery, 
materials,  and  workers.  Banks  said 
the  Bureau  hopes  to  have  portions 
of  the  permanent  irrigation  sys- 
tem ready  to  serve  acreage  in  all 
three  districts  of  the  Basin  by  1950 
or  1951.  Prior  to  that,  however, 
the  Bureau  estimates  it  will  begin 
providing  water  for  about  6,000 
acres  in  the  Pasco  region  in  1947 
by  pumping  from  the  Columbia 
River.  The  pumping  plant  will  be 
about  14  miles  northwest  of  Pasco. 

As  outlined  by  Banks,  the  Bu- 
reau's tentative  schedule  during 
the  coming  six  months  calls  for 
initial  work  on  the  following  struc- 
tures: 

Grand     Coulee     Dam     Pumping 

Plant:  Considerable  work  is  con- 
templated in  prepairing  the  rock 
wall  at  the  pumping  plant  site 
immediately  above  Grand  Coulee 
Dam,  near  the  west  aboutment. 
Placing  of  some  concrete  also  is 
planned.  The  pumping  plant,  to 
be  built  by  Government  forces,  will 
house  the  world's  largest  pumps 
to  serve  the  irrigation  network. 
Installation  of  the  first  pump  is 
planned  to  start  in  November, 
1948,  with  others  to  follow  at  60- 
day  intervals.  These  pumps  will 
force  water  from  Lake  Roosevelt 
(formerly  the  Columbia  River  Res- 
ervoir) into  the  Grand  Coulee, 
where  two  earth-and-rock  dams,  27 
miles  apart,  will  impound  the  wa- 
ter. 

Feeder  Canal:  This  immense, 
concrete  -  lined  channel  will  lead 
from  the  pumping  plant  outlet  to 
the  North  Dam  in  the  Grand  Cou- 
lee and  will  be  capable  of  handling 
120,000  gallons  of  water  (1,000,- 
000  pounds)  each  second.  Because 
much  of  the  work  will  be  seasonal, 
the  job  will  be  completed  by  Gov- 
ernment forces. 


There  was  some  confusion  caused  ' 
by  A  recent  column  critical  of  the 
enthusiasm   shown   in   demobiliza- 
tion  by   the   General   commanding 
the  Air  Transport  Command. 

•  •    • 

The  reference  was  to  Lieutenant 
General  Harold  L.  George  who  an- 
nounced the  bright  news  of  rapidly 
demobilizing  this  still  urgently 
needed  arm  of  the  services. 
ie    ir    ir 

General    "Jimmy"    Doolittle    (a 
Pacific  Coast  boy  who  made  good) 

offered 
to  return  our  foreign  -  stationed 
armies  by  air.  He  was  given  a 
quick  frown  by  "high  brass". 

•  •    • 
This  isn't  the  first  time  our  top 

military  command  has  been  look- 
ing at  a  thermometer  instead  of  a 
clock  or  reading  a  calendar  of  the 
wrong  year. 

•  •    • 
There  was  a  boy  bom  in   Nice, 

France,  who  got  a  job  as  a  Pri- 


.     _                                   lee  City,  will  save  several  miles  of 
mented.    "Beneficial  effects  of  the  1  costly  canal   construction  by  per- 
mitting use  of  an  abandoned  chan-   , 

nel  of  the  Columbia  River.    It  will  jvate  in' our  Anny  during  the  Span 
be   about   1,650  feet  long,  have   a  I  ish- American  War— and  did  fairly 
maximum  height  of  100  feet,  and  j  well  for  himself, 
require  about  1,000,000  cubic  yards  *    *    * 

of  earth  and  rock. 

Main    Canal 


G.  E.  McGAVRAN 
Managing  EWtor 

The  appointment  of  G.  E.  Mc- 
Gavran  as  Managing  Editor  of  the 
Daily  Pacific  Builder  has  been  an- 
nounced by  Carl  Bennett,  Regional 
Vice-President  of  F.  W.  Dodge  Cor- 
poration, o>^'ners  of  the  ''Builder". 

Mr.  McGavran,  formerly  a  local 
construction  man,  has  just  re- 
turned to  civilian  life  after  28 
months  of  service  with  the  United 
States  Navy,  during  which  time  he 
spent  16  months  in  the  Pacific  the- 
atre of  operations. 

"This  appointment,"  stated  Ben- 
nett, "is  for  the  specifi**  purpose 
of  having  a  staff  man  who  is  fa- 
miliar with  the  construction  indus- 
try and  one  who  speaks  the  lang- 
uage of  the  contractor.  It  is  an- 
other step  forward  in  our  postwar 
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540  Tenth  St. 

HARBOR    F'L'VWOOD  CORP 


MArk\et  6705  San  Francisco 

OF  CAUFORNIA 


During  the  first  American  Le- 
Far  larger  than  1^°"  ^^^ampment,  better  known  as 
most  rivers,  this  canal  will  be  ap-  World  War  I,  William  Lendrum 
proximately  25  miles  long.  It  will  Mitchell  was  Chief  of  the  Air 
begin  at  the  South  Dam,  near  Cou-  Services  in  the  Argonne. 

lee    City,    and    carry    water    to    a       -km-^  u  u  i.  ^    *   T  j      i  *.i, 

tjoint    about    two    miles    north    of  ,  ..^^^i^^"  ^^^^  ^^o^^n  -  and  -  cloth  __  _     „ „„.  ^v.ov«». 

Adrian,    Grant    County,    where    it  I  ^ites   held   together  by   wire   and  |  program,  involving  a  vaBt  expan- 
will  separate  into  the  West  Canal  ■  P?^®''^   by  OX-5  engines.    These ,  sion    in   the    field    of    construction 
and  the  East  Low  Canal.    Parts  of  IPl?"^*'     ^o"J<^     easily     make     100  L^ews  coverage." 
this  canal  will  be  capable  of  carry- 1 '"^'^^.P^'    hour— if    there    was    a       The  F.  W.  Dodge  Corporation  is 
ing  13,200  cubic  feet  of  water  per   ^°^  ^^^  '^"J-  one  of  the  larger  publishing  houses 

second,  greater  than  the  combined  I  /^,_  Trnr,.T.oo«  o  1 1 ,- «  o  +u«„»kf  '"  the  country  and  publifeh,  in  ad- 
average  flows  of  the  Methow,  Che-  i«,5l  L  MitXti  %ilJ  »w3L  ^^^ion  to  the  "Builder",  the  Denver 
Ian,  Entiat,  Wenatchee  and   Yaki-   !^f  °f .^^*fj^l/-    ^f^;^;^  Journal.    Architectural    Rec- 

ma  Rivers  of  Eastern  Washington.  S^Hi^^^  tL  ^S.f^  h!  r^fi^"^n>K" '  ^^^  Real  Estate  Record  and  Build- 

Potholes    Da.:    Nearly   3    ^.iJ^^^^^^^^^^^ 
long,    this    dam    will    be   near    the  '  of  Honor  bv  France  Owners     Catalog,    Dodge    Reports, 

central  portion  of  the' project  and  |  •    it    it  |  Dodge    Statistical   Research    Serv- 

is  intended  to  capture  seepage  and'      In    1926    "Billy"    Mitchell    wasl^^^'  ^^^  a  number  of  other  indus- 
retum    flow   from    irrigated    lands  ;  court-martialed  and  suspended  be-  I  ^r^\,  ^J^^t,  reports    throughout 
tributary  to  it.  The  Potholes  Dam  ,  cause  he  talked  back  to  the  brass-  '^^  ^"^^^  S^^^- 
will  require  about  11,000,000  cubic   shirts  and  stuffed-hats  of  the  War!        datxitixi.-    a  d  i  r^i  a 'rrxo -, 
yards  of  earth  and  rock   and  will  j  Department.    He  insisted  the   air-!       fAiwil>ii,  A  KAU1AIOK7 
have  a  maximum  height  of  110  f 1. 1  plane  was  here  to  stay!     He  also  i      Be    sure    that    the   last    coat   of  j  simple    application 


West  Canal:  Branching  from  the  suggested  that  planes  could  be  ■  paint  that  you  apply  is  the  non- 
main  canal  near  Adrian,  the  West  I  launched  from,  and  land  on,  the  |  metallic  kind,  says  the  Plumbing 
Canal   will   be   88   miles  long   and  [deck  of  battleships.  jand  Heating  Industries  Bureau,  in 

carry  water  sufficient  for  280,000  •    •    •  'calling  attention   to  the  fact  that 

acres  in  the  westerly  portion  of  the       When  suspended,  he  said  tohell-   a   radiator   finished    with    metallic 
project.    It  could  handle  the  com-  j  withit  and   resigned  Feb.   1,   1926.  |  paint   will    emit   ler.s  he*t   than   a 


\.-V/l-#»    tj ,    lit,      W  UjfaJu 

APPOINTED  TO 

U.kj.lji.i/.  lUikji 

f  Colonel  George  Mayo,  CE.  San 
,  Francisco  District  Engineer,  USED 
announces  the  appointment  of  C/ol. 
Jesse  H.  Veal,  CE,  to  the  post  of 
Chief,  Engineering  Division  of  the 
San  Francisco  District  Office,  re- 
placing H.  S.  Pond  who  is  retiring^ 
after  more  than  30  ye&n  with  the 
Engineers  in  San  Francisco. 

During  the  early  stages  of  de- 
fense construttion  in  1939,  Colonel 
Veal  was  Constructing  Quarter- 
master at  Ff«.t  Mason,  and  in  Dc 
cember  1941,  when  all  military 
construction  was  transferred  to 
the  jurisdiction  of  the  Corps  of 
Engineers,  the  Colonel  was  assign- 
ed to  the  San  Francisco  Engineer 
District  and  placed  in  charge  of 
local  construction.  After  leaving 
this  installation  in  December  1942, 
Colonel  Veal  assumed  the  duties 
of  District  Engineer  at  Cincinnati, 
Ohio,  and  subsequently  at  Louis- 
ville, Kentucky.  Just  prior  to  his 
return  assignment  in  San  Fran-. 
Cisco  he  held  the  post  of  Execu- 
tive Officer  of  the  North  Atlantic 
Division  Office. 

V — — 

Stainprodf  Wall 
Loverins  Will 
Be  Introduced 

A  revolutionary  stain  proof  wall 
covering,  to  be  known  as  Varlon, 
will  be  introduced  soi  le  time  in 
July,  1946.  The  new  product  will 
be  marketed  by  Varlon,  Inc.,  a  di- 
vision of  United  Wallpaper,  Inc., 
world's  largest  wallpaper  manu- 
facturers and  originators  of  Unit- 
ized wallpaper  and  Trimz  Ready- 
Pasted  wallpaper,  it  was  announced 
by  William  H.  Yates,  United  presi- 
dent. 

The  result  of  nine  years  labora- 
tory research  and  development,  the 
new  stainproof  wall  covering  will 
permit  the  removal  of  almost  any 
type  of  dirt,  grease  or  stain  by  the 

of    soap    and 


bined  average  flows  of  the  Entiat '  Army  broke  his  rank,  but  not  his 
and  Yakima  Rivers  of  Washington,  j  spirit.   He  died  Feb.  19,  1936. 

East  Low  Canal :  Longest  in  the  j  *    ir    ir 

irrigation  system,  this  canal  will  I  Recently,  Washington  salved  its 
weave  its  way  through  the  east-  j  conscience  by  posthumously  award- 
ern  portion  of  thf  project  for  130 ;  ing  Mitchell  a  decoration  and  pro- 
miles  and  will  be  capable  of  serv- i  moting  him  to  the  rank  of  Major 


ing  252,000  acres. 

Pasco  Pumping  Plant:  This 
pumping  plant  will  be  the  first  to 
be  completed.  It  will  lift  water 
about  177  feet  from  the  Columbia 
•nd  will  be  capable  of  serving  about 
6,000  acres  northwest  of  Pasco. 

Pasco  Laterals:  A  complete  sys- 
tem of  laterals  will  be  built  to 
serve  the  6,000  acres  supplied  by 
the  Pasco  Pumping  Plant.  About 
100  farms  will  receive  water  thru 
this  system  of  small  canals. 


General 

•    •    • 
What  doe^  Billy   Mitchell 
now    care    about    General's 
stars?     He   is    up    walking 
around  among  real  stars! 


similar  one  finished  with  non-me 
tallic  paint.  It's  only  the  last  coat 
of  paint,  however,  that  makes  any 
difference.  The  first  coat  may  be 
metallic  so  long  as  the  final  coat 
is  non-metallic. 


water.  The  product  has  been  un- 
dergoing field  tests  for  the  last  ten 
months  where  it  has  withstood  se- 
vere wear  and  tear  in  numerous 
public  places,  such  as  government 
office  buildings,  restaurants,  the- 
atres,  hotels,   etc. 

Field  tests  have  proved  that 
heretofore  indelible  stains,  such  as 
lipstick,  hot  grease,  crayon,  ink, 
etc.,  require  only  soap  and  water 
for    removal. 


iRUJinpnmTcompnnv 


A  new  plastic  claimed  to  remove 
almost  any  surface  mars,  greases, 
I  stains,  etc.,  from  the  wall  should 
I  prove  to  be  a  real  boon  to  the 
I  housewife  whose  children  have  re- 
j  ceived  a  box  of  crayons  for  Christ- 
I  mas. 


STUCCO 


THE 


IMPROVED 


WAKES 


FiiiE  PRinr 

4th  &  Addison  Sts  -  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


4iiii««'"'*' 


^ 


GMtU   Grip   Drir*  Dmmtlt 


TiCCO 


Dmubk   Grip  Sp»tt 

Timber  Coimecfws  and  Tools 


TIMBER  EHOiNEERING  CO.  Of  CAUFORNIA 


89   S«c©nd   Stttm*,  S«a    FraMi#i»i-o 


1191   So.    Rroadvmr,   Lm  .\ag«U* 
PRo«pcct   K^V 


w     ^  All  grades  and  constructions  includ- 

ing Purple  Strand  (Improved  Plow  Steel),  Form-Set  (pre- 
forme'd)     and     bethaniied    ( elect  rotyiically    zinc-coated^ 

BETHLEHEM   PACIFIC 


OAST 


STEEL 


CORPORATION 


General  Office*:   San   Francisco 


BETHLEHEM, 
STEEL 


Dittrict  Officii :  SaoHle,  Portland,  Los  Angeles,  Salt  Lake  City 

Stvl  HanH :  Seattle,  South  Son  Francisco,  Lot  Angeles 

Fabricating  Warkt:  South  San  Francisco,  Alameda,  Los  Angeles 

A4iff  Depots :  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


TWI8TYES 

THE  HANDY  ECONOMICAL  JOOOlb.  SPREADER  TIE  FOR 

CONCRETE  WALL  CONSTRUCTION 

IMMEDIATE  SERVICE  -  ALL  SIZES  tf  LUMBER  DIMENSIONS 

MANUFACTURED  IN  SAM  FRA>iCISCO 

UNIVERSAL  FORM  CLAMP  COMPANY 

333  SEVENTH  ST.       -      UNderhfll  3144      -       SAN  FRANQSCO 


Concrete  Catling 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AH  Kinds 

CLEMENTINA  CO. 

ZZin  JERROLD  AVEKl?E 
Phone  MIssioB  1636  -  0755 


PRIORITIES  NO 
LONGER  REQUIRED 


COmiiKT  TO 
FlUOftlSffWT" 


CONTRACTORS:  sn  us  before  \m  bid! 

lie  wili  fiii^iii;'!'  ^ouiid 
Improvrmr nl  llistriet  Jobs 

•  We  enter  into  written  contracts  befwe  ymi  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  ai  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-tbe-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1913  Aft 

*ONnS  and  WABRAXTS  •  bn«f{hl  •  quoted  •  sold 

Ph^nccoihct  STOI\iE  &  lOUIMGBERG 

Sutter5460     ■     »S»    MSSb    BeiLDlSG         SAN    tRAM^lSLO  4 


More  Yards  Per  Sock  •  Sprettds  Easier  *  less  Shrinkm^a 
PACIFIC    PORTLAND    CEMENT    COMPANY 


b^ktm^f^efim 


Fluorescent  ProductsCo. 


r 


Sound  Cofiditioniitg 

with 

Acousti  Cebtex 


ICab(3t8  Gloss  Coll  > )  i  k  e^ 

outer  from  ordicMry  paints  in  thm  thm  pignaamtt  art 
brt^cn    down    to    microacopk    hnem    and    colloirfjllv 

cEipersed    in    ttmmted    oil» — -no    fiikri)    aw    iJ«i«el-"--"iii»c 

pijrt  pigment*  md  ml*.  Col,or«  atay  bngta  .autid  ireafe. 
for  mmny  vmam  ■nv-mn  under  tmrn  mrwtm  ■•eacjier  cocMfak 
tmam.    Pint  for  md\  and  tnm. 

GUNN  CARLE   AND    COMPANY 

UN^erhiJ]    Mao 


- 


James  B.  Moulton 

DISTRIBUTOR    FOR 

RICHMOND  SCREW  ANCHOR  CO.,  Inc..  BROOKLYN,  N.  Y. 
Manufactnrers  of  Concrete  Construction  Devices  such  as 
Snap-Tys,    Ty-Scrus,    Ty-Loops,    Ty-Frames.    Bolts    and 
Anchors,  Etc.         -         Descriptive  Literature  on  request. 

Offlc«: 

116  New  Montgomery  St. 
Phone  GA.  6072 


The  ACME  SWING  SAW 


Self  Starting  Portable  Ctmtractors  Saw 

Manufactured  h>   Tlie  Acme  Saw  and  Grindinf  Works 
9U  BRYANT  ST.,  SAN  FRANOSCO  —  Phone  HEmlock  2084 
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©AiLY    PACIFIC    BUILDER 


ADVAIfCl  COiWM'RPgriOlf  REPORTS 


FRIDAY.  JA^aJARY  II,  1946 


DAILY  PACIFIC  RUILDER 


•  »»utcl 


Ev«r> 


<E«UklMlMd  14M) 
Morning,  Except  ftaturday,  Sunday  mn4  Lagal  HalMayi 


^^kJifA^Wl^  BUILDER  ia  the  ptMeer  c«uitnt«tiitt  iaii,  «#  tk« 
Pacific  Coaat,  MamtAiMng  a  CMfieta  aewa  reir^^        ^  * 


covermg  all  principal  buUdinr  and  eaciaeariac  arojacta: 
M^uarv  2,  IMft.  wltt  Laraan^a  UtbjL 
.R«90Eta.  A  Lrfifal  tfewapaser  ot  g«m 


cansolidated  J&b 
Conatruction 

era!  circulatioo  aa 
Court  af  San 


by  tha  Bupeiior 
CavBty. 


.^iwi  t.      .u     .,.    SUBSC«^PTI•N   RATES: 

I3.WJ  per  Month;  »3t  per  Year  (Payable  in  Advanoaj.  Stn«4e  Ca»y.  lie 

Entered  aa  Second-Claaa  matter  July  2S,  1907,  at  the  p«rt  office 
at  Ban   Francisco,  California,  under  the  Act  af  Marxdi   8,  itTO 

PublulMdW 

STARKRATH  PRINTING  «  PURUSMNG  00. 
Under  a  managaneBt  agrMMMBl 
F.  W.  DODGE  CORPORATION,  ,.w-w 

McGAVRAN.  Editor  J.  E.  •OQEflS.  AdvaraMgif  Man«««r 


G.   E 


465  Twidi  St.,  San  Francisco  3 


TflLiMAilntTllO 


Aa  previously  reported,  bids  wUl  be 
opened  January  29,  2  P.  M- 

Separate  bids  will  be  taken  for 
the  following  segregated  parta  of 
the  wot* : 

(1)  general  work. 

(2)  heating  and  ventilating  work. 
(8;  plumbing  work. 

(4)  electrleal  work. 

Alternate  bids  will  be  required  for 
the  onusaion  of  certain  work. 

Specifications  obtainable  from  the 
office  of  the  Dlviaieoi  of  Architec- 
ture, Public  Works  Bldg.,  Sacra- 
mento, upon  deposit  of  |25. 

A  set  of  plans  and  copy  of  speel- 
ficatlons  is  now  on  file  for  examina- 
tion at  the  office  of  DAILY  PACIFIC 
BUILDEai,  469  Tenth  St.,  San  FraB- 
ciscok  9 


1 


PUBLiC!  ELDGS. 
FIRE  HOUSES,  JAILS 


BUILDING  SECTION 


NEWS  INDEX 

For  oanvenlent  raferanoa,  naw* 
report*  In  tblt  section  are  oiata<- 
fled  SM  follows: 
Apartments   ____«______«_    1 

MortuaHea   -.—_—_—«_-__,    S 

Churchea t 

FactoHea  and  Waraheusaa 4 

RIata  , B 

Garage*  A  Servloa  8tatiena_    S 

Federal   Buildings  7 

Club  Biilldlngs • 

Hospital*  ________>___«____    t 

Hotela  ..._.-. It 

Ice  and  Cold  Storage  Planta.  11 

Power  Plants , IS 

Pub    Bldgs^  FIrahoMaaa.  Jaila  IS 

Residenoat    14 

School* IS 

Banks,  Store*  and  Offloaa  _  IS 

Theaters .  17 

Wharves  and   Decks tS 

Mlscellaneeua  Canstruetlen  _  It 
Mise.  8u|>pllea  and   Mataiiala  St 


APARTMENTS 


Contractor— felmo    L.    DeMartinl,   948 

Broadway,  San  Francisco. 
Construction   is   scheduled   to   start 
shortly.  •     5 


January  11,  194(> 
BIDS  WANTED 

SAN  FRANCISCO.— Until  Jan.  22, 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  287, 
City  Hall,  under  Municipal  Railway 
Contract  No.  243  for  Installing  elec- 
tric feeders  and  'avltchboards  in  Mth 
Street  garage. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  upon  deposit  of  |10.00.     •       •     13 

16—  BANKS,  STORES 
AND  (HUCES 


7— FEDERAL  BUILDINGS 

January  H,  1946 
BIDS  WANTED 

SANTA  CRUZ,  Calif.— Until  Janu- 
ary 23.  2  P.  M..  bids  will  be  received 
by  the  office  of  the  district  engineer. 
Federal  Works  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
waterproofing,  concrete  sidewalk  and 
driveway,  repairs  and  repointing  ' 
steps,  etc.,  U.  S.  Post  Office,  Santa  I 
Cruz.  I 

Specifications    obtainable  from   the  |      jacks  A.  Irvine.  620  Market  Street, 
above  office  of  the  district  engineer  |  s,an   Francisco. 


January  11,  1946 
PLANS  BEING  FIGURED— BIOS  — 
OPEN  JANUARY '15,  3  P.  M. 
ALTER  BUILDING 
SAN   FRANCISCO.     York    and    Ala- 
meda   Streets. 
Alterations  and  additions  to  building. 
Owner— Continental  Baking  Co.,  1501 

Bryant    Street. 
Architects— Bliss  &   Fairweather,  5S2 
Market  Street. 
As    previously    reported,    plans    are 
being  figured  by  the  following  con- 
tractors : 

H.    S    Meinberger,    956    Folsom    St., 
San   FrancJHCo. 


or  from  the  custodian  of  the  building 
at  Santa  Cruz.  •     7 


G.  P.  W.  Jensen  &  Sons,  Inc.  320 
Market   St..    San    Francisco. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter  Bldg.,   San    Francisco. 

Russell  A.  CuUen,  478  Jackson  St., 
San  FYancisco.  •         ♦  16 


January  11,  1946 

BIDS   POSTPONED    UNTIL   JAN.  2t 

APARTMENT   BUILDING 

OAKLAND,  Alameda  County,  Calif. 
Kunhle  and  Mountain  Blvd. 

Construction  of  two-story  frame  and 
stucco  apartment  building  to  con- 
tain four  apartments ;  steel  sash, 
wood  shingle  roof,  independent 
gas-fired   warm   air  heatiJig.  etc. 

Owner — Mr.  Danforth,  c/o  architects. 

Architects — J.    Francis   Ward   and   J. 
S.  Bolles,  369  Pine  St.,  San  Fran- 
cisco. 
Plans   being  figured   by   a   selected 

list  of  contractors.  •     1 


FLATS 


January  II,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  January 
23,  2  P.  M.,  bids  will  be  received  by 
the    office    of    the    district    engineer. 

Federal  Works  Agency.  Public  Build-  January  11,  1946 

Ings  Administration,  838  U.  S.  Ap-:  CONTRACT  AWARDED 
praiser-s  Bldg.,  San  Francisco,  for  i  EXCHANGE  ADDITION 
new    wire   mesh    partitions   and   inte-  I  Contract  Price,  |21,976 

rlor  painting  at  new  U.  S.  Mint  build-    MARTINEZ,    Contra    Costa    County, 
ing,  San  Francisco.  '         Calif. 

Specifications  obtainable   from   the  i  Construction 


above  office  of  the  district  engineer. 

•     7 


HOSPITALS 


of   addition    to   present 
central  office  building. 
Owner  —  Pacific    Telephone    &    Tele- 
j         graph   Co.,   140  New  Montgomery 
St.,  San  Francisco. 
—  I  Plans  by  engineering  department  of 
i         owner. 

, '  Contractor— Elmer    J.    Freethy,    1432 

•     16 


I         Kearney  St.,  El  Cerrito. 


January  11,  1946 

PLANS  ON    FILE  i  

WARD  BUILDINGS  '  January  11,  1946 

STOCKTON,  San   Joaquin  Co..  Calif.  ;  COMPLETING   WORKING 

Stockton  State  Hospital.  |  DRAW  INGS 

Construction    of   one-   and   two-story    BRANCH  BANK 


January  11,  lt4S 
WORK  STARTED 
MHOJICAL  BUILDING 

Approximate  Cost,  |«7,000 
SALINAS,  Monterey  County,  <:;alii. 
Construction     of    one-story     medical 
building  to  contain  eight  suites  of 

dCflCM. 

Ow»er— c/o  contractors. 

Architects  —  DeMartinl    &    Igaz,    785 

Market  St.,  S«ui  Francisco. 
Contractor— Pacific    BuiWers,   312  X. 

AUaaL  Sslinas.  •    IS 


January  11,  1946 
PREPARING    PRELIMINARY 

PLANS 

STORE  BUILDING 

SAN  LEANDRO,  Alameda  Co.,  Calif. 

Construction    of    one-story    concrete 

store  building  (60x90  ft). 
Owner— Withheld. 
Architects  —  DeMartinl    &    Igaz,    786 

Market  St.,  San  Francisco.  16 


January  11,  1946 

PLANNED 

REMODEL  AUTO  SALES  BLDG. 

Cost,   850,000 

SAN    JOSE.   Calif.    Market   and   San 
Fernando  Sts. 

Remodeling    and    expansion    of  auto 
sales  and  service  facilities. 

Owner— Robert  F.  Benson,  83  S.  Mar- 
ket St.,  San  Jose. 

Architect — Not  announced.  16 


January  11,  1946 
CONTRACT    AWARDED 

OAKLA-XD.  Alameda  Co.,  Calif.— 
General  Electric  Co.,  1848  16th  St 
Oakland,  at  84279.70,  was  awarded 
contract  by  the  Ekiat  Bay  Municipal 
Utility  District,  Daniel  Read,  secre- 
tary, 512  leth  Bt,  Oakland,  under 
Proposal  1698  for  one  electric  motor 
and  starter.  20 


SUB  ■  BIDS  WANTED 

QMiaraf  c^-»raotar»  d*«lr(ng  aub-lHat  on  any  |*«  are  invtted  t*  mak*  known 
♦♦lalr   rtK|ulr%ii>ianta   In   this   oalttmn.      There    i»    no.    charge    to'    rhtu    •ervio*. 


19^MISC.  CONSTRUCTION 


January  11,  1946 

PLANS    BEING    FIGURED— BIDS 

OPEN    JANUARY   16,   10  A.    M. 

MORTUARY 

BURLINGAME,  San  Mateo  County, 
Calif.  23   California  Drive. 

Construction  of  one-  and  part  two- 
story  mortuary  with  reinforced 
concrete  exterior  walls  and  inte- 
rior wood  studding  partitions. 

Owner  —  Crosby-N.  Gray  &  Co.,  23 
California  Drive,  Burlingame. 

Architect— Richard  M.  Bates,  Jr.,  960 
Baileyane  Rd.,  Hillsborough. 
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Altar  Admin.   Bldg-,  Geldaa  Gate  Bridge.    Bid*  open  Janaary  11. 
MacDonakL  Young  A  Nelaon.  127  Montgomery  St.,  S.   F.    (SUtter 
Mohre  *  Roberta,  SB3  ICiaaten  St.,  San  Pranciaco  (OArflekl  8STt). 
B«r««tt  a  HUp.  918  Hamaon  St.  San  Frandaeo  (DOuglas  OTOt). 
Midstate  Constr.  Co..   i2C7  Buah  81 .  San   Frandsoo   (ORdway  4SM). 
Adam  Arraa  a  Son,  116  New  Montgomery  St.,  6.  F.   (GArflald  8881). 
Kmpir*  COnatr.  Co.,  Ltd.,  S44  Harriet  St,   &   F.    (HXmiock  8409). 
H.  H.  l.Ar»en  Co..  64  South  i^ark.  San  Francisco  (EDCbrook  SISO,  8191) 
R.  X.  Cullen,  478  Jackson  Street  San  Francisco    (SUtter    1951). 
M.  &  K.  Corp.,  200  Financial  Center  Bldg..  San  Franciscci  (EXbrook  7C04) 


Tamalpai*  Motor  Salaa  Bldg,  Mill  ValUy;    Bid*  open   Jan.  14,  4   P.  IS 
Parker.  Steffana  A  Pearce.  135  South  Park.  San  Francisco  {hlXbrook 
De  Luca  *  Son,  1746  FMbert  Street,  Son  Francisco   (ORdway  8S00*. 
Howes  a  Whitaker,  626  Russ  Bklg.,  San   Francisco    <GArfield   iHt) 
Stolte.  Inc..  84S1  San  Leandro  St.  Oakland   (TRmidad  KMM). 
M.  J.  King.  Inc.,  281  Franklin  St..  San  Francisco  (UNderllU  8209), 
Younger  Constr    Co..  575  Mission  St.,   San   l-Yancisco    (SUtter  8266). 
D.  S.  Clinton,  3  Coronet  Ava,  Mill  Valley   (Mill  Valley  887). 


Bldga^  Service*,    Re**rv*    Fleet    Barthing,   Mar*   Island;    NOy    13295:    Spao. 

1745S;    BKd*   open   January   14,  11    A.   M. 
^  Jaa  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  S906-7054). 

Moore  A  Roberts.  693  Mission  St,  San   Francisco   (GArdekl  8879). 

Peter  Kiewit  Sons  C^.,  442  Post  St.  San  Franciaco   (EXbrook  6786). 
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BRIDGES 


Ward  Btdta,  Stockton  State  Hoap,  Stookten;  Bids  opan  Jan.  2S,  1:SS  P.  M. 
Jas   I.  Barnee  Constr.  Co.,  »41  Ruas  Bldg .  S.  F.  (EXbrook  StOS-7054). 
Moore  a  Hoberta,  693  Mlulon  St.,  San  Franciaco  (GArtleld  8579). 
M.  &  K.  C<|)rp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 

Market  and  Store   Bldg..  Mill  Valley:    Bids  open   January  14.  4   P.   M. 
De  Luca  A  Son,  1745  Filbert  Street.  San  JYanclsoo   (ORdway  3600). 
Howes  a   WhiUker,  626  Russ  Bldg.,  San   Franciaco    (OArflald  6729). 
Stolte.  Inc,  8461  San  Leandro  St.  Oakland    (TRinidad   10S4). 
M.  J.  King.   Inc..  231   Franklin  St.,   San  Francisco   (UNderhill   8209). 
Younger  Constr.  Co.,  575  Mission   St..   San   Francisco    (SUtter  8288). 


January  11,  1946 
COMPLETE   BIDS 

RIO  VISTA,  Sacramento  Co.,  Calif. 

—As    previously    reported,    Rio    Vista  ! 

Kiss   Crane  Co.,   Rio  Vista,   at   $9450.  j 

i  submitted  low  bid  to  the  Department  ■ 

The     followmg     contractors     have    of   Public   Works.  Division   of   High-  ! 

*"""  —i  r.i-„=.  .^j^yg   ^j  ^^^  ^^jj^^  ^^  p^^j  Q   Hard-  I 

ing.  district  engmeer,  1200  N.  Center  j 
St.,   Stockton,  for  removing  a  portion 
of  a  bridge  across  Sacramento  River 
at  Rio  Vista  (X-Sac-53.C)  in  Sacra- 
mento County.  I 

Total  bids  were:  ' 

Kiss  Crane  Co.,  Rio  Vista,  |9480.        ! 

J.  D.  Proctor,  Inc.,  Richmond,  $19,-  ; 
647.  I 

De  Roza  &  Billeter,  Stockton,  812,-  ! 
275.  I 

Ocean  Constructors,  San  Francisco,  , 
820,030 


M. 


taken  out  plans; 

G.  W.  Williams  Co.,  10  California 
Dr.,  Burlingame. 

Remmit  Construction  Co.,  931  Menlo 
Oaks  Dr.,  Palo  Alto. 

Haas  Construction  Co.,  326  Mer- 
chants' Exchange  Bldg.,  San  Fran- 
cisco 4. 

Engineer's,  Ltd.,  225  Bush  St,  San 
Francisco. 

Monson  Bros.,  475  Sixth  St,  San 
Francisco. 

Peter  Sorensen,  927  Arguello,  Red- 
wood City.  •     19 


January  11,  1946 

TO   START  WORK 

FLATS 

SAN  FRANCISCO.  West  side  of  14th 
Ave.,  south  of  (Seary  Blvd. 

Constructio  nof  frame  and  stucco 
building  to  contain  two  flats. 

Owner— Edmund  DeMartinl,  785  Mar- 
ket St.,  Sam  Francisco. 

Architects  —  DeMartini  &  Igaz,  785 
Market  St,  San  Francisco. 


reinforced  concrete  ward  build 
ings  for  infirm  females  and  dis- 
turbed females,  having  a  com- 
bined floor  area  of  approximately 
160,000  sq.  ft.,  with  hollow  tile 
partitions,  steel  sash  and  clay 
shingle  tile  roof  covering. 

Owner — State  of  California,  Division 
of  Architecture,  Public  Work* 
building,  12th  and  N  Sts.,  Sacra- 
mento. 

Plans  by  State  Architect  Anson  Boyd, 
Public  Works  Bldg.,  Sacramento. 


MOUNTAIN  VIEW,  Santa  Clara  Co., 

Calif. 
Construction    of    one-story    concrete 

branch  bank  building  (50x84  ft). 
Owner — Bank    of    America    National 

Trust  &  Savings  Association,  300 

Montgomery  St.,  San  Francisco. 
Architect — De    Martini    a    Igaz,    786 

Market  St..  San  Francisco.     •     16 


DON'T  GET 

HOT  UNDER  THE  COLLAR 


EXbrook  S6S7 

''Ncccisitjr  is  the  mother  of  invention"  is  truer  today  than 
ever  To  meet  wartime  needs,  PABCO  has  created  numeiTOWs 
new  ipedficatioas  to  solve  tough  buiMing  or  maintenance 
problems  with  a  minimum  of  restricted  materials. 

Whatever  your  problem,  our  experienced  service  representa- 
tives and  trained  TECHNICAL  STAFF  can  figuie  out 
WHAT  TO  USE  AND  HOW.    Try  us! 

PABCO  PAINTS 

ROOHNGS 

BUILDING  MATERIALS 

WATERPROOlniNG  MATERIALS 

GOVERNMENT  SPEOHCATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVB  FLOOR  COVERINGS 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannsn  Street     •     San  Francisco,  19 

Government  Specification 
PAINT    -     ROOHNG    -    LINOLEUM 
Pisnts  an< 


January  11,  1946 
jWORK  STARTED 
BRANCH  BANK 

MILLBRAE,   San  Mateo  Co.,  Calif. 

Construction     of    one-story     concrete 

branch  bank  building  (50x100  ft). 

Owner — Bank    of    America    National 

Trust  A  Savings  Association,  300 

Montgomery  St.,  San  Francisco. 

Arcliitects  —  DeMartini    &    Igaz,    785 

/Market  St.,  San  Francisco. 
Coi^tractors— Barrett  &  Hilp,  918  Har- 
Tlson  St.,  San  Francisco.         •    16 


January  11,  1946 

WORK   STARTED 

STORE   BUILDING 

SAN  FRANCISCO.  Third  and  Klrk- 
wood  Sts. 

Construction  of  one-story  frame  store 
building  (approximately  50x70  ft) 

Owner— Righettl  A  Solari,  c/o  archi- 
tects. 

Architects  —  DeMartini  A  Igaz,  786 
Market  St,   San  Fraacisco. 

Contractor — C.  Faggioni,  1567  Revere 
Ave.,  San  Francisco.  •    16 


20—  MISC.  SUPPLIES  AND 
MATERULS 

■  ■-■—..—  ■■—  ■    -     -      -    _  ■     ■  ■      ■  ■^— '     -  ■ 

January  11,  1946 
BIDS  OPENED  | 

OAKLAND,  Alameda  Co.,  Calif.— 
The  following  submitted  bids  to  the 
East  Bay  Municipal  Utility  District, 
Daniel  Read,  secretary,  512  16th  St, 
Oakland,  under  Spec.  1692  for  one 
electric  starter,  50  h  p..  and  one  re- 
duced voltage  manual  starter.  500  h.p. 

Joseph  D.  Armstrong,  12250.69  mo- 
tor; $857.43  starter:  total.  13108.12 
(used  material). 

Allis-Chalmers  Co,  $4314  motor; 
$1021.50  starter;   total,  $5335.50. 

General  Electric  Co.  (same  as 
above). 


Peninsula    Ave.   Overcroeaing,   San    Mateo;    Bids   clo*e   Jan.    16,  2   P. 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..   S.   F.    (Bbrook   7SS4). 
Rpbt.    McCarthy   Co..    1060  Klrkham    St.    &'.   F.    (OVerland   4000). 
Peter  Kle^t  Sons  Co.,  442  Post  St.  San  Franciaco   (EXbrook  5736). 
Cari  N   Swenson   Co..  565  Stockton   Ave.,  San   Jose  4   (BAllard   2602). 
S.  J.   Amoroso  Constr.   Co.,  2100  Oakdale  Ave..   S.   F    (Mission    1490). 
Harr>'  J.  Oser  and  Joe  Gerrick  A  Co  ,  1119  Hobart  Bldg..  S    F    (DO  5175) 

Danforth    Building,  Oakland;    Bids   open    January   21. 
Stolte,   Inc.,   8451    San    Leandro   St.,   Oakland    (TRinidad    10S4). 

Alter  Centimental  Bakery,  8an  rranelaoo;   Bid*  open  January  15.  S  P.  M. 
G.  P.  W.  ilensen  A  Sons,  320  Market  St,  S.  F.    (GArfleld  2444). 
Jacks  A   trvine,   620   Market    Street.    San   Francisco    (GArfleld   2106). 
R  A.  Culjen.  478  Jackson   Street,  Ban   Franciaco    (SUtter  1961). 
H.   S.   Meipberger,   956   Folsom   St.,   San   Francisco    (ElXbrook   9867) 
M.  A  K.  C^rp.,  200  Financial  Center  Bldg.,  San  Franci.sco  (ElXbrook  7624) 
A.  Nelson.   Inc.,  242  Ocean  Ave,   San   Francisco    (DElaware  0677). 

«o?QM*'^**     *     Lauritzen,     Pittsburg,  j  Conversion  (9ldg.,  No.  401,  8.  F.  Naval  Shipyard,  San   Franol*oo;   Bid*  opan 
$20,989.  .      .„,  „^  !  January   31.  11    A.   M. 

Lord  &  Bishop,  Sacramento,  $21,000.  !     j.     ,    jcink 
George     Pollock    Co.,     Sacramento,  f     *»-''•  "-»"«• 

$11,343.34. 
M.  A  Jenkins.  Sacramento,  $21,363. 

21 


25 — MACHINERY  AND 

EQUIPMENT 

January  11,  1946 
BIDS  WANTED 

SOLANO  COUNTY.  ETC.,  Calif.— 
Until  January  15,  10:30  A.  M.,  bids 
will  be  received  by  the  State  Divi- 
sion of  Highways,  P.  O.  Harding, 
district  engineer.  1200  N.  Center  St., 
Stockton,  Calif.,  for  rental  of  one  or 


M.   J.  Klnjf,   Inc.,  231   Franklin  St..    San   Francisco    (UNderhill   820t). 
Erbentrauit  A  Summers,  446  Sixth   St,   San   Francisco   (MArket  8810) 
M.  A  K.  C<)rp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 

Exterior  Alterations,  Southern   Pacific  Hoapital,  San   Franciaco;    Bid*  op*n 
1         January  21,   Noon. 

Swlnerton  A  Walberg  Co.,  226  Bush  St,  Sian  Francisco   (GArtleld  2980) 


-I.T     *•      w        „  Tni^„*««-  /^-»~.    /—^^  I  more    extra  -  heavy    pneumatic  -  tired 
Westmghouse  Electric  Corp.  (same  j  ^j^^^,    ^^^^^    grader     tandem    drive. 

^^miectHc   Machlnerv  Manufacturlne  '  equipped      with      mechanically     con- 

Electric   Macnmer>    MMuractunng    ^^^^^^  scarified  and  12-ft  blade,  Cat- 

Ca    $4814  motor;  $1117  starter;  total.  I^j^,^^   ^^    ^^    or    equal,   for   inter- 

^^r    *    /-.       »   tKi  ^*         -nr  .1,=     MOKA    mlttent    use    In    Solano    County    and 
West   Coast   Electric   Works^$3250  ^  Sacramento    and 

motor;    $750  start^;    total,   $4000.  \^„  Joaquin  counties. 

j     Specifications  obtainable  from   the , 

'  i  above  office.  •     26 


Two  Bridgea.  San  Joaquin  County;    Bids  close  January  2S,  2  P.   M. 
Carl  N  Swenson   Co.,  oSS  Stockton   Ave.,  San   Jose  4    (BAllard   2602). 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (BDCbrook  7624) 

LaJwratory    Bldg.,    Moffett    Field;    Bids    close    January   30.   3   P.    M. 
Erbentraut  A   Summers,   446  Sixth   St.,    San   Francisco    (MArket   8310). 
Peter  Kiewit   Sons  Co..   442   Post   St..   San   Francisco    (EXbrook   5736». 

Altar  Left  sildg.,  1S44  Larkin  8t^  ^n  Francisco;  Bids  opan  Jan.  17.  1:St  f>M 
Henry   Ar'lan,   4142   Geary    Blvd.,    San    Francisco    (BAyvlew    8797). 

BUY  \fORE   WAR   BONDS   AND  STAMPS 


January  11,  1946 


January  It  1946      i  — 

CONTRACT   AWARDED  1 

OAKLAND.   Alameda   Co.,    Calif.— '     ^... ^, 

E.  G.  Soeth  Brass  Foundry,  760  23rd  i  LOW   BIDDERS 
Ave.,  Oakland,  Calif.,  at  $2339.59,  was        COLUMBIA  BASIN  PROJ..  Wash, 
awarded   contract    by    the  East   Bay    —McKieman -Terry    Corp.,    Harrison. 
Municipal      Utility     District.     Daniel  1  New  Jersey,  at  $360,500  fob  Harrison  i 
Read,    secretary,    512    16th    St,    Oak-  |  submitted  low   bid   to  the  U.   S.   Bu-  ; 
land,   under  Proposal  1699  for  36  red    reau  of   Reclamation,    Denver,    under  ^ 


CONTRACTORS 


johp. 

1915 


Wf    baniAle 
or   1911   -\ct 


S«!    us    regarding:    Improvement    District 
collectioms;  bay   Warrants  or  Iknids  on  all 
Distriets.    Telephone  G.Vrfleld  RWW). 

HANNAFORD    &    TALSOT 
519  CALIFORNIA  STREEX  -  SAN   FRANCISCO 


brass  manifolds ; 
wav  cocks. 


125  red  brass  four- 
20 


January  11,  1946 
CONTRACT    AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
Pacific  States  Cast  Iron  Pipe  Co., 
Rialto  Bldg.,  San  Francisco,  at  $27.- 
200,  was  awarded  contract  by  the 
East  Bay  Municipal  Utility  District 
Daniel  Read,  secretary,  612  lOth  St, 
Oakland,  under  LS  34  for  1040  4-ln. 
to  12-in.  gate  valves.  20 


Spec.    1124   for  furnishing  and  deliv- 
ering   nine    hydraulic    hoists    for    the  j 
p>enstock    coaster   gates    and    one    set  j 
of    erection    equipment    for    installa- 
itlon  at  Grand  Coulee  Dam,  Columbia 
Basin    Project,    Wash.,    fob    shipping 
point  and/or  cars  at  Odair.  Wash. 
Second   and   third  low   bids  follow : 
Pacific    Car    A    Foundry    Co..    Se- 
attle, $365,000  fob  Renton. 

Kopper  Co..  Bartlett  Hay  ward  Di- 
vision. Baltimore,  Md.,  $379,000  fob 
Baltimore  •         •  25 


Master  Portable 
650  Watt  Ute  Plant 


Espedaliy 

adaptable  for 

operating 

hammers,  small 

power  drills. 

Can  alio  be 

used  for 

emergency 

lighting. 


Immtdu^e  DtOrtry  from  Suck 

KERR  EQUIPMENT  COMPANY 


166  TENTH  ST. 


Cor*«i>  ml  Natoou 
SA*4   FIANCISCO 


Ph.  MArkec  1651 


FOR  SALE 

ROSS  LUMBER  CARRIER 

pneumatic  tires,  uses  66-in.  blocks. 
Immediate  delivery.  Qamerston  A 
Green  Lumber  Co.,  1800  Army  St.. 
San   Francisco  24     Phone  AT.  1300. 


K 


Associated  W(X)d  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


<^c^^ 


COtUMB^US 
PLEASE 


cX'-CoXf^^'^  I 


FOR  SALE 


Cenent  Gun  Cmsbmctioii  Company 


GUNFTE.  SAND-BLASmiG,  CONCRETE  CUTTBf  G 
COffTRACT  or  RENTALS 


PImhm:  GRriiei4  7MS    •    24  CdBTorak  St,  Sm  FnaMbee 


PRODUCTS 


lu  P.  CoDcrde  Eqqiinent  I 

COMPANY  I 

FORM  CLAMPS  -  Smaf  TIES  •  •CllitKO 

SUPPORTS    -    COiaJMN    CUABPt 

SHORES  -  RAWLPLUQ4  -  8TAHDIIJLL* 

ELECTRIC    HAMMERS        EtiCTRIO 

DRILLS        CURING    COMfPOUNO 

MULTIPLEX  SAWS  -  EXPAMtlON  JOINT 

CONCRETE    VIRRATORS 

13S5  W.  16<li  SL,  ORkkad,  CM 
TEwpIAm  1406 

a»-HOUR  PPIONe  SERVICE 


NEW  Sl  RECONDmONED 
mMENSION  LUMKR 

TLMBEHS,  walllMMurda,  piimbing. 
pipe,  i»iUwork.  and  othfr  bizfldhif 
material.  SALE  PRICES.  Large 
itoclu)  of  **hard  ta  get"  items. 

Wire,  write,  or'plMnc 
Ci.EVELAND  WRECKIN€   CO.    j 
29M  Third  St.  YAkmam  4977  } 

7^-tt.   8TaBL  VOWBR.  »  M   gaL 
lOaiWOGD  TAKKaad  two  M-tn    x 

2i-fL  X  A -In.  BTMBL  PBSBSUBJi 
TANKS  to  b«  aott  aa  (mm  ubIL  Ijo- 
oatad  Is  San  Fraiaclaao  Mttat  ba 
rtmiortM  at  once  Sacrtflce.  Wnta. 
'ptaon«     CM-     wire     ror     mformatloa. 

CLEVELAND    WRECKING    CO. 

aMO    Third    Str»«l,    San    Francl»c« 
VAlancia  4977  (tf) 


WE'RE  BURNING  UP 
THE  WIRES 


yof» 


'  4  INDUSTRIAL.  STEEL  BAJIH. 
5-  ft.  »  In.,  8  ft  6  In .  25  light*.  Phona 
HEtolock  8476.  VT  to  U,  'it  i 


to  speed  up  deliveries  of  the  equipmont 
need  irom  jaeger,  Atistin,-Wcstcm, 
Byers,  Independent  Pneumatic  and  many 
otlier  manufacturers  of  construction 
machinery  we  represent.  Tell  us  your  needs 
anid  we'll  bum  up  the  wires  for  you. 


350 .(XXJ  Bm,  Good  Used  Daufflaa 
Lumber,  3xS.  ax  10.  3x12,  4x12.  «xH, 
8x8.  lOxU).  10x12,  12atl2,  12x.ll  Tim- 
bers  8    ft     to    60    ff.    in    length,    all    In 

ver>'  g"ood  condition.  Address  FRED 
J  MAURETR  &  SON.  phone  1585  or 
Box    121     Eukreka,    ("alifomia 


FOR  RENT 


CLfilYlILAND    TBBNCBBli    fully 
operAted.     F.     R     Archibald,     LO«k-  ! 

iHRTen  SttTn.  *  i 


^FRIDAY.  JANUARY  11,  1946 


mm 


DAILY    PACIFIC    BUILDER 


ADVaMCg  COBreTBgCTlOM  REPOKTS 


January  H,  1946 
•BIDS  WANTED 

SONOMA  COUNTY,  ETC..  Calif.— 
Until  January  15,  3  P.  M.,  bids  will 
be  received  by  the  State  Division  of 
Highways.  John  H.  Skeggs,  district 
•ngineer,  2001  Van  Ness  Ave.,  San 
Francisco,  for  rental  of  one  %-cu.  yd. 
capacity  truck  crane  equipped  with 
clamshell  bucket  for  approximately 
200  hours  of  work  In  Sonoma  and 
other  counties  in  District  IV. 

Specifications  obtainable  from  the 
above  office.  •    26 


January  ll,  1946 
BIDS  WANTED 

OAKLA-ND,  Alameda  Co..  Calif.— 
Until  January  23,  5:30  P  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  Diatrtct.  Daniel  Read,  sec- 
retary, 512  16th  St.,  Oakland,  under 
Pro.  1704  for  furnishing  oil  circuit 
breaker. 

Specifications 
above  office. 


Pro.    1701   for   six   Ford   or  Chevrolet 
sedans. 

Specifications  obtainable  from  the 
above  office.  •    25 


January  11,  1946 
LOW   BIDDERS 

CENTRAL.  VALLEY  PROJECT, 
California. — Mt.  Vernon  Bridge  Co., 
Mt.  Vernon,  Ohio,  at  $509.  f.o.b.  ML 
Vernon,  submitted  low  bid  to  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Bid  No.  1125  for  furnish- 
ing and  delivering  one  bulkhead  gate 
lifting  frame  for  the  turbine  draft 
tubes  at  Keswick  power  plant,  Ken- 
nett  Division,  Central  Valley  Project, 
f.o.b.  shipping  point  and/or  Redding. 

Second  and  third  low  bids  follow: 

Schmitt  Steel  Co.,  Portland,  $595, 
f.o.b.  Portland,  Ore. 

John  W.  Beam,  Denver,  $783,  f.o.b. 
Denver,  Colo.  •    25 


obtainable  from 


the 
25 


January  11,  1946 
BIDS    WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  January  24,  5:30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Daniel  Read,  sec- 
retary, 512  16th  St..  Oakland,  under 
Pro.  1705  for  furnishing  three  500  kva. 
transformers. 

Specifications  obtainable  from  the 
above  office.  •     25 


1946 


January  11 
BIDS   WANTED 

OAKLAND.  Alameda  Co.,  Calif.— 
Until  January  23,  5:30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Daniel  Read,  sec- 
retary.  512   16th   St..   Oakland,   under 


January  11,  1946 
BI08  OPENED 

CENTRAL  VALLEY  PROJECT.— 
Judson  Pacific  Murphv  Corp.,  1200 
17th  St.,  San  Francisco,  at  $48,059; 
$24  per  day  for  engineers  services ; 
fob  San  Francisco,  submitted  low 
bid  to  the  office  of  the  Bureau  of 
Reclamation,  Denver,  for  furnishing 
and  delivering  fob  cars  at  the  shlp- 
poing  point  or  fob  cars  at  Redding, 
at  the  option  of  the  bidder,  a  gantry 
crane,  equipped  with  a  trolley  having 
a  capacity  of  40  tons  and  with  a 
boom  derrick  having  a  capacity  of 
3»itons,  for  Installation  at  the  Kes- 
wick Dam.  Kennett  Division,  Central 
Valley  Project;   Spec.   1112. 

Derrick  &  Hoist  Co.,  New  York 
City  at  $84,750 ;  $50  per  day  engmeers 
services  fob  dest.,  submitted  only 
other  bid.  •         • 


January  11,  1946 
BIDS  WANTED 

OAKLAND.   Alameda   Co.,   Calif.— 
Until  January  23,  5 :30  P.  M.,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Daniel  Read,  sec- 
retary, 512   16th  St,  Oakland,  under 
Pro.    LS-345    for  hydraullcally    oper- 
ated   gate    valves    and    hydraullcally 
operated  sluice  gates  and  filter  rate 
I  controller  for  Orinda  filter  plant. 
1     Specifications  obtainable  from  the 
I  above  office.  •     25 

|27-—    TREASURY  DEPfT" 

January  11,  1946 

;BIDS  WANTED 

i     SAN   FRANCISCO.— Until  January 

j29,  2  P.  M,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  Pro- 
curement Division,  30  Van  Ness  Ave., 
San    Francisco,  under  Inv.    No.    SP- 

j  2726-46   for    storage   cases,    f.o.b.    Los 

;  Angeles. 

Specifications  obtainable  from  the 
above  office.  27 


32—  SEWERS  St  SEWAGE 
DISPOSAL  PLANTS 


8.4  MILES  GRADING,  ETC.,  MONTEREY  COUNTY 


MONTEREY  COUNTY.  Calif— A 
Telchert  Sc  Son.  Inc..  Box  1113,  Sac- 
ramento, at  $795,692,  submitted  low 
bid  to  the  State  Division  of  High- 
ways. G.  T.  McCoy,  state  highway 
engineer.  Public  Works  BWg.,  Sac- 
ramento, for  about  eight  and  four- 
tenths  miles  in  length  to  be  graded 
crusher  run  ba.se  and  plant  mix  sur- 
facing to  be  placed  and  seal  coat  to 
be  applied,  between  Santa  Rita  and 
eight-tenths  mile  north  of  Crasy 
Horse  Summit   in  Monterey  County. 

The  work  involves: 

(1)  150  cu.   yds.   removing  concrete; 

(2)  441   sta.   clearing  and  grubbing; 

(3)  430,000  cu.  yds.  roadway  excava- 
tion; 

(4)  83.000  cu.  yda  fill  treatment  ex- 
cavatlon ; 

(5>  10,500  cu.  yds.  structural  excava- 
tion; 

(6>  3000  cu.  yds.  ditch  and  channel 
excavation ; 

(7>  58.000  sq.  yds.  compact  original 
ground ; 

(8)  625.000  mile  yds.  overhaul; 

(9)  2000  cu.  yds.  mill  material; 
<^10)   64.000    sq.     yds.     prepare    slopes, 

slope  erosion  protection; 

(11)  25  tons  straw  slope  erosion  pro- 
tection ; 

(12)  6500  cu.  yds.  hauling  and  placinir 
top  soil ; 

(13)  167.000  each  mesembryanthemum 
edule  cuttings; 

<14>  develop  water  supply  and  fur- 
nish water  equipment; 

<15)  18.000  M  gallons  apply  water; 

<16>  441  sta.  finish  roadway; 

(17)  90.000  tons  crusher  run  base; 

<18)  149  tons  asphaltic  emulsion  seal 
coat; 

(19)  1100  tons  screenings  seal  coat; 

(20)  410  tons  liquid  asphalt  SC-2 
prime  coat; 

(21)  38,500  tons  minimum  aggregate 
plant  mix  surfacing; 

(22)  1750  tons  liquid  asphalt  SC-5  or 
SC-6  plant  mix  surfacing; 

<23)  45  tons  liqnld  asphalt  SC-3  plant 
mix  surfacing  stockpiles ; 

<24)  12.000  sq.  ft.  place  plant  mix  sur- 
facing ditches  and  slope  drains; 

(25)  300  lin.  ft.  raised  bars; 

(26)  3  each  redwood  covers; 

(27)  1255  cu.  yds.  class  A  portland 
ceemnt  concrete  structures; 

(28)  160.0(X)  lbs.  bar  reinforcing  steel; 

(29)  47  each  cast  steel  frames  and 
covers  for  drop  inlets ; 

(30)  30  cu.  yds.  portland  cement  con- 
crete curba; 


(31) 

r32) 

(33) 

(34) 
(35) 

(36) 


(37) 

(38) 
(39) 

(40) 

(41) 
(42) 
(43) 
(44) 
(45) 
(46) 

(47) 

(48) 
(49) 
(50) 

(51) 

(52) 

(53) 


CONTRACT   AWARDED 

SAN  PABLO.  Contra  Costa  Co., 
Calif— Fred  J.  Early  Jr.  Co.,  Inc.,  369 
Pine  St.,  San  Francisco,  at  $136,577.50, 
was  awarded  contract  by  the  East 
Bay  Municipal  Utility  District,  Dan- 
iel Read,  secretary.  512  16th  St.,  Oak- 
land, under  LS  343  for  construction 
of  San  Pablo  filter  plant  extension. 
The  work  to  be  covered  by  the  pro- 
posals Includes  constructing  three 
additional  bifurcated  rapid  samd  filter 
units  of  the  gfravlty  type,  extending 
25  [the  existing  filter  building,  installing 

I  large  steel  and   cast  Iron   pipe,  con- 

j  structing  a  concrete  tank,  grading, 
j  paving  and  making  various  altera- 
'  tions  to  existing  structures.  33 


(2) 


(hub 


(3) 
(4) 

(5) 
(6) 


2    each     6- in.    gate    valves 
type)  with  connections; 
6  each  4-in.  do ; 

2  each  place  only,  tire  hydrants 
furnished  by  county ; 
8  each,  valve  boxes; 

3  each  connections  with  existing 
4-in.  steel  pipelines. 

Complete  bids  follow : 

Edwin  J.  Tobin,  (1)  $L88,  (2)  f45 
(3)  $32.50,  (4)  $25.  (5)  |7,  («)  |e0; 
total.   $3331. 

E.  T.  Haas  Co.,  San  Mateo,  (1) 
$1.46,  $1.34  translte  pipe,  (2)  |72,  (8) 
$50,  (4)  $70.  (5)  $12,  (6)  $25;  total, 
$3675. 

McGuire  &  Hester,  Oakland,  (1) 
$1.68,  (2)  $48,  (3)  $85,  (4)  |70,  (6)  $9. 
(6)  $65;  total,  $4067. 

Underground  Construction  Co..  Oak- 
land, (1)  $1.93,  $1.83  translte  pipe,  (2) 
$52.50.  (3 1  $33.50,  (4)  $31,  (5)  $14.25, 
(6)  $46;  total,  $4480. 

Associated  Engineers,  Palo  Alto 
(1)  $1.95,  $1.80  translte  pipe,  (2)  |62, 
(3)  $38,  (4)  $83,  (5)  $»,  (6)  $100;  total, 
$4788. 

Harvey  E.  Conner,  Redwood  City, 
(1)  $2.05,  (2)  $50.  (3)  $40.  (4)  $50,  (5) 
$10.  (6)  $75;  total,  $4845.  •     88 


furnishing   and  delivering   f.o.b.    cars 
at    shipping    point    or    f.o.b.   cars    at 
CJdair,  Wash.,  either  four  or  six  ver-  j 
tical   shaft,   centrifugal    pumps,    each  j 
having  «   capacity   of   not    less    th*a  i 
1350   cu.    ft.    per   second    at    a    total  ; 
pumping  head  of  310  ft.  and  a  speed 
of  200  rp.m.,  for  installaUon  at  Grand 
Coulee  pumping  plant,  Columbia  Ba-  ! 
sin    Project,    Washington;    Specif  lea-  , 
tion  No.  1128.  The  apparatus  will  be  ' 
installed     by     the    govemmeat.     No 
charge  for  copies  of  specifications  to 
prospective    bona     fide    bidders;     to 
others    $1.50,  not  returnable.  ♦     25 


BUILDERADS 

For  G>iisfmctHHi  Eqnipmart,  Rentals,  Sak» 


Prospective  Bidders 


^r 


SAN    FRANCISCO  CITY 


SAN  FRANCISCO.— Until  January 
21.  3  P.  M.,  bids  will  be  received  by 
M.  H.  Gerry,  Purchaser  of  Supplies, 
270  City  Hall,  San  Francisco,  under 
Inv.  No.  3457  for  furnishing  and  de- 
livering 6600  lbs.  of  grass  seed  for 
the  Park  Department. 

Specifications  obtainable  from  the 
above  office. 


90  each  monuments; 
5040    lin.    ft.    laminated    guard- 
rail; 

4500  lin.  ft.  move  and  recon- 
struct guardrail; 
400  lin.  ft  timber  barrier  railing ; 
140  each  culvert  markers,  project 
markers  and  guide  posts; 
30  each  move  and  reset  culvert 
markers,  project  markers  and 
guide  posts; 

7.8  miles  remove  and  reconstruct 
fences ; 

18  each  ruby  reflectors; 
140    lin.   ft.    8-in.    plain 
pipe; 

180  lin.  ft.  36-ln.  reinforced  con- 
Crete  pipe,  standard  strength; 
230  lin.  ft.  8-ln.  CMP.  16-gage; 

ft.  18-in.  CMP.  16-ageg; 

ft.  24-ln.  CMP,  14-gage; 

ft.  30-ln.  CMP,  14-gage; 

ft.   36-in.   CMP  12-gage; 

yds.   filter  material  un- 


33— WATERWORKS 


BIOS  OPENED 
SAN     MATEO 
Edwin    J.    Tobin, 
Berkeley,  at  $3331. 
to   the   County   of 


January  11,  1946 

COUNTY.  Calif.- 
1000  Carleton  St., 
submitted  low  bid 
San   Mateo,  Fred- 


MP 


1850  lin 
770  lin. 
360  lin. 
160  lin. 
400  cu. 
derd rains 

1506  lin.  ft.  8-in.  perforated 
underdralns,  16-gage; 
10  each  spillway  assemblies; 
7  each  pipe  anchors; 
22  each  salvage  spillway  assem- 
blies ; 

22  each  install  salvage  spillway 
assemblies ; 

52    70    lin.    ft.    salvage 
cnocrete  pipe  culverts ; 


erick  Peterson,  county  purchasing 
agent.  Courthouse,  Redwood  City,  for 

I  construction  of  a  4-in.  class  150  ce- 
ment-lined cast  iron  bell  and  spigot 
concrete ,  pipe  water  main  with  gate  valves, 
etc.,    on    Sevier   Ave.    between    New- 

'  bridge    Ave.    and    Hamilton    Ave.,    in 

i  Newbridge  Park. 

I     The  work  involves: 

I  ( 1 )  2000   lin.   ft.   4-in.   cast   iron   pipe, 

I         including  bends,  tees  and  crosses ; 


SAN  FRANCISCO— UntU  January 
25,  3  P.  M.,  bids  will  be  received  by 
M.  H.  Gerry,  Purchaser  of  Supplies, 
270  City  Hall,  San  Francisco,  under 
Inv.  No.  3458  for  furnishing  and  de- 
livering to  Millbrae,  Calif.,  one  Ven- 
turi  meter  for  44-inch  pipe  for  the 
San  Francisco  Water  Department. 

Specifications  obtainable  from  the 
above  office. 


RECLAMATION    BUREAU 

COLUMBIA  BASIN  PROJECT, 
Washington. — Until  March  7,  2  P.  M., 
postponed  from  February  5.  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Custom  House,  Denver.  Colo., 
for  (a)  furnishing  assembly  and  de- 
tail drawings,  model  tests  and  a  re- 
port  of  approved  drawings,  and    (b) 


Nursery  and  Residence, 
Valencia  near  24tli  St.^  S.  F. 


Clarence   O.    Petereon 

R.  Spackmar,   &04   Mis- 
Francisco,  January  24, 


Co..      1297 


BIDS:  c/o 
and  Wendell 
sion  St.,  3an 
1    P.   M. 

A.  J.  Hopper  Co.,  243  Langton  SL, ' 
San  Francisco.  I 

Midstate     Construction 
Bush  St.,  San  Franclaco. 

C.  L.  Wold  Construction  Co.,  Ltd.,  1 
4412-16  Fulton  St,  San  Francisco.         i 

Rademann-Glusto,    40  Rlngold    St., 
San  Francisco. 
> ♦  i 

I  Warabouse,  1 1 

I  Sth  and  Okio  Sti,  Richmond    i 

> 41 

BIDS:  Richmond  Union  Schol  Ols- 1 
trict,  Walter  T  Helme,  superintendent,  i 
1108  Bisseil  Ave.,  Richmond,  January  i 
25,  10  A.  M.  Plans  prepared  by  Archl-  J 
tects  Dragon  A.  Schmidts.  2068  All-  i 
ston  Way,   Berkeley. 

M.  J  King.  Inc.,  231  Franklin  St.,  ; 
San  Francisco.  ; 

Elmer  J.  Freethy,  1432  Kearney  St, ' 
El  Cerrito.  ; 

Clinton  Construction  Co.,  923  Fol-  . 
som  St.,  San  Francisco. 

C.  L.  Wold  Construction   Co.,  Ltd., 
4412-16  Fulton  St.,  San  Francisco. 

Moore  ft  Roberts,   698  Mission 
San  Francisco. 

Empire   Construction  Co.,  Ltd., 
Harriet  St.,  San  Francisco. 

Parker,     Steffens     &     Pearce, 
South  Park,  San  Francisco. 


St., 
344 

135 


CHALMEiC  MLNDAY 

Att•nley-•^Law    -    Notary  Pnbtir 

Bankruptcy,  Mechanics'  LieoM. 

Bunders*    r^mtract* 

FiaafMiat  i>cnt«r  mdM-        DO  4678 


11.9  MILES  GRADING,  ETC.,  SONOMA  AND  MARIN  COUNTIES 


relay    salvaged 
culverts ; 
salvage  existing 


relay  salvaged  CMP 


70    lin.    ft 
Crete  pipe 

(54)  270  lin.  ft 
culverts ; 

(55)  220   lin.   ft 
culverts ; 

(56)  280  lin.  ft.  salvage  existing  spill- 
way assembly  downdrains ; 

(57)  280  Un.  ft.   relay  salvaged  spill- 
way assembly  downdrains; 

(58)  124  Un.  ft  salvage  field  assem-  i 
bled  plate  culvert;  i 

(59)  remove      two      existing      timber  i 
bridges.  j 

Total  bids  follow:  j 

(A)  A.  Telchert  &  Son,  Inc.,  $795,692.  ' 

(B)  Fredricksen  &  Watson  Construe-  ! 
tion  Co.,  Oakland,  $875,313.52.  1 

(C)  Harms  Bros.,   Sacramento,  $879,-  ' 
796.50.  j 

(D)  Charles  L.    Harney    and   Piombo  i 


A  and  MARIN  COS..  Cal  — 
o«.c    ,/^^c*^   Co-   and  Harms  Bros.. 

\l.i.J^I^^^  ^*-  ^"  Francisco,  at 
I  $1,555,096  submitted  low  bid  to  State 
I  Dlv  of  Highways,  G.  T.  McCoy.  State 
I  Highway  Engineer.  PubBc  Works 
j  Bldg.,  Sacramento,  for  about  11  9  ml 
.  ..  r".  'ength  to  be  graded  and  paved 
existing  I  with  porthand  cement  concrete  and 
I  asphalt  concrete  on  crusher  run  base 


struct   excav. ; 
sta.    yds.    overhaul ; 
yds.   compact  original 


Bros.,  $886,782.50 
(E)  Macco    Construction    Co..    Clear 

water,  $926,822.50. 
(F>  Guerin    Bros.,    South    San    Fran 

Cisco.  $947,636.25. 
(G)  Guy  F.  Atkinson  Co.,  San  Fran 

Cisco,  $977,048.10. 
Unit  prices  follow : 


(1).. 

<2>.. 

(8). 

<4) 

(5). 

(6). 

<7). 

(8V 

(9). 
<10>. 
(11). 
(U). 
(13). 


(A) 

$    3.00 

20.00 

.36 

.44 

2.10 

.80 

.OS 

.065 

1.60 

.12 

90.00 

.85 

.05 


(B) 

$     5.50 

21.00 

.32 

.35 

2.00 

1.15 

035 

153 

2.35 

.12 

45.00 

1.00 

.04 


(C) 

$     4.00 

40.00 

.36 

.60 

2.00 

2.00 

.06 

.16 

2.50 

.13 

40.00 

.76 

.045 


(14)...._ 1000.00     2900.00  10,000.00 


1.40 

&00 

2.05 

.„ 22.00 

.„ 4.10 

laoo 

3.30 

16.00 

laoo 

07 

1.50 

6.00 

37.00 

„ 07 

7500 

.„ 37.00 

4  3«.) 

1.65 

135 

2.10 

2.10 

1  5«> 

(37) 6*)1).00 


(15)... 

(i«)  .. 
(^7)... 
(l8)... 
(l»)-.. 

(20)... 

(21)- 

(2?). 

(38).. 

(24).. 

(25).. 

(26).. 

(27).. 
(28).. 
(29).. 
<90).. 
(31  >.. 
(8J).. 
(SS). 
<»4)- 
<SS>. 
(86).. 


(38) 

(SS) 
(40) 
(41) 

(43) 

(44) 

(45) 

(4«)„- 

(47).... 

(48) 

(4»).... 

(50).... 
<51)-.. 
<52)_.. 

<»«) 

(64).._ 
<45).... 
(M)... 
(57).... 

(68) 

(58).„. 


-...^..» 


2.00 

.70 
6.80 
1.10 
220 

3.20 
4.20 
8.40 
4.00 

1.20 
25.00 
12.00 

8.00 

9.00 

1.80 

2.60 

1.00 

.70 

.40 

.40 

4.00 

2000.00 


1.60 
12.00 

2.(M 
25.00 

4.30 
21.50 

4.35 

16.50 

1650 

20 

1.15 

9  00 

41.35 
.06 

60.00 
45.00 
400 
2  00 
1.40 
320 
4.30 
3.00 
600.00 

iioo 

.70 
6.50 
1.10 
212 

320 

400 

aoo 

3.90 

1,05 
30  IX) 
12  00 

6.00 

5.00 

2.35 

2.35 

1.15 

1.15 

60 

60 

1200 

3777.77 


1.50 
20.00 

1.85 
22.00 

3.80 
17.00 

3.83 

11.00 

11.00 

.20 

1.00 
30.00 

40.00 

.06 

60.00 

90.00 

4.00 

2.00 

1.26 

2.50 

4.00 

3.00 

800.00 

5.00 

1.25 
7.00 
1.10 
2.20 
3.25 
4.50 
6.00 
5.00 
1.10 
25.00 
.12.00 

7.50 

10.00 

1.00 

1.00 

1.00 

1.00 

.50 

.50 

e,oo 

3000.00 


(D) 

$  10.00 

29.00 

.35 

.40 

2.15 

1.30 

.05 

.11 

3.30 

.15 

73.00 

1.70 

2.00 

5000.00 

1.80 
17.00 

2.10 
23.00 

4.00 
19.50 

4.20 

16.25 

18.00 

.23 

1.00 
15.00 

35.00 

.07 

62.00 

36.00 

3.50 

2.10 

1.50 

3.00 

2.75 

2.50 

1600.00 

1.50 

1.00 
7.00 
1.2S 
2.66 
3.80 
475 
6.75 
4  10 
1.15 
23.00 
9.00 

10.50 

lO.SO 

2.00 

2.SQ 

2.50 

1.50 

.75 

.75 

11.25 

4000.00 


(E) 

$     6.00 

50.00 

.41 

.37 

2.10 

1.75 

.04 

.14 

1.60 

.23 

70.00 

1.00 

.08 

7800.00 

2.30 

14.00 

2.00 

23.00 

4.00 

22.00 

4.25 

17.50 

17.50 

.15 

.90 

15.00 

35.00 

.06 

65.00 

35.00 

4.50 

1.75 

1.20 

2.50 

4.75 

2.50 

760.00 

2.00 

1.00 
&00 
1.00 
2.40 
3.15 
4.20 
6.50 
4.50 
1.00 
16  00 
8.00 

4.50 

5.00 

4.50 

3.00 

.75 

.70 

.45 

.50 

6.00 

2400.00 


(F) 

$     5.00 

25.00 

.31 

.40 

3.00 

.60 

.06 

.15 

3.50 

.10 

100.00 

1.50 

.03 

3000.00 

2.25 
10.00 

2.25 
20.00 

4.00 
20.00 

4.50 
15.00 

4.25 
.10 

1.00 
10.00 

45.00 

.065 

50.00 

100.00 

5.00 

2.50 

2.50 

3.00 

5.00 

5.00 

1600.00 

5.00 

1.00 
8.00 
1.00 
3.00 
4.00 
5.00 
7.00 
4.00 
1.60 
25.00 
25-00 

15.00 

15.00 

2.50 

2.50 

1.50 

2.Q0 

2.00 

10.00 

8000.00 


(G) 

$     6.00 

12.00 

J6 

.96 

1.66 

L40 

.06 

.10 

1.50 

.10 

50.00 

1.50 

.04 

5000.00 

1.60 
12.00 

2.60 
22.00 

4.25 
15.00 

5.00 

17.00 

17.00 

.07 

1.00 
10.00 

39.60 

.06 

60.00 

40.00 

4.00 

2.20 

l.flO 

3.00 

4.00 

3.50 

900.00 

1.20 

.75 
6.50 
1.15 
2.00 
8.20 
4.00 
5.50 
3.00 
LM 
20.00 
25.00 

12.00 

12.00 

2.00 

2.00 

1.60 

1.00 

.60 

.60 

8.00 

4000.00 


con-  I  and  bridges  to  be  constructed  across 
iSan  Antonio  and  Novato  Creeks    be- 
CMP ,  tween   one   mile   south    of    Petaiuma 
'  and  Ignacio  Wye  in  Sonoma  and  Ma- 
rin Counties. 
The  work  involves: 

(1)  3,000    c.y.    remove    concrete- 

(2)  626  sta.  clear  and  grubb 

(3)  680,000  c.y.  rdwy.  excav. ; 

(4)  12,600  c.y.  ditch  and  channel  ex- 
cavation ; 

(5)  16,300  c.y 

(6)  15,000,000 

(7)  26,000  sq. 
ground ; 

(8)  216,000    tons    imported    borrow; 

(9)  75,000  s.y.   spread  top  soil,   slope 
erosion   protection ; 

(10)  3,400     lbs.     Western     Rye     grass 
seed,    slope    erosion    protection ; 

(11)  178,000   a.y.    prepare    subgrade; 

(12)  develop   water   supply   and   fur- 
nish  water  equipment  ■ 

(13)  20,000   M.   gals,    apply   water; 

(14)  626  sta.  finish   rdwy. ; 

(15)  34,260   tons  crusher  run   base- 

(16)  275    tons    liq.    a^h.    SC-1    prime 
coat  and  penetration  treat. ; 

(17)  85    tons    liq.    asph.    SC-2, 
treat. ; 

(18)  800   tons    and,    pene.    treat. ; 

(19)  245  tons    liq.    asph.    SC-6   armor 
coat; 

(20)  4.300   tons    of   screenings 
coat; 

(21)  21     tons     asph.     emulsion 
binder  and  seal  coat; 
4.800   tons   asph.   concrete 
ing  course; 


pene. 


armor 


paint 
Jevel- 


(23) 

(24) 
(25) 

(26) 

(27) 

(28) 
(29) 
(30) 

(31) 
(32) 

(33) 

(34) 
(35) 

(36) 

(87) 
(38) 

(39) 
(40) 

(41) 
(42) 
(43) 
(44) 
(46) 
(46) 
(47) 

(48) 
(49) 

(50) 

(61) 
(52) 
(53) 
(64) 
(55) 
(56) 
(57) 
(58) 


concrete    type 


ce- 


ce- 


3,500    tons    asph. 
B  surface  course 
360  l.f.   raised  bars; 
40.900  c.y.   Class  B  portland 
ment  concrete  pave. ; 
2,630   c.y.    Clas.s   A   portland 
ment  concrete  structs. ; 
535  c.y.  Class  A  portland  cement 
concrete  footing  blocks ; 
236  l.f.  concrete  railing; 
2.600   Iba.    misc.    iron   and    steel; 
1,196    l.f.    furnish    precast    cone. 
piles   including   test   piles; 
26  each  drive  do; 
2,550   l.f.   furnish   treated   Doug- 
las fir  piles; 
83  each  drive  do; 
175  c.y.   broken    cone,    riprap : 


Portland 
gutters ; 
of    way 


cement 


monu- 


610  c.y.  Class  B 
cone,  curbs  and 
112  each  right 
meats; 

05  each  center  line  monuments ; 
5,470  l.f.  metal  plate  guard  rail- 
ing; 
304    l.f.    timber   bridge   railing; 

l.f.  moving  and  reconstruct- 

guard  railing; 

each    culvert   markers ; 

each   guide  posts ; 
miles  new  property  fences ; 
each 


14-ft.   drive  gates; 


(1).. 

(2).. 

(3) 

(4).. 

(5).. 

(6).. 

(7).. 

(8).. 

(9).. 
(10). 
(11). 
(12).. 
(13) 
(14). 
(15). 
(16). 
(17). 
(18). 
(10). 
(20). 
(21). 
(22). 
(23), 
(24). 
(^). 

m). 

(87). 

(26). 
(29). 
(30) 


(A) 

$2.50 

12.00 

.40 

i.is 

2.90 
.003 
.10 

l.SS 
.12 
.28 
.09 

10.000.00 
1.50 

laoo 

2.85 
20.00 
20.00 

3.50 
21.00 

3.95 
30.00 

5.90 

&40 

1.00 

8.90 
40.00 
23.00 

6.50 
.20 

3.25 


(SI* .r 200.00 


(32). 
(83). 
04).. 
(36) 

(M). 
(J7i. 
(88)„ 
(39).. 
(40). 

<41) 

(42). 

(43) 

<44)..._.. 

(48) 

U6)..._.. 

(47) 

(48) 


1.00 

25.00 
10.00 
22.00 

aoo 

10.00 
1.75 
1.00 
1.00 
3.00 

a.60 

1000.00 
86.00 

4aoo 

4fiL0O 

20l00 

3.50 


f49).- „....      800.00 


CONTRACTORS— Save  Money  and  Time       iftj 

BY   USINQ 

QUANTITY  SURVEYS 

SUttsr  t3«1  SAN   FRANCISCO 


•85  JESSIE   STREET 


PREPARED    BY 


LeROY  SERVICE 


II 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  .  DUSTLESS  -  NCW  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRCTE  FLOOR  CORff  ANY 

S66  Harmon  Si.  DO  5583  Saa  ¥nmdu» 


(SO) 

(51) 

^52) 

(53) 

(54) _... 

(55) 

(56) „.. 

(57 » 

(98) _... 

(59) 

(60) 

(61) 

(62).„ 

(53) 

(64) 

(65) . 

(66) , 

(67) 

(68)..._ 

(69) 

(70).- 

(71) 

(72) _.„ 

(73) 

•  74) 


—T 


1.00 
9.00 

3.80 

4.00 
0.40 
11.50 
IM 
1.40 
1.90 

2.78 

5.  SO 

50.(X) 

1.00 

fsb 

2S.00 

1.00 

.90 

.SO 

54.00 

54.00 

OS 

.01 

.47 

2900  00 


(Bi 

$4.00 

25.00 

.40 

1.00 

1.50 
.003 
.04 

1.40 
.24 
.15 
.08 

6000.00 
2.00 

15.00 
2.20 

17.50 

17.50 
3.50 

20.00 
3.50 

30.00 
6.00 
&50 
1.00 

laoo 

32.00 
22.00 

4.66 
.24 

4.00 
93.00 

1.10 

7aoo 

12.00 
23.00 

5.00 

12.00 

2.30 

2.50 

2.90 

9.00 

5.00 

llOOiOO 

l&OO 

46.00 

60.00 

11.00 

8.70 

800.00 
1.75 
S.90 
3.80 
535 
6.90 
11.00 
1.19 
1.4i 
2.30 

3.20 

4.20 

6.40 

40.00 

1.15 

4.66 

23.00 

1.15 

.75 

70 

64.00 

64.00 

.0035 

.OS 

.00 

2782.10 


150 

ing 

220 

400 

14 

14 

6  each  16-ft  drive  gates; 

t  each   18-ft.  drive  gatea; 

18    each    move    and    reset   drive 

gates ; 

650    l.f.    chain    link   fence; 

0.6  mile  remove  and  reconstruct 

property  fences: 

4,1(X)  Lf.   12-in.  relnf.  cone,   pipe, 

standard   strength ; 

2^00  l.f.  18-lnch  do; 

270  l.f.   24-inch  do; 

80  If.   80-taich  do; 

310  l.f.  36-Oich  do; 

88   l.f.   48-inch  do; 

130  If.  8-ln.  CMP,  16  gage; 

400  l.f.   12-lnch  do; 

1.900  If.  18-lnch  do; 


(50)  880  l.f.  24-ki.  CMP  14  gage;  ' 

(00)  190   l.f.   30- inch  do;  1 

(61)  150  Lf.   S6-in.   CMP   12   gage;        j 
(02)  1  each  24-ln.  automatic  drainage  ' 
gate;  • 

(63)  4300   l.f.   4-in.    perf.    MP   under-  ! 
drains,  16  gaga; 

(64)  1.000   cy.    filter   material;  1 
(66)  40  each  spillway  assemblies;        ' 

(66)  720  l.f.  8-ln.  CMP  down   drains, 
16  gage; 

(67)  1,800   If.    salvage   exlstting   pipe 
culverts ; 

(68)  800  l.f.  relay  salvaged  CMP  cul- 
verts; 

(69)  6  each   type  1  steel  frames  and 
grates; 

(70)  112  each  type  2  do; 

(71)  366.000    lbs.     furnish    bar    relnf. 
steel   pave   and    structs.; 

(72)  366,000   lbs.    place   do; 

(73)  28.500    each    pave    tie    bolt    as- 
semblies ; 

(74)  misc.    items   of   bridge   work. 

Total    bids   follow: 

(A)  A.  G.  Ralsch  Co.  and  Harms 
Bros..    San    Francisco.    |1,555096. 

(B)  Macco  Constr.  Co.  Clearwater, 
$1,503,962.50. 

(C)  Chas.  L.  Harney  and  Piombo 
Bros.  Co.,  San  Francisco,  fl,- 
598,022.80. 

(D)  E.  W.  Elliott  Constr  Co..  San 
Francisco,    $1,666,771.50. 

(E)  Parish  Bros.,  Benicla,  $1,674,- 
228.90. 

(F)  Fredricksen  &  Watson  Constr. 
Co.,  Oakland,  $1,808,567. 

(0)  Guy  F.  Atktnson  Co.,  San  Fran- 
cisco, $1,804,607. 

(H)  M.B.  Constr.  Co.  and  Bressl  & 
Bevanda,    Stockton,   $1,896,022.10. 

(1)  Hubert  H.  Everest,  Sr..  San  Fran- 

(J)  A.  Telchert  A  son,  Inc..  Sacra- 
mento,   $2,146,267.40. 


Unit   prices   follow : 


ta.so 

23  00 

.415 

.90 
3.10 

.00385 

.09 
1.80 

.12 

.42 

.07 

4800.00 

1.5S 
12.00 

2.49 
18.00 
20.00 

3.60 
18.00 

5.20 
22.00 

5.65 

6.35 

1.00 

9.86 
36.50 
18.00 

5.60 
.37 

3.00 
150.00 

1.25 
82.00 

9.50 
27.50 

3.80 
14.00 

2.00 

2.15 

225 

2.25 

3.70 
1500.00 
32.90 
37.50 
42.60 
12.00 

3.70 

1600.00 
1.40 
8.35 
3.70 
5.10 
7.90 
19.00 

ue 

1.55 
2.90 

3.00 

4.75 

7.50 

58.00 

1.10 

4.00 

24.00 

1.20 

1.20 

.70 

39.00 

34.00 

.04 

.017 

.63 

2000.00 


$3.50 

72.00 

.68 

.60 

2.40 

.0025 

.00 

1.65 

.06 

.40 

10 

2000.00 
1.25 
8.00 
205 

18.00 

30.00 
5.00 

19.50 
3.66 

24.00 
5.85 
6.35 

1.00 

8.60 
3L00 
22.00 

8.00 
.50 

3.00 
100.00 

1.25 
40.00 
10.00 
26.00 

5.00 

15.00 

1.50 

1.75 

1.60 

4.00 

4.00 

1000.00 

35.00 

40.00 

45.00 

39.00 

2.50 

800.00 

1.65 

2.75 

4.00 

5.00 

0l90 

MiOO 

IJO 

1.00 

2.29 

3.25 

4.90 

6.00 

100.00 

1.35 

3.75 

17.50 

1.50 

1.00 

1.00 

85.00 

60.00 

.04 

.015 

.50 

1500  00 


$5.00 

20.00 

45 

.80 

2.20 

0035 

.05 

1.53 

.10 

.50 

.08 

5000.00 
1.50 

10.00 
2.25 

21.25 

21.25 
5.00 

22.50 
4.85 

27.50 
5.50 
010 

1.25 

9.55 
45.00 
30.00 

6.50 
.32 

2.35 
80.00 
95 
45.00 
12.00 
28.00 

4.00 

4.00 

2.25 

3.75 

2.50 

8.15 

3.00 

1375.00 

38.00 

46.00 

60.00 

18.00 

3,30 

700  00 
1.66 
X.S5 
3.75 
5.10 
OOO 
10.00 
.95 
1.05 
2^95 

3.35 

4.50 

6.00 

50.00 

.95 

3.90 

20.00 

2.00 

1.10 

1.10 

115.00 

75.00 

.036 

.010 

.90 

2900.00 


(F 

$3.70 

16.50 

.52 

1.10 

2.00 

.0035 

.05 

1.70 

.18 

.40 

.10 

3000.00 
1.50 

15.00 
2.50 

2235 

22.35 
3.35 

23.00 
4.25 

30.00 
6.40 
049 

1.15 
10.25 
48.00 
36.00 

7.50 
.30 

425 
175.00 

1.33 
41.00 

7.70 
33.00 

4.00 
13.50 
1.90 
3.00 
1.40 
3.50 
3.50 

looaoo 

44.00 
48.00 
50.00 
21.00 
375 

575.00 
1.50 
2.40 
3.70 
9.00 
&50 
11.96 
1.15 
1.96 
2.20 

3.30 

4.20 

6.  DO 

44.00 

1.10 

4.50 

17.50 

L16 

JO 

J6 

60.00 

00.00 

.035 


1900.00 


(Gl 

$3.30 

25.00 

.53 

1.75 

2.50 

.0826 

.05 

2.10 

.08 

1.20 

JO 

5000.00 

1.75 

10.00 

2.40 

19.00 

21.00 

3.00 

22.00 

4.40 

25.00 

5.00 

6.00 

1.00 

10.00 

4aoe 

20.00 

7.90 

.40 

.4.00 

250.00 

1.50 

55.00 

7.60 

36.00 

4.00 

20.00 

2.90 

2.00 

l.iO 

4.00 

4.50 

12S000 

35.00 

45.00 

9000 

3.50 
850.00 
1.70 
2.00 
4.10 
5.90 
7.00 
ll.SO 
1.20 
1.00 
2.20 

3.30 

4J0 

6.30 

50.00 

1.20 

3.50 

20.00 

1.20 

1.10 

.65 

40.00 

35.00 

.04 

.02 

.60 

1114.00 


(M) 

(I) 

(J) 

$906 

18.47 

$4.40 

36.00 

18.50 

32.80 

.69 

.80 

.66 

.80 

1.66 

1.40 

2.50 

328 

3.75 

.0025 

.003 

.005 

.075 

.03 

.03 

1.4S 

1.06 

2.18 

.15 

.12 

.20 

.25 

M 

.70 

.10 

.10 

.13 

7260.00 

6273.00 

3500.00 

1.80 

1.80 

1.60 

15.00 

19.63 

10.50 

2.00 

3.11 

2.75 

l&OO 

23.22 

26.00 

20.00 

23.22 

28.60 

3.70 

4.42 

5.00 

20.00 

24.44 

28.50 

4.20 

3.99 

5.70 

35.00 

30.94 

43.00 

5.05 

6.90 

6.70 

5.50 

OcH 

6.90 

1.00 

1.22 

.40 

10.40 

9.94 

11.30 

54.60 

39.80 

45.00 

30.00 

33.22 

17.00 

4.86 

5.80 

6.00 

.35 

36 

.40 

5.90 

3.5« 

2.05 

120.00 

122.61 

161.00 

.60 

.84 

1.70 

i0.oo 

55.92 

72.40 

6.00 

12.50 

7.60 

30.50 

30.11 

47.50 

4.86 

4.78 

6.80 

29100 

4.00 

1500 

ajo 

2.42 

2.80 

9.00 

9.18 

2.50 

3.00 

4.14 

1.09 

3.69 

360 

440 

3.66 

3  60 

4.M) 

1525  00 

2100  00 

151000 

25.00 

40.80 

44.00 

30.00 

44  67 

60.00 

MOO 

4a  67 

57.00 

»}.00 

27  60 

31.00 

1.45 

3M 

400 

1200.00 

1617. SO 

945  00 

S.20 

2.11 

1.70 

2.75 

3.29 

2.80 

a86 

4.90 

430 

5.50 

6.30 

580 

7.25 

8.04 

7.30 

12.10 

12.49 

11.70 

1.98 

146 

1.15 

1.80 

IM 

1.50 

2.90 

2§4 

220 

3.20 

4  10 

3-35 

4.20 

9.08 

4.30 

6.00 

7.19 

6  40 

3&50 

51.11 

50.00 

1.35 

1-46 

1.20 

5.50 

4.27 

5.00 

27.50 

19.92 

32.00 

1.06 

1.46 

1.20 

.90 

LOS 

.65 

.90 

1.30 

,60 

55.00 

85.33 

125  W 

77.00 

97.78 

93.00 

.045 

.09 

035 

.02 

IS 

.015 

60 

60 

1660.00 

230070 

2900  00 

AIR  COMPRESSORS  AND 

AIR   TOOLS 

One-stop  rental  and  sates  service  of- 
fered by  Wemco  provides  complete 
lines  in  all  sizes.  Assistance  available 
as  part  of  this  service  means  real  sav- 
ing in  time  and  money. 

PORTABLE  OR  STATIONARY 

COMPRESSORS  AND  AIR  TOOLS 

FOR  SALE  OR  RENT. 


AUTHORIZED   DISTRIBUTORS   FOR 

Chicago   Pneumatic  Tool   Company 

JAIR  EQUIPMENT 

WESTERN    MACHINERY    COMPANY 

760  POLSOM  STREET  T.UphoM  EXbrook  4167  SAN  FRANCISCO 


COMET  SAWS 


Electric  Table  Saws  •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drar  Saws 

SALES     •     RENTALS     •     S£R¥1C£ 

KERR  EQUIPMENT  COMPANY 


IM  Tenth  Street 


CortMri     mt    Natoma 
SAN  FRANCISCO 


Ph.  M  Ark  ft  I  §51 


Haven  Saw  &  Tool  Co. 

NOtTHIRN  CAUFORNIA  DlSTRiWTORS  FOR 


DeWALT 

i|/2fol5 


SAWS 

H.  p. 


WOOD 


K>1 

METAL 


STONE 


5KILSAW  PORTAELE  ELECTRIC  TOOiS 
Saws    *    Drdk    *    Sanders 

STANLEY  &  CARIER  ELECTWC  TOOLS 

Roiifers,  Drfis«  Screwdrivers,  Metal  Shears 

BOICE- CRANE  &  DURO 

Woodworking  Powor  Took 

LOGAN  METAL  LATHES 

Large  Stock  on  Hand  for  ImmecHate  Delivery 

• 
SALES    •    RENTALS    •    REPAIRS 

fliSONAL  SftVK:i  -   14  HOURS  A  DAY  DUtlN©  EMIIGIHC'' 


SAN  FiANCtSCO 

1072- 107*    H'CrwaPd    Btr*mx 
HEmWel  4212       1 


OAILAMO 

•60  Eairt.  t4t.h 

CrLjtckcvurt  1742 


M 


GEORGE  11.  PHILPOTT  Ca 

BRYANT  bet.  »th  and  10th  STS.,  ft.  F. 


COMPRESSORS 

—  PUM  P»  — 
CONCRETE  BRBAKBRfl 

RENTAL  SERVICE 

D«ILL    STEEL         OAD* 

V   BELTS 
WIRE    ROPE    AND   FITTINOft 
BALL  L  ROLLER  BEAHINQ8 

-»HE^5475 


BUILDBKAOS  SELL  AND 


EElfT 


CONflTSUCTlON  BQUMSNT 


WHEN     COMMUNiCATlMQ     WITH     ABOVE     AOVERTItaflS 

fON  DAILY  rASiric  eUltOEfl 


Mllkiiiflj  " 
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D  A  i  I Y     PACIFIC     1  U  I  L  »  E  E 


FRIDAY.  JANUARY  II,   1946 


Bwmmaa^  PeriMiiis^  Confracfe Recorcledl  riotices; 


I 


BUILDING  PERimS 


Boicimg  Permjis,  $1,000  Bud 
<>irer,  Appli«J  F«r 

gAN  FRANCISCO  COrNTT 


ALTER    OFFICES 

135  SANSOME  STREET. 

Owner— S   F  Stock  Exchange,   prem. 

Contractor — Swlnerton    and    Walberg 

Co,  225  Bush  3t 
Architect— Not  Given.  ^9.000 

(App  No  85161). 

BUILDING  Class  C  mercantile 

SE   HARRISON   217.6   NE   Third   St 

Owner— California  Pacific  Titlle  and 

Trust  Co.,  c/o  cntr 
Contractor— Jacks  &  Irvine,  620  Mar- 
ket  Street. 
Architect— Not  Given.  123,000 

(App  No  85162). 


STORE.  Class  C 

8    GENEVA    AVE   225    W   Paris. 

Owner — R  A  Rossi,  927  Geneva  Ave 

Contractor — Jos  Barnes,   750  Folsom 

Architect— Not  Given. 

(App  No  85172) 


Jaauary  11«  1946 
ADDITION 

3660  BROADWAY,  OAKLAND. 
Owner— Andrew  WUliams  Stores,  Inc. 
Builder— Elmer  J.  Freethy,  1482  Kear- 
ney St,  El  Cerrlto. 
Architect— Not  Given.  125.000 


1 -STORY  CONCRETE  MARKET 

91  8TH  ST..  OAKLAND. 

Owners — Gee    Seuk    Hong    and    0«e 

Fong,  117  E.  8th  St 
Builder  —  E.     Flener,     3866    Maybelle 

Ave. 
Plana  by  H.  M.  Whlttig,  561  Laurel 

St.,  Vallejo.  112.000 

1- STORY  5-ROOM  DWELLING 

6816  COLTON  BLVD.,  OAKLAND. 

Owner  and  Builder— 'Fred  F.  Chapln, 
1990  Mountain  Blvd. 

Architect — John  D.  Wagenet,  Fern- 
wood  Dr.  17,600 

1 -STORY  5-ROOM  DWELLING 
2609  ALIDA  ST.,   OAKLAND. 
Owner — R.  R.  Jackson. 
Builder  —  W.     F.     Beckett.    Latham 

Square  Bldg. 
Architect— Not  Given.  $6,600 


DWELLING.  1 -story  frame 
NW  20th  AVE  and  Rivera  St 
Owner  and  Builder — N  W  Anderson, 

614  Taraval  St 
Architect— Not  Given. 


ALTERATIONS  AND  REPAIRS 
301  12TH  ST.,  OAKLAND. 
$20,000  i  Owner— Cochran  Sc  Celll,  301  12th  St 
Builder — C.  H.  Thrams,  1100  6th  Ave. 
Architect — George    E.    Ellinger,    1801 
Casterline  Rd.  |60,000 


(App  No  85158). 


MFG  BLDG,  2-story  frame 
W  MISSION  122  S  Huron. 
Owner— A  Wilmes,  208  HlUcrest. 
Contractor— H    Highfleld,    6147    Mis- 
sion Street 
Architect— Not  Given.  X7.000 

(App  No  85163). 


1- STORY  5-ROOM  DWELLING 
8025  B  ST.,  OAKLAND. 
»7.500)Owner   and    Builder— H.    S.    Pulllam, 
!         8009  Fontaine  St. 
Architect— Not  Given.  $4,400 


DWELLING,   2-story  fram« 

W  STANYAN   ST  328  S  Rlvoli. 

Owner  and  Builder — John   Bertelsen. 

315  Noriega   Street 
Architect— Not  Given.  $6,000 

(App  No  85173). 


Electrical  Permits 


1- STORY  5-ROOM  DWELLING 

1259  81ST  AVE.,  OAKLAND. 

Owner   and    Builder— «.    S.    Pulliam,  I  Corp ;  1  sign ;  2  transformers 


7426  695  Stevenson;  owner,  J  M 
Song  A  Co;  contractor.  Industrial 
Marine  Electric  A.  Eng;  6  outlets : 
3  plugs;  motors. 

7427  1181  Martcet;  owner,  J  M 
Song  ft  Co;  contractor.  Industrial 
Marine  Electric  &  Eng;  40  outlets; 
24  plugs;  klterations. 

7428  2750  Geary  Blvd  ;  owner,  (Jew- 
den  Hospital;  contractor,  Frank  J 
Klimm  Co;  alterations. 

7429  5149   3rd    St;    owner,    ; 

contractor,  G  H  Armstrong;  motorai 

7430  SE  cor  Webster  and  C^ay; 
owner,  Stanford  Hospital;  contractor. 
Lynch  Electric;  alterations. 

7431  SE  cor  Webster  and  Clay; 
contractor.  Lynch  Electric;  6  outlets. 

7432  457  Diamond  St;  owner, ; 

contractor,  State  Electric  Co ;  altera- 
tions. 

7433  251    6th    St;    owner ; 

contractor.  State  Electric  Co;  altera- 
tions. 

7434  2015  Chestnut  St ;  owner,  Kar- 
letta  Mulkey;  contractor.  Neon  Main- 
tenance Corp;  1  sign;  1  transformer. 

7435  199A  Lombard  St ;  owner,  Cos- 
tante  Patri,  doing  business  as  Pen- 
guin Cafe;  contractor.  Neon  Mainte- 
nance Corp;  1  sign;  1  transformer; 
exterior  outline. 

7436  120  1st  St;  owner,  Ben  Blat- 
teis ;  contractor.  Neon  Maintenance 
Corp ;  1  sign ;  2  transformers ;  exterior 
outline. 

7437  1900  Hyde  St ;  owner,  Barbara 
Baker;  contractor.  Neon  Maintenance 


34660  8204  MacArthur  Blvd;  own- 
er, Nellson;  contractor.  Shea  Elec 
Co;  fixtures. 

3466bl  955  8th  St;  owner.  Fuche; 
contractor,  Shea  Electric  Co;  alter- 
ations. 

34662  595  15th  Street;  owner,  E  A 
F  Novelty  Co;  contractor.  Shea  Elec 
Co;  2  fixture*. 

34663  422  23rd  St;  owner.  The 
Examiner;  contractor,  T  L  Rosen- 
berg Co;  alterations. 

34664  SE  3rd  and  Adeline  Streets ; 
owner.  Simplex  Mfg  Co;  contractor, 
T  L  Rosenberg  Co;  motors. 

34666  19th  and  Telegraj* ;  owner. 
Art  Brown;  contractor,  T  L  Rosen- 
berg Co;  4  plugs. 

34666  10222  E  I4th  St;  owner.  Uni- 
versal Glass  &  Mirror  Co;  contrac- 
tor. Western  Neon  Corp;  sign. 

34667  6697  Foothill  Bird;  owner. 
Dees :  contractor,  Western  Neon  Cor- 
poration :   sign. 

34668  13th  and  Jefferson;  owner, 
Golden ;  contractor  Western  Neon 
Corp ;    sign. 

34669  1526  San  Tlablo  Ave;  o\^'ner, 
Nichols;  com.tractor.  Western  Neon; 
sign. 

34670  57  12th  St;  owner,  Dodson ; 
contractor.  Western  Neon  Corp ;  sign. 

34671  1721  E  14th  St;  owner.  Tidy 
Didy;  contractor,  J  T  Grosso;  mo- 
tors. 

34672  435  E  18th;  owner,  Joseph's; 
contractor.  General  Neon  Lite  Co; 
alterations. 

34673  1576  7th  St;  owner.  Peralta 
Liquor  Store ;  contractor,  J  T  Grosso ; 
service. 

34674  1014  Broadway;  owner,  Gor- 
don; contractor.  Electrical  Products 
Corp;   sign. 

34675  NE    Grand    and    Bellevue; 


ble  Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The   attention    of    bidders    la   par- 
ticularly   >lire«ted    to    the  prorisieBe 
of    Sectkm    7,   arUcle    (a),    subartlcle 
(6),    of    the    Standard    Spedflaatlans 
regarding  the  use  of  domestle  mat^ 
i rials;  and  also  to  the  prorlilaQs  ot 
I  Section    8.    articles    (•)    and    (b),   of 
the  Staadtard  Spectfioatlons,  regard- 
ing subcontracting  and  aastgnmsKt  of 
the  contract,  respectively. 
Plans  may   be  seen,  and  forms  ot 


Plumber ■  .     . .-  1-50 

Roofer     _ f— —43 

Sheet  Metal  Worker — . 1.44 

Trenching  Machine  Operator..  l.(J25 
Truck   Driver,    less    than   four 

cubic  yards  water  level 1.075 

Overtime:    one    and    one-half    times 

the  above  rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive  orders   of   the   President   of  the 

United  States  and  to  any  modifica-  i  propOMl,  txmds.  contrmet,  ana  ■p«ol- 
tion  thereof  and  to  anv  and  all  law-  flcaUons  may  be  obtained  at  tha 
ful  orders  of  the  President  or  any, office  of  the  State  Highway  Sngl- 
other  authorized  Federal  Officer  orlneer,  Public  Works  Building.  Sacra- 
agency,  Insofar  as  th  same  mav  be  j  mento,  California,  and  they  naay  ba 
applicable  to  this  contract.  In  "case  seen  at  the  offices  of  the  District 
of  any  inconeistencv.  the  rates  fixed  I  Engineers  at  Los  Angeles  and  San 
by  any  such  applicable  Federal  or-  :  Francisco,  at  the  office  of  the  Dls- 
der,  whether  higher  or  lower,  shall  1  trict  Engineer  of  the  Z>}atTlot  tm 
control.  which   the  work  is  situated,  and  at 

Apprentices  may  be  employed  pro-    the  office  of  the  Associated  General 
Tided   they   are   properly    indentured   Contractors  in  San  Francisco, 
to  the  Contractor  in  full  compliance  i      No    bid   will    be    considered    unless 
with   the  provisions  of  Section  1777.5  lit  is  made  on  a^blank  fojin  furnished 
of  the  Labor  Code. 

Plans  and  8|>eclfications  for  exam- 
ination are  on  file  in  the  Office  of 
the  Division  of  Architecture,  Public 
Works  Buildings,  Sacramento,  and 
Room  803  State  Office  Building.  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange  Of- 
fices. 

Contractors    who    are    desirous    of 


neer  and  Is  made  in  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
j  SpecificaUons.  Elach  bidder  must  be 
licensed  and  also  prequalifled  as  re- 
quired by  law  (See  said  F*roposal 
Requirements    and   Conditions). 

The  Depariment  of  Public  Works 
reserves  the  right  to  reject  a£y  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

Ow  T.  McCOY 

State  Highway  Engineer 

Dated:  December  28,  1945. 

(Dai^  F>aciflc  Builder) 
(Dec.  28,  1»«;  Jan.  4,  11.  1946) 


by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposl  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speciflcationa 
Each  bidder  must  be  licensed  and 
also  prequalifled  as  required  by  law 
(See  said  Propoaal  BaqulremeBts  and 
Conditions). 
The  Department  of  Public  Works 
securing     plans,     specifications     and  i  reserves   ihe   right   to    reject   any   or 


Erection   of  Ward    Bulldlnge  for   In- 
firm and   Disturbed   Fomalee, 
Stockton  StaU  Hospital, 
Stockton,  Calif. 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  so  by  request- 
ing same  m  writing  from  the  Divi- 
sion of  Architecture,  Public  Works 
Building,  Sacramento. 


8009  Fontaine  St. 
Architect — Not  Given. 


$4,400 


DWELLINGS,  two  1 -story  frame 
N  SARGENT  125,  100  W  Ralston. 
Owner  and  Builder — California  Const 

Co.  159  West  Portal  Ave 
Architect— Not  Given.  $5250   each 

/App  Nos  85167-68) 


DWELLING,   1 -story  frame 
W  20th  AVE  36  N  Rivera. 


3-ROOM  DWELLING 

6217  THORNHILL  DR.,  OAKLAND. 

Owner — Mrs.    Beryle    Freeman,    1039 

Fountain  St.,  Alameda. 
Builder  —  Alfred    R.    Johnston.    6323 

Valley  View  Dr. 
Architect— Not  Given.  $4,000 


STEEL  ADDITION,  ALTERATIONS 
4200  BROADWAY,  OAKLAND. 
Owner   and    Builder — Signal    Oil    Co., 

2301  Blandlng  Ave.,  Alameda. 
Architect— Not  Given.  $3,700 


ALTERATIONS 
3110  E.  14TH  ST.,  OAKLAND. 
^  J  Tj  41J        1.T  irr    A    ..  i  Owner— W.  Sayers. 

''^?r.Tr^.f.'''St:::''  ^ ^"'^"°"-  It'^rr^ ^h?'^''' '" ^^ ^^«- 

Architect— Not  Given.  $1,000 


615  Taraval  Street 
Architect— Not  Given 
<App  No  85159) 


$5,000 


ALTERATIONS 
1276  7TH  ST.,  OAKLAND 
I  Owner— Hazel  Moere,  1276  7th  St 


DWELLING,   l-story  frame 

''.w.^K^v^'''^  """"^  '"^  ^  ^^'    iui?d;r^Tufo™"^'Roof7ngl"con 
«V,or.   Rlvd  tracUng  Co.,  1630  Webster  St. 


shore   Blvd. 

Owner — Nello  O^orgi,  31  Robblee  Ave. 

Contractor— Nils  E  Johnson.  2080  Sil- 
ver Avenue. 

Architect— Not  Given.  $5,000 

<App  No  85176). 


Architect— Not  Given. 


7438  727  Sutter  St;  owner,  B  C 
Woolf ;  contractor.  Neon  Maintenance 
Corp ;  1  sign  ;  2  transformers. 

7439  1989  Mission  St;  owner,  G^ene 
Mulligan ;  contractor,  Neon  Mainte- 
nance Corp;  2  transformers. 

7440  824  Taraval  St;  owner,  J  C 
Johnson ;  contractor.  Neon  Mainte- 
nance Corp ;   1  sign ;   2  transformers. 

7441  1800  Van  Ness  Ave;  owner, 
Bissinger  &  Walsh ;  contractor.  Neon 
Maintenance  Corp ;  1  sign ;  2  trans- 
formers. 

7442  483  Ellis  St;  owner.  Richard 
N  Tone;  contractor.  Neon  Mainte- 
nance Corp ;  1  sign ;  1  transformer. 

7443  1800  Van  Ness  Ave;  owner, 
Bissinger  &  Welch  ;  contractor,  Neon 
Maintenance  Corp;  1  sign;  4  trans- 
formers. 

7444  1985  Mission ;  owner,  Eugene 
Mulligan ;  contractor.  Neon  Mainte- 
nance Corp ;   1  sign ;   4  transformers. 

7445  1985  Mission ;  owner.  Eugene 
Nf ulligan ;  contractor.  Neon  Mainte- 
nance Corp;  1  sign;   6  transformers. 

7446  266S  45th  Ave;  owner,  Ben 
Lewis ;    contractor,    Grandl    Electric ; 

ci'QOQilO  outlets;  10  switches;  8  plugs. 

'     7447     S   Ulloa  82  ft  W  37th   Ave; 


No    bid    will    be    accepted    from    a 
owner,  Craig  Oil  Co ;  contractor,  Elec  j  contractor  who  has  not  been  licensed 


Prod   Corp ;    sign. 

34676  1935  Webster  St ;  owner, 
Oakland  School  of  Music;  contrac- 
tor, Electrical  Prod  Corp;   sign. 

34677  28th  and  Cypress;  owner. 
Moore  Equipment  Co;  contractor,  Del 
Monte  Electric   Co;   temp  service. 

34678  457  Capistrano  Way;  owner, 
Stolte,  Inc;  contractor,  Del  Monte 
Electric  Co;  12  fixtures. 


all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  MoOOY, 
State  Highway  Bktglneer. 
Dated  DeO^ember  28.  1946. 

(Daily  Pacific  Builder) 
(Dec.  28.  '46-Jan.  4-11,  '46) 


in  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  is- 
sued by  the  Department  of  Public 
Works.  STATE   OF   CALIFORNIA 

No    bid    will    be   considered    unless  i  DEPARTMENT  of  PUBLIC  WORKS 
it   Is   presented    on    a   proposal    form  j 
furnished  by  the  Division   of   Archi-  : 
tecture   and   accompanied   by   a   bid- 
der's bond,  cash,  a  cashier's   or  cer-  j 
34679     14<)9   102nd   Avenue;    owner,    tified    check    made    payable    to    the;      Sealed    proposals    will    be    received 


Highway    Imp. — San    joaqutn    County 


DIVI$ION    OF    HIGHWAYS 
NOTICE   TO    CONTRACTORS 


Jacobson ;  contractor,  R  F  Long  Co ; 
3  outlets;  1  switch;  1  fixture;  alter. 


DWELLING,   l-story  frame 

W  BUENA  VISTA  AVE  125  S  Fred- 
erick St 

Ownei>— Mr  and  Mrs  John  Wlglngton. 
615  Buena  Vista  Ave. 

Architect— Not  Given.  $4,000 

<App   No   85157). 


PERMinrS  PNPBR  $1,900 
ALAM£»A  COUNTY 


OAKLAND 

ALTERATIONS.  $550;  714  Washing- 


Washington     St;     contractor,     Pio- 


CHIEF  SURVEYOR,  exper.  on  tri- 
angulatlon,  to  plan  and  execute  sur- 
veys and  maps  of  oil  concession.  24 
months'  contract.  Salary  $550  mo.  and 
subsistence.  South  America.  S-482. 
Newton  D.  Cook,  57  Post  St..  San 
Francisco. 


Director  of  Public  Works  in  the  sum  I  at  the  office  of  the  State  Highway 
of  at  least  ten  per  centum  (10%)  of  Engineer.  Room  373,  Public  Works 
the  amount  of  the  bid.  Building,  Sacramento.  C:;alifomia.  un- 

The   Department    of    Public   Works  j  til  2  o'clo<}k  p.  m.  on  January  23,  1946 


reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informal- 
ity in  any  bid  received. 

No   bidder   may   withdraw    his    bid 
for  a  period  of  thirty    (30)   days  af- 
ter the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON  BOYD 
STATE  ARCHITECT 

(Daily  Pacific  Builder) 
(Dec.  28,  1945;  Jan.  4,  11,  1946) 


Classified  Advertisii^ 


ALTER  RESTAURANT  I 

680  GREAT  HIGHWAY  i      neer  Bldrs,  516  San  Pablo  Avenue 

Owner— Geo   Whitney,   4800   Cabrtllo.  j     Albany.  vcuue. 

Architect— Not  Given.  S3.000    GARAGE,  l-story,  $360;  10709  Estepa 


j  owner,  Ben  Lewis ;  contractor,  Grand! 
Electric  Co;  alterations. 

7448  W  Mission  200  ft  S  14th  St; 
owner.    Central   California   Construe-  . 
tion ;   contractor,  Malm  &  Welter ;  1 1 
motor. 

7449  909  Hyde  St ;  owner,  Mategar ; 
contractor,  Malm  &  Welter:  7  out- 
lets ;  3  switches ;  4  plugs. 

7450  1729    Noriega;    owner,    Sea- 
„     bright   Market;    contractor,   Malm   A 

ton  St;  owner.  Wm  Greschwer,  714    Welter;     10    outlets;    8    switches:    5 


Highways   Improvement*— Solano 
County 


STATE   OF   CALIFORNIA 
^.DEPARTMENT  of  PUBLIC  WORKS 


WANTED 


I 


DIVISION    OF    HIGHWAYS 


<App  No  85178). 


TOWER  DISPLAY 

1500    MISSION    STREET. 

Owner— Coca  Cola  Bottling  Co.  1500 
Mission   Street. 

Contractor — Neon  Mtce  Corp,  755  Da- 
vis Street 

Architect— Not  Given.  $1900 

<App  No  85182) 


SIGN,  ELECTRIC 
SE    BUSH   ST  and   Grant   Ave. 
Owner — United  C^igars,  premises. 
Contractor — Neon  Mtce  Corp,  755  Da- 

Architect— Not  Given.  $1900 

(App  No  85180). 


Drive;  owner  and  builder.  Geo  W 
Windle,  premises. 

WALL,  retaining,  $350;  182  Orange; 
owner,  J  A  Mattson,  prem;  con- 
tractor, Maatefcraft  Co.  4th  Ave 
and  E  10th  St 

ALTERATIONS,  $200;  3701  Lake- 
shore  Ave;  owner,  Choy  Lee.  3701 
Lakeshore;  contractor.  Earl  Heff- 
ley,  3335  Adeline  St. 


GARAGE,  $200;  3924  Midvale  Ave; 
owner  and  builder.  J  A  Thompson. 
9431  Holly  St 
ADDITION,  $200;  2907  Brookdale; 
owner  and  builder,  E  Narclsi  2907 
Brookdale  Ave. 
ALTERATIONS  $125;  603  37th  St; 
owner  and  contractor,  Henry  B. 
j     Knox,  premises. 

SIGNS,  three  masonite,  $50  ea;  2446 
I  E  12th  St;  owner  and  contractor, 
I      R  O  Laws,  premises 


ALTER  RESTAURANT 
2765  HYDE  STREET. 

Owner —  Koeppler,  premises. 

Co^ntra^ctor— Wm    Horstmeyer  Co.    23    giGN.    met^l.  ""iio  ;""'89bo    MacArthur 
o*      *  Blvd;  owner  and  contractor.  V  H 


Mars  Street 
Architect— Not  Given. 
(App  No  85154). 


SI  .500 


Davis 
ALTERATIONS  $50;  1072  MacArthur 


plugs ;  alterations. 

7451  iSO  Valparaiso;  owner,  Bad- 
ella;  contractor,  Malm  A  Welter: 
alterations. 

7452  735  Ellis  St ;  owner,  Cameron ; 
contractor,  Malm  &  Welter;  16  plugs. 

7453  351  California  St;  owner,  Bal- 
four Building  Corp;  contractor.  Ma- 
rine Electric  Corp;  alterations. 

7454  10  Nottingham  Place;  owner. 
Conly;  contractor,  Mohrdick  Electric: 
alterations. 

7455  291  Geary;  owner,  Arras: 
contractor,  Mohrdick  Electric ;  altera- 
tions. 

7456  SE  cor  Bosworth  and  Gouvler ; 
owner  Horstmeyer ;  contractor,  Mohr- 
dick Electric ;  10  outlets ;  5  motors 

7457  1024  Webster;  owner,  Horst- 
meyer; contractor,  Mohrdick  Elec- 
tric; 5  outlets;  4  pluga 

7458  488  Pine  St;  owner,  Horst- 
meyer; contractor.  Mohrdick  Elec- 
tric; 5  outlets;  3  plugs. 

7459  11  Battery  St ;  owner  and  con- 
tractor. Weidenthal-Gosllner  Electrio 
Works ;  service. 

7460  11  Battery  St;  owner , 

contractor  Weidenthal-Gosllner  Elec- 


ALTER  store  and  warehouse  ■      contractor,      Henry      Koenie  "   2451 

991    HOWARD    STREET.  Qunn   Drive  «-oenig,      ^ki 

Owner-Korbus   Glass   Co.   993   How- j  repairs,    $47;    2638    75th    Avenue; 
ard   Srteet.  ,„^   .^  ,  1     owner  and  contractor,  E  K  Monig! 

Contractor— Jos   Barnes,  725   Folsom.  ;     2638  75th  Ave  «i".iib. 

Architect— Not  Given.  $1,000  .  siGN,  masonite,"  $15 ;  2446  E  12th  St ; 

(App  No  85160)^ I      owner   and    contractor,    R   O    Law', 

' '     premises. 


trie  Works;  19  motors. 

Blvd.;   owner.  K  E  Hughes.  prem;j     7461     11  Battery  St;  owner,  i 

^«„»,.o^*„..       tr T,--_._      contractor  Weidenthal-Gosllner  Elec- 
tric Works;  19  motors. 


ARCHITECTURAL  DRAFTSMAN 
General    exper.     Salary    open.     Irvm 


NOTICE  TO  CONTRACTORS 


at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  Said  building  for  construct- 
ing Stat#  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

San  Joaquin  County,  about  six 
miles  east  of  Tracy  (X-SJ-5-B),  two 
bridges  to  be  constructed,  one  a 
steel  beam  span  bridge  on  concrete 
pile  bent*  across  Paradise  Cut  and 
the  other  a  reinforced  concrete  slab 
bridge  on  concrete  pile  bents  acroes 
Pa,radise  Cut  overflew. 

Bids  aife  required  for  the  entire 
work  described  herein. 

In  accomdance  with  the  provisions 
of  Sectioiti  1770  of  the  Labor  Code, 
the  Department  of  I»ublic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  doQe  to  be  as  follows: 
Skilled  Labor 

Rate  per  Hour 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing. 12th  and  "N*'  Street  Sacramento, 
j  California,  up  to  2 :00  P.  M.,  Tueeday, 
January  29,  1946,  said  bids  thereafter 
on  said  day  to  be  publicly  opened 
and  read  for  the  erection  and  comple- 
tion of  the  Ward  Buildings  for  In- 
firm Females  and  for  Disturbed  Fe- 
males. Stockton  State  Hospital.  Stock- 
ton. California,  In  accordance  with 
plans  and  specifications  therefor. 

The  Ward  BuMdlngs  *or  (nflm* 
Females  and  Disturbed  Females  oon- 
sist  of  a  one-story  and  two-story 
reinforced  concrete  buildings  having 
'a  combined  floor  area  of  approxi- 
mately 160,000  square  foot  with  hollow 
tile  partitions,  steel  sash,  and  clay 
shingle  tile  roof  ooverlng. 

Separate  bids  only  will  be  enter- 
tained for  the  following  segregated 
parts  of  the  work. 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 

3.  Plumbing  Work. 

4.  Electrical  Work. 

Alternate  bids  uill  be  required  for 
the  omission  of  certain  woik. 

Prevailing  Wage  Scale:  In  accord- 
ance with  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment   of    Public    Works    has    ascer- 

jtained  the  general  prevailing  rate  of 
wages  applicable  to  the  work  to  be 

j  done  to  be  as  follows : 

«  HouHy  Rate 

Asbestos  Workers   „$1.50 

Bricklayers   1.78 

Carpenters  1.50 

Cement  Finishers  L50 

Electric  Workers  1.70 

Glass  Workers  1.J8 

Iron  Workers.  Architectural  ....  1.60 
Iron  Workers,  Reinforcing  Steel  1.80 
Laborers.  Building  106^ 


Sealed   proposals   will   be   received 
Wm.    Goldstlne,    Room    850,    Pacific!  at  the  office  of  the   State  Highway  [  Classifica|tion 

Bldg.    Phone  EXbrook  8946  Engineer.    Room    373,    Public    Works  j  Carpenter     !. ... ..  .T.'$1JJ75 

(1/9-10-11-14-15/46)  I  Building,  Sacramento,  California,  un-|  Cement   finisher  1.80 

jtil  2  o'clock  p.m.  on  January  23,  1946, !  Concrete   mixer   operator    (irne 


Lathers 

Maiions'  Tenders  ...„ 

Painters  (brush)  

Plasterers  

Plasterers'  Tenders 

Plumbers _ 

Roofers  .. 


1.78 
1.40 

l.STH 
1.T8 
1.00 
LBO 

1.87^4 


Sheet  Metal  Workers  1.80 

— — ...  1.8D 


Experienced  architectural  DRAFTS-  ]  at  which  time  they  will  be  publicly 
MAN  oat  of  city.  If  Interested,  hous-  i  opened  and  read  in  the  Assembly 
ing  available.  Mayo  A  Johnson.  807  !  Room  of  said  building,  for  construct- 
Exchange  Bldg..  Stockton.  Phone  J  Ing  city  street  in  accordance  with 
Stockton  9-9359.  ithe  specifications  therefor,   to  whidi 

special  reference  is  made,  as  follows : 
Solano  County   in   the  city  of  Val- 
lejo, Waterfront   Road,   between   Vir- 
ginia  Street   and   Santa   Clara   Street 
(X  -  Sol  -  Waterfront      Road),     about 
three-tenths    (0.3)    mile    In    longth,  to 
PAINTING    ESTIMATOR    who    is    be    graded    and    paved    with    asphalt 
familiar   with    Painting    Contractors,  j  concrete  on    crusher  run   base. 
Must    be    good.     Reply    Larry's,    815  i     Bids    are    required    on    the    entire 


BUILDING  CONTRACTOR  wanta 
contact  with  young  ARCHTTBCT. 
Reply  Box  110,  c/o  Daily  Pacifio 
Builder.  1/9-10-11-14,  '46 


Greenwich  St..  S.  F.    Phone  GR  4942. 
(1/8-9-10-11-14/46) 


Exper.  FOREMAN  for  OoBSt  of 
STOREYS  and  OFFIC!BS  in  S«a  Fran- 
cisco. Reply  Box  17,  c/o  Daily  Pacific 
Builder.  • 

ARCHTTEC^TURAL    DRAFTSMAN 


work  described  herein. 

This  Is  a  National  Defense  Contract 

Under  the   Defense   Highway 

Aot  of  1041 

In  accordance  with  the  provlsk>ns 

of    Section    1770  of   the    Labor  Code, 

the  Department  of  Public  Works  has 

ascertained    the    general    prevailing 

rate  of  wages  applicable  to  the  work 


BERKELEY 


Buildhig  PermiU,   $1,000  and 
Over,  AppBed  F«r 

ALAMEDA  COUNTY 


20 


wanted.     Experienced.     CJonrich,     808  { to  be  done  to  be  as  follows : 

Market    St,   Room   226.    SU.    6316   or  ;  Skilled   Labor 

SK.  8875.  to  Jan.  15,  1»4«   Classification  Rate  per  Hour 

I  Asphalt  plant  mixer  operator.4i-46 

- "     - "  i  Asphalt  spreading  macJiine 

POSITION    WANTED  |     operator    * ._  1.78 

■■      ■  -I--  ■   -     ■■       '    I    ■■    .Carpenter 1.80 

TRANSITMAN.     capable,     general  i  Cement   finisher  „ 1.80 

experience,  wants  work  In  any  capa-  j  Concrete   mixer   operator    (one 
city.  Reply  Box  111.  c/o  Dally  Pacific       cubic  yard  capacity  or  less)..  1.45 
Builder.  to  Jan.  15.  '46  Concrete  mixer  operator  (ov%r 

one  cubic  yard  capacity)  1.70 

CAPABLE      GRADUATE      ENGI- 
NEER. 36  years  of  age,  with  lots  of  j 
push,    wishes    connection   with    Con-  i 


Mechanical     tamper    and    fin- 
isher  operator    (concrete    or 

asphalt)    LTD 

3278    Adeline,    owner,    Otto    E  j  gtructlon  Contractor;  10  years'  engl- I  Motor  grader  operator  1.86 


ucts  Corp ;   neon   ciork ;   transformer.  .  pacitv.    Small    salarv 

«**— ;     21     2566  Telegraph  %   owner.  Doten 'ro^juctlon  desired.  -W 


APARTMENTS 

1909-15  BONITA.   BERKELEY. 

Owner— R.  C.  Reid. 

Builder— W.   M   Farris,  1660  Unlver 

sity  Ave. 
Architect— Not  Given. 


Buildino'  PMwiif «     CRATI  ni\  m.^J   Pontiac ;  contractor.  Electrical  Prod- 
wmain^  rernuta,  $50000  and  ^^.^s  Corp:  sign;  3  transfonners. 

Chrer,  Issoed  by  tke  Wmtard 
of  Pid>lic  W«rla 

SAN  FRANCISCO  COUNTT 


Frank;    contractor.   Electrical    Prod- I neering  experience  in  super\'isory  ca-   0?^***^°^    o'    power  shovel    or 
..-x_   /-. „.„>!,.   ♦ -* -.-  I  _       .         .    ^  ^^^    bonus    on  1     other   excavating   equipment. 

Write  your  prop-  1     shovel    type   controls    (up   to 


2105  Scott  St;  alter  bldg;  cost,  |1  - 
$14,000   000 :  owner,  Thos  Wilson. 

I      4041   (5eary  Blvd;  alter  store;   cost 
APARTMENTS  |f3800;   owner.  Harold   Menzies. 

1917-23  BONITA,  BERKELEY.  j     <25    Bush    St      Alter    office ;    cost. 

Owner— R  C.  Reld  Jr.  i  11600 ;   owner.   Patterson  A  Hall. 


Builder— W.   M.   Farris,   1550  Univer- 
sity Ave. 
Architect— Not  Given.  $14,000 


425  Bush  St;   alter  bldg;   cost,  $4.- 
000;    owner,   Patterson   A   Hall. 

1985  Mission  St ;  alter  market ;  cost 
$1899;  owner,  E  Mulligan. 
6-ROOM  DWELLING  '    J^  Mission  St;  alter  market;  cost 

1342  GRIZZLY   PEAK,   BERKELEY.    *^^°^®*''  ^  Mulligan. 

Owner    and    Builder Leonard    Ver  L«t  Y'ifLr^^^w^''®'    *'*^®^    ''^°**" 

Mehr,  2518  Etna.  I  r^JJ^?^}-  '®^  ««^  -  "wner,  Bissinger 


Architect — Paul  Hammarberg,  2  Nor- 
wood Ava  (10,600 


ALTERATIONS 

2501-05  TELEGRAPH.  BERKELEY. 
Owner — Clumions,  2449  Dwight  Way. 
Builder— Ben  W.  Arnold,  1002  Kalns, 

Albany. 
Architect— Not  Given.  $4,500 


A  Welch. 

NW  Cor  Grand  View  Avenue  and 
Acme  Alley;  N  Grand  View  Ave  18, 
44.  145.  217,  246  W  Acme  Alley;  six 
2-story  frame  dwellings;  cost,  $9000 
each;   owner,   Matthew  A  Little. 

S  Ocean  Ave  105  W  inter  Eucaly- 
ptus Ave  and  Ocean  Ave ;  two-story 
frame  building;  cost.  $40,000;  owner, 
Mr  and   Mrs   F  Jensen. 

.  T  «„.,T,  .  ^,^^T^  ^'^  ^*°  N«««  -A.^®;  alter  garage; 

ALTERATIONS  j.cost.  $2500;  owner,  E  H  Harrigail 

1000  PARKER.  BERKELEY.  2882     Filbert     St;     alter     dwelling; 

Owner— Western    Door    A    Sash    Co.,  1  cost,   $2500 :   owner.   Mr  Post. 
9th  and  Paricer.  |  . 

Builder — Hans   C.   Jensen,   8906   Oak- 
more  Rd.,  Oakland. 

Architect— Edmond    Cemiti    Jr.,    416 
13th  St.,  Oakland.  KOOO 


ALTEFIATIONS 
1574  EUCLID,  BERKELEY. 
Owner— H.  H.  Whiting,  1572  EucUd. 
Builder— Wendt  Construction  Co.,  810 

Page. 
Architect — Reynolds   A   Chatmberlaln, 

3833  Piedmont  Ave.,  Oakland. 

$1,600 


Compietion 


ALTERATIONS 

1908  SHATTUCK.  BERKELEY. 

Owner  and  Builder— Ray  Neary,  1908 

Shattuck. 
Architect— Not  Given.  $1,100 


1- STORY  CONCRETE  ADDITION 

1500-20  BROADWAY.  OAKLAND. 

Owner  and  Builder — Broadway  Realty 
Co.,  420  15th  St. 

Architect— Miller  &  Wamecke.  Fi- 
nancial Center  Bldg.  $110,000 


SAN   FRANCISCO  COUNTY 

Recorded  Accepted 

Jan  10,  1946— S  ANZA  25  W  Par- 
ker Ave  W  25  S  59.292  E  29  N 
59292  ptn  lot  1  bik  1136.  Francisco 


22  805  AUston;  owner,  ;  con- 
tractor. Oilman  Bros;  1  motor. 

23  2850  Seventh ;  owner.  Hall-Scott 
Motor  Co;  contractor.  Pacific  Elec- 
tric Motor  Co;  2  motors;  heater. 

24  3048  Claremont;  owner.  ; 

contractor,  Chas  Langlals ;  8  fixtures ; 
9  plugs;  1  motor;  8  circuits. 

25  2938  Avalon;  owner,  Tom  Fell- 
ners;  contractor,  Aarvaks  Hee.tlng; 
time  clork;  1  motor. 

14  1731  California;  owner,  Geo 
Houser;  contractor,  Aarvaks  Heat- 
ing; 1  motor. 

27  42  Menlo  Place;  owner,  Ferris; 
contractor,  Aarvoks  Heating ;  1  motor 

28  1518  Walnut;  owner,  R  S  Car- 
rick;  contractor,  Aarvoks  Heating;  1 
motor. 

29  1932  Stuart;  owner :  con- 
tractor, Bradshaw  Electric;  1  outlet; 
1  switch;  1  fixture;  7  plugs;  6  plr- 
cults. 

30  2448  San  Pablo;  owner,  Robert- 
son's Motors;  contractor,  California 
Electric;  1  motor. 

31  600  Camella ;  owner, ;  eon- 
tractor,   Matson   Electrical;  1   motor. 

82  2336  Blake;  owner,  —  :  con- 
tractor, Clifford  Electric;  14  outlets; 
7  fixtures;  23  plugs;  7  circuits. 

33  2154  San  Pablo;  owner.  Lucky 
Pet  Shop;  contractor,  Ace  Electric; 
sign. 

34  1156  Francisco;  owner,  J  Hon- 
konen;  contractor,  Moore  Electric;  7 
fixtures. 

35  1230  Sixth;  owner.  Western 
Crane  Service;  contratcor,  T  L  Ros- 
enberg ;  1  circuit ;  1  motor. 

36  926  Dwight;  owner,  Kawneer 
Manufacturing  Co;  contractor,  T  L 
Rosenberg;  2  motors. 

37  1225A  Monlta;  owner,  E  Skid- 
more  ;  contractor.  El  Cerrito  Electric ; 
5  fixtures. 

38  1132  Ward ;  o-wner,  J  M  Walker ; 


prod .. . i---r 

ositlon  to  R  Baker.  203  N.  86th  St., !     and  Including  one  cubic  yard)  2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

CIVIL  ENGINEER,  gruduate,  vet-  '  „  ?^,„^"?'i  i?J?,^  "^^v;;  " ^ 

eran.  desires  posiUon  with  contractor.  g«?f°"i°»«*««»  ^o'^«' ^^ 


Wauwatosa,  Wisconsin. 

Jan.  11-14-15,  '46 


I 


esthiating  or  field;  4  year.  exp.  <rf-1  ?°a?tor° dri'Je?'" 
flee    engin.    In   hydraulics,   highways  '  ^'^^^^^'^  anver 


1.68 
1.70 

Truck    driver    (8    cubic    yards 
water  level  capacity  or  more)  1.50 


and    structural    steel    design.    Reply ; 

Box  14,  c/o  Dally  Pacific  Builder.         L-,_    ,     .._,          /-        w.  .  «.«- 

Jan.  4-7-8-9-10-U.  '46   ^nick   driver    (6    cubic  yards 

and  less  than  8  cubic  yards 


ESTIMATOR  -  GENERAL  MAN- 
AGEMENT. State  and  federal  tax- 
es. Contract  Negotiation,  etc.  Reply 
Box  19.  c/o  Daily  Pacific  Builder. 

(1/9-10-11-14-16/46) 


Official  Proposals 


Comfort   Station.  37th    District   Agri- 
cultural Assn-  Santa  Maria,  Cat. 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


Heights.     Oliver   M   Rousseau   to  _, ,_ 

whom  It  may  concern _ contracror.  El  Cerrito  Electric  ;  9  out- 


-December   31,    1945 


liens  Filed 


SAN  FRANaSCO  COUNTY 


2-STORY  ADDITION 

534  21ST  ST.,  OAKLAND. 

Owner    and    Builder  —  First    Baptist 

Church,  21st  and  Telegraph  Ave. 
Architect— Donald   Powers   Smith,   68 

Sutter  St,  San  Francisco.  $96,600 


Recorded  Amount 

Jan  .  1946— SW  leth  and  HOFF. 
Frank  J  Klimm  Co  vs  California 
Pacific  Titile  Ins  Co  and  Alber- 
ton   Realty,   Inc   $1,642.30 

Jan ,  1946— W  VKTTORIA  100  S 

Sargent  S  25  x  W  100.  Cleve- 
land Wrecking  Co  vs  Edward  C 
and  Frieda  S  Riggs „ $082  12 

Jan  10.  1946—1256  FELL  ST.  C 
C^rllanl  vs   P  Cesare $146.00 


lets;  9  switches;  15  pliigs;  3  clrculta 
39  1236  Russell;  owner,  Scott  W 
Bonds ;  contractor.  El  Cerrito  Elec- 
tric ;  9  outlets ;  10  switches ;  14  plugs ; 
3  circuits. 

OAKLAND 

34666  461  8th  St;  ov^-ner.  CAW 
Trading  Post ;  contractor.  Jos  Ta- 
loff ;  1  switch  ;  6  fixtures. 

34657  5301  Claremont  Ave ;  owner. 
Hickman ;  contractor,  College  Ave 
Elec   Co:    alterations. 

34658  5300  Claremont  Ave;  owner, 
Hickman ;  contractor.  College  Ave 
Elec   Co;   alterations. 

34659  526  Filbert  St;  owner.  Llo- 
tine;    contractor,    Shea   Electric    Co; 

alterationa  ~ 


NOTICE    TO   CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Hldg, 
12th  and  "N"  Streets.  Sacramento, 
California,  up  to  3:30  P.  M-,  Tuesday, 
January  15,  1946,  said  bids  there- 
after on  said  day  to  be  publicly 
opened  and  read  for  Conxfort  Sta- 
tion, S7th  District  Agricultural  As- 
sociation. Santa  Maria,  California, 
in  accordance  with  plans  and  speci- 
fications therefor. 

The  work  Includes  construction  of 
a  concrete  and  frame  building  of  ap- 
proximately 1200  s<j.  ft.,  together  with 
a  sewer  line. 

Prevallino  Wage  Soale:  In  aoeord- 
ance  with  the  provisixms  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Works  has  ascer- 
tained the  general  prevalM%  rate  of 
wages  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Houriy  Rate 

Carpenter — 41-50 

Cement  Finisher  ^-^^S 

Concrete    Mixer    Operator 

(paving     type     and     mobile 

mUer)     ....  JL — -  1-65 

Concrete    Mixer    Operator 

(Skip  type) 1  *25 

Electrician l-^O 

Iron  Worker.  Reinforcing 

Steel     _ 

Laborer    

Lather.    Metal    „—— 

Painter 


water  level  capacity)  _ _ —  1.26 

Truck    driver    (4    cubic    yards 

and  less  than   6  cubic  yards 

water  level  capacity)  1.10 

Intermediate  Grade  Labor 
Asphalt  plant  dryerman  or 

fireman  1.40 

Concrete  vibrator  operator UO 

Jackhammer  operator 1.18 

OH  distributor  bootznan LOO 

Oiler,  (Kjwer  shovels  or  cranes„  1.40 
Truck  driver  (less  than  4  cubic 

yards  water  level  capacity )..„  LOO 
Unskilled    Labor 

Flagman LOO 

Laborer L<» 

Positions  not  listed  above  win  be 
allocated  in  accordance  vrith  the  defi- 
nitions which  apypear  In  the  speeiaV 
provisions,  as  Interpreted  In  th«  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leaa 
than  $1.10  per  hour. 

The  minimum  wage  paid  to  an  In- 
termediate labor,  for  which  rate*  are 
not  shown  above,  shall  be  not  lees 
than  $L00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rate*  are  not 
shown  above,  shall  be  not  lees  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  ratea 


Plasterer    ._ _ __ 

Plasterer's   Tender 


1.625 

1.00 

L66-% 

1.50 

1.75 

1.28 


cubic  yard  capacity  or  less)..  1.46 
Concrete  mixer  operator  (over 

one   cubic   yard    capacity) 1.70 

Derrick  operator  2.00 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  lyi*e  controls  (up  to 
and  including  1  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls    (over  1 

cubic  yard)   2.00 

Painter  "(brush)    „ 1.375 

Pile  driver  hoistman  or 

operatof     ...„ 1.86 

Pile  driver  man L(J1 

Reinforcing    steel    worker 1.60 

Roller  op^lrator  1.88 

Structural   steel   worker. 1.75 

Tractor    driver „  LTO 

Truck    driver    (18    cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water    level    capacity) 1.3126 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity) 1.25 

Intermediate   Grade   Labor 

Concrete    vibrator    operator 1.25 

Jackhammer  operator  1.25 

Oiler  power  shovels   or  cranes  1.25 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water    level    capacity)...' 1.0625 

Tnick  driver  (less  than  4  cu- 
bic yarcjs  water  level  capac- 
ity)       i. 0.90 

Unskilled  Labor 

Flagman  , „ „ 1.0625 

Laborer     ..„ 1.0625 

Positlonls  not  listed  above  will  be 
allocated  in  accordance  with  the  def- 
initions w^hich  appear  In  the  special 
provisions  as  interpreted  In  the  light 
of    this    classification. 

The  minimum  wage  paid  to  all 
skilled  lalbor,  for  'which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.25  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which  rates 
are  not  Shown  above,  shall  be  not 
less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all 
unskilled  labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than    11. oa   i>€r   hour. 

Overtime:  one  and  one-half  (IH) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen ) : 
one  and  one-half  (1H>  times  the 
above  rates. 

The  rates  of  wsjges.  including  ov- 
ertime, heltday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  aiul  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  avrthorized  Federal  officer  or 
agency,  insofar  as  the  same  naay  be 
applicable  to  this  contract.  In  case 
of  any  Inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
oontroL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  wotIb  herein 
propoeed  Co  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules, 
and  regulations  will  apply  to  such 
work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  pro\'tslon8 
of  Sectioti  7.  article  (a),  subartlcle 
(6),    of    the    Standard    Specifications 


Sundays      and      holidays      f  except  ^  

watchm«i,    guards    and     flagmen)--   ;;^rding*thr  use   of  dSi^tlc  *mi 
one    and    one-half    (1%)     times    the    terials;    and    also    to    the    provisions 


above  ratea. 


The  rates  of  wages,  including  over-    ^^^  standard   Specifications,   regard 


time,  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof   and 


of  .Section  8.  articles  (a)  and  (b).  of 


Ing    subcontracting    and    assignment 
of   the   contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications   mav    be    obtained    at    the 


to  any  and  all  lawful  orders  of  ^«\oit\ce  of  the'sute  Highway  Engl- 
President  or  any  other  authorised  j  neer.  PubUc  Works  Building.  Sacra- 
Federal  officer  or  agency,  insofar  as  ;  mento,  California,  and  they  mav  be 
the  same  may  be  applicable  to  this  ;  ,een  ^t  the  offices  of  the  District 
contract.  In  case  of  any  inconsist-  Engineers  at  Los  Angeles  and  San 
ency,  the  rate.i  fixed  by  any  such  pr^ncisco  at  the  office  of  the  Dls- 
applicable  Federal  order,  whether  trict  Engineer  of  the  District  in 
higher  or  lower,  shall  control  I  which   the  work   is   situated,   and   at 

The  attenUon  of  bidders  la  directed    the  office  of  the  Associated  (5«neral 
to  the  fact  that  the  work  herein  pro-    Contractors    tn   San   Francisco, 
poeed  to  be  done  will  be  financed  to        xo    bid    will    be    considered    unless 
whole  or  In  part  with  Federal  funds    ,.     ^j,    made    on    a    bUtnk    form    fur- 
and  that  therefore  all  of  the  applica-    nished  by   the  State  Highway   Engi- 


Steam  Fitters  

Tile  Setter  l.I7>4 

Operator  of   Power   Shovel   or 

other  excavating  equipment. 

shovel    type   controls    (up  to 

and  including  one  cubic  yard)  1.80 

Operator    of    Power   Shovel   or 

•     other  excavating   equipment. 

j     shovel    type    controls     (over 

one  cubic  yard)  2.00 

Tractor  Driver LTO 

Truck  Driver  (8  cu.  yds.  water 
level  capacity  and   less  than 

14  cubic  yards)  1.30 

Truck   Driver    (4   cu.   yds.   and 
less   than    8    cu.    yds.    water 

level  capacity)  1.06^ 

Truck  Driver   (less  than  4  cu. 

yds.  water  level  capacity)  _..     .90 
Any  classification   omitted 

herein  not  less  than 1-OOH 

Overtime — One    and    one-half    time* 
the  above  rates. 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  ratee,  above 
specified  are  subjeet  to  the  effect.  If 
applicable  hiereto.  of  executive  orders 
of  the  President  of  the  United  Stateo 
and  to  any  modification  thereof  and 
{ to  any  and  all   lawful  orders  of  the 
President    or    any    other    authorized 
Federal  Officer  or  agency,  in  i»o  far 
as  the  same  may  be  applicable  to  this 
contract.   In    case    of    any   Inconsist- 
ency,   the    rates    fixed    by   any   such 
applicable     Federal     Order,     whether 
[higher  or  lower,  shall  control 
!     Apprentices  may  be  employed  pro- 
I  vlded    they    are    properly    Indentured 
j  to  the  Contractor  In  full  compliance 
I  with  the  provisions  of  Section  1777  i 
i  of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
i  amination  are  on  file  In  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building.  Sacramento,  and 
Room  803  State  Office  Building,  Loe 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  propoaal 
for  this  work  may  do  so  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  In  wrtttog 
from  the  Division  of  Architecture, 
Public  Works  Building.  Sacramento. 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  ($28.00) 
dollars.  (Theck  shall  be  made  payable 
j  to  the  Division  of  Architecture.  Such 
I  deposit  Is  required  to  guarantee  the 
safe  return  In  good  eondltioa  of  the 
I  plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  80  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to 
the  State. 

Proqualiflcatlon:  Plana,  specifica- 
tions and  propoaal  forms  will  only  be 
issued  to  those  contractors  whs  art 
prequalifled  with  the  Departmen*  f 
Public  WorVi"  by  having  filed  a  »tate- 
nH«t  of  expcrienc*-  and  financsial  con- 
dition on  a  standard  queetionnaire 
form  in  accordance  with  the  pro- 
visions of  the  State  Contract  Act. 
Such  statement  must  have  been  filed 
and  apprrived  not  more  than  on«>  fl> 
year  and  not  less  than  five  fji  day* 
previous  to  the  date  set  for  recetvlng 
and  opening  bids  'Contractors  mav 
obtain  standard  questionnaire  tii'-ma 
from  the  Dix-lsion  of  Archit»ctur« 

No  bid  will  be  accepted  fT»m  a  '•<  r. - 
tractor  who  has  not  been  llceni"*''  tn 
accordance  with  the  provisions  of 
the  Contractor's  Ur<«'n(«e  Act  or  to 
whom  a  prop<'iB«.l  has  not  hf-^n  1»«»'j<»<1 
by  the  Department  of  Public  Work*, 
No  bid  will  be  considered  unlewe 
It  is  presented  on  a  proposal  forra 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  mad'"  payable  to  the 
Director  of  Public  Works  In  ths  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  tnfonnalltv 
in  any  bid  received. 

No    bidder  may  withdraw    his    bid 
for  a  period  of  thirty  (30 >  days  after 
the  time  set  for  opening  thereof 
DEPARTM'ENT  of  PI'BLIC  WORKS 
DIVISION  OF  ARCHTTECTURE 
ANSCN'  BOYD 

State  Architect. 
(Daily  Pacific  Builder) 
(Jan.  4-11-18-25,   IJMS) 


PLANS  and 
Speculations 


Here  are  additional  items  of  con- 
struction planned  for  the  first  six 
months  of  the  year  as  announced 
^y  Supervising  Engineer  Prank  A. 
iJanks  of  Columbia  Basin  Project: 

Headquarters  Bldg.  at  Ephrata: 
A  permanent  office  building  will  be 
built  at  Ephrata,  county  seat  of 
Grant  County,  to  accommodate  an 
enlarged  staff  of  Bureau  of  Rec- 
lamation employees  who  will  plan 
and  help  supervise  construction  of 
the  irrigation  system. 

Highway  Relocation:  Use  of  the 
Grand  Coulee  as  a  storage  reser- 
voir will  necessitate  abandonment 
of  the  secondary  State  highway 
now  running  along  the  Coulee 
floor.  About  28  miles  of  new  high- 
way will  be  built  at  a  higher  ele- 
vation near  the  east  wall  of  the 
Coulee  and  will  follow  a  route 
complying  with  State  Highway  De- 
partment ,  standards.  The  State 
will  let  contracts  on  the  work  and 
the  Federal  Government  will  pay 
a  large  portion  of  the  construction 
costs  representing  the  replacement 
of  present  facilities  in  kind.  State 
officials  have  indicated  that  con- 
tracts will  be  let  separately  for 
different  sections.  A  l',^-mile  por- 
tion of  the  new  route  will  involve 
exceedingly  heavy  rock  work,  the 
Bureau  reports. 

Banks  said  that  some  of  the  1946 
supplemental  funds  will  be  used 
for  work  at  Grand  Coulee  Dam, 
including  road  relocation  and  the 
building  of  additional  storage  fa- 
cilities and  related  structures. 
oOo 

Announcement  that  nine  of  ten 
PITTSBURG  contractors  have  re- 
jected a  resource-pooling  program, 
which  ^ould  have  produced  1500 
houses  in  the  Pittsburg  area  of 
critical  housing  shortage,  came 
from  Russell  P.  Catalina,  builder 
and  spokesman  for  the  group,  who 
said  he  alone  remains  willing  to 
participate  in  the  plan. 
oOo 

The  SAN  FRANCISCO  Super- 
visor's Finance  Committee,  of 
which  Chester  MacPhee  is  Chair- 
man, has  adopted  a  resolution  rec- 
ommending that  the  city  appio- 
priate  $37,500  toward  survey  costs 
to  determine  the  need  and  possible 
location  of  a  second  Bay  Bridge. 
Bridge  autnorities  have  agreed  that 
the  San  Francisco  -  Oakland  span 
has  just  about  reached  the  traffic 
saturation   point. 

oOo 

Indications  that  voters  of  NAPA 
will  be  presented  with  a  bond  issue 
to  finance  the  sewage  disposal 
plant  a£nd  system  by  mid-summer 
were  seen  following  an  informal 
session  of  the  Napa  Sanitary  Dis- 
trict board  of  directors,  at  which 
Harry  N.  Jenks,  consulting  engi- 
neer, outlined  progress  on  prepa- 
ration of  plans. 

oOo 
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Complete  Kitchen  InstaQations  to  Be 

Handled  by  Most  Appliance  Dealers 


sociation    of    Home    Builders    ex- 
ASH&VE  TO  HEAR  jhibit  in  Chicago,  is  the  new  Fenes- 

'"'"^DEHUMIDmCAxW    j^'"^  y^'"  f^^^ory-fitted  building 

panel.  These  panels  are  box  beams 


Factory- Fitted 

uildiog  ranei 
Will  Be  Displayed 

Complete  kitchen  installationfe  will  be  handled  by  89  per  cent  of  |  y^^other  new  product  of  interest 
electric  appUance  dealers,  according  to  figures  released  today.  To  |  ^^  ^^^  ^^^^^^  building  industry  to 
secure  information  on  postwar  plans,  12,000  dealers  were  queried  by  j^^^  introduced  at  the  National  As- 
Edison  General  Electric  (Hotpoint) 
Appliance  Company. 

The  survey  was  divided  into 
four  groups  of  questions  concerned 
with:  (1)  the  way  dealers  will  dis- 
play refrigerators,  (2)  attitute  on 
trade-ins,  (3)  questions  concerning 
home  freezers,  and  (4)  questions 
on  "the  type  of  store." 

Figures  tabulated  up  to  Decem- 
ber 15,  representing  more  than  20 
per  cent  of  those  receiving  the 
survey,  indicate  that,  while  almost 
90  percent  of  those  answering  "will 
install  complete  kitchens"  for  con- 
sumers, approximately  one  -  half 
will  "display  complete  operating 
kitchens"  in  their  showrooms.  Ac- 
cording to  Floyd  M.  Slasor,  man- 
ager, refrigerator  sales  division, 
that  change  in  merchandising  tech- 
nique is  the  greatest  single  new 
development  in  postwar  refrigera- 
tion selling.  Previously,  realers 
sold  refrigerators  mainly  from 
straight  model  selection  displays, 
he  said. 

Almost  30  per  cent  of  the  deal- 
ers think  that  trade-ins  will  figure 
in  less  than  10  per  cent  of  re- 
frijToration  tiansactions  in  imme- 
diate postwar;  although,  another 
question  of  prewar  experience 
brought  the  response  that  80  per 
cent  of  prewar  sales  includes  trade- 
ins. 

A  surprising  45  per  cent  of  those 
answering  said  that  they  would 
handle  only  one  line  of  refriger- 
ators, while  at  the  other  extreme, 
13  dealers  hopefully  said  that  they 
would  display  nine  different  makes 
of  refrigerators. 

Saying  that  dealers  are  familiar 
with  consumer  thinking  because  of 
wartime  close  associations  on  serv- 
ice matters,  Slasor  asserted  that 
he  sought  their  opinions  on  the 
possible  pattern  of  development  of 
the  market  for  home  freezers.  That 
question,  bringing  out  that  most 
dealers  feel  that  home  freezers 
have  a  limited  appeal  for  city- 
and  town-dwellers,  headed  a  group 
of  questions  on  that  appliance. 

Slasor  pointed  out  that  consid- 
erable new  information  developed 
by  the  survey  was  included  in  an 
approximate    1,000   "written   -    in" 

I  comments. 
The  12,000  dealer  list  was  select- 


Lt.  John  Everetts,  Jr.,  USNR, 
Bureau  of  Ships,  Air  Condition- 
ing Section,  Washington,  D.  C, 
will  address  the  American  So- 
ciety of  Heating  and  Venti- 
lating Engineers  at  a  meeting 
to  be  held  Wednesday.  January 
16.  12:15  p.  m..  at  the  El  Jardin, 
22  California  Street. 

The  subject  of  his  talk  will 
be  "Dehumidification  of  Naval  i 
Vessels  in  the  Reserve  Fleet." 
Lt.  Everetts.  who  is  Chairman 
of  the  Sorbents  Committee  and 
a  member  of  the  Weather  Design 
Committee  of  the  ASH&VE.  will 
tell  how  our  reserve  fleet  is  pro-  I 
tected  from  internal  corrosion,  so 
the  ships  may  be  ready  for  serv- 
ice at  all  times. 


ed  from  the  20,000  dealer  mailing 
list  receiving  the  company's  home 
study  course,  "Planned  Electrical 
Merchandising",  before  it  was  tem- 
porarily suspended  with  the  Aug- 
ust issue.  Slasor  said  that  the  serv- 
ice would  be  resumed  soon  to  Hot- 
point  franchised  dealers. 

The  tabulated  ballots  indicate 
that  more  than  20  per  cent  of  those 
receiving  the  questionnaire  are  op- 
ening new  stores.  A  majority  of 
those  dealers  will  use  "operating 
kitchen  display." 

The  No.  1  question:  "Which  way 
will  you  sell",  brought  the  response 


of  sheet  steel,  joined  securely  to 
form  a  smooth  floor  surface  above 
and  a  neat,  smooth  ceiling  beneath, 
with  duct  space  between  for  serv- 
ice facilities  such  as  pipes  and 
wires.  Design  of  units  provides 
flat  panels  of  sheet  metal  com- 
plete with  channel  type  ribs,  as- 
sembled  at   the  factori^    There  is 


WALTER  KASSEBOHM 
WILL  ADDRESS  ASME 
MONTHLY  LUNCHEON 

The  American  Society  of  Me- 
chanical Engineers  will  hear 
Walter  Kassebohm,  General 
Manager,  Production  Engineer- 
ing Company,  address  their 
group  on  the  subject  of  "Nega- 
tive Rake  Angle  Metal  Cutting" 
at  a  luncheon  meeting  scheduled 
for  January  16.  12:10  p.  m..  El 
Jardin  Restaurant,  22  California 
Street. 

Mr.  Kassebohm  will  give  an 
analysis  of  the  latest  develop- 
ments in  negative  rake  angle 
metal  cutting  with  particular 
emphasis  on  negative  rake  angle 
milling. 

Reservations  should  be  tele- 
phoned to  Paul  Konstan,  EX- 
brook  5400,  by  3  p.  m.  Tuesday. 


SUMMERBEIl  ROOF  STRI'CTHR:! 

1746  Thirteenth  St.,  Oakland,  Calif. 


that  58  per  cent  will  use  the  old- : 

established  "model  selection"  dis- ,  a  variety  of  types  and  considerable 
play  method,  in  conjunction  with  I  range  of  sizes, 
a  complete  kitchen  or  "work-cen-  \  Fenestra  "4-in-l"  Huilding  pan- 
ter"  display,  while  only  25  per  cent  |  ^l?*  used  for  flors  of  residences, 
will  depend  entirely  upon  straight  i  wi^l  take  the  place  of  sub-flooring, 
"model  selection"  displays.  That  ■  ceiling,  joist  and  bridging.  These 
duplication  of  figures  indicates  that  I  panels  may  be  used  for  walls,  par- 
some  dealers  will  have  "complete  i^i^Jons,  and  roofs  (as  well  as  floors) 
kitchens"  on  display,  but  will  con- 1  of  virtually  all  types  of  buildings, 
tinue  the  use  of  a  line  of  models  Installation  is  said  to  be  quick 
to  make  their  sales,  Slasor  said.  "  and  easy  effecting  considerable 
"We  are  going  to  give  the  closest  j  saving  in  construction  time,  and 
study  to  the  many  constructive  j  "o  special  skill  is  required.  The 
comments  brought  in  by  this  sur- 1  sections  are  uniform.  They  come 
vey;   they   mean   that   dealers   are   *o  ^^^  Job  cut  to  specified  lengths, 

ready  to  install.   Fenestra  building 
panels  can  be  laid  in  single  spans 


mm  1 


Alurainum  Locks 
In  Production 
At  Schlage  Co. 

Among  the  first  postwar  adap- 
tations  of  aluminum   to  builders' 

hardware,  the  new  line  of  Luster       As  this  is  written  there  is  con- 
Sealed   Aluminum   locks  is  now  inisiderable      uncertainty     regarding 


JUNGLE  DRUMS 
And  ; 

SMOKE  SIGNALS 


production  at  Schlage  Lock  Com- 
pany, San  Francisco.  It  has  been 
announced  that  these  locks  will  be 
available  in  limited  quantities  thru 
dealers,  in  January. 

In  the  opinion  of  Schlage  offi- 
cials, this  new  development  in 
aluminum  finishing  will  open  new 
fields  for  architectural  application 
of  aluminum.  Luster  Sealed  locks 
can  be  installed  anywhere  with 
complete  confidence  in  their  abil- 
ity to  resist  staining,  tarnishing, 
and  the  corrosive  eff'ects  of  weath- 
ering. They  retain  indefinitely  a 
distinctive  Satin  Silver  appearance. 
They  will  be  in  harmony  with  the 
aluminum  trim  and  accessories 
that  are  becoming  popular  in  mod- 
em buildings. 

The  Schlage  Luster  Sealed  pro- 
cess is  an  adaptation  of  the  Alum- 
ilite  process,  developed  by  the 
Aluminum  Company  of  America 
for  producing  extremely  hard,  cor- 


maintenance    of    wire    colmmunica- 
tions  during  the  next  few  days. 

•  •     * 

So,  if  this  copy  should  fail  to 
appear  it  means  the  teletype  be- 
tween Rancho  Mesquite  and  the 
Builder  office  has  gone  haywire. 

•  •     • 

The  old  carrier  -  pigeon  gag  is 
worn  out — besides,  if  I  had  a  pig- 
eon I  would  eat  it. 

•  •     • 

Perhaps  this  isi  a  good 
time  to  give  the  country 
back  to  the  Indians  -  -  let 
them  use  drums  a^d  smoke 
signals. 


From  San  Francisco 
Enterprise  10930 


From  other  €x:!  :in  cs 
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TIMBER    RINGS  CURING    COMPOUND 

)N    JOINT     COLUMN   CLAISfrPS  SCREED   SUPPORTS 

THafcAi./£D    RODS  REINFORCED    PAPER 

All   Types   of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
Tsn  Fry  ant  Street       -       San  Erancisco      -       Phone  GArfield  8768  J 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  831 7  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


iiSm 


FULLER 

SHOWER 

DOORS 


^f04€  can.  mu^i 


! 


thinking  for  themselves,  and  that 
means  a  healthy  condition  in  our   . 

industry,"  the  Hotpoint  official  said  }  i"  small  homes  —  and  in  larger 
adding,  "we  are  pleased  with  the  i  houses  extend  from  center  beam 
keen  interest  shown  in  complete  i  ^^  foundation  or  wall.  They  inter- 
kitchens.  That  means  that  the  ad-  i  '^^^^  i"  *  ^&Iit  "fit — and  have  a 
vice  supplied  by  manufacturers  i  smooth  steel  surface,  ready  for 
aVd  editors  for  the  past  several  application  of  hardwood  flooring, 
years  has  not  been  mis-directed.  ^^  plywood  and  carpet  or  linoleum. 
Most  dealers  are  proceeding  on  They  provide  a  trim  and  attrac- 
good  faith,  but  thev  are  gaining  ^}^^  basement  ceiling  without  need 
an  advantage,  because  competitive  ]  fo'*  plastering,  and  provision  can 
conditions  will  quickly  bring  out '  "^  "^a^e  for  recessed  lighting  when 
the  greater  profit  opportunity  of  I  r^^"i^*6<^-  The  panels  provide  the 
this  type  of  display."  [extra  strength  and  fire  protection 

On  the  question  concerning !  °^  steel  between  floors,  where  it 
trade-ins,  1284  (53%)  dealers  saidl^sp^ost  important, 
that  thev  will  be  set  up  to  "re-  i  .^ome  types  of  buildmg  panels 
condition"  old  models,  while  625  '  ""^I'J  he  filled  with  insulatmg  mate- 
said  that  they  would  not  offer  that !  ^lal  at  the  factory,  and  will  pro- 
service,  and  413  did  not  answer  to  !  ^^^e  soundproofed  walls,  partitions, 
that  question.  Slasor  said  that  the  ■  ^oo^s  or  roofs.  They  may  be  used 
large  number  of  "no  answer"  isj^^^er  either  wood  or  concrete 
a  result  of  a  "waiting  attitude."       floors;  will  provide  long  span  roof 

"Most  dealers  appear  to  feel  that  P^^K  '"  20  or  25  ft.  lengths;  and 
a  straight,  no  trade-in  policy  is 
the  best  merchandising  bet  for  im- 
mediate postwar  selling.  Many 
commented  that  present  boxes  were 
worn  beyond  the  point  of  good  "re- 
conditioning for  resale." 

Noting  that  dealers  are  less  op- 
timistic than  some  others  in  the  ' 
industry  concerning  the  market  for  | 
home  freezers,  Slasor  said  that  | 
they  would  perhaps  see  more  op-  . 
portunity  in  that  appliance  when  j 
food  purveying  concerns  once  es-  > 
tablished  home  delivery  routes  for  i 
frozen  products.  Noting  that  a  \ 
small  group  of  22  dealers  had  j 
marked  the  questionnaire  that  75  j 
per  cent  of  all  homes  would  buy 
the  new  devices,  he  said  that  his  j 
estimate  was  closer  to  25  per  cent. 


insulated  wall  and  partition  panels 
can  be  load  bearing  in  some  types 
of  structures. 

The  floor  of  the  Fenestra  display 
at  the  NAHB  exhibit  will  consist 


Aluminum    Lock  ' 

rosive  resistant  surfaces  on  alum- 
inum. To  achieve  this  corundum- 
hard  finish,  aluminum  for  lock  trim 
is  treated  anodically  in  a  suitable 
electrolyte  so  as  to  secure  a  dense, 
adherent  coating  of  aluminum  ox- 
ide. 

The  process  differs  from  electro- 
plating in  that  the  articles  to  be 
treated  are  attached  electrically 
as  anode  rather  than  cathode  in  the 
electrolyte.  In  electroplating,  met- 
al is  deposited  on  the  article  being 
coated,  while  in  anodic  treatment, 
oxygen  is  deposited  instead  of  met- 
al, combining  with  the  aluminum 
to  form  aluminum  oxide,  integral 
with  the  surface  of  the  metal. 

In  overcoming  production  ob- 
stacles to  produce  a  lock  that  will 
not  tarnish  under  any  normal  us- 
age, the  Schlage  Lock  Company 
has  contributed  a  new  lock  finish 
to  enhance  the  homes  and  build- 
ings now  to  be  built  with  mate- 
rials improved  or  developed  dur- 
ing the  war  years. 

of  Fenestra  floor  panels,  with  a 
section  exposed  for  the  inspection 
of  contractors. 

The  display  will  also  feature  the 
new  factor-fitted,  three-way  Fe- 
nestra residential  window  "pack- 
age", that  includes  steel  casement, 
storm  sash  and  screen  (with  glass, 
wood  casing,  outside  trim  and 
hardware  all  provided  as  part  of 
the  package). 

The  display  will  be  in  charge 
of  D.  J.  Carroll,  Fenestra  show 
manager. 


CONSTR.  BQUIPMENli 
DISTRIBUTORS  tO 

MEET  JANUARY   14 

The  Construction  Equipment 
Distributors  Assn.  will  hold  its 
regular  monthly  meeting  Mon- 
day. January  14.  6:30  p.  m..  at 
St.  Julian  Cafe,  140  Battery  St. 

William  E.  White,  Vice-Pres- 
ident  of  the  Anglo  California 
National  Bank,  together  with  I. 
F.  Bamett,  Assistant  Viee-Pres- 
ident.  will  address  the  meeting 
on  financial  matters.  Through 
the  courtesy  of  the  Shell  Oil 
Co.,  a  very  interestinfi:  sound 
moving  picture  entitled  "selling 
America",   will  be  presented. 

Reservations  should  be  imme- 
diately telephoned  to  A.  E.  Ma- 
son, Secretary,  at  HEmhitck  1610. 


With  all  the  mechanical  house- 
hold devices  now  in  evidence,  the 
woman  who  formerly  studied  home 
economics,  will  soon  need  an  engi- 
neering degree  to  run  hier  house- 
hold. 


National  OU 

Heat,  Exposition 
Slated  for  April 

Early  reservation  of  space  fof 
the  National  Oil  Heat  Exposition 
to  be  held  in  Philadelphia  April  23 
to  27,  1946,  under  the  sponsorship 
of  Oil-Heat  Institute  of  America,. 
New  York,  is  advised  by  C.  F.  Cur- 
tin,  exposition  manager.  In  an- 
nouncing the  general  opening  of 
space,  he  said  that  already  over 
60  per  cent  of  the  booth  space  has 
been  taken. 

"OH I  has  reserved  the  largest 
exhibition  floor  in  its  history  in  the 
Commercial  Museum;  it  will  be  the 
biggest  show  ever,"  Curtin  said  on 
behalf  of  the  exposition  commit- 
tee. The  committee  comprises  W. 
A.  Matheson,  president  of  OHI  and 
vice  president  of  Eureka  Vacuum 
Cleaner  CJo.  and  manager  of  the 
William  Oil-O-Matic  Div.,  Bloom- 
ington.  111.;  William  A.  Kemo, 
manager,  pump  division,  Sund- 
strand  Machine  Tool  Co.,  Rockford, 
111.;  Carl  R.  Jonswold,  executive 
vice  president.  Arrow  Petroleum 
Co.,  Chicago;  and  Fred  C.  Haab, 
director,  distribution  division,  Oil- 
Heat  Institute  of  America,  Phil- 
adelphia, with  John  A.  Morrison, 
managing  director,  the  Electrical 
Association  of  Philadelphia,  and 
A.  E.  Hess,  managing  director, 
OHI,  ex-officio  member. 
First  Exposition  Since  War 

"This  coming  exposition  —  the 
first  held  since  the  war — will  sig- 
nalize the  reconversion  of  the  in- 
dustrj'  from  the  manufacture  of 
war  supplies  which  conspicuously 
aided  the  victory'  of  the  United 
Nations,  to  an  enterprise  which  in 
furnishing  automatic  oil  heating 
equipment  is  a  vital  contributor  to 
the  American  way  of  life,"  Curtin 
said. 

"The  industry  is  entering  an  era 
of  great  expansion — a  new  day. 
Esptimated  installations  during  the 
next  five  years  of  home  oil  heat- 
ing equipment  alone  will  double 
the  two  and  one-half  million  units 
now  in  use  and  will  represent  a 
volume  of  900  million  dollars  for 
equipment  and  fuel  oil  sales.  Thus 
the  exposition — and  the  concurrent 
Oil  -  Heat  Institute  Convention  — 
comes  at  a  very  strategic  time. 

"Oil  heat — the  universal  auto- 
matic heat  which  svmbolizes  mod- 
ernization— must  go  forward  hand 
in  hand  with  these  developments. 
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All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 
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Differ  from  ordinary  paints  in  that  the  pigments  are 
broken  down  to  microscopic  finess  and  coiloidally 
dispersed  in  treated  oils — no  fillers  are  used — just 
pure  pigments  and  oils.  Colors  stay  bngfat  and  fresh 
for  many  years  cv«n  under  most  severe  weaftber  coali- 
tions.   Fine  for  sash  and  trimu 

GUNN  CARLE  AND  COMPANY 

20  POTRERO  AVENUE  SAN  FRANCISCO,  CALIF. 

UNderfaai   54S0 


I 

\ 


r 


NATIONAL  EXPANSION  JOINT  CO. 


MASUfACrVREf    ASD    D I STRI Bl'TOK 

FIBER    BOARI>--FELT  SiDElJ    ASPH  \LT    ANf) 
REDWOOD  EXPANSION  JOINT  FILLERS 

DISTMIBVTOM 

MARVEL-KOTEl — -Concrete  Curing  Coffip'ound 
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DAILY  PACIFIC  BUILDER 

(E>tatolMi>«d  laso) 
iMucd   Ev*ry  Mornins,  Except  Saturday,  Sunday  and  Lagal   HdlMay* 


Modernization    of    Chamberlin    HoteL  j  - 
Owner— William    Kern,   114A   Dakota  {  J 


St,  Santa  Cruz. 
[  Architect — Not  announced. 


RESIDENCES 


DAIL.T  PACIFIC  BUIUDER  la  the  pianeer  constructian  dally  o(  tha 
Pacific  Coast,  Mam  taming  a  complete  news  reportlBg  •orrlea 
covering  ail  prmcipai  buiidiae  and  engineenag  project*; 
consolidatftd  January  2,  19S0,  with  Lar>eil*a  Advasoa 
Cocatruction  Reports.  A  L«igal  Newspaper  of  gen- 
eral circulation  aa  deCined  by  the  Superior 
Court  of  San  Frandaco  County. 

♦     SUBSCRIPT  1 0N~RATE8: 
13.00  per  Month;  $30  per  Year  (Payable  In  Advanoa).  Sin0la  Capy,  Ite 

Entered  as  Second-Claas  matter  July  2».  1907,  at  the  p<?at  ofnce 
at  San  Franclaco,  California,   under  the  Act   ot  March   3,   MT» 


Pabliahedby 
STARK-RATH  PRUmNG  Si  PUBLISHING  CO. 

Under  a  management  agreement  witti 

F.  W,  DODGE  CORPORATION.  Ownor 

G.  f   McGAVRAN,  Editor  J.  E.  ODQERS,  Advartlaing 

465  Tenth  St,  San  Frandtco  3  TcLt  MArket  7110 
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13—  PUBUCBLDCS. 
FIRE  HOUSES,  JAILS 

January-  14,  1946 

PLANS    PREPARED 

MEMORIAL  BLDG.         Cost,  flSO.OOO 

MADERA,   Madera  Co.,  Calif. 

Construction  of  memorial  bldg.  con- 
taining clubroom,  bowling  alley, 
rifle  range,  youth  center,  etc. 

Owner — County  of  Madera,  County 
Clerk.  Court  House  Madera. 

Architect  —  David  H.  Horn,  Rowell 
Bldg.,  Fr«no.  13 


BUILDING  SECTION 
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FACTORIES  AND 
WAREHOUSES 


January  14,  1946 
BIDS   WANTED 

EL  TORO.  Orange  Co.,  Calif.— 
Until  January  24,  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Navy,  Public 
Works  Department.  11th  Naval  Dis- 
trict, 1220  Pacific  Highway,  San 
Diego,  for  furnishing  materials  and 
equipment  and  the  installation  of 
additional  refrigeration  equipment  for 
cold  storage  building  No.  24  at  the 
Marine  Corps  Air  Station,  El  Toro; 
Specification  No.  17496.  The  work 
will  include  new  refrigeration  ma- 
chinery and  equipment,  electrical 
work  and  the  making  of  alterations 
to  existing  related  work.  Plajis  and 
specifications  may  be  obtained  from 
the  above  office  upon  deposit  of 
check  or  postal  money  order  for  $10, 
payable  to  the  Chief  of  Bureau  of 
Yards  and  Docks.  •     11 


7— FEDERAL  BUILDINGS 

January  14,  1946 
CONTRACT    AWARDED 

SAN  FRANCISCO.— Erbentraut  & 
Summers,  446  6th  St.,  at  |10,863,  waa 
awarded  contract  by  the  Office  of 
the  Public  Works  Officer,  U.  S.  Navy 
Yard,  Mare  Island,  under  NOy  12536, 
Spec.  16747,  for  the  construction  of 
two  buildings,  a  receiver  building, 
12x14  ft,  and  a  transmitter  building, 
12x26  ft..  In  plan  dimensions,  on  Twin 
Peaks,  San  Francisco. 

The  work  also  includes  grading  for 
buildings  and  roads,  sanitary  sewer, 
water  and  electric  service  to  points 
outside  the  buildings  indicated  on 
the  drawings,  together  with  connec- 
tions to  the  building  services.  The 
work  Involved  includes  antenna  cable 
racks  and  antenna  poles ;  the  installa- 
tion of  a  300-gallon  capacity  gasoline 
tank;  earth  work,  paving,  concrete 
construction,  carpentry  and  Joinery, 
roofing,  glazing,  finish  hardware, 
sheet  metal  work,  field  painting,  plas- 
tering, plumbing  and  electrical  work. 

•    7 


January  14,  1946 

PLANS    PREPARED 

MEMORIAL  BLDG.         Cost,  $150,000 

CHOWCHILLA,   Madera  Co.,  Calif. 

Construction  of  memorial  building  to 
contain  auditorium,  stage,  and 
dressing  rooms,  banquet  hall, 
kitchen  and  meeting  halls. 

Owner — County  of  Madera.  County 
Clerk,  Court  House,   Madera. 

Architect  —  David  H.  Horn,  Rowell 
Bldg..  Fresno.  13 


^  .  January  11,  1946 

K1  PLANNED 

MUNICIPAL  UTILITY  BUILDING 

Cost,  $51,500 
GRIDLEY,  Butte  County,  Calif. 
Construction     of     municipal     utility 

building. 
Owner— City   of    Grldley,    City    Hall, 

Gridl^. 
Architect  —  E.    Geoffrey    Bangs.    605 
Market  St.,  San  Franclaco.  18 


January  11,  1946 
PREPARING    PLANS 
COURT   HOUSE  Cost,   $120,000 

DOWNIEVILLE,  Sierra  County,  Cal. 
Construction  of  county  court  house. 
Architect— Geo.  C.   Sellon,   California 

State  Life   Bldg.,   Sacramento.     9 
Owner — Sierra  County.  Court  House. 

Downieville. 

13 


January  11,  1946 
PREPARING    PLANS 
COURT   HOUSE  Cost,   $150,000 

SAN  ANDREAS,  Calaveras  Co..  Cal. 
Construction    of   county   court   house 

building. 
Owner — County    of   Calaveras,   Court 

House,  San  Andreas. 
Architect— E.     Geoffrey     Bangs,     605 

Market  St.,  San  Francisco.         13 


January  14,  194* 
BIDS  WANTED 

SAN   FRANCISCO —Until  Jan.   17,  1  January  11,  1946 

2  P.  M.,  bids  will  be  received  by  the    PREPARING   PLANS 
U.    S.    Treasury   Dept.,   30   Van    Ness  '  CITY  HALL  ADDN.         Cost,  $27,000 
Ave.,  under  Inv.  SB -2739-46  for  tern-  I  COALINGA,  Fresno  County,   Calif. 
porary  alterations  at  1540  Market  St.  j  Addition   to  city  hall. 

Specifications   obtainable  from    the  j  Owner — City  of  Coallnga,  Coallnga. 
above   office.           •         •  7    Architect — Frederick  L.  Swartz,  Row- 
ell  Bldg.,  Fresno.  13 

January  11,  1946      j  

PREPARING    PLANS  January  11   1946 

COUNTY   HOSPITAL       Cost,  $40,000  roMPi  PTFn 

DOWNIEVILLE.  Sierra  County,  Cal.    ^fe^JJfc  REST  r6oSs     Cost.  $6,000 

Cons^?ic  ion  oT  co'unty  hospital.  ^^JtlifJuon  S^rbli?  rest'^rooms  and 

Owner-Sierra  County.   Court  House.  \^''''^^I^^l\TJ    P"''"'=  "^^  ''°°™''  *"** 

Downieville.  '  oanasiana. 


January    14,    1946 
TO    START    CONSTRUCTION 
COLD  STORAGE  PLANT 

Cost.   $500,000 
YUBA  CITY.  Sutter  County,  Calif. 
Construction  of  a  precooling  and  cold 

storage  plant  with  a  capacity  in 

excess  of  800,000  cu.  ft. 
Owner — Frostorage.    Inc.,    1300    W^eb- 

ster  St..  Oakland. 
Architect— Frederick   H.    Relmers.   79 

Post  St.,  San  Franclaco. 
Contractor — Llndgren     &     Swlnerton. 

Inc..  615  Standard  Oil  Bldg.,  San 

Francisco.  •         •  4 


January  11,  1946 
CONTEMPLATED 
MOUIJDING   PLANT 
OROVILLE.    Butte  County,  Calif. 
Construction  of  a  woodworking  plant 

about  30x80  feet. 
Owner — H.  W.  Evans,  OrovlUe. 
Architect — Not  announced.  4 


6—     GARAGES  AND 
SERVICE  STATIONS 

January   14,   1946 
PLANS   BEING    FIGURED- 
BIDS   OPEN    JAN.   18,  3  P.    M. 
GARAGE  &  AUTO  SALES  BLDG. 
BURLINGAME,   San   Mateo   Co.,   Cal. 

California  Drive. 
Construction    of   one-    and    part   two- 
story   relnf    concrete  garage  and 
auto  sales  building. 
Owner — James     W     McAllister,     Inc., 
1200   Van    Ness    Ave.,    San    Fran- 
cisco. 
Architect — Sharps    and    Brown,     1477 
Burllngame    Ave.,    Burllngame. 
Following   contractors    have    taken 
out   plans: 

Parker,   Steffens  &   Pearce.   135  So. 
Park,   San   Francisco. 

MacDonald,    Young    &    Nelson,    127 
Montgomery    St.,    San    Francisco. 

G.   W.    Williams   Co..    10  California 
Drive    Burllngame. 

De    Luca    &    Son.    1745    Filbert    St.. 
San   Franclaco.  *         •  6 


Architect— Geo.  C.   Sellon,   California 
State  Life  Bldg.,  Sacramento.     9 

January  14.  1946 
BID   OPENED 

TWIN  FALLS,  Idaho.  —  Detweiler 
Bros.,  Inc.,  Twin  Falls,  Idaho,  at  $3,- 
597.19  submitted  only  bid  to  the  of- 
fice of  the  district  engfineer.  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  new  water 
piping  at  the  U.  S.  Post  Office.  Twin 
Falls.  Idaho.  *  7 


Architect — Charles  F.  Dean,  Callfor- 
Coallnga. 

Architect — Frederick  L.  Swartz,  Row- 
ell Bldg.,  Fresno.  18 


January  11,  1946 


PLANNED 

RESIDENCES 

PALO  ALTO,  CaUf.   Santa  Rita  and  i^^^'^*'~I^<»  Paloa  Joint  Union  High 


Januarv   14,   1*46 
PROSPECTIVE    BIDDERS 
SCHOOL   BUILDING 
DOS   PALOS,    Merced  County,   Calif. 
Construction    of    prefabricated    cafe- 
teria building  at  the  high  school. 


Seale  Avea.,  Byron  BL  and  Mid- 

dlefield  Rd. 
Construction  of  reaidencea. 
Owner  — Ronald     H.     Williams,     Los 

Altos. 

Architect— Not  announced.  14 


January  11,  1946 
PLANNED 
RESIDENCE  HALL 
LOS  ALTOS,  Calif.  El  Retiro. 
Construction  of  a  new  residence  hall 

to   provide   15   rooms,   each   with 

bath. 
Owner— El    Retiro,   co   Rev.    Wm.    L 

Rice.  S.  J.,  El  Retiro,  Los  Altos. 
Arch ite<?t— Not  announced.  14 


1 


SCHOOLS 


School  District,  Dos  Palos 
Architect— E.  J.  Kump  Co.,  251  Kear- 
ny Street,  San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  arch- 
itect or  from  the  principal  at  the 
high  school  upon   deposit  of   $25.00. 

As  previously  reported,  bids  will 
be  opened  January  28,  8  P.  M 

Following  contractors  have  taken 
out  plans: 

Standard  Engrg.  Corp.,  28  Fran- 
cisco BlYd..  Sato  Rafael.       •  15 


January  14,  1946 
PREPARING  PLANS 
HIGH  SCHOOL  PLANT  Cost  $700,000 
DOS   PALOS,   Merced  County,  Calif. 


January  14,  1946 

PREPARING  PLANS 

SCHOOL  BUILDING        Coat.  $60,000 

REDDING.  Shasta  County,  Calif. 

Construction  of  new  parochial  school 
building. 

Owner  —  St.  Joseph's  Church,  Rev. 
Father  Alphonsus  T.  Gavin,  par- 
ish pastor.  Redding. 

Architect — Harry   J.    Devine,  Cronan 
Bldg.,  Sacramento. 
No  site  has  been  selected  for  this 


PLANS  ON  FILE 


construction 


Ths    fetlvwing    list    of    plans    and    spoelficatiens    for 
projaoU  *f  now  available  for   ins|M«tlon  at  tha  effleo  of   DAilv 
PACIFIC    BUILDER.    466   Tantti    Mraat.    San    FrmJ^Ll 


WoHc 


LMatlon- 


Ward  Buildings 
Stockton  Sjtate  Hospital 


Bid  Oponing  Data 


Sto(Aton 


1-22 


SUB  ^  BIDS  WANTED 


tlilr  requlramanta  In  thia  ealumn.     Thar,   |,   no  chargo  for  this  sarvloa. 


""""coX'iLTn"'  "r  ^'^'^  "'**^'  P,^'  i  project     Which    h^    the   approval   of 
??«tinn   hfn   ^If  f  °°°^«'    »d™i°*«-    Rt.    Rev.    Robert    Armstrong,    blskop 

Owner- Dos  Paloa  Joint  Union   High  1 

A      School  Dlatrict,  Dos  Paloa.  |  January  11.  1946 

Architect — Ernest   J.   Kump   Co.,    251  •  PREPARING  PLANS 

Kearny  St.,  San  Francisco.  ;  HIGH  SCHOOL  BUILDING  , . 

BUILDER,  bid,  are  now  being  a,k«l   °'*'S^''s.Si'"  o'Si^'^I'l^^ll'X  i"*i,  f'^^.T'^''^;  '^^  n,""'  ""«■  «   '■  "^^^'-^  <*«  ■'^- 

1  Meore  A  Roberta,  6»S  Mission  St,  San  Francisco  (GArfleld  8579). 

j  M.  &  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (KXbrook  7624) 


^i!!   R.-,*,        V?   ^"*''-   •*'"   V-'ley;    Bids  open    Jan.   14,  4   P.   M. 
^l!L  *  Sf"  t,«*^'  '^  ^'^"^^  ^'^  ^"^  Franclaco  CCCbrook  66S») 
^  .  1^°'  "*^  ^^^"^  ^''"^"^  Sian  Francisco  (ORdway  3900) 

ftZ^  T     ^iit^r  ^^*  ^"^  ^'^«  •   S*n   Francisco    (GArfleld  6729). 
Stolte.  Inc.,  8461  San  Lesndro  St.  Oakland   (TRinldad  1064) 
M.  J.  King.  Inc.  381  Franklin  St..  San  Fnmclsco   (UNdethlll  8209) 
Younger  Constr.  Co..  575  Mission   St.   San   Francisco    (SUtter  8266)' 
P.  3.  Clinton.  3  Coronet  Ave.,  Mill  Valley   (Mill  Valley  SS7). 

°***^t:^'2^'*"'    "•^'^^    »=■••»*    Berthing.   Mar*    Island:    NOy    1S298:    Spoo. 
17459;    Bids   open   January   14,   11    A.    M. 

Jas.  L  Barnes  Constr.  Co.  941  Russ  Bldg..  S.  F.   (EXbrook  6905-7054). 
Moore  A  Roberts,  693  Mission  St.  San  Francisco   (GArfSeld  8879) 
Peter  Klewlt  Sons  Co.,  442  Post  St,  San  Francisco   (EXhrook  6TM). 
Peter  Klewlt  Sons  Co.  441   Post   St.   San   Francisco    (EXbrook  5736). 
Barrett  Ai  Hilp.  918  Harrison  St.,  San  Franclaco   (IX)uglas  0700). 


being 
for     construction     of     the     cafeteria 
building,  bids  to  be  opened  January 
28,  8  P.  M.  •     16 


a  new  auditorium 

Owner— Gridley    Union    High    School 
District  Gridley. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento,  j 

•     15  i 


January  14,  1946 
PREPARING  PLANS 
SCHOOL  ADDITIONS  Cost,  $239,000 
REEDLEY.  BYesno  County,  Calif. 
Construction  of  auto  instruction  and 

transportation    building,     science  i 

building,  bleachers,  etc.  j 

Owner — Reedley     Joint     Union     High  • 

School   and    Reedley    Junior  Col-  I  January  11,  1946 

lege,  Reedley.  |  PREPARING  PLANS 

Architect— Ernest    J.    Kump   Co.,    251  !  GYMNASIUM  BLDG.        Cost  $60,000 

Kearny  St,  San  Francisco.  15  I  JACKSON.     Amador     County.     Calif. 

. i         Jackson  High  School. 

January  14,  1946      j  Construction    of    frame    and    stucco 
PREPARING  PLANS  I  gymnasium  building 

PRIMARY  SCHOOL        Coat,  $202,000  !  Owner— Jackson   Union    High    School 
DELANO.   Kern   County,    Calif.   20th  I         District  Jackson. 

and  Norwalk.  '  I  Architect — Charles  F.  Dean,  Callfor 


High  School,  corner  Vermont  and 
Sycamore  Sts. 

Construction  of  l-story  school  build- 

Ing  to  replace  structure  destroyed  '  u.Hr.*   >nH~c«IZI~Bui^^     ^,,,  .,   ,, ZTZ 1 

by  fire  on  July  4,  1942   including  i     ".    ■"**  ^*'*  *•***'•'  '^•"  ^sJley:    Bids  open  January  14.  4  P.  M. 
uy      re  on  juiy  «,  19*^,  mciuamg  ,     j^^  ^uca  A  Son.  1745  Filbert  Street,  San   tYanclsco   (ORdway  3800). 

Howes  ft  Whltaker,   626  Russ  Bldg..   San   Francisco    (GArfleld   8729). 
Stolte.  Inc.  S4S1  San  Ldiandro  St.  Oakland   (TRinldad  10«4). 
M.  J.  King.  Inc..  231  Franklin  St.  San  Francisco   (UTJderhlll  8209). 
Younger  Constr.  Co..  .«575  Mission   St,   San   Francisco    (SUtter  8266). 


Construction  of  primary  school  con- 
taining 11  classrooms,  cafeteria, 
auditorium,  office,  etc. 

Owner  —  Delano    Union    Elementary  ; 


nla  State  Life  Bldg.,  Sacramento. 

15 


j  Peninsula  Ave.  Overcrosslng,  San  Mateo;  Bids  close  Jan.  16.  2  P.  M. 
i  M.  ft  K.  Corp..  200  Financial  Center  Bldg..  S.  F.  (Ebrook  7»4). 
j  Robt  McC^arthy  Co..  1050  Klrkham  St..  S.  F.  (OVerland  4050). 
;  Peter  Klewlt  Sons  Co..  442  Post  St.  San  Franotsco  (EXbrook  5736). 
Carl  N  Swenson  Co,.  355  Stockton  Ave.,  San  Jose  4  (BAllard  2902). 
I  S.  J.  Amoroso  Constr.  Co..  2100  Oakdale  Ave.,  S.  F.  (Mission  1490K 
j     Harry  J.  Oser  and  Joe  Gerrick  ft  Co.,  1119  Hobart  Bldg.,  S.  F    (DO  5175> 

;  Danforth   Building.  Oakland;    Bids   open   January   21. 

Stolte.   In<!.,   8451    San    Leandro  8t,   Oakland    (TRinldad    1064). 
I      Shaul  Constr.  Co..  1680  Webster  St..  Oakland   (GLencourt  7400). 


School  District,  Box  756,   Delano. 


j  PREPARING    PLANS 


January  11.  194« 


Architect — Ernest   J.    Kump   Co.,    251  j  gcHOOL  BLDG 


Kearny  St.,  San  Francisco, 


15  ! 


GEORGETOWN. 


January  14,  1946 

PREPARING   PLANS 

SCHOOL  BUILDING      Cost,  $217,000 

DELANO,  Kern  County,  Calif.  Sixth  1 
and  Clinton  Sts. 

Construction    of    school    building    to  ; 
contain    11    classrooms,    cafeteria  | 
and  auditorium,  office  and  store- 
room. 

Owner  —  Delano     Union 

School  District,   Box  756,  Delano. 


Cost.  $26,000  ! 
El  Dorado  Co..  Cal.  \ 
Construction     of    elementary     school  j 
building,    containing    two    cla.ss- 
rooms.  I 

Owner   —   Georgetown    Elem.    School  | 
District,    (Jeorgetown. 
1  Architect — Chas.   F.   Dean.   California  } 
State  Life  Bldg.,   Sacramento. 

15 


Alter  Continental  Bakery,  San   Francisco;   Bids  open  January  15,  3  P.  M. 
G.  P.  W.  .Jensen  &  Sons.  820  Market  St.,  S.  F   (GArfleld  2444). 
Jacks  ft   Irvine,   620  Market   Street,    San   Francisco    (GArfieW   2106). 
R  A.   Cullen,  478  Jackson   Street,   San   Francisco    (SUtter   1991). 
H.   S.   Meinberger,   956   Folsom   St..   San    Francisco    (EXbrook   9987). 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (ESCbrook  7624) 
A.  Nelson,  Inc.  242  Ocean  Ave.  San  Frandlsco   (DElaware  0977). 


Naval   Shipyard.  San   Franoioee;   Bids  open 


Conversion  isidg..  No.  401,  8.  F. 
January  31,  11    A.   M. 
M.  J.   King,   Inc.,  231   Franklin  St..   San  FrancUco   (UNderhtll   8209). 
Erbentraut  ft  Summers.  446  Sixth   St.,   Stan   Francisco   (MArket  8810) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (BIX brook  7624) 
Jas.  I.   Barnes  Constr.  Co.,  941   Russ  Bldg..  S.  F.    (EXbrook   8905-7054). 
Barrett  ft  Hllp.  918  Harrison  St.,  San  Francisco   'DOuglas  0700 >. 


January  11.  1946 
Elementary    PLANS  COMPLETED  ___^ 

A     vw     .     iP«-  f    T     ir„r«rv   ^^      9M     d^^^^Vt  f  S^o^^^^       S^^^'  'J,"  ^J^ '  ExtoHor  Alterations,  Southern   Pacific   Hoopltsi,  San    Francisco;    Bid*  opon 
Architect- Ernest   J.    Kump  Co.,   251  \  ROSEVILLE,  Sacramento  Co.,  Calif. 


January  14,  1946 
CONTRACT    AWARDED 

SAN  FRANCISCO —Pacific  Eleva- 
tor &  Equipment  Co.,  45  Rausch  St., 
at  $460  awarded  contract  by  the  of- 
fice of  the  district  engineer.  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg..  San  Francisco,  for  alterations 
to  elevator  holstway  doors,  U.  S. 
Post  Office  and  Courthouse,  San 
Francisco.  *  "^ 


January  11,  1946 

PREPARING   PLANS 

COURTHOUSE  ADDN.  Cost,  $200,000 

REDDING,  Shasta  County,  Calif. 

Construction  of  addition  to  court- 
house. 

Owner  —  County  of  Shasta,  Court- 
house, Redding. 

Architect  — E.  Geoffrey  Bangs,  605 
Market  St..  San  Francisco.  IS 


January   14.   1946 
CONTRACT    AWARDED 

WEISER,  Idaho— R.  A.  Newman. 
McMlnnvllle.  Ore.,  at  $485  awarded 
contract  by  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Admliflstratlon,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  waterproofing  coping  and 
parapei  walls,  etc.,  U.  S.  Post  Of- 
fice, Weiser,   Idaho.  *  7 


January  11,  1946 
PREPARING  PLANS 
COURTHOUSE  ADDITION 

Cost  $330,000 
MADERA,  Madera  County.  Calif. 
Construction    of    courthouse   addition 

and  remodel  present  building. 
Owner  —  County    of    Madera,    county 

clerk.  Courthouse.  Madera. 
Architect- David     H.    Horn,     Rowell 

Bldg.,  Fresno.  13 


January  11,  1946 
PLANNED 
GARAGE 
PALO  ALTO,  Calif.  High  and  Chan- 

ning  Sts. 
Construction  of  commercial  garage. 
Owner— Richard     Bullls,    1748    Green 

St.,  San  Francisco. 
Architect — Not  announced.  6 


January   14,   1946 
CONTRACT  AWARDED 

SAN  FRANCISCO— Adam  Arras  ft 
Son,  116  New  Montgomery  Street,  at 
$6666  awarded  contract  by  the  Dis- 
trict Engineer,  Federal  Works  Agcy., 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg..  for  new  toi- 
lets, etc..  at  the  U.  S.  Post  Office, 
Rincon   Annex,  San  Francisco.       •     7 


HOSPITALS 


January  11.  1946 
PREPARING    PLANS 
COUNTY   HOSPITAL     Cost,   $200,000 
JACKSON,   Amador  County,   Calif. 
Construction  of  county  hospital. 
Owner  —  County  of  Amador,   Court 

House,   Jackson 
Architect — Geo.   C.    Sellon,    California 

State  Life  Bldg.,   Sacramento.     9 


January  14,  1946 

PREPARING   PLANS 

COURTHOUSE  Coat,  $268,928 

UKIAH,  Mendocino  County,  Calif. 

Construction  of  new  reinforced  con- 
crete county  Jail  and  courthouse. 

Owner — County  of  Mendocino,  H.  M. 
Burke,  county  clerk,  Courthouse, 
Uklah. 

Architect — Clarence  Caulklns,  Rosen- 
berg Bldg.,  Santa  Rosa.  IS 


Kearny  St..  San  Francisco.  15  I  Construction  of  classroom  addn.,  etc. 

'  i  Owner  —  Sylvan  Elementary  School 

January  14,  1946  District    Rosevllle. 

PREPARING  PLANS  1  Architect — Chas.  F.  Dean,  CaJifomla 

SCHOOL  BUILDING       Cost,  $264,000  \  State   Life   Bldg.,    Sacramento. 

SACRAMENTO,     Calif.     BMlson    and  I  15 

Watts  Aves  '  * 

Construction  of  school  building.  !  January  11,  1946 

Owner— Arcade  School  District  Sac-    P^-^NS  COMPLETED 

ramento  {SCHOOL  BLDG.  Cost,   $119,000 

Archltect-^rdon   Stafford.  806  Kay    SACRAMENTO.    Calif.     Eighth    and 

15  I  W  Sts..  and  16th  and  N  Sts. 


January  21,  Noon. 
Swlnerton  ft  Walberg  Co.,  225  Bush  St.  San  Francisco   (GArfleld  2980) 
R  A.  CulUen.   478   Jackson   St.   San   Francisco    (SUtter   1961). 

Two  Brtdeaa,  San   Joaquin   County;    Bids   oloso  January   23»  2   P.   M. 
Carl  N  Swenson  Co..  355  Stockton  Ave..  San  Jose  4   (BAllard  2602). 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (ECbrook  7624) 


Laboratory    Bldg.,    Moffett    Flald;    Bids    close    January   30.    3    P.    M. 
Erbentraut  ft  Summers.   446  Sixth   St..   San    Francisco    (MArket    8310). 
Peter  Klewlt  Sons  Co..  442  Post  St.,   San  Francisco    (EXbrxx*   57S9>. 


St.,  Sacrament(^ 


January  14.  1946 

PLANS   COMPLETED 

SCHOOL  BUILDING        Cost  $260,000  , 

SACRAMENTO,  Calif.  j 

Construction  of  school  building.  \ 

Owner  —  North     Sacramento    School  j 

District,  110  Dlxleanne  Ave..  Sac-  I 

ramento.  ! 

Architect— George  C.   Sellon,  Callfor-  ' 

nia  State  Life  Bldg,  Sacramento.  ' 

15 


Construction  of  lO-room  school   bldg. 

Owner — Sacramento  City  Unified  Sch. 
District,  Sacramento. 

Architects — Chas.  F.  Dean,  Califor- 
nia State  Life  Bldg.,  and  Leonard 
F.  Starks,  416  Native  Sons  Bldg.. 
Sacramento.  15 


Alter  Loft  tildg.,  1244  Larkin  St.,  Sm   Frsriolseo:    Bids  o|»«n   Jsr»    17.  1:90   PM 
Henry   Allan.   4142   (Jeary    Blvd.    fe&n    Francisco    ^BAyv»e^    57*7 >. 


Warehouse,  Mh   and   Ohio.   Richmond;    Bids  open    January   25,   10   A.   M. 
MacDonald.  Young  ft  Nelson.  127  Montgomery  St..  S.  F    (SUtter  8296) 

-  ■         —    ■     —     —  ■  ■      -  ..  »i 

Nu^sery  and   Residence.  Valencia   St.,  8.   F.;    Bids  open   Jan.  24,  1    P.   M. 
A.   J.   Hopper  Co.,  243   Langton    St.    San    Francisco    (MArket    7070). 


January  14.  1946 
PREPARING   PLANS 
SCHOOL  EXPANSION    Cost  $382,000 
COALINGA,  Fresno  County,  Calif. 
Construction    of    reinforced    concrete 


January  11.  1946 
.  PREPARING    PLANS 
i  SCHOOL  BLDG  Cost.  $343,250 

:  RIO  VISTA.  Solano  Co..  Calif   Brun- 
j         ing  Ave.  bet.  4th  and  71h  Sts. 

Construction   of  school  building. 

Owner— Rio  Vista  Joint   Union   High 

SohMl  Dlatrfet.  Rio  Vista. 
'  Architect — Chas.    F.    Dean,   California 
i  State  Life   Bldg.,  Sacramento.   15 


Theater,  Garfield   Bldg.,  Market  St.,  8.  F.;    Bids  open  January  15. 
A.  J.  Hopper  Co.,  243  Langton  St  .  San   Francisco    'MArket   7070). 


BUY  MORE   WAR  BONDS  AND  STAMPS 


January  14,  1946 
BIDS   WANTED 

SAN  FRANCISCO— Until  January 
16,  1 :45  P.  M.,  bids  will  be  received 
by  the  Department  of  Public  Works. 
Room  282  City  Hall,  for  removing 
present  roof  over  kitchen  and  replac- 
ing with  tar  and  gravel  at  No.  28 
Engine.  380  Division  St. 

Specifications  obtainable  from  the 
office  of  Superintendent  of  Buildings 
R  A.  Chlsholm,  490  11th  St  •     IS 


10— 


HOTELS 


January  11.  1946 
CONTEMPLATED 
REMODEL  HOTEL 
SANTA  CRUZ.  Calif.  Younger  Way 
and  Third  St.  on  Beach  Hill. 


STUCCO 

THE 

new 

IMPROVID 

I/. 


c:7Y7  -U^laAluz 


STUCCO   CEMENT 


/More  Yords  Pmr  Sock  •  Spreocfs  Easier  •  loss  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


-  January  14.  1946 

BIDS   WANTED 

SAN  FRANCISCO— Until  January 
16.  1:45  P.  M.,  bids  will  be  received 
by  the  Department  of  Public  Works, 
Room  228  City  Hall,  for  repairing  tar 
and  gravel  roof  at  the  Civic  Audi- 
torium. 

Specifications  obtainable  from  the 
office  of  Superintendent  of  Buildings 
R.  A.  Chlsholm.  490  11th  St  •     18 


January  14,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  Janxiaxy 
30,  2:30  P.  M.,  bids  will  be  received 
by  the  Department  of  Public  Works, 
Room  282  City  Hall,  for  alteratl<ms  to 
Harbor  Emergency  Hospital,  north 
side  of  Sacramento  St  and  east  of 
Drumm  St. 

Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A.  Rledy.  Room  265  City  Hall, 
upon  deposit  of  $5.  •     is 


school     addition,     consisting     of  '  

three  separate  units;  four  class-  •  January  11. 

rooms,    a     kindergarten    building  j  PREPARING    PLANS 
and   a   cafeteria,   for  which    bids  i  SCHOOL  BLDG. 
will  be  asked  separately. 


1946 


Cost.    $214,000  i 
I  MARYSVILLE.    Yuba   County,    Calif.  I 
Owner-^Coallnga   Elementary   School  i  Construction  of  Junior  college,   cafe-  ! 
District    Coallnga  '  teria.    home    economics    building,  | 

Architect— W     D     Coates,   704    Helm  I        swimming  pool  and  womens'  gym 


Bldg.,  Fresno. 


January  14,  1946      { 
PREPARING  PLANS 
HIGH  SCHOOL  Cost.  $525,000  j 

BARSTOW,   San    Bernardino  County,  . 

Calif.  First  and  Bigger  Sts.  \ 

Construction  of  high  school  plant 
Owner— Barstow  Union  High   School 

District,  Barstow. 
Architect— Ernest   J.    Kump   Co.,   251 

eKamy  St,  San  Francisco.  15 


•     15    O^Tier — Marysville    Un.    High    School  I 

I         District    Marysville.  I 

Architect — Chas.   F.   Dean,  California  [ 

State  Life   Bldg..   Sacramento.    15  j 


■flH? 


CONTRACTORS  . . . 

See  u«  regartiing  Improvement  District  Jobs.  We  luuwli* 
collectionfi;  bwy  Warrants  or  Bonds  on  all  1915  or  1511  Act 
Districts.    Telephone  C  .A,rfieM   «(WW 

HANNAFORD    l<    TALBOT 
519  CALIFORNIA  STREET  .SAN    FR.\NCIS<:(J   4 


January  11,  1946 
PROPOSED 

SACRAMENTO,  Calif.— The  $154,- 
000.000  five-year  program  for  state 
postwar  building  construction,  as 
proposed  to  the  legislature  this  week 
by  Governor  Warren,  includes  the 
following  projects : 

Universit  yof  California  at  Los  An 


January  14,  1946 

PREPARING   PLANS 

JUNIOR  HIGH  SCHOOL.  ETC.  '  g^,.,  _  Approximately  $10,819,000  f or  ! 

V^'  ^?' »V  '  various  buildings.  Including  libraries,  ' 

ANTIOCH.  Contra  Costa  Co.,  cam.  gymnasiums,  science  and  engineer- 
Calif,  ing  units.    (This  is  in  addition  to  a 

Construction  of  new  elementary  previously  announced  proposal  for 
school,  addition  to  high  scnooi  j„g(jjj,ai  school  units  at  UCTLA  to  cost 
and  junior  high  school.  $12,055,000.) 

Owner— Antloch-LiveO^  uninea  j  university  of  California  at  Los  An- 
School    District   1500   D   St,    An-    ^^^^  _  Library    and    administration. 


GAMERSTOI  &  SREER  LIMBER  CO. 

Wholesale  ami  Jobbinf  Yttrds 

LUMBER  -  TIMBERS  -  TIES  -  FTR  -  REDWOOD 
POffDEROSA     SUGAR  PINE 

Oakland 
LIVINGSTON     STREET 
KEIIOQ   A   ^$M 


Sar    ll^rancleoo 
IBM  ARMY   STREET 
ATwater  1300 


tioch. 
Architect— Ernest   J.  Kump   Co.,    251 
Kearny  St.  San  Francisco.  15 


$400,000;    classrooms,    $400,000:    gym- 
nasiums.   $466,000;    sciences.    $734,000. 
La  Jolla — Oceanography  Division  of 
11    iiL««        ^^*  University — Pier  repairs  and  re- 
January  11,  l»4«        habllltation,     $100,000;     library,     mu- 
PREPARING  PLANS  „-«nnrt    seum    and    aquarium,    $167,000;    sea- 

GYMNASIUM,  ETC        Cost,  I1W>.0W  ^^,all,  $34,000:   utilities  expansion   and 


■i 


CLAY  PRODUCTS 

S|iecif-v  QUALITY  NiateruJs 

N.  CLARK  &  SONS 

.„..   ft   WTwao   Streets       SAN    FRANCISCO    •    KLondike    2-0462 
Main  CMtre  A  Factory,  Ml  Paciir  Ave,  Alameda  -  LAkehiirst  2-S377 

■— — - -^ 


IMh 


KINO  CITY,  Monterey  Co.,  Calif. 
King  City  High  School 

Construction  of  boys'  and  girls'  gym- 
nasium, of  stucco  and  wood  siding 
with  structural  steel  frame;  re- 
pair present  shop  buildings,  foot- 
ball field,  track  and  bleachers. 

Owner— King  City  Union  High  School 
District  King  City. 

Architect— Charles  E.  Butner,  7  Wln- 
ham  St,  Salinas.  ^^ 


Master  Portable 
650  Watt  Ute  PUnt 


£ 


Especially 

adaptable  Cor 

operating 

hammers,  small 

power  drills. 

Can  also  be 

used  for 

emergency 

Immediate  Delivery  from  Stock  lighting. 

KERR  EQUIPMENT  COMPANY 

160  TENTH  ST. 


t«rR«r  at  Natomii 
SAN   FRANCISCO 


Ph.  MArket  1651 


i^^^^^"*M'^M«iNa 


roads,    $34,000. 

The  University's  College  of  Agri- 
culture at  Davis — Veterinarv'  science 
unit  No.  2,  $670,000;  plant  srtences. 
$670,000;  soils  and  Irrigation,  S4(Kf,000; 
poultry  husbandry,  $&5.000;  utilities 
expansion  and  roads.  $147,000  .•stu- 
dent health  center  $200,000  home 
economics  $670,000,  and  food  tech- 
nology. $670,000. 

The  University's  Riverside  Citrus 
Division— Plant  pathology  and  physi- 
ology. $400,000;   heating  plant.  $80,000 

15 


TWI8TYES 


.jii..i!.i..!m 


THI  HANDY  ECONOMICAL  JOOO-lb    SPREADER  TIE  FOR 

CX3NCRETE  WALL  CONSTRUCTION 

IMMEDL^TE  SERVICE     ALL  SIZES  ^  LUMBER  DIMENSIONS 

MANUFACTURED  IN  SAN  FRANC/SCO 

UNIVEtSAL  FORM  CLAMP  COMPANY 

533  SEVENTH  ST.       -       UNdeihtli  3144      -       SAN  FRANCiSCX; 


I 


FOR  SALE 

ROSS  LUMBER  CARRIER 

pneumatic  tires,  uses  66-in.  blocks 
Immediate  delivery.    Gamerston   & 
Gre«n    Lumlser  Co.,  1800  Army    St 
San   Francisco  24.    Phone  AT.  1300. 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pi^  bending 
and  manifolds 

Write  for  Prices 

Pacific  PlfieCCe 

I6t  S|Mar  St..  San  FraMfec* 


K 


i' 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFCHJPS 

STEELFORM  CONTRACTING  CO. 

eesHunMMiSL  oossaa  Su 


PLASTERWG  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK    BRJCK  MORTAR  -  WIRE  NElfTlNG 

METAL  LATH  -  PLASTER  BOARD 

Diatributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -t-  Phone:  SUtter  46% 

CERTAIN-TEED  ROOFING  PRODUCTS 


MONDAY  JANUARY  M.  1946 


DAILY   PACIFIC   BUILDER 


ae 
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ADVAIICE  COHftTSVCnOH  REPORTS 


January  11,  1948 

PLANS  COMPLETED 

SCHOOL  BUILDING         Cost,  $36,400 

MADERA.  Calif.  Washington  School. 

Construction  of  school  building. 

Owner— Madera  School  District,  Ma- 
dera. 

Architect— Frederick  L.  Swartz,  «23 
Rowell  Bldg..  Fresno.  15 


January  11,  1946 
PREPARING    PLANS 
SCHOOL  BUILDING       Cost.  |193,50O 
PORTERVILLE.  Tulare  Co..  Call/. 
Construction  of  school  building. 
Owner— Porterville  Elementary  School 

r>i8trict,  Porterville. 
Architect— W.    D.    Coates,    704  Helm 

Bldg.,  Fresno.  15 


January  11.  1946 
PREPARING   PLANS 
HIGH  SCHOOL  BUILDING 

Cost,  $170,000 
FERNDALE,  Humobldt  Co.,  Calif. 
Construction  of  new  main  high  school 

building. 
Owner — Femdale  Union  High  School 

District,  Femdale. 
Architect — Frank    T.    Georgeson,    537 

O  St..  Eureka.  15 


January  11,  1946 

PREPARING  PLANS 

SCHOOL  BUILDING        Cost.  $30,000 

McARTHUR,  Shasta  County.  CalfT. 

Construction  of  Indian  arts  shop 
building. 

Owner — ^FaH  River  Joint  Union  High 
School,  McArthur. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg..  Sacramento. 

10 


16—  BANKS,  STORES 
AND  OFFICES 

January  11,  1946 

PLAN1VEO 

OFFICE  BUILDING 

SAN  MATEO,  Calif.  El  Cimino  Real 
and  Cr>-8tal  Springs  Rd. 

Construction  of  1 -story  office  build- 
ing for  three  20-foot  offices. 

Owners — Jerome  Draper  &  Co.,  257 
Primrose  Rd.,  Burlingame;  Er- 
nest Wilson,  307  B  St.,  San  Ma- 
teo, and  James  McDonald  III, 
1335  Brandt  Rd.,  Hillsborough, 

Architect — Not  announced.  16 


Director,  310  S.  Michigan  Ave.,  Chi- 
cago 4,  III.;  Port  Aagent,  Federal 
Bldg.,  Mobile  10,  Ala.;  Gulf  Coast 
Director,  Canal  Bldg..  New  Orleans 
12,  La.;  Port  Captain.  Federal  Of- 
fice Bldg..  New  Orleans  12,  La. ;  Act- 
ing District  Manager.  220  Bush  St., 
San  Francisco  4,  Calif.;  A.ssistant  Pa- 
cific Coast  Director,  CabriHo  Theater 
Bldg.,  San  Pedro,  Calif.;  Acting  Di- 
rector, North  Pacific  Division.  1488 
Dexter  Horton  Bldg.,*Seattle  4,  Wash. 
•  19 


by  the  U.  S.  Bureau  of  Reclamation, 
Friant,  Calif.,  under  Spec.  1821 -L>  for 
preparation  of  concrete  aggregates 
Friant-Kem  Canal,  Friant  Division, 
Central  Valley  Project.  The  work  is 
situated  near  Friant  •  28 


2S— MACHWERY  AND 
EQUIPMENT 


January  11, 1946 
BIOS  WANTED 

SANDPOINT,  Idaho— Until  Janu- 
ary 22,  11  A.  M.,  bids  will  be  received 
by  Northern  Idaho  Rural  Electrifica- 
tion Rehabilitation  Assn..  Sandpuint, 
Idaho,  for  approximately  163  miles  of 
power  line  in  Bonner  and  Boundary 
counties. 

Plans  prepared  by  Consulting  En- 
g^lneering  H.  A.  Sewell,  Newport, 
Wksh.,  and  may  be  obtained  upon 
deposit  of  $25  from  owner.  19 


January  11,  1946 

PREPARING    PLANS 

SHOP  BUILDING  Cost,  $50,000 

REDDING,  Shasta  County,  Calif. 

Construction  of  garage  and  mainte- 
nance shop. 

Owner— Shasta  Union  High  School 
District.  Redding. 

Architect — Chrales  F.  Dean.  Califor- 
nia State  Life  Bldg.,  Sacramento. 

U 


January  11,  1946 
FIRE   LOSS 

YOLO,  Calif. -Fire  recently  de- 
.stroyed  the  historic  Cachevllle  school 
house  and  Masonic  hall,  with  loss 
estimated  to  be  between  $15,000  and 
$20,000. 


January  11,  1946 

PREPARING  PLANS 

SCHOOL  BUILDING  Cost,  $35,000 

SACRAMENTO.  Calif.  Carmichael  St. 

Con.struction  of  6-room  school  build- 
ing. 

Owner  —  Carmichael  Elementary 
School  District,  Route  5,  Box  6063, 
Sacramento. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg..  Sacramento. 

15 


January  11,  1946 

PLANNED 

STORE  BUILDINGS 

PALO  ALTO,  Calif.  High  St.  and 
Homer  Ave. 

Construction  of  modem  store  struc- 
tures. 

Owners— W.  D.  Wasson.  161  Univer- 
sity Ave.,  and  Raymond  Aker, 
Palo  Alto. 

Architect — Not  announced.  16 


Januar>'  14,   1946 
BIDS   WANTED 

BAKERSFIELD,  Kern  Co.  CaHf  — 
Until  Thursday  Jan.  31  bids  will  be 
received  ofr  a  washing  and  cooling 
system  to  h^  installed  in  the  Brower 
Bldg..  19th  and  L  Streets,  Bakers- 
field,  for  Wm.  J.  Smith,  203  Brower 
Bldg.  Plans  and  specifications  may 
be  obtained  from  the  owTier  or  the 
Chemical  Engineers  office,  414  Brow- 
er Bldg.,   Bakersfield.  19 


January  11.  1946 

PREPARING   PLANS 

SCHOOL  j\DDmON         Cost.  $36,000 

SACRAMENTO  COUNTY.  Calif. 

Construction  of  school  addition,  in- 
cluding four  classrooms,  audito- 
rium and  cafeteria. 

Owner  —  Robla  Elementary-  School 
District.  Rt.  1,  Del  Paso  Heights. 

Architect — Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento. 

15 


January  11,  1946 
PLANNED  I 

COMMERCIAL  BUILDING  I 

PALO  ALTO  Calif.  California  Ave.      ! 
Construction      of      new      commercial 

building. 
Owner — Pine  &  Co. 
Architect — Not  announced.  16 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

January  14,  1946 
CONTRACT   AWARDED 

TUCUMCARI,  N.  M.  —  Universal 
Atlas  Cement  Co.,  Kansas  City,  Kan., 
at  $41,250,  awarded  contract  by  the 
Bureau  of  Reclamation,  Denver,  Colo., 
for  15,000  bbls.  modified  portland  ce- 
ment, f.o.b.  (a)  cars  at  shlp{^ng  point, 
(b)  at  Tucumcari,  N.  M.,  Conchas 
Canal  Project;  Invitation  No.  A-32,- 
965-A.  •     20 


I  January  14,  1946 

BIOS  WANTED 

I  WASHINGTON,  D.  C— tfntU  Janu- 
ary 15,  2  P.  M,  bids  will  be  received 

I  by  the  Veterans'  AdministraUon,  Vet- 

lerans'     Administration     Bldg.,    A     J. 

I  Harrison,  chief,  procurement  division, 
Washington  25,  D.  C,  under  Inv.  No. 
M-284  for  one  power-operated  mark- 

i  Ing  machine,  f.o.b.  Los  Angeles,  Calif. 

!     Specifications   obtainable  from   the 

i  above  office.  •    25 

January  14,  1940 
BIDS  WANTED 

;  LOS  ANGELES,  Calif.— Until  Jan- 
i  uary  23.  2  P.  M.,  bids  will  be  received 
I  by  the  Los  Angeles  Water  and  Power 
[Purchasing  Agent,  Room  1202,  311  S. 
I  Spring  St.,  under  Spec.  9199,  for  four 
1 35,500  -  volt,  1200  -  ampere,  60  -  cycle, 
11,500.000  kva.  interrupting  cajwicity,  5 
[  cycles,  truck  mounted,  3-pole,  power- 
I  operated  oil  circuit  breakers,  includ- 
i  ing  oil.  •    25 


January  14,  1946 
CORRECTION— BIDS  WANTED 

I     OAKLAND,    Alameda    Co.,    Calif.— 
!  Until  January  23,  5 :30  P.  M,  bids  will 
be  received  by  the  Bast  By  Munici- 
pal Utility  District.  Daniel  Read,  sec- 
I  retary.   512   16th   St.,  Oakland,   under 
I  Pro.  1705  for  furnishing  three  500  kva. 
transformers. 

!     Bid    opening    date    previously    re- 
ported incorrectly. 

Specifications   obtainable   from   the 
above  office.  •     25 


32—  SEWERS  St  SEWAGE 
DISPOSAL  PLANTS 


January  14,  1946 
BIDS  WANTED 

SAN    JOSE.   Calif— Uhtil    January 
14.  8  P.  M.,  bids  will  be  received  by 
the  City  of  San  Jose,  John  J.  Lynch, 
city    manager,    City    Hall,    San  Jose, 
for  the  Installation  of  sanitary  facili- 
ties for  the  equipment  of  trailer  units 
situated    upon    city    property   located 
,  between   Polhemus   St  and   Ashbury 
j  St. ;  Spring  St.  and  Irene  St.,  Victory 
Village,  San  Jose,  and  for  furnishing 
I  electric  Mghtlng  system  for  a  connec- 
tion. 

SpecifiicAtions  obtainable  from  the 
city  engmeer^  San  Jose.  •    82 

January  14,  1946 
BIDS  WANTED 

LOS  A  NOBLES,  CaMf— Until  Feb. 
18,  10  A.  M..  bids  will  be  received  by 
I  the  Los  Angeles  Board  of  Public 
Works,  158  City  Hall,  Los  Angeles, 
for  the  construction  of  a  sanitary 
sewer  and  resurfacing  of  streets  in 
Teesdale  Ave.  and  Valley  Spring  Lane 
Sewer  Distrtct,  1911  act. 

The  work  involves : 
(1 )  himp  sum  fo  rsanitar)-  sewer  com- 
plete, not  Including  house  connec- 
tion and  resurfacing; 
;  (2)  3915  lin.  ft.  house  connections; 
j(S)  25,167  sq.  ft.  AC-4  resurfacing; 
i(4)   139  Bq.  ft.  AC-8  resurfacing; 
I  (5)  400  sq.  ft.  class  C  resurfacing; 
I  (6)  966  »q.  ft.  decomposed  granite  re- 
I         surfacing. 
I      Engineer's  estimate,  $68,76369.        32 


OCEAN  OUTF\LL  SEWER,  LOS  ANGELES 


January  11,  1946     | 
PLANS  COMPLETED  | 

SCHOOL  Cost,  $7,000 

CHALLENGE,  Yuba  County,  Calif. 
Construction  of  2-room  school  build- 
ing. 
Owner — Challenge  Elementary  School 

District,  Challenge. 
Architect — Charles  F.   Dean,   Califor- 
nia State  Life  Bldg..  Sacramento. 

15 


j  Januar>'  14,   1946      j 

'PREPARING    PLANS 
OFFICE   BLDG. 

j  RENO.    Washoe    Co.,    Nev.     SW    Cor.  J 
j         Virginia  and  2nd  Sts.  ■ 

]  Construction    of    five-story    Class    A  | 
store     and     office     building,     air  j 
conditioning,  etc. 
Owner — Stack   Estate   and   Elizabeth 
Stack.  Geo.  B.  Thatcher,  business 
manager.   206  N   Virginia    Street. 
Reno. 
Architects — DeLongchamps     and    O'- 
Brien,  Gazette    Bldg.,    Reno.  j 
Present   two-story   building  on   the 
site  will  be  razed.                                   16 


January  14.  1946 
CONTRACT   AWARDED 

KINGMAN,  Ariz.— Monolith  Port- 
land Cement  Co..  Los  Angeles.  Calif., 
at  $25,876.08,  awarded  contract  by 
the  U.  S.  Bureau  of  Reclamation, 
office  of  director  of  finance.  Custom 
House,  Denver  2,  Colo.,  under  Inv. 
No.  7203 -A  for  12,000  bbls.  modified 
Portland  cement  in  paper  sacks,  f.o.b. 
shipping  point  and/or  Kingman,  Ariz. 

•     20 


January  14.  1946 
NOTICE    OF    SALE 

COLUSA  COUNTY,  Calif.  —  Until 
January  22,  2  P.  M..  bids  \^ill  be  re- 
ceived by  the  Board  of  Supervisors. 
S'.  E.  Curtcher.  Clerk.  Colusa  County, 
for  the  sale  of  one  1939  Model  99-T 
Ford  V-8  dump  truck,  engine  No. 
68064;  one  1939  Model  99-T  Ford  V-8 
dump  truck.  Engine  No.  68062.     •     25 


33— WATERWORKS 

January  11.  1946 
COMPLETING    PLANS 

SACRAMENTO.  Cal— Engineer  W. 
E.  Camp,  1819  28th  St.,  Sacramento, 
is  completing  plans  for  the  Carmi- 
chael Irrigation  District.  Route  5, 
Box  6198.  Sacramento,  for  the  con- 
struction of  a  -water  supply,  esti- 
mated cost   $10,800.  33 


January  11.  1946 

PREPARING  PLANS 

SCHOOL  ADDITION  Cost,  $9,500 

OLrVEHURST.  Yuba  County.  Calif. 
Ella  School. 

Construction  of  school  addition. 

Owner — Ella  Elementary  School  Dis- 
trict, OHvehurst. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg..  Sacramento. 

15 


January   14,  1946 

PLANNED  I 

SHOPPING   CENTER     Cost.  $500,000 

BURLINGAME.  San  Mateo  Co..  Cal.  j 

Construction    of   shopping  center   in-  ; 

eluding  at"  least   20  stores.  j 

Owner — St.    t'ranci.s    Investment   Co.,  j 

Fred  Whitman.  Secretary.  Shreve  ■ 

Bldg.,   San  Francisco.  I 

Architect — Not    Announced.        *        16; 


January  14.  1946 
BIOS  WANTED 

DALY  CITY.  San  Mateo  Co..  Cal. 
— Until  Jan.  18.  bids  will  be  received 
by  the  Board  of  School  Trustees  of 
the  Jefferson  School  District.  E.  E. 
Rowley,  Clerk,  344  Santa  Barbara 
Ave.,  Daly  City  25.  for  furnishing 
one  No.  1350  Multlgraph  Duplicator 
with  auxiliary  vibrator  roller,  extra 
suection  foot  and  quick  change 
clamps  with  hook  bars. 

Specifications  obtainable  from  the 
above  office.  •  20 


January  11.  1946 

PREPARING   PLANS 

SCHOOL  BUILDING        Cost.  $150,000 

REDDING.  Shasta  County.  Calif. 

Construction  of  new  school  building 
to  contain  10  classrooms,  cafe- 
teria, gymnasium  and  auditorium. 

Owner — Redding  Elementary  School 
Distrtct,  Redding. 

Architect — J.  Clarence  Pelciano,  4010 
Montecito  Ave..  Santa  Rosa.       15 


January  11.  1946 
PREPARING   PLANS 
SCHOOL  BUILDING        Cost,  $570,000 
LOS    ALTO,    Santa   Clara   Co..   Calif. 

San    Antonio    Rd.    and    Hillview 

Ave. 
Construction  of  school  building. 
Owner — Los  Altos  Elementary  School 

District.  Box  188,  Los  Altos. 
Structural  Engineers — Ellison  Sc  King, 

500  Sansome   St,   San  Francisco. 

15 


FOR  SALE 


NEW  &  RECONDITIONED 

DIMENSION  LUMBER 

TIMBERS,  wallboarda,  plumbing. 
Hifx.  mi II work,  and  other  building 
matt-na's.  S.\LE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLE\  Fi   \NI)   WRECKING   CO. 

2900  Third  St.      -      VAlencis  4977 


January  14,  1946 
BIDS    IN— UNDER   ADVISEMENT 
REMODEL  STORE  BUILDING 
SAN    FRANCISCO.    Grant    Ave.    at 

Maiden   Lane. 
Remodel    store    building    to    provide 
modem  three-story  building  (69x 
85  ft.)    for  women's  apparel  and 
containing    26,500     feet    of    floor 
space  divided   into   semi-enclosed 
shops;   fluorescent  and  Incandes- 
cent lighting. 
Owner  —  Hale    Bros.,    Marshal    Hale, 
Jr.,    president,    5th    and    Market 
Sta. 
Architect  — William  G.   Merchant,  57 
Post  St 
Bids  are  In  and  being  held  under 
advisement.  Announcement  shortly. 

•     16 


January  14,   1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  Jan.  25, 
2  P  M.,  bids  will  be  received  by  the 
U.  S.  Treasury  Dept..  80  Van  Ness 
Ave.,  under  Inv.  No.  SF-2723-46,  for 
furnishing  Manila  rope  fob  San 
Francisco. 

Specifications  obtainable  from  the 
above   office.  •  20 


■.  I 


January  14,  1946 
BIDS  OPENED 
ADDITION 
SAN     FRANCISCO.     Administration 

Bldg.,  Golden   Gate  Bridge. 
Alterations     and     one-floor    addition 
over  portion   of  present  building 
Owner— Board    of    Directors.   Golden 
Gate   Bridge    and   Highway   Dis- 
trict, c/o  James  Rlcketts,  general 
manager. 
Structural  Engineer — L.  H.  Nlshklan, 
1045  Sansome  St. 

Complete  bids  follow: 

R.  A.  CuUen.  478  Jackson  St..  San 
Francisco.  $37,948,  (alt.  proposal) 
$38,926. 

Empire  Construction  Co.,  Ltd.,  344 
Harriet  St.,  San  Francisco,  $38,880, 
I  alt.)   deduct  $300. 

Adam  Arras  &  Son,  San  Francisco, 
$38,664,  no  alternate. 

MacDonald.  Young  &  Nelson.  San 
Francisco,   $41,870,   (alt.)   deduct  $215. 

H.  H.  Larsen  Co.,  San  Francisco, 
S41,873,  (alt.)  deduct  $300. 

M.  &  K.  Corp..  San  Francisco,  $45,- 
340.  (alt.)  add  $250. 

Midatate  Construction  Co..  San 
Francisco.  $45,707,  (alt.)  add  $326. 

Moore  &  Roberts,  San  Francisco, 
$48,200,  (alt.)  add  $222. 

Bids  have  been  referred  to  the  engi- 
neer for  study  and  he  will  report  to 
the  board  January  25.  *     1« 


January  11,  1946 
BIDS  OPENED 

SAN  MATEO,  Calif.— The  follow- 
ing submitted  bids  to  the  City  of 
San  Mateo,  City  Hall,  San  Mateo,  for 
gasoline,  high  and  low  grade  gas, 
respectively : 

Seaside,  $.1322  and  $.1122. 

Standard,  $.1325  and  $.1125. 

General  Petroleum,  $.1225  and  $.1075. 

Shell  OH,  $.14  and  $.13. 

Richfield,  $.118  and  $.108. 

Associated  Oil,  $.13  and  $.11H- 

Union  Oil,  $.14,  and  $.12. 

Mission  Oil,  $.134  and  $.114. 

Wilshire  Oil,  $.1240  and  $.1040. 

Mohawk.  $.10  and  $.08.  *     20 


January  14,  1946 
BIDS   WANTED 

OAKLAND.  Alameda  Co.,  Calif.— 
As  previouslv  reported,  until  January 
23.  5:30  P.  M..  bld.s  will  be  received 
by  the  East  May  Municipal  Utility 
District,  Daniel  Read,  secretary,  512 
16th  St.,  Oakland,  under.  Pro.  LS-845 
for  hydraullcally  operated  gate  valves 
and  hydraullcally  operated  sluice 
gates  and  fltler  rate  controller  for 
Orinda  filter  plant. 

The    work    Involves 

Schedule  I 
Hydraullcally   Operated   Gate   Valves 
fw  Orinda  Filter  Plar.t 

(1)  36  20- in.  gate  valves  equipped 
with  8-in.  minimum  diameter  hy- 
draulic operating  cylinders,  com- 
plete ; 

(2)  12  18-ln.  gate  valves  equipped 
with  8-in.  minimum  diameter  hy- 
draulic operating  cylinders,  com- 
plete ; 

(3)  12  8-in.  gate  valves  equipped  with 
4-ln.  minimum  diameter  hydraulic 
operating  cylinders,   complete. 

Schedule  II 
Hydraullcally  Operated   Sluice  Gate* 

for  Orinda  Filter  Plant 

(1)  24  24x24-ln.   sluice  gates   with  7- 

in.   minimum  diameter  hydraulic 

operating  cylinders,  complete. 

Schedule  III 

Filter   Rate  Controller*  for  Orinda 

Filter  Plant 
(1)  12  filter  rate  controllers,   Includ- 
Ihg  rate  controller  tubes  ajnd  op- 
erating   mechanisms,    and    every 
device  necessary  for  complete  and 
operative  units. 
Specifications   obtainable  from  the 
above  office.  *     25 


January  14,  1946 
PLANS   BEING   RE-FIGURED 

ALAMEDA.  Alameda  Co..  Calif  — 
Until  Jan.  22.  11  A.  M..  bids  will  be 
received  from  the  previous  bidders 
only  by  the  Public  Works  Office.  12th 
Naval  District.  Room  402.  Marshall 
Square  Bldg.,  1182  Market  St..  San 
Francisco,  under  NOy  12355.  Spec. 
16582.  for  additions  to  water  system 
for  fire  hydrants  and  domestic  sup- 
ply.  Naval    Air   Station.    Alameda. 

Previous  bidders  were: 

Haas  Constr.  Co..  326  Merchants' 
Exchange    Bldg..    San    Francisco. 

Anderson  &  Rowe,  2501  Harrison 
St.,  San  Francisco. 

Charles  L.  Harney,  625  Market  St.. 
San  Francisco.  •         •  33 


(5) 

V 

(6) 


34—      PARKS  AND 

!  PLAYGROUNDS 

!    — — ^_^— _^^^-^__^___^_^__^__^^_ 

January  11,  1946 
•  PREPARING  PLANS 
'  GILROY,  Santa  Clara  Co.  Calif — 
;  Engineer  W.  H.  Hanna  is  preparing 
;  plans  for  the  city  of  GUroy  for  the 
I  construction  of  a  recreation  park ; 
estimated   cost,   $9500.  34 


January  14,  1946 
BIDS  OPENED 

SAN  FFLVNCISCO— Following  sub- 
mitted bids  to  M.  H.  Gerry,  Pur- 
chaser of  Supplies,  270  City  Hall, 
under  Bid  No.  3448  for  furnishing 
Bind  delivering  brake  blocks  for  the 
Municipal  Railway: 
received  for  a  washing  and  cooling 
$5.74;  Alt..  $6.66;  2<"c  10th  prox ;  net 
30  days ;  6  weeks  delivery. 

Colyear  Motor  Sales.  (1)  $2.42;  (2) 
$3.27;  27c  30  days;  approx.  one-third 
to  be  delivered  immediately :  balance 
30  days. 

Brunton's  Automotive  Service.  (1) 
$4.50;  (2)  $6.14;  2<*f  10th  prox.;  16 
days   delivery. 

Pacific  Automotive  Co.,  (1)  $4.78; 
(2)  $652;  2^0  10  days;  30-80  days  de- 
livery. •        •  20 


I  January  14,  1946 

ICONTRACT  AWARDED 
!  LYNDEN,  Wash.— Des  Moines  Steel 
I  Co.,  421  SW.  4th  St.,  Des  Moines, 
.  Iowa,  at  $26,475.  awarded  contract  by 
;  the  City  of  Lynden,  City  Hall,  Lyn- 
}den,  for  construction  of  steel  tank, 
I  tower,  pipe,  etc. 

I     Chicago    Bridge    &     Dredging    Co., 

San   Francisco,   at  $27,950,   submitted 

!  only  other  bid.  •    25 

127—    TREASURY  DEPT. 

1 . — — — — 

I  January  14,  1946 

i  BIDS  WANTED 

!  SAN  FRANCISCO.— Until  January 
i  17  ,2  P.  M.,  bids  will  be  reeclved  by 
ithe  U.  S.  Treasury  Department,  30 
Van  Ness  Ave.,  San  Francisco,  under 
'  Inv.  SF-2740-46  for  Installation  of 
[office  partitions  at  1540  Market  St, 
I  San  Francisco.  •     27 


Mackinenr  &  MatemI 


RECLAMATION    BUREAU 

»■■        —      I.      ■—■  -..         ■  ■— ■  I.  I  II 

CENTRAL  VALLEY  PROJECT, 
California.  —  As  previously  reported, 
until  January  18,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Custom  House.  Denver 
2,  Colo.,  under  Inv.  D-33,250-A  for 
steel  reinforced  bare  aluminium 
stranded  conductor,  compression  con- 
nectors, etc.;  f.o.b.  shipping  point  and/ 
or  Marysville,  and/or  intermediate 
points  between  Sacramento  and  Oro- 
ville,  Oroville  -  Sacramento  230  kv. 
transmislson  line.  Central  Valley 
Project. 

The  work  involves : 


I 


STREErTS  AND 
HIGHWAYS 


Engineering  Sedna 


17_       THEATERS 


70-ft  STEEL.  TOWER,  28  M  g»L 
llHa>WOOD  TANK  and  two  66- m  > 
a4-ft  X  A-tn.  STEEL  PRESSURE 
TANKS  to  be  sold  as  one  unit  Lo- 
cated In  Sao  Francisoo.  Must  b« 
removed  at  once.  Sacrifice.  Write. 
•phone      or      mire      ror      toTorBoatlon. 

CLEVELAND     WRECKING     CO. 

2800   Third   Street.   San   Francisco 

VAIencia  4977  (tf) 

350.000  Bm.  Good  Used  Detiglu  Fir 
Lumber.  3x8.  3x10.  3x12.  4x12,  6x12. 
8x8,  10x10,  10x12,  12x12.  12x16.  Tim- 
bers 8  ft.  to  60  ff.  in  length,  all  In 
very  good  condition.  Address  FTIED 
J.  MAURER  &  SON,  'phone  1585  or 
Box   121.   Eureka,    California. 


January  14.  1946 
PLANS  BEING   FIGUrtED— BIDS 
OPEN    JANUARY   15 
THEATER 
SAN     FRANCISCO.     Garfield    Bldg., 

Market  St  ^ 

Alterations  to  provide  theater. 
Owner— Robert   L.    Llppert   Theaters, 

1069  Market  St 
Architects  —  Vincent    G.    Raney,    233 

Post  St..  San  Francisco. 
Plans   are   being  figured   by   a  se- 
lected list  of  contractors.  •     17 


18— WHARVES  &  DOCKS 


-^ 


January  14.  1946 

TO  ASK   BIDS  SHORTLY 

DOCK  AND  FLOAT  Cost  $21,500 

SOUTH  BEND.  Wash. 

Construction  of  dock  and  float  for 
fishing  boats. 

Owner— WUlapa  Harbor  Port  Com- 
mission, South  Bend,  Wash. 

Engineer— Robert  C.  Mills.  •     18 
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January  14.  1946 
CONTRACT  AWARDED 

SAN  DIEGO.  Calif.— Mlttry  Bros. 
Constr.  Co.,  4801  San  Fernando  Road, 
V.-^est  Los  Angeles,  at  $1,338,002.20 
awarded  contract  by  the  State  Divi- 
sion of  Highways.  G.  T.  McCoy. 
State  Highway  Engineer.  State  Bldg. 
Los  Angeles,  ofr  about  2.9  miles  of 
grading  and  surfacing  with  portland 
cement  cotf:rete  pavement  between 
"A"  St.  and  04  mile  south  of  Mission 
Valley  Road,  San   Diego.       •     •       29 


30— RESERVOIRS  Sc  DAMS 

January  14.  1946 
PLANS    COMPLETED 

GRASS  VALLEY.  Nevada  Co.,  Cal. 
—Consulting  Engineers  Blackle  and 
Wood,  544  Market  St.,  San  Francisco, 
have  completed  plans  for  construc- 
tion of  (1)  canal  five  miles  north- 
east of  Grass  Valley,  cost  $71,000. 
(2)  canal  6  miles  northeast  of  Au- 
burn, cost  $80,000:  and  (3)  construc- 
tion of  Scotts  Flat  Dam,  5  miles 
east  of  Nevada  City  on  Deer  Creek. 
cost  $300,000  for  th»  Nevada  Irriga- 
tion   District,   Grass  Valley     •  30 


21 —         BRIDGES 


FOR  RENT 


CLEVEL.\ND  TRENCHER,  fully 
operated.  F.  R.  Archibald.  LOck- 
haven  81792. 


John  Cassaretto  Co. 


8!'"ic«    1886 


and    StII     Active 


BUlLDi?4G  MATERIALS 

READY    MIX    CONCRETE 

ROCK    SAND-QRAVEL- LIME 

CEMENT    PLASTER-MORTAR 

METAL    LATH    WOOD    LATH 

STUCCO- WIRE -NETTING 

SERVICE  UNEXCELLED 

BUNKERS 
Phone:    GArfleld    S758 

6^^  i»»<a.ail|..nji»<.B*"Fr«noiece 


•  Januarv  11,  1946 

I  PREPARING    PLANS 

I  — - i     YREKA,    Siskiyou   Co..   Calif.— En - 

: — ....tj..  ijiFTmjT.M   BTineer  Albert  Parrott,  Yreka,  Is  pre- 

19 MISC.    CONSTRUCTION :  paring  plans   for  the   city   of   Mount 

!  Shasta,  Calif.,  for  construction  of  a 
i  street  crossing  over  S.P.RR ;  estl- 
I  mated  cost.  $2000.  '         21 


j  Januar>'  14.  1946 

!  NOTICE    OF    SALE 

WASHINGTON.   D.   C— Until   Jan. 

i  23  bids  will  be  received  by  the  Mar- 
itime Commission,  Commerce  Bldg., 
Washington,  D.  C.  for  the  sale  of  51 
steel  and  wooden  barges,  various  lo- 
cations.   Prospective  bidders  may  ob- 

1  tain  copies  df  the  invitations  for  bids 
upon  application  to  the  aaantmie 
Officials  as  follows : 

Edmond  J.  Moran.  Maritime  Com- 
mission, Washington  25,  D.  C. ;  At- 
lantic Director,  45  Broadway,  New- 
York.    N.    Y. ;    Port    Agent,   Delaware 

i  and    Oregon    Aves..    Philadelphia    48, 

•  Pa. ;   District  Manager.  22  Light  St.. 

'  Baltimore,  Md. :  District  Manager, 
12th  St.  and  Monticello  Ave.,  Nor- 
folk 10.  Va. ;  Port  Agent.  Graham 
Bldg.,  JAcksonvUle  2,  fla.;  Regional 


23— 


CANALS 


;  January  14,  1946 

[BID  OPENED 

j  MODESTO.  Stanislaus  Co.,  Calif.— 
.  Stanislaus  Concrete  Products  Co., 
I  Box  972.  Modesto,  at  $17,749,  sub- 
I  mltted  low  bid  to  the  Modesto  Irri- 
Igation  District.  Modesto,  for  con- 
struction m  Improvement  District  No. 
153.  •    28 


January  14.  1946 
CONTRACT   AWARDED 

CENTRAL  VALLEY  PROJECT.— 
Oeorfe  PbUock  Co.,  Box  903,  Sacra- 
mento, at  $207,500  awarded  contract 


31— PIPE  LINES  &  WELLS 

January  11,  1946 
COMPLETING    PLANS 

ALPAUGH,  Tulare  Co.,  Cal.— En- 
gineer Wayne  Swltzer,  Vlsalla,  is 
completing  plans  for  the  Alpaugh  Ir- 
rigation District,  Alpaugh,  for  the 
replacement  of  Translte  pipe  distrib- 
uting system;  estimated  cost.  $8500. 
Work  involves  replacement  of  1200 
feet  of  pipe.  *1 

January  11.  1946 
COMPLETING    PLANS 

TRACY,  San  Joaquin  Co..  Calif  — 
Engineer  W.  F  Woolley.  Pattterson, 
la  completing  plans  for  The  West 
Side  Irrigation  District,  Tracy,  for 
excavating  pipe  line;  estimated  cost. 
$4000.  Work  involves  excavating  ex- 
isting 48-lnch  wood  stave  pipe  line 
and  reconstructing  on  cradles  above 
the  ground   (approx.  6500  ft.)  31 

January  11,  l»46 
PREPARING    PLANS 

FAIR  OAKS,  Sacramento  Co.,  Cal. 
—Plans  are  being  prepared  for  the 
Clturs  Heigtots  Irrigation  Dist.,  Ronte 
1.  Fair  Oaks,  for  drilling  a  well ;  es- 
timated cost.  $5300.  81 


Schedule  No.  1 

(1)  1,135.200  lln.  ft.  (215  miles)  steel- 
reinforced  bare  aluminum  strand- 
ed conductor  having  a  nominal 
cross-sectional  area  of  795.000 
circular  mils  and  an  effective 
copper  equivalent  cross-sectional 
area  of  500,0(X)  circular  mils; 

(2)  300  compression  connectors  suit- 
able for  the  conductor  furnished 
under  Item  1 ; 

(3)  200  compression  dead-end  con- 
nector assemblies,  complete  with 
jumper  connectors  suitable  for 
the  conductor  furnished  under 
Item  1; 

(4)  100  compression  repair  sleeves 
suitable  for  the  conductor  fur- 
nished under  Item  1 ; 

(5)  1250  tapered  armor-rod  assem- 
blies for  use  with  the  conductor 
furnished  under  Item  1 ; 

(6)  100  parallel  grove  clamps  suit- 
able for  the  conductor  furnished 
under  Item  1 ; 

(7)  200  vibration  dampers  suitable 
for  the  conductor  furnished  un- 

I  der  Item  1; 

i    (8)  1    set    equipment    for    Installing 
the   connectors,    dead-ends,    and 

!  repair  sleeves,    furnished    under 

Item82,  3  and  4  on  the  conductor 
furnished  under  Item  1 ; 
f9)  1  set  (2  wrenches)  wrenches  for 
Installing   armor-rod    assemblies 
furnished  under  Item  5; 

(10)  2  only  hollow  screw  wrench  for 
armor  rod  clamps; 

;  Schedule  No.  2 

(11)  1,135.200  lin.  ft.  (2145  miles)  hol- 
low,    hard -drawn     bare     copper 

I  conductor  having  a  nominal  ef- 

{  fective     copper    cross  -  sectional 

area  of  500.000  circular  mils  and 

in  accordance  with  the  attached 

specifications : 

(12)  300  compression,  or  rolled-type, 
connectors  suitable  for  the  con- 
ductor furnished  under  Item  11 ; 

(13)  200  dead-end.  compression  or 
rolled  type  connector  assemblies, 
complete  with  dead-end  connec- 
tors and  jumper  connectors  suit- 
able for  the  conductor  furnished 
under  Item  11  with  clevis-plates 
suitable  for  attaching  to  dead- 
end Insulator  assemblies ; 

(14)  1  set  equipment  for  Installing 
the  connectors  furnished  under 
Items  12  and  13  on  the  conductor 
furnished  under  Item  11.  * 


LOS  ANGELES.  Caiil.— As  previ- 
ously reported,  Guy  F  Atkinson  Co.. 
Orange  and  Railroad  Aves,  South 
San  Francisco,  at  $3,517,410  (using 
precast  and  reinforced  concrete  pipe), 
submitted  low  bid  to  Los  Aagelea 
Board  of  Public  Works.  Room  153 
City  Hall,  Los  Angeles,  for  the  con- 
struction of  Ocean  outfall  sewer  from 
Hyperion  activated  sludge  pliant.  The 
site  of  work  is  located  at  H>-perion 
Beach  on  Santa  Monica  Bay,  com- 
mencing at  a  point  144  ft.  eatrt  of  the 
center  line  of  the  Pacific  Electric 
Railway  right-of-way,  being  approxi- 
mately 600  ft  south  of  the  existing 
Hyperion  pier,  and  extendthg  In  a 
westerly  direction  approximately  5424 
ft.  The  work  involves: 

(A)  Construct  the  reinforced  con- 
crete ocean  outfall  s«m*er  tine  and 
appurtenances ; 

(B)  Excavate  and  backfill  to  the 
prescribed   lines  and  e>e\'at1on8; 

(C)  Construct  the  steel  H  -  pile 
foundations ; 

(D>  Construct  the  concrete  foot- 
ings and  concrete  encasement  for  the 
ocean  outfall  sewer; 

(E)  Fabricate  and  install  the  rein- 
forced concrete  pipes ; 

(P>  DemoHsh  and  remove  the  ex- 
isting portion  of  the  Hyperion  piers; 

(G)  Pumlsh  labor  and  material, 
except  that  furnished  by  the  city  or 
others  to  complete  the  work  In  400 
calendar  days. 

Plans  were  prepared  by  Lloyd  C. 
Aldrich,  Los  Angeles  city  engineer. 

The  bids  were  taken  as  follows : 

Regular  Werk 

Bids  may  be  submitted  on  any 
one  or  all  of  Items  1,  2,  8.  9,  10,  11.  12 
and  13,  but  must  Include  It^tas  4.  5, 
6  and  7.  Item  3  must  be  bid  Lf  bidder 
elects  to  bid  on  Item  1  and/or  Item  2. 

The  bid  Items  1,  2  and  3  listed  be- 
low are  for  the  12-ft  I.  D  outfall 
sewer.  For  alternate  bids  to  either 
of  these  Items. 

(1)  A  price  per  lln.  ft  for  Ithe  con- 
struction of  the  12-ft.  L  D.  rein- 
forced concrete  pipe  outfall  sewer 
complete  in  place. 

(2)  (Alternate  to  Item  L) 

A  price  per  lin.  ft.  for  the  cxmstruc- 
tion  of  the  12-ft  L  D.  precast  and 
reinforced  concrete  pipe  outfall  sewer 
complete  in  place, 

(3)  A  unit  price  per  footing  for  the 
construction  of  the  concrete  foot- 
ings for  the  100-ft  pipee  of  the 
uncovered  portion  of  th«  outfall 
sewer,  complete  in  place,  but  not 
including  the  steel  H-plllng. 

(4)  A  unit  price  per  40-ft.  long  pile 
for  the  steel  H-pilee  for  the  out- 
fall sewer,  complete  in  place,  but 
not  Including  the  gunite  sheath. 
A  unit  price  per  30-ft.  long  pile 
for  the  steel  H-piles  for  the  out- 
fall sewer,  complete  In  place. 
A  unit  price  per  pile  for  the 
gunite  sheaths  for  the  steel  H- 
piles  for  the  outfall  sew*er,  com- 
plete in  place. 

(7)  A  lump  sum  for  the  removal  of 
the  existing  Hyperion  piers,  com- 
plete. 

Alternates  I,  I -A,  l-B.  I-C,  II.  1 1 -A, 
ll-B  and  I  I-C 

(Alternates  to  the  12-ft  I,  D.  out- 
fall sewer.) 

Bidders  are  cautioned  that  the 
prices  bid  per  lin.  ft.  of  oceatn  outfall 
sewer  for  the  various  alternates 
(Items  8  to  15.  inclusive),  are  for  a 
triple  line  submarine  outfall  and  that 
In  computing  the  total  for  each  bid 
this  price  per  foot  will  be  multiplied 
by  5.SS2,  which  is  the  distance  In  feet, 
exclusive  of  diffusers,  between  the 
beginning  and  end  statlonii  of  the 
ocean  outfall. 

(8)  (Alternate  I.) 

A  price  per  lln.  ft.  for  the  construc- 
tion of  the  ocean  outfall  se'iver,  coa- 
slBttng  of  three  lines  of  7-ft  L  D. 
cast  Iron  pipes  (classes  A  and  B), 
with  concrete  platforms,  coijnplete  In 
place.  I 

(9)  (Alternate  I-A.) 

A  price  per  lln.  ft  for  the  con- 
struction of  the  oceauci  outfall  sewer, 
consisting  of  three  linee  of  7-ft  L  D. 
cast  iron  pipes  (classes  A,  B  and  C). 
complete  in  place. 

(10)  (Alternate  I-B.) 

A  price  per  lin.  ft  for  the  con- 
struction of  the  ocean  outfall  sewer, 
consisting  of  three  lines  of  7-ft  L  D. 
cast  iron  pipes  (classes  A  and  B), 
with  rock  bedding,  tncludiing  sheet 
piling,  complete  in  place. 
(!1)   (Alternate  I-C.) 

A  price  per  lin.  ft  for  the  con- 
struction of  the  ocean  outfall  sewer, 
consisting  of  three  lines  of  7-ft  L  D. 
cast  iron  pipes  (classes  B,  C  and  D), 
complete  in  place.  , 

(12)  (Alternate  ID  J 

A  price  per  lln.  ft  for  the  con- 
struction of  the  ocean  outfail  sewer, 
consisting  of  three  lines  of  7-ft  L  D. 
reinforced  concrete  pipes  (clMaea  AC 
and  BO,  with  concrete  platforms, 
complete  in  place  . 

(13)  (Alternate  II-A.)  I 

A  price  per  lln  .ft  for  the  con- 
struction of  the  ocean  outfail  sewer, 
consisting  of  three  lines  of  7'-ft  L  D. 
reinforced  concrete  pipes  (dawMs  AC, 
BC  and  CO,  complete  in  place. 

(14)  (Alternate  II-B.) 

A  price  per  lln.  ft  for  the  con- 
struction of  the  ocean  outfaH  sewer, 
consisting  of  three  lines  of  7-ft  L  D. 
reinforced  concrete  pii>e8  (classes  AC 
and  BC).  with  rock  bedding,  Includ- 
ing sheet  piling,  complete  in  plaoe. 

(15)  (Alternate  II-C.) 

A  price  per  lln.  ft  for  the  con- 
struction of  the  ocean  outfail  sewer, 
consisting  of  three  lines  of  7  ft  L  D. 
reinforced  concrete  pipes  (classes  BC, 
CC  and  DC),  complete  in  pluce. 
Additional  Work 

(16)  A  price  per  lln  ft  of  «tee]  B- 
pile  for  the  ocean  outfa  i  sewer, 
complete  in  place,  fur  lengths  of 
piles  in  excess  of  the  lengths 
shown  on  the  pLaus,  including 
the  cost  of  cutting  and  wekiing 
and  any  other  necessaj-}  work. 
This  item  sixall  apply  only  when 
piles  longer  Lhac  Lbos#  shown 
on  the  plane  are  ordered  itj  writ- 
ing by  the  engineer  belor«  the 
piles  are  driven. 

(17)  A  price  per  lin.   ft   of  steel  H- 

piles   for   the   outfall  Sewer    (to 


bt''  deduct«i  from  the  contract 
price '  for  decreases  in  lengths 
of  pt1e."«  under  i,bp  Ipngi:.h!'  shom-n 
on  the  plans  including  the  cost 
of  cutting  and  any  other  neces- 
sary work  This  Item  shall  apply 
oaly  when  piles  shorter  tJban 
those  shown  on  the  plans  are 
ordered  by  the  engineer  in  writ- 
ing before  the  piles  ar«  drtv«t 

(18)  A  price  per  cu  yd  for  excava- 
tion under  water  for  cnocretp 
work.  ItKnudlng  backfill,  com- 
plete. 

(19)  A  price  per  cu.  yd.  for  excava- 
tion on  shore  for  concrete  work 
or  pipe.  Including  backfill,  com- 
plete. 

(20)  A  price  per  cu.  yd.  for  earth  fUU 
using  shore  equipment,  complete 

In  place,  without  special  com- 
paction. 

(21)  A  price  per  lb.  of  reinforcing 
steel,  complete  in  plaxH^ 

(22)  A  price  per  cu.  yd.  for  class  K 
concrete,  including  necessary 
forms  and  shoring,  but  not  In- 
cluding reinforcing  steel,  com- 
plete in  place. 

(23)  A  price  per  cu.  yd.  for  class  L 
concrete,  including  necessary 
forms,  but  not  Including  rein- 
forcing steel,  complete  In  place 
under  water. 

(24)  A  price  per  ton  for  rock  required 
to  refill  to  suhgrade.  including 
the  cost  of  the  necessary  exca- 
vation, when  excavation  helow 
plan  subgrade  of  the  plpss  is 
ordered  in  writing  by  the  engi- 
neer, complete  in  place. 

(25 >  A  price  per  ton  for  rock  for 
backfill  over  the  pipes  in  excess 
of  that  shov^-n  on  the  plans, 
wh«i  ordered  In  writing  by  the 
engineer,  complete  in  place. 

(26)  A    price    per   sq.    ft    for    timber 
sheet   piling,   complete   in   place, 
ordered  in  writing  by  the  engi- 
neer,   to    be    driven     below     the 

depth  for  sheet  piling  shown  on 
the  plans. 

(27)  A  price  per  sq  ft  for  steel  sheet 
(^ling.  complete  In  place,  ordered 
In  writing  by  the  engineer,  to 
be  driven  below  the  depth  for 
sheet  piling  shown  on  the  plans. 

(28) (a)  price  per  lin.  ft  of  7-ft.  ID., 
class  A,  cast  iron  pipe  with 
concrete  footings,  complete  in 
place, 
(b)  this  Item  shall  apply  only 
when  increases  or  decreases 
m  length  of  any  portion  o# 
the  outfall  sewer  are  required 
and  involves  this  class  of 
pipe,  and  is  so  ordered  by 
the  engineer  in  writing  be- 
fore any  pipe  has  been  placed 
In  said  portion  of  the  outfail 
sewer. 

(29t<a)  price   per   11.   ft.    of  7-ft.   ID., 
class  A  cast  iron  plt>s,  com- 
plete in  place. 
(b)  see    subdivision    (b)    of   Item 

<■«>•  -     , « 

(30) (a)  price  per  lln.  ft.  of  7-ft  ID.. 

class   A  cast  Iron  pipe  with 
rock     bidding,     complete     In 
place. 
(b)  see    subdivision    (b)   of    Item 
(28).  ^^ 

(81)  (a)  price  per  lln.  ft  of  7-ft  LD., 
class  B,   cast  iron   pipe  with 
concrete  footings,  complete  in 
place. 
(b)  see   subdivision    (b)    of    Item 

(28). 
(32) (a)  price  per  lln.  ft  of  7-ft  LD., 
class  B,  cast  Iron  pipe,  com- 
plete In  place, 
(b)  ses   subdivision    (b)    of   Item 
(28). 
(33)  (a)  price  per  hn.  ft  of  T-ft  LD., 
class  C.  cast  iron  plf>«,  com- 
plete in  place. 
(b)  see  subdivision    (b)    of   Item 
(28).  ,^ 

(34) (a)  price  per  lin.  ft  of  7-ft  I.D.. 
class  D,  cast  iron  pipe,  com- 
plete in  pla.ce. 
(b)  see   Bubdlviaiott    (b)    of   Item 
(28).  ,^ 

(35) (a)  price  per  lln.  ft  of  7-ft  IJ3., 
class  AC,  reinforced  concrete 
pipe   with    concrete    footings, 
complete  in  place 
(b)  see    subdivision    (b)    of   Item 
(28). 
,(SB)(a)  price  per  lln.  ft  of  7-ft  LD., 
class  AC.  reinforced  concrete 
pipe,  complete  in  place, 
(b)  see   subdivision    (b)    of    Item 
(28). 
(37)  (a)  price  per  lln.  ft  of  7-ft  LD., 
class  AC,  reinforced  concrete 
pipe  with  rock  bedding,  com- 
plete In  place. 
(b)  see    subdivision    (b)    of    Item 
(28). 
(38) (a)  price  per  lln.  ft  of  7-ft.  ID., 
class  BC,  reinforced  concrete 
pipe    with    concrete    footings 
complete  In  place. 
(b)  see    subdivision    (b)    of   Item 

(39)  (a)  price  per  lln.  ft  of  7-ft  LD., 

class  BC,  reinforced  o<Mttcrete 
pipe,  complete  In  place, 
(b)  see    subdivision    (b)    of   Itsm 
(28). 

(40)  (a)  price  per  lln.  ft  of  7-ft  I.D., 

class  CC,  reinforced  concrete 
pipe,  complete  In  place, 
(b)  see   subdivision    (b)    of   Item 

<28).  ,     ,  ^ 

(41)(a)  price  per  lln    ft  of  7-ft  ID 
class  BC,  reinforced  concrete 
pipe,  complete  In  place, 
(b)  see   subdivision    (b)    of  Item 
(28). 

The  total  bids  submitted  (unofficial 
and  subject  to  f hial  tabulation )  were : 

(A)  Guy  F.  Atkinson,  $3,517,410 

(B)  Pacific  Bridge  Co     13  6e«  267 

(O  Pacific  Marine  Constriictort  a 
Joint  venture  of  Grafe  -  Callahan 
Construction  Co..  Ounther  4e  Shir- 
ley Co..  Peter  Kiewit  Sons  Co., 
Condon -Cunningham  Co..  J.  D. 
Proctor,  inc.,  and  B.  W.  Kuhn, 
$3,886,594  ,    ^ 

(D)  Rhoades  Bros.  A  Shofner.  J.  N. 
Gordon.  Tavares  Construction  Co., 
Inc..  C.  M.  Elliott.  Stroud -Sea- 
brook,  a  Joint  venture.   $4,834  420. 

(E>  Morrison -Knudsen  Co.,  Inc.,  and 
Ben  C.  (Berwick,  Inc.  (using  cast 
Iron  pipe),  $5,749,585. 


The  unit  bids  were: 


SAN     FRANCISCO    CITY 


SAN  FRANCISCO  The  following 
submitted  bids  to  M  H.  (5erry,  Pur- 
chaser of  Supplies.  270  City  Hall, 
under  Bid  No.  3449  for  furnishing 
and  delivering  5000  14 -in  «  7-in.  x 
\9-ln  black  steel  shims  for  the  Mu- 
nicipal Railway: 

Wp-'tem  Pipe  &  Steel  Co.,  $18; 
net    30. 

M.  Clrcosta.  $.22;  30  days  net 

Soule  Steel  Co.,  $.225;  H  of  l^'c 
10th     prox;     14    day     delivery     after 

strike.  4,.^.     ,,      M 

Taylor  A    Spotswood,   $.278;    H    o' 
l<7c  10  days,  net  SO  days;  28  day  de- 
livery. ^      , , 
A.  F  Castle  &  Co,  $.2766  each;   ^^ 

of  ISi  30  days.  •        * 


(A) 
I 

540.00 
5,500.00 
270.00 
210XX) 
106.00 
12,000.00 

KhOO 

4.00 

is 

.76 

.07 

46.0$ 


(B) 

%      ..--. 

618.00 

3380.00 

186.00 

18L00 

410.00 

2»,2«).00 

nu8 


(C) 


(D) 


(E> 


.78 

.78 

L08 

.04 

20.08 

15.00 

6lOO 

8i» 

L08 

LIS 


S8ft^ 

5,815.00 

287.00 

210.00 

196.00 

20,000.00 

10.00 

M 

10.00 

4.00 

1.00 

.10 

40.00 

40.00 

ft.00 


2.50 


te<i 


were  submitted  on  the  other  units. 


756.00 

8.200.00 

300.00 

21&00 

215.00 

i»M 

60.00 

75.00 

68.990.00 

35.000.00 

10.00 

1,010.00 

.10 

&00 

30.00 

LOO 

3.85 

8.00 

1.35 

LOO 

.12 

.50 

45.00 

.15 

80.00 

45.00 

12.50 

55.00 

400 

9.00 

2.00 

7J0 

2.00 

4.00 

8J0 

LOOOjOO 



1.0«3  00 

6fi 


SiliJty  FtNlENITE  Tread 

Stept»  Nokinffs,  Platforma,  SidrMralk  Boxes 
All  Typtes  Gray  Iron  Gutingft 
SAN    FRANCISCO    IRON    FOUND 

,'eAN  FRANCISCO   IRON  WORKS  ^ 

260  TOmySEHD  STREET     -_ Pl^< 
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DAILY    PACIFIC    BUILDER 


MONDAY.  JANUARY  14,  I^M*^ 


BuiMiiiff  Permits,  Contracts Recorded  I\Iotices 


BUILDING  PERMTS 


Building   Perrtiits,  $1,000  and 
Over,  AppKed  For 

SAN  FRANCISCO  COUNTY 


1-STORY  FRAME  STOBK 
S.  GEARY  88  E.  16TH  AVE. 
Owner— Paul  Singer,  c/o  architect. 
Builder — C.  O.  Clausen,  746  46th  Ave. 
Architect— Not  Given.  |10,000 

(Application  No  85206) 


SIGN,  electric,  |1&{ ;  568  Eddy  Street ; 
owner,  A  B  Grodt,  prem ;  contrac- 
tor. Neon  Mtce  Corp,  755  Davis  St. 

SIGNS,  three  electric,  399  10th  Ave, 
^00,  ownar,  Boudine  Bakery;  545 
Eddy  St.  J15p,  ov.ner.  Asoc  Oil 
Co.  400  Fii^torf  St  H50,  owner.  As- 
sociated Oil  Co;  contractor  Elec 
Prod  Corp,  910  Harrison  St. 

ALTER  liquor  store,  J50;  2767  Lom- 
bard St;  owner  and  contractor,  A 
Bloom,    premises. 


2-STORY  FRAME  DWELLING 

E.  MONCADA  WAY  165  N.  PALOMA 

AVE. 
Owner    and    Builder — I.    Baldwlnson, 

801  Randolph. 
Architect— Not  Given.  $10,000 

(Application  No  86216) 


ALTER  HOTEL 

1549-55  WEBSTER  STREET. 

Owner— Rafael  Yngojo,  1560  Webster. 

Builder— Not  Let. 

Architect— Not  Given.  $8,000 

(Application  No  85202) 


ALTER  BREWERY 

E.  JUNIPER  ST.  250  N.  BRYANT  ST. 

Owner— San  Francisco  Brewing  Corp., 

490  10th  St 
Builder — Cahill    Bros.,    206    Sansome. 
Architect— Not  Given.  |8,000 

(Application  No  85204) 


1-STORY  FRAME  COMMERCIAL 
BUILDING 

N.  JUDAH  32.5  W.  46TH  AVE. 

Owner  — William    Blanke,    1322    44th 
Ave. 

Builder— Robert   P.   Kelly,   1432  Law- 
ton  St. 

Architect— Not  Given.  $8,000 

(Application  No  85216) 


ALTER  STORE,  $900 ;  731  Filbert  St ; 
owner,  A  C  Colderoni,  prem ;  build- 
er. I^Murer,  1274  Quesada  Ave 
ALTER    DWELLING.     $800;    1814-16 
Bush  St ;  owner,  Annie  Martin,  2504 
Sacramento     St;     builder,     Irwin 
Co.,  1040  Oak   St. 
ALTER  STORE  and  APARTMENTS 
$500;    2206  Polk  St;    owner,   C    Mc- 
Bride,  2212  Polk  St;   buUder,  R  B 
McBride  Jr,  2212  Polk  St. 
ALTER    APARTMENTS,    $500;    1664 
Washington  St;  owner,  Dr  Glen  J 

Sipes,  prem;  builder.  

ALTER  LEATHER  SHOP,  $300 ;  1675 
Folsom  St;  owner,  David  L  David- 
son, 1675A  Folsom ;  day  work. 
ALTER  FLATS.  $250;  870  Treat  Ave; 
owner.  Mr  Jerolin,  prem ;  day  work 
ELECTRIC    SIGN,    $175;    SW    Bay- 
shore  and  Woolsey;  owner.  Stand- 
ard Oil  Co,  prem ;  builder,  Electrical 
Products  Corp,  910  Harrison  St. 
j  ELECTRIC    SIGN.    $150;    1267    Bush 
I      St;    owner.    Union    Oil    Co.    prem- 
j     builder.    Electrical    Products    Corp. 
1     910  Harrison  St. 

i  BOARD  and  METAL  SIGN,  $25;  702 
Mission  St;  owner.  Gus  Gamos, 
prem;  builder,  Chas  E  Bradles  Jr. 
31  Laskle  St 


ALTER  DRESS  SHOP 
1670-74  HAIGHT  STREET. 
Owner— Elsa   Margo.    1939    Irving   St. 
Builder  —  Regal    Manufacturing    Co., 

1310  Fulton  St 
Architect— Not  Given.  $7,600 

(Application  No  85203) 


Building  Permite,   $1,000  and 
Over,  Applied  For 

ALAMEDA  COUNTY 


ALTER  WORK  SHOP 
1306  FULTON  STREET. 
Owner — Sarah  Cohen,  premises. 
Builder — Lincoln   U.  Grant  41  oJnes. 
Architect— Not  Given.  $6,275 

(Application  No  85196) 


1- STORY  FRAME  DWELLING 
E.  19TH  AVE.  152  N.  LAWTON. 
Owner — Roy  Shoulberg,  626  36th  Ave. 
Builder— T.    E.    Mohler   Jr.,    626   36th 

Ave. 
Architect— Not  Given.  $6,250 

(Application  No  85211) 


STORE  and  garage,  2-story  concrete 
10221-33    E    14th    ST,    OAKLAND. 
Owner— Mel  McLaren,  103rd  Ave  and 
!      E  14th  St 
Contractor— D     W     Nicholson     Corp. 
1701    San    Leandro    Blvd.    San    Le- 
an dro. 
Architect— Guy   L  Rosebrook. 

$61,000 

DWELLING.  2-story  8-room 
60    LINCOLNSHIRE    DRIVE.    OAK- 
LAND. 
Owner— Robert  A  Shuey.  Jr,  premises 
Contractor — California     Builders     Co. 

Inc.  350  Hobart  Street. 
Architect— R  E  Wastell,  841  Erie  St. 

$18,800 


1 -STORY  FRAME  DWELLING 
N.  FTIANCE  25  W.  MOSCOW. 
Owner   and   Builder — David   A.    Bur- 
ton. 678  Vienna  St 
Architect- Not  Given.  $6,000 

(Application  No  85210) 


ADDIT^ION,     $300;    1443     Santa    Fe; 

owner  and  builder.  Glenn  W  Senery! 

1443  Santa  Fe 
LATH     HOUSE,'     $300;     2220    Fifth; 

owners  and  builders,  C  aind  A  War- 
ren. 2200  Fiftli. 
ALTERATIONS,  $300;  1326  Haakell- 

owner  and  builder,  J  Harriaon,  301<) 

Ellis. 
ROOF,  $270;  2707  Dana;  owner.  Edna 

Weining,  2707  Dana;   buUder,   Elli- 
ott &  Elliott  2109  San  Pablo. 
ALTERATIONS,    $250;    1616    Cedar- 

owner    and    buUder,    R    Root,    1616 

Cedar. 
ROOF.    $206;   1234   Derby;    owner,    A 

Mazzuccttl,     1234    Derby;     builder, 

Dillon  Roofing  Co,  5212  San  Pablo. 

Oakland. 
ALTERATIONS,    $200;    2680    ShasU 

Rd ;  owner.  May  Ennis,  2680  Shasta 

Rd. ;    builder.   Fox  Bros,    1478   Uni- 
versity. 
GARAGE.  $200;   1629  Hearst;  owner 

and  builder,  Herman  Wobken.  1620 

Hearst. 
ALTERATIONS,    $200;    1907    Henry; 

owner.      Jim     Hing.      1907     Henry; 

builder,  Paul  J  DeSmidt  2316  Bonar 
ROOF,   $192;   1716  Sonoma;   owner,  J 

Chlsham,     1716     Sonoma;     builder. 

Dillon  Roofing,  6212  San  Pablo. 
ROOF,  $190 ;  1308  Ashby ;  owner,  H  A 

Iselin,    1308    Ashby;    builder,    John 

T  Morris.  2015  Blake. 
ROOF,  $185;  1310  Ashby;  owner,  eGo 

De     Young,     1310    Ashby;     builder. 

John  T  Morris,  2015  Blake. 
ROOF,   $143;   1226  Francisco;   owner, 

H     C     Malstrom,     1226     Francisco; 

builder,   Sears-Roebuck,  2633  Tele- 
graph. Oakland. 
ALTERATIONS,     $125;     831     Indian 

Rock;  owner,  Shafskey.  831  Indian 

Rock;    builder,    Parker    &    Ashton, 

2401  MacArthur  Blvd.  Oakland. 
ALTERATIONS,  $60;  3097  Telegraph; 

owner.  George  W  Scott;  builder,  H 

C  Orth  &  Co,  1821  Addison. 
ROOF,  $72;   136  Parkslde ;   owner,   M 

L  Overmlre,  136  Parkslde;   builder, 

Dillon     Roofing,    5212     Saui     Pablo, 

Oakland. 
ROOF,    $44;     2422    Prospect;     owner, 

Dorothy     T     Grill,     2422     Prospect; 

builder,    Dillon    Roofing,    5212    San 

Pablo,  Oakland. 
DEMOLISH,  $25;  1629  Hearst;  owner 

and  builder,  Herman  Wobken,  1629 

Hearst. 


FRESNO 


DWELLING  and  garage,  $.5000;  1111 
Glenn ;  owner  and  builder.  C  C 
Pease. 

ADDN  to  garage,  $600;  225  Michigan; 
owner  and  contractor,  Frank  Gi- 
aninni. 

ALTER  garage  to  sleeping  quarters. 
$500;  1722  B  St;  owner  and  con- 
tractor, L  Losurdo.  1722  B  St. 


ALTERATIONS   and    Addition 

1910   ROSECREST   RD.    OAKLAND. 
1  Owner — R    R    Armstrong,    premises. 

Contractor— H    C    Jensen,    3906   Oak- i '^^'^^f^  store,  $500;  1434  Kern;  own 
'      more  Road.  i      er  and  contractor,  O  J  Woodward, 

Architect— Frederick   H.   Reimers.    79  j      ^^^6  Kern. 

!      Post   St.   San   Francisco.  $5,000  |  A-DDN  to  store.  $200 ;  298  San  Pablo ; 

owner  and   builder,    Matthews   Est 


Compietioo  Notices 


SAN  FRANCISCO  COUNTY 

Recorded  Accepted 

Jan  11.  1946—165  and  177  SICKLES 
Avenue.  Ingvar  Baldwin  son  to 
whom  it  may  concern ..  .Jan  11,  1946 

Jan  11,  194^—153  and  169  SICKLES 
Avenue.  Ingvar  Baldwlnson  to 
whom  It  may  concern  ...Jan  11.  1946 

Jan  11.  1946— E  RAYMOND  AVE 
250  S  Delta  S  25  x  E  100.    Wm  E 

Tolan    to    Ingvar  Baldwlnson 

— January    11.    1946 

Jan  11,  1946— E  PLAYMOND  Ave 
225  S  Delta  S  25  x  E  100.  Adel- 
bert  C  Brown  to  Ingfvar  Baldwin- 
son January    11.    1946 

Jan  10.  1946— W  25th  AVE  125  N 
Kirkham.     Earl    L    Campbell    to 

Geo  Winter  Constr  Co „ — 

January   7,    1946 

Jan  10.  1946— PTN  LOTS  1  to  4 
incl  Blk  10.  Hillcrest  Eugene 
Vignatl    and    Floyd    C    Frank    to 

whom    it    may    concern 

January    10,    1948 

Jan  10.  1946— PTN  LOT  1  Blk  10, 
Hillcrest.  Eugene  Vignatl  and 
Floyd  C  Frank  to  whom  It  may 
concern January   10,    1946 

Jan  10.  1946— PTN  LOT  3  Blk  10, 
Hillcrest  Eugene  Vignatl  and 
Floyd  C  Frank  to  whom  it  may 
concern January  10,  1946 

Jan  10.  1946— Ptn  Lot  4  Block  10, 
Hillcrest.  Eugene  Vignatl  and 
Floyd  C  Frank  to  whom  it  may 
concern January  10,  1946 

Jan  10,  1946— PTN  LOT  2  BJock  10. 
Hillcrest.  Eugene  Vignatl  and 
Floyd  C  Frank  to  whom  it  may 
concern ^.... January  10.  1946 


ALAMEDA  COUNTY 


Monson  Bros..  476  Sixth  St.  San 
Francisco. 

Peter  Sorensen.  927  ArgueUo,  R«d- 
wood  City.  ■    tg 


7502  314    11th    St;    owner.    Jones;  I     Fnpln*>*r»«    ija     99k  r.i.k   q*     a.n 
contractor.   Weber-Conroy;    1    motor,  j  F^°fSed  ^ 

7503  497  Market  St ;  owner.  Walco  '     ™-"^'^*^*'- 
Novelty  Co;    contractor,   Weber-Con- 
roy ;  3  outlets. 

750  SW  Cor  Volumbus  and  Fil- 
bert St;  owner,  Standard  OH  Co; 
contractor,  Weber-Gonroy ;  1  outlet; 
alterations. 

7505  934  Market  St;  owner.  Es- 
quire Theatre;  contractor.  Matson 
Blec  Elquip  Co;  1  outlet;  1  switch; 
alterations. 

7506  1702  Halght  Si;  owner.  Halght 
Theatre;  contractor.  Matson  Elec 
ESquip  Co;   motor;   alterations. 

7507  1329  Fillmore  St ;  owner.  Nas- 
ser; contractor.  Matson  Elec  £}quip 
Co;  4  outlets;  2  switches;  3  plugs; 
1  motor;  alterations. 

7508  1149   Market   St;   owner.   ; 

contractor,  Casey  Elec  Co;   alter. 

7509  4715  Mission  St;  ov^-ner.  Mo- 
bile Linoleum  Co;  contractor,  QRS 
Neon  Co ;   1  sign ;  1  transformer. 

7510  1666  Wallace;  owner,  Amoro- 
so ;  contractor,  Fred  Johnson  Elec 
Co ;  4  outlets ;  3  switches ;  3  plugs. 

7611  N  John  St;  owner.  Winter; 
contractor,  Arc  Electric  Co;  17  out- 
lets ;   17  switches ;  10  plugs. 

7612  150  Ramsell  St;  owner,  B  C 
Hoecher;  contractor.  Arc  Elec  Co; 
12  outlets;  10  switches;  8  plugs. 

7513  146  Ranmsell  St;  owner,  B  C 
Hoecher;  contractor,  Arc  Elec  Co; 
12  outlets ;  10  switches ;  8  plugs. 

7514  252  Parque  Ave ;  owner.  Jor- 
gensen ;  contractor.  Arc  Electric  Co ; 
12    outlets ;    10    switches ;    8    plugs. 


I  Alter  Continental  Baking  Co. 
I  Boildiitf ,  York  and  Alameda 

I      St.,  San  Francisco,  Odif. 

-f ^ . ^- 

BIOS:  e/o  Architects  BHm  4  Fair- 
weather,  5t2  Market  St^  San  Fran- 
oisco,  January  IS,  3  P.  M. 

H.  S  Melnberger.  956  Folsom  St.. 
San   Ftancisco. 

Jacks  A  Irvine.  620  Market  Street. 
San   Frantclsco. 

O.  P.  W.  Jensen  ft  Sons.  Inc..  S20 
Maricet    St.    San    Francisco. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter Bldg..  San    Francisco. 

Russell  A.  Cullen,  478  Jackson  St. 
4 ♦ 


OFFICIAL  PROPOSAL 


LS-345— Gate    Valves,    Sluice    Gates 
and    Rate   Controllers 


Recorded  Accepted 

Jan.  9.  1946— Lots  11,  12,  Block  2, 
Tract  697,  Eden  Township,  Ala- 
meda County,  Calif.  Greenwood 
Corp  to  D  D  Bohannon  Organiza- 
tion  Jan.    3,   1946 

Jan.  9,  1946— Ptn  Lot  5,  Section  22. 
Township  1,  South  Range  4,  West 
M  D  B  &  M,  Alameda  County. 
Intermountaln    Terminal    Co    to 

Dinwiddle  Construction  Co 

Jan.   7.   1946 

Jan.  11.  1946— Lota  13.  14  and  15, 
Block  2,  Tract  697,  Eden  Town- 
ship, Alameda  Co..  Calif.  Green- 
wood Corp  to  D  D  Bohannon 
Organization Jan.    7.   1946  ! 


NiBTsery  and  Residence, 

Valencia  near  24th  St.,  S.  F 

> 4 

BIDS:  c/o  Clarence  O.  Peterson 
and  Wen<tlell  R.  Spackman,  604  Mis- 
sion St.,  San  Francisco,  January  24, 
1  P.  M. 
A.  J.  Hopper  Co.,  243  Langton  St, 
7615  244  Parque  Ave ;  owner,  Jor-  i  San  Francisco, 
gensen ;  contractor.  Arc  Electric  Co ;  !  Midstate  Construction  Co.,  1297 
12   outlets ;    10   switches ;   8   plugs.        i  Bush  St.,  San  Francisco. 

7516  248  Parque  Ave ;  owner.  Jor-  :  C.  L.  Wold  Construction  Co.,  Ltd-, 
gensen;  contractor.  Arc  Electric  Co;  14412-16  Fulton  St,  San  Francisco. 

12    outlets;    10    switches;    8    plugs.        I      Rademann-Glusto,    40   Ringold    St, 

7517  2372  Mission  St;  owner,  M  N  jSan  Franffiisco. 

Builoer;   contractor,   Arc  Elec   Co;   4  i -f- 1 — 4. 

outlets;   1  switch.  j  W«r«kKrMi«j» 

7518  E   34th   Ave   179   N   Taraval ;  j  TT«rcaou5«, 
owner.   A   Dahlberg ;    contractor.   Arc  ! 
Elec  Co ;  services.                                         ^ 

7519  N  Alemany  Blvd  200  West  I  BIDS:  »?ichmond  Union  Schol  DIs- 
Foote  Ave;  owner,  Hoecker;  con-  trict,  Walter  T  Helms,  superintendent, 
tractor,  Arc  Elec  Co;  service.  1  1108  BisseKI  Ave.,  Richmond,  January 

7520  N  Alemany  Blvd  149  W  of  25,  10  A.  M.  Plans  prepared  by  Archl- 
Benton  St;  owner,  Barber;  contrac-  ,  tects  Dragon  4L  Schmidts,  2068  All- 
tor,  Arc  Electric  Co;  service.  ston  Way,   Berkeley. 

7521  1100   Monterey    Blvd ;   owner,  '     M.  J.   King,   Inc.,   231  Franklin   St, 
Blake;    contratcor.   Arc   Electric   Co;;  San  Fran(!;i8co. 
service.  Elmer  J,  FYeethy,  1432  Kearney  St.. 

7522  1571  Turk  St ;  owner,  Piombo   El  Cerrito, 
Bros ;  contractor,  E  W  Scott  Electric ;  .     Clinton   Construction   Co.,  923  Fol- 
io outlets ;  3  switches ;  8  plugs.  1  som  St.,  Sft.n  Francisco. 

7523  5  Wawona  St ;  owner,  Hlnkle ;  j     C.  L.  Wold  Construction   Co.,  Ltd.. 
j  contractor,  Century  Electric ;  service.    4412-16  Fuilton  St.,  San  Francisco. 

7524  65    Page   St ;    owner,    Nasser  i      Moore   Sk   Roberts,    698  Mission    St, 


NOTICE    TO    CONTRACTORS 

Sealed  proposals  will  be  received 
at  Room  205  of  the  office  of  the  ifiast 
Bay  Municipal  Utility  District.  512 
Sixteenth  Street.  Oakland.  Califor- 
nia, until  5:30  P.  M..  Wednesday 
January  23,  1946.  and  will  at  that 
hour  be  opened,  for  furnishing,  f.o.b. 
Corporation  Yard.  22nd  and  Adeline 
Streets,  Oakland,  California,  sixty 
hydraullcaJly  operated  gate  valves 
in  sizes  8-,  18-.  and  20-inch;  twenty- 
four  hydraullcally  operated  sluice 
gates  24-ln.  x  24-ln.  size;  and  twelve 
filter  rate  controllers,  for  the  Orlnrta 
Filter  Plant 

Specifications  (No.  LS  345)  may 
be  obtained  upon  application  at 
Room  406  of  the  office  of  the  Dis- 
trict 

DANIEL   READ. 

Secretarw 
Oakland,  California. 
January  10,  1M& 

(Daily  Pacific  Build*  r> 
(January  14.  1946  > 


Pro.   No. 


1701 — Ford  or  Chevrolet 
Sedans 


NOTICE    TO    CONTRACTORS 


8th  and  Ohio  Sts,  Richmond 


Jan.  11,  1946— Lot  113.  Map  E  14th 
St  Terrace,  Eden  Township,  Ala- 
meda County,  Calif.  Hany  Em- 
bury  to   whom  it  may  concern.... 


Sealed  proposals  will  be  received 
in  Room  206  of  the  office  of  the 
East  Bay  Municipal  Utility  District, 
512— 16th  Street  Oakland.  California, 
until  5:30  P.  M..  Wednesday.  Jan  23. 
1946.  and  will  at  that  hour  be  opened 
for  furnishing  SIX  (6)  NEW  LAT- 
EST MODEL  8  -  CYLINDER  FOHO 
or  6-CYLINDER  CHEVROLET  SK- 
DANS.  as   per  specifications. 

I*roposal  No.  1701  covering  same 
may  ho  obtained  upon  anplicatlon  at 
Room  312.  Purcha.sing  Department, 
of  the  office  of  the  District. 

DANIEL   READ. 

Secretar>  . 
Oakland.    California. 
Januan,-   11.  1946. 

(Daily  Pacific  Buildir> 
(January  14.   1946) 

Pro.    No.    1705— Transformers 


NOTICE    TO    CONTRACTORS 


1-STORY  FRAME  DWELLINGS  (3) 
SE.  31ST  AVE.  AND  PACHECO;  SE. 
31ST  AVE.  25,  50  S.  PACHECO. 
Owner  and  Builder — Claude  T.  Lind- 
say Co.,  824  Taraval  St. 
Architect— Not  Given.  $5,650  each 

(Application  Nos  85184-85-86) 


ALTERATIONS 

2372  E    14th   ST.   OAKLAND. 

Ownei>— Grant  D  Miller.  Inc.  2372  E 
Tenth   St. 

Contractor— H  C  Jensen,  3906  Oak- 
more    Road. 

Architects— Miller  &  Warnecke,  Fi- 
nancial Center  Bldg.  $4,500 


1 -STORY  FRAME  DWELLINGS   (2) 

E.  31  ST  AVE.  75  S.  PACHECO,  K 
31ST  AVE.  100  S.  PACHECO. 

Owner  and  Builder— Claud  T.  Lind- 
say Co..  824  Taraval  St. 

Architect— Not  Given.  $5,650  each 

(Application  Nos  85187-88) 

1 -STORY  FRAME  DWELLINGS  (2) 
E.  VICTORIA  250.  275  N.  STANLEY. 
Owner    and    Builder — I.    Baldwlnson. 

801  Randolph. 
Architect— Not  Given.  $5,000  each 

(Application  Nos  85212-13) 


'  ADDITION 

I  3825  HOWE  ST,  OAKLAND. 
[Owner  and  Builder — John  W  Hamil- 
ton, 3825  Howe  St 
Architect — Not    Given. 


;  ADDITION 

1047    77th    AVENUE.    OAKLAND. 

Owner — A  Cushena.  premises 
I  Contractor — M.  Drinkward,  7801  Out- 
i      look  Avenue. 
;  Engineers — Y  Long  Co,  Easton  Bldg. 


STORE.  $50,000;  2305  Stanislau.s  Ave 
owner,  John  Slavlch  &  Son.  North 
Calaveras    and    University ;    con- 
tractor.    Harris     Constr    Co.     P    O 
Box   109. 

STORE,  $12,000;  720  Belmont  Street; 
owner,  G  C  Armour,  2045  Broad- 
way; contractor.  Lambert.  Lew  & 
Paul. 

ALTER  rooming  house,  $4000;  1511 
Tulare;  owner.  Harold  Mar,  1025 
D  St;  contractor,  Ed  Tribble.  804 
Abby  Street. 
$1,500  i  REPAIR  warehouse,  $3000 ;  840  G 
St;  owner.  H  W  Shields  and  R  R 
Fisher,    Pacific    Southwest    Bldg. 

ADDN  to  office.  $2000 ;  95  Van  Ness ; 
owner,  Maisler  Bros.  2244  Rail- 
road ;     contractor,     Tom     Prlchard. 


Liens 

Filed 

ALAMEDA  COUNTY 

Recorded  Amount 

Jan.  10,  1946— Ptn  Lot  10,  Block  B, 
Map  Melrose  Acres,  Oakland, 
Calif.  Atlas  Heating  &  Ventilat- 
ing Co  vs  B  Cooper  and  Bay 
Pacific  Co ....$791.00 

Jan.  10,  1946—1633  9th  St  Berkeley, 
Calif.  Rex  Floor  Co  vs  Bay  Pa- 
cific Co,  Maurice  F  and  Eliza- 
beth Hayden  .$47.00 

Jan.  10,  1946— Lot  50,  Map  Robin- 
son &.  Ucovich  Subdivision,  Hay- 
ward,  Calif.  Murphy  Bros  vs 
Thomas  H  and  Elvis  M  Devlin 
$147.00 


Conley;  contractor,  Century  Electric;    San  Francjisco. 

2  outlets ;  2  switches ;  3  plugs.  I     Empire  Construction  Co.,  Ltd.,  844 

7525  SW  comer  5th  and   Brannan  ,  Harriet  St,  San  Francisco. 
Sts ;    owner,  Grinnell    Co ;    contractor,        Parker,     Stef f ens     &     Pearce.     135 

Jan.    10,    1946  ;  B  G  Van  Eman  Elevator ;  1  motor.        1  South  Park,  San  Francisco. 

7526  133  Golden  Gate  Ave ;   owner,  j                               - 
;  St  Boniface  Church  ;  contractor,  B  C  I  "♦"  ' ■ ■♦■ 

Van  Eman  Elevator ;  1  motor.  !  j   Exterior  Alterations,  South- 

7527  Southern    Police   Station,   4th;      ^.^  D«^tf:^  n  .^ 1  u         •»    I 

and  Clara  Sts;  owner,  City  and  Coun-  ,  !  «™  Paohc  General  Hospital,  , 
ty  of  San  Francisco ;  contractor,  Ray    !      Fell  and  Baker  Sts.,  S.  F. 
Oil  Burner  Co  ;  1  motor.  j  >■ ■ ^ 

7528  3370  Washington  St;  owner,,  BIOS:  Southern  Pacific  Co.,  65 
Mansfield;  contractor  Ray  Oil  Burner  Market  St.,  San  Francisco,  January 
Co;   1   motor.  21,    Noon.    Plans    by    engineerirnj    ds- ! 

7529  Civic  Auditorium ;  owner.  City    partment  of  owner.  I 

j     Swinerton  &  Walberg  Co.,  225  Bush 
j  St.,  San  Francisco. 


and   County   of   S^   Francisco;   con- 
tractor, C  J  Holzrnueller ;  service. 


Sealed  pmpo.sals  will  be  received 
in  Room  205  of  the  office  of  th»^ 
East  Bay  Municipal  Ulilitv  Di.stiitt. 
512— 16th  Street  Oakland.  California, 
until  5:30  P.  M..  Wednesday,  Jan.  23. 
1946,  and  will  at  that  hour  be  opened 
for  furnishing  three  (3i  500-KV.\ 
OUTDOOR  TRANSFORMERS.  as 
per   specifications. 

Proposal  No.  1705  covering  sam** 
may  be  obtained  upon  application  at 
Room  312,  Purchasing  Department, 
of  the  office  of  the  District. 

DANIEL   READ. 

Secretary. 
Oakland,   California. 
January  11,  1946. 

(Daily  Pacific  Builder) 
(January  14.  1946 » 

Pro.    No.    1704— Oil    Circuit    Breaker 


OAKLAND 


1-STORY  FRAME  DWELLINGS  (2) 
S.  SADOWA  180.  205  W.  CAPITAL. 
Owne    rand    Builder — I.    Baldwlnson, 

801  Randolph  St. 
Architect— Not  Given.  $5,000  each 

(Application  Nos  86207-08) 

1 -STORY  FRAME  DWELLING 
NE.  McKINNON  AVE.  and  PHELPS. 
Owner — C.  Padllla.  c/o  contractor. 
Builder — A.    Berwick.    235   Brentwood 

Ave, 
Architect — Not  Given.  $4,900 

(Application  No  85190) 


j  ADDITlOiN  I 

I  1181   EIGHTH  ST.   OAKLAND.  { 

j  Owner— Francis  L  Chinn.  622  Wash-  ' 
I      Ington   St.  San   Francisco.  j 

Contractor— R  B  Hamill,  4124  Geary  I 
j      Blvd.   San  Francisco.  i 

I  Plans  by  Owner.  $1,000  i 


Building  Permits,  $500.00  and 

Over,  Issued  by  the  Board 

of  PabKc  Works 

SAN  FRANCISCO  COUNTY 


NoD-RespoDsibifity 


ALAMEDA  COUNTY 


Central  California  Construction  Co, 
116  Erie  St.  San  Francisco. 

A.    M.    Mardy.   736   Clementina   St. 
San  Francisco. 
— — —  '      Russell  A.   Cullen,  478  Jackson  St, 

34680  W   Cypress    50  ft    N    of   8th  |  San  Francllsco. 

St ;   owner  and   contractor,   Foster  &  i     Jacks  &  Irvine,  620  Market  St,  San 

Klelser ;    3    outlets  ;    1   switch  ;   3    fix-  j  Francisco,  i 

tures.  I      Rademaijin-Giusto,    40    Ringold    St, 

34681  S  12th  St  22  ft  W  of  Cypress ;    San  Francisco.  • 
owner      and      contractor.      Foster     &  ]                                

;  Klelser;   3  outlets;  3  fixtures.  i  . 


NOTICE    TO    CONTRACTORS 


I      34682       826    Cleveland     St ;     owner,  i  7' 
.  Beatty  ;  contractor.  Dlmond  Electric; 
;  service.  ] 

I      34683      1703    Clemens    Rd ;     owner,  ';  I 
(  Snyder ;  contractor,  Dlmond  Electric ;  '  I 

J  service.  >  "♦• • ■ — --^ 

34684      6056    Johnston    Dr;    owner.        BIDS:    Officer  In    Charge   of  Con    , 
Jan.    9.    1946—1046    Mariposa    Ave..      jPenbenburg;       contratcor.      Deldrick    «tructlon.  iPublic  Works   Departmsnt,  i  O^kl&nd.   California, 

*^  '      I".----'- " ■-! •-     '^ — -     nQy    i»y9a  !  January   11,  1946. 


Building^s  and  Services  for 

Reserve  Fleet  Be,rtlMii,g\ 

MAre  Island,  Calif. 


Sealed  proposals  will  be  received 
in  Room  205  of  'the  otiice  of  the 
East  Bay  Municipal  Utility  District. 
512— 16th  Street,  Oakland,  California, 
until  5:30  P.  M..  Wednesday.  Jan.  23, 
1946.  and  will  at  that  hour  be  opened 
{for  furnishing  one  (1)  OIL  CIR- 
CUIT  BREAKER  COMPLETB  WITH 
CONTROL  SWITCH  FOR  REMOTU; 
I  CONTROL,  as  per  speclficaUonM 
'  Proposal  No.  1704  covering  same 
'  may  be  obtained  upon  applic^tlun  at 
j  Room  312.  Purchasing  Department. 
I  of  the  office  of  the  District. 

DANIEL  READ. 
Secretary 


JANUARY    10,   1S46 


Berkeley.  Calif.  Donald  M  McRae      |  Electric ;  1  outlet;  1  switch;  1  fixture,    ^a""*     l«land;     contract     N 
to    Frank    Cox,    purchaser  under      !      34685    1654  68th  Ave;  owner.  Davis;  ;  »Pf^1 7458^  J a^^uanfJ^.J"! 


A.  M. 


1 -STORY  DWELLING 

N.  McKINNON  AVE.  25  E.  PHELPS. 
Owner — C.  Padllla,  c/o  contractor. 
Builder — A.   Berwick.   235   Brentwood 

Ave. 
Architect— Not  Given.  $4,800 

(Application  No  85189) 


ADDITION  I     W    Douglas    30    N    Duncan;    one- 

15419    CAMILE    AVE.    OAKLAND.        I  stoT  frame  bldg;  cost  $5600;  OT^-ner. 
1  Owner  and  Builder— S  Cement.  i  Herbert  A  Crocker. 

I  Architect— Not  Given.  $1,000  I      ^^^^  ^^^^  -^"^^  =  alter  hall;  cost  $2,- 

5  000;   owner.   Bill   Blancks. 

I     -----  I      SE  Cor  16th  Ave  and  Noriega ;  SW 

i  I  Noriega   St  140.  224,  256,  289,  327.  365. 

j           PERMITS  UNDER  $1,000  i434"SE  leth  Ave;  eight  1-storv  frame 

!  j  dwellings ;    cost,    S6500    each  ;    owner. 

i  Henry    Doelger,    Bldr. 

j      2206  Polk  St;  alter  store  and  apts ; 

'Cost  $500;   owner.  C  McBride. 


PERMITS  UNDER  $1,000 
ALAMEDA  COUNTY 


contract 

Jan  8,  1946— PTN  BLK  80/10.  Plat 
Rancho,  San  Leandro,  Eden  T\\p. 
Thomas  P  Sllva  as  to  improve- 
ments on   property. 


SAN  FRANCISCO  COUNTY 

Jan  „  .  1946—3349  23rd  STREET. 
Cliff  R  and  Elsie  L  Schneider  as 
to  improvements  on  property. 


contractor,  James  Anderson;  outlets;!      Barrett    A    Hilp,    918   Harrison   St,  I 
I  switches  ;    fixtures ;    plugs ;    saw   mo-  '  San  Francisco.  ) 

j  tors.  i      M   &  K.   Corp..  200  Financial  Can-  I 

I      34686     672  7th   St ;   owner,   Tannes ;  :  *^«^  Bldg.,  San  Francisco.  j 

!  contractor.    California     Electric    Co ;  1     Parker.     Stef  fens     ft     Pearce,     188 

motors.  ;  South  Park.  San  Francisco. 

3487     9th    Ave    and    San    Leandro ;  j     Moore   A   Roberts.   893   Mission   St. 

owner,      Hillman ;      contractor.      Del  !  San  Francisco. 

Monte  Electric ;  6  outlets ;  6  fixtures.    _  Johnson.      Drake      ft      Piper.     1736 


(Dally  Pacific  BuiU.ri> 
(January  14,   194«> 


Jassifi^  AdvertisiBg 


34688  3346  Chestnut  St;  owner, 
Henserson ;  contractor,  Conrad  Elec- 
tric ;  outlets ;  switches ;  plugs ;  service. 

34689  1011  24th  St ;  owner.  Church  ; 


ALTER  STORE  AND  OFFICES 
1158  SUTTER  STREET. 
Owner — Ernest  Wilson,  premises. 
Builder— Alfred   S.  Gough.   10  Wash- 
bum  St. 
Architect— Not  Given.  $4,500 

(Application  No  85194) 


1- STORY  FRAME  DWELLING 
E.  PRENTISS  225  S.  JARBOE. 
Owner  and   Builder,   J.    A.    Johansen, 

30  Point  Lobos  Ave. 
Architect— Not  Given.  $4,000 

(Application  No  85195) 


BUHJ>IIK;    COrfTRACTS 

SAN   FRANCISCO   COUNTY 


Not    Given. 
Contractor— Wellnitz  &  DeNarde. 

Filed  and  Dated. 

Pavments  Not  Given. 


ALTER  REAL  ESTATE 

5142-56  GEARY    BLVD. 

Owner  and    Builder — Heyman    Bros., 

5138  Geary  Blvd. 
Architect— Not  Given.  $3,900 

(Anpiic^llon  No  85209) 


1 -STORY  FRAME  STORES 
NW   OCEAN  AVE.  and  LAGUNITAS 
Owner— Harry    Grossman,    c/o    con- 
tractor. 
Builder— J.    S.    Malloch,    666    Mission. 
Architect— Not  Given.  $1,600 

(Application  No  86191) 


OAKtAND 
I  ALTER  and  addition.  $500;   1933.83rd 
I      Ave ;   owner,  C  J  Welch,  premises ; 
j      contractor,   F  W   Wyllle.    1134   73rd 
;     Avenue. 

;  REPAIRS,   $500;   2045   Foothill   Blvd;  i  ■."j  T^VpATTmcg 
owner.    N    Yokum.    prem;    contrac- I  ^^™ATi.ONS 

tor,  Economy  Builflers,  476  37th  St.  .^^  ^     •.  ^  .   »   ^ 

ADDITION  and  alteration,  $500;  lfi2l  \^^'1Z'T'^''J'?  I^'  *  ^^'  ^° 
!      Woodhaven    Way;    owner.    Chas   h  '  ^''^^'^^<^*-'^"*    '^"""' 

Klelser.  1821  Woodhaven  Way;  con- 
j  tractor.  John  Bowen.  1437  18th  St. 
[ALTERATIONS.  $500;  3811  East  14th 
j     St;  owner.  H  J  Dickson,  premises; 

contractor.      Shale      Ortzow,      1511 

i  GARAGE.  $425;  949  62nd  St;  owner, 
,  Harold  Loew.s,  prem ;  contractor, 
j     Taylor  ft  Gholar,  1525  Fairview  St,  { 

Berkeley.  j    -i  ■  ^  ■■■    »■--».. 

GARAGE,  $400;  277  Wistar  Rd  ;  own-  I 

er  and  builder,  G  O  Fulcay.  prem.    \  OAKLAND 

GARAGE.  $388;  11001  Robledo  Dr; 
owner  and  builder,  F  M  Coyle, 
premise^ 
ALTERATIONS,  $375;  4239  Park; 
owner,  Standard  Oil  Co,  premises; 
contrtictor.  Independent  Iron  Wks, 
821    Pine   St. 


Electrical  Permits 

SAN  FRANCISCO  COUNTY 


contractor.   Conrad   Electric ;   outlets ;  |  St.  Sacrantento. 


Franklin  St.  Oakland. 

A.  J.  Hopper  Co.,  243  Langton  St, 
San  Francisco. 

Lawrence  Construction  Co.,  8030  V 


swiCches ;  services. 


M.   J.   Klhg.   Inc.,   132  Franklin   St. 


WANTED 


I  7462  675  Market  St;  owner,  Mo- 
I  nadnock  Bldg:  contractor.  Manning 
i&    Whitaker;    ser\-ice;    alterations. 


SENIOR  DRAFTSMAN  for  perma- 
nent position  in  architectural  office 
located  on  the  Monterey  Peninsula. 
Contact    C     J.    Ryland    by    phone    at 

O. 


34690  420  25th  St ;  owner,  Western  '  San  Francisco. 
Machine    Works ;     contractor.    Para-  '      Peter  Ki*wit  Sons  Co.,  442  Post  St, 
mount  Electric;  motors.  San  Francisco.  ,r.«..«.  ^    At^  _<.      r>    /-^    «        ... 

34691  8901  Railroad  Ave;  owner'  Robert  McCarthy  Co.,  lOM  KLfk-  !  Carmel  404  or  '^'^^[^^^O.  Box  S47, 
and  contractor.  General  Metals  Corp;  =  ham  St.  Sto  Francisco.  J  Montere>.  1/14-15-16-17-18-21.  4« 
motors.  I      Louis     C,     Dunn.     799     Monadnock  ,  " 

34692  534  2nd  St;  owner.  Union  ;  Bldg.  San  Francisco.  |  ARCHITECTURAL  DRAFTSMAN. 
Machine  Co;  contractor,  T  L  Rosen-'     J-    H-    Pbmeroy    ft    Co.,    Inc.    MS  i  General    exper.     Salary    open.     Imn 


7463  1294   Harrison    St ;   owner.    H  '  berg   Co ;    4    outlets ;    2    switches ;    4  i  Montgomery  St..  San  Francisco.  i  Wm.     Goldstine,    Room     860. 
P   McKeon   Co;    contractor.   Manning  ■  fixtures.                                                                   Healy  -  Tibbltts     Construction     Co.,  [  Bldg.     Phone  EXbrook   8946. 
&   Whitaker;  alterations.                               34693    1047  77th  Ave;  owner.  Drink-  ^^^O  Evans  Ave.,  San  Francisco,  and 

7464  1452    Bush    St;    owner.    The  I  ward  ;  contractor,  T  L  Rosenberg  Co;  ;  ^""canson-Harrelson    Co.,    DeYoung 
Timken   Roller  Bearing  Co;  contrac- j  temporary  service  '  Riricr     snn  v^nnrlarn  • 


(l/9-10-ll-14-15/4«> 


Bldg.,   San  Francisco. 


Experienced  architectural  DRAFTIS- 


TOTAL  COST.  $1,721  '  tor,   Electrical   Products   Corp;   sign;i     34694    NE  28th  and  Peralta ;  owner,  j      James    I.    Barnes    Constr.    Co..    941  !  MAN  out  of  city.  If  interested,  hous- 
Specifications   filed   Dec  26.   1945.        alterations.                                                       Pioneer  Sawdust  Co ;  contractor.  T  L  !  R"«»    Bldg,.   San    Francisco.  |  ing   available.   Mayo  ft   Johnson,  907 

—  ■    I  —■.■-.—  —  —.  ■^■  —  .   ;      7465      761    Broadway;    o^sTier.    Jail  I  Rosenbere  Co;  2  outlets:  2  switches:    "♦" .^  ;  Exchange     Bldg.,     Stockton.      Phone 


Furnace  Permits 


GARAGE,  $375;  4795  Davenport  Ave;    central  furnace. 


1  Alia      Cafe ;      contractor. 
j  Products  Corp ;  alterations ;  8  trans- 
I  formers. 

,|     7466    255  28th  Ave;  owner.  Thayer; 
j  contractor.   Galom    Bros;   alterations. 
I      7467      471     Arguello    Blvd;     owner, 
1  California    Auto    Painting   Co;    con- 
tractor.   Ets-Hokln-Galvan;     motor. 
7468    530  Broadway ;  owner,  G  Vac- 
carino;  3  outlets;  1  switch;  3  plugs. 
7469-86  Various  locations  and  own- 
5416     Dover     St;     owner.     August ;  I  ^;^^„*=°"*^^^«'-'  ^P"  Electric  Co ;  18 

^f*I"w,!l!!.Y^*''°^  *  ^^''"^^^^M     7487    325  Market  St;  o>.'ner.HRu 


5516  Manila;  owner,  ;  dealer, 

Goodwin  Appliance;  floor  furnace. 

617    Capell:    owner,    ;    dealer, 

Goodwin  Appliance;  floor  furnace. 


Biiiidirgs  and  Scrvioet  for 

Reserve  Fleet  Bertfaing, 
M«T«>  klazKi.,  Calif. 


I  Stockton  9-9359. 


BUILDING  CONTRACTOR  wants 
contact  with  young  ARCHTUDCT. 
Reply  Box  110,  c/o  Dally  Pacific 
Bulkier.  1/9-10-11-14.  •4€ 


owner,  Edna  A^len,  prem ;  contrac 
tor.  W  F  Beckett,   Latham  Square 
Bldg. 
ALTER,   $250;    4628   Meldon    Avenue; 


684  39th  Ave:   owner.  Lewis;  deal- if  ™l!i"  •„T^'^^/°''  ^^°"  ^*"  ^""^ 
—     ..         .   —     _      ii   sign;   2   transformers. 


er.   Atlas  Heating  ft  Ventilating  Co; 
central  furnace. 
830  E  14th  St:  owner.  Clifford  Elec- 


Buildfng:  Permits,   $1,000  and 
Under,  Applied  For 

SAN  FRANCISCO  COUNTY 

ALTER  PRINTING  PLANT.  $850; 
600  Battery  St;  owner,  Stecher- 
Traung  Co,  prem:   builder.  Lorent- 

ren  Co,  2345  Broadway.  Oakland. 

ALTER  ELECTRIC  APPLIANCE 
BUILDING.  $775 ;  1701  Lombard  St ; 
owner,  W  F  Dahlstrom.  premises; 
builder,  W  C  Savage.  2358  Fillmore. 

ALTER  STORE.  $500;  2548  San 
Bruno  Ave ;  o\\Tier,  J  Bonneau.  2548 
San  Bruno  Ave;  builder.  Peter  D 
Scatena.  1269  Shafter  Ave. 

ALTER  BREWERY,  $450;  1550  Bry- 
ant; owner.  Rainier  Brewery,  16th 
and  Bryant  Sts;  builder,  Patterson 
&   Elvln    Iron    Works.    280   13th    St 

ELECTRIC  SIGN.  $430;  2027  Irving 
St ;  owner,  E  Ekiward  Rupp.  prem ; 
builder,  Neon  Maintenance  Corp, 
755  Davis. 

ELECTRIC  SIGN,  $400;  2508  Union 
St:  cwner,  Karletta  Mulkey,  prem; 
builder.  Neon  Maintenance  Corp, 
755  Davis  St 

ALTER  DWELLING.  $350;  1144 
Munich  St;  owner  and  builder, 
James  F  Jeffeman  Jr,  premises. 

SIGN,  electric.  $2tX):  3210  Folsom  St; 
owner.  P  A  Faldetta.  prem;  con- 
tractor. Neon  Mtce  Corp.  755  Da- 
vis  St. 

SIGNS,  two  electric.  $250  each;  1653 
Howard,  owner.  Corbett  Grill;  901 
Howard  St.  owner,  Murrav's;  con- 
tractor. Apex  Elec  Co,  363  Fell. 


owner    and    contractor,    Oliver    W  Uric;    dealer.   Atlas  Heating   ft  Ven 
Jones,    premises.  Ulatlng:  central  furnace. 

WRECK  2-3tory  bldg.  $200;  802  5th  1  3417  Haley  St;  owner.  Harper; 
Ave;  owner  and  contractor.  Fed- (dealer,  Atlas  Heating  ft  Ventilating; 
eral  Rubber  Prod  Co,  545  E  10th  St  I  central  furnace. 


SHED,  l-stor>'.  $190;  3969  Rhoda 
Ave ;  owner  and  builder,  H  Lieb- 
hausen.    396©    Rhoda    Ave. 

REPAIRS.    $165;    313    Campbell    St; 


Estates    Dr    and    Liggett;    owner, 
Mullery;     dealer.     Atlas     Heating    ft 
Ventllatinr ;  central  furnace. 
__    ,     ,  .     ,  I     20  Rio  Vista ;  owner,  Jensen :  deal- 

owner.    Frank    Llnzie.    prem;    con- I  gr,   Atlas  Heating  ft  Ventilating  Co; 
tractor,  Reese  &  Pete,  943  Center,    (fjoor   furnace 
SIGN,  metal  $150;  338  14th  St;  own-  I     4452    Evans    Ave;   owner.    Mulkev 
er.    Geo    Royal,    prem.    contractor,  I  dealer.  Atlas  Heating  ft  VenUlating; 
Coca    Cola    Bottling    Co,    1340    Cy-    fj^or  furnace 

SIGN,    metal.   $100.    1536  E   12th   St,    ^^^ler.   Bav  Cities  Heat  ft  Vent  Co- 
owner,  Dick  Lekos.  prem;  contrac- jfiQQ,.  fy^j^'g^ 
tor.    Coca    Cola    Bottling    Co.    1340  j     1724    7th    St:    owner,    Mrs    Plnley 

A^^mON^  $100;  4217  Balfour  Ave;  ij^cf '  ''*"°'"  ^'^''''^'  "^""'^  '"'^ 


owner   and    contractor.    V    E    Kar- 
mel.  premises. 
SIGN.    roof.   $90;    3136    Boston    Ave 


149  Franklin  St :  owner.  Royal  Hau- 

lantz;  dealer,  ;  central  furnace. 

2450  Penwlck;  owner ;  deal- 


cr,»cfof  Coi:°Sr"BoftU„Tco;  !-  G,™h.rd..S,r„hn..ier;  noor  ,.r. 
Pablo  Ave.  owner.  M  Johnson.  6518  1     gj  '  ^^°^^  lurnace. 


7488  1484  Market  St;  owner.  J  B 
Weir;  contractor.  Neon  Mtce  Corp; 
1  sign ;  transformer. 

7489  1820  Clement  St;  ovmer.  ; 

contractor.    Golden   Gate    Elec  Co;    1 
outlet ;   1  switch  ;  alterations. 

7490  2570  19th  Ave:   owner.  : 

contractor.  Golden  Gate  Electric  Co; 
alterations. 


Electrical  1  3   fixtures. 

34695  208-214  Franklin  St;  owner. 
Doe;  contractor.  Shea  Electric  Co;  6 
fixtures. 

34696  2265  38th  Ave ;  owner,  Had- 

den;    contractor,    Shea    Electric    Co;  |      BIDS:    Officer   In  Charge   of   Con-, 

plugs.  structlon,  f>ubllc  Works  DopaKmsnt.  j  .^^  

34697  3346    Chestnut    St;    owner.    Mare  Island:   NOy  13296,  Spec  1748i;  '      ^^^iP^'^fx   ^P^ATOR    who    is 
Guess;  contractor,  Shea  Electric  Co;    Jan.  14,  11  A.  M.  1  ^^"''"■f   with    Painting    Contractors 
2  switches ;  2  fixtures.                                 |      Barrett   ft   Hilp.   918   Harrison    St,  j  ^"**    *^w^***^«   ^^P^V    Larry's.    815 

34698  2269  38th  Ave;   owner.  Doe;    San  Frandlsoo.  |  Green u-ich  St..  8.  F^    Phone  GR  4942. 

contractor.   Shea   Electric  Co;  2  fix- |      M.   ft  K.   Corp..  200  Financial  C«n-  1 (1/8-9-10-11-14/46 > 

tures.  I  ter  Bkig.,  San  Francisco.  I      _.  «rtT»w%# » ».  "Z 

34609    415  4th  St;  owner.  Doe;  con- I     Parker.     Steffens     &     Pearce.     ^n]^^^^   ^^=^^  .     5^^^!^   *^ 

tractor,  Shea  Electric  Co;  3  fixtures.    Sonth   Pa«k.  San  FrancUoa  1  STORES  and  OFFICES  In  San  Fnui- 

34700    2267  38th  Ave ;  owner.  Store ;        Moere  ft    Roberts.   006   Mlasioo   Bt,  I  ^'*f.°.  K«P'y  ^ot  17.  c/o  Daily  Pacific 


Piper,     17M 


contractor.  Shea  Electric  Co ;  fixtures   San  FrmndlMa 

34701  356  Warwick ;  owner.  Bechtel ;  Johnson.  Drake  ft 
contractor,  Johnston  Electric ;  out-  j  Franklin  Bt,  Oaklamd. 
lets;  switches;  fixtures;  plugs.  A.  J.  Ho|i|>ep  Co.,  MS  Laagtoa  tt^ 

34702  2401  67th  Ave;  owner,  Skov-    San  Franctoeo. 


Builder. 


7491     2134  Chestnut  Street     owner.  ;  contractor,  Johnston  Electric  Co ;  out 
Wimp's    Dry    (Joods    Store;    contrac-    lets ;  switches ;  fixtures ;  plugs. 


tor.   Columbia  Elec  Co;   2  outlets;   1 
switch. 

7492  141  Alton  St:  owner.  S  Good- 
man; contractor.  Pacific  Elec  Constr 
Co ;  service. 

7493  1075  Golden  Gate  Ave :  owner. 
Superior  Daiper  Co:  contractor.  Pa- 
cific Elec  Constr  Co;  3  outlets. 

7494  722-24  44th  Ave;  owner.  Doel- 


ARCHITBCTURAL   DRAPTSMAlf 
wanted.     Experienced.     Conrtch.     8M 

,.,„.,.- . ^.„^  Market    St.    Room    226.    SU.    6816    or 

mand :  contractor,  Johnston  Electric ;       Lawrenc«  Construction  Co.,  1090  T    ^^  ^^^- *°  ■^*°-  ^-  ^*** 

outlets ;  switches ;  fixtures ;  plugs.  St,  Sacrameoto.  '  _  ... 

34703     S    MacArthur    150    ft    E    of       M.   J.   Kl»|;.  Inc..  991  FruikltD   8t, 
•8th    Ave ;    owner,    Nelson    ft    Rugg ;  '  San  PYansllKSO. 

"  "  ~  Peter  Kl«wlt  Sons  Co..  443  Post  St, 

San  Frandsco. 


34704  3922  Broadway ;  owner,  Nel-  '     Robert    McCarthy    Co.,    1080   Klxk- 
son    &    Rugg;    contractor.    Johnston    ham  St.,  S«n  Francisco. 

Electric;  outlets;   switches;  fixtures;'     Louis     C.     Dunn,     T90     Mooadaock 
plugs.  I  BKIg..  San   Francisco. 

34705  2381  73rd  Ave;  owner,  Wavne        T    H    Pomeroy  Co..  Inc.  3S3  Mont- 
W  Perry;  contractor,  special  owner;    gomsry  St    San  FnuMAwo. 

1  outlet;  1  switch;  1  fixture;  1  plug.;      Hea-lj-Tibbitus   Ojustructloc   Co.   ft 

34706  2718  School  St;  owner,  Yoimg:    DuncaoBoo   Hamflson  Co     1100  KTans 
contractor.    Piedmont   Electric   Co;    7    Ave..  San  Franciaoo. 


POSITION   WANTED 


ger;    contractor,    Richmond    Electric  j  plugs ;  service 

Co:  16  outlets:  16  switches:  16  plugs.        34707     1748  7th  St;  owner,  Jenkins;  ' 

7495  6280  3rd  St:   owner.   Burton:  [contractor,  American  Neon  Displays; 
contractor.  Richmond  Elec  Co ;  5  out- 
lets :  3  .•'M-itches :  3  plugs. 

7496  W  23rd  Ave  100  N  Irving  St ; 
owner,    Doelger;    contractor, 
service. 

7497  74    Otis    St:    owner.    Pacific 
Tel    ft    Tel    Co;    contractor,    Central 


Young  man  desires  SALES  POSI- 
TION with  organization  handling 
line  of  BUILDING  MATERIALS. 
1  College  background,  alert,  aggraMtre, 
'  neat  appearing.  (Contact  Warren  S. 
I  Michael.  BA.  9469,  or  address  reply 
i  175  18th  Are.,  S.  F.  18.  • 

TRANSITMAN.     capable,     general 
exi>erience.  wants  work  in  any  capa- 
;  city.  Reply  Box  111,  c/o  Dally  Pacific 
!  Builder.  to  Jan.  15,  '46 


owner,    E    B    Magnard.    premises .  ,  furnace 
6839    Foothill    Blvd.    owner.    Victor  1      fiion  f»«T-fl».  c» .  ««,«».  ti-.       j     1 
Masotti,  premises:  contractor.  Coc&\  .u^ SZ7JJi^^%.^^^''  ^^}^^i 
Cola  Bottling  Co.  1340  Cvpress  St.  '^J^^L?  *^       Ventilating;  central 

BERKEtEY  lumace. 

GARAGE.  $900;  1110  Euclid;  owner,  !^^^,r'f^"^*«rr^^- ^°,'^"  =  *****" 
Madge  Bryson,  1110  Euclid;  builder,  f^,^//,^"^""^  *  Ventilatmg;  cen- 
Fox  Bros,  1478  University 


GARAGE.  $860;  2011  Lincoln;  o>»v'ner,L*J?,l^';Jj;;   °^f'    -7 =  ^^'r. 

r-ianH  H,?n7«,.   9m  1   T.in^^ir.     K.HM.    '^^^^P'^K  ^e^^mg ;   floor  furnace. 


plugs. 

7498  450  Sutter  St :  o^*-ner<  ; 

contractor,  Central  Electric  Co;  three 
outlets  ;  3  plugs  ;   alterations. 

7499  NW  Cor  Ocean  and  Miramar 


Mortuary,  23  California  Dr.,  I 
'  Burlingaxne,  Calif. 


EMPLOYMENT  SERVICE 

For'  further  Information  regardmf  CAPABLE  GRADUATE  ENGI- 
positlens  listed  under  this  c!a»«tft&a-  ;  NEER.  35  years  of  afire,  with  lots  of 
tlon  address  Newton  D  Cook  Man- |  push,  wishes  connection  with  Con- 
ager.  Engineering  Societies'  Person-  i  struction  Contractor;  10  yeani'  engl- 
nel  Service^  57  Post  St,  San  Fran-  neering  experience  In  supervisory  ca- 
clsco.  I  pacity.    Small    salary   and    bonus    on 

— ' production  desired.  Write  your  prop- 

DRAFTSjdAN,    exper    detaJler    on    osltlon   to  R   Baker.  203   N    86th  St. 
structl.    stefl    and    plate    wortc.    ma-  j  Wauwatosa,  Wisconsin. 
chiner>-.     Sialan,-    $S50    mo..     48-hour  [  Jan.  11-14-15,  '48 

week.  San   Francisco.   S-499.   Newton  i : • 

D.   Cook.  57  Post  St.,  San  Francisco,  i      ESTIMATOR    -   GENERAL  MAN- 


BIDS:    Crosby- N.    Gray    &    Co.,    23 

Aves;    owner,    Kelly    &   Casey;    con-  |  California    Dr.,    Buriingame,    January       

tractor.  Central  Electric  Co;   51  out-  ;  16,  10  A.  M.  Plans  prepared  by  Archl-    and  beverage  processing  and  pacltag-  'Box  19,  c/o  Dailv  Pacific  Builder 
lets:   29  switches;   30  plugs;   service;  _  tect  Richard  M.  Bates  Jr,  9&0  Bailey-    ing,    for    esltablished    agency.    Salarv 


AGEMENT.    State  and  federal   tax- 
SALES  EtNGINEER.  exper.  in  food  '  es.   Contract   Negotiation,    etc.     Reply 


Claud  Hunter,  2011  Uncoln ;  build 
er.  Bent  ft  Coulter,  2125  Stuart 
ADDITION.  $400;  1514  Curtis;  owner, 
W  M  McCnoud,  1514  Curtis ;  builder, 
P  H   Marshall,  742   34th   St.   Oak- 
land. 


2  motors:   1   sign. 


ana   Rd..  Hillsborough. 


g.    lor    esitahtished    agency, 
open.    San   iPrancisco.    S-494.    NewUm 


'l/9-10-]l-14-15/46» 


527  31st  St-  owner    Cntlli- •  H^-io,  I  d^      1781-89    Mission    St;    ou-ner.  !     G.   W.   Williams   Co..   10  California    d.  Cook.  5t  Post  St.  San  Fnindsco. 

o^<disij,i.  owner.  CoUlla.  dealer,  ischwarz_  Sausage     Co;     contractor,  j  Dr..  Buriingame.  ' , [ 

Remmit  Construction  Co.,  931  Menlo  ;     MECHL   DRAFTSMAN,   exper.   on 


HELP  WANTED 


ni^'^s^iii^^i!^ '"--_,.  i^^i  Ei^^f^ ^tie^^r if-vi^ 


2427  67th  Ave;  owner.  J  A  Lyncla; 
dealer,  Aarvoks  Heating:  floor  fur- 
nace. 


tures. 
7501 


E  45th  Ave  126  N  Kirkham: 


Oaks  Dr.,  Palo  Alta 
Haas    Construction    Co, 


convevor   isvout  and    details.   Salary 
828    Mer-  ;  $300-$350   mo.    San    Francisco.    S-487. 


owner,  Corbell;  contractor,  Strom  ft  .  chants'    Exchange   Bldg.,    San   Fran-    Newton    D.    Cook,    67   Post    St,    San 
Smith ;   alteraUons.  Cisco  4.  '  Francisco. 


EXPEDITER,  general  bu:Mmg  con- 
struction; 5  yrs.  bldg.  exp  necessary. 
Reply,  stating  exp.  and  qualifications. 
Box  114,  c/o  Dailv  Pacific  Builder 

1/14-15-16.  '46 
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PLANS  and 
Speculations 


State  postwar  funds  in  amount 
V-  ♦^'3'^*^'"'^i*J  for  development  of 
higrhway  projects  and  three  sani- 
J?ry  district  projects  in  SONOMA 
COLXTY,  have  been  requested  by 
Uie  Ck)unty  Board  of  Supervisors. 
The  three  sanitary  district  requests 
were  based  on  preliminary  steps 
already  taken  for  organization  of 
auch  districts,  adjacent  to  Santa 
Rosa,  in  the  Russian  river  section, 
and  in  the  Valley  of  the  Moon  rec- 
reation district.  The  SanU  Rosa 
district  request  totaled  $154,216; 
that  in  the  Valley  of  the  Moon, 
$467,000,  and  for  the  Russian  riv- 
er, $350,000.  The  two  highway 
projects  call  for  $300,000  for  de- 
velopment of  the  route  from  Val- 
ley Ford  throusrh  Bodega  Bay  to 
Bridgehaven,  and  $75,000  for  im- 
provement to  the  county  road  from 
Warfield  to  Eldridge  and  the  Ma- 
drona  road  to  join  with  the  state 
highway. 

oOo 

The  University  of  California  will 
ask  the  State  Legislature  to  appro- 
priate $900,000  to  build  the  world's 
second  largest  telescope,  a  120-inch 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST   i 


BuiJciinf  tod 
JN«Mir»  Seivico 
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PRICE  i  5  CEJMTS  PER  COPY 


Wel^wood  Q\w 

Available  Again 

W.  Robert  Goepel,  Manager  of 
the  Industrial  Acftesives  Division 
of  the  United  States  Plywood  Cor- 
poration, annpunces  that  supplies 
of  Weldwood  CJiue  ^re  again  open 
to  unlimited  civilian  use. 

"During  the  war  years,  govern- 
ment contracts  called  for  90%  of 
the  Weldwood  Glue  produced," 
Goepel  said.  "Now  that  most  of 
these  contracts  have  been  cancel- 
led we  are  able  to  meet  civilian 
demands  at  last.  We  are  promis- 
ing immediate  shipment  from 
stock." 

Goepel  described  Weldwood  Glue 
as  a  urea-formaldehyde  compound 


reflector,  at  the  Lick  Obse^^'atory    ^^'*;^  ^*«  tremendous  strength,  is 
atop  Mt.  Hamilton.         .     Replace-    f^l^^A^^jy    f^^er proof,  ^  stam-fr^^^^^^ 


Replace 
ment  of  the  present  wooden  street 
signs  with  larger  black  and  white 
metal  ones  is  contemplated  for 
OAKLAND,  according  to  City  Man- 
ager Chas.  R.  Schwanenberg.  .  . 
The  proposition  of  whether  the 
City  of  SAN  CARLOS  shall  pro- 
ceed with  a  survey  and  report  of 
the  California  W^tpr  Service  Cona- 
pany  system  serving  San  Carlos, 
will  be  placed  on  the  ballot  at  the 
next  regular  city  election,  April 
9,  it  was  decided  by  a  resolution 
unanimously  adopted  by  the  San 
Carlos  City  Council. 
oOo 

Establishment  of  another  high 
school  in  MARIN  COUNTY,  a 
branch  of  Tamalpais  Union  High 
School,  appeared  a  certainty  fol- 
lowing action  of  the  school  board 
in  filing  condemnation  proceedings 
to  acquire  13  acres  adjacent  to  the 
property  in  SAN  ANSELMO  now 
owned  by  the  school  district. 
oOo 

Probable  construction  of  a  new 
business  building  at  Locust  and 
Bonanza  Sts.,  WALNUT  CREEK, 
was  indicated  when  the  owner,  R. 
E.  Gould,  appeared  before  the  City 
Council  aiul  sought  advice.  Gould 
stated  th^  the  plans  for  his  build- 
ing are  now  "on  the  board", 
oOo 

The  start  of  construction  of  a 
new  $25,000,000  plant  for  Colum- 
bia Steel  Company  at  PITTSBURG 
was  a  step  nearer  as  the  Contra 
Costa  County  Board  of  Supervisors 
granted  permission  to  close  a  por- 
tion of  East  Third  Street,  which 
through  the  plant. 


bacteria  and  rot-proof,  holds  joints 
shearproof  and  permanently  bound. 

Designed  for  bondng  woods,  it 
is  easily  mixed  with  cold  water 
and  ready  for  use  immediately 
after  mixing,  he  said. 

"Some  of  the  many  war  uses  of 
this  plastic  resin  which  shows  its 
adaptability,"  Goepel  said,  "include 
gluing  wood  parts  of  gliders,  air- 
planes, life  preservers,  boats  and 
ships,  instrument  and  radio  cab- 
inets. Army  and  Navy  trucks,  and 
other  government  woodworking. 
Increas^  demand  at  that  time 
caused  production  to  be  doubled 
and  then  tripled.  Our  main  cause 
of  worry  was  to  find  a  suitable 
contained  as  a  substitute  for  the 
metal  one  which  was  unavailable. 
After  exhaustive  tests,  a  fibre  can 
was  found.  The  last  of  these  cans 
are  now  being  used  and  a  new 
postwar  metal  can  is  appearing." 
V 

COLUMBIA  STEEL  CO. 

Marion  H.  Freedman  ha.s  been 
appointed  Division  Manager  of  the 
Seattle  office  of  Columbia  Steel 
Company,  a  U.  S.  Steel  Corpora- 
tion subsidiary,  succeeding  E.  J. 
Howay,  who  is  retiring  after  39 
years  of  service  with  the  corpora- 
tion. 

Freedman  started  with  United 
States  Steel  Corporation  in  1920 
in  San  Francisco.  In  1931  he  was 
transferred  to  the  Seattle  office  of 
Columbia  Steel  Company  as  a 
salesman,  specializing  in  tubular 
products.  Subsequently,  he  was 
advanced  to  the  positions  of  As- 
sistant Manager  of  Sales  and  Man- 
ager of  Sales. 


SUMMERBELL  i^OOF  STRUCTURES 

17«6  Thirteenth  St.,  Oakland,  Calif. 


Staedards  Neglect 
Can  Be  Costly 

The  country  was  c&utioned  todaj^ 
by  a  large  branch  of  the  builclinjr 
materials  industry  not  to  plunge 
into  wholesale  erection  of  tempor- 
ary housing  so  that  common  sense 
safety  rules  are  ignored. 

Tragic  and  costly  disasters  may 
result  if  local  ^ovemn^ents  n^lect 
to  enforce  standard  building  sa^e- 
gu^rds  for  f^resafe  and  health-pro- 
tecting construction,  said  Hei^ry  J- 
Schweim,  executive  secretary  of 
the  Gypsum  Association- 
Emergency  hoqsing  me^nt  to  be 
used  only  temporarily  to  help  re- 
lieve the  current  shelter  shortage, 
he  warned,  must  protect  life  and 
health  as  well  as  give  shelter  and 
a  maximum  of  comfort. 

"It  is  imperative  that  temporary 
housing  be  built  quickly  on  a  whole- 
sale scale,  particularly  in  the  big 
cities,"  Schweim  said,  "but  let's 
not  sabotage  our  standards  of  safe- 
ty. Temporary  houses  will,  in  most 
instances,  be  built  close  together 
in  large  groups,  perhaps  danger- 
ously distant  from  adequate  fire 
fighting  facilities. 

"It  is  horrible  to  imagine  what 
the  consequences  might  be  in  the 
way  of  fire  or  epidemic  if  proper 
firesafety  and  health  protection 
rules  were  not  enforced!  One  house 
built  of  flimsy  combustible  mate- 
rial in  a  group  of  such  houses 
might  result  in  the  destruction  of 
all  with  appalling  loss  of  life. 
Their  occupants  would  be  worse  off 
then  even  than  they  are  now." 

The  building  expert  asserted  that 
maximum  firesafety  can  be  assured 
in  temporary  as  well  as  permanent 
construction  through  the  use  of 
noncombustible  materials,  includ- 
ing gypsum.  Furthermore,  he  said 
use  of  Hon  -  forest  products  will 
help  relieve  part  of  the  stress  upon 
the  hard-pressed  lumber  industry. 

In  an  article  prepared  for  pub- 
lication by  E.  H.  Dhein  of  the  En- 
gineering Division,  Office  Chief  of 
Engineers,  U.  S.  Army,  Schweim 
said,  gypsum  was  lauded  for  its 
role  in  wartime  construction,  much 
of  it  of  a  temporary  nature  iden- 
tical with  the  emergency  housing 
now  required. 

Schweim  stressed  that  the  same 
gypeum  products  perfected  to  meet 
the  emergency  requirements  of 
war  can  be  used  efficiently  and 
economically  in  temporary  post- 
war housing.  Among  them  is  fire- 
proof laminated  gypsum  board 
which,  when  treated  with  a  trans- 
parent penetrating  filler,  was 
found  by  the  Corps  of  Engineers 
to  be  a  combination  sheathing  and 
siding  meeting  the  demands  for 
emergency  housing. 


PGE  ANNOUNCES 
$6,000,000  EAST 

BAY  PROJECT 

A  16,000,000  construction  project 
which  will  increase  the  capacity  of 
the  electric  power  facilities  in  the 
East  Bay  area  and  provide  for  fu- 
ture i^rowth  of  demand  has  been 
annoimced  by  A.  Emory  IjVishon, 
Vice  President  and  General  Man- 
ager of  Pacific  Gas  and  Electric 
Company.  During  the  war  period 
the  use  of  electricity  in  Alameda 
and  Contra  CJoata  was  nearly  doub- 
le^.  Transmission  and  distribution 
facilities  were  heavily  overloaded 
to  meet  the  constantly  mounting 
demand  for  power.  The  new  instal- 
lations will  relieve  this  situation, 
permit    the    delivery    of    greater 


Dept  ol  CtHBiBeree 
Booklet  Explains 
CrwHt  Sources 

How  small  businessM  may  ob- 
tain credit  and  capiul  for  sound 
business  ventures  Is  explained  in 
a  bulletin  on  ^'Credit  Sources  for 


Sm§Il  Business"  issued  loday  by 

.    S.    Department    of    Com- 
merce* 


the'  U. 


The  private  commercial  bank  is 

stil}  the  main   source  of  business 

credit,  the  bulletin  says,  and  small 

businesses  have  even  more  reason 

to  turn  to  their  banker  for  credit 

l^elp    than   have    large    companies 

r^  .    .  J   -•  .-t-  ..      i^hfch  have  inpreasingly  relied  on 

Transmission  and  distribution  internal  financing  ^nd  on  the  is- 

fio«   wprA  h*»nv,i^r  ^^..\^^A^A   s^ing  gf  gecuritTes  to  meet  their 

capital  and  credit  needs. 

The  bulletin  discusses  in  detail 
the  types  of  credit  extended  by 
such  diverse  institutions  as  banks. 
■   'H^ 

minimum  the  generation  of  elec-j  sales  finance   conmpanie's,   jniscel- 

tricity  in  the  Company's  East  Bay !  laneous   finance   companies,  insur- 

steam -operated  plants.  |ance  companies,  equipment  manu- 

First   on    the    construction    pro- Uacturers,  wholesalers  and  similar 

frfim  is  a  new  substation  to  be  i  suppliers,  individual  investors,  in- 
novm  as  Moraga  Substation  near  I  vestment  bankers,  corporations 
the  town  of  Moraga  in  Contra  Cos- 1  seeking  affiliates,  branches  or  out- 
ta  County,  at  an  estimated  cost  of  l^ts,  the  Reconstruction  Finance 
$3,368,000.  The  plans  call  for  erec-  Corporation,  Federal  Reserve 
tion  of  a  main  substation  building,  I  Banks,  Smaller  War  Plants  Cor- 
warehouse  and  slK-n  building,  and  }  poration.  Federal  Housing  Admin- 
two   operator's  cottages;  and   the  istration  and  community  industrial 


amounts  of  hydro-electric  power  to  j  industrial    banking    companies, 
East  Bay  users   and   reduce   to  a  I  sm^ll     Iqan     companies,     factors, 


installation    of    transformers,    oil 
circuit  breakers,  synchronous  con- 


development  groups. 

Many  banks  are  now  setting  up 


GROovgR  qui: 

We  announce,  with  regret,  to  his 
many  readers  that  "Groover"  is  ill. 
He  has  "bounced  quick"  in  the  past, 
ancj  ^e  are  hoping  this  is  just  an- 
other "quickie".— The  Editor 
•k    -k    It 


Masons,  Builders 

/I  s  s  0  c  1  a  1 1  OB 
Incorporates 


densers  and  other  electrical  equip-  j  special  small  business  departments, 
ment.  The  station  is  designed  to  according  to  the  bulletin  which 
receive  220,000  -  volt  hydroelectric  j  states  that  in  the  choice  of  a  bank 
power  from  the  Company's  Vaca-  •  the  small  business  man  should 
Dixon  substation  in  Solano  county  i  "choose  a  banker  who  possesses 
and  transmit  it  at  lesser  voltage  to  '  character  and  leadership,  one  who 
the  distribution  substations  in  Oak-  I  is  willing  to  assunie  a  risk  pro- 
land  and  other  East  Bay  centers,  jviding  there  is  a  reasonable  chance 
To  supply  the  new  substation,  a  I  ®'  Tepayraent;  a  progressive  bank- 
new  twin-circuit  transmission  line  ^^'  one  who  is  alert  to  current  in- 
will  be  built  to  carry  power  at  220,- 1  dustr^l  trends,  willing  to  make 
000  volts  from  the  Vaca-Dixon  sub- '  ^^^^  '^r  new  products  and  more 
station  to  Moraga.  The  new  line '  ^")f '^nt  processes." 
with  necessary  switching  facilities  •  «>^°!}  »  banker,"  the  bulletin 
and  other  improvements  at  Vace- !  ^^y?'  knows  that  m  a  world  of 
Dixon  will  cost  approximately  |2,- 1  ^^P^5  change,  nsk  is  a  matter  of 
747  000  '  careful  analysis,  not  merely  of  tra- 

The  new  transmission  facilities  '  ^^  T^T/lnrnmSv' h  .  n  v  .  .       v, 
will   make  available  to  East  Bay  t  ^^^^^3^?"^^  b  a  p  k  e  r  ,  who 
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BURKE  FORM  CLAMPS 


V 

SNAP    TIES  TIMBER    RINGS  CURING   COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

AH  Types  of  Concrete  Construction  Specialties 

W.  J.  PURKE  &  CO.,  lac 

TSO  Br?ant  Street      -      San  Francisco      -      Phone  GArfield  8768 
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■■■HP 


wa«i 


Safety  FINLENITE  Tread 

Steps,  Nozingt,  Platforms,  Sidewvlk  Boxes 

All  Typ««  Gray  Iron  Castmgt 

SAN  FRANCISCO  IRON  FOUNDRY 

(i£AN   FRANCISCO  IRON   WORKS) 

MO   roWjmSEND  STREET i  Phone  POuglas  1175 


^/^ 


Galvanized,  Bright, 
Annealed,  Bethanized 

• 

Strand  and  Tie  Wir«, 

Silver  Star  Bale  Ties, 

Barbed  Wire, 

Spring  Wire 


than  not  is  a  small 
rictwiwi.  v;i4ow.i.oxo  »ii  «^iui.,iuimi  ^uainess  man  himgelf,  may  be  more 
power  supply  from  high-tension  ^^^^^^^  ^^  ^^      ^  of  the  small 

transmission  lines  running  from  the  b^siSess  man  than  the  lar^r  city 
Company  s    Pit    River    generating  ^apk,  the  bulletin  says,  but  some- 
times the  larger  banks  quote  more 
lavorable   rates   and   the   only   an- 
swer is  to  compare. 

Once  the  small  business  man  has 
chosen  a  banker  he  should  consult 


The  Masons  and  Builders  Asso- 
ciation of  California,  Inc.,  as  it 
now  is  known,  vas  incorporated 
under  California  State  law  Oct-  19, 
1945.  At  the  annual  meeting  Dec. 
13,  1945,  the  following  officers  were 
elected:  Wm-  A.  Rainey,  Jr.,  Pres- 
ident; Norman  M.  Johnson,  Treas- 
urer; George  W.  Reed,  Secretary; 
Oscar  F.  Person,  Director;  and  Dan 
Lynch,  Director. 

The  aim  and  purpose  of  the  As- 
sociation is  to  act  as  the  negotia- 
ting bo<Iy  to  settle  labor  disputes 
of  the  bricklayers  and  hodcarriers 
unions  in  CalLfomia,  from  Fresno 
to  the  Oregon  line,  to  assist  in 
training  apprentice  bricklayers,  to 
promote  the  use  of  masonry  prod- 
ucts and  to  improve  the  standard 
of  workmanship  in  the  masonry 
tra^e. 

The   next   regular  meeting  will 
be  held   January   25,   6:80   P.   M., 
at   the    El   Jardin    Restaurant,   22   tTon 
California  Street. 


system  in  Shasta  County  to  Vaca 
Dixon  substation.  The  plans  an- 
nounced are  in  addition  to  work 
already  under  way  involving  the 
expenditure  of  $1  iSBiOOO  for  con- 
struction of  a  substation  near  San 
Leandro,    enlargement    of 


Clare   '^^^  frequently,  visiting  him  at  his 
'  I  office   and   inviting   him   to    return 


mont  Substation  and  improvements   ,C  .r^ojl    .ul  i,,   ^x,"  "  j  ■     ^*'^""' 
in  n«vior,^'«  oioMriooi  ^,«frHhnfinn   ^\^.  ^isit.  the  bulletin  advises,  and 


in  Oakland's  electrical  distribution 
system. 


iRUJin  Pfiinv  compnnv 


MAKES 


FirtE  pniiiT 

4th  &  Addi^nn  Sts  ■  Berkeley  2.  Cuitf. 
Phone-  Bfrkcli:,'  j440 


ilOEVlAlK 


,»afc*ri:;^- 


BETHLEHEM   PACIFIC 


C     O'    A     S     T 


E     E    L 


CORPORATION 


0«n#r«l  0^c«s:  Son   Irancisc^ 


STEft 


District  Offices :  S«att^.  Poftland,  Ips  Anyaitt,  Salt  Lok*  City 

Sf*f '  Plants :  Seottle,  South  Son  FronciKO,  lo*  AnQelcs 

fabricating  Worki :  Soutft  San  Francisco,  Alameda,  Lot  AnQ«l«t 

iyj(J  P^pofi     Seottle,  Poftlood    Son  fiantisco.  lo*  Anfl«l«i 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR   PROMPT,    EFFICIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


Wide,  solidly  welded  steel  diftAfiel  fptme 
assures  adequate  drainage . . .  hinges  concealed 
against  weat^ef  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


•  ABSQLUTiLY  WATERTIGHT 

•  fLilSH  TO  SIDEWALK 

•  GRATING  COVERS  OPTIONAL 

•  FURNISHED   IN  ANY   SIZE 


adds 

"Show  him  around.  Invite  him 
to  look  over  your  books.  Freely 
explain  your  plans  to  him,  especial- 
ly if  they  involve  expenditures  out 
of  the  ordinary.  Do  not  try  to  con- 
ceal difficulties  from  him.  It  is 
part  of  the  banker's  code  not  to 
betray  confidences.  Mutual  frank- 
ness is  the  first  basis  of  good  bank- 
ing relations." 

Business  men  who  can  qualify 
should  be  able  to  turn  to  their  bank 
for  one  of  the  following  types  of 
loans,  according  to  the  bulletin: 
character  loans,  term  loans,  install- 
ment loans,  loans  on  accounts  re- 
ceiveable,  loans  secured  by  ware- 
house and  field  warehouse  stocks 
and  equipment  loang. 

The  ddffiouliy  small  businesses 
often  encounter  in  securing  ade- 
quate credit  is  also  discussMl,  and 
the  bulletin  notes  that  '^small  oon- 
cems  have  often  had  to  resort  to 
the  unsound  practice  of  using  re- 
newable short  -  term  commercial 
loans  for  working  capital,  for  long- 
term  seasonal  capital,  or  even  to 
take  the  place  of  fixed  long-term 
capital." 

In  general,  the  bulletin  says,  the 
business  man  is  justified  in  seek- 
ing a  loan  when  he  can  use  it  to 
cut  costs  or  otherwise  increase  effi- 
ciency by  more  than  the  cost  of  ob- 
taining the  additional  funds,  but 
he  should  not  forget  that  "other 
things  being  equal  the  company 
that  gets  the  credit  it  needs  at  the 
least  expense  wins." 

The  booklet  is  desig^ned  for  wide- 
spread distribution  among  small 
business  men  and  n^ay  be  obtained 
by  ban!??,  or  other  financial  insti- 
tutianfi  wishing  to  di55tribute  it, 
or  by  individuals  themselves,  from  I 
the  Superintendeat  of  Documentg, 
Wa?hiagton  25,  D.  C..  or  from  De- 
partffient  of  Commerce  fteld  oifi- 
ciee  at  15  oents  a  copy. 

V 

It    is    reported   that    electronics ' 
will  cook  your  goose  in  five  min- 
utes. However,  a  slip  of  the  tongue 
will  <J<)  it  even  quicker. 


Electronic  Street 
Lightiiig   Coiitr<il 
Is  AuEounced 


Early 


)roduction  of 


new    Electronic    **Bun    Switch", 


arge  scale  pi 
♦•Bi 

designed  to  control  ptre^t  lighting, 
is  announced  by  The  Ripley  Com- 
pany. ^ 

The  new  units  is  an  answer  to 
the  Utility  Companies'  desire  to 
render  street  lighting  service  which 
insures  the  requir^  illumination 
refamilest  of  fluctuations  in  weath- 
er conditions  and  the  h^ilight  hour. 

The  new  unit  will  be  priced  low 
enough  to  permit  installations  on 
each  light  pole,  thus  eliminating 
heavy  investment  in  series  circuits 
and  heavy  operating  cost*  due  to 
storm  hazaros. 

A  maximum  safety  factor  is  in- 
corporated in  all  components,  prin- 
cipal of  which  are  standard  ampli- 
fier tubes,  a  photo-electric  cell  and 
relay.  These  factors  coupled  with 
special  tungsten  alloy  contacts  on 
the  relay  (ti»e  only  moving  parts), 
insure  the  unfailing  dependability 
and  efficiency  demanded  of  equip- 
ment used  in  the  public  service. 

Under  ideal  conditions  of  day- 
light the  control  provides  a  min- 
imum "lights  on"  period  from  25 
minutes  after  sunset  to  25  min- 
utes before  sunrise  and  adjustment 
is  provided  to  meet  customers' 
specific  requirements. 

Operatins  units  is  compactly 
builf  on  a  cnassis  to  which  the  hous- 
ing is  attached  by  three  schews. 
This  housing  with  chassis  is  fas- 
tened to  a  permanently  wired  base 
with  a  single  SO  degree  rotary  turn 
which  provides  a  perfect  "plug  in" 
connection  and  a  weatherproof 
joint.  A  similar  turn  of  30  de- 
grees in  the  other  direction  easily 
removes  the  entire  unit 

The  housing  is  constructed  of 
non-rusting  aluminum  with  high 
resistance  to  bright  sunlight  and 
other  extreme  weather  conditions. 

The  swivel  bracket  and  the  round 
shape  of  the  housing  permits  di- 
rection of  the  photo-cell  of  each 
unit  to  North  Lij^t  without  inter- 
fering with  symmetry  in  installa- 


FiBERGLAS 
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OrHfA 
FIBtHOLAS 

ii  «  C  9  t 
SHIP  INSULATION 

mm  C19T)IS 

COlO  INSULATION 

HtAT  INSULATION 

leUKB  BfAOfNIMa 

ELiaiKAl  INSULATION 

FiRfufi  rAimcs 

lAMWAK  iftHFeiClNO 


Fqcfory  or  Home 

•Trops  Oust  and  Abroiives 

•  Potented  Fireproof  Adhesive 

•  Highest  Efficiency 

•  Stondord  and  Speciot  Slits 


.  .  .  Oa   CAU      . 


WESTERN   FIBERGLAS   SUPPLY,  LTD. 

719    Bry ;  nt   Str  •■  >f       SUitf  r    5967  '^nn    frn.  «"»'->     /     iiitit'r-ii 


CELOTEX  INSULATION  PRODUas 

Celo-RWck  for  BUfiipMiMliai 

Celo-Sdint  lor  Comi^w^&m  Worli 

€«lotai'  H«iiA»Mrdi 

Harbur  P^pod  Coip.  d  California 
MOTiPHiiat        MMmwm        Si* 
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Cencrfite  Cvllips 
Compressors  Rentd 

PORTABLE  W^M^RS 

Air  Tooif  of  All  iOads 
CLEMENTINA  CO. 

2377  JERKOLD  ATBKOB 
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METAL 


ARISTON 


PkiORiTIES  *^^ 
LONCiRklQUmD 


PAQDUCTJ 


Michel  &  Pfeffer 
Iron  Works,  Inc. 

TENTH  AND  HARRISON  •  SAN   FRANCISCO,.  CAltFORNIA 


:Of«VERT  10 

=LUOBESCBn" 


msm 


TWI8TYES 

TWB  HANDY  EOOMOMICAL  iOOO-Ib   SPREADER  TIE  FOR 

CONCRITl  WALL  CONSTRUCTION 

IMMIDIATE  SERVICE     ALL  SIZES  6?  LUMBER  DIMENSIONS 

MANUFACTURED  TH  SAK  FRA?sfaSCO 

UNiVEIIiAL  P0RM  CUVM^  COMPANY 

333  SEVENTH  ST\ • UNdcAfll  3144  SAN  FRANCISCO 


\\u^f\^MU\1?t^*ilUi\iic. 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  MENTION  TtffiM  IN 
YOUR  SPEOHCAllONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUT  SANISTEFX  MADE  IN  SAN  FRANCBOO 

99  CnflMMil.  9t*  UH 


FACE  2 


►  AILY    PACIFIC    BUILDER 

!^"""'m.,iL_;_^       II  ■        , 


ADTANCE  COMTHUCTldN  REPORTS 


TUESDAY  JANtJARY  15,  1946 


DAILY  PACIFIC  BUILDER 

Imtfd  Every  Moming,  Except  Saturday,  Sunday  and  LagaJ   Halldaya 

Paclffc  Ooaalj  Mamtaiaiag  a  complete  news  reportinji^wSrtoe 

coverlnj:  all  principal   buiicimg  aod  enjtneermg  proJecU: 

'?.«^J^iJ&i^"*''I  2.  19*.  with  Laraen'.  Idvan'c^' 

Conatoi^Jon  Repoaa.  A  Lcg:al  Newspaper  of  gao- 

•«*  c*50uUUan  aa  defla«d  by  tlie  SupeilOT 

VOUTt  Of  San  Fraadaco  County. 

•,««  u  -♦•..  •«<i   *U8SCRlPTION  RATES: 

$3.00  per  Month;  930  per  Year  (Payable  In  Advanca).  SIngIa  Copy,  fta 

Hntered  M  Second-CIaaa  matter  July  25,  1907.  at  the  p<%Bt  offlca 
at  San  Franclaco,  California,   under  the  Act  of  March   3.  lgI9 

PnbliiliMi  by 
STARK-RATH  PRIN-fTNG  «  PUBLISHING  CO      «^» 
Undl€»r  a  management  agreamert  with 
F.  W   DODGE  CORPORATION,  Ownar 

0.  E.  McQAVRAN    Editor  J.  E.  OOQERS,  AdvartJeJng  Manafar 

465  Tenth  St,  San  Frandsco  3  TeLj  MArket  7110 


BUILDING  SECTION 


Public  BuUdingrs  Adminlatration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  interior  painting  and  mis- 
cellaneous repairs,  U.  S.  Post  Office. 
Ontario,  Ore.  ^ 

January  15,  1946 
CONTRACT  AWARDED 

DOUGLAS.  Ariz.— R.  A.  Newman. 
McMmnviUe,  Ore.,  at  «2990,  awarded 
contract  by  the  office  of  the  district 
engineer,  Federal  Works  Afancy 
Public  Buildings  AdmlnistraUon  8SB 
U.  S,  Appraiser's  Bldg.,  San  Fran- 
cisco, for  interior  painting  at  U  S 
Post  Office,  Douglas,  Ariz.  7 

January  15,  1M6 
BIDS  REJECTED 


Board  of  Supervisors,  for  am  addition 
to  the  existing  courthouse  In  Rlvek-- 
slda  for  the  County  of  Riverside; 
estimated  cost,  $305,000.  The  addlUon 
will  join  the  present  courthouse  build- 
ing on  the  Orange  St.  side,  replacing 
the  old  JalL  The  new  structure  will 
be  three  stories  in  height,  of  brick 
and  concrete  construction,  with  ap- 
proximately 30,000  feet  of  floor  space, 
and  will  house  an  enlarged  and  mod- 
ernized county  jaiL  13 

_^  January  13,  1948 

CONTRACT  AWARDED 

SAN  FRANCISCO —The  Bethlehem 
Steel  Co.,  Shipbuilding  Division,  20th 
and  IlUnois  Sts.,  and  Moore  Dry  Dock 
Co.,  Balfour  Bldg.,  awarded  contract 


the  district  engineer,  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,   for   Interior   and   ex- 


{r'Hf'    '^iSll'f    "„«„,^f'    °«"*    BIDS   WANTEO-toTe'^OPEN 


3427  for  repairing  and  drydocklng  of 
fireboata  for  Fire  Department  13 

January  15,  1946 


NEWS  INDEX 

For  oonvanlant   referenoa,  n«%va 
report  In  this  section  ars  olasal- 

fled  as  follows: 
Apartments   _«____________ 

Mortuaries 

Churches  _______________ 


FactoHea  and  Wirshnus—  _ 
FJatt 


Garage*  A  Service  Statlona_ 

Federal    Buildings 

Club  Buildings  —_—__»«»_ 

Hospitals . 

Hotala 
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Ice  and  Cold  Storage  PlaAta.  11 

Power  Plants , It 


Pub    Bldgs..  Firehe 

Residenoae    

Schools 


Jails  IS 

14 

18 


Banks.  Storea  and  Offloaa  __  16 

Theater*    .  %J 

Wharves  and    Dock*     -  'if 

Miscellaneous  Con«tfHjotiw> It 

Miso.  Supplies  and   Matarlala  SO 


tlon  of  a  2-8tory  reinforced  concrete 
factory  building  on  a  site  bounded 
by  Wilmington  Ave.,   Randolph  Ave 

lia  era       A  «»A         T *   ^   _       .  *^  ' 


Kellogg,  Idaho,  were  rejected. 

R  A.  Newman,  McMlnnvillo,  Ora., 
at  12710,  submitted  the  previous  low 
bid.  The  work  will  be'  readvertlsed.    7 

January  15,  1946 
CONTRACT  AWARDED 

HILLSBORO,  Ore.— The  Tri-Stata 
Painting  Co.,  Portland,.  Ore.,  at  |1217, 
awarded  contract  by  the  office  of 
the  district  engineer,  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg.,  i 
San  Francisco,   for  Interior  and   ex 


JANUARY  22,  10  A.  M. 

AIRPORT  BUILDING 

NAPA,  Napa  County,  Calif.  Napa 
County  Airport,  five  miles  south 
of  Napa. 

Construction  of  temporarj'  adminis- 
tration building. 

Owner— County  of  Napa,  R  A.  Doi- 
larhide,  county  clerk,  Courthouse, 
Napa. 

Architect— Russell  Gueme  de  La.ppe, 
Hotel  Claremont,  Berkeley. 
Plans    and    specifications    may    be 


January  15,  1946 
BIDS  OPENED 

PREFABRICATED   BUILDING 
CONCORD,   Contra  Costa  Co.,  Calif. 

East  Street. 
Construction  of  prefabricated  school 
building   on   concrete   foundation 
cuad  floor  at  Williams  Elementary 
School. 
Owner — Concord   Elementary    School 
District,   WlUow   Pass   Rd.,   Con- 
cord. 
Architects— D^gon  &  Schmidts,  2068 

Allston  Way,  Berkeley  4. 
Low  Bidder — C.  F.  Parker,  1644  Mon- 
terey Blvd.,  San  Francisco,  |93,- 
927. 
Complete  bids  were : 
C.  F.  Parker,  San  Francisco,  $93,927. 
M    J.    lOng,    Inc.,    San    Francisco, 
195,847. 

William  M.  Greuner  Jr.,  BaikalaT, 
196.720. 
Willis  F.  Lynn,  Berkeley,  $98,400. 

•     16 


SUB  -  BIDS  WANTED 


Qmn. 


«».  C::rs:r;;;-rrT.:;^r„:™rr,.^•^rr:: 


^?rf  ?'1f*"  ®**^f**»"  «*«*•  Hoap..  Stockton;  Bids  epan  Jan  &  2M  P   •« 


2^«  f  S.t.?°^^  ^"'  •*'  ^""  Bldg.'.-S-F.':S"brrk'  5)5"  054, 

JJTk.  cS^^  5f  **^***°   ^^'  ^  F^clsco   (GArfleir«79T 

M.  ^  K.  C-onx.  200  Financial  Center  Bldg..  San  Francisco  (KXbrcK,k  7624, 


P.    M. 


^vt  ^_?^'^'  ^  J'laancial  Center  Bldg.  s.   F    (Ebrook   7es4) 

^J    Am.>^o^       ;  ^  S^^to"   Ave.  San   Jose  4    (BAUasi  2602) 
S.  J.  Amoroso  Constr.   Co..  2100  Oakdale  Ave..   S.   F    (Mission   1^ 
Harry  J.  Oser  and  Joe  Gerrick  &  Co..  1119  Hobart  Bide    q   i    rTirf^,^,. 
Clinton  Oonstr.  Co..  923  Folsom  St,  San  ^^isco   flutter  34^  ""* 


Gage  Ave.,- Los  AngeleT  County    fo";  ferior  ^intine    U     S     Po«t    OfffnV  T'^'*^*^  '^°°^  *^«  °"i<=«  ^^  ^*  «>"«- 

111'  Ir  H°L^'^^P^^^  ^^'P'  ^i*^«"  Hms'borrore.^'  "'    Office,    ty  clerk  upon  deposit  of  |16.         •     13 

III.    The   building   will    be    600x260   ft,  " 

in    area.    Plans    prepared    bv    Archl-  t«».,«,..,  ir  la^a  January  15,  1946 

tect  Adrian  Wilson,  Architects' sSg  ».oe  «.  ..^,.^  ^^"^^  ^^'  ^**«     !  PREPARING  PLANS 
816  W.  5th  St,  Los  Angeles.                 4 


CHURCHES 


^  January  15,  1946 

\;ONTEMPLATED 

CHURCH  WING  Cost,  $35,000 

BURLINGAME.  San  Mateo  Co..  Cal. 

Construction  of  new  wing  to  Include 

offices,  three  addl.  Sunday  school 

classrooms  and  a  new  kitchen. 
Owner — St    Matthew    Episcopal    Ch., 

Baldwin    and     El     Camino    Real, 

Burlingame. 
Architects— Weihe.  Fricke  and  Kruse. 

251  Kearny  St..  San  Francisco.    3 


FACTORIES  AND 
WAREHOUSES 


January  15,  1946 
CONTeMPLATED 
EXPAND    PLANT  ( 

SUNNYVALE.  Santa  Clara  Co.,  Cal. 
Extensive  expansion  of  present  plant 
Owner— Libby.  McNeill  and  Llbby 
Canning  Co.,  N.  Pastorla  and 
Evelyn  Ave.,  Sunnyvale. 
Architect — Not    Announced.  /  4 

January  15,  1949 
PLANNED 
PLANT  ADDITION 
YUBA  CITY,  Sutter  County,  Calif. 
Construction    of    cold    storage    plant 

addition. 
Owner — National  Ice  &  Cold  Storage 

Co.,  340  Bridge,  Yuba  City. 
Architect — Not  announced.  4 


EI    CFNTRO    T^r^PHoin.    r^   u.       j  COURTHOUSE  Cost    $800,000 

AiT  K?/^  ^'  ^^'P^^^^  00.,  Calif  —  I  SANTA  CRUZ.  Santa  Cruz  Co..  Cal. 
thP  oi^f./o^'Thf  ST'^^^''  J  by  j  construction  of  relnf.  concrete  one- 
the    office    of    the    district    engineer,  story    U  -  shanpd    mnntv    mnrt- 

Federal  Works  Agency,  Public  Build- i         house  ^  ^ 

lri!a.t'^°'Jr,!f*'^"=°°'  ^^•.  ®-  Ap- I  Owner-County  of  Santa  Cruz,  Court 
praiser'8    Bldg.,    San    Francisco,   for  House,  Santa  Cruz 

?o?."°J".  ?f ^**?>^  and  plastering  re-, Architect-Chas.  Butner,  7  Wlnham 
pairs  at  U.  S.  Post  Office,  El  Centro,  st,  Salinas  13 

have  been  rejected.  I  1_ 

R   A.  Newman,  McMinnville,  Ore.,  | 

at  $6669,  submitted  the  previous  low  i  |  a Dircir\CMr>cc 

bid.  The  work  will  be  readvertlsed.    7  i     ^  t^X^UJtJ^K^t^ 


January  15,  1946 


January  15,  1946 


January  15,  1946 
BIDS   OPENED 

TERMINAL  ISLAND,  Los  Angeles 
Co.,  Calif -Fred  D.  Kyle.  39  Con|ress 
St.  Pasadena,  at  $36,663,  submitted 
the  low  bid  to  the  U.  S.  Navy,  Public 
Works  Office.  U.  S.  Naval  Base.  Ter- 
minal Island  (San  Pedro),  January 
11,  for  the  construction  of  a  one-story 
pipe  and  bar  storage  shed  at  the  U  S 
o  *^^L  Shipyard,  Terminal  Island  ';  ■ 
Specification  No.  17294,  NOy  13120.      4  ' 

January  15,  1946 
BIDS  OPENED 

TERMINAL  ISLAND,  Los  Angeles 
Co..  Calif.— Fred  D.  Kyle  Co.,  39  Con- 

fL^^t,^^'    .Pasa<lena,    submitted    the    ficer  In  charge  of  construction,  Pub 
low  bid  on  Item  (1)  at  $42,424,  and  C.    lie  Works   Department,    Mare  Island, 
w^   unver,    inc.,    submitted    the    low    under  Contract  NOy  13295,  Spec.  No. 
bid  on  item  (2)  at  $52,162  to  the  U.  S.  i  17459,  for  the  construction   of   build-    , 
wavy     Public    Works    Office,    U.    S.  !  ings    and    services   for    reserve    fleet  )  1 
pIfU*\  Base,    Terminal    Island    (San  !  berthing   at    the    Mare    Island    Naval  |  - 
i^earo),  January  11,  for  the  construe-  |  Shipyard.  Mare   Island.  !  January  15,  1946 

K   n!i.°"®"^  ^^  ^**®®*  ™®^i  8tor-        Work    involves    construction    of    a  '  PREPARING   PLANS 
^^^H  Hi        •  ^\  ^^  ^-  ^-  Naval  Ship-  |  pump  house  and  steam  plant,  a  fan-    SCHOOL    BLDG.  Cost    $170,000 

N     i7292"Nn^    Island ;   Specification  I  erattng  sUtlon,  an  electrolyte  pump   TULARE.   Tulare  Co.,  Calif. 


January  15.  1946 
BOND    ELECTION 
JUNIOR  HIGH  SCHOOL,  ETC. 

Cost  $424,000 
ANTIOCH,   Contra  Costa  Co.,   Calif. 

Calif. 
Construction      of      new      elementary 

school   building   and    addition    to 

present  combined  junior  and  se- 

nolr  high  school. 


Danforth   Building,  Oakland;    Bids  open  January  21 
Stolte.  In^    8451  San   Leandro  St.  Oakland    (TRlnidad  1064) 
Skaul  Constr.  Co.,  1630  Webster  St.,  Oakland   (GLencourt  7^0) 

^'*V^*'T'"'   ^^'^ry-  S»"   '^rancl^x,:    Bid.  open  January  IS,  »  P.  M 
?«.r  Y  .    °*^  fL^''''^    ^^  ^''*^*^   S^'  S    F.   (GArfleld  2444) 

R   f  Cui.^''478^..';''*'*l  ^''^''   ^   ^^^^°    ^^^''^^'^^   2^0«> 
R  A.   Cu  1«Q.   478  Jackson   Street.   San   Francisco    (SUtter   1951) 

M   f\r^      ^^'i?*   ^''''~"    ^'-    ^*"    Francisco    (EXbrook    9857) 

M.  &  K.  OoiT>..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 

A^Nelflon.   Inc.,  242  Ocean  Ave.  San  Francisco   (DElaware  om) 


Owner-52SoS^Uve     Oak     Unified    ''''"^J^lTr.^'^^',,'*^  '^'  ^^  ^-  '^*^-'  ^^"»y*"*'  ^an   Frsnolsoo;   Bid.  open 
School   District    1500  D    St.,   An-  |     ^g    i^t^„    r         ^^   "1__ 

^.K     ♦      5'  I^'  ^^  ^^^^^^^  St.,   San  Francisco    (UNderhill   8209) 

M   A^K^^rtr^  ^T'"-  ^'^  ^'""'^   ^'     ^"   Francisco    (MArtcet  8310) 
M.  &  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 

iTrT-it^*  wff  ^aTL  ^*'-  ^^   ^"**  ^'^»'   S    ^    (EXbrook   6905-7054).  " 
Marrett  &  Hilp.  918  Harrison  St.  San  Francisco   (DOuglas  0700) 
Clinton  constr.  Co.,  923  Folsom  St..  San   Francisco   (SUtter  3440) 
A.  Famell  Blair.  9  Main  Street  San  Francisco   (TUkon  0390). 

Exterior  Alterations,  Southern  Pscific  Hospital,  San   Francisco;    Bids  opan 
January  21,    Noon.  *^ 

Swtnerton  A  Walberg  Co..  225  Bush  St..  San  Francisco   (GArfleld  2980) 
K.  A.  Cullen,  478  Jackaon   St,  San   Francisco    (SUtter  1961) 
Rademanfl-Glusto,  40  Rlngold  Street.  San  Francisco    (MArket  8151) 


tloch. 

Architect— Ernest   J.   Kump   Co.,   251  j 
Kearny  St,  San  Francisco. 
The  school  district  will  vote  March 
1  on  a  proposal  to  issue  bonds  In  the 
amount   of  $500,000  to   finance   con- 
struction. •    15 


BID    OPENING     POSTPONED  I  oSf  TiM^-'J^P^ 

MARE  ISLAND.  Solano  Co.,  Calif.  ^"f.^'J^J,'^^"^  PLANS 
-Until  February  1,  11  A.  M.   (bid  op-  ^^^ODEL  STORE 

I  ANTIOCH,   Contra.  Costa   Co. 

are  store 
building. 

Architect— Elizabeth    H.    Witkin    2712 
Shasta   Road,   Berkeley.        ♦   •     14 


ening  date   postponed   from   January  ;  ^''' ^^VV"'  ^ontra,  (Josia   Co.,   Calif 
14)   bids  will  be   received   by  the  of- 1  ^^™**<i?l.*"'*  a^<i  to  hardw 


3\^  IiH-t JIL  J 


No.  17292,  NOy  131 18 


GARAGES  AND 
SERVICE  STATIONS 


January  15,  1946 
PLANNED 

COLD  STORAGE  PLANT 
YUBA    CITY,    Sutter    County,    Calif. 

Between  Reeves  Ave.  and  Bridge 

St,   along    Sacramento    Northern 

trackage. 
Construction    of    cold    storage    plant 

(125x600  ft). 
Owner  — c/o    A.     D.     Atterbury,     736 

Bridge  St.,  Yuba  City. 
Architect — Not  announced.  4 


Januar>'  15,  1946 
BIDS    IN— HELD    UNDER 
ADVISEMENT 
MECHANICAL  WORK 
SAN    JOSE.    Santa    Clara    Co.,    Calif. 
Cor.  Phelan  Ave.  and   Senter  Rd. 
All    mechanical    work    for    the    con- 
struction of  a  reinforced  concrete 
fruit  and  vegtable  cannery,  con- 
sisting of  a  main  manufacturing 
building,  a  boiler  house,  finished 
stock   warehouse   and    cold   stor- 
age   unit    The    mechanical    work 
win    Include    heating,    plumbing, 
wiring,  fire  protection  and  power- 
house equipment 
Owner— Beechnut  Packing  Co.,  Cana- 

johare,  N.  Y. 
Architects— Binder  Sc  Curtis,  86  W. 
San  Carlos  St.,  San  Jose. 
Bids  received  January  12,  S  P.  M., 
for  the  mechanical  work,  together 
with  general  construction  bids  re- 
reived  January  8.  have  been  for- 
warded to  the  Beechnut  Packing  Co., 
Canajohare.  N.  Y.,  for  consideration 
and  an  announcement  la  not  expected 
before  Thursday  or  Friday  of  this 
week  •     4 


January  15,  1946 
CONTRACT    AWARDED 

LOS    ANGELJCS   COUNTY,   Calif.— 

Myers  Bros.,  3407  San  Fernando  Rd., 
Los  .\ngelas.  at  $376,000,  have  bean 
awarded  a  contract  for  the  consruc- 


January  15,  1946 
BIDS   POSTPONED   UNTIL 
JANUARY  15,  2  P.  M. 
GARAGE    AND   SALES    BUILDING 
MILL  VALLEY,  Marin  County,  Calif. 
Comer  Blithedale  and  Sycamore 

t3ul. 

Construction  of  one-story  concrate 
and  wood  garage  and  sales  build- 
ing (10,000  sq.  ft)  and  steel  serv- 
ice  station. 
Owner— Tamalpals  Motor  Sales  Co., 
Oliver  SoUom,  Ford  Motor  aaant 
Mill  VaUoy.  ^      ^ 

Architect  —  Whifield     H.     Hyde.     706 
Butler  Bldg.,  Stockton  and  Geary 
Sts.,  San  Francisco. 
Bid    opening   date    postponed    from 
January  14,  4  P.  M. 

Bids  will  be  opened  on  second  floor. 
City  fiall.  Mill  Valley. 

The     following     contractors     have 
taken  out  plans: 

De  Lucca   &  Son,  1745   Filbert   St., 
San  Francisco. 

Litchfield     Construction     Co.,     271 
Francisco  Blvd.,  San  Rafael. 
John  Rocco,  415  4th  St,  San  Rafael 
Younger  Construction  Co.,  575  Mls- 
-sion  St,  San  Francisco. 

Parker,     Steffens     &     Pearce,     125 
South  Park,  San  Francisco 


house,   two   toilet   buildings,  an   ela-  !  Construction    of    16  -  classroom    ele- 
vated     concrete     deck,      11      storaga  j         mentary  school   building, 
tanks,    two   warehouses   and   all   ma-    Owner  —  Tulare  Elementary  School 
chanical    and    electrical  servlcea   for  i         District,   Tulare. 
reserve   fleet    berthing.    Spaclflcatlon  j  Architect  —  Frank    Wynkoop.    Stoner 
No.  17459  and  other  bidding  Informa-  ;         Bldg..    Bakersfield.  •  15 

tlon  may  be  obtained  on  application  

to  the   Bureau   of  Yards  and  Docks,  j  January  15.  1946 

Navy    Department    Washington    26.  |  PREPARING   PLANS 
D.  C,  or  the  officer  In  charge  of  con-  1  SCHOOL  ADDN.  Cost.  $233,036 

struction.  Public  Works  Department,  1 LODI,   San  Joaquin  Co.,  Calif. 
Building  47,  Mare  Island  Naval  Ship-  1  Construction    of    physical    education 
yard,  Mare  Island,  Calif.  I         plant   and   gjmnasium. 

Deposit   of  check  or  postal  money  j  Owner — Lodi  Union  High  School  Dis- 
order  for   $50,    payable    to   Chief    of  ,         trict,  Lodi.        ^ 
the  Bureau   of  Yards  and   Docks,  Is  1  Architect— Peter  L  Sala,  2130  North 
required  as  security  for  safe  return  *         Commerce  St.,  Stockton.      •        15 
of  each  set  of  bidding  data.  '  

Plans    and    specifications    will    ba  \  January  15.  1946 

available  for  distribution  shortly.  PREPARING    PLANS 

The      following     contractors     have !  SCHOOL  ADDN.  Cost.  $.««2.000 

been  invited  to  submit  bids:  i  MADERA   Madera   Co    Calif. 

Barrett    &   Hilp,    918   Harriaon   St,  I  Construction   of  new  auditorium   ad 


ditional  classrooms  athletic  field 
bleachers  at    high    school    bldg. 

Owner — Madera  Union  High  School 
District   Madera. 

Architect — Frank  Wynkoop  &  Asso- 
ciates 821  Market  St.  San  Fran- 
cisco. •  15 


January  15,  1946 


San  Francisco. 

M.  &  K.  Corp.,  200  Financial  Cen- 
ter Bldg.,  San  Francisco. 

Parker,  Steffens  &  Pearce,  135 
South  Park,  San  Francisco. 

Moore  &  Roberts,  693  Mission  St, 
San  Francisco. 

Johnson,     Drake     &     Piper,     1736 

Franklin  St,  Oakland.  i ,  «va,  o.r^rtco 

A.  J.  Hopper  Co..  243  Langton  St,  ;  LOW  BIDDER 
San  Francisco.  SCHOOL  ADDITION 

Lawrence  Construction  Co.,  3020  V  ;  SAN  BRUNO.   San   Mateo  Co.,  Calif. 
St     Sacramento  .Construction  of  one-story  frame  and 

M    J.  King,   Inc.,   132  Franklin   St,'         stucco  addition    (six   classrooms) 
San  Francisco.  '         ^^  *^®  Edgemont  School. 

T>ef<»r  Tfiowit  «;nnR  Co    442  Post  St   '  Owner — San  Bruno  Elementary  School 
Howes  &  Whltaker.  626  Russ  Bldg.,    gan  E^^d^Io  I         district 

San  Francisco.  'Robert    McCarthy    Co.,    1068   Kirk-  I  Architects-Masten  &  Hurd,  407  San- 

ham  St.,  San  Francisco.  i         some  St,  San  Francisco. 

Louis     C      Dunn,     799     Monadnock   Low  Bidder— Peter  Sartorio,  262  Clem- 
Bldg     San  Francisco.  i         entlna  St..  San  Fra,ncisco,  $82,468. 

J.    'h.    Pomeroy    &    Co.,    Inc.,    338  I     A  contract  will  be  awarded  the  low 
Montgomery  St,  Seui  Francisco.  (bidder  on   the  basis  of  accepting  re- 

Healy  -  Tlbbitts     Construction     Co.,  j  inforced   concrete  and  panel  heating 
1100  Evans  Ave.,  San  Francisco,  and  'and  omitting  window  shades. 
Duncanson-Harrelson    Co.,    De  Young  ,     Other  bidders  were: 
Bldg.,  San  Francisco.  •        i     S.    J.    Amoroso    Construction    Co., 

Bldg.!    San    Francisco.  •     •  7  ,$82,980. 

*  '      M.  J.  King.  Inc.,  $90,721 


John  Leibert  &  Son,  211  Albert  St, 
San  Rafael. 

M.  J.  King,  Inc.,  231  Franklin  St., 
San  Francisco. 

Stolte.  Inc.,  8441  San  Leandro  St., 
Oakland.  •     g 


7— FEDERAL  BUILDINGS 


January  15,   1946 

COMPLETING     PLANS 

COLD  STORAGE  BLDG. 

Cost,  $125,000 

SAN  JOSE.   Santa  Clara  Co.,   Calif. 

Construction  of  two  32-degree  cold 
storage  buildings  (48xl30-ft.  ea.) 
with  capacity  of  70.000  field  box- 
es and  one  mechanical  equipment 
building  to  house  refrigeration 
equipment;  wood  frame  and  con- 
crete tile  construction ;  concrete 
slab  floors  and  foundations,  cork 
lined  walls,  wood  roof  trusses, 
composition   roof  covering,   etc 

Owner— Tri- Valley  Packing  Assc-ia- 
tion.  P.  N.  Mark,  general  man- 
ager, San  Jose. 

Engineers — J.  M  Montgomery  A  Co. 
Inc..  306  W  3rd  St,  Los  Angeles. 

Contractor— Vem  R  Huck.  3021  Ro- 
wena  St,  Los  Angeles. 
Construction  will  start   in  30  days. 

4 


10— 


HOTELS 


I 


Moore  &  Roberts,  $91,364. 
Midstate   Construction    Co.,   $92,483. 

•    15 


January  16.  1946 
CONTRACT   AWARDED 

ONTARIO,  Ore.— R  A.  Newman, 
McMinnville.  Ore.,  at  $1361.  awaided 
contract  by  the  office  of  the  district 
engineer.     Federal     Works     A«ancy. 


UNIFORM 


D  E  P  E  N  C  ^  • 


January  15,  1946 

BIDS  IN— HELD  UNDER 

ADVISEMENT 

ALTER  HOTEL 

SAN  FRANCISCO.  340  Stockton   St. 

Interior  and  exterior  alterations  and 

additions  to  Hotel  Drake   -   Wll- 

shirre  building. 
Owner— J.   B.   Qulgley,   Hotel   Drake- 

Wllshlre. 
Plans    by   Walter   M    Ballard   Corp., 

Hobart   Building. 
An    announcement    is    expected    in 
about  one  week.  •     •  10 


January  15,  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  ADDN.  Approx.  Cost  $75,000 
SALINAS,    Monterey    County.    Calif. 

Fresmont  School 
Construction    of    school    addition    to 

contain  eight  classrooms. 
Owner  —  Allsal    Union    Elementary 

School  District,  Salinas. 
Architect— William  Henry  Rowe,  214 

Front  St,  San  Francisco.        •    15 


January  16,  1946 
WORK  STARTED 

SANTA  BARBARA.  Calif.— Robert 
D.  Paterson,  1911  San  Andrea  St. 
Santa  Barbara,  has  started  work  on 
construction  of  a  two-story,  S4-unlt 
motel  to  accommodate  150  persons  at 
the  northeast  comer  of  Cabrtllo  Blvd. 
and  Chapala  St,  Santa  Barbara,  for 
Oaorge  Oage,  et  al;  aatlmatsd  cost, 
$150,000.  The  building  will  be  frama 
and  stucco  construction,  L-shaped. 
143x260  feet  In  area.  10 


January  15,  1946 
BIDS  WANTED— TO  BE  OPENED 
JANUARY  30,  8  P.  M. 
SCHOOL  ADDN.  Approx.  Cost  $16,000 
SALINAS,    Monterey    County.    Calif. 

Fremont  School 
Construction  of  one-story  frame  and 

stucco  elementary  school  addition 

to  contain  two  classrooma 
Ownjpr  —  AlisaJ    Union     Elementary 

Sch(X)l  District,  Salinas. 
Architect — William  Henry  Rowe,  214 

Front  St.,  San  Francisco. 
Plans  and  specifications  may  be 
obtained  from  the  architect's  office 
or  from  the  office  of  the  school  prin- 
cipal, Fremont  School,  Del  Monte 
Ave.  and  Williams  Rd.,  Salinas,  upon 
deposit  of  $20. 


Two   Bridflea.  San   Joaquin   County;    Bids   close  January  23,   2   P     M 
Carl  N  Swenson   Co.,  o55  Stockton   Ave.,  San   Jose  4    (BAllard   2602) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 


M. 


Laboratory    Bldg.,    Moffett    Flald;    Bids   dose   January   30,   3   P. 
Erbentrault   &    Summers,    446    Sixth    St.    San    Francisco    (MArket    8310) 
Peter  Klewlt  Sons  Co..  442  Post  St..   San  Francisco    (EXbrook  5736). 
Carl  N.  Sivenson  Co.,  365  Stockton  Ave.,  San  Jose   (BAllard  2802 » 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  6905  or  7054). 


Januarv   i5,   1946 
BONO    ELECTION    SCHEDULED 
ELEMENTARY   SCHOOL  BLIX^r 
Replace  present  Washington  elemi'n- 
tary  school  building   with   a   niw 
school    plant    to    be    earthquaJce- 
proof,   and    including  nine    regu- 
lar classrooms,  one  kindergarten, 
one  auditorium  with  stage,  cafe- 
teria, principal's  office,  teachers' 
room,  nurse's  room  and  textbook 
and  supply  room. 
Owner — Petaluma    Board    of    Educa- 
tion,   Supt    of    Schools.    Fair   St.. 
Petaluma. 
Architect — Not    Announced. 

Bond  election  in  tentatively  sched- 
uled for  February  19.  •  15 


Alter  Loft  Bldg.,  1244  Larkin  St,  San  Francisco;  Bids  open  Jan.  17,  1:30  PM 
15  I      Henry   Artan,    4142   Geary    Blvd.,    San    Francisco    (BAyvlew    5797). 

Warehouse,  8th   and   Ohio,   Richmond,    Bids  open    January   25,   10   A     M. 
MacDonald,  Young  &  Nelson,  127  Montgomery  St..  S.  F.    (SUtter  8296 >. 
Clinton  constr.  Co.,  923  Folsom  St.  San   Francisco   (SUtter  3440) 
Jas.  I.  Barnes  Constr   Co.,  941  Russ  Bldg..  S.  F  (EXbrook  6905  or  7054) 
Erbentraut  &  Summers,  446  6th  St,  San  Francisco   (MArket  8310). 


January  15.   1946 

COMPLETING    PLANS 

SCHOOL  BLDG.  Cost.  $89,500 

PLEASANTON,    Alameda   Co.,   Calif. 

Construction  of  school  building  con- 
taining 10  classrooms,  lavatory 
facilities  and   admin,    offices. 

Owner — Pleatsanton  Joint  School  Dis- 
trict,  Pleasanton. 

Architect- Ernest  J.  Kump  Co.,  251 
Kearny  St,  San  Francisco.     •  16 


Nursery  and   Residence,  Valencia  St,  S.   F.;    Bids  open  Jan.  24,  1    P.   M. 
A.   J.  Hopper  Co.,  243  Langton   St,   S«ui   Francisco    (MArket   7070). 
Rademanni-Glusto,   40   Ringold   Street,   San   Francisco    (MArket  8161). 


Theater,  Garfield   Bldg.,  Market  St..  S.   F.;    Bids  open  January  15. 
A.  J.  Hopper  Co.,  243  Langton  St.  San  l«"rancisco     MArket  7070). 


Bldgs..   Services.    Reserve    Fleet    Berthing.    Mare    Island;    NOy    1J295;    Spao. 
17459;    Bids  open   February  1,  11:00  A.   M. 
Jas.  I.  Bamee  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6906-7054). 
Moore  &  Roberts.  693  Mission  St.  San  Francisco   (GArtleld  8579). 
Peter  Klewit  Sons  Co.,  442  Post  St,   San   Francisco   (EXbrook   5736). 
Peter  Klewit  Sons   Co..  441   Post  St,   San    Francisco    (EXbrook  5736). 
Barrett  &  Hilp,  918  Harrison  St.,  San  Francisco   (DOuglas  0700). 

-f 


Garage  and  Auto  Sales  Bldg.,  Buriingamo;   Bids  open  Jan.  18,  3  p.  M. 
Parser,  Steffens  A  Pearce.  135  South  Park,  S    F.   (EXbrook  6638). 


January  15,  1946 
TO  PREPARE  PLANS 
SCHOOL  BUILDING 
CHICO.  Butte  Co..  Calif.  Hooker  Oak 

School. 
Construction  of  school  building. 
Owner — CHilco    Board    of    Education, 

F.    F.    Martin,    superintendent    of 

schools,  Chico.  I 

Architect — Charles   F.  Dean,   Califor-  j 

nla  State  Life  Bldg.,  Sacramento.  J 

15 


COIVTRACTORS—Save  Money  and  Time       • 

BV    usi4e  "" 

QUANTITY  SURVEYS 

165  JESSIE  STREET  -         SUtter  83tP 


SAN  FRANCISCO 


PREPARED  BY 


LcROY    SERVICE 


January  15,  1946 

PREPARING    PLANS 

SCHOOL  ADDITIONS  . 

MOUNTAIN  VIEW,  Santa  Clara  Co.,  i 
Calif.  j 

Construction  of  school  addition  to 
provide  5200  sq.  ft.  of  floor  space, 
cost  $44,000;  additional  class- 
rooms, 4200  sq.  ft.,  cost  $33,000, 
and  gymnasium  addition,  cost 
$47,000. 

Owner — Mountain  View  Union  High 
School,  Mountain  View. 

Architect— Birge  M.  Clark,  310  Uni- 
versity Ave.,  Palo  Alto.  15 


January  15,  1946 

PREPARING  PLANS 

SCHOOL  BUILDING       Cost.  $158,000 

PLEASANTON.   Alameda   Co.,   Calif. 

Construction  of  new  school  building 
to  contain  14  classrooms,  cafe- 
teria, auditorium,  library,  admin- 
istration building,  etc. 

Owner — Pleasanton  Joint  School  Dis- 
trict Pleasanton. 

Architect— Ralph  N.  Kerr,  308  Broad- 
moor Blvd.,  San  Leandro.  15 


There 


no 


•^ 


for  good 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JABLS 

January  16,  1946 
PLANS  COMPLETED 

RIVERSIDE,  Calif .  — Architect  Q. 
Stanley  Wilson,  3681  6th  St,  River- 
side, has  completed  preliminary  plana, 
which    have   been    approved    by   the 


MacDONALD,  YOUNG  &  NELSON 
General  Cmitractors 

Specmlizinij;  in  Induftria!  an<!  Coimnfi  rkJ 


••^r? 


GRAEME  K.  MaeDONALD 

DALLAS   YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY  STREET 
S4N   PRAXClflCO.   CALP*. 
PHONE— SUTTER  82»6 


.land  here's  where  we've 
planned  Ulephom  outfefc* 


murnmcm*'*! 
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PRODUCTS 


/Cl^. 
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PLASTER 
CRAFT 

CONSTRUCTION 


FOR  SALE 

ROSS  LUMBER  CARRIER 

pneumatic  tires,  uses  66-ln.  blocks.     | 
Immediate  delivery.    Gamerston  4    J 
Green    Lumber  Co.,  1800   Army   St 
San   Francisco  24.    Phone  AT.  13U0 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  83 1 7  1 335  SIXTH  ST.,  Berkele;  2,  Calif. 


PACIFIC  RORTLANd  CEMENT  COMPANY 


AN   rPANCISCO 

C.    ANGfLEf   ' 


r°    COflSTOjpESERVI 


or  PCBTLANl) 

Ou  StA'T.f 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bendinc 
and  manifolds 
Writs  for  Pricas 

PadflcFipcG^a 

Ut  8»Mr  at,  IM 


SAMERSTOi  &  6KER  LRMBER  CO. 

WbolesaU  and  Jobbinc  Yards 

LUMBER  .  TIMBERS  -  TIES  -  FTR  -  REDWOOD 

PONDEROSA  -  SVGAP.  PINE 

8ar   Frandsco  Oakland 

UOO    ARMY   STREET  MH    LIVINGSTON    STREET 

ATwatsr   1300  KEUc«  4-1884 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUiar  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

i     666H«rriicMiSL  DO  5SA3  Su 


Your  clients  will  he  p] 
with  built-in  telephone  facil- 
ities. Multiple  outlets  arc  con- 
veniences that  add  real  value 
to  the  homes  you  build  today. 

Even  if  only  one  telephooe  is 
needed  now,  it  is  wise  economy 

to  include  additionaJ  outlets 

Conduit  is  inexpensive  if  installed  during  constmc- 
tion...and  it  provides  for  future  telephones  without 

tearing  up  floors  or  bring- 
ing wire  in  along  base- 
boards. 

So  plan  built-in  telephone 
facilities  with  an  eye  to 


future  needs.  Our  Archi- 
tects' and  Builders'  Serv- 
ice will  help  you  in 
every  possible  way  at  no 
charge. 


r^ 


iif*iji]^ 


#BJi 


The  I^Qcific  Telephone  and  Telegraph  Co. 


1UESDAY.  JANUARY  15,  1946 


"glUIJII  !!..„■ 


DAILY    P  A  CIFIC    1  U  I L  D  £  R 


PACE  ^ 


ADVANCE  COMSTBirCTIOM  REPORTS 


16—  BANKjS,  stores 
A\U  OFFICES 


.  «...    „  January  15,   1946 

LOW    BIDDER 

REMODEL  STORE  BLDG 

SAN  FRANCISCO.    Grant  Avenue  at 
Maiden   Lane. 

RemodeJ  store  building:  to  provide 
modem  three-story  building  (69x 
85  ft.)  for  women's  apparel  and 
containing  26,500  ft.  of  floor  space 
divided  Into  semi-enclosed  shops ; 
fluorescent  and  I  n  c  a  n  d  e  scent 
lighting. 

Owner  —  Hale  Bros..  Marshal  Hale, 
Jr..   Pres.,  5th  and  Market  Sts. 

Architect  —  William  G.  Merchant,  57 
Post   Street 

Low  Bidder— G.  P.  W.  Jensen  &  Sons 
Inc..    320   Market    St..    |90,770. 

16 


January  15,  1946 
PLANNED 
STORE   BUILDING 
BURLINGAMB,  San  Mateo  Co.,  Calif. 

Broadway  and  Chula  Vista  Ave. 
Construction  of  a  btiildlng  to  contain 

six  stores. 
Owner— George  W.   Williams   Co.,  10 

California  Dr.,  Burlingame. 
Architect — Not  announced.  16 


January  15,  1946 

BIDS  POSTPONED   UNTIL  JAN.  19 

STORE  BUILDING 

Approximate  Cost,  $100,000 

PITTSBURG,  Contra  Costa  Co.,  Calif. 
Railroad  Ave  and  E.  7th  St. 

Construction  of  new  comer  store 
building  (100x101  ft);  alter  ex- 
terior walls  of  adjacent  building 
(25x100  ft.),  and  construction  of 
new  adjoining  building  (50x180 
ft.),  all  construction  to  be  steel 
frame  and  reinforced  concreta 

Owner  —  Camillo  Lamzafame,  c/o 
architect. 

Architect— Philip  D.  Tomasello,  Room 
305,     605     Washington     St,     San 
Francisco. 
Bid    opening  date    postponed    from 

January  14.  •     ig 


In  area.  Plans  also  provide  for  a 
3-8tory  tower,  a  concrete  and  steel 
service  station  building  sjid  a  nurs- 
ery building.  Plans  were  prepared  by 
Stiles  Clemments,  associated  archi- 
tects and  engineers,  1135  Van  Nuys 
Bldg.,  Los  Angeles.  16 


January  15,  1946 

WORK    STARTED 

EXCHANGE  ADDITION 

ALBANY,  Alameda  Co..  Calif.  1612 
Solano  Drive. 

Alterations  and  additions  to  Land- 
scape  telephone   exchange   bldg. 

Owner — Pacific  Telephone  and  Tele- 
graph Co.,  140  New  Montgomery 
Street,  San  Francisco. 

Plans  by  Engrg.  Dept.  of  Owner. 

Contractor — Elmer  J.  Freethy.  1432 
Kearney  St.,  El  Cerrito.       •  •     16 


January  15,  1946 

CONTEMPLATED 

STORE    BUILDING 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Andrade  and  23rd  Streets. 

Construction  of  super  market  con- 
taining 8900  sq.  ft  of  floor  space, 
to  Include  drug  store,  liquor  de- 
partment, bakery  dept  fruit  and 
vegetable  dept.  and  butcher  shop 
and  providing  parking  area  for 
34  automobiles. 

Owner — Walter  Kauffman  435  24th 
St,  Richmond. 

Architect — Not  Announced. 

Contractor — R  J.  Stempel,  5430  Mac- 
donald  Ave.,  Richmond.  16 


the  entrance  to  Mill  Creek  and 
will  extend  channelward  about 
3300  ft,  from  which  point  it  will 
continue  northwest  for  about  2400 
ft,  roughly  paralleling  the  shore- 
line; 

(2)  about  15  piers  will  be  constructed 
In  the  area  within  the  breakwater 
and  dredging  will  be  done  to  16 
and  20  ft  below  low  water ; 

(3)  dredging  of  new  John  Day  chan- 
nel in  the  existing  channel  some       Shop,  447  Sansome  Street 
2000  ft  south  of  proposed  break-  January  28,  2  P.  M 


January  15,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Bids  will  be 
received  by  the  U.  S.  Department  of 
Agriculture,  Forest  Service.  447  San- 
some Street,  San  Francisco,  for  ma- 
terials as  flollows : 

January  21,  2  P.  M. 
BID  No.  342:   Manila  covers  for  de- 
livery   at    Forest    Service     Print 


water  and  extending  northeast 
erly  about  5000  ft  into  Cathlamet 
Bay. 
(4)  all  material  dredged  to  be  dis- 
posed in  the  area  between  the 
proposed  channel  and  break- 
water. 

Estimated  cost  is  between  16,000,000 
and  17,000,000.  ig 


January  15,  1946 
PLANNED 

MEDICAL-DENTAL  BUILDING 

Cost   S500  000 

SAN  FRANCISCO.  Northeast  corner 
Geary  Blvd.  and  Sixth  Ave. 

Construction  of  six-story  and  base- 
mnet  reinforced  concrete  medical- 
dental  building,  with  basement  to 
be  used  for  a  garage;  fireproof 
materials,  etc.,  to  provide  about 
60  physicians  and  dentists. 

Owner— Dr.  Ellsworth  R  Eidenmuller, 
129  Clement  St,  San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St,  San  Francisco.     •     16 


January  15,  1946 
CONTRACT    AWARDED 

PASADENA,  Los  Angeles  Co., 
Calif. — Clement  Construction  Co.,  2222 
S.  Charlotte  St.,  San  Gabriel,  has 
been  awarded  a  contract  and  will 
start  work  soon  on  the  construction 
of  a  l-8tor>-  reinforced  concrete  com- 
merial  building  to  contain  drug  store, 
5-  and  10-cent  store,  market  electric 
shop,  restaurant  and  beauty  parlor 
at  the  comer  of  E.  Colorado  and  San 
Gabriel  Blvds..  PasadMia,  for  Gar- 
land Jack  Biffle;  144x282  ft.  In  area. 
Plans  were  prepared  by  Russell  Lt, 
Perrin.  engineer,  232  W.  Main  St, 
Alhambra.  16 


January  15,  1946 
TO  AVVARD  CONTRACT 

COMPTON,  Loa  Angeles  Co.,  Calif. 
— L.  E.  Dixon  Co.,  609  S.  Grand  Ava, 
Los  Angeles,  will  be  awarded  con- 
tract for  the  construction  of  a  1-story 
and  basement  reinforced  concrete 
store  building  on  an  8-acre  site  at 
the  southeast  comer  of  Long  Beach 
Blvd.  and  Orchard  St,  Compton,  for 
Sears,    Roebuck   &  Co.;    300x375   feet 


January  15,  1946 
BIDS   POSTPONED   UNTIL 
JANUARY   15,  2  P.  M. 
MARKET  AND    STORE   BUILDING 
MILL  VALLEY,  Marin  County,  Calif. 

Blithedale  and  Sycamore  Sta 
Construction  of    one   and    part   two- 
story   frame   and    stucco    market 
and  store  building. 
Owners — H.    W.    Johnson    and    H.    T. 

Lenci.  c/o  architect 
Architect  —  Winfield    H.    Hyde,    706 
Butler  Bldg.,  Stockton  and  CJeaty 
Sts.,  San  Fraijcisco. 

Bid    opening  date   postponed   from 
January  14,  4  P.  M. 

Bids  will  be  opened  on  second  floor, 
Cnty  Hall,  Mill  Valley. 

The   following  contractors  will   be 
furnished  plans : 

De    Luca   &   Son,    1745    Filbert    St, 
San  Francisco. 

Litchfield     Construction     Co.,     271 
Francisco  Blvd.,  San  RafaeL 

John  Rocco,  415  4th  St,  San  RafaeL 

Younger  Construction  Co.,  575  Mis- 
sion St,  San  Francisco. 

Parker.     Steffens     &     Pearce,     135 
South  Park,  San  Francisco. 

Howes  &  Whitaker,  626  Russ  Bldg., 
San  Francisco. 

John  Lelbert  &  Son,  211  Albert  St, 
San  Rafael. 

M.   J.  King.  Inc..  231  Franklin   St, 
San  Francisco. 

Stolte,  Inc.,  8451  San   Leandro  St, 
Oakland.  •     16 


1»— MISC.  CONSTRUCTION 


January  15,  1946 
CONTRACT  AWARDED 

MAUSOLEUM  ADDITION 

Contract  Price,  $197,100 

HAYWARD,  Alameda  County,  Calif. 
26320   Niles   Rd.,   Holy   Sepulchre' 
Cemetery.  |  *~" 

Construction   of   addition   to  mauso- 1  "* 
leum  building. 

Owner— Roman  Catholic  Archbishop 
of  San  Francisco,  1100  Franklin 
St.,  San  Francisco. 

Architects— Henry  A  Minton  &  Wil- 
ton Smith,  1045  Stmsome  St.,  Ssm 
Francisco. 

Contractor  —  Moore  &  Roberts,  693 
Mission  St,  San  Francisco.     •     19 


BID     No.     338:     Radio     repair    parts 
(wire,  cord,  etc,)  fob  San  Fran- 
cisco. 

January  28,  2  P.  M.: 
BID    No.    339:     Radio     repalx     parts 
(switches,     name     plates,     plugs, 
sockets,  clips,   etc./,  fob  S.  p.; 
January  29^  2  P.  M.: 
BID    No.    340:     Radio    repair    parts 
(misc.  I,    fob    San    Francisco. 
January  30,  2  P.  M.: 
BID  No.  341 :   Transmission   line  and 
fittings  for  radios,   fob  S.  F. 
Specifications   obtainable  from   the 
above  office.  •        *  20 


En^iaeering  Section 


18— WHARVES  &  DOCKS 

January  15,  1946 
PREPARING  PLANS 

ASTORIA.  Ore. —  The  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington.  D.  C,  is  preparing  plans 
for  a  mooring  basin  for  about  500 
ships  and  about  15  piers  at  Tongue 
Point.  Astoria.  Ore.  A  call  for  bids 
will  probably  be  issued  about  the  end 
of  February  by  Capt.  G.  A.  Duncan, 
13th  Naval  District  public  works 
officer.  Exchange  Bldg.,  Seattle. 

The  work  involves: 
(1)  construction  of  a  solid  fill  and 
sheet  piling  breakwater  which 
will  cross  the  John  Day  entrance 
at  a  point  about  6000  ft  down- 
stream from  the  mouth  of  the 
John  Day  River.  The  breakwater 
will  being  at  high  water  shoreline 
approximately    500    ft    north    of 


January  15.  1946 
PLANNED 
SUBSTATION 

Approximate  Total  Cost,  $3,368,000 
MORAGA.    Contra    Costa   Co.,    Calif. 
Construction     of     main     substation, 
warehouse  and  shop  building  and 
two  operators'  cottages,  in  addi- 
tion to  electrical  equipment. 
Owner— Pacific    Gas  &   Electric   Co., 

245  Market  St.,  San  Francisco. 
Plans  by  engineering  department  of 
owner. 
The    proposed    station    will  receive 
220,000    volts   of   hydroelectric  power 
from    the    owner's    Vaca-Dlxon    sub-  | 
station  in  Solano  County  over  a  $2,- 
747,000  twin-circuit  transmission  lino 
and    is  expected   to   be    in    operation 
late  this  year.  •     19 


'%A  r  wo    I  M  r\  p  Y 

F»r  convenient   r9ft^mr%Qm.   n«wt 
reports  in  this  •901'-^.:  &■»  ^n 
tied  as  fallows: 


Bridfl< 


Dro^Oinfl.  Harbor  Works  and 

Exosvatlon  — a 

Canals    ^ — 21 

Streot  Lighting  Sysiom  M 

Machlnory  and  Eqvl|Nn«nt  _  It 

Railroads 26 

Troosury  Oopartmont  ______  Xf 

Fire  Eiiulpment  ,  M 

Stsoets  and  Highways 
Reservoirs  and  Dams  . 
Plpo  Linos  and  Wells 


—  80 

SI 

Sowers  and  Sowago  Disposal 

Plants 32 

Waterworks ____  St 

Parks  and  Playgrounds 84 

Tunnels ,  86 


_  January  15.  1946 

BIDS    WANTED 

LOS  ANGELES,  Calif— Until  Feb. 
14,  2  P.  M.,  bids  will  be  received  by 
the  State  Division*  of  Highways.  G. 
T.  McCoy.  State  Highway  Engineer, 
State  Bldg..  Los  Angeles,  for  con- 
struction of  structural  steel  over- 
head crossing  on  Terminal  Island 
Freeway  over  the  tracks  of  Union 
Pacific,  Southern  Pacific  and  Pa- 
cific Electric  at  Anaheim  Street,  Los 
Angeles. 

This  Is  a  National  Defense  con- 
tract. 

Work   involves: 

(1)  9.000  c.y.  struc.   excav. ; 

(2)  8,300  c.y.   Class  A  portland   ce- 
ment concrete ; 

(3)  4.004.000  lbs.  furnish  struc.  steel; 
(4)  4,094.000    lbs.    erect    do; 

t5)  75,160    If.    furnish    timber    piles; 

(6)  1,668  each   drive   timber  piles: 

(7)  3.770  Lf.  furnish   steel   piles; 

(8)  58  each  drive  do; 

(9)  40  each  pile  splices; 

(10)  1,622,000    lbs.    furnish    bar   relnf. 
steel; 

(11)  1,622,000  lbs.  place  do; 

(12)  3,566  l.f.   steel  railing; 

(13)  electrical  equipment; 

(14)  mlHC.  items  of  work. 
Specifications  are   obtainable  from 

the  above  office.  •         •  21 


21—         BRIDGES 


January-   15,   1946 
BIDS    WANTED 

EL  DORADO  COUNTY.  CaL— Un- 
til Feb.  13.  2  P.  M..  bids  wiui  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  T.  McCov.  State  Highway 
Engineer,  Public  Works  Bldg..  Sac- 
ramento, for  about  3.4  mile«  grading 
and  surfacing  with  plant  mix  sur- 
facing on  crusher  run  base  between 
Shingle  Springs  and  1%  nalles  Ivest 
of  El  Dorado.   El  Dorado  County. 

Work    Involves : 

(1)  35   c.y.    remove   concrete; 

(2)  36  acres  clear  and  grubb; 

(3)  183,000   cy.   rdwy.    excAv.; 
(4>  2.050   c.y.   ^truc.   excav.; 

(5)  2,450  c.y.  ditch  and  chAnnel  ex- 
cavation ; 

(6)  13,500  sq.  yds.  compact   original 
ground ; 

(7)  790,000  sta.  yds.  overhaul; 

(8)  27,000    cy.    imported    borrow; 
19>  develop   water   supply   and   fur- 
nish   water   equipment; 

(10)  3800  M.  gals,   apply  water; 

(11)  182   sta.    finish    rdwy.; 

(12)  150  c.y.   salvage  surfacting; 

(13)  14,300  tons   crusher  run   base; 
(14T  125   tons   liq.  asph.   SC-0  and   -2 

prime  coat  and  pene  treatment; 

(15)  300    tons    sand    prime    roat    and 
pene.    treatment ; 

(16)  36  tons  asph.  emulsion  iseal  coat 

(17)  310  tons  screenings,  seal  coat; 
(18>  7,400    tons   min.    agg     pliant   mix 

surfacing; 
(19)  410  tons  pave    aaph..  plant   mix 

surfacing; 
<20)  370  c.y.  Class  A  portland  cement 

cone,   struc; 

January  15.  1946      j  '?!;  ^3,000  lbs.  bar  re.nf.  st*el ; 
BIDS  REJECTED  I  (22)  78  each  monuments; 

!      REDONDO    BEACH.    Los    Angeles  i '23)  350   If    temporal^-   guaijd    rail ; 
I  Co.,   Callf.-State  Director  of  Public  , '$4^  500   l.f^  metal  plate  guard    rail; 
I  Works  C.  H.  Purcell  has  rejected  bids    '26>  44  each  culvert  markers; 
submitted  to   the   Califomla  Depart-      26     1(K)    each    guide    posts;, 
'ment    of  Public    Works,    Division    of ! '27)  1.46    miles    remove    an^    recon- 

;  Water  Resources,  803  State  Bldg.,  Los    ,__     fJ^f.  ^J\"''"^vf^Pr«'^Li?'"^ ' 
Angeles,  for  construcUon   of  a  stone  ,    28    810     .f .   8-in.   CMP.   16  |:age . 

seawall  in  the  City  of  Redondo  Beach.  |   f?     , ^.  ,  V    ,;'"    ^  ^T' 

Guy  F  Atkinson   Co.,   1103  Heart- 1   30       O6O  Kf.  18-,nch  dd; 

!  well   Bldg..   Long  Beach,  at  1179.600, /^l '  120    l.f.    18-ln     CMP    sijphon,    16 

■submitted  low  bid^ 22  ;  ^3^^  ^K«y   24-in.    CMP.    14   gage; 

1(33)  180  l.f.  24-in.  do.  12  gagie; 

i I  (34)  260  If.  36-inch  do; 

1(35)  4   each  field  joints,  siplfions: 

'  (36)  4    each    cast    steel    fratnes    and 

covers    for    drop    inlets , 
'  (37)  660    l.f.    8-ln.    pert.    m0tal    pipe 

underdrains ;  > 

j  (38)   125   c.y.    filter   material [ 
i  (39)  94  l.f.  salvage  pipe  culverts; 


31— PIPE  LiN£5  St  WELLS 

January  U.  1»4« 
PREPARING  PLANS 

MORGAN  HILL.  Santa  Clara  Co., 
Calif.— Engineer  W.  J.  Hanna,  city 
engineer.  Gllroy,  Calif.,  is  preparing 
plans  for  the  Town  of  Morgan  Hill 
for  the  construction  of  a  siunp  pump 
and  pipeline ;  estimated  cost  fldOa  31 


22—  DREDGING.  HARBOR 

WORKS,  EXCAVATION 


January  15,  1946 
BIDS   WANTED 

YOLO  COUNTY,  Calif.— Until  Jan- 
uary 31.  2  P.  M..  bids  wUl  be  rocelrod 
by  the  State  Divlison  of  Highways, 
C.  H.  Whitmore.  district  engineer.  703 
B  St..  Mar>svllle,  for  drilling  water 
well  at  the  State  Highway  Nurwsry, 
about  three  miles  east  of  Davis,  Tolo 
County. 

The  work  Involves: 
(1.^  200  lln.  ft.  drilling  and  casing  well 
(2)  30  hours  pumping  well. 

Specifications  obtainable  from  tho 
above  office.  SI 


25-~MACHINERY  AND 
EQUIPMENT 

January  15.  1946 
BIDS  WANTED 

BAKERSFIELD.  Kern  Co..  Calif. 
Until  Jan.   21,  5  P 


January  15.  1946 
BIDS  WANTED 
SAN  DIEGO,  Calif— Until  Feb.  14, 
January  15,  1948 
PLANNED 
SUBSTATION  BUILDING       |965,000    McCoy,  State  Highway   Engr.,   State  I  ^^  accompany  bids 

ALAMEDA    COUNTY,    Calif.    Clare-  1  Bldg.,   Los  Angeles,   for  construction  j  

mont  District  j  of    reinforced    concrete    overcrossing  ; 

Construction  of  substation  building  ~     ~ 


M..  bids  will   be|«40)  94  l.f.   re-lay  salvaged  CMP; 
received   by  the  City  of  Bakersfield,  ' '41)  26   each   spillway   assertiblies. 
city  clerk's  office.  City  Hall.  Bakers-  j      Specifications  are   obtainable   from 
field,    for   furnishing   and    delivering   the  above  office.  •         •  29 


2  P.  M.,  bids  will  be  received  by' the  1*^'°  refuse  dump  trucks,  to  the  Street  I 
State    Division    of    Highways,    G.    T.  '  Department.    Certified  check  for  10%  ' 


25 :  30— RESERVOIRS  &  DAMS 


January  15,  1946 
PREPARING   PLANS 
SONOMA,    Calif .  — Engineer   A.    E. 


over  Balboa  Parkway   at  Richmond ',„_  ^ ..,___      January  15.  1946 
Owenr-Paclfic    Gas   &   Electric   Co.,  '  St..  San  Diego.  i      tmvo  rmmSv    r-^llf     Until  Fe 

245  Market  St,  San  Francisco.         |      Work  Involves:  L  I^Pi^^k.h^iiT  K*7J;^i]L   hv   Cowell.  Boyes  Springs.  Calif,  la  pre- 

plans   prepared    by    engineering   de-  .  (D  I.OOO  c.y.  struc.  excav.;  (i;,     k      T"'  ^  Vt!.=Tlvli  «f  tHf  ni-nohiL   Parlng  plans  for  the  City  ot  Sonoma 

partment  of  owner.  (2)  800  cy    strtict.  backfill ;  ^he  board  of  ^^^^^^  °'  5^^,  0^,**f  |  for  the  constnictlon  of  a  st*el  reser- 

The    new    substation    will    provide    (3)  946  c.y,  Class  A  portland  cement   ^"o"  ^    T.u^„o^n?i?J  fnr  VhA !  voir ;  estimated  cost  110.000.  tO 

new  power  supply  for  Emeryville  in-  concrete;  \^-  Saner,  clerk   Inyo  County,  for  the-  ;_^ 

dustries.  •     19  :  (4)  434  Lf.  steel  railing;  j  purchase   (and/or  lease)  of  one  com-  ,  January  15.  1946 

!(5)  700  lbs.  misc.  iron  and  steel;  1  plete  schoo    coach  ,^.    BIDS  OPENED 

:  (6)  253,000  lbs.  furnish  bar  relnf.  steel  \     Specifications  obtainable   from   the  ;     g'^^^TLE.  Kings  Co.,  Wa*h.-Paul 
— 1(7)  253,000  lbs.   place  do;  .above  oltice. '"iJarvls.    Inc..    3951    6th    NW.,    Seattle, 

(8)  lighting  equipment:  I 

(9)  misc.  items  of  work.  ' 


20—  MISC.  SUPPUES  AND 
MATERIALS 


January  15,  1946 
BIDS  WANTED 

SAN  LUIS  OBISPO.  Calif.— UntU 
January  18,  3  P.  M.,  bids  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division   of  Highways,   L.  H. 


January  15,  1946 


Wash.,  at  |164,016,  submitted  low  bid 

^_  to  the  Seattle  Board  of  Public  Works, 

Specifications   obtainable  from   the  !j. _-.„,-_£   rids"      ""*'  *  '  j 509  Countv-Citv  Bldg.,  Seattle,  Wash., 

office    of    State    Highway    Engineer,:    "     .  ..-.-^k       nAcrw      PwnTTTPT  '  ^  o*"  replacing  a  portion  of  the  exist- 

Piihiio   Works    Riric     Sacrampntn  COLUMBIA      BASIN     /^"-"J^  i' |  ine  Cedar  Falls  wood  stave  penstock 

21  IWashington^As  previously  reported.  I  j^^  5  ^j^j^  ^  ^g,^^   electricallly  welded 

I  McKlernan-Terry  Corp^  Harrison,  N.ig^^^j    penstock.     The    work    Includes 

J.,   at   1360.500,   f.o.b    Han^on^  l^t:\25il   ft    of   78-ln.    electrically   welded 

to  the  U.  S.  Bureau',.   ^,   ^„„„»^„u    k^x  ^„    ,,A«\,r^^^^*^ 


Public   Works    Bldg.,    Sacramento. 


mltted  low  bid  to  mc  v..  o.  *,u.^o,»  ^^^g,  penstock,  500  cu.  yds.  concrete 
of  Reclamation,  Denver,  under  Spea^^^^  j^  5^  ^^^  ^^  reinforcing  steel, 
1124    for    furnishing    and    delivering  ,  ^^  between  masonry  dam  and 

nine  hydraulic  hoists  for  the  penstock   ^^^^g^  ■Fs.lla 
coaster  gates  and  one  set  of  erection        ^^^^^  bidders  were:  } 

equipment   for  Installation   a^  Grand       Morrison -Knudsen   Co.,   Iiic 


GOVERNMENT     OWNED     SURPLUS 


January  15,  1946 
_,.  ^,  ._.   .        _.      -  .BIDS  WANTED 

Gibson,  district  engineer,  50  Hlguera  j  lOS  ANGELES,  Cal— Until  Feb.  14 
St..  San  Luis  Obispo,  Calif.,  for  fur-  j2  p.  m.,  bids  will  be  received  by  the 
nishing    one    165-gallon   capacity    as-  !  state    Division    of    Highways,    G.    T. 

phalt  kettle,  portable,  with  pneumatic    McCoy.   State  Highway  Engr.,   State    _^_.r 

tires     and     equipped     with    kerosene  ;  Bldg..    Los   Angeles,   for  construction  '  Coulee  Dam.  Columbia  Basin  Project,  !    ^g 
burner  ,  ^^    ^^Q   overhead    crossings    and    re- !  Washington,  f.o.b.  shipping  point  and/ j 

Specifications    obtainable  from  the  { tainlng   walls    on    Santa    Ana   Park- lor  cars  at  Odalr,  Wash.  j 

above  office.  20  j  way  over  Ramona  Parkway  Ramp  4}      Other  bids  were:  • 

'in  Los  Angeles.  1     Koppers     Co.,     Inc.,    Bartlett-Hay- 1.210404 

Work  Involves :  i  ward    Division,    $614,640,    f  .o.b.    BalU-  j  *^^:,^„ 

(1)  5,100  c.y.   rdwy.  excav.;  j  more,  Md.  I 

(2)  1,300  c.y.  struc  excav.;  j     American  Bridge  Co.,  Denver,  Colo., 

(3)  3,100  c.y.  struc.  backfill;  j*624.987,  f.o.b.  Gary,  Ind. 

(4)  2,260  c.y.  Class  A  Portland  cement  I     Premier    Gear   &   Machine    Works, 


Januaiy  15.  1946 
BIDS  OPENED 

COLUSA,  Colusa  Co..  Calif —L.  C. 
Parkinson  at  $1612.50  submitted  low 
bid  to  the  U.  S.  Indian  Irrigation 
Service.  647  Phelan  Bldg ,  San  Fran- 
cisco, under  Inv.  No.  6-46  for  drill- 
ing 16-lnch  water  well  on  the  Old 
Tuttle  Ranch  near  Colusa 

Work  involves : 
(1)  100  ft.   for  constructing  the  first 
100  ft.  or  less  of  well ;  contractor 
to    supply    all    materials    and    do 
all    work.     Including    perforating 
and  sand-pumpi0g; 
(2>  50    ft.    for    constructing    well    as 
described   in   Item   1   from   100  to 
150  feet : 
(3>  lump    sum    for    testing    the    well 
(actual    running   time   24    hours* 
with    deep    -    well    turbine    pump 
driven   by   engine  of   satisfactory 
size    and    horsepower,    all    to    be 
supplied.    Installed    and   operated 
by  the  contractor; 
t4t  8  hours,  work  of  driller  and  help- 
ers and   use  of   well   rig.   all   ap- 
purtenant   equip,    and    tools    for 
doing    such    extra    or    unforeseen 
work  as  may  be  ordered   by   the 
engineer. 
Complete  bids  were  :  * 

L.  C.  Parkinson,  (1)  |823;  (2t  J4M - 
50;   (3)   $306;   (4)   $48;  total.  $1612.60. 

O.  J.  Pearson.  (1)  $1400;  (2»  $750; 
(3)  $450;  (4 J  $56:  total.  $2666.     •     •  31 


January  IS,  1946 
CONTRACT    AWARDED 

SAN  FRANCISCO— HUfiker  Con- 
crete Pipe  Co..  424  Brett  St,  Eureka, 
at  $2377.20.  awarded  contract  by  the 
U.  S.  Indian  Irrigation  Service.  64? 
Phelan  Bldg..  San  Francisco,  under 
Bid  No.  1-46  for  standard  concrete 
iirigatlon  pipe  and  reinforced  con- 
crete sewer  pipe,  f.o.b.  trench  side, 
Hoopa  Valley  Indian  Reservation, 
Humboldt  County  •     Si 


33_WATERWORKS 


Januarv  15.   1946 
CONTRACT   AWARDED' 

PITTSBURG,  Contra  Costa  Coun- 
tv,  Calif.— Pacific  Pipe  Line  Constr. 
Co.,  2128  San  Pablo  Ave.,  El  Cerrito, 
at  $23,955  awarded  contract  by  the 
City  of  Pittsburg.  Frank  R.  Taor- 
miim.  ritv  clerk.  Cltv  Hall,  Pitts- 
burg, for  constructloh  of  addition 
to  tLe  filtration   plant.  •  33 


M.  P.   Munter.  $198,879. 
Beal  &  Roberts,  $212,049. 
Puget     Sound      Machinery 


$194.- 


Depjot, 


Rumsey  &  Co..  $231,328. 

General   Construction   Co.,   $240,070. 


January  15,  1946 
CONTRACT    AWARDED 

SAN  MATEO  COUNTY,  Calif.— 
Edwjn  J.  Tobln.  1000  Carleton  St., 
BerliTeley.  at  $3331,  awarded  contract 
by  4he  County  of  San  Mateo.  Fred- 
erick Peterson,  county  purchasing 
agedt.  Courthouse.  Redwood  City,  for 
construction  of  a  4-in.  class  150  ce- 
ment-lined cast  iron  bell  and  spigot 
pipe  water  main  with  gate  valves, 
etc.,  on  Sevier  Ave.  between  New- 
bridge Ave.  and  Hamilton  Ave.,  in 
Newbridge  Park.  88 

(Continued  on  Page  Four) 


CONSTRUCTION  MATERIALS  and  EQUIPMENT 

FOR  SALE  by  RFC     " 

for  immediate  delivery .] 
at  substantial  savings! 


concrete ; 


1700    NW.    Thurman,   Portland,    Ore., 
i  (5)  642   l.f.  concrete  railing;  i  $396,000,  fob.  Portland,  Ore. 

I  (6)  300,000  lbs.  furnish  bar  relnf.  stefel  j      Joshua    Hendy     Iron    Works,     San  1 


0^^ 


^K^ 


tO^^ 


I  (7)  300,000   lbs.   place  do; 

1(8)   1,300   lbs.   misc.   iron  and   steel 

;  (9)  315  l.f.    rubber  water  stop; 

i  (10)  electrical   equipment; 

I  (11)  misc.  Items  of  work. 


i  Francisco,    $401,053,    f.o.b.    Sunnyvale.  ! 
I      Isaacson  Iron  Works.  2917  E.  Mar- 
jginal    Way,     Seattle,     $408,020,     f.o.b. 
;  Odalr.  Wash. 

W^lllaraette    Iron    &   Steel   Co.,    3050 


Specifications   obtainable   from   the  ;  nw.    Front,   Portland,    Ore.,    $414,8(X>,  j 
office    of    State    Highway    Engineer,  |  fob    Portland,  Ore 


;  Public   Works   Bldg..   Sacramento. 


S^^'^'l^X^^ 


AO^^ 


Hardie  -  Tynes   Manufacturing  Co.,  ] 


!  BIDS    WANTED 


21    Birmingham,  Ala.,  $454,960,  f.o.b.  Blr 
imlngham,  Ala. 
,1.    ,«>.«      '     Consolidated   Steel  Corp.,   Los   An- 
Januar>-  15,  1946      .    ^,^3    $449,450,  f.o.b.  Los  Angeles. 

Watervllet  Arsenal,   Watervllet,   N. 


In  a(idition  to  the  classes  of  materials  liste<i  below,  RFC  has  or  will  have  a 
wider  choice  of  surplus  items  from  which  you  can  make  selections  to  meet 
your  needs  ...  If  you  are  not  already  on  RFC  mailing  lists  .  . .  describe  your 
needs  in  a  letter  addressed  to  the  Surplus  Property  Division  of  your  nearest 
agency.   Future  offering  lists  will  then  be  mailed  direct  to  you. 


f.o.b. 


Watertown, 

Watertown, 

•     25 


Check  Your  Needs 


D  STEEL  LANDING  MATS 

Suitable  for  flat  reinforcing  .  .  ,  Metals 
Unit. 


D  COPPER  WIRE 

Single,  double  strand  suitable  for  rural 
use  .  .  .  Electrical  Unit. 


I     KERN  COUNTY.  Calif  .—Until  Feb.  ;  _    J5Q5  qqq 

I  ^^'  2  ^-  ^  k^*?^  will  be  received   by  ;     •;rhom'as  '  Machine      Manufacturing 
;  the    State   Division    of   Highways,    G.  T>ittj«b.ir«rh    Pa.     $1100  000    f  o.b 

T.  McCoy,   State   Highway   Engineer,    g?^'P*^^^"'^K^'   ^^'   f^'^^'"^'   '^^^ 
'Public  Works  Bldg.,  Sacramento,  ^or  , ^'^s"*^ •_!*■    Arsenal 
•construction    of    a    steel    beam    span  I .. J^atertown      Arsenai, 
'bridge  and  about  one  mile  of  grad-  .  JJ"^  '      ♦««"'"^' 
j  Ing  and  applying  bituminous  surface    ■'»'**» 
!  treatment   at    Freeman   Gulch,    Kern 
;  County. 

Work   Involves: 

(1)  remove    existing    bridge; 

(2)  2  c.l.   remove  concrete; 

(3)  clear  and  grubb; 

(4)  34,300  c.y.   rdwy.  excav.; 

(5)  1,980  c.y.    struc    excav.; 

(6)  2,600  c.y.  ditch  and  channel  ex- 
cavation. 

(7)  5.000    sq.    yds.    compact    original 
ground; 

(8)  4,500  c.y.   Import  borrow; 

(9)  280,0(X>  sta.   yds.   overhaul: 

(10)  develop   water   supply  and    fur- 
nish water  equ^maent; 

(11)  1,800  M.  gals,  apply  water; 

(12)  53  sta    finish  rdwy.; 


D  SPAR  VARNISHES 

Clear  in  1  and  5  gallon  cans 
Unit. 


Chemical 


D  WELDING  MACHINES 

300  and  400  amp.  electric  driven  . 
Unit. 


Tool 


n  PIPE,  FimNGS  AND  VALVES 

Varioiis    sizes,    types    and    quality    .    .    . 
Metals  Unit. 

n  MACHINE  TOOLS 

Light  and  heavy  duty  and  precision  ma- 
chine tools  .  .  .  Tool  Unit. 


29 —    STRiiCrS  AND 
HIGHWAYS 

January  15,  1946 
BIDS   WANTED 

FLAGSTAFF.  Ariz.— Until  January 
30.  11  A.  M.,  bids  will  be  received  by 
the  Ariiona  State  Highway  Conunia- 
slon,    1739  W.    Jackson    St,    Phoenix, 
Ariz.,    for    the    Improvement    of    tho 
Flagstaff  -  Wlnslow    Highway,    KI-81 
,  (4)    Sch.   2   AFE   6670.    The  work   in- 
(VOlvea   7    miles    of  grading,    draining 
land  paving,  beginning  about  1\  mllee 
least  of  Flagstaff  and  extending  eaat- 
(18)  14,500  sq.  yds.  prepare,  mix  and  ;  ^^jy    pi^ns  and  specifications  avail- 
•  shape  surf.,  bit.  surf,   treat. ;       |  j^jjj^  f^^^  ^^^  above  office  upon  pay- 

(14)  ;36   tons   liq.   asph.   SC-3   or    -4.  j  ^^^^  ^f  $11.25 ;  guarantee  of  10%  to 


D  STANDARD  WIRE  ROPE 

Varying  lengths  and  sizes  available,  %' 
to  2"  . . .  Metals  Unit. 

D  ELECTRIC  GENERATOR  UNITS 

Small  and  large  for  floodlighting,  etc  . . 
Electrical  Unit. 

D  ROPE 

Variety  of  sizes,  fibers,  from  Va"  to  3H' 
diameter  .  .  .  Miscellaneous  Unit. 


D  EXTERIOR  PAINT 

Lead   base  'white 


Chenucal  Unit. 


D  WOOD  PRESERVATIVE 

For  open  tank  treatment 
Unit. 


Chemical 


n  LAMINATED  PHENOLIC  SHEETS 

Suitable  for  electric  control  panels 
Chemical  Unit. 


D  LUMBER 

Used — Reclaimed — Unused 
laneous  Unit. 


Miscel- 


D  STEEL 

Structurals,  sheets,  plates,  bars  . 
Unit. 


Metals 


bit.  surf,  treat; 
i  (15)  14  M-  fbm  Douglas  fir  timber; 
(18)  737  cy.  Class  A  portland  cement 
concrete  structs. ; 

(17)  71,000   lbs.  furnish   struc.   steel: 

(18)  71,000  lbs.  erect  do; 

I  (19)  91,000  lbs.  furnish  bar  relnf.  steel 
i  (20)  91,000  lbs.  place  do; 
I  (21)  246  cy.   sacked   cone   riprap; 
!  (22)  292  l.f.   tee  rail   bridge   railing: 
i  (23)  6  each  monuments ; 
I  (24 >  22    each    culvert    markers,    proj- 
ect markers  and  guide  posts; 

(25 »  74   If.  24-ln.  CMP,   14  gage; 

(2«)  82   Lf.   36-in.   CMP,  12   gage; 

(27)  1  each  remove  and  reset  head* 

walls: 

,  (28)  103    If.   salvage   exist    pipe  cul- 
j  verta ; 

(29)  10  c.y.  surf,  down  drains: 
1(30)  misc.    itenae   of  work; 

Specifications  are  obtainable   from 

the  above  office  •        •  '' 


D  PILING 

Treated  and  untreated 

Unit. 


Miscellaneous 


n  BUILDING  PAPER 

Wire  reinforced  .  .  .  Miscellaneous  Unit. 

O  LACQUER  DOPES 

In  a  variety  of  colors  .  .  .  Chemical  Unit 

Smrplus  property  offerings  are  subject  to  prior  sale.  All  sales  are  subject  to  tax  reguUtioms. 

WHITE.  WIRE  OR  TELEPHONE 

GONSTRUCnON  InANGE  (iOBPOUTION 

A  Dhftotal  AfHCY  Detlgitoted  ty  Tfce  Surplas  Freywfy  AdmMrtraHom 

200  BbiIi  Stra«f  •  Saa  FroBciseo  4  «  CatHornia 

SUHPLUS    PHOPERTY    DIVISION:    2S6    Moafgemery    SH^at.   TekphoBa    EXbreofc    6206 

or  Hie   Nearest  RFC   Offica 

WiSTERN  Off  ICES:  loston  m6q.,  DENVER.  Atola*  0415    .     Pew*r  Block.  HELENA.  Mmm  4C1    .    PacMc  Mutual  8tda  , 
iOS  ANaiELES,   Michigaii  6321    .    PlHock  Block.  POtTLANO,  Atwotor  «40T    .    Deely  BWa..  SALT  LAKE  CITT    S-7S03 
D«xf«r  Hortoii  SIdq.,  SEATTLE,  Moio  1080   .   CoiambM  B\4q.,  SPOKANE,  Mela  Sill 


21 


accompany  bids. 
The  work  Involves; 

(1)  210,700  cu.  yds.  roadway  excara- 
tion: 

(2)  10,000  cu.  yda  overbreakage : 

(3)  10.000  cu.  yds.  slides; 

(4)  1«00  cu.  yda   drainage   excaT*- 
tioa; 

(5)  7100  lln.  ft.  grader  ditches; 

(6)  1200  cu.  yds.  structural  excava- 
tlooi; 

(7)  368.000  sta.  yds.  overhaul; 

(8)  4500  cu.  yda  mile  haul : 

(9>  7000  tons  Imported  borrow; 
(10 »  66,700  tons  aggregate  base; 

(11)  17,000  cu.  yda.  atrlpping  jrtta; 

(12)  7300  M  gallons  sprinkling ; 

(13)  2800  hours  rolling; 

(14)  90,500    aq.    yds.    concrete    pava- 
mant;  ^ 

(15)  1034  cu.  yds.  claaa  A  concrete; 

(16)  170  cu.  yda.  class  D  concrete; 

(17)  127,500  lbs.   reinforcing  steel; 

(18)  105,400  Iba  structutal  steel; 


(10)  427*  Un.  ft-  structural  steel  hand- 
rail; 


fwrr 


January  15,  1946 

CONTRACT   AWARDED  I  :Sft' lin    ft.  steel  pipe  ahella; 

LOS    ANGELES,    Callf^Byer^    *  I  ^  ifL<S' drtvSg  plle  rfiell. ; 

P--.  "?i  ?;  ST^r  ^"I*   ^":,-  !  !^)  J^ut  ft  fiufnl  steel  pile  sheU. 


ft    corrugated    metal 


Los  Angeles,  at  $219,001.  was  awarded  , 

contract  by  State  Director  of  PubUc  ;  (23)  1M6    lln 

Works   C.   H.   Purcell.   Public  Works  I  P»P«'  ^j     ^^^^8; 

Bldg..    Sacramento,   for    construction  ■   24  » J^        ^^  sUindard  Une  fence; 

of  a  relnf orced  <;^^*«  °^^«^JSJ-^  !  ^  ?^lin   ft.  road  guard : 

on    Santa    Ana  Parfcway  at   Tth   St.  ,  ^^^  ^^^  ^^^^  mineral  aggregate; 

(28)  800  tona  road  oil,  SC-4; 

(29)  7.1  milea  proceaalng  road  mix; 

(30)  1050  tons  acreentngs; 


I  in  the  City  of  Los  Angeles,  Los  An- 
!  gelea  County.  *    21 


snmr 


j  — — "— '  January  15,  1946 

CONTRACT   AWARDED 

RIO  VISTA,  Sacramento  Co.,  Calif. 
I  —Rio  Vista  Kiss  Crane  Co..  Rio  Vista, 
'at  $9450,  awarded  contract  by  State 
'<  Director  of  Public  Works  C.  H.  Pur- 


31)  142  tons  emulsified  asphalt,  claiw 


January  15,  1046 


BIDS   WANTED  _ 

MERCED,  Calif.— tTntn  January  72, 

cell.  Public  Works  Bidg..  SacrBimento,  ,2   P    M     bids  will  be  received  by  the 


I  for  removing   a   portion   of  a   bridge 

'across  the  Sacramento  River  at  Rio 

Vista     (X-Sac-5S-C)     in    Sacramento 

Ooonty.  *    U 


U  S.  Engineer  Office,  Wnght  Bldg., 
Sacramento,  under  Spec.  1207  for 
nam  be  nag  a.nd  striping  one  runway 
at  Merced  Army  Airfield  *     • 


Alake  surt  yovr  home  has  an  ampli'iig 
water  heater-^  at  least  50  gallon  capacity. 

The  next  tuaae  you  buy  an  automatic  water  beater 
for  your  home  or  for  tJhe  new  home  you  are  pian- 
omg,  provide  an   adequate  water  supply  for   « 
oew  automatic  washing  macJiine  or  electric  diali. 
washer.  Hot  water  and  plenty  of  it^  activates  soap 
iQto  billions  of  energetic  cleammg  bubbles  Theo 
steamy  torrents    >f  sterilizing  rinse-water  restore 
clothes  to  bright   newness  and  dinoer  disbc-s  10 
shining  cleaniintss   It  costs  very  little  naore  at  the 
start  CO  buv  an  ample  family-size  water  heater  to 
take  care  of  w«-iday,  bathroom  and  kitchen  hot 
water  needs.  And  operating  cost  too,  is  \-try  littlt 
more.   Remember  your  family  uses   lots  of  hot 
water,,.  Tests  sho-*  that  ube  average  fi^mily  of  four 
uses,  more  than  50  gallons  a  dav.  ,A  small  size  water 
tieater  wears  out  from  overwork  in  ,macy  a  home 
Buy  wisely.. .buv  a  bigger  water  ,heaterQext  time.     CUAMt 

SI'I'   rout  OlALit,  oi 
pacific  a,A$   AND  ILICTIIC  COMPAW'f 


n 


II 


X04W-I4* 


t^mm 


^AOE  4 


- ijmr^""'^^ 


All^Y    PACIFIC    BUILIER 


TUESQAY.  JANUARY'  15,  !946 


BUS. 


eyiLDING  PERMS 


-■WW 


Bupding  Permito,  ll.eOO  and 
QvmTt  Applied  Fov 

SAV  FRANCISCO  COUNTY 


1 -STORY  5-ROOM  DWELLING 
7790  HILLMONT  AVE.,  OAKLJLND. 
Owner  and  Buildei^-Finn  A  FHrrell 

1281  66th  Ave. 
Architect— Not  Given.  $7,000 


CLASS  C  STEEL  AUTO  LAUNBBY 
E.  FILLMORE  60  FT.  N  IjOUBAAI) 
Owner  — Antone    Zietlch,    900    B4in- 
hurgh. 

Builder  — W.     Fletcher  Construction 

Co.,  3200  ICadelnlne  St,  Oakland. 

Architect— I^ioL  Giveu.  17,000 
f  Applicatit^  No  8$U34) 


1- STORY  5-ROOM  DWELLING 
4423  HYACINTH   AVE.,   OAKLAND. 
Owoec    and    Builder — R.    j.    Adams, 

28S8  Brookdale  Ave. 
Architect^Not  Given. 


WBOO 


1- STORY  .5-ROOM  DWELLING 
9830  OLIVE  ST.,  OAKLAND. 
Owner — E.  Lorenzen. 
Builder— J.   Floyd  Perry,   271  Begier 

^   Ave. 
Architect — Not  Given.  |ft,000 


1 -STORY  COMMERCIAL  BUILDING 
NW.  iBTH  AVE-  AND  tARAVAI* 
Owner— Ralph    I'    Kattgee,   1835  38th 

Ava 
guilder— Not  Let. 

Architect— Not  Given.  $6,000 

(Application  No  85220) 


1-STORY  5-RROM  DWELLING 
1042  601«  ST.,  OAKLAliTD. 
Owner— H.  C.  Ledford,  1071  42n<I  St 
Builder— W.  S.  Bethel,  13M  «7tb  Bt, 

Berkeley. 
Architect— Not  Given.  $5,000 


1 -STORY  FRAME  DWELLING 
W.  43RD  AVE.  100  FT.  N.  ORTEGA 
Owner  and  Builder— Superior  Build- 
ing Co.,  1426  Noriega. 
Architect— Not  Given.  $5,400 

(Application  No  85221) 

1-STORY  FRAME  DWELLINGS  (3) 

W.  43RD  AVE.  125,  150,  175  N.  OR- 
TEGA. 

Owner  and  Builder — Superior  Build- 
ing Co.,  1426  Noriega. 

Architect— Not  Given.  $5,400  each 

(Application  Nos  85222-24) 


1 -STORY  5-ROOM  DWELLING 
9193  KRAUSE  AVE.,  OAKLAND. 

I  Owner  and  Builder— W.   H.   Warren 

!         3490  Mldvale  Ave. 

:  Architect— Not  Given.  |5,000 


1-STORY  FRAME  DWELLINGS   (2) 

E.  44TH  AVE.  lOO  FT.  N.  MORAGA; 
W.  44TH  AVE.  250  FT.  N.  MO- 
RAGA. 

Owner  and  Builder— Superior  Build- 
ing Co,  1426  Norlegeu 

Architect— Not  Given.  $5,400  each 

(Application  Nos  85225-26) 


1 1 -STORY  5-ROOM  DWELLINGiS  (3) 

955-961-967  107TH  AVfc.,  OAKLAND. 

j  Owner — Alameda  Homes  Co.,  5909  E. 

14th  St 
'  Builder— H.  S.  Pulliam,  5909  E.  14th. 
!  Architect— Not  Given.  $4,000  each 

i  2-STORY  5-ROOM  DWELLINGS  (2) 
110702-10710  APRICOT,   OAKLAND. 
Owner— Alameda  Homes  Co.,  5909  Bl 
!         14th  St. 

I  Builder— H.  S.   Pulliam,  5909  E.  14th. 
'  Architect:^Not  Given.  $4,000  each 


METAL  SIGN,  $28;  8446  Foothill : 
owner  Snafu  Fountain  Lunch. 
PT«m ;  builder,  R  L  Gehlert  Co.  681 

METAL  SIGN,  $26;  2660  E  16th  Sf 
owner,  Serve  Rite  Grocery,  pr«m' 
builder.  R  L  Gehlert  Sign  Co.  fisi 
40th  St  •-  v  .  «»i 

BILLBOARD,  $26;  NW  comer  ISad 
Ave  and  9  ^^jncl  St;  owner  and 
builder.  Sp«cl«l  Sit*  Sign  Co.  $825 
Louiae  St 

BILLBOARD,  $25;  SW  cor  lith  and 
Oak  Sta ;  owner  and  builder.  Special 
Site  Sign  Co,  8226  Louise  St  ^^ 

METAL  SIGN.  $20;  4174  acth  Ave; 
owner,  Avenue  Terrace  Market, 
prem;  buUder,  R  L  Gehlert  Sisn 
Co,  631  40th  St  ^^ 


1-STORY  FRAME  DWELLINGS   (2) 
N.  SUREY  ST.  96  FT.  E.  DIAMOND; 

N.    SUREY   ST.   94   FT.    E.  DIA- 

itfOND. 
Owner    and     Builder— S.     J.    Ololsen. 

2683  Diamond  St 
Architect— Not  Giv6n.         $4,000  each 
(Application  Nos  85218-19) 


j  ADDITION 

!  901  HAWLEY  ST.,  OAKLAND. 

I  Owner— Kleer    Kleen    Manufacturing 

i  Corp..  901  Hawley  St. 

!  Builder— J.    B.    Peterson    &  Son,    511 

29th  Ave. 
Architect— Ray    Keefer,    770    Wesley 

Ave.  J3,800 

FIRE   REPAIRS 

;  1003-07  CAMPBELL  ST.,  OAKLAND. 
,  Owner  —  FVank  Williams.  1003  -  07 
I        Campbell  St 

Builder— Von  Bokkelen-Cole  Ca,  956 
i         22nd  St 
;  Architect — Not  Given.  $2,000 


Building   Permits,   $1,000  and 
Under,  AppHed  F«r 

SAK  FRANCISCO  COUNTY 

~  ~  —     -      "     •    I  —   II    ~  I  |-  I         II 

ALTER  DWELLING.  $200;  526  Pa- 
checo  St ;  owner,  Dee  Engineering 
Co,  526  Pacheco;  builder,  American 
Terrezza  Co.  86  Wood  St 


'  ADDITION 

,9801  E.   14TH   ST.,  OAKLAND. 

[Owner- A.  S.  Gonsalves,  9801  E.  14th- 

;  Builder — Chas.  J.  Heinemann  &  Son, 

i        9626  Walnut  St. 

]  Architect —Not  Given.  $2,000 


1 -STORY  OFFICE  BUILDING 
4200  PARK  BLVD..  OAKLAND. 
Owner  and    Builder— Blanks   Everett 

A  Co.,  824  Everett  Ave. 
Architect- Not  Given.  $1,600 


Buildmg  Permits,    $1,M6  and 
Over,  Applied  F^r 

ALAMEDA  COUNTY 

■I™'  ■  ■      ■        -  ■ .  J  i .'  1  ■.  1 1.    -'   .  g.  ^j  ■  J  - 1  ■ 

STORE  I  

1604  FOURTH,  BERKELEY.  ALTER   DWELLING 

Owner  and  Builder— Pacific  Paint  tc   1616-18  MND  AVE.,  OAKLAND. 

Varnish,  4th  and  Cedar  Sts.  1  Owner  and  Builder— Abe  Orr,  5635  B. 

Engineers— Ellison  &  King,  600  San-  '  17(h  St 

some  St..  San  Francisco.       $25,000  :  Architect- Not  Given.  $1,000 


OAKLAND 

QARAGB.  l-story,  $500;  4614  Geran- 
ium Place;  owner  and  bulkier  L 
H  Lincoln.  4158  Mtn  Blvd. 

GARAGE,  l-8tory,  $i^;  4188  Mtn 
Blvd;  ovytfier  and  builder,  L  H  Lin- 
coln. 4158  Mtn  Blvd. 

ADDITION,  $500:  3561  Custer  St- 
owner  and  builder,  Chas  F  Savage! 
premises. 

ALTERATION,  $600;  2000  Rosedale 
Ave;  owner  and  contractor.  Anne 
Messenger,   premises. 

GARAGE,  1 -story.  $500;  219  Sextus 
Road :  owner  and  builder,  R  M 
Reynolds.    219    Sextus    Road. 

GARAGE,  $400;  229  Wlstar  Rd ;  own- 
er audi  buil4er,  W  T  Catheart,  prem. 

SIGN,  foof,  $400;  NE  College  Ave  at 
Broadway;  owner,  D  Gearardelll, 
prem;  contractor,  Elec  Prod  Corp. 
950  30th  St 

REPAIRS,  $400 ;  3720  Lakeshore  Blvd 
owner,  Kong  Pay,  prem;  contrac- 
tor, A  A  MacDonald,  3229  Araley. 

GARAGE,  1-story.  $375;  207  Tunis 
Road;  owner  and  builder,  Eugene 
A  Telia,  premises 

SIGNS,  two  electric.  $350  each;  SE 
14th   and   Washington ;    owner.   The 

Owl  Drug  Co.  prem;  contractor.  Elec 
Prod  Corp,  960  30th  St. 

SIGN,  electric,  $300;  2109  MacArthur 
Blvd ;  owner,  H  R  Harris,  prem ; 
contractor.  Neon  Engrg  Co,  Mlnnl- 
vllle,  Vallejo. 

ALTER,  $300;  446  Stow  Ave;  owner 
and  contractor,  E  M  Barham.  446 
Stow  Ave. 

SIGN,  electric,  $270;  1526  San  Pablo 
Ave;  owner.  Famous  Coffee  Shop, 
prem;  contractor.  Western  Neon 
Corp,  3001  Chapman  St 

SIGN,  electric,  $250;  575  12th  Street; 
owner,  Dodson  Market,  premises; 
contractor,  Western  Neon  Corp, 
3001  Chapman  St 

SIGN,  electric,  $185;  1436  13th  St; 
owner,  Henry  Vagson,  premises; 
contractor,  Neon  Engrg  Co.  Mlnnl- 
vllle,  Vallejo. 


i^.."^^5^*1:  ^l***'  Sonora,  has  com-  fCo:  contactor.  Atlas  Electric  ft  Bn 


er,    N    W    Anderson.  -.»  . ,  — _..  -^^ 

NW  Cor  Fodte  and  Alemany  Blvd;  jpleted    plans    for    coustructiou    ot    a 
1-story  frame  bldg;  cost  $6000;  own-    sewer  system  estimated  to  cost  $60, 


er,  James  E  and  Ann  M  Hicitey 

£  Anderson  St  125  S  Jarboe;  one- 
story  frame  bldg;  cost  $5400;  owner, 
B  C   Hoecker. 

S  Parker  Drive  28,  53  W  Carrizal 
St;  N  Parker  Ave  28  W  Carrixal; 
N  Parker  53  W  Carrixal ;  four  dwell- 
ings; cost  $6400  each;  owneF.  The 
Ruegg  Co. 

N  Quesada  Ave  100  £  Rankin  ;  N 
Quesada  125  E  Rankin;  SB  Corner 
Thornton  Ave  and  Venus  St;  Bast 
Venus  St  25,  60.  75,  100  S  Thornton; 
£  Thornton  75  £  Venus ;  eight  one- 
Story  frame  buildings;  cost  $5000 
each;  owner,  G  Carraro  Sons. 

E  38th  Ave  126  S  Moraga  St;  one- 
Story  frame  bldg;  cost,  $6250,  owner, 
T  E  Mi^er,  Jr. 

W  Anderson  125  S  4arb<Mi:  W  An- 
derson 200  S  Jarboe;  two  1 -story  fr 
bldgs;  cost,  $5400  each;  owner,  B  C 
Hoecker. 


000  for  the  Jamestown  Sanitary-  Dis- 
trict, Jamestown.  32 

DINUB4,  'fulare  Co.,  Calif.— I^ffl- 
neera  Leeds,  HiU.  Barnard  A  Jevett, 
1000  Edison  Bldg.,  Los  Aogelea,  are 
preparing  plans  for  the  CUy  of  Dl- 
nuba  for  alterations  to  a  sewage  dis- 
posal  pl%nt;   estimated   cost,    $i3,50a 

82 


HaduMry  &  MatirU 


«j«<i  »■ 


Hmbiqg  Pamits 


BERKELEY 


FRESNO 


ADDITION  AND  ALTBRATIONS 
;45i9  REDDING  ST..  OAKLAND. 
I  Owner    and     Builder  —  Lauretta     M. 

Kann,  4519  Redding  St 
I  Architect — Not  Given.  $1,600 


STORE 

2009   ADDISON.  BERKELEY. 

Owner    and     Builder  —  Bratdshaw    Sc 

Williamson.  1632  University. 
Plans  by   L.  W.   Howard,  Albany. 

$10,000 


PERMITS  UNPER  $1,M0 
ALAMBDA  COUNTY 


GJARAGE.  $400;  3408  Balch ;  owner 
and  builder.   J  D  Naffziger. 

POSTER  PANEL,  $200;  249  Whites 
Bridge;  owner,  Bast  &  Nan;  con- 
tractor, Isen  Signs,  1254  Van   Ness. 

ADDN  to  garage.  $150;  464  Echo; 
owner.  Bertha  Healey;  contractor, 
W  H  Irwin.  274  N  Fulton. 

ADDN  to  store.  $6000 ;  1038  F  Street ; 
owner,  E  nifl;  contractor,  H  P 
Nelson.  322   S  5th  St 

DWELLINGS  ^d  garages,  two,  $6.- 
000  each ;  2144  Weldon,  2826  Thome 
8t;  owner  and  builder.  Premier 
Home   fildrs. 

DWELLING  and  garage.  $3006;  2334 
Cambridge;  owner  and  builder,  £ 
Lee    Johnson. 


ADDITION  I 

1648  UNIVERSITY,  BERKELEY.' 
Owner   and  Builder— H.    B.   William- 
son, 1632  University. 
Plane  by  I*  W.  Howard,  Albany. 

$10,000 


WELDING  SHOP 

642  VIRGINIA.  BERKELEY. 

Owner  and  Builder — Fluor  Corp.,  Ltd., 

3rd  and  Virginia. 
Architect— Not  Given.  $1,600 


ALTERATIONS 

2231-33  DERBY.  BBRKBLBY. 

Owner    and    Builder  —  Bessie    Pyron, 

2231  Derby. 
Architect— Not  Given.  $1,000 


ALTERATIONS 

1814  FRANKWN  ST.,  OAKLAND. 

Owner — Leamington,  Inc.,  premises. 

Builder— Barrett  &  Hllp.  918  Harri- 
son St..  San  Franciaca 

Plans  by  Walter  Ballard  Corp..  Ho- 
bart  Bldg..  San  Francisco.  $191,000 


2 -STORY  CONOBBTB  ADDITION 

325-27-29-31  19TH  ST..  OAKLAND. 

Owner — Mrs.  C.  Sompa,  889  Sunny- 
hills  Rd. 

Builder- D.  W-  Nicholson  Corp.,  1701 
San  L^andro  Blvd.,  San  Leandro. 

Architect— Guy  L.  Ilosebrook,  1701 
San  Lfcandro  Blvd.,  San  Leandro. 

$22,000 


1 -STORY  BRICK  WAREHOUSE 
1954   ADEI4NE   ST..   OAKLAND.* 
Ownei^Stella  Diamond,  359  15th   St. 
Builder— F.    H.    White,    1616    Broad- 
way. 
Plans  by  C.  3.  Replogle.  510  Boulevard 
Way.  $17,500 

1-STORY  6-ROOM  DWELLING 
4429  OAK  HIIJL  RD..  OAKLANDt 
Owner — Frank  H.  Parker,  1672  Trestle 

Glen  Rd. 
Builder— George  Warn,  Builders'  Ex- 
change. 
Plans  by  C.  N.  Burrel,  409  15th  St 

$12,600 
2-STORY  8-ROQM  DWELLING 
2837  ALIDA   ST.,  OAKLAND. 
Owner   and   Builder— A   R    Lapham. 

4144  Coolldge  Ave. 
Architect— Not  Glyen.  $16,500 

1 -STORY   TRIPLHPC 
2960-62-64  GEORGIA  ST..  OAKLAND 
Owner— M.  V.  Bragg,  3275  Dakota  St 
Builder— Sllvera   4  «?*««•   1*83  F>»- 

mont  Dr.,  Alam«4a 
Architect— Not  Given.  $10,000 


1-STORY  6-pQOM  DWELLING 
1850  MELVIN  RD  OAKLAND. 
Owner  and  puUdar— Kerpalt  I^  I4n- 

coUi.  13««  106th  Ave. 
Architect— Not  Given.  $10,000 


1 -STORY  4-flQipM  VETERINAJIY 

WOm-*TTA.lLi 
9884     MacARTHUB     BLVD..     QAIt- 

LAND. 
Owners — S.  R.  A  D.  M.  Roberta 
Bulldei^A.    L.    Holm.    10601   Bevetly 

Ave. 
Architect  —  Mlchal    Goodman.    2471 

0«dar  St,  Berkeley.  $9,000 

1-STOBY  6-ROOM  DWELLING 
6914  RINCON  DR..  OAKLAND. 
Owner- E.    H.    Bobertson    Jr..    5978 

lUncon  Dr. 
Builder' — O.  W.  Johnson,  6506  Thorn - 

hill  Dr. 
Architect— Not  Qlven.  $8,400 


2-STQRY  6-ROOM  DWELLING 
707  CARLSTON  AVE.,  OAKLAND. 
Own^ — A.  E.  Saslaw. 
Builder— O.  W.  Johnson,  5506  Thom- 

hUl  Dr. 
Architect- Not  Given.  $8,350 


1-STORY  5-ROOM  DWELLING 
6080  CHABOT  RD.,  OAKLAND. 
Owner— Wm.     Morgensen,    6830    Vir- 

mar  Ave. 
Builder— Morgensen    Bros.,   5830   Vir- 

mar  Ave. 
Arcbitect— Not  Given.  $7,500 


ISHED.     $900;     1707     Solano;     owner, 

j  Harry  Silver,  59  Richardson  Rd; 
builder,  Harry  B  Kane,  40  King- 
ston Rd. 

ROOF.   $779;  2845  Telegraph;   owner. 
L  Leonard.  2845  Telegraph ;  builder, 

i     Elliott  &  Elliott,  2109  San  Pablo. 

'ALTERATIONS.    $500;    136  Alvarado 

i     Rd ;  owner,  Max  Thelan.  136  Alva- 

I      rado  Rd ;  builder.  Mason  McDuff le, 

i     2101  Shattuck. 

GARAGE.   $375;    963  Oxford;    owner, 

}      Fred  C  Nelson.  963  Oxford;  builder, 

I     Mason  McDuffie.  2101  Shattuck. 

I  REPAIRS,  $355 ;  2017  Lincoln  ;  owner, 

;     F  H  Campbell.  2017  Lincoha ;  buUd- 

'      er.  Park  &  Ashton,  2401  MacArthur 

I     Blvd,  Oakland. 

BOOF,   $264;    1228   Oxford;    owner.   A 

I      Mazzucetti.    1228     Oxford;     builder, 

!     Dillon  Roofing  Co,  5212  San  Pablo. 

'roof.  $260;    1233  Cornell;   owner.   R 

Kohonen.      1233      Cornell;      builder, 

Evertlte  Roofing,  2309  Milvla. 

ROOF,    $250 ;    2937    King ;    owner,    E 

McNeil.  2931  King  I  builder.  BverUte 

I  Roofing  Co.  2309  Milvla 

''  ROOF,  $250 ;  1731  Grove ;  owner,  W  E 

i  Robey,  1781  Grove;  builder,  Ever- 
tlte Roofing  Co,  2309  Milvla. 

iROOF,  $250,  2021  Del  Norte;  owner, 
S  Qott,  2021  Del  Norte;  builder. 
Dillon  Roofing  Co,  5212  San  Pablo, 
Oakland. 
ROOF,  $208 ;  1827  Aahby ;  owner,  A  M 
Thurlan,  1927  Aahby;   builder,  DU- 

j     Ion    Roofing    Co,    6212    San    Pablo, 

I     Oakland. 

IROOF,  $192;  1328  Blake;  owner,  J  L 
Morris,  1328  Blake;  builder,  Dillon 
Roofing  Co,  5212  San  Pablo,  Oak- 
land. 
ROOIf,  $192;  1701  Delaware;  owner, 
J   E   Riley,   1701   Delaware:   builder. 

'     Dillon  Roofing  Co,  5212  San  Pablo, 

I     Oakland. 

I  R(X>F,  $150 ;  2440  Edwards ;  owner,  L 
Forshel,     2440     Edwards;     builder, 
John  T  Morris.  2015  Blak?. 
ALTERATIONS.    $80      S3$7    CaUfor- 

I     nla ;  owner,  J  Schnoor,  3387  Califor- 
nia :  builder,  Sam  Liphits,  601  63rd. 
ROOF,  $66;  1120  Parker;  owner,  F  C 
Kirkham.  1120  Parker;  tmllder,  Dil- 
lon   Roofing    Co.    521$    San   Pablo, 

I     Oakland. 

I  OMMH-ANO 

BILLBOARD.    $75;    SW    comer    San 
Pablo  a^d  Ocean  ;  owner  and  build- 
er. Special  Site  Sign  Co,  3225  Louise. 
BILLpOARD,  |16;  8W  cor  San  Pablo 
and  Ocean  :  ow]ier  and  builder.  Spe- 
cial Site  Sign  Co,  3225  Louise  St 
METAL  SIGNS  (3>,  $70;  400  15th  St; 
owner,  Johnle  Bets,  prem ;   builder, 
Coca-Cola    Bottling    Co,    1340    Cy- 
press St 
METAL  SIGN.  $50;  SSSS  San  Pablo; 
Qwi^er.    Johi^    Rpder^gus,    premises; 

I     builder.  Coca-Cola  BottUng  Co.  1840 

'      Cypress  St. 

BILLBOARD,  $60;  N  MacArthur  800 
W   94th    Ave;    owner   and    bunder. 
Foster  &  Kleiser,  33rd  aad  Maiket 
ROOF     SIGN.    $50;     3815    Teleg»aph 
Aye;  oviner,  Pauline  Johnson,  p^ra; 
builder,  Coca-Cola  Bottling  Oq,  1840 
Cypress  St. 
METAL  SIGN,  $60;   3314  Broadway; 
owner.   K  Carmeny,  prem;   builder, 
Coca-Cola  Botting  C3o.  1140  Cypress 
St 
METAL   SIGNS    (7).  $40   each;    2427 
San  Pablo  Ave;  owaer  and  builder, 
Han  Rosager,  2427  San  Pablo  Ave. 
METAL  SIGN.   $40;    3815  Telegraph; 
owner.   Pauline  Johnson,  premises; 
builder,  Coca-Cola  Bottling  Co.,  1840 
Cypress  St. 
METAL    SIGN.    $40;    8717   89th    Ave; 
owner,     Thelma    Relnhardt    prem; 
builder,  Coca-Cola  BottUng  Co.  1340 
Cypress  St. 
METAL    SIGN.     $40;    3807     Foothill 
Blvd ;  owner,  John  S  George,  prem ; 
builder,  Coca-Cola  Bottling  Co,  1340 
Cypress  St. 
ROOF    SIGN,    $40;    1421    35th    Ave; 
owner.    Lay    Gum,    prem ;    builder, 
Coca-Cola  Bottling  Co,  1840  Cypress 
St 
METAL  SIGN,   $28;    1054   98th   Ave; 
owner.    Gordon    Grocery,   premises; 
builder.  R  L  C^ehlert  Sign  Co.  631 
40tli  St. 


BUILDINQ  CONTRACTS 

ALAMEDA  COUNTY 

ADDITION   TO   MAUSOLEUM 

HOLY  SEPULCHRE  Cemetery,  Hay- 
ward. 

Owner — Roman  Catholic  Archbishop 
of  San  Francisco,  1100  Franklin 
St,  San  Francisco. 

Architect — Henry  A  Minton  and  Wil- 
ton Smith,  1045  Sonsome  St,  San 
Franpiaco. 

Contractor^ — Moore  ^nd  Roberts  693 
Mission    9t.    San    Francisco. 

Filed,  Jan.  12,  1946-  Dated, _ 

Monthly    payments    of 75% 

Usual  35  days  after 25% 

TOTAL  COST.  $197,100 

Bond,     $197,10a      Sureties     St.     Paul 

Mercury    Indemnity    Co.    Forfeit   $50 

per  day.    Limit,  Sept   15,  1946-  Plans 

and  specifications  filed. 

DWELLING,  one-story  (rame  and 
•stucco   and  garage- 

Owne^^— Richard  H  and  Aqdrey  B 
Jaoksoi^. 

Architect — Not  Given. 

O^ntiactor— Wm  F  Beckett. 

^led,  Jat^.  12,  194«L    Dfiied.  

Foundation    completed   $1540 

Frame  and  roof  completed    1540 

Rough   plastering   comjpleted...  1540 

Upon  completion   _ 1640 

Usual  35  days  after.- 1540 

TOTAL  COST.   $7,700 

Bond.     $7700.      Sureties,     New     York 

Casualty     Co.     Limit     130     working 

days.    Plans  and  specifications  filed. 


1599  Hopkins;  owner,  U  P.  Welton ; 
dealer.  H  P  Murphy ;  sink ;  dish  wash- 
er; 2  drains. 

1700  Parker;  owner.  Amy  Abe; 
dealer,  Durant  Plumbing;  wash  basin. 

919  The  Alameda;  owner,  Dr  Sleep- 
er ;  dealer,  J  H  Jeoans ;  3  water  clos- 
ets; 5  wash  basins;  2  sinks;  3  dental 
chairs. 


RECLAMATION   BUREAU 


CENTRAL  VALLEY  PROJECT  — 
Until  Feb.  18,  2  P.  M.,  bids  will  be 
received  by  tk«  office  of  the  Bureau 
of  Reclamation.  Walker  B.  Young. 
Chief  Engineer.  Denver,  under  Spec. 
No.  1147  for  furnishing  and  deliver- 
ing fob  cars  at  the  shipping  point  or 
fob  cars  at  Coram.  Calif.,  at  the  op- 
tion of  the  bidder,  structural  steel 
anchorages  and  gate  seats  for  three 
durm  gates  at  Shasta  Dam.  Kennett 
!  Division,    Central   Valley    Project. 

Specifications  obtainable  from  the 
above  office  at  no  charge  to  pros- 
pective bidders;  to  others.  $1.00,  not 
returnable.  •  30 


Furnace  Permits 


OAKLAND 


636  E  18th  St ;  owner,  Saxon ;  deal 
er.  C  W   Roland; 


STATE  PURCHASING  AGENT 


SACRAMENTO,  Calif .  — Bids  will 
be  received  by  the  State  Purchasing 
Agent,  Sacramento,  for  the  following 
equipment : 

January  ig 
QUO.  38574.  RE<i.  E47629 : 

100  tons   emuls>fied  asphalt  deliv- 


gineering ;  sign.  |  ^;;r;;ri  "^^'^"^    ^"^    ^^'*- 

7573     816  Fotaom :  owner.  81xbob4s  |  '*"*^-?,r*^ 
Machinery;    contractor,    AUas    Blae- 


tric  A  Bqgineering;  2tfDutleta 

7574  517  PacUte  Ave;  owner. 
George's  Place;  contractor.  Atlas 
Electric  A  Engineering;  service. 


BERKELEY 


2678     Havencourt;     owner.     Scott;  «"^  storage  tanks  at  San  Jose,  Gil- 
dealer.  C  W  Roland;  floor.  "'y-   -Pacbeco   Pass   yard   and    Santa 

1350    60th     Ave;     owner,     Sheputa;    xV^^    „« ^ 

dealer,  C  W  Roland;  jQUO.  30723.  RBQ.  170,  Sheet  2: 

2681    Rtchie ;    owner,   Carr ;    dealer,  O^*®     ha»ed    hay    conveyor,     18    ft, 

C  W  Roland;  floor.  portable,    adjustable    to    any    height 

2439  64th  Ave;  owner,  A  Gallagher;  equ>PPed  with  air-cooled  gas  engine. 


dealer.  Bay  Cities  Heat  A  Vent  Co; 
floor   furnace. 


5256      Locksley;      owner,      Yandell ;    ^L^"^^ 
dealer,  A  &  C  Heating;  floor. 

2147  E  28th  St ;  owner.  Roy  Sweet ; 
dealer,   T  B   Marhood;   floor. 

3152   Texas ;   owner,   Daniels ;   deal- 
er, E  M  Maloney;   floor. 

5732     Elizabeth;     owner,      Loofea; 
dealer,   C  W   Roland;   floor 


QUO.  30724,  REQ.  170,  Sheet  3 : 
One  Ford  tractor,  rubber  tires,  with 


One  Ferguson  plow. 

One     scraper     and 
IiBola. 


leveler. 


f.o.b. 
•    19 


40  3043  Acton ;  owner.  J  M  Walker; 
contractor,  Bl  Orrito  Electric ;  9  fix- 
tures. 

41  1841  HaskUl ;  owner,  J  M  Walk- 
er; contractor,  Bl  Cerrito  Electric;  9 
ftxturea 

42  1840  HaaklU;  owner,  J  M  Walk- 
er; contractor.  El  Cerrito  Electric;  9 
fixtures. 

43  2934  Ellis;  owner.  J  M  Walker; 
contractor,  Bl  Cerrito  Electric ;  9  out- 
lets; 9  switches:  13  plugs:  3  ctrculta 

44  2741  Dohr;  owner.  J  M  Walker: 
contractor,  Bl  Cerrito  Electric  12 
outlets;  10  switches;  13  plugs:  8  cir- 
cuits. 

45  2770  Mabel;  owner.  J  M  Walker; 
contractor.  61  Cerrito  Electric;  11 
outlets;  11  switches;  16  plugs;  8  cir- 
cuits. 

46  2009    Allston :    owner,    YWCA : 
contractor,  Emerson-Newbery ;  2  mo-, 
tors.  » 

47  1700  Parker;  owner.  Amy  Abe, 
contractor,  Scott-Buttner;  5  outlets: 
new  service. 

48  930  Ashby:  owner.  ;  con- 
tractor. Johnston  Electric:  2  outlets; 
2  switches ;  2  plugs;  2  ciccuits. 

49  2779  Acton:  owner,  Eastshore 
Homes;  contractor,  Johnston  Elec- 
tric; 10  fixtures. 

50  3200  Sacramento:  owner,  Dora 
Hopn:  co)ntr%ctor,  Johnston  Electric; 
22  putlet*;  21  switches;  16  plugs;  9 
circuits. 

51  170$  Elala;  owner,  E  M  Rinta; 
contractor.  Moore  Electric;  5  fixtures 


.14 /oo  .Next  door  to  1101  Market; 
owner,  Haas  C^nstr  Co;  contractor. 
T  L  Rosenberg  Co;  2  outlets;  1  plug; 
1  motor.  • 

84757  787  85th  Ave;  owner.  Amer- 
ican Pipe  A  Constr  Co;  contractor, 
T  L  Rosenheim  Co;   7  motors. 

34758  2074  Bcoailway;  owner,  Cal- 
dow  Paint;  contractor.  T  L  Rosen- 
berg; 6  ftxturea 

34759  NW  Cor  14th  and  Broad- 
way; owner.  American  Trust  Com- 
pany ;  contractor,  T  L  Rosenberg  Co ; 
outlets;    switches;    fixtures. 

34760  lies  7th  St;  owner.  Thomas 
Cafe,  wnlractor,  Pacific  Elec  and 
Mech  Co;    service. 

34761  SW  Cor  3rd  and  Franklm; 
owner.   L^Tcy   Gentner  Co;   contrac- 


tior.    Pacific    Elec 
fixtures. 


&     Mech     Co;     64 


FOR  SALE 


OAKLAND 


•»Wf» 


Completion  Notices 


Electrical  Permits 

SAN   FRANCISCO  COUNTY 

-"ir* — -|^-r —    III    —   II    -»   --MllWlIM     ■!■■       Ill 


7530 


SAN  FRANCISCO  COUNTY 


111  Ban  Felipe  Ave;   owner, 

;    contractor,   Julius   M   Keller; 

4  outlets;    5   switches;    6  pluga 

7531     N   Staples   St  325  B  Detroit ; 

Recorded  Accepted  '  °^«^'  Hansen;   contractor.  M  Schi- 

Recorded  Accepted  I  '^^J^^^'^^i,^^  J"°5.°'"- 

Jan    14,   1946— FERRY    Bldg.     S    P     I      '^^^     ^^^  Buchanan;  owner.  Carl; 
Co  to  A  M  Hardv Jan  10,  1946p^<>f|i'?c^O'''    ^    Schimetschek ;    alter. 

7533  Head  and  aSrgent  Sts;  own- 
er,  Hansen;   contractor,  M  Schimets- 

ALAMEDA  COUNTY  |  chek ;  1  motor. 

7534  284    Golden   Gate   Ave;    own 


Recorded  Accepted  i  ^r,    Earle    Hotel ;    contracfcr.    Bylng 

Jan.   12,  1946— PTN  LOT  17,  Blk  B      !  ton ;    alterations. 


map  Teachers  Tract;  Lot  23  Blk 
C.  Amd  map  Lorin  Heights  Tr, 
Berkeley.  J  M  Walker  to  whom 
it  may  concern January  9,  1946 


Liens  Filed 


ALAMEDA  COUNTY 


7535  545  Eddy  St;  owner.  Asso- 
ciated Oil  Oo ;  contractor.  Electrical 
Prod   Corp;/  2   transformers. 

7636     625   Market   St;    owner.    Cap- 
ital   Co;    contractor.    Pacific    Electric 
;&   Mechl  Co;    6  outlets. 
j      7537     154   Sutter  St;   owner,   Vogue 

•  Purs;    contractor.   Marelco.   The;    two 
[outlets:    3    switches. 

•  7538     70   Turk    St;    owner.    70   Turk 
Bar;  contractor,  Marelco,  Inc ;  9  out- 

i  lets ;  4  switches. 

j      7539      601    Turk    St;    owner.    A    1^- 

Imite; 


Recorded 

Jan.  12,  1946— PTN  L^TS  19  and  20 
Collins  Tract,  Oakland.  Califor- 
nia Mill  &  Lumber  Co  vs  Henry 
and  Martha  Weber,  Bay  Pacific 
Company    $472.00  ' 


contractor,   Malm   &   Welter;   4 
Amount  I  plugs  ;  1  motor. 

j  7540  550  Montgomery  St ;  owner, 
i  Bank  of  America ;  contractor.  Pa- 
icific  Elec  &  Mech  Co;  5  outlets  7 
i  plugs. 

7541     366  Guerrero  St;  owner.  Gol- 


NM-Respoa$ibiiity 


ALAMEDA  COUNTY 


■*TW 


■>^ 


BuQdinfi:  Permits,  $&00.00  ^nd 
Over,  Issued  by  the  BkMutl 

pf  PuUSc  Works 
SAN  FRANaSCO  CX)UNTY 


Jan   12,  1946— LOT  23.  Loma  Vista     ;  den    State,    Ltd;    contractor.    Pacific 
Tract,    Oakland.     California    Mill      j  Elec  &  Mech   Co ;   alterations. 
&    Lumber    Co    vs     Harold     and      j      7542    338  Brannan  SI ;  owner,  Hales 

Mary  Crott  Bay  Pacific  Co $405  |  contractor.  Pacific  Elec  A  Mech  Co 

_   _|110  outlets. 

I  7543  1240  Post  St;  owner.  Tucker; 
!  contractor.  Pacific  Elec  &  Mech  Co ; 
143  outlets;  4  switches;  7  plugs;  two 
'  motors. 

7544  1446  Valencia  St ;  owner.  State 
Realty  Co;  contractor.  Pacific  Elec 
&  Mech  Co;  20  outlets;  9  switches;  12 
plugs. 

7645  1327  Polk  St;  owner,  J  Ches- 
[ter;  contractor.  Pacific  Blec  &  Mech 
i  Co ;  1  outlet ;  5  motors. 
j  7546  30  Leldesdorf  St;  owner,  W 
Ballard;  contractor.  Pacific  Elec  A 
JMech  Co;  19  outleU;  4  switches;  5 
I  plugs. 

7647  43  Stone  St;  owner,  M  Sang; 
contractor.  Chas  Ylck ;  alterations. 

7548     84  6th  St;  owner,  Alex;  con- 
;  tractor,    Chas    Ylck ;    1    plug. 
j      7549     957  Grant  Ave;  owner.  Chong 
Kee    Jan ;    contractor,    Chas    Yick :    3 
i  outlets ;   2  switches :  3  plugs. 

7550  N  France  St  250  W  Moscow; 
owner.  Burton;  contractor.  Richmond 

I  Blec  Co :  motors. 

7551  195  Beverly  St ;  owner.  Church  ; 
Frank    F    Goodman;     35 


34708  2018  73rd  Aye ;  owner.  Light- 
lynr;  poifttractor.  Pox  Electric  Co; 
sign. 

34709  7318  E  14th  St ;  owner.  Meggs; 
contractor.  Fox  Electric  Co;  4  plugs. 

34710  1624  Franklin  St.  Room  712; 
owner.  Jeffersen ;  contractor,  T  Bush- 
man :  5  fixtures. 

34711  306  12th  St.  3rd  floor;  owner, 
Lawton  ^  Williams:  contractor,  T  L 
Rosenberer  Co;  alterations. 

34712  .'»il5  16th  St;  o^ner.  Andrew 
Gross  Hat  Shop:  contractor.  T  L 
Rosenberg  Co;  alterations. 

34713  1691  7th  St:  owner,  Robert- 
son :  contlractor,  J  T  Grosso ;  altera- 
tlqns. 

34714  W  Grove  St  100  ft  S  of  80th 
St :  owner  and  contractor.  Foster  A 
Kleiser  Oo;  3  outlets:  1  switch;  3 
fixtures. 

34715  e»30  Chabot  Rd ;  owner.  Mor- 
K^ensen  :  contractor.  Paramount  Elec- 
tric Co;  outlets;  switches;  fixtures; 
plugs. 

34716  NB  17th  and  San  Pablo; 
owner.  Downtown  Merchants'  Assn ; 
contractor,  T  L  Rosenberg:  altera- 
tions. 

34717  3217  Lipden  St;  owner.  Col- 
lege laundry;  contractor,  T  L  Rosen- 
berg; service;  motors. 

84718  B  MagnplU  St  250  ft  N  of 
26th  St;  dwner.  Laher  Spring  A  Tire 
Cq:  contractor.  T  L  Rosenberg  Co;  1 
f^xtur?. 

34719  2032  19th  Ave ;  owner.  Perry ; 
cpptractor.  T  L  Rosenheim ;  altera- 
tions. 

34720  aw  16th  and  Grove  SU ; 
owper,  IChglish  Lutheran  Church; 
contractor,  Scott-Buttner  Electric  Co; 
12  fixture*. 

34721  3$05  E  14th  St:  owner,  Ple- 
rpttl :  contlractor.  Scott-Buttner  Elec- 

itric  Cp;  1  switch. 

I  347?2  1700  Franklin  St;  owner. 
Elm  Restaurant;  contractor,  Scott- 
Buttner  ESectric  Co;  sign. 

34723  945  86th  Ave;  owner,  Avllia; 
contractor,  Broadmoor  Electric  Co; 
6  outlets;  2  switches;  3  fixtures;  1 
plug. 

34724  2I1O9  MacArthur ;  owner.  Far- 
ris ;  contractor,  James  Anderson ; 
signs. 

34725  3811  E  14th  St:  owner.  Dick- 
son ;  contractor,  C  A  Lan^ais ;  12  out- 
lets ;  8  switches ;  4  plugs 


NEW  &  RECONDITIONED 
DIMENSION   LUMBER 

Ti.MPERS,    walHKwrds..    plumbing 
pipe,    miUwork.   and  other  bmlding 
materia»8,    SALE  PRICES.    Large 
4toclu  of  "fcard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND   WRECKING   CO. 

2»0«  Tkird  St.  VAlencia  4977 

70-ft    8THBL  TOWBR,    28    M   gaL 

RBDWOOD  TANK  and  tw,i  fih-in  x 
24-ft  X  *-in.  STEEL  PRBS8URB 
TANKB  to  be  scid  aJ!  one  unit  Lo- 
cated In  San  Francisco.  Must  be 
removed  at  once.  Sacrlficr  Write. 
'phone     or     wire     ror     information. 

CLEVELAND     WRECKING    CO. 

2800   Third    Str»«t.    San    Francisco 
VAteneia  4977  (tf ) 

350,PP0  Bos.  Good  Used  Douglas  Fir 

Lumber.  3x8,  3x10,  3x12  4x12,  flaOj, 
8x8,  10x16,  10x12,  12x12.  12x16.  Tim- 
bers 8  ft.  to  60  ff.  In  length,  all  In 
very  good  condition.  Address  FRED 
J.  MAlTRtR  &  SON.  'phone  1585  or 
Bo.](   121,   Bi«reka.    California 


,      SPRAY    BOOTH.    8x7    ft,    with     2 

I  PANS  and  ROTORS.  CHEAP.  Phone 

BXbrook  1513.  to  1/22/46 


— -■•««».-»• 


FOR  RENT 


CLEVELAND  TRENCHER  fully 
operated  F  R  Archibald,  LOck- 
hJB^en  8>792.  • 


Hied  AdvertisiDg 


Jan  12,  1946—839  PARAMOUNT 
Rd.  Oakland.  Veterans  Welfare 
Board  of  the  State  of  California 
as  to  Improvements  on  property. 

Jan  12,  1946—3306  B  14th  STREET. 
Oakland.  Chas  Kushlns  and  Ar- 
thur E  Weston  as  to  improve- 
ments on  property. 

Jan  14,  1946—2823-25-29  82nd  AVE. 
Oakland.  Chas  W  s^nd  Marie  H 
Falk  as  to  Improvements  on  prop- 
erty. 


SAN  FRANCISCO  COUNTY 


Jan  9.  1946— E  SCOTT  ST  75  S 
Beach  25x  100.325,  Ptn  Marina 
Gardens.      Veterans     Wehare     Bd. !  contractor, 


WANTED 


BLDG.  CONSTR.  SUPT..  good  fu- 
ture. State  experience  and  referexMHM- 
Reply  Box  16.  c/o  Dally  Pacific 
Builder.  tf 


34726  2i8t  and  Broadway:  owner. 
Breuner's ;  contractor.  Pacific  Elec- 
tric Motor  Co;  alterations;  trans- 
formers. 

34727  1022  77th  Ave ;  owner.  Chris- 
ten sen  &  Lyons;  contractor.  Wed 
Schmlts;  outlets;  switches;  fixture*; 
plugs. 

.14728  1»00  Willow:  owner.  Ault  * 
Wilborg;  Contractor,  Pacific  Electric 
Motor  Co :  switches :  fixtures. 

34729     1045  Mountain  Blvd ;   owner. 


SENIOR  DRAFTSMAN  for  perms 
nent   position   in  architectural   offict 
located    on    the   Monterey    Penlngula. 
Contact    C.    J.    Ryland    by    pbont    at 
Carmel   404   or  write   P    O    Box    M7 


Monterey. 


V14-15-16-17-18-21,  4(i 


ARCHITBCTVRAL  DRAFTfeMAN. 
General  exper  Salar>'  open  Irv-in 
Wm.  Ooklstinc  Rc»om  850,  Pacific 
Bldg.    Phone  EXbrook  im^ 

(1/9- 19-11-14- 15/46) 


M»> 


JANUARY   14.   1946 


905  Greenwich;  alter  flats;  cost, 
$500;    owner.   Mrs  Genevieve  Willlar. 

166  Turk  St:  alter  hotel;  cost,  $1,- 
000;  owner,  Mr  Amonelele. 

44  Nonnandie  Terr;  alter  ^wcllipg; 
cost,  $3500;  owner,  Mr  and  Mrs  F  G 
Belcher. 

33S8  Mission  9t:  alter  store;  cost, 
1500;  owner,  A  Cartman. 

2099  Lombard  St;  alter  store;  cost 
S4500;  owner.  Herbert  Sherbert  Shop. 

Ml  Oor  13th  and  Howard;  alter 
offices;  coat,  $4000;  owner,  D  B  San- 
ford  Co. 

KW  Oor  OoMen  Gat«  Ave  afk4  PqUc 
St;  alter  offices;  cost,  $IT)0,00<i;  own- 
er, W  B  JoaBn. 

1167  Mission  St;  alter  impco^  com- 
pany bldg;  OQst.  $6600;  owqer,  Amer* 
lean  Import  Co. 

4760  Ifiasioii  St:  alter  ^tore  and 
flats;  cost,  IMQQ;  owner.  ThQs  Va- 
leraa. 

AM  Battery  Street;  alter  printing 
plant ;  cost,  $850 ;  owner.  8t«cher- 
Traung  Ga 

SW   Cor   Madison    and    Athe<is:    B 

Athens  64   9  Madison;   B   Athens   90 

116  S  Madison  ;  four  one-story  frame 

bldgs:  cost.  $6000;   $4000   (3);   owner. 

J   Arvid   Johnson. 

NW  oCr  France  %nd  Moscow;  one- 
story  frame  dwelling;  cottt.  14900; 
owner.  Mr  and  Mrs  Krovet 

N  Alemany  Blvd  115.2,  114,  169  W 
Benton  Ave;  three  T-story  fr  dwell- 
ings :  cost,  $5800  each  >  owner,  H  Bar- 
ber ft  Sons. 

W  Valencia  100  N  Duboce  Avenue; 
one-story  frame  building;  cost,  $10,- 
000;   o'wner,  Kunst  Bfos. 

E  DcHaro  75  N  Berry  St ;  one- 
story  frame  building;  cost,  $3000% 
owner,   San  Francisco  Gravel  Co. 

E  19th  Ave  100.  125.  150.  175,  200 
225.  250,  275.  300.  325  350  SO  S  Quin- 
tara  8t:  twelve  3-storv  frame  bldgs; 
cost.  $10,500  each  (li);  $7900  (1); 
owner.  Atlas  Realty  Co. 

B  Victoria  175  N  Stanley;  one- 
story  frame  bldg;  cost,  $5000;  owner, 
Chas  T  Burke  and  Angelo  Lfuslno. 

NW  Cor  20th  Ave  and  Rivera;  W 
IQth  Ave  36  N  Rivera;  two  1 -story 
frame  bldgs;  cost.  $5000  each;  own- 


State    of    Calif    as    to    improve- 
ments  on   property. 


Release  of  Lieos 


j  outlets;  16  switches;  8  plugs. 
I  7552  545  Eddy  St;  owner,  Garage; 
(  contratcor,  Frank  F  Goodman  ;  alter- 
I  ations. 

!      7553     2423   Polk   St;    owner ; 

;  contractor,  Frank  F  Goodman  ;  6  out- 
lets: 6  switches;  7  pluga 

7554  201  Sansome  St ;  owner.  ; 

contractor.    Frank    F    Goodnuui ;    26 
outlets. 

7555  214  Front  St;  owner,   _.; 

Recorded  Amount  ,  contractor,  Frank  F  Goodman  ;  alter- 

Jan  14,  1946— SW  HAIGHT  ST  and      jtlona 

Masonic  Ave    John  B  and   Rus-  7566    SB  cor  43rd  Ave  and  Taravel 

seU   W   Smale   as  HIH   le   Smale     !  St ;  owner.  Pacific  Coast  Construction 

to  Julius  Fetgenbaum  $3400  [co;  contractor.  B  J  Doherty;  1  molor. 

I     7557    B  43rd  Ave  200  S  of  Santiago 
I  St;    owner.    Pacific   Coast   Construe - 


SAN  FRANCISCO  COUNTY 


Engineeriiig 


^ii      i    I 


tion    Co;    contractor,    B    J    Doherty; 
motors. 
7558     3349  23rd   St;   owner,   Homcl 

_  Lunch     Room;     contractor,     Decker 

— . . i  Electrical  Construction ;  seryice. 

30-~RESERVOIRS  &   DAMS'     ^^     „^<'™«'-    I^nston    Are    aiMl 
'^*-''^  ▼  vfi-«%>j'  *-. Lawton  8t ;  owner,  _ ;  oaittactot. 

January  16,  1946     ! «  ^  '^"•*"'  =  service 
BIDS  WANTED  j     "^^^    ^  Kirkham  70  E  of  Funston ; 

BOISE,    Idaho.— Until   Jaaoa^y    25, 'owner,  ;   contractor,  H  C  WU- 

10    A    M.,    bids    will    be    received   by '  son ;  service 

the  Bureau  of  Reclamatiim.  Earl  I  7561  220  Montgomery  St;  owner. 
Harmon,  engineer  Cascade,  Idaho.  ;  Mills  Estate,  Inc;  contractor,  H  S 
for  clearing  reservoir  site  of  the  Cas-  ;  Tittle  Co ;  alterations, 
cade  dam  project  The  work  involves  7562  400  Melrose  Ave ;  owner,  Meyer 
clearing  timber  and  brush  from  16  Construction :  contractor,  B  A  Koe- 
tracta  varying  in  sixe  from  40  to  480  nig ;  10  outlets ;  11  switches ;  14  plugs, 
acres,  located  one  to  eight  miles  west  '■  7563  408  Melrose  Ave ;  owner,  Meyer 
of  Cascade  The  Cascade  project  in-  \  Construction ;   contractor,   E    A  Koe- 


Bxperienced  architectural  DIlAlWS- 
MAN  c>«t  of  city.  If  intereateC  fe<nw- 
tng   avalkibu.    Mayo   A    Jolmeon.   ttf 
Fitzpatrick:  contractor.  Pacific  Blec-    Exchangf      Bldg.      Stockton      Phone 
trie  Motor  Co;  service  ;  Suxaktoo  i-9Sm. 

34730  3200  13th  Ave :  owner.  Franco ;  j ■ 

contractor,  Clifford  Electric  Co;  out-        BUILDING  CONTRACTOR    wants 
lets;  swltdhes;  fixtures;  plugs.  j  con  tact    with     young     AKCHIXBCT. 


c/0    Daily     Pacific 
1/9-10-11-14,    46 


34731  20219  E  22nd  St ;  owner,  Borge;  |  R«ply    Box     110. 
contractor,  Clifford  Electric  Co;  oyt-    Builder 
lets:   switches:  fixtures;  plugs. 

34732  3123  San  Pablo  Ave;  owner. 
Leader  Aqto  Parts;  contractor,  Clif- 
ford Electric  Co;  outlets;  switches; 
fixtures ;   ^lugs. 

34733  2731  13th  Ave:  owner,  Lin; 
contractor.  Clifford  Electric;  service. 

34734  2309    Bywood ;    owner,    Har-  1     Hxper    FOREMAN    for    r-tmat     -f 
wood;    contractor,   Clifford   BJlectric;  | STORES  and  OFFIGB8  In  Sab  rm. 


PAINTING    B8TIMATOR    who     Is 

famlHar    with    Painting    Contractors. 

Must    be    good.     Reply    Larry's,    tl5 

Greenwich  St.,  E    F     Phone  GR  4942. 

(l/ft-9-10-ll-14/46> 


outlets ;  rvN-itches ;  fixtures ;  plugs. 

34735  2607  74th  Ave:  owner.  The- 
selll ;  contractor.  Clifford  Electric  Co ; 
outlets;  svfitches;  fixtures     plugs. 

34736  7923  Hillside;  owner  The- 
selll ;  contractor,  Clifford  Electric  Co ; 
outlets ;  svHtches ;  fixtures ;  service. 

34737  NW  30th  and  Summit;  own- 
er, Bruen  Heating  Co ;  contractor, 
Clifford  Electric  Co;  transformer. 

34738  2140  Broadway  ;  owner.  J  E 
French  Co ;  contractor.  Electrical  Pro 
Corp;   sign. 

24739       1724 


Cisco.  Reply  Box  17,  c/o  Dally  '  c 

Bulkier.  • 

ARCHITECTURAL  DRAFTSMAK 
wamted.  Experienced  Conricli  Ml 
Market  St,  Room  2211  SU  6315  nr 
SK.  am.  to  Jan.  16.  1946 


POSITION   WANTED 

ENGINEER- uteam  -experienced — 
age  32,  deeireo   ^K>8itioc   aa    plant  op- 
Franklin     St;     owner,  I  erator.  Reply  Box  115,  c/o  Dally  Pa- 


Warren   Photos;   contractor,   EHectric    df Ic  Builder 
Pr*>d  Corp:  sign. 

34740  SB  Cor  14th  and  Wash- 
ington; ot/ier,  The  Owl  Drug  Co; 
contractor,    Elec    Prod    Corp ;    sign. 

$4741       K     College    at     Bfoadway ; 


to  Jan.  IS.  '46 


Young  man  desiree  SALES  POSI- 
TION with  orjranJuatlon  handHng 
line  of  BUIIJ^rN'G  MATERIA  1J5. 
Qoiieg*  :r>a«'li«r«UAd,  alert,.  ijgTMjit'ii  a, 

owner.    Ghiradelli;    contractor.    Elec    neet    appeartng     Contact    Wlanwi    S. 

Prod  Corp;   sign.  ,  Mlciianl.    BA-    Mm.   or   addreH    rep^ 


$4742  3114  102nd  Ave :  owner.  Bar- 
nett;  contlaetor.  Flkgler  Electric  Co; 
1  outlet:  2  switches;  1  fixture;  dx 
plugs. 

34743  336  15th  St;  owner,  Thomp- 
son ;  contractor.  Shea  IClec :  alter. 

34744  $53  15th  St;  owner.  F  A  M 
Liquor;  C4>ntractor.  Shea  Elec;  al- 
terations. 

34741      919    14th    St;    owner.    Stew- 
art :   contractor.   Shea  Elec :  alter. 
34746     3000  MacArthur  Blvd;  own- 


175  latk  Ava.  &  F.  lA 


Blec;  alterations 
34747       $829     Forest 


TRANaiTMAN,  capabie, 
«ap«icsc€.  wants  work  in  any  capa- 
city. Reply  Box  111,  c/o  Daily  Parifie 
Builder.  to  Jan    IS,    i4 

CAPABIJI       GRADUATE       ntQI- 

MEER.  25  vears  of  age  with  kits  of 
proah.  wiJih«B.  connectioD  wttk  Oon- 
structJon.   ("oniraclor;   10  years'   engl- 


neering  exi:>erierw*  In  supe-rrleory  ea- 
er,  H  A  M  Drug  Co ;  contractor.  Shea  ^  p^city.  SnmU  salary  and  bonua  :■ 
—.  _  _      _.._..  .z  production   desired    Write  vowr  pr'-ip'- 

Hlll;     owner.    j>altk»  to  R.   Baker    203   N    astk    '^  . 


volves   the  construcUon  of  an  earth! nig:  10  o"tJetf.  51  switches;  14  pluga  iReinhart;    contractor.  Clifford  Bloc;    Wauwaton.  W^teconsin 
fill  dam.  90  ft  high  and  MCi  ft.  long  !     7564  416  Melrose  Ave ;  owner,  Meyer  j  outlets  ;    switches ;    fixtures ;    plugs 


at  the  crest,  and  wiU  provide  a  stor-  ;  Construction ;  contractor.  E  A  Koe- 
age  reservoir  for  approximately  7«)t-  'nig:  10  outlets:  11  switches;  14  pluga 
000  acre  feet  of  water.  »i     7566     1149  Market  St;  owner.  B  N 

i  Watz ;   contractor.  ChmM  A  T.ai^n4^iT ; 

'  19  outlets ;  2  switches. 


3?--  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


34748  556  3l8t  St;  owner,  J  VUla ; 
contractori  Clifford  Elec;  fixtures; 
alteratlona 

34749  669    42nd    St;    ov-ner.    6    K 

Boothby  ;   contractor.   Paramount  El ; 


Jan.  11-14-15    44 


ESTIMATOR  -  GBNSRAL  MAN- 
AGEaoa^T.  State  and  I<ederal  tax- 
es. Contract  N^otlation.  etc.  Reply 
Box  19,  e/o  Baify  Pacific  Builder 

(1/9-10-11-14-16 '46> 


PLANNED 


January  15,  1946 


HELP  WAHTIP 


.     7566    525  Jones  St ;  owner,  M  Stone ;  |  fixtures     alterations, 
{contractor,  Frank  J  Klimm;  2  outlet  :      34750   '  4IIOO  Telegraph;    owner,  Ed- 
,     7567     1763  Lombard ;  owner.  Mores!  |  wards     Service    Station :     contractor. 
l&De  Lucchl;  contractor.  Grand  Elec-  i  Pararaounit  Elec  Co;    1  outlet;   1  sw. 
I  trie;   8  outlets:  5  gwltches;   4  plugs.'     34751      gE    cor   67th    St    and    San 

{     7568    1960  Folsom  St;  owner.  Cum- I  Pablo    Ave;    owner    and    contractor.       EXPEDITBR.  j^eneral  buildinir  coa- 

RO.SEVILLE.    Placer    Co.,    Calif -— |  mlns    Diesel    Co;    contractor,    Lynch    Foster  &   Kleiser;   15  ouUeta ;   15  fix-     gtruction ;  5  vrs    bldg    fxp ^---^ 

Civil    Engineer    Frank    E     Packard,  ■  Electric  .service  ;  tures ;   1   switch.  R«Ply.  stating  exp   and  qiaimeatious.' 

Box    1341,    Sacramento,    recommends  j     7569  SW  cor  Arroya  Way  and  Tere-       34752     84>16  MacArthur  Blvd  ;  own-  i  Box  114,  «  0  Dailv  Pacific  BnlMer 

construction  of  sewer  system  to  cost  |gita;  owner, ;  contractor.  Lynch    er   Mrs  Perry;  contractor.  Shea  Elec;  I  1/14  la  t#     *.« 

$27,000  for  the  City  of  Roseville  City   Electric;  service  .service.  •  A/ie-ie-m    »• 

I^aU.  Rosevilie.  32        7570    7  Jordan  Ave ;  owner.  Lynch ;  '      34753     6tl   E  22nd   St ;   owner,  Mrs  ■  — ^ 

contractor.  Lynch  Electric;  ser\-lce        Stephens     contractor,  Shea   Electric; 

Jsinuary  15,  1946  7571    740  O'Farrell  St;  owner.  Union    signa 

P^-ANS  COMPLETED  Oil  Co;   contractor,   Atlaa  Electric  A,      i47.S4     3842   Chestnut;    owner.   Will 

JAMESTOWN,  Tuolumne  Co.,  CaL  1  Engineering ;  1  sign.  j  Guess;   contractor.    Shea   Elec;   serv. 

—Engineer  Robert  Thorn,  502   Bank       7572    4741  3rd  St;  owner,  Uniod  Oil  '     $4755    1Q823  K  14th  St,  owner,  Doe; 


FOR  RENT 


DUMP  TRUCKS  for  rem    Cleanup 
and    General    Hauling     Call    ATwater 

^^  to  1/21,   '46 
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PLANS  and 
Speculations 


In  his  annual  report  to  the  San 
trancisco  Board  of  Supervisors 
Mayor  Lapham  states  that  steps 
are  now  being  taken  to  transfer 
A^guna  Honda  Home  property  to 
the  Juvenile  Court  and  plans  being 
drawn  for  a  new  juvenile  court 
and  home.  The  location  consists 
of  12.6  acres,  sufficiently  large  to 
provide  for  construction  on  a  sep- 
arate unit  basis  and  to  provide 
the  space  necessary  for  recreation 
and  future  growth.  Mayor  Lap- 
ham  further  stated  that  "if  nine 
million  dollars  of  state  or  federal 
matching  funds  can  be  obtained, 
the  entire  25-million-dollar  sewer 
and  sewage  treatment  plant  pro- 
gram will  be  carried  out  without 
requiring  additional  city  funds." 

oOo 
SACRAMENTO  School  Depart- 
nient  needs  will  be  aired  by  Su- 
perintendent Overturf  at  the  Board 
of  Education's  next  meeting  Jan. 
21.  Outstanding  need  is  a  dormi- 
tory building  for  Sacramento  Col- 
lege, where  prospective  students 
are  being  turned  away  because 
they  cannot  find  a  place  to  live. 
In  addition  to  the  college  dormi- 
tory, OverturTs  report  may  con- 
tain recommendations  for  the  fol- 
lowing additions:  Swimming  pools 
for  the  college,  Sacramento  and 
McClatchy  high  schools;  a  boys' 
gymnasium  and  new  cafeteria  for 
Lincoln  Elementary;  an  auditorium 
and  four  classrooms  for  the  Riv- 
erside school;  an  auditorium  and 
eight  classrooms  for  Tahoe  School ; 
two  classrooms  for  Theodore  Judah 
School. 

oOo 

The  CERES  City  Council,  meet- 
ing in  a  special  session,  heard  the 
explanation  of  a  proposed  sewer 
expansion  program,  total  cost  of 
which  is  estimated  at  $29,000.  The 
city  attorney  has  been  requested  to 
draw  up  the  resolution  of  intention 
for  the  proposed  work.  .  .  Ap- 
proval was  given  a  31 -acre  site 
north  of  the  County  Fairgrounds 
for  the  proposed  establishment  of 
an  airfield  by  the  TURLOCK  City 
Planning  Commission.  Promoters 
of  the  project  are  Fred  C.  Richard- 
son of  Oakland,  and  Glenn  Wentz 
of  San  Anselmo.  .  Co-operation 
of  the  OAKDALE  City  Council 
was  promised  AI  Corrigan  and  Sid- 
ney Haidlen  for  their  proposed  air- 
field for  that  citv. 
oOo 

The  Third  Avenue  and  Bayshore 
Blvd.  interesection  in  SAN  MATEO 
soon  will  be  better  lighted  and 
have  improved  traffic  signals,  City 
Manager  W.  D.  Soule  of  San  Ma- 
teo, has  announced.  Soule  said  he 
was  informed  by  District  IV,  Di- 
vision of  Highways,  that  plans  for 
a  17500  improvement  at  the  inter- 
section had  been  approved. 
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Consumer  Goods 
Manufacturers 
Warned  By  OPA 

Manufacturers  of  consumer  dur- 
able goods  must  file  copies  of  all 
price  announcements  with  OPA 
District  offices  within  ten  days  af- 
ter they  have  been  issued  to  the 
trade,  A.  B.  Mueller,  Price  Execu- 
tive of  the  Northern  California 
District  OPA  office  announced. 

Failure  to  file  price  announce- 
ments has  seriously  interfered  with 
OPA  efforts  to  fix  fair  and  equit- 
able prices  on  reconversion  items, 
Mueller  said. 

Under  the  provisions  of  Maxi- 
mum Price  Regulation  No.  188,  as 
amended,  manufacturers  are  re- 
quired to  file  three  copies  of  cata- 
logs and  price  lists  containing 
March  1942  prices  that  were  is- 
sued to  the  trade.  In  addition,  he 
is  required  to  file  three  copies  of 
every  letter,  flyer,  announcement 
or  other  written  notice  that  he 
may  issue  to  the  trade  after  July 
15,  1945,  concerning  new  prices, 
changes  in  terms,  discounts  or  al- 
lowances and  changes  in  model 
designation  of  any  items  that  he 
manufacturers. 

V 

UC  EXTENSION 
CONTINUES  NEW 
'TECH'  COURSES 


1043 


Classes  in  engineering  and  busi- 
ness administration  will  open  next 
week  in  the  San  Francisco  center 
of  University  of  California  "Exten- 
sion, 540  Powell  Street. 

On  Monday,  business  adminictra- 
tion  courses  in  "Advanced  Account- 
ing", "Organization  Planning  and 
Management  Research",  and  "In- 
troduction to  Radio  Advertising" 
meet  at  7  p.  m. 

Engineering  courses  meeting  on 
on  Tuesday  are  "Mechanics  and 
Strength  of  Materials",  7:30  p.  m., 
and  "D  C  Machinery  and  Control 
Equipment,"  7:15  p.  m. 

Other  courses  meeting  during 
the  week  are:  "Earthquake  Resist- 
ant Design",  Wednesday,  7:30  p. 
m.:  "Real  Estate  Law",  Thursday, 
7  p.  m.,  and  "Cost  Estimating  for 
Construction",  Friday  at  7:30  p.  m. 


LEE  W.  DELHI 
AFFILIATES  WITH 
HUNT,  MIRK  CO. 

Lee  W.  Delri,  nationally  -  known ; 
welding  engineer  and  shipbuilder,  j 
has  resigned  as  Vice  President  in! 
charge  of  operations  at  Western  j 
Pipe  &  Steel  Company  to  become  j 
a  member  of  the  pioneer  engineer-  j 
ing  and  contracting  firm  of  Hunt,  j 
Mirk  and  Company,  with  head- 
quarters at  141  Second  Street,  San 
Francisco. 

Announcement  of  Delhi's  affilia- 
tion with  Hunt,  Mirk  and  Co.  was 
made  by  Thos.  J.  Benney,  senior 
member  of  the  firm,  who  said  Del- 
hi's entry  into  the  company  will 
strengthen  its  financial  position  as 
well  as  expedite  its  postwar  ex- 
pansion progrram. 

Hunt,  Mirk  and  Company  was 
founded  in  1903,  and  has  been  ac- 1 
tive  continuously  in  the  engineer-  j 
ing  and  construction  of  steam  pow- 
er plants,  marine  engineering,  and 
all  phases  of  steam  distribution 
systems,  electrical  construction  and 
hydro-electric  installations  j     Arthur   R.    Storm,   president   of 

During  the  war  Hunt  Mirks|^j^g  Eastern  Bergen  County  Board 
activities  were  confined  largely  to  j^f  Realtors  and  the  Teaneck  Cham- 
the  development  of  engine  ^01X1;^^^  ^^  Commerce,  today  admon- 
design  work  for  the  U.  S.  Man-jj^j^g^  fen^^.  reaUors  that  proper 
time  Commission  and  other  gov- 1  j^^^^ju^  ^f  ^^^1  estate  develop- 
emmental  agencies.  The  company  |  ^^^^  business  requires  full  and 
IS  now  preparing  to  resume  its  pre-  j  complete  service 
war  activities  on  a  more  fompre- j  "Salesmen  mu»t  be  trained  so 
hensive  basis.  This  will  include  de-  i^j^^^  Clauses  can  be  sold  at  a  sav- 
sign  and  construction  of  steam  |i  j^  expense  and  time  as  far  as 
and  power  plants  for  lumber,_  food,  j^j^l  builder  is  concerned. 


COAST  BUILDIKG   PERMITS 


Summary  of  permit  valuations  reported  to  DAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  inspection  depart- 
ments of  seven  Western  states  For  detailed  reiwrt  turn  to  Page  Four. 


1944 


1945 


P'mts 

Value 

Jan.    . 

.     6,826  1  26,880,201 

Feb.    . 

.     5371 

6,615,650 

Mar.  . 

.    7,682 

10,470,749 

Apr.  . 

8,713 

19372,519 

May  . 

.     8,099 

19,651,670 

June  . 

.     8,969 

13,055,786 

July   . 

.     9,759 

18,264,309 

Aug.  . 

.  10,721 

18,219,754 

Sept.  . 

.  10,252 

15,902,600 

Oct.    . 

.  11,157 

22,366,957 

Nov.  . 

.  10,149 

24353,782 

Dec.    . 

.     8,638 

21,683,716 

P'mts 

Value 

P'mts 

Value 

10,284  $  18,669,081 

11,693 

$  13398303 

10,162 

28,046,435 

10306 

13>776333 

12,813 

28,540,600 

12380 

18,116389 

11,960 

21,768,898 

13389 

21,103,984 

12,980 

19,228,506 

13,712 

26,713,463 

11396 

16,973,078 

14,639 

29361,4;:9 

13,543 

19,957,114 

13,409 

30,421310 

12,209 

18,573,766 

13,764 

30,110,630 

10,687 

12,120,661 

14301 

37,662328 

11,971 

18,924318 

18318 

46,557363 

11.090 

11,727,604 

17,719 

54,908,961 

9374 

11,347,828 

16,479 

$65,775359 

National  Wage  Stabilization  Board 

i  If  I  f  IVI  .1         'fl  * 

Announces  Neinbers  for  Tenth  Region 

Members  of  the  Teiith  Region  of  the  National  Wage  Stabilization 
Board,  the  tripartite  agency  set  up  by  Presidential  order  to  carry  out 
until   June   30,    1946,    the   provisions   of   the   Wage  StabUixation    Act 

formerly  administered  by  the  Na- 


Total..-106,735  $216,187,563  138,368    $210,87>8,389  169,609    $388396,039 


Broker  Can  Help 

The  BuildeF, 
Says  Realtor 


SUMMERBELL  DOOF  STRUCTURES 


i  "The  broker  should  get  from 
j  the  developer  complete  plans  show- 
!ing  the  number  of  polts  and  sizes, 
{setbacks,  and  restrictions.  The 
;  sales  representative  must  know  on 
'which  plots  certain  models  are  to 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  excha 

Enterprise  10930  TWinoakv36i 


cement,    chemical    and    oil    indus- 
tries. 

Hunt,  Mirk  and  Company  will 
expand  its  activities  to  cover  gen- 
eral contracting  as  well  as  specia- 
lized  welding  in  order  to   offer   a 

complete  and  integrated  engineer- j  ^"'buiit.'    Plans  and   specifications 
mg  contract  service.  ^  ,.   ifor   each    model    must    be    in    the 

Delhi   IS  President  of  the   Cali-.^yoj^er's  hands  at  all  times  in  all 
forma    Metal    Trades    Association  ,  ^^  j^^g  offices. 

which  represents  more  than  350 1  "Mortgage'  commitments  issued 
central  and  northern  California  ,  f^^^  each  model  are  important  facts 
metal  trades  firms  employing  26,-  u^^  selling  agents  because  in  know- 
000  men  He  is  also  Nationa  Di- j  j^g  that  th  salesmen  are  informed 
rector  of  the  American  Welding ;  ^g  to  the  cash  required  to  buy  any 
Society  and  previously  served  two  j  p^^icular  model, 
terms  as  Pacific  Coast  Regional;  "Monthly  texes  and  fire  insur- 
vice  president  of  the  organization,  lance  added  to  amortization  with 
^.^^.  «  ^,  purchase  of  Western ,  interest  payments  will  acquaint 
Pipe  &  Steel  by  Consolidated  Steel ;  the  purchaser  with  the  amount  of 
Corporation  of  Los  Angeles,  Delhi  j  his  monthly  carrying  charge." 
concluded  22  years  service  with  the  ,  From  the  sales  viewpoint  the 
company.  Under  his  direction  the) selling  representative  has  seven 
company  designed  and  built  more  njistinct  duties  to  do  a  thorough 
than  48  special  all-welded  C3-type  j  j^h  f^^  the  developer.  "He  should 
j  vessels  for  the  U.  S.  Maritime  prepare  an  agreement  of  sale 
Conrimission  .practically  all  of  j  ^hich  must  set  forth  the  sales 
!  which  were  converted  into  special-  j  price,  amount  ot.  payments  to  be 
i  ized  vessels  for  Army  and  Navy ;  ^^de  by  the  purchaser,  the  dates 
i  ^^t-  „.      ,        ,    J      u  *    i-v     ^'^    payments,    cost    of    obtaining 

Delhi    also    had    charge    of    the   mortgage  and  an  outline  contain- 


fabrication  of  many  thousands  of 
tons  of  steel  for  other  firms,  as 
well  as  a  comprehensive  program 


ing  those  items  which  are  includ- 
ed in  mortgage  costs,  such  as 
mortgagee's    search,     mortgagee's 


BURKE  FORM  CLAMPS 
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bNA>'     TIES  TIMBER    RINGS  CURING    COMPOUND 

LXPANSION    JOINT     COLUMN    CLAM^PS  SCREED    SUPPORTS 

TMHEAULD    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc  , 

7*<ft  Hr\  ant  Street      -      San  Francisco      -      Phone  OArfield  87^ 

CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrii^eration 

C«»lo-Sidirtg:  for  Construction  Work 
Celotex  Hardboards 

Harbor  Plywo^ocl  Corp.  of  California 

540  Tenth  St  MArket  6705  Sun  Francisco 


of  ship  repair  work  for  the  Navy  i  title  policy,  survey,  "and  recording 
and  War  Shipping  Administration,   fees. 

Delhi  has  been  an  outstanding  ad-  "^.11  extras  in  addition  to  the 
vocate  of  automatic  arc  welding  j  regular  model  should  be  stipulated 
not  only  in  the  construction  of  j  f qj.  protection  of  the  purchaser 
ships  but  also  in  boiler  drums,  pen  1  and  the  builder.  The  broker  should 
stocks,  oil  refinery  equipment,  and !  have  prepared  the  formal  contracts 
other  quality  plate  work.  j^nd   arrange   for  signing   by   pur- 

' ^ j  chasers    and   collect    the    payment 

j  for  the  builder  as  specified  in  the 

I  contract. 

If  you  are  one  of  those  fortunate  |  "The  broker  should  obtain  a  fi- 
f oiks  with  a  big  picture  window,  "ancial  statement  of  the  purchaser 
take  a  tip  from  the  automobile  ac-  ^"^  ascertoin  that  the  prospective 
cessory  makers  and  use  your  fan  |  Purchaser,  ^as  no  judgments 
for  a  defroster.  Just  set  your  elec-  fe^'T^f^  him  and  so  save  a  lot  of 
trie  fan  so  that  it  will  carry  warm  trouble  for  all  concenied.  Many 
air  from  your  room  onto  the  glass  buyers  do  not  know  that  this  would 

window    surfaces    and    watch    the  i  Preclude  them  from  qualifying  for  I  can  afford  to  pass  up." 
cloudy  frost  pattern  vanish. 


WINDOW   DEFROSTER 


Denver  Engineers 
Announce  Opening 
Of  New  Firm 


Paul  W,  Dexheimer  and  Frank 
V.  Wedlick  have  announced  their 
association  as  consulting  engineers 
and  the  opening  of  offices  at  322  C. 
A.  Johnson  Building,  Denver,  in 
the  same  suite  with  Richard  0. 
Parry,  architect. 

Both  Dexheimer  and  Wedlick  are 
mechanical  engineers  and  are  well 


tional  War  Labor  Board,  were  an- 
nounced today  by  Chairman  Thos. 
Fair  Neblett.  | 

The  new  Board,  which  consists 
of  six  regular  members  with  two 
each  representing  the  public,  in- 
dustry and  labor,  will  concern  it- 
self with  voluntary  applications 
for  approval  of  wagre  increases  af- 
fecting price  ceilings  and  wage  de- 
creases and  with  enforcement  of 
the  Wage  Stabilization  Act  of  Oc- 
tober 2,  1942. 

The  Tenth  Region  corhprises  the 
States  of  California,  Arizona  and 
Nevada. 

Besides  Neblett,  other  public 
members  of  the  Board  are  Dr. 
Clark  Kerr,  associate  professor  of 
industrial  relations  at  the  Univer- 
sity of  California  in  Berkeley; 
Arthur  P.  Allen  of  San  Pedro,  who 
was  vice-chairman  of  the  Tenth 
Regional  War  Labor  Board  and 
formerly  chairman  of  the  Board's 
West  Coast  Aircraft  Committee, 
and  Dr.  Willard  E.  Hotchkiss  of 
South  Pasadena,  former  director  of 
the  Division  of  Humanistic  and  So- 
cial Studies  at  Carnegie  Institute 
of  Technology.  They  will  serve 
part  time. 

Regular   industry    members    are 


known  in  Denver  and  throughout 
the  midwest,  having  been  engaged 
in  many  large  engineering  projects  1  rJnl^^T'.h'Jl^'^TJ^A  .nt.».u«-s    are 

years,   rarry  is  weii  Known  as  tne   p^^^^  Shoup,  president  of  the  Mer 


architect  of  many  of  Denver's 
larger  buildings  of  all  types,  and 
has  designed  a  large  number  of  in- 
dustrial and  commercial  plants  and 
buildings  in  this  vicinity.    During 


chants  and  Manufacturers  Asso- 
ciation of  Los  Angeles,  Pembroke 
Gochnauer,  general  counsel  for  the 
San  Francisco  Employers  Council, 

the  war  all  three  men  were  engaged  { f "^ ,?.  hJif^.I'St'i  M°""'n 
with  ,ome  of  .he  country,  far|er    "^^.''^J-,  ^,A„f^«  ^   *  «■■  -" 

fn   »L   .„n.^^?„    ^f^J'!^'^^^  i      R^B"''"-  lal""-  members  are  Wen- 

on*ruorn™"rnlbtr"lf  Tar  ^tX'of'?rL\\"rv'^"^^^^^^ 
production  plants.    These  inch.ded  e"r  T  lal^sme^Saf  X"  A^L," 
the  Denver  Ordnance  Plant  and  Ar-  „^  ^^^^^  ^^  -^.^^^^  „,  ^os  An- 


senal,  Lowry  Field,  Sunflower  Ord- 


geles,  international   representative 


"f\"i;^  witri;r,*"lir''^'"  ^^^"^'  '"  of  ^he  United  Rubber  Workers   (C 

other  western  states.  t   r\\      au»«^»4.»» tr-  _    t 

Their  practice  will  be  devoted  to  l.^h^  ^l^Tjfl  .     I^^J^^.Lfy 

the  field  of  industrial  and  mechan  ^^   Los    Angeles,   International 


ical  engineering,  especially  oper- 
ational and  management  problems 
of  production  plants  in  connection 
with  plant  and  equipment  design 
and  installation,  and  production 
methods.  They  have  had  wide  ex- 
perience in  the  design  of  heating 
and  boiler  work,  power  plants,  air 
conditioning,  refrigeration,  special 
machinery,  and  materials  handling 
equipment. 


Brotherhood  of  Blacksmiths  (AFL) 
and  Ed  Hall  of  Los  Angeles,  Unit- 
ed Auto  Workers  (CIO). 

All  members  of  the  Stabilization 
Board,  except   Leslie,   were   mem- 


bers of  the  Tenth  Region  of  the 
National  War  Labor  lE^ard,  which 
was  terminated  by  Presidential 
order  on  Dec.  31,  1945. 

All  applications  under  the  new 
wage  and  price  regulations  are 
to  be  filed  with  the  new  Board 
through  the  Wage  and  Hour  and 
Public  Contracts  Division  of  the 
U.  S.  Department  of  Labor  as  "was 
done  under  procedure  of  the  War 
Labor  Board. 

Approximately  1,400  enforce- 
ment cases  have  been  transferred 
from  the  Tenth  Regional  WLB  to 
the  new  agency.  Chairman  Neblett 
stressed  that  all  controls  over  wage 
adjustments  in  the  building  and 
construction  industry  are  still  in 
effect  and  that  a  vigorous  program 
of  enforcement  is  being  carried 
out  in  this  industry  by  an  enlarged 
staff  of  Board  attorneys  and  in- 
spectors of  the  Wage  and  Hour 
Division.  He  pointed  out  that  un- 
der existing  executive  orders  all 
proposed  wage  or  salary  reduc- 
tions require  approval  of  the  Sta- 
bilization  Board. 

Neblett  announced  that  William 
Babcock,  who  was  regional  attor- 
ney of  the  Twelfth  Regional  WLB 
in  Seattle,  will  be  regional  attor- 
ney   of    the    new    Board    in    San 

Francisco.  Other  division  heads 
are  Paul  Kleinsorge,  director  of 
wage  stabilization;  Rose  Morn.', 
director  of  information,  and  Her- 
bert Prodger,  director  of  admin- 
istrative management.  Kleinsorge 
was  assistant  director  of  the  Tenth 
Regional  WLB's  Wage  Stabiliza- 
tion Division,  Miss  Morry  was  in- 
formation director  of  the  Twelfth 
Regional  WLB,  and  Prodger  was 
administrative  management  direc- 
tor of  the  Tenth  Regional  WLB. 
V 

Certain  families  should  have 
hangers  and  hooks  made  into  the 
shape  of  the  backs  of  chairs  be- 
cause that  is  where  they  generally 
hang  things. 


a  mortgage. 

"After  having  a  contract  signed 
by  the  builder  the  contract  and  fi- 
nancial .statement  should  be  sub- 
mitted to  a  mortgagee  of  the  build- 
er's selection  for  processing.  It 
is  the  broker's  obligation  to  fol- 
low through  on  the  search  to  see 
that  the  closing  time  is  set. 

"It  is  the  broker's  obligation  to 
see  that  the  builder  furnishes  him 
with  or  takes  to  a  closing  a  prop- 
erly prepared  deed  and  affidavit  of 
title,  any  insurance  policies  in  ef- 
fect, and  tax  data. 

"The  broker  should  have  at  all 
closings  a  representative  qualified 
to  prepare  or  examine  the  closing 
statement. 

"The  experienced  realtor  offers 
a  definite  service  which  no  builder 
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G.  E.  McGAVRAN,  Editor  J.  E.  OOQERS,  AdvartMng  Mawgar 
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BUILDING  SECTION 


NEWS  INDEX 

For  convenient   referenoa,  nmt/m 
reports  In  this  section  ara  olaoal- 

fl»d  a«  follows: 

Apartments    _________^___     1 

Mortoarles t 

Churches  „__________    S 

Factories  and  Warahouaaa —      4 

RIats , S 

Garage*  A  Service  Statlena • 

Federal    Buildings  ________     7 

Club   Buildings   __________»     t 

Hospitals ,.    t 

Hotsia 10 


Ice  and  Cold  Storage  Plantsu  11 

Power  Planta ,  IS 

Pub.  Bldga,,  Flrohowsea,  Jalia  IS 

Residence*   ____^_— —__  14 

Schoola 18 

Banks,  Storea  and  Offloaa  16 

Theaters  -  17 

Wharves  and   Oocica  -, tS 

Miscellaneous  Construction  H 

Misc,   Supplies  and    MateHaf*  20 


awarded  contract  by  the  Veterana* 
Administration,  Washington,  D.  C, 
for  the  construction  of  a  water  treat- 
ment building  at  the  Loa  Angeles 
Veterans'   Facility.  •     7 


Addition  to  town  halL 

Owner— Town  of  Hillsborough,  Town 

HalL 
Architect— William  H«iry  Rowe,  214 

Front  St.,  San  FrancWco. 
Upon    completion    of   plans,   imme- 
diate  construction   will  depend   upon 
building  conditiona  •    13 


January  16,  1946 
PREPARING 
PRELIMINARY    PLANS 
COUNTY .  HOSPITAL    ADDN 

Cost,  $100,000 
PLACERVILLE,  El  Dorado  Co.,  Cal. 
Construction    of    addition    to    county 

hospital   building. 
Owner — County  of  El  Dorado,  Court- 
house, Placerville. 
Architect— Harry   J.    Devlne,   Cronan 
Bldg.,   Sacramento. 
The  architect   has   been   instructed 
to  proceed  with  plans  and  construc- 
tion is  scheduled   before  July  1    1946 

18 


January  16,  1946 

ONLY    BIDDER 

COMFORT   STATION 

SANTA  MARIA,  Santa  Barbara  Co., 
Calif.     87th   Dist.   Agrlc.   Assn. 

Construction  of  a  concrete  and  frame 
building  of  approx.  1200  sq.  ft., 
together  with  a  sewer  line. 

Owner — State  Division  of  Architec- 
ture, Public  Works  Bldg.,  Sacra- 
mento. 

Plans  by  State  Architect  Anson  Boyd 

Public  Works  Bldg.,  Sacramento. 

Only     Bidder — Arthur    Pinner.    Jr., 

116  W  94th  St.,  Los  Angeles,  (29.980. 

•         •  13 


CHURCHES 


January  16,  1946 
PREPARING  PLANS 
CHURCH  Cost,  1100.000 

LODI,    San    Joaquin    County,    Calif. 

Central  Ave.  and  Cherry  Dr. 
Construction   of  new  church   on  site 

135x300  feet,  of  brick  or  stucco. 
Owner   —    Ebenezer     Congregational 

Church.  Rev.  F.  W.  Gross,  pastor, 

515  S.  Garfield  St..  LodL 
Architect— Howard  G.  Blssell,  1225  W. 

Arcadia  St..  Stockton. 
Upon  completion  of  plans  bids  will 
be  asked.  S 


January  16,  1946 
BIDS   OPENED  j 

CORONA,  Riverside  Co.,  CaJif.—  I 
W.  C.  Smith,  Inc..  411  W.  5th  St.,  ' 
Los  Angeles,  at  |198,976.  submitted 
the  low  bid  to  the  U.  S.  Navy,  officer 
in  charge  of  construction.  Roosevelt 
Base,  Terminal  Island.  December  20, 
for  the  construction  of  rehabilitation 
office  and  work  shop  building  at  the 
U.  S.  Naval  Hospital,  Corona,  for 
the  U.  S.  Navy;  Spjecificatlon  19808^ 
NOy  13129. 

The    bids    were    submitted    on    the 
following  items : 

(1)  price  for  the  entire  work,   com- 
plete ; 

(2)  deduct  from   (1)  for  the  omission 
of  cabinet  work; 

(3)  deduct  from  (1)  for  the  omission 


SCHOOLS 


tendent    of    public    schoola,    1026  j  Engineers— Ellison  &  King,   500   San 


2nd  Ave.,  Oakland. 
Architect — Not  announced. 


some  St.,  San  FraacLsco. 
16 1     The     following     contractors     have 
;  taken  out   plans : 

Larsen    &   Larsen,  629  Bryant   SU 
San  Francisco. 
R.  A.   Cullen,  478  Jackson  SL,  San 


PLANS  ON  FILE 


January  16^  1S46 
PLANNED 

SCHOOL  BUILDING       Cost,  S100,000 
OAKLAND,   Alameda  County,    Calif,  j  Francisco. 
Construction  of  school  building  to  re-  j     Fred  W.  Schell,  M6  IQaslon  SL,  San 

place    temporary    shacks,     Sher-  1  Francisco. 

man  School.  \     Harry  P.  Peterson,  666  Mission  SL, 

Owner— Oakland  Board  of  Education,  '  San  Francisco. 

Dr.    William    R    Odell,    supsrin-  1      Monson    Bros.,    475    Sixth   SL,    Saa 

tendent    of    public    schoola,    1028  !  Francisco. 


2nd  Ave.,  Oakland. 
Architect — Not  announced. 


15 


Empire  Construction  Co^   Ltd.,  844 
Harriet  St..  San  Francisco.  •     16 


January  1ft,  1»45 

coMPLETiNr  PI  AMR  January  16,  1946 

GYMKASIUM^^^^'J.WER^^isUB^C^^^^  -WAROED^^^ 

"^H^ijriSfoorrvid?'^"''  ^*"'-  l^^S?:  n^r*^  S^t^-infe^ec^n"^^"* 
High  School  grounds.  __    lcon8t^ction    of    drive-in    restaurant 

to  be  known  as  Gabe's  Drive-Inn, 


The    foMowing     list    of    plaas    and    specif toations    for    ooaotnictlon 

prvjaots^  ara  now    avatlabte  for    insp«cti»n    at   the   office   of   DAILY 
PACIFIC    BUILDER.    465    Teath     StreeL    San     Francisoe. 


WoMc 


Laoatlen 


Bid  Opaning  Oat* 


Ward  Bulldllngs 
Stockton  State  Hospital 


Stockton 


i-a» 


SUB  -  BIDS  WANTED 


srii^i-i^ii^rSSSjRSafts; 


^^^::^^:i>iSi!fiff:SSeifiei^:;:i:Si 


Construction  of  gynmaslum  and  cafe-  ^ 

teria  addition. 
Owner — Cruthers  Union  High  School,  1 

Caruthers,  Calif.  j 

Architect  —  E.    W.    Peterson,    Mason  . 

Bldg..  Fresno,  Calif.  15  I 


having  booths  and  a  counter  ae&t- 
ing  72  persons,  and  accommoda- 
tions for  60  vehicles  in  parking 
loL  Building  to  be  of  horseshoe 
shi^pe,  with  curved  front  com- 
pletely glassed  in.  Material  will 
be  cement  blocks. 
Cost,  $28,000  i  Owner— A.  W.  "Qabe"  Noah,  Reno. 


Q— wmi  oontmotoro  daalUHng  •uJb-Mds  on  any  job  are  invited  to  make  known 
their  requiremanta  In  thio  co^unwi..     There    {«.    no   charge   for   thu    »« viee. 

Ward  Bldga^  Stockton  State  Heap.,  Stockton;  Bids  open  Jan.  a,  2:00  P.  M^ 
Jaa.  L  Bacnes  Constr  Co.,  941  Kuss  Bldg.,  S.  F.  (KXbrook  0906-7054). 
Moore  St  Roberta,  6SS  Mission  St.,  San  Francisco   (GArfleld  8579). 
M.  A  K.  Corp.,  200  Financial  Center  Bklg..  San  Francisco  (EXbrook  7624) 


tendent    of    public    schoola, 
2nd  Ave.,  Oakland. 
Architect — Not  announced. 


January  16,  1946 
PREPARING   PLANS 
SCHOOL  BUILDINGS   Cost,   |208,000  ' 
CAMPBELL,  Santa  Clara  Co.,   Calif.  1 
Construction  of  two  new  school  build- 
ings and  cafeteria  and  garage. 
Owner — Campbell   Union   Elementary 

School  District. 
Architect — Ernest   J.    Kump   Co.,    251 
Kearny  St.,  San  Francisco.  15 


January  16,  1946 
PLANS  COMPLETED 
i  SCHOOL  ADDITION         Cost,  $18,500 
CAMPBELL,  Santa  Clara  Co.,  Calif. 
Additions    to    music    room    at    high 
school. 


.4.  ded*uct*f?om\irfo'?the  omission  !  Ownjer-Campbe_ll_Unlon  High  School 


FACTOR1FJ5  AND 

WAREHOUSES 


of  the  paint  shop  and  utilities  to 
same ; 

(5)  deduct  from  <1)  for  the  omission 
of  acoustic  tile  on  ceilings  with 
an  addition  of  fibre  board ; 

(6p  unit  price  for  each  cubic  yard  of 
rock  excavation. 

The  complete  bids  were: 

W.  C.  Smith,  Inc.,  (1)  $198,978.  (2) 
$10,845.    (3)    $3185,    (4>    $3135,    (5)    $890, 

(6)  $10. 

Griffith  Co.,  (1)  $205,700,  (2)  $9500, 
(3)   $2600,   (4)   $3300,   (5)   $900,   (6)   $10. 

M.  A.  Imhoff  &  Associates,  (1) 
$235,400,  (2)  $13,385.  (3)  $2748,  M4> 
$4401,   (5)  $675,   (6)   $70. 

Thomas  &  Beyer  Construction  Co.. 
(1)  $239,976,  (2)  $9330,  (Si  $2500,  (4) 
$3229,    (5)    $1000.    (6)   $17.25  7 


District,  Camp'bell. 
Architect  —  Harold    H.     Weeks, 
Market  St.,  San  Francisco. 


593 
15 


January  16,  1946 
PREPARING  PLANS 
(CAFETERIA  Cost,  $17,500 

'CAMPBELL,  S8uita  Clara  Co.,  Calif. 
'  Construction     of    cafeteria    at    high 
;         school. 
Owner — Campbell  Union  High  School 

District,  Campbell. 
Architect  —  Harold     H.     Weeks,     593 
Market  St.,  San  Francisco.         15 


January  16,  1946 
SUB-CONTRACTS    AWARDED 
PAPER   PLANT  Cost.   $35,000 

SAN   JOSE,    Santa    Clara    Co..   Calif. 

E  Market   Street  between   Julian 

and  Bassett  Streets. 
Construction  of  one-story  plant  bldg. 
Owner — Bayshore    Paper   Co.,    W.    J. 

Warner  and   J.  R   Patton,   oper- 
ators, 50  W  St.  John  Street,  San 

Jose. 
Architect    —   Ralph    Wyckoff.    Anglo 

Bank   Building,   San   Jose. 
Contractor — Carl  N  Swenson  Co.   355 

Stockton  Ave.."  San   Jose. 
Roofing— Fred    Hayden    Rfg    Co.    755 

Lenzen   Avenue. 
Plumbing    and     Sheet     Metal— A.     J. 

Peters  &  Son.  410  N  10th   Street. 
Roof    Structure — Timber    Structures. 

Inc.,  220  Montgomery-  Street,  San 

Francisco. 
Glass    -Le  Deit  Glass   Co.,   P.    O.    Box 

645,  San  Jose  4. 
Steel     Sash— Gettlns     Steel     Co.     235 

Bayshore   Blvd.   San   Francisco. 
Misc.    tiron — Engfer   Iron   Works   535 

W.   San  Carlos. 
Mill    Work— Pacific    Mfg    Co.    Santa 

Clara. 
Painting— Hunters    Painting   Service, 

430  Jerome  St. 
Lathing  and    Plastering— Joe   Piazza. 

231    Lincoln   Ave. 
Steel   Rolling  Doors— Harold   Hellwlg 

150  S  Montgomery  St. 
All    of    San    Jose   unless    otherwise 
noted.  •  ♦ 


9l— 


HOSPITALS 


January  16,  1946 
PLANS   BEING   FIGURED 
SAN   GABRIEL,   Los   Angeles   Co.. 


Januarv   16.  1946 
BIDS    WANTED 

DOWNEY,  Los  Angeles  Co.,  Calif. 
—Until  Feb.  27,  7:46  P.  M..  bids  will 
be  received  by  the  Downey  Union 
Junior-Senior  High  School  District 
at  the  superintendent's  office.  319  E 
Firestone  Blvd.,  Downey,  for  the 
construction  of  a  second-floor  addi- 
tion to  the  junior  high  school  class- 
room building,  3rd  St.,  Downey,  for 
the  district.  The  addition  will  con- 
tain  six   classrooms   and  will   be  60x 


Caltf.— Architects    Quintin    &    West-  ,    „,    .         , 

berg.  712  N.  Garfield  Ave..  Alhambra.    ^35   feet   In    area,   fireproof   concrete 


7~FEDERAL  BUILDINGS 

January  16,  1946 
BIDS   WANTED 

CROWS  LANDING,  Stanlslau  Co., 
Calif.— Until  January  29,  11  A.  M., 
bids  win  be  received  by  the  public 
works  department,  12th  Naval  Dls- 
trlcL  1182  Market  St..  San  Francisco, 
Room  402,  for  painting  the  exteriors 
of  47  buildings  and  22  enclosures  all 
ready  for  use  at  the  Auxiliary  Air 
Station.  Crows  Lajiding,  Calif. ;  Spec 
No.    17508. 

Plans  and  specifications  may  be 
obtained  from  the  Public  Works  De- 
partmenL  Design  Section,  8th  floor, 
Whitcomb  Hotel,  San  Francisco,  upon 
deposit  of  check  or  postal  money 
order  for  $50,  payable  to  Chief  of 
Bureau  of  Yards  and  Docks.  •     7 


have  completed  plans  and  until  Jan, 
19,  10  A.  M.,  are  taking  bids  for  the 
construction  of  a  48-bed  hospital  on 
Broadway,  east  of  Del  Mar  Ave..  San 
Gabriel,  for  the  San  Gabriel  Valley 
Hospital.  The  building  will  be  a  one- 
story  structure  with  six  wings,  rein- 
forced masonry  construction.  9 


January  IS.  1M6 
PLANNED 

IMPROVE  SCHOOL  ^^•'-.  ^ — .-—  >         ^.^     ^     t^-„i^  irvox,    Ronn 

OAKLAND.   Alameda    County    Calif .  I  Architect-David  VhayRe^ 
Hoover  Junior  High  School.  8208  ■  Contmctor-A.  V.  Unvme.  R«ia 
West  St  Plumbing— Reno   Plumbing   &   Heat- 

Improvements   to  school  building.        i^,    mg  Co..  301  ^^ « ton «.  Reno. 
Owner  -Oakland  Board  of  Education,    Electric  Wiring-Electric  Service  Co.. 

Dr    William    R.    Odell,    superto- 1         Reno.  „^„ti««,     a     Air 

1025  \  Heating  —  Stevens     Heatmg     &     Air 
,         Conditioning,  Reno. 
15  i  Glass— Alpine   Glass   Co.,  424   E.   4th 

1         SL,  Reno. 

January  16.  1945      '  Brick  and  Stone  Work— Ward  &  Co., 
PLANNED  Reno. 

SCHOOL  BUILDING       Cost.  $117,000  '  Grading-John  Powers.  Re°o- 
OAKLAND,   Alameda   County.   Calif.  1  Lumber    and    Mill    Work  —  Washoe 
Replace      present      obsolete      wooden  Lumber  Co..  Reno. 

building,    Man«anlta   School,    and   Hardware— Commercial  Hardware.  24 
reconstruct  existing  building.  ;  W.  Commercial  Row.  Reno. 

Owner— Oakland  Board  of  Education.    Lathing  and  Plastermg— George  Ser- 
Dr.   WllUam    R.    Odell.    superln-  ,         pentino.  Reno.  ,    ^      «, 

tendent    of    public    schools,    1025  ,  Concrete— Ready -Mix  Concrete  Co..  S. 

2nd  Ave.,  Oakland.  i         Sutro,  Reno 

Architect— Not  announced.  15  | 

^uaryl6.  1946      !  ^„  January  16.  1946 

PLANNED  I  LOW  BIDDER 

SCHOOL  BUILDING         Cost,  $65,000  \     LOS   ANGELES.  Calif.— J.   O.   Olt- 

OAKLAND,   Alameda    County.    Calif,    mans  &  Son.  810  E.  18th  SL.  Los  An- 

Construct  addition  to  replace  tempo-  Igeles.  submitted  the  low  bid  and  will 

rary  housing.  :  probably  be  awarded  the  contract  for 

Owner — Oakland  Board  of  Education,  ;  the   construction    of   a    1-story    brick 

Dr.    WllUam    R    Odell,    superln-    and   steel  sales  and   service  building 

tendent    of    public    schools,    1025  1  on  Firestone  Blvd.,  opposite  the  Fire- 

2nd  Ave.,  Oakland.  j  stone  Tire  &  Rubber  Co.  factory,  for 

Architect — Not  announced.  15  i  the  Firestone  Tire  &  Rubber  Co.,  2625 

I  Firestone    Blvd..    Los    Angeles.     The 

January  16,  1945       building   will   cover  an   area   100x150 
PLANNED  feet    Plans    were    prepared    by    the 

REMODEL  SCHOOL  Cost,  $21,000  .  Austin  Co.,  777  E.  Washington  Blvd., 

OAKLAND,   Alameda    County.   Calif,   i^os  Angeles.  16 

Remove  brick  veneer  and  tower  from  ■  

Edison  School.  ,  ,«    ,«.« 

Owner— Oakland  Board  of  Education,  :  January  16,  1946 

Dr     William    R.    Odell,    auperin- '  SUB-CONTRACTS  AWARDED 
tendent    of    public    schools,    1025    SALESROOM.  ETC. 
2nd  Ave..  Oakland.  ;  Contract  Price,  $26,850 

Architect— Not  announced.  15   STOCKTON,   San  Joaquin  Co.,  Calif. 

■  I  Construction  of  salesroom  and  show- 

Jsuiuary  16,  1945     I         room. 
PLANNED  Owner— W.    P.    Fuller   &   Co.,   218   S. 

SCHOOL  ADDITION        Cost,  $60,000  Auburn  St..  Stockton. 

OAKLAND    Alameda   County.   Calif.  1  Architects— J.  U.    Clowdsley,   39   Ex- 
250  Clifton  St  I         change  Bldg. ;  E.  G.  Ernst,  561  E. 

Construction    of    school    addition    to  Harding  Way,  and  Mayo  &  John- 

contain  auditorium  and  cafeteria.  ;         son.   307  Exchange  Bldg.,   Stock- 
Owner— Oakanld  Board  of  Education,  1         ton. 

Dr     William    R.    Odell.    superin-  !  Contractor— M.-M.  &  R  Construction 
tendent    of    public    schools,    1025  Co..  P.  O.  Box  8,  Stockton,  Calif. 

2nd  Ave..  Oakland.  _  j  Roof  Ing— County  Roofing  Service.  612 

Architect— Not  announced. 


Peninsula   Ave.  Overcroaalng.   San   Msteo;    Bids  close   Jan.   16,  2   P.   M. 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..   S.   F.    (Ebrook   7624). 
Robt.   McCarthy  Co..   1060  Kirkham   SL,   S.   F.    (OVerland   4060). 
Peter  Kieiwlt  Sons  Ca,  442  Post  St,  San  Francisco   (KXbrt>ok  6736). 
Cart  N  Swenson  Co.,  355  Stookton  Ave..  San  Joee  4   (BAJlard  2002). 
S.  J.   Am(|>roso   Constr   Co..   2100  Oakdale   Ave..    S.    F.    (Mission    1490.>. 
Harry  J.  Oser  and  Joe  Gcrrick  A  Co..  1119  Hobart  Bldg..  S.  F.  (DO  5175) 
Clinton  Gonstr.  Co.,  928  Folsom  St.,   San   Francisco   (SUtter  3440). 

Danforth   BulMIng,  Oakland;    Bids  open   January  21. 
Stolte,   Inc..   8461    San    Leandro   St,   Oakland    (TRlnidad    1064). 
Shaul  Constr.  Co.,  1630  Webster  St..  Oakland   (GLencourt  7400). 


15 


POWER  PLANTS 


January  16,  1946 
PREPARING    PLANS 

MODESTO,  Stanislaus  Co..  Calif- 
Architect  Clifford  E.  Plummer,  823 
11th  St.,  Modesto,  is  preparing  plans 
for  the  Modesto  Irrigation  Dist,  823 
11th  St..  Mt)desto,  for  the  designing 
and  construction  of  an  electric  sub- 
station; estimated  cost  $500,000.  The 
work  Incoludes  construction  of  a 
transmission  line.  12 


January  46,  1946 
CONTRACT    AWARDED 

LOS  ANGELES.  Calif.  —  Davles. 
Kuesder  &  Brown.  118^  N.  Larch- 
mont  SL,  Los  Angeles,  at  $24,600,  was 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 

January  16,  1946 
BIDS  WANTED— TO  BE  OPENED 
FEBRUARY  5,  2  P.  M. 

WAREHOUSE 

SACRAMENTO,   Sacramento   County 
Calif.  California  National  Guard. 
Construction  of  a   1-story   brick  and 
reinforced     concrete     warehouse. 
The  floor  area  will  be  4400  sq.  fL, 
approximately. 
Owner — State  of   California,  Division 
of     Architecture,     Public    Works 
Bldg..    12th    and    N    Sts.,    Sacra- 
mento. 
Plans  by  State  Architect  Anson  Boyd, 
Public  Works  Bldg..  Sacramento. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  Divi- 
sion   of    Architecture,    Public    Works 
Bldg..  Sacramento. 

Each  bid  must  be  accompanied  by 
a  bidder's  bond,  cash,  a  cashier's  or 
certified  check  made  payable  to  the 
Director  of  Public  Works  In  the  sum 
of  at  least  10%  of  the  amount  of  bid. 

•     13 


construction. 

Plans  may  be  obtained  from  above 
office  or  from  the  office  of  the  arch- 
itect. Allison  &  Rible.  305  Quinby 
Bldg..  Los  Angeles,  upon  deposit  of 
$10.00.  15 

January  16,  1946 

PLANS   APPROVED 

SCHOOL   FACILITIES    Cost,    $58,600 

ORLAND,   Glenn    County.   Calif. 

Construction  of  two  winfes  to  the 
present  school,  which  will  house 
a  combinatlbn  library  and  cafe- 
teria, a  kindergarten  and  two 
classrooms. 

Owner — Orland  Joint  Union  School 
District.  Charles  E.  Price,  super- 
intendent.   Box   695,    Orland. 

Architect — Otto    A.    Deichmann,    10:i6 
Market  St.,   San  Francisco. 
Plans    have    been    completed    and 

approved.  •         •  15 

January  16.  1946 

PLANNED 

SCHOOL  BLDG.  Cost.  $150,000 

OAKLAND,  Alameda  County,  Calif. 
150th  Avenue  School. 

Construction  of  new  school  in  de- 
fense  workers'    community. 

Owner — Oakland  Board  of  Educa- 
tion. Dr.  Wm.  R.  Odell.  Supt.  of 
Public  Schools,  1025  Second  Ave., 
Oakland. 

Architect — Not  Announced.  15 


January  16,  1945 

PLANNED 
RECONSTRUCT   SCHOOL 

Cost  $92,000 


E.  Worth  St..  Stockton. 
Electric  Wiring  —  Collins  Electrical 
Co.,  739  E.  Miner  Ave.,  Stockton. 
Heating  and  Sheet  Metal  —  Eraser 
Furnace  Co.,  445  S.  San  Joaquin 
St..  Stockton. 

OAKLAND,   Alameda  County,    Calif.   Qiaas— Fuller  Glass   Co..   218   S.    Au- 
Reconstruct    existing    7-room    school  ,         rora  SL,  Stockton. 

(Burbank    School)    and    addition    Brick   and   Stone   Work— Ray    Stlrm. 
of  classrooms  and  auditorium.  iggo  w.  Flora,  Stockton. 

Owner— Oakland  Board  of  Education,  '  Foundations- Frank   Miller,   1877   Mt. 
Dr.    William    R.    Odell.    superin-  ,         Diablo  SL,  Stockton, 
tendent   of    public    schools,    1025    Lumber,    Mlllwork    and    Hardware — 


Convareien  BMg.,  No.  401.  S.  F.  Naval  Shipyard,  San  Franolsoo;  Bids  open 
January  31,  11    A.   M. 
M.  J.  King,  Inc.,  281   Franklin  St..   San   Francisco    (UNderhlll   8209). 
Erbentraut  A  Summers,  446  Sixth   St.,   San   Francisco    (MArket  8310) 
M.  &  K.  Corp.,  200  Financial  Cent*r  Bldg..  San  Francisco  (EXbrook  7624) 
Jas.   I.   Barnes  Constr.  Co..  941   Russ   Bldg..   S.  F     (EXbrook    6905-7064). 
Barrett  A  Hilp,  918  Harrison  SL.  San  Francisco   (DOuglas  0700). 
Clinton  Constr.  Co.,  923  Folsom   St.,   Saa   Francisco   (SUtter  3440). 
A.  Famell  Blulr,  9  Main  Street.  San   Francisco   (TUkon  0890). 
De  Luca  ft  Son,  1746  Filbert  Street,  San  Francisco  (ORdway  3000). 

Exterior  Alteration*,  Southern   Pacific   Hospital,  San   Francisco :    Bid*  open 
January  21,   Noon. 
Swinertoo  ft  Walberg  Co.,  226  Bush  St.,  San  Francisco   (GArfleld  2980 > 
R.  A.   Cullen.   478  Jackson   SL,   San   Franclcco    (SUtter   1951). 
Rademanh-Glusto,  40  Rinfold  Street.  San  Francisco   (MArket  8161). 

Two    Bridge*.   San   Joaquin   County;    Bids   close  January   23,  2    P.    M. 
Carl  N  S*wenson   Co.,   S55  Stockton   Ave.,  San   Jose  4    (BAllard   2602). 
M.  &  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 

LalMratory    Bldg.,    Moffett    Field;    Bids    cloee    January   30.   S   P.    M. 
Erbentraut  ft   Summers,  446  Sixth   St .   San   Francisco    (MArket  8310». 
Peter  Klewit  Sons  Co.,  442  Post  St..  San  Francisco   (EXbrook  5736». 
Carl  N.  Swenson  Co.,  866  Stockton  Ave.,  San  Jose   (BAllard  2602). 
Jas.  I.  Balmes  Constr.  Co..  941  Russ  Dldf..  S.  F.  (EXbrook  0900  or  7064). 
De  Luca  ft  Son,  1745  Filbert  Street,  San  Francisco   (ORdway  8600). 


Alter  Loft  Bldg., 

1244 

Larkin 

St., 

Sa 

n  Francisco; 

Bid*  open  Jan. 

17,  1:30 

PM 

Henry 

Anau, 

4142 

Geary 

Blvd.. 

San 

Francisco 

(B  Ay  view   6797). 

Robert 

L  Wilson. 

1297   Bush 

St. 

San 

Francisco 

(GRaystone 

6224). 

Empire 

Constr.   Co 

,    Ltd., 

844 

Harriet 

St.,    S. 

F 

(HEmlock 

3400). 

Warehouser  9th   and   Ohio,    Richmond,    Bids  open    January    25,    10   A.   M. 
MacDonald,  Young  ft  Nelson.  127  Montgomery  St..  S.  F.   (SUtter  829C). 
Clinton   Constr.  Co.,  923  Folsom  SL,  San   Francisco   (SUtter  3440). 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  6905  or  7064) 
Erbentraut  ft  Sununers.  446  6th  SL,  San   Franclpco   (MArket  6310). 
Moore   ft   Roberts,    693    Mission    St.,    San    Francisco    (GArficld    R579) 
M.   J.   King,   Inc.,   231    Franklin   St.,   San    Francisco    (UNderhlll   8209) 
Biltwell  Constr.   Co.,   4745  Geary   Blvd..   San   Francisco    (BAyview   5947) 

Nursery  and   Residenee.  Valencia  SL.  S.   F.;    Bid*  open   Jan.  24,  1    P.   M. 
A.   J.   Hopper  Co.,  243   Lai^on    St..   San    Francisco    (MArket    7070). 
Rademanh-Glusto,  40  Rlngold   Street,   San   Francisco    (MArket  8161). 
Midstate   Constr.   Co..   1297   Bush   SL,   San    Francisco    (ORdway   4638) 


BIdgs.,   Services,    Reserve    Fleet    Berthing,   Mar*   I  eland;    NOy    13299;    Spao. 
17459;    Bids  open  February  1,  11:00  A.   M. 
Ja&  I.  Barnes  Constr.  Co..  941  Ruse  Bldg..  S.  F.  (EXbrook  0905-7064). 
Peter  Ki«wlt  Sons  Co.,  441  Post  St..   San   Frainclsco    fEXbrook  5730 .» . 
Barrett  ft  Hllp.  918  Harrison  St..  San  Francisco   (DOugiao  0700). 


2nd  Ave.,  Oakland. 

Architect— Not  announced. 


15 


1^—  BANKS,  STORES 
AND  OFHCES 


Alpine    Mill    Co.,    3311   N.    Sutter 

St.,  Stockton. 
Painting— Herman    Walters,    1231    N. 

Ophlr  SL,  Stockton. 
Lathing  and    Plastering— W.   Belveal 

ft  Son.  845  Sullivan,  Stockton. 
Concrete  —  Frank     Miller,     1877     ML 

Diablo  SL,  Stockton.  16 


January  16,  1946 

PLANNED 

SCHOOL  BLDG.  Cost,   $200,000 

OAKLAND,    Alameda    County,    Calif. 

Construction  of  school  building  and 
several  portable  buildings  to  re- 
place the  inadequate  Markham 
School   building. 

Owner — Oakland  Board  of  Educa- 
tion. Dr.  Wm.  R  Odell,  ^upL  of 
Public  Schools,  1025  Second  Ave., 
Oak  land. 

Architect — Not  Announced.  15 


January  16,  1946 
PREPARING  WORKING 
DRAWINGS 

TOWN  HALL  ADDN.       CosL  $20,000 
HILLSBOROUGH,    San    Mateo    Co., 
Calif. 


STUCCO 


THE 


Jainuary  16,  1945 
PLANNED 

ADD  TO  SCHOOL  Cost  $23,000 

OAKLAND,    Alameda   County,   Calif. 

Highland  School,  8521  A  SL 
Construction  of  auditorium  addition. 
Owner — Oakland  Board  of  Sducation. 

Dr.    William    R    Odell,    superin- 


January  16,  1946      j 

PREPARING   PLANS  .«„«^! 

OFFICE  BUILDING         CosL  860,000 ,  January  16,  1946 

BERKELEY.  Alameda  County.  Calif.  ;  WORK  STARTED 

Ellsworth  and  Dana  Sts.  STORE  AND  OFFICE  BLDG. 

Construction   of  two-story  brick  and  |  cost,   $36,000 

stucco  office  building.  SACRAMENTO,   Sacramento   Co. 

Owner— Dr.    S.    H.    Bablngton,    2301    Construction  of  store  and  office  bldg. 
Ward  St.,  Berkeley.  Owner  —    American    Trust   Co.,    1011 

Architects — Reynolds  ft  Chamberlain, ,         Tenth  St..  Sacramento. 

3833  Piedmont  Ave..   Oakland   11.  '  Architect — Harry   J.    Devine,    Cronaft 
Bids  will  be  asked  within  three  or  j         Bldg..   Sacramdrtto. 
four  weeks.  *     ^*    Contractor — Markwart  Co..  P.  O.  Box 

—  I         2104,    Sacramento.  •     •  16 

January  16,  1946      ■  

PLANS  BEING  FIGURED  j  ,  ,«    ,«... 

BEVERLY     HILLS.    Los    Angeles  ;  January  16,  1946 

Co       cSllf- Architects     Earl     Helt-    BIDS  WANTED-TO  BE  OPENED 
Schmidt  and  Charles  O.  Matcham.  417    JANUARY  28,  4  P.  M. 

8    Hill    SL,   Lo«   A°f;«»',^*tJ^  %^-^    MEZZANINE  OFFICES 

pleted    P^s    and    are    taking    was   ^^^^^^^        Alameda   County,    Calif. 

January  31,  12  Noon,  from  a  seieciea  |         Q^Q^g   g^    pigj. 

lUtof  contractors  for  a  4-8torym^^^     Construction  of  offices  on  mezzanine 

cal    building   with    ^f  «"J5°^  BevTrfv  '         Hoor  of  building  to   Involve  1458 
to  be  built  at  the  comer  of  S.  Beyeny 

pr.  and  Gregory  way    Bever^HiUs^^^^^^^^^^                        p.^    Commission, 
for  Victor  Orsatti.  The  building  wm           ^^^^  ^^  ^^^^^  ^^    Oakland, 
coyer  an  area  60x116  ft.  and  wmoe  .                   ^^    specifications    may    be 
reinforced  concrete.  -The  bunding  w^u                      from    the    above    office    on 
also  contain  complete  laboratory  ana                    ^2  •     16 

pharmaceutical  facilities.  16 ,  Jan^aO   ^^-       


Garage  and  Auta  Sales  Bldg.,  Burlingsme;  Bids  open  Jan.  18.  3  P    M. 
Parker.  »teffen*  ft  Pearce.   186  South  Park.  S    F.    (EXbrook   6639  >. 
De  Luca  ft  Son,  1746  Filbert   Street,  San  Francisco   (ORdway   3600). 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St..  8    F    ^ SUtter  8190). 


Store  BIdf..  Post  and   Larkin  Sts,.  8.   F.;    Bids  open   January   17,  4  P.  M. 
Empire   Constr.   Co..    Ltd.,   844    Harriet    St..    S.    F.    (HEmlock    8400). 
Monson   Brothers,  476  Sixth   StreeL   San   Francisco    (DOuglas   6857). 


Mortuary,  Crosby-N.  Gray  Co.,  Burlingsme;  Bids  open  January  16.  10  A.  M. 

Monson    Brdth^-rs,    475    Sixth    Street     San    Franclnco    lDOuKla^    5357' 


CQMTRACTORS      . 

See  us  regarding  Improvement  District  j»bs.  We  handle 
collections;  buy  Warrants  or  BondB  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD    &    TALBOT 
519  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


January  16,  1946 
PLANS  BEING  FIGURED— BIDS 
OPEN  JANUARY  17,  4  P.  M. 
STORE  BUILDING 
SAN    FRANCISCO.    North     side     of 


January  16,  1946 
PLANNED 
I  STORE   BUILDING 
!SAN  LEANDRO.    Alameda   Co.,   Cal. 
Georgia  Way  and  E   14th  Street. 


Construction  of  ne1^'  two-story  rain-  1 

forced  concrete  store  building.        j 

Owner— Loring  Grimm,  c/o  engineer,  j 


new 

IMPROVED 


^^fi  -i/-^LaAluz 


STUCCO   CEMENT 


MorB  Yords  P^r  Sock  •  Spreads  Easier  •  Less  Shrinkage 
PACI^FIC    PORTLAND    CEMENT    COMPANY 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

FRKET,  SAN   FRANCISCO  -  M 


Post  SL,  177.6  west  of  LAridn  SL  j  construction  of  a  40-fL  comer  store, 

with  two  20-fL  stores  adjoining 
Building  to  be  of  brick  construc- 
tion with  green  vitrollte  slab 
facing  with  glass  brick  and 
smooth  sea  foam  green  light. 

Owner — L     J.     Freeman,     41     Oakes 
Blvd.,  San  Leandro. 

Architect — Not  Announced.  16 


GAMERSTON  &  GREEN  LUMBER  CO. 

I  Wholesale  and  Jobbing  Yardi 

LUMBER  -  TIMBERS     TIF^     RR  -  REDWOOD 
I  PONDEROSA      SUGAR  PINE 


Sar   iFrancisco 
leOO  ARMY   STREET 
ATvwatar  1800 


Oakland 
2001    LIVINGSTON    STREET 
KEIlog  4-1884 


280— -ISth 


ket    S647 


MASTER  GASOLINE  GENERATORS 


Portable      } 
lighting  Planis 

650  WattTto  15  KW 


G«Denit«  Yo«r  Own 

Electricity  Right  on  Job 

AVAILABLE  STOCE 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

ISOTamhSt. 


iiTi£.Xi;ZS     PtMArk-lMl 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


Mi^hf  and  Ooy  Pftaaat:  OOssfot  4790  —  fVaryraas  Tt40 

FOR   RENT 

SHOVEuS    -    CLAM&HELi-& 

DRAGLINES 

TRACTOR   LOADERS  an« 

BULLDOZERS 

COMPRESSORS       DUMP 

TRUCKS 

Fully  Maintained  and  Operated 

EXCAVATING  and  GRADING 

CONCRETE   BREAKINO 

PARKING     AREAS 

INSTALLED 

by    Day    or   Contract 

RED  ROCK  -  GRAVEL 

CLAY  and  LOAM 

Loaded  or  Dallverad 


ESTIMATES  CHEERFULLY  GIVEN 


ROSENBERG  BROS    GRADING  CO. 

I  ORAOfMG   C0WTR4CT0tS 

12  OAlt  GROVE  ST^SJ».  7— . H««r  tfc*  opproocli  of  tfcjt  i«li*^^ 


John  Cassaretto  Co. 


sine*   1886 


and  Sttr    Active 


BUILDING  MATERIALS 

READY-MiX    CONCRETE 

ROCK-SAND-ORAVeL-LIMK 

CEMENT-PLASTER-MORTAR 

METAL    LATH-WOOD    LATH 

STUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

•UNKCMt 

Phana:   OArflaM  I78i 

•♦H  •r.H  Chennel.  Saa  Peas 


PAGE  INDUSTRIAL 
AMD  RESIDENTIAL  FENCiNG 

Complete  Unt . . .  Efficient  Erection  5er  i  u  <• 

REINFORCING  STEEL 

BLAW  KNOX  GRATING 

A.  C.  L.  C.  SAFEl \  1 iOiSl'"  \ lOOKS 

All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17di  &  WISCONSIN  STRliETS.  SAN   FRANCISCO,    10 

Pk4m€  HEmlock  I4W 


T 
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DAILY    PACIFIC    BUILDER 

—  — ' — ______^_^^ — _- _^.^ — .  ~  -  *- 
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ADVANCE  CONSTBVGflON  REPORTS 


17—^      THEATERS 


PLANNED  ^^'^'^  '*•  ^*'« 

THEATER  Cost    S200  000 

HAYWARD.  Alameda  County.   Calif. 

Mountain   and   Park   Blvds 
Constiniction  of  theater  to  seat  1200 
Owner-Oolden    State    Theater    Cir- 
cuit.  Inc..   Davtd   J.   Bolton.   Dlv. 

Arn^;  ^^^  ^*'*  ®'^^  •  Oakland. 
Architect— Not  Announced.  n 

PLANNED  ''*""*'^  '*•  '^'« 

2^5^7*^  <^°«t-   «M)0.000 

rtAYAVAHD.  Alameda  County.  Calif 
Castro  Street  bet.  Grove  and 
Smalley   STtreets. 

Construction  of  theater  building  to 
seat   1«50  people. 

Owner— Golden  State  Theater  Cir- 
cuit, Inc.,  David  J  Bolton.  Div 
Mgr.,  1842  Park  Blvd..  Oakland 

Architect- Not   Announced.  17 


MISC.  CONSTRUCTION 


January  16,  1M6 
BID    RECEIVED 

COQUILJJC.  Ore.— The  Montgomery 
EJectrtc  Co..  Portland.  Ore.,  submit- 
ted the  only  bid  (which  was  not 
opened;  to  the  Coos  Electric  Coopera- 
tive. Inc.,  CoquUle,  Ore..  January  8. 
for  the  construction  of  a  306-mlle, 
7300- 12.460- volt  transmisaion  and  dis- 
tribution line  to  serve  1000  membera 
in  Coos  and  Curry  counties.  Oregon ; 
a  rural  electrification  project;  esti- 
mated coat,  ^75.000.  The  cooperative 
is  proceeding  with  the  construction 
on  force  account.  Plans  were  pre- 
pared by  the  Lowe  Co..  engineers, 
315  Architects'  Bldg.,  Los  Angeles.    If 

January  16,  1946 
BIDS  WANTED 

OROVILLE  TO  SACRAMENTO, 
Calif— Until  FVbruary  11.  10  A.  M.. 
bids  will  be  received  by  the  Bureau 
of  Reclamation.  Denver,  Colo.,  under 
Spec.  No.  1152,  for  the  construction  of 
a  230-kilovolt  transmission  line  from 
Oroville  to  S4cramento.  Calif. 

The  transmission  line,  approxi- 
mately 56  miles  in  length,  will  be  a 
230.000-volt.  S-phase,  60-cycle,  3-wire, 
single-circuit  of  steeNtower  construc- 
tion. The  towers  will  be  from  60  feet 
to  110  feet  in  height.  The  conductors 
for  the  line  will  be  either  795,000- 
circular  mil  aluminum,  steel  reln- 
Yorced.  or  500,000  -  circular  mil  ex- 
panded type  copper.  Two  transposi- 
tions will  be  constructed  in  the  line. 
The  tower  footings  will  be  of  the  re- 
inforced concrete  type.  The  principal 
items  of  work  and  the  approximate 
quantities  involved  are  as  follows: 
<a>  For  aluminum  conductors  (266 
towers) : 
3200  cu.  yds.  excavation  for  tower 

foundations ; 
1600  cu.   yds.   concrete   for  tower 

foundations ; 
furnishing  and  placing  22,000  Iba. 
of  reinforcement  bars  for  tower 
foundations ; 
placing   67,000  lbs.   of   steel   stubs 

for  tower  footings ; 
erecting    4,000,000    lbs.    of    struc- 
tural  steel  for  towers. 
<b>  for  copper  conductors    (298  tow- 
era)  : 
3600  cu.  yds.  excavation  for  tower 

foundations ; 
1800  cu.  yds.  concrete  for  tower 

foundations  ; 
furnishing  and  placing  24,000  lbs. 
of  reinforcement  bars  for  tower 
foundations ; 
Placing  75.000  lbs.   of  steel  stubs 

for  tower  footings ; 
erecting    4,500,000    Iba    of   struc- 
tural steel  for  towers. 
In  addition  to  the  above  items,  the  { 
installation     of    insulators    and     the 


stringing  of  conductors  will  also  be 
required. 

This  Invitation  for  bids  does  not 
cover  the  purchase  of  materials 
which  are  to  be  furnished  by  the 
government.  Materials  to  be  fur- 
nished by  the  contractor  and  those 
furnished  by  the  government  are  de- 
scribed in  the  specifications  which 
will  be  a  part  of  the  contract. 

The  work  shall  be  commenced 
within  15  calendar  days  after  date 
of  receipt  of  notice  to  proceed  and 
0haU  be  completed  within  180  calen- 
dar days  from  the  date  of  receipt 
of  such  notice. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings ;  to  others,  $1.25  per  copy, 
not  returnable. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  R.  L.  Boke, 
regional  director.  Old  Post  Office 
Btdg.,  7t  hand  K  Sts.,  Sacramento  14, 
Calif. ;  I.  C.  Harris,  acting  construc- 
tion engineer,  Redding,  Calif. ;  Walker 
R.  Young,  chief  engineer,  U.  S.  Cus- 
tom House.  Denver  2,  Colo.,  and 
Michael  W.  Straus,  commissioner. 
Bureau  of  Reclamation,  "Washingtoti 
25,  D.  C.  Prospective  bidders  desiring 
to  visit  the  site  of  the  woric  should 
communicate  with  the  acting  con- 
struction  engineer.  •     19 


January  16,  1946 
CONTRACT   AWARDED 

ANTIOCH,  Contra  Costa  Co.,  Calif. 

Gamewell  Co..  7  Front  St.,  San  Fran- 

j  Cisco,  at  14323   (total  bids),  awarded 

contract  January  14  by  the  Antioch 

City   Council,   C.   W.   Homback,   city 

clerk,  City  Hall,  AntioCh,  for: 

(1)  furnishing  and   installation   of  a 

new  2-clrcuit  class  B   automatic 

switchboard  and  accessories  there- 

j         to   in   the  City   Hall.   Accessories 

j         to  include  the  batteries  specified 

hereinafter ; 
I  (2)  furnishing    and   installation   of  a 
new  5-shelf  battery  rack,  approxi- 


January  16,  1946 
PLANS  COMPLETED 


I H  Skeggs,  district  engineer.  2001  Van  i  January  lt« 

TrT?Tr«vn    r-iif— An«««    T    r^  P^/**  '^T*••  ^*^  Franclsco,  for  rental !  CONTRACT  AWARDED 

.!15^!;!,?l.?Woa;^?!5J[;..^™?''i°'°°«^-'=":  yd.  capacity  truck  SANFRANCISCU      Guerin     Bros., 


chief  engineer,  Freano  Irrigation  Dis- 1  equipped  with  clamshell  bucket  for 
trict.  Helm  Bldg..  Fresno,  has  com-  approximately  200  hours  of  work  in 
pleted  plans  for  replacement  of  pres-  I  Sonoma   and   other   counUes   in   Dl«- 


ent   canal   system    to   estimated   cost 


$540,000. 


23 


LOW   BIDDER 
ALTADENA. 


January  16,  1946 
Los     Angeles     Co.. 


trict  IV. 


NO   BIDS    RECEIVED 
SAN  MATEO  COUNTY.  Calif. 


206  S.  Linden  Ave.,  South  San  Fran- 
cisco, at  $0,348.  total  $46M,  awarded 
contract  by  the  PubUc  Utilittodi  Coaa- 
25    mission.   Room   287  City   Hall,   under 
;  Water   Depariment   Contract   407  for 
January  16,  1946      'grading  University  Mound  lots.  •     29 


-No 


January  16.  1946 


submitted  the   low   bid   to   the  Rubio 

^     .      ._,  Canyon    Land   &   Water   Association, 

mately  8-in.   wide'  by   96^in*  long  j  583  E.  Sacramento  St,  AJtadena,  Jan- 

j         and     provided     with     substantial  j  uar>'  7,  for  the  installation  of  water 

earthquake  guards ;  1  mains  in  Altadena.  Plans  and  speci- 

;  (3)  factory  overhaul  of  existing  reg-    fications    were    prepared    by    A.     L. 


ister  in  the  City  Hall.  The  over 

haul      to     constitute     takedown, 

cleaning,  replacement  of  worn  or 

damaged  parts,  proper  and  oiling. 

Crating,     shipping,     reinstallation  !  PLANS   COMPLETED 


-  — ■    ^^*^^  were   received  Januar>'   15.  3  P- '  CONTRACT   AWARDED 

Calif.— Haddock  Engineers.  Ltd.,   129 ,  M..    by    the    Department    of    Public!     OCEANSIDK.   San    Die«o  Cb     Cal 
W.   2nd   St..    Los   Angeles,   at   $36,280,    Works.   Division   of    Highways.    John  ■  -McClanahan   &   Mullenaux.    XVling- 

H.  Skeggs.  Diatrict  Engineer.  2001  ton.  at  $18,670  90.  awarded  contract 
Van  NesB  Ave.  San  Francisco.  for>i,y  l^^^^  u  g  Navy  Bureau  of  Yards 
rental  of  one  1^-c.y.  'shovel  equip- '  ^nd  Docks  Washington,  D  C.  for 
ped  with  dipper  sUcks,  for  approx.  ,  ^rmor  coating  access  road  at  Camp 
100  hours  of  work  in  San  Mateo  •  j^g  h.  Pendleton.  OceansJde  Spec 
County.  •         •  25  1^0.   17455.  » 


Sonderegger,  consulting  engjineer.  925 
Central  Bldg..  Los  Angeles.  23 

January  16,  1946 


January  16,  1945 
PREPARING  PLANS 

AIRPORT  Cost,  $139,000 

COALINGA,  Fresno  County,  Calif. 
Construction  of  an  airport,  class  III. 
Owner — City  of  Coalinga,  Calif. 
Architect — Not  announced.  19 


to  he  by  contractor; 
1(4)  furnishing  and  installation  of  a 
j  new  recording  set  at  the  City 
j  Hall  fire  station  ; 
(5)  repairing  of  existing  whlstle- 
1  Woming  maohine  of  the  weight 
actuated  type  now  located  in  the 
fibre-board  plant.  Machine  to  be 
cleaned,  oiled,  adjusted  and  placed 
in  proper  operating  condition. 
Only  other  bidder  was  Electric 
j  Communications  at  $4250. 
j  Gamewell  Co.  was  awarded  con- 
:  tract  on  basis  of  ceilaln  stipulations 
\  qualifying  for  award.  •     20 


January-  16,  1946      | 
BID   OPENED  ! 

SAN    FRANCISCO.    —    Rodoni.    at    0,qs  yy^fyii-ED 

bare  rental  of  $3.00  per  hour;  normal  ' 


January  16^  1946 


FLAGSTAFF.  Art*.— Until  JIanuary 


January  16,  1946 
COMPLETING     PLANS 

MODESTO.  Stanislaus  Co..  Calif- 
Engineer  Clifford  E.  Plummer.  823 
11th  St.,  Modesto,  is  completing  plans 
for  the  Modesto  Irrigation  District. 
823  11th  St..  Modesto,  for  the  con- 
'.  January  15,  1946      1  gtruction   of   bridges,    pumping  plant 

:  BIDS  WANTED  j  and  pipe  lines,   estimated  cost  $194,- 

SAN  FRANCISCO. — Until  January  i  OOO.    The  work  includes  concrete  ca- 


OAKDALE.    Stanislaus    'Co.,    CaHf.  { maintenance  operation,  $3.50  per  hr. ;  ;  3Q   n  a.   M     bids  will  be  received  by 
R.    E.   Hartley,    Chief    Engineer  of    time    and    one-half    $4.25    per    hour ;  ;  tj,'e  Arizona  State  Highway  Commia 

o      Oakdnle      Irrisration      Din?         Oalr.  I  rlnnhlo       time        S.1  90       m-^r      hnnr        unri   :     •    „       ._m^     ■rm^       « < n^        —  i 


the    Oakdale    Irrigation    Dis"..    Oak-  '  double     time,     $5.20     per    hour,     and 
dale,   has    compFeted    plans    for   con- 
struction of  concrete  lining  canals  to 
cost  $34,700. 

Work    involves    installing    concrete 
pipe  and  constructing  pump  plants. 

23 


sion.    1799   W.    Jnckwm    St. 


transportation  $6.50.  submitted  only  j^j.^^  f^^  ^hg  improvement  of  the 
bid  to  the  office  of  John  H.  Skeggs,  I  Flagstaff  -  Winelcw  Highwav  FI  84 
District  Engineer,  2001  Van  Ness  ,4,  g^jj  j  y^pg  ^^70  The  wbrk  in- 
Ave.,  San  Francisco,  for  rental  of  I  volves  four  miles  of  grading,  drain- 
one  or  two  tractors  of  not  less  than  j  j^g  and  paving,  beginning  about 
80-l^P'  •        •  25 1  three    miles    east    of    Flagstaff    and 

'extending  ea.sterly    Plans  and  specl- 


33— —W  A 1  clR  WORXS 


Januar>-  16.  1946 
CONTRACT   AWARDED 

SAN  FRANCISCO.— F.  T.  S>airey. 
1874  26th  Ave.,  San  Francisco,  at 
$2534.96,  awarded  contract  by  the 
Public  UtilitlM  CWBiml«<on,  Room 
287  City  HaU,  under  Water  Depart- 
ment Contract  412  for  6-  and  «-in. 
water  mains  on  42nd  Ave.  between 
Quintara  and  Rivera.  *     S3 


Januar>'  16,  1946 
PREPARING  PLAN* 
PLACERVILLE,     El     DofadO     Co., 

Cal— District  Engineer  Jos  E.  Spink. 
El  Dorado  Irrigation  Dist..  Flacer- 
ville.  is  prepanng  plaHs  for  irriga- 
tion facilities  estimated  to  cost  $1,- 
OSO.OOO.  Work  Involves  construction 
of  a  dam  33 


January  16,  1946 
COMPLETING    PLANS 

ORLAND.  Glenn  Co..  Calif.— En- 
gineer Frank  S.  Robinson.  Chico.  \» 
completing  plans  for  the  City  of  Or- 
land.  for  construction  of  a  steel  win- 
ter tank  and  tower,  estimated  cost. 
$14,000.  S3 


Januan-  16.  1946 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

January  16,  1946 


•17.  2  P.  M.,  bids  will  be  received  by 
ithe  Treasury  Department.  Procure- 
I  ment  Division,  30  Van  Ness  Ave..  San 
.Francisco  2,  under  Inv.  No.  SF-2741- 
j46  for  remodeling  and  installing  fluor- 
escent   light    fixtures    and    installing 


nal  lining. 


23 


BIDS  OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento : 
QUO.  29300,  REQ.  76022: 

Griffith  Co.,  $2.25  per  ton  at  Olym- 
pic St.,  Los  Angeles,  and  $2.75  per 
ton  at  Figueroa  and  C  Sts.  or  Ala- 
meda St.  in  Wilmington. 

Sully  Miller  Co.,  $2.15  vendor's  plant. 
Orange. 

Asphalt  Paving  Co.,  $2  vendor's 
plant  in  San  Bernardino  County,  one 
mile  east  of  Claremont. 

Pacific  Rock  &  Gravel  Co..  $1.88 
vendor's  plant;  discount  20  cents  per 
ton  20th. 

Southwest    Paving    Co.,    $1.59   ven- 
dor's plant. 
QUO.  29097,  REQ.  21601: 

Trogan  Powder  Co..  San  Francisco, 
$550.76   total. 

Colley  &  Pollard  Hardware  Co.. 
Yreka,  total  $556.80;  awarded. 

T.  Jones  &  Co.,  Hombrook,  $557. 

DuPont  De  Nemours.  San  Fran- 
cisco. $90  on  Item  1;  $157.50  Item  2; 
$172.50  Item  3 ;  $125  Item  4 ;  no  bid  on 
Item  5. 

No  bids  received  on  Quo.  28365. 
Req.  86953.  '     20 

January  16.  1946 
SALES  CATALOG  CANCELLED 

SAN  FRANCISCO.— The  Navy  Ma- 
terial Redistribution  and  Disposal 
Office.  785  Market  St.,  San  Francisco, 
has  cancelled  Sales  Catalog  No.  B- 
234-46  In  its  entirety,  for  which  bids 
were  scheduled  to  have  been  opened 
January  17,  10  A.  M. 

All  bids  and  deposits  will  be 
promptly  returned.  *     20 


January  16,  1945 
PREPARING  PLANS 

SELMA,    Fresno    Co.,     Calif.— Dis- 

„  _    trict    Engineer   I.    H.    Teilman,    Con- 

'  convenient    outlets,    f.o.b.    San   Fran-  |  solidated    Irrigation    District,    Selma, 

Cisco.  j  is  preparing  plans  for  construction  of 

Specifications   obtainable   from   the  I  uning   for  drainage   canal    estimated 


above  office. 


20    to  cost  $700,000. 


23 


BID   OPENED 

SAN  MATEO  COUNTY,  Calif.— H.  i 
E  Springer,  at  $3.25  per  hour  normal  " 
time,  and  $3.8125  per  hour  overtime,  j 
submitted  only  bid  to  the  Depart-  ; 
ment  of  Public  Works,  Division  of  j 
Highways,  John  H.  Skeggs.  District  j 
Engineer,  2001  Van  Ness  Ave..  San  { 
Francisco,  for  pneumaLic-tiref*.  dump  j 
trucks  of  not  less  than  4-c.y.  level  j 
capacity  for  approx.  200  hours  of  j 
work  each  for  use  in  San  Mateo  j 
County.  •         •  25  } 


flcations    available    from    the    above 
I  office  upon  pa>TTient   of  $5.25     guar- 
antee of  10*^0  to  accompany  buds. 


January  16,  1946 
BIDS   OPENED 

DAVIS  DAM   PROJECT,   Ariz.-Ne 
;  vada.— Following    submitted    bids    to 
i  the   U.    S.    Bureau 
j  Denver,    under    Spec 


January  16,  1946 
BIDS    OPENED 
TUCUMCARI    PROJECT,    N.    M.— 
iThe  following  submitted  bids  to  the 

iU.  S.  Bureu  of  Reclamation,  Denver,    <1S)  8  each  cattle  guards; 
I  Colo.,  under  Spec.  1184  for  furnishing    n4>  18,000  lin.  ft.  line  fence; 
■and   delivering   one   radial    gate   and    (15)  8840  lin.  ft.  road  guard; 


The  work  Involves: 
(Ip  129,700  cu.  yds.  road^-ay  i^cava- 
tion ; 

(2)  2400   cu.   yds.    drainage    Excava- 
tion; 

(3)  190.300  sta.  yds   overhaul) 

(4)  6900  cu.  yds.  mile  haul; 

(5)  38.900  T  aggregate  base;| 
(6>  6600  cu.  yds.  stripping  piis ; 

(7)  6800  M  gallons  sprinkling; 

(8)  2300  hours  rolling; 

(9)  54,400    sq.    yds     concrete    pave- 
ment ; 

(10)  86  cu.  yds  class  A  concrete; 
(11  >  6400  lbs.  reinforcing  steel!: 
(12)  1384     lin.    ft.     corrugated     metal 
pipe; 


i34th    St.,    Sacramento,    is    preparing 


January  16,  1946 
PREPARING   PLANS 

BRENTWOOD    Contra   Costa   CO;.  i"";  r:dlar"esit''e  hoist  foVthe^Conchas    (1«>  SOOO  tons  mineral  aggregate; 
Cahf.-En^neer  Gemld  H.  Jones.  609   o'^^™^^,*'^^^^^^  ^^^,  .  ,i7)  525  tons  road  oil.  8C.4; 

^dth    .Qf      s«r.r«mento     i..,    n..„„Hn»  I  Canal.  Tucumcart  ftoject.  tNew  inex    ^^^^  ^^  ^.^^^  proces.sing  road  mix; 

tons  screenings; 
inishing    and    delivering    fob    cars    at  j  ^^"^^^    ^„   ^^^^   jgi-Qoo    for    the    East 'DravoPUtsnurgn     item    x     ♦"l^^  —  ^j^  *''"»  emulsified  asphalt,  class 
I  shipping  point  or  fob  cars  at  Sched.    Contra     Costa     Irrigation     District.    I^^™  2,  $1645.  f.o.b.  Pittsburgh,  terms  ^  A.  ^ 

1  No.    1,    Davis   Government   Camp    at    Brentwood  23  '  °®^ 

Kingman.    Ariz.,    and    Schedule    m-  '  '■ 


Of    Reclamauon,    —  37^,   concrere"rh.ing   oT^c^nail  ' -0.  f-.b.  shipping  point  and/or  Tu- ,  (18.  3^ 
:.    1135    for    fur-  ^^^   concrete  piping  of  laterals  estl- ;  cu™cari.   R  M.  ,av)-      20    60  t 

Ing    fob    cars    ati      .,    ,    .„   ^nat    sai5v)n    for    th*.    tt.-,*  '      Dravo.    Pittsburgh.    Item    1.    $950.  M^0>  «>  t 


No. 


2.  Louise,  Ariz.,  at  the  option  of  the 
bidder,  34  two-bedroom,  prefabricai- 
ed.  portable  and  demountable  houses 
for  Davis  Government  Camp,  Davis 
Dam  Project.  The  houses  will  be 
erected   by   the   government :  ; 

Jackie  and  Ricard  L  Perkins,  Salt    BIDS    OPENED 
Lake  City.  Item  one.  $78,161  fob  dest. ;  |      MENDOCINO 


25— MACHINERY  AND 
EQUIPMENT 


Western  Gear  Works,  Seattle,  Item  T«n,..rv  ifl   ^%*R 

\\,  $638;  Item  2.  $949;  terms  net.  ip.  an*  COMPLETED 

'      John    W     ^'■•"^     -rtoTtrTaf     Ttsm    1     PLAN*  uvnwKua  I  tu» 


Beam,    Denver,    Item    1, 


MILL  VALLEY,  Marin  CO..  Calif  — 
w.  i.o.D    x^otuu..  vc.x»=  ^.v.  I  Engineers.      Thotaas     ft 

Monarch  Forge  &  Machine  Works,  ,^^»jj^    University    Av*,,    Palo 


January  16,  1946      i  %  %   net 


$600,  f.o.b.  Peotone;  terms  net. 

Monarch  Forge  &  Machine  ' i  \iirm*»T^i 

Portland,  ore..  Item  2,  $1250;  terms  _  ^^PPJ^^^  completed  plans  for  wid- 


■^   t.^  ,  x!K.,.  t  -*.«-  j>   •ir,.«»,>t«««  f^n      ening  and    improving    Miller   Ave.    at 
Gabriel  Fabrication  &  ^recUon  Ca.  ,         /gti^^tg^  cost  of  $400,000  for  the 

„  COUNTY,     Calif .—  !  Portland.  Ore..  Item  2,  $647.50;  Item  ^  f  ^^   ^^^^   ^^„^^.    *      '  ^^^^    ^^,j 

item  two,  $66,430  fob  Salt  Lake  City:  j  The  following  submitted  bids  to  G.  F.  ,2,  $640;  terms  2%  net.  *  Vallev  -  •         ^  ^9 

terms  net.  !  Hellesoe.  district  engineer.  District  I,       George   Gertiardt    Co.,    San    £™^- j  '' 

Green    Lumber    Co..    Laurel,    Miss.,  i  Department    of    Public    Works.    Divi- ,  clsco.   Item   2,   $4800;    Item   2,   $608.60,; 


Januar>-  16.  1945 
PREPARING    PLANS 

YREKA.  Siskiyou  Co.,  Calif.— City 
Engineer  Art  O'Conner  is  preparing 
plans  for  addition  to  existing  city 
water  lines  estimated  to  cost  $46,000 
for  the  City  of  Yreka.  City  Hall. 
Yreka  8* 


January  16.  1945 

PREPARING  PLAN6 

ARCATA,  Humboldt  Co..  Calif.— 
City  Engineer  H.  C.  Acheson  is  pre- 
paring plans  for  construction  of  Ja- 
cobv  Creek  water  system  estimated 
to  cost  $260,000  for  the  City  of  Areata, 
City  Hall,  Areata. 

Work  involves  construction  of  small 
diversion  dam  and  necessary  pipeline, 
about  seven  miles  southeast  of  the 
city.  •• 


34—     PARKS  AND 

PLAYGROUNDS 


January  16.  1948 
CONTRACT   AWARDED 

SACRAMENTO,  Calif  -  Fred  W. 
Kolb.  at  $1189.  awarded  contract  by 
the  Cltv  of  Sacramento.  City  HalL 
for  furnishing  remote  control  equip- 
ment for  water  tanks  No.  1  and  2.    34 


.L  L    „■ 


item  two,  $61,981.60  fob  Laurel,  Miss. ; 
;  terms   net. 

!  Prefab.  Constr.  Co.,  Los  Angeles, 
;  item  two,  $1362.50  per  unit  fob  Los 
!  Angeles  ;  terms  net. 

General  Housing  Co.,  Dallas,  Tex.. 

item    one.    $104,093.65    fob    dest. :     no 

terms  given.  • 


Engineering  Section 


sion    of    Highways,    546    W.    Wabash    fob.  San  Francisco;  terms  net.  j 

Ave..    Eureka,    Calif.,    for    rental    of  >     Consolidated   Steel  Corp..   L«s  An-  .  _- ^RFmr»VOIR5i  A  tiAMS 

one  No.  12  diesel  or  gasoline-powered  I  geles.    Item    2,   $1170;    Item    2,    $1880,1311 KftJWJlVUUU   tt  VAmo 

extra  heavy  duty  grader  for  use  as  1  f.o.b.  Los  Angeles ;  terms  net. 
needed  for  not  to  exceed  160  hours'  i     Pacific  Coast  Engineering  Co.,  A.la- 
work  in  Mendocino  County.  jmeda.    Item    1.    $790,   f.o.b.   Alameda; 

John   Burman  &  Sons.  Eureka.    (1)  I  terms  net. 
20  I  $6,375  per  hour,   (2)  no  charge  trans-  i     Berkeley     Steel     Construction     Co., 
iportatlon.  jltem   1.   $814,   f.o.b.    Berkeley;    terms 

"^i     Combs     Bros.,     San     Leandro,     (1)  inet 

$6.50,    (2)    $100.    (3)    $7.25  overtime.      !     Omaha  Steel  Works.  Omaha,  Neb., 

•    25   Item  1,  $83T,  f.o.b.  Omaha;  terms  neL 

I     Milwaukee    Welded    Products    Co., 

January  16.  1946      i  Milwaukee,    Wis.,     Item     1.    $1436.60; 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufacturers  of 
Wire   Cut,   Repressed   pav-     DDirU       Hollow    Build- 
ing,  Acid   Resisting.   Face,     DI\1Ij|\       >n8'     Partition 
Fire  Clay,  and  Fire     ...  «nd  Quarry  .  . 

Office  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


NEWS  INDEX 

For  convenient  raferenoa.  n«wa 
reports  In  this  section  are  elas«l> 
fled  a*  follow*: 


Bridges 


21 


Dredgin*,  Harbor  Works  and 

Excavation .  1.  .  -  M 

Canals    . — ^ ■  *• 

Street  Lighting  8y«tem a» 

Machinery  and  Equlpmont  _  a 

Railroad*    8* 

Troasury  D«partm*nt  *T 

Fir*  Equipment  ...»_.. 28 

Streets  and  Highway* 28 

Re«ervoir«  and  Dame 90 

Pipe  Lk»o«  and  Welle 81 

8«w*r*  and  Sewage  DI*po*al 

Plant*  82 

Waterwork* 88 

Parka  and  Playground* 84 

Tunnel* , ■ — - —  88 


Item  2.  $1562,  f.o.b.  Milwaukee;  term* 
H%  net. 


25 


RAILROADS 


BIDS  OPENED 

MILK  RIVER  PROJECT,  Montana. 
— The  following  submitted  bids  to  th* 
U.  S.  Bureau  of  Reclamation.  Denver, 
Colo.,  under  Spec.  1126  for  furnishing  \  Jfi 

and  delivering  one  motor-driven  ver-  1 «.-. — 

tical    shaft,    single  -  st&ge,    propeller  j  January  16.  1946 

type   pumping   unit   with    a   capacity  iqiq  OPENED 

of   15   second   feet   under   a   pumping  j      sAN    FRANCISCO.    —    Bethlehem 
head   of  20.5  feet,   for  installation    In  !  g^eel    Co .    20th    and    IlUnots    Street*, 
the     Dodson     pumping     plant.     Milk !  ^^    $15,783.75    submitted    only    bid    to 
i  River   Project,    Montana,    f.o.b.   ship-  1  ^jje  Purchaser  of  Supplies  of  the  City 
:  ping  point  and/or  Dodson,  Mont. :  I  ^n^  County  of  San  Francisco,  under 

;  Fairbanks  -  Morse  &  Co.,  Kansas  1  gjcj  jsJq.  3445,  for  furnishing  and  de- 
I  City,  Item  1.  $1856,  terms  f.o.b.  bid-  J  nverlng  to  Elkton  spur  track,  San 
■  der-s  shipping  point.  j  Francisco,      cast      manganese     steel 

!     Cme-Ofallon   Co.,   Denver,    Item    1,  1  track.  *         *  ^6 

^$2198,  f.o.b.  destination;  terms  net.      I  

I  •     25  I . 


January  li  1846 
BIDS  WANTED 

RITZVILLE,     Wash.  —  Untjl     Feb- 
ruary 19.  8  P.  M.,  bids  will  be  received 
by  the  City  of  Rltavllle,  Jake  Hoefel, 
city  clerk.  Municipal  Bldg..   Ritrrtlle, 
for    construction    of    relnforc*d    con- 
crete water  tank,   1,000,000- gal.   stor- 
age capacity.  22  ft.  high,  90  ft.  diam- 
eter. Alternate  bids  will  be  Ulikm  on 
prestressed  concrete  tank  and  stand- 
ard   reinforced    concrete    tanik,    cast 
I  Iron  and  transite  pipe. 
_  I     Plans    obtainable    from   Consulting 
I  Engineer  DeWitt  C.  Griffin  Jk  Aseo- 
i  dates.  Old  National  Bank  Bldg.,  Spo- 
kane, upon  deposit  of  $63,000  80 


Machinery  &  Material 


SAN    FRANCISCO  CITY 


SAN  FRANCISCO.— Until  January 
28,  3  P.  M..  bids  will  be  received  by 
the  Purchaser  of  supplies  of  the  City 
and  County  of  San  Francisco,  270 
City  Hall,  for  furnishing  and  deliver- 
ing 15  tons  pig  lead  for  the  San 
Francisco  Water  Department. 

Specifications  and  proposal  blanks 
available  from  the  above  office.         • 


I 


29—    STREETS  AND 
HIGHWAYS 


'  January  16,  1946 

iBIOS  Or^ENED 

DENVER.     Colo.  —  The     following 
Isubmltted    bids   to   the   office   of   the,  AXA/aonPn 

:  Bureau  of  Reclamation.  Denver,  Colo..  | CONTRACT   AWARDED 
under   Spec.   No.   1137   for  furnishing 


January  16,  1946 


LOS  ANGELES.  Calif.— Peter  Kie- 
650    S.    Grand    Ave.. 


and  delivering  f.o.b.  cars  at  the  ship-  |  ^'»t    Sons    Co.. 
ping    point    or    f.o.b.     cars    at    Hay    ^Jl^Jj^    ^^'    ^,    „^„.,„„.    y,^ 
liprfng's.    Neb.,  at   the   option    of   the  1OW.W     awa  d  f    c^^^^^^^^^^ 


21— 


BRIDGES 


Jiivenng  i.o.d.  cars  a.\.  luc  amy-  ,„   -     -   _._      ,  . ,^„      „«.     •-!  997 

p,„g    point    fr    ,. Ob.    car,    a.^Hay,H-m    «,5.^Lo,   Aage>e,.    a.^  «.m 
■bfdde?.  one  adjustable  weir  with  24-    Purcell.  .tate  director  of  public  work.. 


Safety  FINLENITE  Tread 

Steps,  Noiings,  Platforim,  Sidewalk  Boxes 

All  Type*  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
260  TOWN  SEND  STREET -_  Phone  DOnglaa  1175 

■■■lAniiini ■■■ ■■ I mmimmmmmmmmimmmm^m^i^mi^a^^i^^a^mi^^^mi^mmmmm^i^^^^^ 


m.  handwheel  liftr^framri^d^ V^b^er  '  Public  Work.  Bld^  Sacram^^^^^^^ 
ihait<n<r-  on«»R.ft    hv  5-ft   radla.!  Bate,    about    1.6    miles   grading   and    pavmg 

'wUhTin°mame\e7r'olfers"^^^^  K "*  o'ncr'e\T'"on  '  SanS'  ^a 

ings   and   10-in.    wall   plates   without !  asphaltic     concrete     on     Santa     >^a 

butt   splices,   and    one   3000-lb.    capa- I  Parkway  bet^^^8en  Kearney  and^Soto 

HELENA.  Mont.— Until  Wednesday,    city,    manually    operated    radial-gate  '  Sts..  Los  Angeles. 

January  23,  bids  will  be  received  by   hoist,    complete    with    all    parts   and 


BIDS  WANTED 


January  16.  1946 


;  the    Montana    State    Highway    Com-    accessories'^  for    InsAllatlon     in    <^he;  January  16,  1 

'mission,    Howard   W.    Holmes,    state    sturgeon    lateral    at    Peter's    lateral  ;  B  ID  SW  A  nth  u 
highwav  engineer.  Helena.  Mont.,  for   turnout,  station  116-1-24.  Mirage  Flats  i     fJ^??™»;v^  n  ^  M    bids  will 
th!     construction     of     the     following   Project.    Nebraska.    The    weir,    gate   -U^t'^jJ^"^ao^29^  U^A^^^^^^ 


highway    and    bridge    projects    at    an    and    hoist    will    be    installed    by    the    . ~r„^„o»,^./^tion    TT   s   Naval 

estimated  cost  of  $875,000:  !  government.   The   specifications   con-  |»n  ^^^^f^-^!^  °Vx    |Sf  *°     J^de^^^^^^^ 

id)  grading,   draining   and    surfacing   tain  a  provision  for  liquidated  dam- ;  Supply  .^nex    Stockton    u^ 

?„ii-- ^*  *K»  TTi^.n«ro  Hill  nPflr  ^„»-    *„-    ^^io,r    Fioiov^    H„«    ♦«    »>,^    No.  17555  for  additional  arainagc  sys 


CLAY  PRODUCTS 

Specify  QUAUTY  Materials 

N.  CLARK  &  SONS 


]         7  miles  of  the  Ulm-Gore  Hill  near   ages    for    delay.   Delays    due    to    the    -  - ,„„„i^„  „*  mntnr  narkine 

i         Great  Falls ;  nluonal    priorities    system    effective   terns  »"<?  "  «"''*°"  °*j  SuinW  Annex^ 

I  (2)  construction  of  a  174-ft.  steel  and    subsequent  to  the  dale  of  the  bid  will  ,"«»»*  ^^%yuf  ^^^ 

1  concrete  overpass  over  the  Great    be  considered  to  be  delays  due  to  un-  i  ^tockton^  caur.  nhtained 

Northern  Railroad  tracks  one  foreseeable  causes  and  beyond  the  ^  Specifications  may  ^e  obUUn^ 
j  mile  southwest  of  Great  Falls ;  ;  control  of  the  contractor.  No  charge  ^';'"\.?^^  or  oost^l  monTorder^f  or 
'(3)  grading,   draining   and    surfacing '  for    copies    of    the   specifications    to ;  of  check   or  postal  money  onier  i 

I         Approximately  6  miles  of  the  Ar-  ,  prospective  bona  fide  bidders;  to  oth     "»    ^^^^^^   ^°   ^^'^^   °'   ®""*"   ° 
I         mlngton-Lewistown  road  on  U.  S.    grs,  $1.25,  not  returnable.  For  particu 
\         87  in  Fergus  County;  lars,  address  the  Bureau  of  Reclama 

1(4)  construction  of  171  ft  of  treated  '  tion,  Denver,  Colo.: 


$10.   payable 
Yards  and  Docks. 


20 


timber  bridges  on  the  Armlngton-  ;     Milwaukee   Welded    Products.    Mll- 


Lewistown  road;  waukee,    Item     1.    $2060.50;     Item    2, 

(5)  surfacing     of     approximately     !•  |1577.50,  f.o.b.  Milwaukee;  terms  %% 

miles   of   the    Jordan-Circle   road  n^t.                                                                                                 _ 

on    Montana    18  in   McCone   Co. ;  j     Gabriel  Fabrication  &  Erection  Co.,  !  51^'  to  the^^Publlc  Roads  Admlnlstra- 

1  (6)  construction  of  a  251 -ft.  steel  and  Portland.  Item  1.  $756;   Item  2,  $640.    ..         ^has    C    Morris,   division   engl- 

^         timber  bridge  over  Little  Powder   fob.  Portland;  terms  2%  net  '         '  

River      4      miles      northeast      of 


January  16.  1M6 

PLANS    COMPLETED 

ST.  HBLJCNA,  Napa  Co..  Calif.— 
Engineer  John  A.  Mitchetl.  1735 
Spring  St.,  St.  Helena,  has  com- 
pleted plana  for  raising  reservoir, 
estimated     to     cost     $43,000.    for     the 


City   of    St.    Helena. 


30 


32 —  SEWERS  &  SEWAGE 
DISPOSAL   PLANTS 


San  FRANCISCO.— Until  January 
25,  S  P.  M..  bids  will  be  received  by 
the  Purchaser  of  Supplies  of  the  City 
and  County  of  San  Franclsoo.  270 
City  Hall,  for  furnishing  and  deliver- 
ing linoleum  for  various  city  depart- 
ments and  institutions  for  the  term 
March  1,  1946,  to  August  81.  1»46. 

Specifications  and  proposal  blanks 
available  from  the  above  office  • 


U.  8.  TREASURY 


January  Ift.  1M6 
CONTRACT    AWARDED 

SAN  JOSE,  Santa  Clara  C«..  Calif. 
-A.  J.  Peters  t  Son,  410  N.  10th  St., 
San  Jose,  at  (a>  storm  sewers  $1258.59, 
(b)  sanitar>'  sewers  $3942.85,  to)  wa- 
ter system  $1690.61,  awarded  con- 
tract January  14  by  the  City  of  San 
Joee,  John  J.  Lynch,  city  ntianager. 
City  Hall,  San  Jose,  for  the  Installa- 
tion of  sanitary  facilities  for  the 
equipment  of  trailer  units  situated 
upon  city  property  located  between 
Polhemus  St.  and  Aahbury  St. ;  Spring 
St.  and  Irene  St.  Victory  Village,  San 
Jose,  and  for  furnishing  ^ectrlc 
lighting  system   for  a   connection. 

Other  bidders  were: 

Underground  Construction  Oak- 
land, (a)  $1735.50.  (b)  $4422.21.  (c) 
$3012.65. 

Louis  L.  Fltlnghoff,  San  Josa,  (a) 
$1541.75.   (b»   $4374.38. 

Robert  Dachti.  Berkeley,  (a) 
$1769.76,   (b)   $4290.22,   (c)  $3236.80. 

William  F.  Sepra.  San  Jose,  (c) 
$2573.70.  •     32 


January  16.  1946 

BIDS  OPENED  ,^^      .^^,_. 

SISKIYOU  COUNTY,  Calif— Fred 
J  Maurer  *  Son.  3031  E  St.  Eureka. 
Calif.,  at  $50,162.  submitted  total  low    ^^g^    $380,000    for    the    City    of    Red 


January  li,  1946 
PREPARING   PLAN6 

RED  BLUFF,  Tehama  Co.,  Calif 
—Engineer  F.  H.  Reynolds,  Forum 
Bldg..  Sacramenfo,  Is  preparing  plans 
for  construction  of  storm  sewers  and 
street     Improvements,     estimated     to 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAITOLDS 

STEELFORM  CONTRAaiNG  CO. 


BB€  H.arTi.son  St. 


DO  5583 


San  Frasdsc* 


neer.    720    Phelan    Bldfe.,    San    Pran- 


Bluff. 


32 


Monarch  Forge  &  Machine  Works,      ^^^^    j^j,    ^^e   construction    of    0.074 
Broadus;  Portland.   Item    2,    $1250,    f.o.b.    Pot-    mile 'of    Project  Calif.   FH-93-B,   Sal- 

1(7)  construction  of  al77-ft  steel  and  ,  land ;  terms  %%  net  I  River   Klamath  National  Forest 

I         concrete    bridge   over   the   Judith  ■     western  Gear  Works,  Seattle.  Item    ojgkivou  County. 
I         River  and  construction  of  a  175-  ,  j     ^919  •    item   2.   $944,   f.o.b.    Seattle ;  ,     .j.^^^  .^^^rk  involves : 
1         ft    treated    timber    bridge    over   ^g^^^,  n^t  •  (d  extra  and  miscellaneous  force  ac- 

!         Sage  Creek  on  the  Lewiston-Den-  .     john    W.    Beam.    Denver,    Item  "1,  j'       count  work  $260; 
I         ton  road  in  Fergus  County;  '$576;    Item    2,    $1500,    f.o.b.    Denver;  j^g)  lump  sum    removal  and  disposal; 

:(8)  grading,    draining  and  surf acing  , terms  net  |         of  existing  Umber;  ! 

S   miles    of    the    Flathead    Lake-  ■     Omaha  Steel  Works.  Omaha.   Item  :  .«.  j^j  ^^    yds    unclasalfied  excava- 
!         East  Shore  road  \n  Lake  County;    j^  $1110.  f.o.b.  Omaha;  terms  net  ^lon  for" structures ; 

(9)  partial  grading,  draining  and  sur-        Dravo    Corp.,    Pittsburgh,    Item    1,  i  (4)  217  CU    yda.  concrete,  class  A; 
facing   approximately   9  miles   of    $1325;  Item  2.  $1645.  fob.  Pittsburgh;  i  '   ,  jj  ^^  '  '^g    concrete,  class  TY; 
the    Billings-Broadview    road    In    t^njQs  net  •     25    .-)  32500  lbs   reinforcing  sUal' 

Yellowstone  County.  21  |  • '  '  -   -   - 


January  l|.  1946 

PREPARING    PLANS  , 

MENDOTA,  Fresno  Co..  Calif —En- 
gineer J.  A.  Ross.  Rowell  fituilding. 
Fresno,  is  preparing  plans  for  con- 
struction of  sewer  system  for  the 
Citv  of  Mendota,  at  estlmaled  cost 
of  $90,000.  32 


Boilers— High  Pressure  and  Heating 

NEW      AND      REBUILT 
AH  Sut«t  mud  Typ««  of  Steel  Tanki 

OCEAN  SHORE  IRON  WORKS 

5S()  E^hth  St.  -  Phone  UNderhill  4310  -  Sm  Frmada€o 


January  19,  1M9 
PREPARING  PLANS  j 

ROCKLTN.  Placer  Co..  Calif —En- 
gineer A.  Gomez.  211  California  Fruit 
Bldg ,  Sacramento,  is  preparing  plans 

,«,  u..»^~  — . -  I  for  construction  of  sewage  coTlectloB 

(7)  lump  sum,  government  furnished    gygtem  and  disposal  plant  estimated 

January  16,  1946     j         structural  steel  erected ;  I  to  cost  $125,000  for  the  City  of  Rock- 

!  (8)  lump.    sum.    concrete    HUed    steel    jj,,   Rocklin.  32 

grid  bridge  floors 


January  16.  1946       ^^^^  WANTED 

CONTRACT   AWARDED         ,       ,      -         OAKLAND,    Alameda    Co..    Calif .— 1  .i,*..  w.^b- 

SACRAMENTO.     Calif.  —  Lord     *  |  ^^^j  January  29.  2   P.  M.,   bids   will  I  ,9)  lump  sum,  clean  and  paint  exist 
Bishop.   P    O.    Box   812,  Sacramento,  ■  ^    received    by    the    Oakland    aty  I         ing  structural  stecL 
Calif.,  at  $600.  awarded  contract  i)y    Council.    City    Hall,    for    police    am-  J     Oompleta  bkis  wer* 

the   City   of    Sacramento.    City   Hall.^^^^^^  1     p,^*^.  Maurer  A  S(  „ _ 

Sacramento.  Calif.  "  1     gpeciflcations  obtainable  from  the  ;  $aeQQt  (t.)  $10.  (4)  $60,  (5)  $TO.  (6)  $-10.  j  Bakersf leld.   Is   completing  plans   for 

, 'above  offica  25  |  (?)  tM^iO.  «8»  $16,736.  (9)  $2027;  total.  I  ^^.^er    extension    estimated    to    cost 

— — - —  I  I  $50  162  $41,000    for    the    City    <rf    Chowchilla, 

23 CANALS  January  16.  1946     .     Merc«r-Fraser  Co..  Eureka.  (1)  |2M,    ^ty  HalL  32 

BID  OPENED  (2)    $3000,    (3t    $12,    (4)    $55,    (5)    $«).  I  

SAN   FRANCISCO.— St    Louis   Car|(6>    $10     (7)    $12,000.    (8)    $18,000.    (9)  January  l*.  1948 


January  16,  1945 
PLANS  COMPLETED 

,^,^. .  - .  .         CHOWCHILLA.  Madera  C0 .  Calif. 

FMd  J    Maurer  A  Son.  (1)  $260.  (2)    —Engineer  B.   O.  Webber.   Box    1571, 


January  16,  1946  _      

I  PLANS  COMPLETED  '  Co.  at  $25,240  each,  net  for  10  cars,  ifMOO;  total.   $51,070. 

PARADISE   Butte  Co.,  Calif —Dis-    and  at  $24,900  each  net  for  20  addi-  j      r.   a.   Westbrook,   Sacramento 


(1) 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVOy 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUttci  4696 

CEJRTAIN-TEED  ROOFING  PRODUCTS 


PREPARING  PLANS  | 

SONOMA    COUNTY,    GaMfl  — Coo- 


dise  Irrigation  District  Paradise,  has    the   Purchaser  of    SuppUes,   270  City  I  $113.   (6»   $.13.   (7)   $14,200,  (8)   llf.OOO,    gutter  St..  San  Francisco,  is  prepar- 

comolet^  plans  for  replacing  wooden  :  Hall,    under   Bid    No.    3434.    for   fur-  \  (9)  17500.  total.  $64,246.50.  29    jng  plans  for  construction  of  sevrage 

stave  pipes  with  wrapped   steel  pipe    nishing    and    delivering    double  -  end  |  . i  collection    system    estimated    to    <MBt 

m  irrigation  ditches;  estimated  cost    street   cars   for  the   Municipal   Rail- 


January  16,  1946 


$201,230. 


2S 


January-  16,  1946 
PREPARING   PLANS 

MILL  VALLEY.    Marin    Co..   Cahf 


way. 


^    LOW    BIDDER 


,      LOS     ANGELES,     Calif .— Ortf/jth 
Co..  502  Los   Angeles   Railway  Bldg. 


$335.3S5   for   the    County   of    Sonoma. 
Courthouse,  Santa  Roaa.  32 


January  16,  1945     .^^     ^.  _„ „ - 

BID  OPENED  Los   Angeles,  at  $36.84997.   submitted 

SONOMA  COUNTY.  ETC..  Calif.—    tow    bid   to    the    Los   Angeles    Board 


—Eneineers  Punnett-Parez  &  Hutch-  'a.  D.  Slri.  at  bare  rental  $6  per  hour.  I  of  public  Works,  163  City  Hall.  Los  calif.-City  Engineer  H  B^  Itltd 
i,on  58  Sutter  St  San  Francisco.  Jnormal  operation  $&50  per  hour,  time  1  Angeles,  for  the  grading,  paving  and  268  Main  St..  Wat.Honviile,  la  prei 
are    preparing    plana    for    enlarging,  land   one-half   $8.20   per  hour,  double   otherwise  improving  of  Anaheim  St     ^g    pj^ns    for   construction    of    3 


January  16,  1945 
PREPARING    PLANS 
WATSONVILLE     Santa   Ctu*   Co., 

Kitchen, 
prepar- 
er- 


d'f^eoenlne   and  'lining   Corte   Madera   tiina  $9.90  per  hour  and   transporta-    puuxs    and    sp^Uficationii    were    pre-    age  system  estimated  to  cosi   $^000 
deepenmg   ana    immg  yow     _  ^^      w™  22J0.    submitted    only    bid     to  j  pglj^   by  Ll^dC.   Aldrich.   city  en-    for  the  City  of  WatsoariUe.  City  HaU. 

tha  State  Division  of  Highways,  John  '  gtneer.  ^    Watsonville.  »* 


Creek  at   an   estimated   cost   of  $30,- 
000  for  the  City  of  Mill  Valley.         23 


SAN  FRANCISCO.— Until  February 
1.  2  P.  M.,  bids  will  be  Vecelved  by 
the  U.  S.  Treasury  Department  Pro- 
curement Division,  30  Van  Ness  Ave., 
San  Francisco,  under  Inv  SF-2785-4* 
for  rulers  and  file  folders  delivered 
at  660  Fifth  St.,  San  Francisco. 

Specifications  obtainable  from  the 
above  office.  • 


FOR  SALE 

RO.S8  LUMBER  CARRIER 

pneumatic  tires,  uses  66-ln.  blocks 
Immediate  delivery.    Gamerston  A 
Or»en    Lumber  Co.,  1900  Army    St 
San  Francisco  24.    Phon*  AT    130CI 


WANTED 

FOR  SALE -FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


,r  v^JTv   OjflHL*JL* 


NEW  &   RECONDITIONED 
EHMENSION  LUMBER 

TIMBERS,     walttH»ardii.    plumbing,, 
pipe,   millwork,  and  atJNrr   buiWinu 
materials.    SALE  PHIfES.    Lsrpe 
stocks  of  "hard  to  get"   items. 

Wire,  writ*,  nr    phone 

CLEVfXAND  WRT  (KING   CO. 

290e  TkiH  St.  VAlencia  4977 

70-ft     STEEL,  TOTTER    2i    M    gaL 

Raff>WCX>D  TANK  aiui  lu.^  tA'-ir  x 
24.ft  X  A -to.  PTEEI..  PRESSfTRB 
TANKS  to  be  sold  a*  i>ae  uait  lo- 
cated    in     Ban     Francinco.     Must     b« 

rsmoTad  at   orii*-      Stet'-rifj'-*      w- ■>-, 

'pk0D»     or      wire      ror      tnformatlou. 

CJU^VELANJD     WRECK 'NG     60. 

2M0  ThirtJ    Strtwt.    San    Franc-mco 
VAlencia  4ft77  (tf) 

360.006  Bra  Good  Used  Z>ouglafl  Fir 
Lumber  3x8,  JbtlO,  3x12,  4x12.  taU. 
8x8.  10xi«,  10x12.  12X12.  ItelC  Tim- 
bers 8  ft.  to  ao  ft  in  ICBfth.  all  in 
vary  good  condition.  Addre«i  FRBD 
J.  MAURER  &  SON.  'pkOB*  158»  or 
Box    121.    Evireka,    California 


SPRAT    BOOTH,    8x7    ft,    with    S 
FANS  and  MOTORS.  CHKAP.  Pbona 

EXbrook  15U.  to  1/22 /4« 


FOR   RENT 


cijevb,lj^m:)    trencher,    fully 

opMfrated      F      K       Archibald.     IX>cil- 
hav«»  81712.  • 

5 -yd.  DUMP  TRUCKS  f<hr  hire.  AQ 
late  model,  fully  maintained.  Call 
HEmlock  166« 

l/lt-17<l»-U-2S/M 


■  'i|-^^llTli 


>.r-iU'-TfK 


f^ACIE  4 


•  AILY    PACIFIC    BUILDER 


WEDNESDAY.  JANUARY  !  6.  !946 


DiuMtng  Perinitts,  Confrctcts RecwroeJ  Motices 


BUILDING  PERMITS 


Building   Permils,   $1,000  and 
Over,  Applied  For 

SAN  FRANCISCO  COUNTY 


ALTER  OFFICE 

360  WEST  PORTAL.. 

Owner — Allen  F.  Mori,  premises. 

Builder— EI  Rey  Building  A  Cabinet  < 

Shop,  430  HoUoway. 
Architect— Not  Given.  *1,250 

(Application  No  85242  > 


ALTER  HOTEL 

340  STOCKTON  STREET. 

Owner— T  W  Cordes.  Inc.  Oakland. 

Contractor— Not   Let 

Architect— Not  Given.  $30,000 

(App  No  852ft4). 


ALTER   STORE 

S.33    MISSION   STREET. 

Owner— S  F  Furniture  Co,  1167  Mar- 
ket Street. 

Contractor— A  M  Hardy,  736  Clem- 
entina Street 

Architect — Not  Given.  $25,000 

(App  No  86244). 

1- STORY  FRAME  STORES 

NW.  OCEAN  AVE.  and  LAGUNITAS 

Owner— Harry  Grossman,  c/o  con- 
tractor. 

Builder— J.    S.    Malloch,    666   Mission. 

Architect— Irwin  Wm.  Goldstlne,  821 
Market  St.  San  Francisco.  $16,000 

(Application  No  85191) 


CLEANING    PLANT 
NE  INNES  AVE   125   NW  Earl   St 
Owner— R  W  NlchoKsar.  814   Innes 
Architect— Not  Given.  $16,000 

(App  No  85289) 


RESIDENCE,   l-story  frame 
S?  LOMBARD  114  E  Pierce. 
Owner— F  and  Evelyn  Thatcher,  2085 

Chestnut  Street. 
Contractor— Fred  Flske,   1363  Eighth 

Avenue 
Architect— Not  Given.  $14,000 

(App  No  85261). 


INDUSTRIAL    BLDG.    Class    C 
S  BRYANT  216  W  2nd  St 
Owner — R  H  Harmes.    1014   Howard. 
Architect — Not  Given.  $9,000 

(App  No  85237). 


RESIDENCE,    l-stor>'    frame 
NW  WAYLAND  and  Girard. 
Owner— A  Bin.  4408  3rd  St 
Contractor — G    Carraro    &    Sons, 

Felton   St. 
Architect— Not  Given.  $8,500 

(App  No  85285). 


700 


ALTER  APARTMENTS 

1077  FILBERT  STREET. 

Owner— Mrs.  E.  Grabhom.  1133  Green- 
wich St 

Builder — Geo.  T.  Robinson,  43  Milan 
Terrace. 

Architect— Not  Given,  $1,000 

(Application  No  86246) 

ALTER  DWELLING 

46  ORD  COURT. 

Owner— Walter   J.    Ireland.   775   Cor- 

bett  Ave. 
Builder— Day  Work. 
Architect— Not  Given.  $1,000 

(Application  No  85286) 


Webster  Street 


ster  Street 
Architect Not  Given. 


$14,000 


Building  Permits,  $1,000  and 
Under,  Applied  For 

SAN  FRANOSOO  COUNTY 


builder,   E   G  Helneeeer,  Redwood 

Contractor— Wm  Spivock,  1734  Web-        City. 

ALTER  BUILDING,  $2500;  382  Uni- 
versity Ave;  owner,  Mary  E  Bacl- 
galupi,  533  Ramona  St;  builder, 
Larsen-Ratto  Construction,  Fresno; 
plans  by  V  E  Ratto,  Fresno. 

ADD  TO  RESIDENCE,  $800;  2277 
Byron  St;  owner,  D  L  Samuels, 
prem;  builder,  Schmallng  &  Sten- 
bit,  924  Emerson  St 

ALTER  RESIDENCE,  $600;  664 
Hamilton  Ave;  owner,  Wong  Sin 
Lin,  prem;  builder,  H  E  Stalder. 
330  Ramona  St 


DWELLING,   l-story  5 -room 
2030    103rd   AVE,    OAKLAND. 
Owner— E  E  Nickels,  224  E  15th  St. 
Contractor — Bevilacqua  Bros,  Dutton 

Avenue,  San  Leandro  . 
Architect— A  L  Rosebrook,  1701   San 

Letuidro   Blvd,   San  Leandro. 

$5,330 


WAHH  RACK,  l-story 

2200  WOOD  ST,  OAKLAND. 

Owner — A  Pasterls  Co,  2200  Wood  St. 

Contractor— Willis  F  Lynn,  1040  Fol- 
ger  Ave,  Berkeley. 

Architects — Miller  &  Wamecke.  Fi- 
nancial  Center   Bldg.  $5,000 


ALTERATIONS 
8320-24  E  14th   ST,   OAKLAND. 
Owner — Samuel  HLamburger,   prem. 
Contractor — E     T     Leiter    Sons,     811 

37th  Street. 
Architect— Not  Given.  $5,000 

ADDITION  TO  Warehouse 


2200  WOOD  ST,  OAKLAND. 
Owner — A   Pasteris   Co,  premises. 
Contractor— Willis  F  Lynn,  1040  Fol- 

''«7^''i?'''^!>  ^''i^  .r   V''*?:^il  AS.'ittc?s-MYner' &    Wamecke.    YX- 
St;     owner,     Mrs     Patterson,     1734 


nancial  Center  Bldg. 


$5,000 


Broderick ;   builder,    Leonard    Solo- 

eStrIC    llGN^^'^ftS-     «1     W«.t|STORE  BLDG.   l-story 
EI^CTRIC     SIGN     $4M,    311    West    Owner— J    R    Baptista,    premises. 

Portal;  owner,  W  P  Fuller  Co,  311   contractor-The  Mastercraft  Co,  842 

West    Portal:    builder,    WonderUte       pourth  Avenue 

Neon  Products  Co,  1095  Folsom.  |  Architect— Not  Given  $2  400 

ELE<TrRIC    SIGN.    $490;    1411    Polk;  j  v^iven.  ».«,»w 

owner.   Bings  Cafe,   prem;   builder    ADDITION,  l-story  concrete 
WonderUte  Neon  Products  Co,  1095  ,  ^^^   SHATTUCK  AVE,   OAKLAND. 

^tJ^J^2,^V^    r,.^^T    ..«ir     «-»   ^  'Owner  and  Builder— T  Douglas,  5674 

ELECTRIC   SIGN,  $485 ;  673  Geary ;  :     shattuck  Ave 

owner,  Ming  House^  prem ;  builder    Architect-Not  Given.  $2,350 

Wonderlite  Neon  Products  Co,  1096  

Folsom.  ' 

ELECTRIC  SIGN.  $470 ;  3398  Mission  ;  ' 


owner,  Dennis  Zabelle,  prem : 
builder,  Wonderlite  Neon  Products 
Co,   1095   Folsom. 

ALTER  RESIDENCE,  $450 ;  240  Ting- 
ley  St ;  owner,  Ellen  Belisley,  prem ; 
day  work. 

ELECTRIC    SIGN,   $425;    1936   Ocean 


ALTERATION   AND   ADDITION 
3105  GROVE  ST.  OAKLAND. 
Owner  and  Conll'actor — Freda  F  Al- 
len, 309  Warwick  Ave. 
Architect— Not  Given.  $2,000 


DWELLINGS,  eight  2-storv'  frame 
S   LOS  PALMOS  DR,  46,  71,  96,  121, 

146.  171.  196.  221  W  Luber  Alley. 
Owner    and     Builder — Meyer    Constr 

Co.  200  Quint  St. 
Architect— Not  Given  $7,000  each 

(App  Nos  85296-85303). 


DWET^INGS,    two    2-story    frame 
S  BURLWOOD  DR  48,  73  W  Luber. 
Owner  and  Builder — Meyer  Constr  Co 

200  Quint  St 
Architect- Not  Given.         $7,000  each 
(App  Nos  85308-9). 


BUILDING  CONTRACTS 

SAN  FRANCISCO  COUNTY 


BUILDING,  l-story  frame,  and  fence 

NE  SAN  BRUNO  AVE  125  SB  Bur- 
rows, SE  25  X  NE  100. 

Owners — Vincent  ajid  Paul  Clollno. 

Architect— Not    Given. 

Contractor — Thomas   M   Jones 
Payments  and  Total  Cost  not  given 
Plans  filed  January  10,  1946. 


MARIN  COUNTY 


Jan.  10,  1946— San  Anselmo.  A  R 
Roumiguire  to  whom  it  may  con- 
cern.  _ Jan.  4.  1948 

Jan.  8,  1946— MiU  VaUey.  Joseph  N 
Nathanson  to  Herbert  A  Crocker 
&  Co Dec  27.  1946 


Uens  Filed 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 


ALTERATIONS  &  REPAIRS 
529  SOTO  STREET,  Hayward. 
Owner— Trustees    of    Local    No    1622 
of  United   Brotherhood  of  Carpen- 
ters &  Joiners  of  America. 
Architect — Not    Given. 
Contractor  —  Arthur    Holyoake,    2839 
East  Ave,  Hayward. 

Filed,   Jan    14,   1946.    Dated,   

Frame  completed  $2112.50 

Plastering  completed  2112.50 

Upon    completion    2112.50 

Usual  35  days  after 2112.50 

TOTAL  COST,  $8,450.00 
Bond,  $8450.  Sureties,  Hartford  Ac- 
cident &  Indemnity  Co.  Limit,  90 
working  days. 


SAN  MATEO  COUNTY 

Jan.  10,  1946— Lot  7,  Block  7.  Bur- 
lingame  Village.  Frank  A  Palrier 
vs  Arthur  R  Callaghan $1,832.68 

Jan.  7.  1946— Lot  5,  Block  6,  Parrott 
Park.  James  W  McCabe  vs  Elliott 
Mosbacher,  etc 41.40a00 


Classified  AdvertisiDg 


WANTED 


FIRST-CLASS  ARCHITECTURAL. 

DRAFTSMAN     Salary   to   suit  C»U 

HIgate  6449.  ^,  ^^^. 

1/16-17-18-21-22/46 


NoD-Respeiisibility 


SAN  FRANCISCO  COUNTY 


Jan.  7,  1946— Whitney's  at  the  Beach 
property  on  Great  Highway  in 
OL  Block  332,  approx  90  N  of 
Balboa,  known  as  Topsy's  Roost, 
as  to  improvements  on  property. 


Electrical  Permits 

SAN  FRANCISCO  COUNTY 


CONSTRUCTION  SUPERINTEND- 
ENT for  permanent  position  with 
construction  company  on  the  Penin- 
sula. Nichols  White,  Inc..  166  Univer- 
sity Ave.,  Palo  Alto.  Phone  Palo  Alto 
7876  or  6827.  l/16-17-l«/46 


"bldg.  CONSTiv  8UPT.,  good  fu- 
ture. State  experience  and  reference*. 
Reply  Box  16,  c/o  »aily  Pacific 
Builder.  tf 


SENIOR  DRAFTSMAN  for  perma- 
nent position  in  architectural  offlc« 
located  on  the  Monterey  P<ntn«ula. 
ConUct  C.  J.  Ryland  by  phone  at 
Carmel  404  or  write  P.  O.  Box  847, 
Moaterey.  1/14-16-16-17-18-21.  46 


POSITION   WANTED 

I  III    ■  ^  *™ 

VET  —POWDERMAN— desire*    po- 

siUon  with  reliable  co«»P*?y  "  ;^- 
VISER,  ESTIMATOR  or  MECHANIC. 
10  years'  experience.  Water  hard 
rock.  excavaUon,  op^te  J»ckham- 
mer.  wagon  drill  and  cable  tool  rig. 
Write  Bill  De  ll»upa«»ant,  8  WUd- 
wood  Ave.,  Oakl-id.  Calif^^,.,,.,,/,, 


ENGINEBIR — steam — experteticed — 
age  82,  deslree  poaiUon  as  pUnt  op- 
•Stor.  Reply  Box  115.  c/o  Dally  Pa- 
cific Builder to  Jan.  ia>  46 

Young  man  desire*  aAXJ»  POSI- 
TION with  organiaatlwi  handnng 
line  of  BUIUJINO  MATKRl-'OA 
College  background,  alert  aggreeelve, 
neat  appearing.  Contact  Warr«  S, 
Michael.  B,A.  94«»,  or  addrees  ~%\k9 
178  I8tto   Ave.,  S.  F.   18. 


TRANSITMAN,  oapabJe, 
experience,  wants  work  In  any  capa- 
city. Reply  Box  111.  c/o  Daily  Pactfto 
Bulkier.  to  Jan.  15,  'it 


BUILDER'S  CONTRACT 


DWELLING.    l-8torv    frame 

E  JULES  225   S  Holloway. 

Owner — A  Geilfuss.  cXo  cntr. 

Contractor — A  Nelson.  242  Ocean  Ave 

Architect— Not  Given.  $6,500 

(App  No  86262). 

DWELLINGS,  five  l-story  frame 

W  VICTORIA  79,  104  S  Randolph: 
N  Sagamore  255,  305,  280  W  Capi- 
tol. 

Owner  and  Builder — A  Nelson,  242 
Ocean   Avenue. 

Architect — Not  Given.  $6,500  each 

(App    Nos   86263.-64-65-66-67) 


ALTERATIONS 

1527-29   MacARTHUR    BLVD,    OAK- 
I      LAND. 

Ave ;   owner.  Ocean   Ave  Dellcates-  ;  Owner— Dick    Mucan,    premises. 

sen,  prem ;  builder,  Wonderlite  Neon  ,  contractor— Calif  omia   Roof   A   Cntr 

Products.  1095  Folsom.  \     qq,  1630  Webster  St 

ALTER   FLAT   AND    STORE,    S400 ;)  Architect— Not  Given.  $1,500 

906  Minna  St ;  owner,  Friedman  k. ;  

Eiler.  10th  and  Minna  Sts ;  builder,  I  ALTERATIONS 

Hanson  Bros,  5840  Mission.  -  3420  MARGARITA  Ave,  OAKLAND. 

ALTER     SANDWICH    SHOP,     S400;  1  Qwner— Ray  Elliotts,  premises^.  I 

661   Clement    St ;   owner,    Harry   H  !  Contractor— O  H   Andersen   Co.   9033 

Bristow.    prem ;    builder,    Leslie    K  j     Thermal  St  ' 

Lewis,  4511   19th  Ave.                             1  Architect— Not  Given.  $1,500  i 

ALTER  OFFICE,  $400 ;  736  Jackson ;  j  j 

owner,  Kum  Yee  Association,  prem;  ji-STORY  5-ROOM  DWELLING 

builder.  Carl  J  Fung  Co.  777  Broad-  1 1704  CHAPIN  ST.,  ALAMEDA. 

way.  i  Owner— A.  H.  Rahlves,  1630  Webster 

ELECTRIC   SIGN,   $375 ;    685   Sacra-  gt.,  Oakland. 

mento     St ;    owner.     United    China  Builder— A.  H.  &  W.  H.  Rahlves,  1630 

Trading  Co ;.   prem ;   builder.   Won-  j         Webster  St,  Oakland. 

derlite  Neon  Products,  1096  Folsom. '  Architect— Not  Given.  $7,000 

ELECTRIC  SI(^N.  $375;   133  7th   St;:  , 

owner,  A  li  Johnston,   183  7th   St;  !     __^__  _  „_,rt„  -rvnrmt  t  ^rtctr^ 

ELECTRIC  SIGN,  $350 ;  1024  Webster 
St ;  owner.  Harold  Scott,  1024  Web 


SAN    MATEO   COUNTY 


FRAME  CONSTRUCTION 

Owner — George  A.  Shepherd,  etc. 

Contractor  —  Hardiman    Construction 
Co.,  Ltd. 

Signed— January  7,  1946. 

Recorded— Jan.  12,  1946. 

Sub  floor  20% 

Frame  20% 

Roughed  In _ 20% 

Completed  - .20% 

Usual  35  days  after. _...., 20% 

TOTAL  COST,  $8600 


Building  Permits,  $500.00  and 
Over,  \sAvt^  by  the  Board 

of  Public  Works 
SAN  FRANCISCO  COUNTY 


Webster  St..  Oakland, 
i  Architect— Not  Given. 


DWELLING,   l-story   frame 
W   BEVERLY   25   N   aGrfield. 
Owner  and   Builder — F  H  Thorinson, 

1608    Ocean    Ave. 
Architect— Not  Given.  $6,000 

(App  No  85290). 


ALTER  HOTEL 

450    POWELL    STREET. 

Owner — Sir  Francis  Drake  Hotel  Co, 

450  Powell  Street. 
ContiTictor — Not  Let 
Architect— Not  Given.  $5,500 

(App  No  85282). 


Owner— A.  H.  Rahlves,  1630  Webster 
St.,  Oakland. 

rtVr"strbuVld'errWonderiltV  N;on   B""^^^-^:_«-.*;^;.,?l?*^^^^'  ^^^O 
Products,  1095  Folsom. 

ELECTRIC   SIGN,  $360;   3707  Sacra- 
mento St;  owner,  Spruce  Cleaners,,     „„^„_   .  „,~^„  t^titti't  t  tt^t/-. 
prem;     buUder,     Wonderlite     Neon   l;^TORY  6-ROOM  DWEIJLIN^^ 
Products,  1095  Folsom.  1 3006  MARINA  f^^^^^^^J.^,.  ,  . 

ELECTRIC  SIGN.  $350;  136  Eddy  SJt;    Owner-C    F.    Legris,    5601    Shattuck 
owner,   Eddy    Cafe,    prem;    builder.'       „'^"^*'  V^)?." 
Wonderlite  Neon  Products  Co.  1095  '  Builder-Not  Given. 
Folsom  St  i  Architect-Not  Given.  $6,600 

ALTER  HOME.  $300;  45  Payson  St; 
owner  and  builder,  Don  J   Robert- 


JANUARY    IS,    1946 


NE  Cor  9th  and  Howard  Sts ;  alter 
office;  cost,  $3000;  owner,  Larry 
Barrett. 

702  Market  St ;  alter  store  and  of - 
,  fice;  cost  $4(500;  owner.  Parker 
♦'•"''"  j  Dental  System  Co. 

303  Sutter;  alter  office  and  store; 
cost,  $1500;   owner.  Coldwell  Banker. 

291  Geary  St;  alter  office;  cost, 
$2500;  owner.  J  H  Nussenfeld,  MD. 

221  Ist  St;  alter  supply  sale.'?  bldg; 
cost.  $2000;  owner.  Samuel  Toung. 

426-8  Powell  St;  alter  shop;  cost 
$10,000;  owner.  Belli  &.  Belli  Floral 
Shop. 

731    Filbert    St;    alter    sotre;    cost. 


,  1-STORY  3-ROOM  DWELLING 
son    premises  ;  1236  REGENT  ST..  ALAMEDA-  ..    .     _ 

ALTER  CLUB   $300    722  Sacramento   Owner  and  Builder— Ben  Relmers,  P.  ijgoo,  owner.  A  C  Calderoni. 

St;    owner.    Oilnese    AthleUc   Club.           P.;  ®°^  ^71'  ^l*™*^*"  «9  >Mn        1158  Sutter  St ;  alter  store  and  of - 

nrem-  builder,  Cari  J  Fung  Co*  777  !  Architect- Not  Given.  ♦3,560,  jj^e;    cost.   $4500;    owner.   E   Wilson. 

Broadway  1664    Washington    St;    alter    apts; 

ALTER    MARKET,    $300 ;     963     Fill-  i  ALTERATIONS  cost,  $500 ;  owner,  G  J  Sipes. 

mo7e     St;     owSe;.     William     Gong,  ;  1518  PARK  ST    ALAMEDA.  j      333    Mission    St;    alter   store;    cost, 

nrem-    bi^lder,    L    S   Case   Co.    7th   Owner-C.   G.   Tucker,   1518  Park   St    j25,000;    owner,    S  F   Furniture   Co 
prem,    owiaer^    1.    o   v.«.  'Builder- Freear-Lorentzen  Co.,   2207.      gE  Cor  20th  Ave  and  Pacheco;   E 


and  Daggett  Sts. 

ALTER  DWELLING,  $250  ;  249  Pierce 
St;  owner,  Joseph  W  Bamett  261 
Pierce  St ;  day  work. 

ELECTRIC  SIGN,  $175;  875  Califor- 
nia St;  owner.  Standard  Oil,  prem; 


Market  St,  OaklaJid. 


ALTERATIONS 

2169  SAN  JOSE  AVE.,  ALAMEDA. 


!  20th   Ave  25.  50.  75   S  Pacheco ;   four 

I  l-story    frame    bldgs ;    cost.    $ ; 

i  owner.  A  J  Herzig. 

E   Funston   Ave   25.  50.   75   N    Law- 
I  ton  St ;  N  Lawton  70.  95  E  Funston ; 


DWELLINGS,  four  1-ston,-  frame 
SE  26th  AVE  and  Qulntara;  S  Quin- 

tara  95.   120  E  26th   Ave;   SW  25th 

Ave  and  Qulntara. 
O-wner  and  Builder— Atlas  Realty  Co 

1500  Judah   Street 
Architect— Not  Given.  $6,300  each 

(App  Nos  862623- -4-5) 


I     bu.,der.°Sreotk?;r'i;;;iucu''«;i;|Own.r^.^Bu,,d^^^^    S.    Ho>m».i3"Krrk,,,„_70.  95_E  Funs.on ;_^even 


---1 2-Story  frame  bldgs;  cost,  $11,000  ea; 
-Not  Given.  $1,000  1  ^j.^^jjgr,  Heyman-McClain. 

i      SW    Cor    3rd    and    Kirkham ;    one- 

prem;   builder.   Electrical   Producta  |  *  ■        ~' ■  '  -  I  story  frame  bldg;  cost,  $1500;  owner, 

"■  '  MFDMVra  m«n»«  t1  AAA  J  and  a  Righetti  &  G  Solan. 

PBBMrrS  UNDBR  f  1,000  ;  Buena   Vista   Ave   125   8   Fred- 


910  Harrison  St  .  »„>,,»„* 

ELECTRIC  SIGN,  $175 ;   3480  Sacra-  ,  Arcnuecv 
i      mento  St ;  owner.  Standard  Oil  Co,  1 


ALAMEDA  COUNTY 


ALTER    STORE    AND    APT 
53    BRENHAM    PLACE. 
Owner — Ong  Tong   Yuan.   718  Grant. 
Contractor— Alf  P  Fisher,  300  Mont- 
gomery   St 
Architect— Not  Given.  $5,000 

(App  No  86293). 


DWELLING,    i -story    frame 

W  PARQUE  275  N  Geneva  Ave. 

Owner  and  Builder — Sbarboro  &  Jor- 

gensen.  45  Raycliff  Terrace. 
Architect— Not  Given.  $4,700 

(App  No  86291). 


I  erick  St;  one-story  frame  bldg;  cost. 
$4500;  owners,  Mr  and  Mrs  John 
Wigington. 


Compktkm  Notices 

SAN  FRANCISCO  COUNTY 


ALTER    BAKERY 

512  CLENLENT  STREET. 

Owner — EM  Weltzel,  premises. 

Contractor — Chas  O  Jones,  49  Zoe  St 

Architect— Not  Given.  $4,000 

(App  No   86270) 


Corp,   MO  Harrison   St  , 

ELECTRIC  SIGN.  $150;  350  Ellis  St;  j 
owner.   Angelica  Jacket   Co.   prem ;  \ 
builder,  QRS  Neon  Co,  690  Potrero.  ! 
ALTER  STORAGE   SHED,   $150;  179  j 
West    Portal;     owner,    Dick    Mar-  ALAMEDA  I 

shall,  prem;  day  work.  | OFFICE    BUILDING    (12x20),    $600;  | 

ALTER  FLATS,  $100 ;  7  Buena  Vista  •  2506  Santa  Clara  Ave ;  ovener  and  ; 
Ave;  owner  Claude  E  Wilson,  firem;  |  builder,  J  Wagner,  4145  Gregory  St.  ; 
day  work.  ;  ^^cARAGE,    $440;     3006    Marina    Dr;  j 

ALTER   BARBECUE    PIT,    $60 ;    532  ,     owner  and  builder,  C  F  Legris.  5601 
2nd  Ave ;   owner  and  builder,  C  Q  j     Shattuck   Ave,    Oakland. 
Bluett,  premises.  ALTERATIONS,    $400;     827     Portola 

ALTER    D^yELLING.    $840 ;    2820-24  |      Ave ;    owner    and    builder,    Alex    S  1 

Octavia   St;  ^wner,   G   Solari,   1883  |     Duncan.  827  Portola  Ave.  \ «  *v  #1 

Greenwich    St;    builder.    Irwin    Co, ;  ALTERATIONS,    $800;    1704   7th    St ;    Jan.  14.  1946— AHerations  80th  floor 
1040  Oak  St  I      owner.    John    Cabibi,    1702    7th    St;        417  Montgomery.   General    Petro- 

BILLBOARD,  $20 ;  SE  comer  3rd  and  I      contractor.   Clifford   Jacobsen.   4421  |     leum  Corp  of  California  to  Josepn 
Newcomb ;  owner  and  builder.  West  ;      Virginia    Ave.  • 

Coast    Advertising   Co,    123   S    Van  j  ALTER   $600 ;   2973   San    Pablo   Ave ;  • 
Ness  Ave.  owner,  Greg  Cella.  prem ;    contrac-  > 

BILLBOARD,    $20 ;    SW    San    Bruno       tor,   Clarence  R  Leach,   2878  Glas-  1  ^_^__^ 

and  Silver  Ave ;  owner  and  builder.  (     cock  St.  i ri~~^rrr~~r~r7r~I7ir7^  24 

West  Coast  Advertising  Co,  128   S    ALTER.   $500;    1512   Franklin    Street;    Jan.    12.    1946-Lot   25.    P*^",^^^-*^ 
Van  Ness  Ave.  owner.    Pacific    Tel    &   Tel    Co,   360  |      Block  4,  Felton  Gables.  Gia<Jyf  " 

17th   St ;   contractor.   N   H   Sjoberg  j     McKenna,  etc,  to  John  L  btemer 


7575  1212  Thomas  Ave;  owner. 
Bedlna ;  contractor,  Mercury  Electric ; 
service. 

7576  2285  Sutter;  owner,  Naka- 
shima;  contractor,  Chas  H  Ylck; 
service;   1  motor. 

7577  E  Venus  60  S  of  Thornton; 

owner,  ;   contractor,  A  J  Fer- 

rera ;    service. 

7678  E  44th  Ave  100  N  of  Moraga ; 
o'svner,  Superior  Building  Co;  con- 
tractor, Adams  Electric;  service. 

7579  4293  California  St;  owner, 
Wright;  contractor,  Grandi  Electric; 
service. 

7580  2525  Ocean  Ave;  owner,  A  F 
Mattock ;  contractor,  Grandi  Electric ; 
service 

7581  S  Post  St  100  W  of  Fillmore ; 
owner,  Harry  Damner;  contrtuctor, 
American  Electric  Const;  service; 
alterations. 

7582  2748  Mission;  owner.  Mode 
O'  Day;  contractor,  Frank  F  Good- 
man ;  29  outlets ;  4  switches ;  4  plugs. 

7583  875  California  St;  ovimer, 
Standard  Oil  Co;  contractor.  Electri- 
cal Products  Corp;  2  transformers. 

7684  3460  Sacramento  St;  owner, 
Standard  Oil  Co;  contractor.  Electri- 
cal   Products    Corp;    2    transformers. 

7685  1267  Bush  St;  owner,  Union 
Oil  Co;  contractor.  Electrical  Prod- 
ucts Corp;  1  transformer. 

7586  9  Alto  Mar  Way;  owner, 
Moeller;  contractor,  Richmond  Elec- 
tric; 8  outlets;  8  switches;   14  plugs. 

7587  15  Alta  Mar  Way;  owner, 
Moeller;  contractor,  Richmond  Elec- 
tric; 8  outlets;  8  switches;  14  plugs. 

7588  21  Alto  Mar  Way;  owner, 
Moeller;  contractor,  Richmond  Elec- 
tric; 8  outlets;  8  switches;  14  plugs. 

7589  NE  cor  29th  Ave  and  Judah 
St;  owner,  Doelger;  contractor,  Rich- 
mond Electric ;  service. 

7590  S  Taraval  100  W  of  14th  Ave ; 
owner,  Doelger ;  contractor,  Richmond 
Electric ;  service. 

7591  W  30th  Ave  100  S  Irving  St; 
OA^Tier,  Doelger;  contractor,  Richmond 
Electric;  service. 

7592  221  Staples  St;  owner, ; 

contractor,  Kennedy  Electric;  1  mo- 
tor;  1  transformer. 

7593  1578  30th  Ave;  owner „.; 

contractor,  ;  1  motor;  1  trans- 
former. 

7594  160  Main  St;  owner.  Garage; 
contractor,  Pacific  Electrical  4  Mech  ; 
2  outlets ;  2  motors ;  alterations. 

7606  3rd  and  Evans  Sts;  owner, 
Service  Station ;  contractor.  Pacific 
Electrical  &  Mech  Co;  alterations. 

7596  154  Sutter  St;  owner,  Barry 
Newberg;  contractor,  Asslcated  Elec- 
trical   &   Mech;    25   outlets;    6   plugs. 

7597  154  Sutter  St;  owner.  Fern- 
backer  &  Lobe ;  contractor.  Asso- 
ciated Electrical  &  Mech  Co;  26  out- 
lets ;  8  plugs. 

7598  20  Annie  St;  owner.  Dawn 
Club ;  contractor.  Associated  Electri- 
cal &  Mech  Co;  20  outlets. 


OAKLAND 


Experienced  architectural  DRAFTS- 
MAN o«t  of  city.  If  interested,  hous- 
ing available.  Mayo  k.  Johnaon,  a07 
Exchange  Bldg.,  Stockton.  Phone 
Stockton  9-9350. 


Bxper.  FOREMAN  for  Cooet  of 
STORES  and  OFFICES  In  Sen  Fran- 
cisco. Reply  Box  17,  c/o  Dally  Pacific 
Builder.  • 


t09L  RENT 


CAPABLE  GRADUATB  ■NOI- 
NEEJR.  36  years  of  age.  with  lota  ef 
push,  mulshes  connection  wItM  Con- 
struction Contractor;  10  yoare*  engl- 
neerlng  experience  In  supervieory  ca- 
pacity Small  saLarv-  and  bonus  oa 
production  desired.  Write  your  prop- 
oaltion  lo  R.  Baker.  203  N  88tt  St, 
Wauwatoea,  WleeoMln. 

Jan.  11-14-16.  '46 


ESTIMATOR  -  GENERAL  MAN- 
AGEMENT State  and  l>ederal  tax- 
es. Contract  Negotiation,  etc  Reply 
Box  M,  e/o  DalTv  Pacific  Bulkier 

.  V9-10-11-14-15/4H* 


HELP  WANTED 


DUMP  TRUCKS  for  rent  Cleanup 
and  General  Hauling.  Call  ATwater 
6700.  i  to  1/M,  '46 


EXPEDITER,  general  building  oob- 
structlon ;  6  yrs.  bldg.  exp.  neoeeaary. 
Reply,  stating  exp.  «UJd  quaUfloationa. 
Box  114,  e/o  Dally  Pacific  Bulkier 

1/14 -If- 1«.  •4« 


DECEMBER  BUILDING  TOTALS 


CALIFORNIA 

I   T  Y 


DEC.    1944 


ALAMEDiA 

ALBANY, „ 

ALHAMBRA. 

ANAHEIM 

ATHERTON.. 


BAKERSlF'IELD 

BERKELEY 

BEVERI.Y  HILLS- 

BURBANfK- 

BURLINGAMB. 


No. 


Est.  Cost 


82 
8 

87 
25 


31,817 
10.1S2 
36,660 

16.213 


Recorded 


Accepted 


Barnes « Jan.  13,  1946 


SAN   MATEO  COUNTY 


STORE,    l-story    frame 

E  SAN  BRUNO  124  S  Burrows. 

Owner— P    and    V    Ciolino,    130    Led- 

yard  Street. 
Contractor — Thos  M  Jones,  15  Guer- 
rero   Street 
Architect— Not  Given.  $3,400 

(App  No  85256). 


ALTER    BAR 

201   JONES    STREET. 

0>fc'ner— Wm  P  Mountanos,  et  al,  201 

Jones  Street 
Contractor — Undlin  Store  Fixture  Co, 

682  McAllister  Street 
Architect — Not  Given.  $3,000 

(App   No   85247). 


BILLBOARDS.  (7),  E  Valencia  65  S 
24th  St.  545;  SW  Tiffany  and  Va- 
lencia, $180;  NE  Judah  St  and  34th 
Ave.  $45;  SE  Hyde  and  Hyde  W 
Wall.  $45;  E  Mission  295  S  Oliver, 
$46;  NW  of  E  Wall  and  McAllis- 
ter and  Buchanan.  $45;  N  West 
141  W  Kept,  $45;  owner  and  con- 
tractor, Foster  &  Kleiser.  1675 
Eddy    St 


Building  Permit  $1,000  and 
Over,  Applied  For 


ALTER  RESTAURANT 

886    BROADWAY. 

Owner — Louis    Bacchinl,    premises. 

Contractor— Pacific  Fixture  Co,  1218 

18th    Avenue. 
Architect— Not  Given.  $2,500 

(App  No  85304) 


ALTER  PHOTO  STUDIO 
3036  FILLMORE  STREET. 
Owner— Wayne  Peters,  3529  Scott  St. 
Contractor — Chas  O  Jones,  49  Zoe  St 
Architect— Not  Given.  $2,600 

(App  No  88260). 


REPAIR  FIRE  DAMAGE 
SE   COR  HAIGHT  and  Fillmore. 
Owner — Norman   Eisner.  Mills  Bldg. 
Contractor— G    J     Elklngton.    Jr.    33 

Sutro   Heights   Ave., 
Architect— Not  Given.  $2,000 

(App  No  86236). 

ALTER    THEATRE 

1125    MARKETT    ST. 

Owner— Embassy   Theater  Co,   prem. 

Contractor — Not  Let 

Architect— Not  Given.  $1,800 

(App  No  86283). 

SERVICE  STJ^TION.  CLASS  C  steel 
SW  SAN  BRUNO  and   Silver  Ave. 
OA^-ner— Di   Salvo   and   D   Riera,   2410 

San  Bruno  Ave. 
Architect— Not  Given.  $1,500 

(App   No  85273). 


&  Son.  5604  E  16th  St  i  -^  -       /»»•  "{'JJ*^ 

GARAGE.  $400 ;  1940  102nd  Avenue ;  I  Jan.  12,  1946— Lota  14  andlS,  biock 
owner  and  builder,  C  C  Davina.  ;  5,  North  Fair  Oaks.  Chester  L 
premises.  ',     Hamlet  etc.  to  John   ^  ftelner 

SHED.  $400;  1647  8th  St;  owner  and]      „r"  V.  M-ro>,ur 

Jan.  12,  1946— Lot  5,  Block  52,  White 


builder,    Charlie    Bell,    premises        1 
ALTERATIONS.     $300;      4521     Con- 
gress  Ave;    owner  and   contractor, 
E  O  Austin,  premises. 
ALTER,    $300;    607    Washington    St; 
owner  and  contractor.  Jas  Augus- 
tine. 607  Washington  St. 
GARAGE,    $300;    3827    Everett    Ave; 


Oaks;  Lot  4,  Block  14.  Howard 
Park.  Renato  Alessandri,  et^  to 
whom  it  may  concern      Jan.  ".  ij"® 

Jan  .12,  1946— Lots  6  and  7,  Block  3, 
Beresford  Park.  J  C  Eilers  etc,  to 
whom  it  may  concern       Jan.  7,^»« 

Jan.      7,      1946— Painting      Machine 


CHICO._... 

COLTON 

COMPTON.™ 


CORONADO 

CULVER  CITY- 


EMERYVIT.T.E 

EUREKA- 

FRESNO 


FULLERTON.. 
GLENDAtJC.— 


n 

t7 
143 

n 


382.348 
114,426 

27,156 
297,038 

15.365 


28 

30 
52 
33 
29 


6,675 

6,810 

102,717 

15W547 

70.072 


7 

16 

111 

23 

80 


17,600 
14,325 
47,278 
20,246 
72,117 


HAYWARD 

HUNTINGTON   PARK. 

INGLEWOOD 

LODL 


LONG    BEACH. 


LOS  ANGELES   (City) 

LOS   ANGELES    (County). 

LOS    GATOS 

MAJlTINlCZ 

MODESTO ^ 


MONROVIA „._ 

MONTEBELLO.... 

MONTEREY 

NAPA 

OAKLANID 


OCEANSIDE.. 

ONTARIO 

ORANGE 

OROVILLE..._. 
PALO  ALTO. 


PASADENA.. 
PIEDMONT... 
PITTSBURG.. 

POMONA 

REDDING 


REDLANDS _ 

REDWOOD  CITY. 

RICHMOND 

RIVBRSIDE 

SACRAltiBNTX) 


ALAMEDA  COUNTY 

AUTO   COURT,    l-story  28-room 

10400-02  MacARTHUR  BLVD.  OAK- 
LAND. 

Owner — Ralph   H   Harris,    premises. 

Contractor — H   K  Jensen.   40^4   Mac- 
Arthur  Blvd.  _^ . 

Architect— Conrad    Kett    75    Creed-    ELECTRIC  SIGN,_$150;  1724  Frank 
enta  Drive,  Sauaallto. 


owner  and    builder,  A  C  Hillberg.       shop.  Bay  Shore  City.   Southern 

Pacific  Co.  to  J  H  Mohr.  I-nc.    ,"^ 

Dec.    31,   1946 


premises. 

SIGN,  electric,  $200;  2024  MacArthur 
Blvd;  owner,  Italian  Swiss  Colony 
Wines,  prem;  contractor,  ifilectric 
agn  Repair  Co.  699  Jean  St 

REPAIRS,     $100;     208     Santa     Clara 
Ave ;  owner,  A  Gladding,  premises ; 
contractor,    D   W    Mesplay 
Co,   1338   Grand   Ave,   Piedmont. 
OAKLAND 


ALTERATIONS 

1716   BROADWAY,    OAKLAND. 

Owner — Jamieson  Towle  WUluoghby, 
1715  Broadway. 

Contractor— F  H  White,  1615  Broad- 
way. 

Architect— Keith  Ponsford,  1214  Web- 
ster Street  $40,000 


STORE,  2-story   concrete 

5424   E    14th    STREET.   OAKLAND. 

OMt-ner  and  Builder— Kay  Chester- 
field Co.  5436  E  14th  St. 

Architects— Miller  A  Wamecke,  Fi- 
nancial Center  Bldg.  $30,000 


GARAGE,  l-story  concrete 
Owner— Jas  H  King,  2766  Grove  St 
Contractor— C    H    Thrams.    1100    6th 
Avenua 


..Zp^"Liot"'4,   Block  14,   Oak 
knoll  Manor.  William  L  LaWin  to 

E  C  Baker  Jan.  3,  iihd 

Dec.   8,   1945-^Part   of  White   Oaks 

Tract  James  Kelso  to  Cecil  Bau 

Constr,  Nov.  26,   1945 

ijan.  9,  1946^Lot8  11  and  IS,  Block 
j  17,  Belle  Haven  City.  Francis  L 
!     Newton  to  D  D  Bohannon  Organ- 

$55.0001     lln   St;   owner,   Warren   Photo   Co.  .jjatlon _- '^'^    *■   ^^^ 

I     prem;   builder.   Electrical   Products    j^n.    9.    1946— Ptn    Lot    16.    Alcom 
Corp.  950  30th  St.  Tract  Albert  M  Cox  to  whom  It 

ELECTRIC  SIGN,  $160;   4724  E  14th       ^^^  concern Ja"    \^^ 

St;  owner,  48th  Ave  Liquor  Store,ijj^j,   '9    i948_Lot  15.  Block  80,  San 
prem ;    builder.   General  Neon   Lite  j     carlos.  W  F  Batton.  etc,  to  ^*»oj" 

Co,  911A  53rd  Ave.  |     it  ^ay  concern Jan.  9.  l»40 

ELECTRIC  SIGN,  $150;  578  IJth  St;    j^      10     1946— Lot    11.    Block     12. 

owner.  H  L  Golden,  prem ;  buUder,       Brittain   Acres.  WllUam  W  Gra- 

Westem  Neon  Corp,  3001  Chapman.       Yiktu  to  Cecil  L  Smith     De*--  30,  1945 

ELECTRIC   SIGN,   $136;    6697    Foot-    jj^^    jq   i94e_Lot  11.  Block  5,  Unl- 

hlll     Blvd ;     owner.    Dee's     Service  |     versity  Park.  Olive  Sibley  to  Aro 

Station,     prem ;     builder.     Western  ;     ^  Okerman  J*'*-  ''• 

Neon    Corp.    3001    Chapman    St         1,^^^^    jq    i946_Lot  9.  Block  2,   San 
CHIMNEY,   $60 ;   3446  Foothill   Blvd ;       r.  rloa    Park     P    J    Morahan    to 

owner,   R  R  Waters,   3446  FoothUl  j     J*^^      ""^"^     ^     Jan.  4.   1946 

Blvd;   builder,   Mauck   Sheet  Metal  ijg^^^    jj    i946_ix)t  8.  Block  8,  Unl- 
Works.  8417  Blanche  St  versitv  Park   Vema  Newton,  etc, 

BILLBOARD,  $60;  N  line  MacArthur       .^^XZJTr^Z.l  ^n rem  Jan.  1,  1M« 
197  W  Midvale;  owner  and  builder, 
Foster  &  Kleiser  Co.  22nd  and  Mar-  1 


Architect— I    M    Johnson. 
Arthur  Blvd   West 


449    Mac- 
$22,000 


ALTER   TAVERN 

1455  DIVISADERO  ST. 

Owner — W    F    Bertram,    premises. 

Architect— Not  Given.  $1,500 

(App  No  86260). 


REPAIR   FIRE   DAMAGE 

229-243  14th   ST.  OAKLAND. 

Owner — Crowley   Estate,   c/o   Central 

Bank,   14th  and  Broadway. 
Contractor — Van     Bokkelen-Cole    Co, 

955  22nd  St 
Architects — Reynolds  &  Chamberlain, 

3833  Piedmont  Ave.  $15,000 


FACrrORY,   2 -STORY 

10132    EDES    AVE,    OAKLAND. 

Owner— Mela  Venltlan  Blind  Co,  1734 


ket  Sts. 
ALTERATIONS,     $60;     6085     Colton 


to  whom  It  mav  concem.  Jan 
Jan.  1.  1946-Lots.  21,  22.  23.  2*.  2» 
and  26.  Pellanin  Court.  WlUand 
Development  Co  to  Mills  Con- 
struction Co J»r  iSii!* 


Blvd;  owner  and  builder,  A  W  Oak-    t._    „    1046— Lot  2  Block  55.  White 
ley  Jr.  6085  Colton  Blvd.  I  *^*oak s     J    G    McLaughlin,   etc,    to 

BhIbOARD,  $25;  S  line  Grand  Ave       Wm  h  Penaaf  J«^   ^'  ^^ 

120  W  State;  owner  and  builder,  j^^^^  ^2  194&— Lot  5  Block  2.  Bay 
Foster  &  Kleiser  Co,  22nd  and  Mar-  ,  view '  Heights.  Joseph  Badrean 
ket  St  i      -tc  to  P<^  Tinrt  -Jan.  11.  1W6 

ALTERATIONS   $25 ;  1940  Kfth  Ave ;  ,  j^„'^'  JJ  ^^^i^t    ^    ptn    Lot    6 
owner  and  builder,  C  H  Blrtchlmer.       Block  30.  White  Oaks  Tract  Rob- 
ert P  Rezzonlco,  etc  to  ^x^l  1 

Larson ^*^- l?:iu 

Jan.  12,  1946— Lots  27.  and  28.  BIock 
14.  Huntington  Park.  John  i- 
Stelner  to  whom  it  may  concern 

.Jan.  10,  iw*" 


1940  100th  Ave. 


PALO  ALTO 


YARD  OFFICE.  $6360;  56  Wells  Ave; 
owner.  RonaW  Williams,  Mt  View ;  I 


34762  1823  Franklin  St;  owner. 
Miller  Music  Co;  contractor.  T  L 
Rosenberg  Co;  35  outlets;  6  fixtures; 
6  switches. 

34763  731  E  10th  St;  owner.  Kul- 
char;  contractor,  T  L  Rosenberg  Co; 
motors. 

34764  381  5th  St;  owner,  Felix  Co- 
hen Co;  contractor.  T  L  Rosenberg 
Co ;   motors. 

34765  830  Oak  St;  owner,  Doe; 
contractor,  Matson  Elec  Equip  Co; 
repair  fire  damage. 

34766  1113  Broadway;  owner.  Je- 
well ;  contractor.  Paramount  Electric 
Co;  alterations. 

34767  6330  E  14th  Street;  owner, 
Howard ;  contractor.  Fox  Electrical 
Co ;    service. 

34768  328  14th  St;  owner  ,Curley 
Henrickson ;  contractor.  Fox  Elec 
Co;  1  plug. 

34769  6707  Heartwood ;  owner,  Mc- 
Clurg  &  Chapin ;  contractor.  Clifford 
Electric  Co ;  outlets ;  switches ;  fix- 
tures ;  plugs. 

34770  711  Carlston;  owner.  Lap- 
ham  ;  contractor,  James  Anderson ; 
outlets ;    switches ;    fixtures ;    plugs. 

34771  2331  73rd  Avenue;  owner. 
Holmes ;  contractor.  Johnston  Elec 
Co ;   outlets ;   switches ;   fixtures  ;    pi. 

34772  913  West  St;  owner.  Stark; 
contractor,  Johnston  lulec  Co;  out- 
lets; switches;  fixturea;  plugs;  al- 
terations. 

34773  621  Chestnut  Street;  owner. 
Ruia;  contractor,  T  Bushman  Elec 
Co ;   6  outlets ;   1  switch ;   6  fixtures. 

34774  6606  Colton  Blvd;  owner, 
Olsen ;  contractor.  College  Avenue 
Electric  Shop;  3  outlets;  2  switches; 
3  fixtures. 

34776  98th  Ave  and  San  Leandro; 
oA^Tier,  Austin  Co;  contractor.  Pa- 
cific   Electric    Motor   Co ;    outlets ;    pi. 

34776  1340  Cypress;  owner.  Coca 
Cola  Co ;  contractor.  Pacific  Electric 
Motor  Co;  motors. 

34777  21st  and  Broadway;  owner, 
Austin  Co;  contractor.  Pacific  Elec 
Motor  Co ;  outlets  ;  switches  ;  fixtures 
plugs ;   alterations. 

34778  4024  San  Leandro  St^;  own- 
er. B  Vander  Haar;  contractor,  Spec- 
ial Owner;  outlets;  switches;  fix- 
tures ;   plugs ;  alterations. 

34779  4724  E  14th  St;  owner.  48th 
Ave  Liquor  Store;  contractor.  Gen- 
eral Neon  Lite  Co  ;  signs  ;  alterations. 

34780  2109  MacArthur;  oMv-ner,  Far- 
ris :-  contractor.  Neon  Eng  Co ;  signs. 

34781  593  Sycamore  St;  owner, 
Buddeck ;  contractor,  T  Bushman  t:\ 
Co ;    2outlets ;  2  fixtures ;  1  plug. 

34782  1816  Blast  14th  St;  owner. 
Franks;  contractor.  Shea  Elec  Co; 
fixtures. 

34783  1354  Barrows  Road ;  owner,  ' 
Blazich ;  contractor.  Shea  Elec  Co ,  j 
alterations. 

34784  4610  E  14th  St;  owner,  Mel- 
rose   Restaurant ;    contractor,    Spott  i 
Elec  Co;  outlets. 

34785  1621  Wellington ;  owner, 
Winkler;  contractor,  Spott  Eiec  Co; 
range. 
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PLANS  and 
Speculations 


The  Board  of  State  Harbor  Com- 
raiwioners  haa  announcetl  ambi- 
tious plans  for  SAN  FRA.N CISCO, 
i'uture  construction  plans  include: 

New  11,000,000  pier  for  the  fish- 
mg  inchisiry  to  provicke  berthing 
facilities  and  refrigerating  and 
packing  plants,,  to  be  constructed 
at  the  foot  of  Hyde  Street  on  the 
former  Golden  Gate  auto  ferry 
pier;  nruxlennzation  and  enlarge- 
ment of  grain  terminals  at  Piers 
90  and  92  to  cost  $1,000,000.  The 
grain  opt:rator8  to  share  conatnjc- 
tion  costt,  jointly  with  the  Harbor 
Board;  rebuild  Piers  26  and  27  at 
a  cost  of  $3^00,000  for  the  pur- 
poie  of  handiing  cargo. 

Work  is  already  underway  for 
the  $5,000,000  Mission  Rock  pier, 
which  will  provide  7,000  feet  of 
additional  dock  space  and  a  re- 
pair program  is  proceeding  for 
Piers  7,  9  and  21. 
oOo 

Col.  Andres  Soriano,  a  former 
aide  to  General  MacArthur,  has 
announced  the  formation  of  a  new 
company  to  rebuild  Philippine  in- 
dustries. Joining  the  enterprise  are 
two  American  firms,  Morrison- 
Knudscn  of  Boise,  Idaho,  dam 
builders,  and  S.  D.  Bechtel  and 
Associates,  west  coast  shipbuild- 
ers. During  the  war,  Morrison- 
Knudsen  took  over  the  mainten- 
ance of  S.  P.  tracks  over  the  "Sier- 
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The  city  planning  commission  of 
SACRAMENTO  has  authorized  its 
secretary,  Milton  Faig,  to  send 
letters  nationwide  in  an  attempt 
to  find  the  best  available  planning 
engineer  to  fill  the  vacancy  caused 
by  the  death  last  October  of  Ed 
Welch. 

oOo 

The  YUBA  COUNTY  board  of 
supervisors  has  approved  the  road 
plan,  as  prepared  by  state  engi- 
neers, covering  improvement  on 
the  Brown's  Valley  to  Clipper  Mills 
road  via  Brownsville,  Challenge 
and  Woodleaf.  The  plan  consists 
of  the  preliminary  estimate  and 
data  necessary  before  it  can  be 
presented  to  state  and  federal  au- 
thorities for  final  approval. 
oOo 

Plans  for  building  an  addition 
to  Lo-Inyo  Elementary  School  in 
LONE  PINE  have  been  announced 
by  the  school's  board  of  trustees. 

.  .  Possibilities  are  that  sev- 
eral counties  will  join  in  the  con- 
struction of  an  adequate  detention 
home  in  Sutter  County.  .  It  has 
been  announced  that  the  high 
school  board  of  REDDING  is  ser- 
iously considering  the  construction 
of  a  swimming  pool  at  the  high 
school  during  the  fiscal  year  start- 
ing in  July. 

oOo 


Brick  Ceilmg 

Increased  In 
Western  States 

An  increase  of  $2  per  thousand 
in  manufacturers'  f.o.b.  plant  ceil- 
ing prices  for  clay  and  shale  build- 
ing brick,  both  common  and  face, 
and  an  increase  of  80  cents  per 
ton  for  hollow  and  clay  drain  tile 
have  been  announced  by  the  Of- 
fice of  Price  Administration.  These 
increases  apply  to  these  products 
produced  in  the  ten  Western  states. 

These  increases,  OPA  said,  will 
take  the  place  of  varying  increases 
already  given  producers  of  brick 
and  tile  on  an  individual  and  local 
area  basis,  and  this  action  will  in- 
volve further  increases  primarily 
only  for  those  plants  which  have 
not  had  any  previous  adjustments, 
including  closed  plants,  the  agency 
said. 

Resellers  are  authorized  to  pass 
on  the  dollar-and-cent  amount  of 
the  increases,   OPA  said. 

This  adjustment  has  been  made, 
OPA  said,  to  eliminate  price  im- 
pediments in  the  production  of 
brick  and  tile,  materials  acutely 
needed  in  the  home  building  in- 
dustry. 

Brick  and  tile  production  prob- 
lems in  the  Western  states  apply 
equally  to  those  East  of  the  Rocky 
Mountains,  which  were  given  a 
similar  increase  in  September  1945. 

The  ten  states  affected  by  this 
action  are:  California,  Idaho,  Ne- 
vada, Wyoming,  Utah,  New  Mex- 
ico, Washington,  Arizona,  Oregon 
and  Montana. 

V 


Direct-Mill  Mark- 

lip  For  Lumber 

Airain  Denied 


ineywell  Expands 
Branch  0^ 
In  Five  Cities 


.  The  Office  of  Price  Administr*-  •  In  a  series  of  branch  organiza- 
tion has  reaffirmed  its  recent  de-  tion  changes,  Minneapoli«-Honev 
nial  of  the  eatabliahment  of  a  well  Regulator  Company  has  an- 
niark-up  for  direct  -  mill  lumber  nounced  the  opening  of  new  otlces 
shipments  by  wholesalers  or  com-  in  Denver  and  Salt  Lake  City  and 
mission  men.  The  action  wag  tak- 1  expansion  of  existing  offices  in 
en  follovnng  an  extended  review  j  Washington,  D.  C,  Log  Amcel^s 
of  the  lumber  distribution  problem !  and  Spokane,  C.  ]$.  Sweatt  ^^u 
and  after  careful  consideration  of  "'         *  " '     '  '  ^^ 

the  evidence  and  testimony  pre- 
sented by  both  lumber  wholesal- 
ers and  retailers  in  hearings  be- 
fore the  Senate  Small  BupWss 
Committee  and  in  meetingr  with 
OPA  officials,  the  agency  said. 

The  lumber  wholesalers,  who 
normally  purchase  from  producing 
mills  at  a  discount  and  resell  at 
mill  prices,  recently  requested  the 
establishment  of  a  mark-up  for 
their  services,  on  the  ground  that 
many  producing  mills  no  longer 
are  extending  pre-war  discounts. 
Following  OPA's  denial  of  their 
request,  the  wholesalers  asked  for 
a  reconsideration 

In 
said; 


tive  vice  president  stated. 

The  present  Washington  office 
will  henceforth  assume  responsi- 
bility of  sales  of  all  company  prod- 
ucts in  the  Distriet  of  Columbia 
Sweatt  said.  Wm.  E.  Kingswell' 
formerly  a  distributor  for  Honey- 
well products,  will  continue  to 
handle  company  sales  as  a  whole- 
saler. 

F.  M.  Thuney,  who  has  been  Ex- 
ecutive Engineer  in  the  company's 
engineering  department  for  the 
past  four  years  will  become  branch 
manager  at  Washington,  Sweatt 
said.  Before  coming  to  Minne- 
apolis in  1941,  Thuney  spent  7 
years  with  the  Kingswell  organ- 
affirming  the  denial,  oPA  I  ^^"^^^*^^"  ^"  Washington  and  3 
"As  the  result  of  the  pres-   y«*"  ^P  ^  Engineering  Depart 


ent  serious  lumber  shortageT  all '  ^^  °^  *^^  Potomic  Electric  Pow- 
distributors  and  users  of  lumher '  f^  Company  which  he  joined  after 
are  experiencing  difficulty  in  ob- I'f*"^"^  ^^  United  States  Military^ 
tfiining  adequate  supplies.  This  I  Academy  at  West  Point.  P.  C. 
has  naturally  put  a  strain  upon  |  Sharp,  who  has  been  acting  as 
all  lumber  distributors,  including  i '^^  branch  manager  and  export 
the  office  wholesalers.  OPA  price  I  ^^^^ser  in  Washington  since  1941 
regulations  now  recognize  fully  '^^'^  henceforth  devote  all  of  his 
however,  their  historic  and  estab-'  I  ^^^^  j^°  export  activities  and  will 
lished  ways  of  doing  business,  and  j  ^^^""^r  his  office  to  Minneapolis, 
a  change  at  this  time  would  in- ' .  A.  new  branch  has  been  opened 
evitably  result  in  added  pressure  |  ^"  *"®  Wilda  Building  in  Denver 
on  retail  ceiling  prices.  Many  re- 1  """^^  the  direction  of  George  D. 
tailers,  who  would  be  required  to  |  ^^^es,  Sweatt  continued.  Maves 
absorb  such  a  mark-up,  have  vig-  ^^  ^^^^  located  in  Denver  for  the 
orously  opposed  the  proposed  mark- !  P^*^  ti^v&e  years  as  a  company  rep- 
up  through  their  OPA  advisory  resentative  for  the  territories  for- 
The  new  streamlined  Rex  6S  committee  and  through  their  na- 1  "^erly  handled  by  distributors. 
Mixer,  the  Rex  3  H'S  end  discharge  j  tional   trade  association.  'Prior   to    his    Denver    assignment, 

tilter,  and  the  Rex  Skipper  are  I  "To  permit  retailers  to  increase '  ^^  ,»P^"r^  seven  years  in  Honey- 
pictured  and  described  in  Bulletin  retail  oriceB  hv  f},a  ,.rv,.,^f!!f.„:^  cell's  Houston  branch.  The  Den 
No.  480  just  published  by  Chain 
Belt  Company  of  Milwaukee.  Many 
new  machine  innovations  are  em- 
phasized by  means  of  small  sketch- 
es, and  there  are  large  illustra- 
tions which  show  the  main  me- 
chanical features.  Two  page.s  are 
devoted  to  a  composite  set  of  spec- 
ifications on  the  three  mixers.  You 
obtain    a    copy    by    writing 


DATA   READY 


BUREAU  PLANS 
OREGON  WATER 
PROJEa  SURVEY 

Plans  for  an  investigation  to 
detertnine  the  possibility  of  sup- 
plying irrigation  wate  for  about 
5,000  acres  of  orchard  land  in  the 
immediate  vicinity  of  The  Dalles, 
Oregon,  are  being  pushed  by  the 
Northwest  Regional  Office  of  the 
Bureau  of  Reclamation,  Regional 
Director  R.  J.  Newell  reported  to- 
day. 

With  recent  approval  by  Con- 
gress of  a  supplemental  appro- 
priation of  $300,000  for  project  in- 
vestigations in  the  Northwest,  part 
of  which  will  be  used  for  The 
Dalles  Project,  the  Regional  Of- 
fice plans  to  send  investigation 
parties  into  this  area  as  soon  as 
conditions  permit,  probably  before 
the  end  of  February.  The  survey 
parties  will  take  the  topography 
of  the  irigable  land,  determine  the 
location  of  the  distribution  sys- 
tem, and  select  possible  sites  for 
pumping  from  the  Columbia  Riv- 
er, Other  investigation  parties  will 
make  land  classification  and  eco- 
nomic studies. 

These  studies  and  surveys  are 
necessary  to  establish  the  engi- 
neering and  economic  feasibility 
of  supplying  irrigation  water  to 
the  area.  Reclamation  laws,  under 
which  the  Bureau  operates,  require 
that  before  construction  of  a  proj- 
ect is  undertaken  it  be  determined 
to  be  feasible  from  an  engineering 
standpoint,  and   that   water  users 


CARPENTERS  GET  RAISE 


According  to  word  rfceived 
from  Charles  L.  Hamtv,  Presi- 
dent of  Northern  i'ahfornia 
Chapter  of  the  Aseocalt^  iifu 
«■»!  (on tractors,  the  case  be- 
tween Bay  Area  DtftrMi  UnmoJ 
9t  Carpenters  and  locsj  coa<tr*c- 
tors  has  beet!  i»e4t!ed  In  Wai^- 
ington,  I)  C  by  Wa^e  Adjust- 
ment Boar^ 

_  Carptnlers  in  Alam-:^  Ma- 
rin, Saa  Fraac4MDu  aoii  suku  Mm- 
tec  counties  were  awarded  $1.75 
per  hour  on  all  new  wotk. 

The    ordea-     becoaiek^    effective 
Monday,  January  21. 


'  PRICE  1 5  CENTS  PER  COPY 

GOVT.  SURPLUS, 
HOUSING  ON  CC 
MEET  AGENDA 


ASRE  Will  Discuss 

Condensers  At 

January  Meet 


retail  prices  by  the  amount  of  such '         tn-       /-.i       >^  ■•.^, 

a  mark  -  up,  however,  would  Tn  1 Z^,  J^  P^l  Company  will  con- 
crease  construction  costs  further !  *''*"^,f''  H^fc  the  sales  of  Hon - 
at  a  time  when  stabi\izat^ofi^r'''^^\^^r^'^^'^)'^?^^^^''- 
these  costs  is  of  vital  importance  f'^-T"*  ^^^P^"^'  III  the  Denver 
for  the  housinir  nroirrflm  '^  i  ^'""^^^^y  ^^^Je  the  Wm.  A.  Flatt 


on 


may 


Chain    Belt    Company,    1600 
Bruce   St.,   Milwaukee  4,   Wis 


West 


SUMMERBELl  tlflOF  STSUCTiJRFS 

17A6  Thirteenth  St.,  Oaklan-i,  (aiif. 
From  San  Frdiuiuo  Frur.  other  ^xchans*  > 


ENterprise  10930 


TWinoaks  36i2 


The  establishment  of  priorities  „P^"^',  ^^'Ir  has  represented 
....  scarce  building  materials  n^' "T5T^"  '"  *n  ^^^^  ^^u**^^ 
eluding  lumber— recently  announc-  ?P^  ^^  ^^^^^  "^'H  «>ntmue  to  han- 
ed  by  the  Civilian  Production  Ad-'"^^^  company  products  as  a  whole- 
ministration— will  contribute  to  the  1  ^^^f^^^  t  o-  v,  ^  I,  u 
better  distribution  of  available  sup- !  -.r  l-.^^<^P&rdson  has  been  ap- 
plies, particularly  through  small  I  S°l?H*^  ,^'^5^f  ^  Representative  in 
retail  yards,  who  have  recently  i  o  H*^®  ^^^^  *"^  ^"  operate 
been  unable  to  obtain  needed"  "**®J  "'^..^"P^^*"**"  ®^  *^^  ^^"■ 
stocks.  Moreover,  the  settlement  liF  ''^^"cn'  ^^^a"  said.  During 
of  the  recent  strike  in  the  NortTi- r  war  years,  Richardson  served 
west  lumber  producing  areas  will !  ff  \  field  engineer  on  the  West 
undoubtedly  help  the  supply  sit-  i  '^°*?  V.  '  *^®  Comyw'y's  Aeronau- 
'  uation  within  the  next  few  months  '  .  Division.  Sales  of  Brown  In- 
"The  same  considlerations  ap- !  e  ^"V^",*  Company  equipment  in 
ply  to  the  alternative  proposal  of  I  j*'*^,/"**'®  ^'^^  ^^''  continue  un- 
wholesalers  and  commission  men  i  J^^  ^if  supervision  of  the  Denver 
to  permit  their  customers  to  pay  i  ^^  ^.  ^  Company,  while  Williams 
them  'findw's  f#»P«'  i-nr-  i^^^of ;r,t  1  ana  Richard 
lumber 


Friday,  January  18.  i»  the  date 
scheduled  for  the  meeting  of  the 
San  Francisco  Section  of  Ameri- 
can Society  of  Refrigerating  En- 
gineers. "^ 

The  meeting  will  be  hjeld  at  the 
Engineers'  Club,  206  Sansome  St, 
at  6:00  p.   m. 

The  January  meeting  will  con- 
sider the  subject  of  "Evaporative 
Condensers"  and  will  be  divided 
into  three  parts:  namely,  Part  1, 
"The  Theory  of  Evanorative  Con- 

» — ^^ ,   «.«   w»„v    «•«.*    u»cx.  <ienser6",   by   E.   G.   Thomsen.  As- 

be  able  to  repay,  over  a  period  of }  distant  Professor,  Division  of  Me- 
years,  that  part  of  the  cost  alio- jchanica!  Engineering.  University  of 
cated  to  irrigation.  '  California;     Part    It,    "Industrial 

The  survey  is  being  undertaken  ;  Applications  of  Evaporative  Con- 
at  the  request  of  farmers  and  or-  i  f^GmerB",  by  R.  Holland,  of  Gen- 
chard  owners  of  The  Dalles  who  eral  Equipment  Co.;  Part  III,  Dis- 
have  petitioned  the  Bureau  forr^io^  ^  by  William  Hoiladay, 
early  action  to  save  fruit  trees  in  j  Chairman  of  the  Technical  Com- 
the    area.     Most    of    the    acreage,  I  mittee. 

chiefly  in  cherries,  peaches,  and '  .  Alfred  Chadburn,  National  As- 
apricots,  is  dry-farmed,  but  the! distant  Secretary  of  thtt'  Society, 
farmers  have  reported  that  the  I  ^j^'  '^^^^^  "^  ^rom  Cincinnati  and 
natural  supply  of  moisture,  sub- )  y^^^^  ^a^e  part  in  the  January  meet- 
normal  for  a  number  of  years,  has   ^"S^- 

proved  insufficient  to  support  ma- !  Reservations  can  be  made  by 
ture  trees.  Approximately  500  I  calling  the  Secretary's  OlRce — EX- 
acres  are  irrigated  from  wells,  but  ]  brook  4404.  , 

the    ground    water    supply    is    en-  i  I 

tirely    inadequate    for    the    larger 
acreages. 

In    the    petition    requesting    the !  ** 
Bureau  to  investigate  the  project,  i 
the  orchard  owners  reported: 


Newe.««t  means  of  expediting  dis- 
posal of  surplus  government  prop- 
erty; industrial  lesialation  at  the 
special  session  of  tke  legii»Iature; 
the  San  Francisco  B*y  area's  hous- 
ing problem;  relaxation  of  fwleral 
controls — theae  are  among  the  sub- 
jects to  be  discQSMd  at  a  meeting- 
Tuesday,  January  22,  of  the  in- 
dustrial committee  o{  the  Califor- 
nia State  Chamber  of  Commerce's 
Central  Coast  Council.  The  meet- 
ing, to  «!tart  at  noon  in  the  Hotel 
Leamington,  Oakland.  wiU  be  at- 
tended by  committee  membe/s  from 
Contra  Costa.  Alameda.  San  Fran- 
cifico.  San  Mateo,  Santa  Clara, 
Stnta  Cms,  San  Benito,  Monterey 
and  San  Luis  Obispo  counties. 

Weller  Noble,  Berkeley,  chair- 
man of  the  industrial  committee, 
has  arranijed  a  program  including 
the  following! 

Disposal  of  surplus  property — 
release  of  tools  and  equipment,  O. 
A.  Hall,  sales  supervisor,  RFC; 
release  of  government  owned  con- 
sumer goods.  Pierce  Davis,  region- 
al advertising  nianager,  RFC. 

Housing —special  session  outLook. 
David  Livingstone,  State  Cham- 
ber of  Commerce;  What  can  be 
done  to  solve  the  BayArea's  hous- 
ing problem,  Milton  Morris,  execu- 
tive secretary.  Associated  Home 
Builders  of  San  Francisco. 

Relaxation  of  federal  controls. 
Will  Evans,  vice  president  Cali- 
fornia Container  Corp.,  Oakland; 
Social  Security  Problems,  Chas.  A. 
Brown,  State  Chamber  of  Com- 
merce; Proposed  Safety  Orders, 
Blobert  E.  Donovan,  safety  engi- 
neer.   Standard    Oil    Company    of 

California. 

V 

Purchase  of  the  200-room  Broad- 
moor Hotel  at  Sutter  and  Gough 
Streets  in  SAN  FRANCISCO  for 
more  than  |500.000  was  announced 
by  David  Sheldon,  wholesale  fur- 
rier. Sheldon  is  already  owner  of 
several  apartment  -  hotels  in  the 
downtown  area. 


'^^^^AAA4^4t'i'*rir4'3'.4'-*tJk.^kiJkJtjkAAJkAAii.*i^ 


'finder's    fees'    for    locatme '  *"^    Richardson   will   handle   com- 

«*  j  pany  products  as  a  wholesaler.  The 


Therefore,     this 


BURKE  FORM  CLAMPS 


reouest  M*^     ^  *^  **  vvnuiesaier.  ine 

^         !  latter  firm  has  been   a  Honeywell 

distributor  in   Salt  Lake  City  for 


HHAP    TiES                          TIMBER    RINQ8  CURING   COMPOUND 

EX  FANS!  ON    JOINT     COLUMN    CLAMPS  «CREEO    SUPPORTS 

THREADED    RODS  .  REINFORCED    PAPER 

All  Types  of   Concrete   Construction  Specislties 
W.  J.  BURKE  &  CO.,  Inc. 
7h!)  Hr  >  ant  Street      - San  Krapcisco  Phone  GArfleld  8768 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  83 1 7  1 335  SIXTH  ST.,  Berkeley  2,  Calif. 


was  also  denied."  ,  j.  ..  .,_  .       .     „  , 

This  decision  has  no  bearina  on  Ji^^"*'"^^!",^"  ^al 
pending:  formal  protest  proceed- t"!?*^*  ^^  ^^^^ 
ings.  OPA  said.  ^"*   present  Los   Angeles  office 

_V \  has  been  expanded  to  handle  the 

i  complete  line  of  all  company  equip- 

!  ment  and  Gavin  Younkin  has  been 

!  made  branch  manager,  the  Honey- 

______  jwell   official    said.    The   office   will 

Of  all  the  persons  polled  in  a !  fe  ""^t,""  -^  q  supw^sion  of  C.  I. 
survey  conducted  for  Iron  Age  byifl^ifr!^?  '"  ^"  Francisco  who  is 
associated   of.  the   Gallup   Po^   or^   Fl^'^rm  Tf "'g.llis'r  aS^Ba^rri 

who  has  handled  the  sales  of  Hon- 
eywell products  in  Los  Angeles 
for  the  past  15  years,  will  continue 
as  a  wholesaler, 
mentioned  Andrew  Cam'eg'ie'and"6  j  ""  S-  Jennings,  as  District  Eep- 
per  cent  recalled  Charles*^  Schwab  !  ;.ff  "^^'7*;, J"  p^^  ^^    ^fj' 

A  newcomer  to  the  industry,  Henry  i'^J^*"   ^/P*"*^^^  if^^^^rT  J"   *^! 
Kaiser,  was  named  bv  4  per  cent. !  ^^^^    °^   Washington.   I(faho   and 


FULLER 

SHOWER 

DOORS 


STEEL  LEADERS  NOT 
KNOWN,  SAYS  GALLUP 


ganization,  62  per  cent  could  not 
name  a  single  prominent  individual 
in  the  steel  industry. 

Of  those  who  could  think  of  any 
one    in    the   industry,    13    per   cent 


The  majority  of  the  orchardists 
and  gardeners  that  would  be  sup- 
plied with  water  from  The  Dalles 
Project  are  looking  forward  to  the 
Bureau  of  Reclamation  to  inves- 
tigate the  feasibility  of  the  irri- 
gation of  at  least  the  present  five 
thousand  acres  of  producing  or- 
chards and  also  the  development 
of  adjacent  acreage  suitable  for 
orchards  to  the  extent  of  from  two 
to  three  thousand  acres  more. 

"The  present  well  irrigation 
projects  have  demonstrated  that 
it  is  possible  to  increase  produc- 
tion in  the  orchards,  especially 
cherries,  to  the  extent  of  100  per 
cent  and  in  the  apricot  and  peach 
orchards  from  200  to  500  per  cent." 

If  the  survey  shows  tlw  project 
to  be  feasible,  both  from  an  en- 
gineering and  an  economic  stand- 
point, a  report  will  be  submitted 
to  the  President  and  Congress  and 
authorization  sought  for  the  con- 
struction. 


tn 


\For   Ma'mtenanceFfee   Service 

Underground  and  Exposed  Steam, 

Hot  water  &  Rejngerant 

Piping  Systems 


Write  lor 

Full 
Fartifulars 


THAOe    MARK 


DURANT  INSULATED  PlPf  COMPANY 


Montana,  while  the  Sullivan  Valve 
and  Engineering  Company,  which 
has  represented  Honejrwell  in  Mon- 
tana for  the  past  10  years,  will 
henceforth  purchase  Honeywell 
products   as  a  manufacturer. 


'015   RUNNYMfDf 


AlTC    Ca 


NEIL  H.  PETEtSON  COMPANY 

un  «>uoM  STttrr  iam  muMCrsco  3  CAitf 


FOR  SALE 

ROSS  LUMBER  CARRIER 

pneumatic  tires,  uses  66-in.  blocks. 
Immediate  delivery.  Gamerston  & 
Green  Lumber  Co.,  1800  Army  St., 
San   Francisco  24.    Phone  AT.  1300. 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  •  0756 


iRUJin  PHinr  compnnv 


MAKES 


FtHE  pflirn 


'1th  &  Addison  Sts    BcKney  i 
Phone:  BIrkelev  3440 


All  sUss  used  is  a  full  7/32  inch  thick.  Doors  are 
•quipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  corKcaled  cast  comer  braces  i\yz  Fuller 
shower  doors  extie  strength  and  rigidity. 

Eight  sand-biastcd  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 

details. 

UUPFULLCR  £•  CO- 


301   Mission  Str««t 
25'?  Tenth  Street 


S«n  Francisco 

Oakland        • 


EXbrook  7151 
GLencourt  0167 


{John  Cassaretto  Co. 

Slno«  IMS  -  -  and  Stir   Aetiv* 

BUILDING  MATEiUALS 

READY-MIX   CONCRETE 

ROCK-SAND-QRAVEL   LIME 

CEMENT-PLASTEn-MOnTAR 

METAL   LATH  WOOD   LATH 

STUCCO-WIRE    NETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

8»h  and  Ci«iinn»(.  *•-   ^-wi^-i^re 
I 


James  B.  Moulton 

OISTRIBUTOII    FOR 

RICHMOND  aCftaw  ANCHOR  CO.,  Inc.    ttROOILTN,  N.  T. 
MmmifactBnn  of  Oonerele  C«niilrmitioi)   Dericrs  swtich   as 
Snap-Tys,    Ty-acrv,    Ty-Lootw,    T|-Fnai»«s,     Bolte    aii4 
Aaehors,  EU.         -         I>««criptiTc  Ltteraiore  «n   rrfo««t. 

116  N«w  MoirttoMvy  9t  ijD4«  Bryutf  Sk 
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PIPE 

PIPE  .  VALVES  .  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Write  for  Prices 

Pacific  PipeCo. 

160  Spear  St.,  San  iTandsco 


WINDOW    eUARDS 

ILiVATOi   SHAFTS   AND  INCLOSURiS 

SKYLIGHT    CO'VfiS    AND   VfNTS 

COOLER   SHELVIS 

SAFiTY   GUARPS 

TRUCK   ENCLOSURiS 

lOCKIRS 


PARTITIONS 


Ariston  Wire 

ii  avaiiabif  m  a  wide 
variety  of  defiga« 

and  si/ei  with  either 
round  or  chaoaei 
sceel  tfaines  to  6r 
the   specifir    need. 
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METAL 


AttlJTON 


Ml€li«l  &  ^f •! f«r 
Iron  Works,  Inc. 


PRODUCTS 


Son  Francisco,  drfffomki 
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DAILY    PACIFIC    BUILDER 

'— '■     -       iiiBh-j-^j-.... — .  iz^^^^^^^^^^^^^r^^^Trr^    I  ■-     iiii-  ■ - ■      I 


"AU";'." 


ADVANCE  COIVSTRUGTION  REPORTS 


THURSDAY.  JANUARY  17,  1946 


DAILY  PACIFIC  BUILDER 

(EstablMtiad  liBO) 
ittued  Every  Morning,  Except  Saturday,  Sunday  and  Lagai  Mallday 


DAILY  PACIFIC  BUILDER  is  the  pioneer  coastrucuaa  daily  <rf  tha 

Pacific  C<Muat,  Aiaintalaing  a  cx>Diplete  news  reportiitg  aenrloa 

covering  all  prmcipai  builduig  and   engineering   projecta; 

consolidated  January  2,  1630.  with  Larsen'*  Adyaaoe 

Conatruction  Reporta.  A  Legal  Newspaper  of  g«n- 

eral  clrculaUon  aa  defined  by  the  Suparlor 

Court  of  San  Franclaco  County. 

SUBSCRIPTION  RATES: 
f3.00  per  Month;  130  per  Year  (Payable  In  Advanoa).  SIngIa  Capy.  11a 

Bntared  as  Second-Class  matter  July  25,  1907,  at  the  po^t  office 
at  San  Francisco,  California,  under  the  Act  of  March   3,   1S79 

Publif  hed  by 
STARKRATH  PRIKnNG  &  PUBLISHING  CO.     ^m 
Under  a  management  agrecooenl  with 
F.  W.  DODGE  CORPORATION,  Omm 

Q.  E.  McGAVRAN,  Editor  J.  E.  ODQER8.  AdvartMlifl  Manajtr 

465  Tentli  St,  San  Francuco  3  T«Lt  MArkat  7110 


Architect — Harry  J.    Devine,   Cronan 
Bldg.,  Sacramento. 
The  architect  has  been  instructed 
to    proceed    with    preliminary   plana. 

•     16 
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BUILDING  SECTION 


NEWS  INDEX 

For  oonvenlent   reference,   nawa 
reports  In  this  section  are  oiaeal- 
fied  as  follows: 
Apartments   _______^_-_    1 

Mortuaries    ________——.     2 

Churches H 

Faotoriee  and  Warehousea —      4 

F4at»    , 5 

Garages  A  Service  fttatJona 6 

Federal  Buildings  — ^— —    7 

Club  Buildings  • 

Hospitals ,  • 

Hotels It 

Ice  and  Cold  Storage  Planta-  11 

Power  Plants .  U 

Pub.  BIdgs.,  FlrehoHsea,  iaila  IS 
Residences  ■    14 

Schools 18 

Banks.  Stores  and  Offloea  16 

Theater*    ________«_____  17 

Wharves  and    Docka  K 

Miscellaneous  Construction  19 

Misc.  Supplies  and   Materlala  20 


January  17,  1946 
BID    OPENED 

SAN  FRANCISCO— Robt.  F.  Smith 
Co..  61  Clementina  Street,  at  $239 
submitted  only  bid  January  16  to 
the  Department  of  I*ublic  Works, 
Room  282,  City  Hall,  for  removing 
present  roof  over  kitchen  and  re- 
placing with  tar  and  gravel  at  No. 
28  Engine,  380  Division   St.     •  •       13 


January  17,  1946 
BIOS  WANTED 

SAN  FRANCISCO.— Until  Jan.  30, 
2 :30  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282,  City  Hall,  for  new  duct 
work  and  lint  catcher  at  the  S.  J<\ 
Hospital,  Potrero  Ave.  bet.  22nd  and 
23rd   Streets.  | 

Plans  and  specifications  obtainable  ' 
from  the  office  of  City  Engineer  i 
Ralph  Wadsworth,  City  Hall.  •  •     13  j 


January  17,  1946 
BOND    ELECTION    POSTPONED 
SCHOOL   FACILITIES 

Estimated  Cost,  $604,980 
OAKDALE.    Stanislaus    County.    Cal. 
Enlargement   of  high  school   campus 
to    include    land    for    play    areas, 
remodel     and     modernize     class- 
rooms, gymnasium  and   shops   to 
provide    new   academic    building, 
boys'  gymnasium,  swimming  pool 
additional  shops,  cafeteria  build- 
ing,   tennis    courts,    basketball 
courts,  bleachers  and  track-house 
with  public  lavatories  in  stadium 
and    the  necessary    extension    of 
services,  sewers,  landscaping,  etc. 
The  total  floor  area  of  the  build- 
ings will  cover  approxinMitely  74,- 
000  square  feet 
Owner  —  Oakdale   Joint    Union    High 
School  Dist.  of  Stanislaus  Coim- 
ty,  R.  F.   Carpenter,  Clerk. 
Architect — Johnson  &.  Mayo,  307  Ex- 
change  Bldg.,    Stockton. 
The  school   district  will  vote  Jan. 
22    (postponed    from    Jan.    15>    on    a 
proposal    to    issue    bonds    in    amount 
of  $600,000  to   finance   the  construc- 
tion. •        •  15 


January  17,  1946 
ELECTION    DEFEATED 

CONTRA  COSTA  CO.,  Calif.- All 
Contra  Costa  County  residents  ex- 
cept those  living  in  Richmond  and 
San  Ramon  voted  January  15  not  to 
establish  a  Junior  college  district 
in  central  Contra  Costa  County. 

15 


January  17,  194t 

PREPARING    PLANS 

RECTORY    AND    HALL 

SACRAMENTO,  Calif.  All  Hallows 
Church. 

Construction  of  rectory  and  parish 
hall  as  the  first  imit  of  an  even- 
tual $65,000  school  plant. 

Owner — Roman  Catholic  Bishop  of 
Sacramento. 

Architect — Harry  J.  Devine,  Cronan 
Bldg.,    Sacramento.  •     •        15 


14—      RESIDENCES 


7— FEDERAL  BUILDINGS 

January  17,  1946 
BIDS   WANTED 

INYOKERN,  Calif— Until  Feb.  6, 
2  P.  M..  bids  will  be  received  by  the 
U.  S.  Navy,  officer  in  charge  of  con- 
struction, U  .S.  Naval  Ordnance  Test 
Station.  Inyokem,  for  the  construc- 
tion of  miscellaneous  buildings,  pav- 
ing and  utilities  in  area  "K."  hangar 
No.  2  (Yakutat).  paving  and  utilities, 
and  a  supersonic  building  and  appur- 
tenances thereto  at  the  U.  S.  Naval 
Ordounce  Teat  Station,  Inyokem; 
Specification  17379.  NOy  13211.  The 
project  involves  the  following  build- 
ings: firing  barricade,  observation 
building,  magazine,  spotting  tower 
and  spotters'  shelters,  garage,  roads, 
water  tank,  pump  house  and  sewage 
disposal,  temperature  control  building 
and  Ysikutat  type  hangar,  complete 
with  underground  steam  conduit, 
paved  apron,  roads,  ramp,  etc.  The 
supersonic  building  will  be  of  rein- 
forced concrete  conatruction  with  all 
services. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  $130,  payable  to  the  Chief 
of   the  Bureau   of   Yards  and  Docks. 

•     7 


January  17,  1946 
BONDS  VOTED 

SAN  LEANDRO,  Alameda  County. 
Calif. — The  San  Leandro  Elementary 
School  District  voted  bonds  January 
15   in    che  amount   of   $850,000   to  fi- 


January  17,  1946 
CONTRACT   AWARDED 

SEATTLE,   Wash.-Strand  &  Sons,    nance  construction  as  follows: 
3939     University     Way.     Seattle,     ^i  l^^^  ^"^^^^"^    Wilson    School     (West 
$322,240,   submitted   low    bid  and   was  •  Ave  129.,  including  20  classrooms 

awarded   contract   by   the   University  i  kindergarten,  all   -  purpose  room 

of    Washington.    Seattle,   for   moving*         *"^    cafeteria    and    $65,000    audi- 
demountable    or    portable    houses   to    ,„,  w'^\*'"j   r,     ^         o  ^.     .  ,   .. 

new    site.    Plans    by    Architect    Karl  *  ^^^  Mulford  Gardens   School,   includ- 
ing  8   to    10   classrooms   and   all- 
purpose  rooms ; 
(3)  "South-East"    School,   vicinity    of 
Bancroft  Ave.  and  143rd  Ave.,  in- 
cluding  12   to  14   classrooms,  au- 
ditorium,   all-purpose    room,    and 
kindergarten  ; 
Hecker  '  ^*^  Roosevelt    School    improvements, 
i         including  6  classrooms  and  audi 


Morrison,  2nd  Ave.  Bldg.,  Seattle.     14 


January  17,  1946 

PLANS  COMPLETED 

RECONSTRUCT   SCHOOL 

Cost,  $90,000 

ALAMEDA,  Alameda  County,  CaUf. 
Central  Ave.  between  Mound  and 
Court  Sts. 

Reconstruction  of  Lincoln  SchooL 

Owner — Alameda  Unified  School  Dis- 
trict, Wm.  E.  Baden,  secretary. 
Administration  Bldg.,  Oak  St.  and 
Alameda  Ave.,  Alameda. 

Architects — Kent  &  Hass,  625  Market 
St,  San  Francisco. 

Structural  Engineers — L  H.  Niahkian, 
1045  Sansome  St,  and  Harold  B. 
Hammill,  381  Bush  St,  San  Fran- 
cisco. 15 


January  17,  1946 
PREPARING  PLANS 
CAFETERIA  BLDG.         Cost,  $56,800 
PORTERVILLE,    Tulare    Co.,    Calif. 
Construction  of  cafeteria  building. 
Owner— Porterville  Union  High  School 

District,  Porterville. 
Architect—W.  D.  Coates,  Helm  Bldg., 

Fresno.  15 


January  17.  1946 
PREPARING  PLANS 
SCIENCE   BLDG.  Cost,   $330,000 

SANTA  BARBARA,    Santa    Barbara 

Ca,    Santa    Barbara    Campus    of 

U.  C. 
Construction  of  science  building. 
Owner — Regents  of  the  University  of 

California,   Administration    Bldg., 

Berkeley. 
Architects — Soule   &   Murphy,    116  SI. 

Sola  St,  Santa  Barbara.  15 


January  17,  1946 
PREPARING  PLANS 
GYMNASIUM  BLDG.       Cost  $240,000 
SANTA   BARBARA,    Santa    Barbara  ' 

Co.,    Santa   Barbara   Campus    of 

U.  C. 
Construction  of  gymnasium  building. 
Owner— Regents  of  the  University  of 

California,   Administration   Bldg.. 

Berkeley. 
Architect  — E.     Keith     Lockard,    369 

Pine  St.,  San  Francisco.  16 


January  17,  1946 
PREPARING   PLANS 
SCHOOL  ADDITION        Cost,  $21,700 
PORTERVILLE,    Tulare    Co.,    Calif. 
Construction  of  Doyle  Colony  school 

addition. 
Owner— Porterville  Union  High  School 

District,  Porterville. 
Architect—W.  D.  Coates,  Helm  Bldg., 

Fresno.  16 


Bids  received  January  15  have  been 
forwardea  to  the  New  York  office 
of  the  owner  for  consideration.  An- 
nouncement shortly.  •         •         16 

Januaiy    17,   1945 

CONTRACT   AWARDED 

COMMERCIAL  BLDG.  Cost.  $125,000 

OAKLAND.  Alameda  Coimty,  Calif. 
Broadway  bet.  Hobart  and  21st. 

Construction  of  two-story  commercial 
bldg.    (50x66  ft>   glass  front  etc. 

Owner— Lewis  A  Lewis,  2093  Broad- 
way,  Oakland. 

Architect— William  EL  Schirmer.  1419 
Broadway,  Oakland. 

Contractor— C.  M.  Thrams,  1100  6th 
Avenme.   Oakland.         •     •  I6 


18— WHARVES  A  DOCKS 


January  17,  1946 
PREPARING  Pl-ANS 
LIBRARY  ADMINISTRATION 

BUILDING  Cost  $200,000 

SANTA  BARBARA,    Santa   Barbara 

Co..    Santa   Barbara    Campus    of 

U.  C. 
Construction    of    library    administra- 
tion building. 
Owner— Regents  of  the  University  of 

C^jUfomia,   Administration   Bldg.,  j 

Belkeley.  ' 

ArchitdCts— Soule   &   Murphy,   116  SL  j 

Sola  St,  Santa  Barbara.  15    Ward  Buildings 


January  17,  1946 
PREPARUNG    PLANS 
REPLACE    PIERS       Cost    $3,500,000 
SAN  FRANCISCO.    Embarcadero 


Replacement  of  Piers  25  and  27  to 
facilitate  handling  of  cargo. 

Owner--Board  of  State  Harbor  Com- 
missioners.  Perry  Building,  Saa 
Franclaco. 

Plans  by  Engr  Dept.  of  Owner,  F. 
G.  White,  Chief  Engineer.  Ferry 
Bldg.,  San   Francisco.     •       •       nj 


JsLnuarj-  17.  1946 
PREPARING   PLANS 

^?^r£}^^  C*»»^   11.000.000 

SAN  FRANCISCO  Site  of  old  Gold- 
en CJate  auto  ferries  piers  at  the 
foot  of  Hyde  Street. 

Construction  of  new  pier  for  fish- 
ing industr>'  to  provide  berthing 
facilities,  refrigeration  and  pack- 
ing plants. 

Owner— Board  of  State  Harbor  Com- 
missioners, Ferry  Building,  San 
Francisco. 

Plans  by  Engr.  Dept  of  Owner,  F. 
G.  White,  Chief  Engineer.  Ferr>' 
Bldg.,  San  Francisco.     •       •       l« 


PLANS  ON  FILE 


The    following    ll«t    of    plans    and    specifications    for    construction 

projects  dre  now  available  for   inspection  at   the  office  of    DAILY 

PACIFIC    BUILDER.    465    Tenth    Street,    San    Franclsoo. 


Work 


Location 


Bid  Opening  C'ate 


January  17,  1946 

PREPARING  PLANS  I  January  17,  1946 

SCHOOL  ADDITION  Cost  $39,300  !  PLANS  COMPLETED 

PORTERVILLE,    Tulare    Co.,    Calif.    COMPLETE  SCHOOL    Cost,  $105,000 
Construction  of  Olive  St.  school  addl-  j  ALAMEDA,   Alameda  County,   Calif. 

tion.  j         5th  and  Pacific  Sts. 

Owner— Porterville  Union  High  School  |  Complete  Longfellow  SchooL 

District  Porterville.  Owner— Alameda  Unified  School  Dis- 

Architect— W.  D.  Coates,  Helm  Bldg..  i  trict,    Wm.    E.    Baden,    secretary, 


!  Stockton  State  Hospital  Stockton 


l-2t 


SUB -BIDS  WANTED 


Fresno. 


16! 


January  17,  1946 

PLANNED 

SCHOOL  BUILDING 

OAKLAND,  Alameda  County,  Calif. 
Parker  School,  7921  Ney  Ave. 

Construction  of  school  building  to 
contain  15  classrooms. 

Owner — Oakland  Board  of  Education, 
Dr.  William  R  Odell,  superin- 
tendent of  public  schools,  1026 
2nd  Ave.,  Oakland. 

Architect — Not  announced.  15 


Administration  Bldg.,  Oak  St  and 
j         Alameda  Ave.,  Alameda 
I  Architects — Kent  &.  Hass,  525  Market 
i         St,  Saji  Francisco. 
Cost,  $810,000  i  Structural  Engineers — L  H.  Nishkian. 
1045  Sansome  St,  and  Harold  B. 
Hammill.  381  Bush  St.,  San  Fran- 
cisco. 15 


Qaoaral  oantractors  deelrtag  sub-bids  on  any  job  ar»  invited  to  make  known 
their   requlrementa  In   this   column.     Ther*   la   no   charge   for  this   service. 

Ward  BIdgs.,  Stockton  State  Hosp.,  Stockton;  Bids  open  Jan.  29,  2:00  P.  M. 
Jas.  I.  Barnes  Constr  Co.,  941  Russ  Bldg..  S.  F   (EXbrook  6905-7054  • 
Moore  A  Roberts.  693  Mission  St..  San  Francisco   (GArfleld  8579). 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


HOSPITALS 


January  17,  1946 
PREPARING   PLANS 
TEACHING  HOSPITAL 

Cost.  $2,800,000 
SAN     FRANCISCO.     San     Francisco 

Campus  of  U.  C,  Parnassus  and 

2nd  Ave. 
Construction  of  teaching  hospital. 
Owner — Regents  of  the  University  of 

California,    Administration    Bldg., 

Berkeley. 
Architect— Timothy    L.   Pflueger,    580 

Market  St.,  San  Francisco.  9 


January  17,  1946 
PREPARING  PLANS 
NLTRSES'    HOME  Cost,  $65,400 

MADERA,      Calif.      Madera      County 

Hospital. 
Construction  of  nurses'  home. 
Owner — County    of   Madera,    Madera. 
Architect  — David    H.    Horn.    Rowell 

Bldg.,  Fresno.  9 


13—  PUBLIC  BLDGS. 
nRE  HOUSES,  JAILS 

Januan.-  17,  1946 
BIO    OPENED 

SAN  FRANCISCO— Robt.  F.  Smith 
Co..  61  Clementina  Street,  at  $329 
submitted  only  bid  Januarj-  16  to 
the  Department  of  Public  Works. 
Room  228  City  Hall,  for  repairing 
tar  and  g^ravel  roof  at  the  Civic 
Auditorium.  •        •  13 


January  17.  1946 
PREPARING    PLANS 
ADDN.   to  City  Hall         Cost.  $12,000 
MT.     SHASTA.     Siskiyou    Co..    Calif. 
Comer  W  Lake  and  Walnut  Sts. 
Addition  to  city  hall  for  fire  dept. 
Owner — City  of  Mt.  Shasta. 
Architect— F   C.  Clark.  Medford,  Ore. 

13 


januarv  17.  1946 
PLANNED 

RESIDENCES  Cost    $100,000 

GILROY.     Santa     Clara     Co.,     Calil. 

Albert    Gurries    Subdiv. 

Pass  Highway.  , 

Construction    of    50    5-    and     6- room  j  torium  to  seat  750; 

dwellings.  I  ^5>  Washington     School,     moderniza- 

Owners- Albert   Gurries    (44   N.   For-  i  tions.   $2500; 

est,  Gilroy).  Harlow  Bennett,  All.  {  <6)   McKinley    School,    six    additional 

Bettancourt,  Sydney  Johnson  and  j  classrooms ; 


Wm.    G.    Werner. 
Architect — Not   Announced. 


14 


(7 J   Lincoln   School  auditorium   . 

Plans  were  prepared  by  Architects 
Dragon  &  Schmidts,  2069  Allston  Way 
Berkeley  •         •  15 


1 


SCHOOLS 


January   17.  1946 

BONDS   VOTED 

SCHOOL  EXPANSION  Cost.  $600,000 

HAYWARD.  Alameda  County,  Calif. 
Hayward  Union  High  SchooL 

Construction  of  high  school  additions 
including  2-story  classroom  bldg. 
$140,0<X);  new  boys'  gymnasium 
and  physical  education  depart- 
ment, $168,(X)0;  open  -  air  swim- 
ming pool.  $40,000;  agrriculture 
building,  $96,000;  vocational  bldg. 
$136,000,  and  purchase  of  land, 
$20,000. 

Owner — Hayward  Union  High  School 
District,    O.    B.    Paulsen,   district 
superintendent,      Foothill      Blvd.,  i 
Hayward. 

Architect — Dragon    &    Schmidts,    2068 
Allston  Way.  Berkeley. 
The    school    district    voted     bonds 

January  15  in  the  amount  of  $600,000 

to  finance  a.pove  construction.  •   •   15 

January   17,  1946 
BONDS  VOTED 

SCHOOL  ByiLDlNG         Cost,  $97,000 
HAYWARD.  Alameda  County.  Calit. 

Castro  Valley  Elementary*  School. 
Construction     of     elementary     school 

building. 
Owner  —  Castro  Valley   Elementary 

School  District 
Architect — Not  Selected. 

The  school  district  voted  bonds 
January  15  in  «he  amount  of  $97,000 
to  finance  above  construction.  •  •  15 


Januarv  17.  1946 
BONDS  VOTED 

SCH<X)L  ADDITIONS  Cost,  $350,000 
SAN  LORENZO.  Alameda  Co..  Calif. 
Construction,  of    11 -room    building   to 

house    6t'h,    7th    and    8th    grades; 

new    6-room    school    building    at 

-50th    Ave,    and    Foothill    Blvd.; 

8-room  addition    to  Village  Sch. ; 

4- room  addition  to  Ashland  Sch.; 

1-room    addition   to   San   Lorenzo 

School. 
Owner — San  Lorenzo  School  Dist..  C. 

E.  Lawson.   Supt.   San  Lorenzo. 
Architect — Not     Announced. 

The  school  district  voted  bonds 
January  15  in  the  amount  of  $350,- 
000  to  finance  construction.       •   •     15 


OAKLAND.    Alameda   County,   Calif. 

Lafayette  School.  1707  West  St. 
Construction  of  school  addition. 
Owner — Oakland  ^oard  of  BMucatlon. 

Dr.    William    R.    Odell,    superin- 


January  17,  1946 
BONDS  VOTED 

SCHOOL  BUILDING       Cost.  $335,000 
HAYWARD.  Alameda  County,  Calif. 

Hayward   Elementary    School. 
Construction  of  new  school  buildings 

and   additions    to   existing   school 

buildings. 
Owner — Hayward    School    District   of 

Alameda  County. 
Architect — Not  Selected. 

The  school  district  voted  bonds 
January  15  in  the  amount  of  $335,000 
to  finance  above  construction.   •   •   15 


January  17,  1946 

ARCHITECT   SELECTED 

SCHOOL  EXPANSION 

MANTECA,    San  Joaquin   Co.,   Calif. 

Construction  of  gymnasium,  swim- 
ming pool,  axlditional  claasrooms 
and   music   department 

Owner — Manteca  Union  High  School 
District,  Board  of  Elducation. 


January  17,  1946 

PLANS  COMPLETED 

RECONSTRUCT  SCTHOOL 

Cost,  $80,000 

ALAMEDA.  Alameda  County,  Calif. 
Santa  Clara  Ave.  near  Cl^estnut 
St. 

Reconstruct  Haight  School. 

Owner— Alameda  Unified  School  Dis- 
trict. Wm.  E.  Baden,  secretary. 
Administration  Bldg.,  Oak  St.  and 
Alameda  Ave.,  Alameda. 

Architects — Kent  &  Hass,  525  Market 
St.,  San  Francisco. 

Structural  Engineers — L.  H.  Nishkian, 
1045  Sansome  St,  and  Harold  B. 
Hammill,  381  Bush  St,  San  Fran- 
cisco. 15 


January  17,  1948 

PLANS  COMPLETED 

RECONSTRUCT   SCHOOL 

Cost,  $75,000 

ALAMEDA.  Alameda  County,  Calif. 
Alameda  Ave.  between  Walnut 
and  Oak   Sts. 

Reconstruction  of  Porter  School. 

Owner— Alameda  Unified  School  Dis- 
trict, Wm.  E.  Baden,  secretary. 
Administration  Bldg..  Oak  St.  and 
Alameda  Ave.,  Alameda. 

Architects— Kent  &  Hass.  525  Market 
St..  San  Francisco. 

Structural  Engineers — L  H.  Nishkian, 
1045  Sansome  St,  and  Harold  B. 
Hammill,  381  Bush  St.  San  Fran- 
cisco. 15 


January  17,  1946 

PLANNED 

SCHOOL  BUILDING 

OAKLAND,  Alameda  County,  Calif. 
Bella  Vista  School. 

Construction   of  school  building. 

Owner — Oakland  Board  of  Education, 
Dr.  William  R  Odell,  superin- 
tendent of  public  schools,  1025 
2nd  Ave..  Oakland. 

Architect — Not  announced.  15 


January  17,  1946 
PLANS  COMPLETED 
RECONSTRUCT  SCHOOL 

Cost  $86,100 

ALAMEDA,   Alameda  County.  Calif. 

i         Comer  8th  and  Santa  Clara  Ave. 

I  Reconstruct  Washington  School. 

!  Owner — Alameda  Unified  School  Dis- 

Cost  $240,000  '  trict,    Wm.    E.    Baden,    secretary. 

Administration  Bldg.,  Oak  St.  and 

Alameda  Ave.,  Alameda. 

Architects — Kent  &.  Hass,  525  Market 

St.,  San  Francisco. 
Structural  Engineers — L  H.  Nishkian, 
1045  Sansome  St,  and  Harold   B. 
HammiU,  381  Bush  St,  San  Fran- 
cisco. 15 


Danforth    Building,  OaMand;    Bids  open   January  21. 
Stolte.    Inc..   8451   San    Leandro   St,   Oakland    (TRlnldad    1064). 
Shaul  Cbnstr.  Co.,  1630  Webster  St,  Oakland   (GLencourt  7400). 
G.   W.    Williams   Co..    10   California   Drive,    Burlingame    (Burl    4-1796). 


Conversion  Bldg.,  No.  401,  S.  F.  Naval  Shipyard,  San   Francisco:   Bids  open 
January   31.   11    A.   M. 
M.  J.  King,   Inc.,  231   Franklin  St.,   San   Francisco   (UNderhlll   8209). 
Erbentraut  &  Summers,  446  Sixth   St.,   San   Francisco    (MArket  «310> 
M.  &  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Jas.   L   Blames  Constr.  Co..  941   Russ  Bldg.,  S."  F.    (EXbrook   6905-7064). 
Barrett  A  Hilp,  918  Harrison  St.  San   Francisco    (DOuglas  0700). 
Clinton  Constr  Co..  923  Folsom  St.,   Saa   Francisco   (SUtter  3440). 
A.  Fam*ll  Blair,  9  Main  Street  San  Francisco   (YUkon  0390). 
De  Luca  A  Son,  1745  Filbert  Street,  San  Francisco   (ORdway  8600). 


January  17,  1946 


January  17,  1946 
PLANNED 

SCHOOL  BUILDING       Cost,  $160,000  [PLANNED 
OAKLAND.    Alameda   County,   Calif,  j  ^^^J^^^  BUILDING       Cost  $249,000 
Burckhalter   School,    3956   Burck-  1  OAKLAND,    Alameda   County,    Calif, 
halter  Ave.  I  Construction  of  two-story  reinforced 

ConstrucUon    of    school    building    to  j         concrete    school    building    to    re- 
contain  nine  classrooms.  j  Piace  an  old  wooden  school  build- 
Owner— Oakland  Board  of  Education,  '         ^g.  AUandale  School. 

Dr  William  R.  Odell,  superin-  '  Owner-— Oakland  Board  of  EducaUon. 
tendent  of  public  schools.  1025  1  Dr.  William  R.  Odell.  superin- 
2nd  Ave.    Oaklsmd.  '  tendent    of    public    schools,     lOSo 

Architect— Not  jinnounced.  15  2nd  Ave.,  Oakland. 

•  Architect — Not  announced.  15 


Exterior  Alterations,  Southern   Prclfic  Hospital,  San   Francisco;    Bids  open 
January  21,   Noon. 
Swlnertdn  &  Walberg  Co.,  226  Bush  St,  Slan  Francisco   (GArfleld  2980) 
R  A.   CKillen,  478  Jackson   St,  San   Francisco    (SUtter   1951). 
Rademahn-Glusto,  40  Ringold   Street,   San   Francisco    (MArket  8161). 


January  17,  1946 


PLANNED 


I 


PLANNED 


SCHOOL  ADDITION        Cost,  $375,000  •  gcHOOL 


January  17,  1946 
Cost,  $300,000 


OAKLAND,   Alameda   County,    Calif 
Construction   of  new  school   building 
to  replace  a  collection  of  some  25 


Two   Bridges,  San  Joaquin   County;    Bids  close  January  23,  2  P.   M. 
Carl  N   Swenson   Co.,  S55  Stockton    Ave.,   San   Jose  4    (BAllard   2602). 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Laboratory    Bldg.,    Moffett    Field;    Bids    close    January   30.    3   P.    M. 
Erbentraut  A   Summers,    446   Sixth    St.,    San    Francisco    (MArket   8310). 
Peter  KJewlt  Sons  Co..  442  Post   St,   San  Francisco    (ElXbrook  5736). 
Carl  N.  Swenson  Co.,  366  Stockton  Ave..  San  Jose   (BAllard  2602). 
Jas.  L  Barnes  Constr.  <3o.,  941  Russ  Bldg..  S.  F.  (EXbrook  6905  or  7054). 
De  Luca  A  Son,  1745  Filbert  Street  San  Francisco  (ORdway  3600*. 


Alter  Loft  Bldg., 

1244 

Larkin 

St..  Sa 

n  Francisco; 

Bids  open  Jan. 

17,  1: 

30 

PM 

Henry 

Arlau, 

4142 

Geary 

Blvd., 

San 

Francisco 

(BAyvlew    5797). 

Robert 

L   Wilson, 

1297   Bush   St., 

San 

Francisco 

(GRayetone 

6224 

». 

Empire 

Constr 

.    Co 

,    Ltd.. 

344    Harriet 

St.    S. 

F. 

(HEmlock 

3400) 

area. 


tendent    of    public    schools,    1025  ,  owner-Oakland  Board  of  EducaUon, 


2nd  Ave..  Oakland. 
Architect — Not  announced. 


15 


January  17,  1946 
PLANNED 
RECONSTRUCT  SCHOOL 

Cost,  $430,000 
OAKLAND.    Alameda   County.    Calif. 
Castlemont     High      School,     8601 
MacArthur  Blvd. 


Warehouse,  8th   and   Ohio.    Richmond;    Bids  open    January   25,   10   A.    M. 
MacDonald.  Young  A  Nelson,  127  Montgomery  St,  S.  F.   (SUtter  8296). 
portables    in    a    defense    housing  j      Clinton   Constr.  Co..   923  Folsom   St..   San   Franclaco    (SUtter  S440). 

Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F  (EXbrook  6905  or  7054 » 
Erbentraiut  A  Summers,  446  6th  St.,  San  Francisco   (MArket  8310). 
Moore  A   Roberts,    693   Mission    Si..    San   Francisco    (GArtleld   8579) 
M.   J.   King,    Inc.,   231    Franklin    St.,    San    Francisco    (UNderhlll   8209). 
Biltwell  Constr.  Co..  4745  Geary  Blvd..  San   Frsuiclsco   (BAyvtew   6047) 


Dr.    William    R    Odell,    superin- 
;         tendent    of    public    schools,    1025 

2nd  Ave.,  Oakland. 
1  Architect — Not  announced.  16 


January  17,  1946      i  Nursery  and    Residence,  Valencia   St.,  8.   F.;    Bids  open   Jan.  24,   1    P.    M. 

PREPARING  PLANS  !     A.   J.   Hdpper  Co.,  243   LaD(gton    St.   San   Francisco    (MArket    7070). 

CAFETERIA  BUILDING  Cost  19,400  }      Rademattn-Giusto.  40  Ringold   Street   San   Francisco    (MArket  8161). 

NEWARK,  Alameda  Coimty,  Calif.  Midstate  Constr   Co.,   1297   Bush    St,   San   Francisco    (ORdway   4638) 

„  ^       ^,  ,    „     ♦i..^^^*    TTin^v,  I  Construction  of  cafeteria  building.        ! , 

Reconstruction    of    Castlemont    Hign  |  ^^^^^  _  ^^^.^^    Elementary     School,  j  BIdgs.,   Services,    Reserve    Fleet    Berthing.   Maro    Island;    NOy    13295;    Spec 

^^^•"i-^^^r^  ^^^^^°/n^'s";^r.i  ArcH^P%^^^^^^^  T\Z:  security  i      .riV^s  C^nVr-'^.'2;i^R::s'°Bldg.."s.  F   (EXbrook  6905-7064,. 
tendent    of    public    schools.    1025  j         Bldg.,  San  Jose.  15 


2nd  Ave.,  Oakland. 

Architect — Not  announced. 


15 


Peter  Ki(ewlt  Sons  Co.,  441  Post  St.  San   Francisco   (BDCbrook  5736). 
Barrett  A  Hilp,  918  Harrison  St.,  San  Franclt -o   (DOuglas  0700). 


January  17,  1946 


I 


PLANNED 

GYMNASIUM.  ETC 


I 
Cost  $208,000 


OAKLAND,  Alameda  County,  Calif. 
Elmhurat  Junior  High  School. 
1800  98th  Ave. 

Conatruction  of  gymnasium  and  aca- 
demic building. 

Owner— Oakland  Board  of  Education, 
Dr.    William    R.    Odell,    superin 


BANKS,  STORES 
AND  OmCES 

January   17,  1946 
BIDS  OPENED 
STORE   AND   OFFICE   BLDG. 
ANTIOCH.    Contra    Costa    Co.,    Calif. 
Construction  of  store  and  office  bldg. 
Owner — A.    Baldocchi,    Antioch. 
Architect— Elizabeth   H.  Wltkln.  2712 
Shasta   Road,   Berkeley, 
tendent    of    public    schools,     1025  j  Low  Bidder— Miles   Leavens.   Walnut 
2nd  Ave..  Oakland.  |  Creek,  $48,644. 

Architect— Not  announced.  15  j      Other   bidders   were:  • 

-  !  Minton    and    Kubon.    San    Francisco.  1 

January  17,  1946      '•         $59,596. 

PLANNED 

SCHOOL  ADDITION        Cost.  $350,000 

OAKLAND,  Alameda  County.  C^lif. 
Lockwood  Junior  High  School. 

Construction  of  Junior  high  school 
addition. 

Owner— Oakland  Board  of  Education, 
Dr  William  R.  Odell.  superin- 
tendent of  public  schools,  1025 
2nd  Ave.,  Oakland. 

Architect — Not  announced.  16 


Garage  and  Auto  Sales  Bldg.,  Burlingame:   Bids  open  Jan.  18,  3  P.  M. 
Parker.  Steffens  A  Pearce.  135  South  Park,  S.  F.   (EXbrook  6639). 
De  Luca  A  Son.  1745  Filbert  Street,  San  Francisco   (ORdwiy  3600). 
MacDonaW,  Young  A  Nelson,  127  Montgomery  St.,   S.   F.    (SUtter  8296). 
California  Bldrs.  Co.,  Inc.  350  Hobart  St..  Oakland    (TEmplebar  6780) 

Store   BIdf.,  Post  and   Larkin   Sts.,  8.   F.;    Bids  open   January   17,  4  P.   M. 
Empire   Constr.   Co..    Ltd.,    344   Harriet    St.    S    F.    (HEmlock   3400). 
Monson   Brothers.  476   Sixth   Street,   San   Francisco    (DOuglas   5357). 
Russell  A-  Cullen.  478  Jackson  St,   San    Francisco    (SUtter   1951' 


I  Empire   Constr.    Co.,    San    Francisco. 
I  $66,500.  •         •  16 


January  17,  1946 

PLANS  COMPLETED 

RECONSTRUCT  SCTHOOL 

Cost  $146,600 

ALAMEDA.  Alameda  County,  Calif. 
Central  Ave.  between  Walnut  and 
Oak  Sts. 

Reconstruct  Alameda  High   School 

Owner— Alameda  Unified  School  Dis- 
trict. Wm.  E.  Baden,  secretary. 
Administration  Bldg.,  Oak  St  and 
Alameda  Ave..  Alameda 

Architects— Kent  A  Hass.  525  Market 
St.  San  Francisco. 

Structural  Engineers — L  H.  Nishkian, 
1045  Sansome  St,  and  Harold  B. 
Hammill.  381  Bush  St,  San  Fran- 
cisco. 15 


January  17,  1946 

PLANNED 

GYMNASIUM  BLDG.       Cost  $150,000 

OAKLAND,  Alameda  County,  Calif. 
Hamilton  Junior  High  School, 
2101   35th   Ave 

Construction  of  two-story  reinforced 
concrete  gymnasium  building. 

Owner — Oakland  Board  of  Education, 
Dr.  William  R  Odell.  superin- 
tendent of  public  schools,  1025 
2nd  Ave.,  Oakland. 

Architect — Not  announced.  15 


January  17.  1946 

PLANNED 

SCHOOL  BUILDING       Cost,  $192,000 

OAKLAND.    Alameda   Countv,    Calif. 

Construction  of  new  reinforced  con- 
crete school  building  to  replace 
obsolete  wooden  Horace  Mann 
SchooL 

Owner — Oakland  Board  of  Education, 
,  Dr.  William  R  Odell,  superin- 
tendent of  public  schools.  1025 
2nd  Ave..  Oakland. 

Architect — Not  announced.  15 


January  17,  1946 

PREPARING    PLANS 

REMODEL  SCHOOL  Cost  $8,000 

PORTERVILLE.    Tulare    Co..    Calif. 

Remodel  cafeteria  bldg.  into  class- 
rooms. 

Owner— Porterville  Un.  High  School 
District.  Porterville. 

Architect— W.  D    Coates.  Helm  Bldg. 

15 


Januar\    17.  1946 

SUB-CONTRACTS    AWARDED 

STORE    BLDG.  Cost,    $21,000 

SAN  CARLOS,  San  Mateo  Co.  Cal. 
Laurel   Street. 

Construction   of  one-stor>'    reinforced  j 
concrete  store   bldg.    (50x80-ft)      { 

Owner — C.    S.   Anderson.  j 

Architect— Mario  Ciampi,  333   Kearny  j 
Street,   San   Francisco 

Contractor— Daley  Bros..  426  Bryant 
Street,   San  Francisco. 

Roofing — J.   W.    Bender  Roofing  and 
Paving   Co.,    1999    Bryant    Street,  1 
San    Francisco. 

Plumbing — Harry  Lee.  216  California 
Drive.    Burlingame. 

Electric  Wiring — Central  Electric  Co. 
610  3rd  St.,  San  Francisco. 

Sheet  Metal — J.  A.  Gaffigan  Sheet 
Metal  Works,  315  8th  Ave..  San 
Mateo. 

Tile  Work  and  Glass— W.  P.  Fuller 
A  Co.,  301  Mission  St..  San  Fran- 
cisco. 

Mill  Work — Brannan  Street  Planing 
Mill.  560  Brannan  St,  San  Fran- 
cisco. 

Hardware — Marshall  -  Newell  Supply 
Co..  Spear  and  Mission  Streets. 
San  Francisco. 

Lathing  and  Plastering— C.  B.  Hen- 
derson, 239  Ramona  Street.  San 
Mateo  16 


MacDONALD,  YOUNG  &  NELSON 
I  General  Contractors 

SpfC^Bli^ing  in  Industrial  and  Commercudl  BaOdJnft 


GRAEME  K.  MacDONALD 

DALLAS  YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY   STREET 
SAN   FRANrrSfO    (  AMF 
PHONE.— SUTTER   8296 


January  17, 1946 
PREPARING  PLANS 
CLASSROOM  BLDG.        Cost  $240,000 
SANTA  BARBARA.    Santa   Barbara 

Co.,    Santa    Barbara    Campus    of 

U.  C. 
Construction    of    classroom    building. 
Ow^ner— Regents  of  the  University  of 

California,    Administration    Bldg., 

Berkeley. 
Architect — Sylvanus  B.   Marston,   385 

E.  Green  St.,  Pasadena  15 


FOR  SALE  AT  THE  RIGHT  PRICE 

1,500  PIECES  OF  OFFICE  FURNITURE 

Oe«k«»   (^binets,   Tables,   Typewriter   Deska,  Chairs, 

Planning  Tablet,  File*,  Drafting  Tablet,  etc 

Jort  what  you  need  for  your  CONSTRUCTION  OFFICE 

Phone  LANDSCAPE  5-6363 

ADVANCE  SALES,  INC. 

1601  Eait  Shore  Blvd.  Ridunond.  C»M. 


GAMERSTOR  &  GREER  LRMRER  CO. 

Wboleule  and  Jobbiiif  Yardi 

LUMBER  -  TIMBERS     TIES  -  FIR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 


8ar   Franclsoo 
1S00   A«^MV    STREET 

ATwater   1300 


Oakland 
2001    LIVINGSTON    BTREC^ 
KEIIOfi  4-1t84 


January  IT,  1946 

BIDS  OPENED 

STORE  BUILDING 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
S.  First  St 

Construction  of  one-story  and  part 
mezzanine  concrete  store  building 
(90-ft  front  160-ft  deep),  con- 
crete walls  and  floors,  steel 
trusses,  built-up  roof,  etc 

Owner — Richard  Hartman. 

Architect— Higgins  A  Root  Security 
Bldg..  San  Jose. 

Low  Bidder— Earl  W^   Heple,  494  Del- 
mas  Ave.,  San  Jose,  i57.800. 
Other  bidders  were; 
Ernest     A.    Hathaway,    San     Jose, 

S59.200. 
f'arl    N.    Swenson    Co.,    San    Jose. 

$61,000.  •     16 


Safety  FINLENITE  Tread 

Steps,  Nozinft,  Platformt,  Sidewalk  Boxes 

All  Types  Gray  iron  Castiiifa 

SAW    FRANCISCO    IRON    FOUNDRY 

;SAN   FRANCISCO  DiON   WOFIKS. 
260  TOWNSEND  STREET  -  Phone  DOoglas  117.^ 


n 


CONTRACTORS—Save  Money  and  Vmt       • 


BV    USING 


I       QUANTITY  SURVEYS 

165  JElSSIE  8TREET         -         SUtter  8361  SAN    FRANCiSCO 


PREPARED    BY 


t 


January  17.  1945 

BIOS    IN 

ALTER  BUILDING 

SAN  FRANCISCO.  Yoric  and  Ala- 
meda Streets 

Alterations  and  additions  to  buildmg. 

Owner — Conilnectal  Baking  Co..  1501 
Bryant    Street. 

Architects — Bliss  A  Fairweather,  5iii 
Market   Street. 


NATIONAL  EXPANSION  JOINT  CO. 

MANUFACTURER  AND  DISTRIBUTOR 
FIBER   BOARD— FEl.T  SIDED    ASPHALT    AND 

REDWOOD  EXP.W^ION   JOINT  FILLERS 

D 1 1  r  1 1 1  u  r  q  I 

MARVEIL-KOTE — Concrete  Curing  Compound 
SEA,LZ — Ejtpansion  joint  Sealing  Compo^und 

!  Federal  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

j333S«gvepthSt.     UNderhai7172    Swi  Frandaeo  3,  CaKI. 


-  rt  ^.if..^-.. 


THURSDAY,  JANUARY  I  7.  1 946 


DAILY    PACIFIC   BUILDER 


C  ^„^  January  17,  UM6 

PREPARING    PLANS 
EXPAND    PIERS  Cost.    $1,000,000 

SAN  FRANCISCO.  Embarcadero 
Modernization  and  enlargement  of 
grain  terminals  at  Piers  90  and 
92;  to  be  financed  jointly  by  the 
Harbor  Board  and  grain  oper- 
ators using  terminals. 
Owner— Board  of  State  Harbor  Com- 
missioners, Ferr>'  Building,  San 
Francisco 


ADVANCE  CONSTRPCtlOM  RiPORfS 


PAGE  3 


January  15,  1946 
PREPARING  PLANS 


January  17,  UHS 


rtcK^miNu  KL.ANS  mwes.  xne  proposed  work  conslsta  of  January  17   iima     io,r^« 

SUISUN,  Solano  Co.,  Calif.— Engi-  grading,    minor   drainage   structures.  !  BIDS  WANTED  ^      '  \     I2fj  ^^^^^°  , -■•    — ~j  «  w  ui« 

neer  Ed  Long,  Suisun,  is  preparing  fou r  multiple  concrete  box  culverts!  NAPA.  Napa  Co..  Calif —Until  Jan  »  «  <^OUNTY.  Calif.— Harms  Board  of  Superviaors  of  Siuita  Bar- 
plans    for    the    City    of    Suisun    for  each  over  20- ft  cl«ar  span,  base  sur-    21,  7:30  P.  M..  bids  will  be  received  U^'t'       t*^^a!ti,^  ®°*    *^^'     Sacra-   bara  County,  Courthouse,  Santa  Bar 


j  submitted  low  bid  January  14  to  th« 


street  Improvements;  estimated 
13500. 


cost.  I  facing,  bituminous  top  courae  surf  ac-' by   the   Napa   City    Council.    Charles   ?A°J°'*Sf^?''^K    "o**"^"®**  low  bid 
29    ing    and    miscellaneous    construction.  \  E     Martin.     City     Clerk,    City     Hall  '  ii^i^     V°  J^f,  1^*"^*   Division   of 


January  17,  1946 
BIDS    OPENED 

TEHAMA    COUNTY,    Calif.— J.    D. 
Proctor  and  B.  W.  Kuhn,  Monadnock 
Plans   by  Engr.   Dept.   of   Owner,   F.    Bldg.,    San    Francisco,    at  1378,409.17, 

2;  J^i^e.   Chief   Engineer.   Ferry!  submitted     ^ow    bid    January     16    to  |  consist  of '^"dlng'k^id'lhaptarpi^"  ! 


Certified  check  for  |25,000  to  accom-  i  ^°^    resurfacing    three    tennis'  courts 
pany  bids.  j  at  the  Intermediate  School  Grounds 

New  Mexico  Project  No.  S-58   (3).  '  Napa, 
located    In    Union    County   on    N    M,  i     Specifications    available    from    the 
Highway     Route     No.     58,     between  ;  office  of  the  City  Clerk.       •     •       29 

Springer  and  Clayton,  approximately  i    .  " ■ 

10.298  miles.  The  proposed  work  will 


City     Hall.  I  Highways.  G.  T.  McCoy.  State  Higti- 


Bldg.,  San  Francisco.    •       • 


BIDS  WANTED 


January  17,  1946 


^*^   S"®,?^^*   Division  of   Highways,  O.  !  ent    roadbed,    watering    and  'rolling  , 

'^-    l^^^^oVu^i*^?.i^*e-^r.!^^^^^^^^  »-"ast   ^*d^fverg?o';!SSL  .^.^^    !7HNCISCO.T-Untll    Feb.    ^ 


j  Public  Works  Bldg.,  Sacramento,  for  [and  bltuminou;  T^"?  couraTsurf a^ng  i  ? -^^  ^    M.-   bids  will  be  received   by 

,„«.^„„*^ *_.-x.__    ir."*  !  the    Department    of    Public    Wnrir* 

Room    282.    City    Hall, 


1»— MISC.    CONSTRUCTION   ^?"«t"^.*^Ai°°   °^  "ve   reinforced  'con-j^d   mL;"c"e¥are;u7"cons7mcOo;:'^Ce"r*  '  ^^^    ^^P?.'^'!!?"'  .2^.  Public     Works. 


January  17.  1946 
BIDS  OPENED 
MORTUARY 
BURLINGAME,    San    Mateo  County, 

Calif. 
"Construction   of  One-   and  part  two- 
story    mortuary    with    reinforced 
concrete  exterior  walls  and  inte- 
rior wood  studding  partitions. 
Owner  — Crosby-N.    Gray    &    Co.,    23 

California  Dr.,  Burlingame. 
Architect— Richard  M.  Bates  Jr.,  950 

Baileyane  Rd.,  Hillsborough. 
Low  Bidder— G.  W.  Willlama  Co.,  10 
California  Dr.,  Burlingame,  $119,- 
817. 
Other  bidders  were : 
Monson  Bros.,  San  Francisco,  |125,- 
629. 

Haas  Construction  Co.,  San  Fran- 
cisco, $130,000. 

Bids  are  being  held  under  advise- 
in«it  •    19  i 


Crete   slab    bridges   and    widening   of    tifled   check  for  $5700  "to "^comii^'v  i "°°™    ^^'    ^"^    "*"•    'o'"   Improve- 
two  existing  concrete  bridges  at  vari-  '  bids  accompany  |  ^^^^^  ^^  ^^^^  ^^^    ^^^  ^^^^   between 

ous    locations    between    Los  Mollnos       New  Mexico  Project  No    S  87   (1)   l^^^S^  *"<^  Pacheco  Sts. 

located  In  Santa  Fe  County  on  N.  m!  j,  Plan« J^°d  specificaUons  obtainable 
Highway  Route  No.  4.  between  Otowl    Jj^"    wL^'ln^^  °^,  ^"^  .Engineer 
and    Popoaque.    approximately    7.297   ^"P*"  Wadsworth.  City  Hall.      •  •  29 
miles.  The  proposed  work  will  consist  I 
of    grading,    minor    drainage    struc- 
I  tures,  four  multiple  concrete  box  cul- 
verts each  of  20-ft.  clear  span,  bal- 
last, levelling  course  and  miscellajie- 


20—  MISC.  SUPPLIES  AND 

MATERIALS 

January  17.  1946 
NOTICE    OF    SALE 

SAN  FRANCISCO.— Until  Jan.  24. 
10  A.  M..  bids  will  be  received  by 
the  Navy  Department,  Material  Re- 
distribution and  Disposal  Office,  785 
Market    St.,   San    Francisco   3,    under  | 


and  Red  Bluff  in  Tehama  County, 
Work  Involves : 

(1)  remove  bridge  No.  8-17  and  con- 
crete abutment; 

(2)  220  c.y.    remove   concrete; 

(3)  230  c.y.  rdwy.   excav. ; 

(4)  1,050  c.y.   struct,  excav. ; 

(5)  500  c.y.  imported  borrow; 

(6)  4.115  tons   liq.   asph.   MC-2  pene. 
treatment ; 

(7)  856  l.f.  timber  bridge  rail; 

(8)  4,965   c.y.    Class   A   portland   ce- 
ment concrete; 

(9)  41,45©  l.f.  furnish  steel  piling; 

(10)  685  each  drive  steel  piles; 

(11)  60  c.y.  light   riprap; 

(12)  40   l.f.  24-ln.  CMP 

(13)  963,000    lbs.    furnish 
steel ; 

(14)  963,000    lbs.    place    do. 

(15)  20  c.y.  broken  cone,  masonry; 

(16)  105,500  lbs.  misc.  iron  and  steel; 

(17)  4.744    Lf.    steel    railing; 

(18)  254  l.f.  temp,  timber  guard  rail; 

(19)  24    each    portable    timber    barri- 
cades ; 

(20>  misc.  items  of  work. 
Total  bids  were 


January  17. 1JM6 


bara.  for  the  construction   of  a  sew- 
age disposal  plant  at  Santa  Barbara 

With  plant  mix  surfacing  on  cement  I 

treated  base  and  a  reinf.  concrete  i  poFPARiNft  di  am^ 
bridge  to  be  constructed  across  Cor-  nJn-  sHASxr ^ui?4,.n«  r^  ^w* 
tina  Creek,  between  3  miles  north  of  LS^^„^ee;^5T^rt  S^S^«  ^^i^i^' 
Arbuckle  and  4  miles  south  of  Wil-  •  nrTnil^^f  ^^  ^U^k.  ^'^^^  *" 
Hams,    in   Colusa   County.  S3^     /  ^^^^   ^°'"   "'^.^^^y   ot  ML 

Total  bids  were :  i  ^'^^^^  for  the  construction  of  sewer 

(A)  Harms  Bros..  Sacramento.  ^19,- [^^  S)"*"^     'acUlUas;     estlmatg 

(B)  K  B.  Bishop.  Orland,  l286.68L.00i  i  7~ 

(C)  A  R.  McEwen  and  C.  M.  Syar. '  pRgp.  o,^,-.  _,      J^uaty|  17.  me 

Sacramento,  $248,657.50  ;  !,!:5r_^"'NG  PLANS 


January  17,  1946 
BIDS  OPENED 
KINGS     COUNTY,    Calif. —  W     C 

ous  construction.  Certified  check  f or  j  ft"  $70%i25'"srbmlUed^?w  "^^ 
$16,500  to  accomnanv  bids.  tl   T„ 'tl  _''^i.!'f-    Jl..^. .  °^  ^^^L"^"^ 


(D)  J.  R.  Reeves,  Sacramento,  $281, 
56CL75. 

(E)  Parish  Bros.,  Benicia,  $311,068. 

(F)  Guerin    Bros.,    South   San    Fran- 
cisco. $370,261. 

Unit     prices     will     be     published 
shortly  •     29 


YREKA.  Siskiyou  Co..  Calllf.— Bngl- 
I  neer  Arthur  O'Connor,  Treka,  is  pre- 
paring  plans  for  the  City  of  Treka  for 
the  construcUon  of  a  stortn  sewer, 
™«'^*  *"  length;  estimated  cost 
$7650.  22 


33 — WATERWORKS 


January  17,  i»46 
PREPARING  PLANS 

POTTBIR  VALLEY,  Mendocino  Co., 
Calif.— Engineer  Bkiwin  Wipf,  Potter 
Valley,  is  preparing  plans  for  the 
Potter  Valley  IrrigaUon  District  Pot- 
ter Valley,  for  repairing  and  enlarg- 
ing head  gate  and  control  system; 
estimated  cost  $12,000.  Tlie  WW*  in- 
vohrw  olMoUng  aad  Miimrgbxg  pt«Mnt 
ditchM.  M 


34—      PARKS  AND 
PLAYGROUNDS 


Tsr-„   vr  »'r«<>"LPany  bida  |  is    to    the    State    Division    of    Hieh-  ;  

New  Mexico  Projects  No.  F-UO  (2);  ways,   G.    T.    McCoy,    state    high^fay    30— RESERVOIRS   &  DAMS 


f^^^^'iP^^'J?^^^  in  Luna  Coun-  i  engineer.  Public  Works  Bldg    Sacra'-  !  

nrn^fr^o^i?     T^^  ^!^^  Columbus,   ap-    miles  In  length  to  be  graded  and  sur- 

s.r^**lrUs^sror■eS,1nrJ^^^^ 


January  17, 1946 


MP."  14  gauge:  7ZLZ     -^    f^   °^  grading,   minor  ,  tween    fifth   standard   parallel   souOi  t     FORT  1 

imlsh    bar    relnt.  ^;^*"^f.   h'l"''^*?''^!;     ^'^^  ""'tiple   and  1.5  miles  north  In  Sngi  Co^tj.'lO   A    M.. 

I^^^IM^^"""   culverts   each    of   over.     The  work  Involves:  ^  ^  .the    U.    S 


I 


20-ft.  clear  span,  watering  and  rolling, 

levelling    course,    ballast,    bituminous  ' 

top  course,  surfacing  and  miscellane-  ' 

ous  construction  Certified  check  for  1 

i$75O0  to  accompany  bids.  j 

I     New  Mexico  Project  No.  F-186  (4). 

I  located  in  San  Juan  County  on  N.  M.  ' 

j  Highway  Route  No.  44.  between  Aztec  j 

j  and    Bloomfleld.   approximately   7.571  ; 


(A)  J.  D.   Proctor  and  B.  W.  Kuhn,  '  1^"^^,  Ji.^,  P''°P«««<1  ^^^-^   will   con 

San  Francisco.  $378,409.17.  !*^1.°^  tl^    ^u!"  "°'"  ^^"»1«  «t™c- 

'  tures,  two  multiple  concrete  box  cul- 


(B)  Fred   J.   Maurer  &   Son.  Eureka,  1  „__+„'   „„„».  ^  .. 
$379,827.50.                                                 verts    each    over    20-ft    clear    span, 

(C)  Guy  F.  Atkinson  Co..  San  Fran 


PECK.  Mont.— Until  Feb.  5,  ! 
bids  will  be  received  by  j 
District    Engineer   Office,  j 

(1)  clearing  and  grubbing;  |Fort    Peck,    Mont.,    for    the    installa-  i 

(2)  10,100  cu.  yds.  roadway  excara-  |tion  of  the  structures,  machinery  and 
tion;  i  equipment    which     will    provide    the; 

(3)  8000    sq.    yds.    compact    original  '  facilities  required  for  placing  In  op-  : 
ground ;  !  eratlon  at  the  power  house  a  second  I 

(4)  700   cu.    yds.   structural   excava-  j  generating  unit  (capacity  16,667  kva)  j 
tion ;  ;  and   the   construction    work   required  ' 

(5)  40  cu.  yds.  ditch  excavation ;  i  to  complete  the  existing  power  house  , 

(6)  31,000  cu.  yds.  imported  borrow;  '  superstructure   to  elevation  2128.0  to' 

(7)  5100  cu.  yds.  imported  subgrade  I  permit  the  future  Installation  of  the ; 
material ;  surge  tanks  for  the  Fort  Peck  "power  i 

(8)  develop   water   supply   and   fur-    development ;    Serial   14.    The   site   of  • 


Cisco,  $406,926.50. 


watering  and  rolling,  levelling  course, 
ballast    and    miscellaneous    construc- 


nish  water  equipment ; 
(9)  1200  M  gallons  apply  water; 
(10)  78  sta.  finish  roadway; 


the   work    Is   on    the  Missouri    River 
at    the   Fort   Peck  damsite,   approxi- 
mately   19   miles   southeast   of   GlaS' 


Sales  Catalog  No.    B-250-46,   for  the  I  (D)  J.  P.  Brennan  and  E.  B.  Bishop,    occomn«nv  hiH»  ♦i^.ow   to    (U)  sggQ    to^g    minimum    aggregate ,  gow,  Mont.  ,in  T.  26  N,  R  41  E..  Mc- 


sale  of  72  5- gallon  galvanized  milk 
cans,  located  at  the  Navy  Material 
Redistribution  Center,  2144  Clement 
Ave..  Alameda.  •  20 


(] 


Orland.  $412,260.75 


road  mix  surfacing; 


I  Cone  Countv. 


Jani^arv  17.  1946 
NOTICE    OF    SALE 

SAN   FRANCISCO.— Until   Jan.   29. 
10    A    M..    bids    win    be    received    by 

the  Navy  Department,  Material  Re- 
distribution and  Disposal  Office.  785 
Market    St.,    San    Francisco   3,    under  j 


uiittuu.   *ti.c.^w.«o.                                       I       j^         Mexico  Prnl#»ot  Mn    <S  91A   (■IA\    '  "*"  ""*  auniiuiug;                                M^one  \jouniy. 

E)  R.    A.    Westbrook.     Sacramento.  |  ,^^^!\ '^^^^^'^^^^  The  work  consists  of  the  removal,  j 

i         $418,333.30.                                                inSiwaiRou^fNo  10  between  ?an^  road  mix  surfacing ;                          I  salvage,    disposal    or    replacement  of; 

1  (F)  Fredricksen  &  Watson  Construe-  ip/  JlV  M«driif    -nArr.ti™-*^^^             ^^S)  205  tons  liquid  asphalt  SC-S  road  !  certain    specified    existing   temporary  I 

tion  Co.,  Oakland.   $432,578.                Sle    tL  nroiSs^d  Xi  wlfi  ?Jn«^5  i  "^"^  surfacing;                                    ! covers  or  bulkheads:  the  reconstruc-  I 

j     Unit      prices      will      be      published  j  ^    gradtag     mlnVr  Tmlnree    strie    '  ^"^  ^^  ^°°^  "**"*  dasphalt  SC-2  prime  I  tion    of   and    placing    In    saUsfactory  ' 

I  shortly.                                                  •     21  I*   _       otip  2'nn  HT«in  r.or,r^i-^*«ro„H  i?tli  '  coat ;                                                         operation    an     existing    government-! 

I                             i  Sdge.  waL^lnTand  ?omn^  'SveCi  '  ^^'^  '^  *^"-  ^^'-  f '^^  ^  ^'''^^  ''■    ^^^^  -""«^«  -»^^^  P'^^  ^'  *P- 

course   bRMa^t   hu,.minm,«tnrr!l^^^^^^  ment  Concrete  structures ;                 proximately    80    cu.     yds.     per    hour! 

January  17.  1946      \^Zi!inl^'^nT'J^i':^.T^^^^                         i  ^]^\  ?f  Ibs^  bar  reinforcing  steel ;        I  capacity ;    placing   all   specified   rein-  j 

(17)  15  each  monuments;  [forced    concrete   work;    grouting  and  ( 

(18)  16  each  culvert  markers ;  |  pressure   grouting   in   the   Fort  Peck  j 

and  main  ; 

installa-  j 

(20)  134  lin.  ft  salvage  existing  pipe  |  tion  of  two  butterfly  valves   In  Nos.  i 


Sales   Catalog   No.    B-251-46   for   the|Macco  Construction  Co..  Freight  and  ;  *^°^P^°y  *'^^^- 


BIDS   OPENED  -surfacing  and  miscellaneous  construe 

SAN     MATEO     COUNTY.     Calif.—  j  "°°-  ^^'^'J/f*  ^^^^^  ^^^  '^^  ^^  *<= 

Macco  Construction  Co..  Freight  and  ;  *^°|l^?ai      snpoifjpnfinno        i«.i„^»««  ^  ^^^^  ^^^  "°-  ^^-  ^^-in-  reinforced  con-  j  power  house  penstDck  area  1 
sale  of  100  net  tons  salvable  lumber  ,  Ferry  Sts..  Oakland,  at  $281,956,  sub-  'schedules     n?o^o«fi    1™=    inn    5^^^  ^^^^^  P*P«'  standard  strength;        1  control  shafts  Nos.  1  and  2; 

and  beam.s,  weathered,  in  various  di-    mitted    low    bid    January    16    to    the    ^r^^tf^ri:„J^''^^^^^^^^°r^^^^^^    con-      -      

mensions  and  lengths,  located  at  the    State    Division    of    Highways.    O.   T.    ["^^^^  ;3%;"°7Panled  ^^ 
National    Cemetery     Property    ad ja-  ;  McCoy,  state  highway  engineer,  Pub-  i  t^°i^'  „^1i^P^''*^*''^°^^-f.^*°°»  '^ 


Personnel   Depot.  San   Bruno. 


20 


En^ine€ring  Sec^on 


•  these    contracts    are   available    from 
structural    steel    overcrosslng    to    be  !  1^^^,^*'°^®  ""^"^  HP°°  f 

rnnBtn.rtivl    nvpr  Rnv   .qhnrp   FVo-wav  ! '^^'^^t^OO*!    P'an    Sheets, 


cent  to  the  U.  S.  Naval  Advance  Base  ;  He    Works    Bldg.,    Sacramento,    for   a  ;  fuTuhr^^^l  r^TftZ.  ,.^^  ..     ,  .0. 

D^_ ^1    T^^^f     eo„     n.^.r,r.        .  vo     Btmir+nral      ntP*.!      nvprnrnaalno-     tn     Ha  '  ^'^e   ^DO^e   Off Ice  UpOU    payment   Of  $2. 

cross-section  ^  ^g)  (George  E.  French,  Vlsalla,  $75,-  i  penstock  area 


constructed  over  Bay  Shore  Freeway  I    , *       ^ 

at    Peninsular    Ave.    In    the    City    of  i  ^^***^    "^    J"*«s    diagrams    available 
o»«  Tk>r»*»«  ,for$.25each 


San  Mateo, 
i      Work  Involves: 
{  (1)  800  c.y.  struc.  excav.; 
I  (2)  1,600    c.y.    Class    A    portland    ce 
ment   concrete ; 


I 


NEWS  INDEX 

For  convcniant  refereno*,  new* 
reports  In  this  section  are  daael- 
fled  aa  foltews: 

Bridges    „._..,____: 21 

Oredoing,  Harbor  Works  and 

Excavation  22 

Canals     .,,_^ 2S 

Str(»«t    Lighting    System   M 

Machinery  and   Equipment  2B 

Railroads       26 

Traasury    Department  27 

Fire    Equipment  .^^ — , 28 

Streets  and   Highways  22 

Reaervoira  and   Dam*  SO 

Plp«   Lk^ew  and   Welle 21 

Sewers   and    &«vvage  DIepoaal 

Plants Sa 

Waterworks 2S 

Parks  and  Playgrounds  24 

Tunneie ,  28 


January  17,  1946     ,         -„„ 
BIDS    WANTED  I    „    ^28. 

PORTLAND.   Ore  —  UnUl  Januarvr^^  ^    Henry  Harris,  Berkeley,   $82 
!?!  J^OOO  lbs.  furnish  struc.  steel;  .gg.  1:30  P   l^  t?e  Bonneville  Po^  !         ''""'^ 


culverts.  ■  i  and  2  penstocks,  respectively ;  fur    . 

Total  bids  were :  ;  nlshlng   and    installing   the   specified  | 

(A)  W.    C.     Railing,    Redwood    City,  i  portion    of    the   structural    steel    and. 

$70,408.25.  I  reinforced     concrete    deck     over    the  j 

Installation  of  a  20,-  ; 
989.50.  1 000  hp    waterwheel  turbine   and   its  i 

*»' ,  (C)  Phoenix    Construction    Co.,   Bak- :  associated     hydraulic     governor;     in-' 
I  ersfield,  $77,090.50.  'stallatlon  of  reinforced  concrete  foun- 

(D)  Mllo   A   Brown,   Palo  Alto,  $82, 


152.95. 


(4)  1,632,000  lbs.   erect  do; 

(5)  11,500   lbs.   cast  steel; 

(6)  20,000     lbs.     cast 
treads ; 

(7)  12,864  l.f.  furnish  cone,  piles; 


datlons  for  a  16,667  kva  (15,000  kw.) 
I  AC  generator  and  furnishing  only 
;  the     services    of    an    overhead    type 

crane    operator    during    the    erection 


I  Administration,  P.  O.  Box  3537,  Port- i  ^^^  Louis   Biasottl  &   Son,   Stockton,  i  of    the    generator    by    the    generator, 
iland,    for    the    clearing    of    approxl- i         $84,490.25.  i  manufacturer;  Installation  of  two  13.8  i 

iron     stairway  I  njj^jgiy  g^  ^^^jj^g   ^^  right-of-way  for '  ^^^  Combs    Bros.,    Bakersfleld,    $94,-jkv.  swltchgear  cubicle  units  and  in- 
the  Chehalis-Olympla  230-Icv.  trans- '  ,„,^.???^"    „  .„  „  | stalling     miscellaneous    steel     stAic- 


(8)  268    each    drive    concrete   piles;      tmnntiM    tho  wrw,.ir  i,.,,^i i      -^ 

,(11)  352   l.f.  pipe  handrail; 
j  (12)  1,920  If.   steel   railing; 
:  (13)  lighting  equipment; 
i  (14)   misc.   Items   of  work. 

Total  bids  were: 
I  (A)  Macco    Construction    Co.,    Clear 
water,  $281,956. 


mission  line  tn  L«wls  and  Thurston  I  ^^^  Volpa  Bros..  Fresno,  $96,373.  j  tures,  tanks,  valves  and  piping,  and 
counties.  The  work  Involves  clearintr  :  ^^^  Brown,  Doko  Sc  Baun,  Pismo  j  construction  of  certain  specified 
^  v.^,..^,  ^^-           Beach,  $96,996.  equipment   and  structures.  All   work  j 

;  move"  all   obstructions,    build"  access  '  ^''^^  "^-    ^"    Haddock,    Ltd.,   Pasadena,  '  to  be  completed  by  January  1,  1947. 

i roads,   road  structure  and  gates  and'         $104,716.50.  'Bid  bond  for  20%  to  accompany  bid. 

I  dispose  of  all  cleared  material  •    In-  :  ^^^  Guerin  Bros.,  $118,145.50.  {  •     30 

■vitation  No.  3536.  Plans  may  be  ob- I     ^"'*     prices      will     be     published  i  • 

I  talned    upon    deposit    of   $5   with    the  ',  ^^^o^ly.  •     2»  ' 

!  agency.  •    29  


I 
Sant 


January   17.  1946 


(B)  Clinton     Construction     Co.,     —  ,  „.^«    ^„^,..-^ 

Francisco,    $283,177.  '  ^'il^  °^,^^^°  i 

Soda  &   Son,   Oakland.   $286,- i  ,  TEHAMA     COUNTY,     Calif.  -  Oil- j 

fields     Trucking     Co.     and     Phoenix 


(C)  A. 


January  17,  1946 
BIDS   OPENED 

SAN  JOAQUIN   COUNTY,   Calif. 


January  17,  1946 
IPREPARINQ   PLANS 
:      PORTERVILLE,  Tulare  Co..  Calif. 
!  — Engineer    Irvln    H.   Althouse,    Por- 
;  tervllle,  Calif.,  is  preparing  plans  for 


80 


«v»8A                                                             "«'a8      xrucKing     ^o      ana     j-noenix  I M"   ^    ®    Construction   Co.,   322  Elks' i  *^*  ^andalla  Irrigation  District.  Por 
530.84.                                                           ■  n>       Z.     ^;      ^*    .,V,  ■  ^   .        r                 '  Blrie-    ^tfwlrtnTl   o t  «H79  fitin «   ...K^ii-    Uervllle,  for  divertmg  dam  extensions 
I  (D)  Peter  Kiewlt  &  Sons,  San  Fran-  !  Constr^  Co..  Box  751    Bakersfleld.   at  ;  fe^^iow  Wd  jJn    16  to  S^T«  nVvlTlon  I  estimated  cost  $6000 
I         rlsrn    S2Rfi718  /  $508,837.32    submitted    low    bid    Jan-    '®"  '°^  '"<*  •'*"•  *®  *°  State  Division;  ' 

1  (E)  Guy'  F.  Atkinson  Co..  San  Fran-  :  uary    16   to    State   Division    of    High-  ,  ^'^f  SX^er'' P^ubflf  °.^or£'*BlS'  ^  J^nu'^ry  17,  1946 

I  Cisco,   $289,513.80.  I  ^^Vf •    «     T^    McCoy.    S^ate   Highway    J»y«°^^^  PLANS 

1(F)  Carl   N.   Swenson  Co.,  San   jose,  '  Engineer.   PubUc   Works   Bldg.,    Sac-    Sacramento^^    i,^Lo    !^    ,     ^^  ♦  ^i      NEVADA  CITY.  Nevada  Co..  Calif 

ramento,     for     about     7.1     miles     ^^  ;  eight-tenths    miles    in    length    to   be  ^^.^''^'-^-^-^  ^.^x  *,  iiovi^io.  v.u.,  v.»i**, 

length    to    be    graded    and    surfaced  1  &™<ied  and  paved  with  portland  ce 


$296,434.20. 
(G)  Robert  McCarthy  Co..  San  Fran 


21— 


BRIDGES 


(H)  M.    &    K.    Corp..    San    Francisco, 


Engineer  E.  W  .Wren,  Nevada  City, 
is    preparing    plans    for    the    City   of 


Cisco.  $297,554.96.  |  -J^^  P'^*  mix  surfacing  on  cement    grVnTSo8'sda^^^S^"^^n•  ^  Ne^dr^t^y  ^for  \  ^;ese7;i,ir ; 'istl 

-  '  treated  base,  between  six  miles  north    '*^-    *"**    Mossaaie,    m    San   Jo&qum  -i 


January  15,  1946 
CONTRACT    AWARDED 


,  $397,776.20.  .  *      a,  u 

j  $297,965.  j 

1  (J)  George  Pollock   Co.,   Sacramento,  ; 


of  Red  Bluff  and  Shasta  County  line  i  County. 

~  "  ~  The  work  involves: 

(1)  30  cu.  yds.  remove  concrete; 

(2)  203  sta.  clearing  and  grrubblng; 


mated  cost,  $10,000. 


I 


30 


$304,975. 


SAN  FRANCISCO.— Chaa.^Har-  |  (K)  S.  J.   Amoroso  &   Son   Construc- 

*" " *'     '"'  tion.  San  Francisco,  $306,875. 

(L)  Fredricksen  &  Watson  Construc- 
tion Co..  $31,440.60. 
Works.    Room    282   City   Hall,    under  ;  (M)  J.  H.   Pomeroy,  Inc.,   San  Fran- 


ey.  625  Market  St.,  at  (1)  $0.35,  (2) 
$1,  (3)  $2,  total  $4824,  awarded  con- 
tract   by    the   Department    of    Public 


Spec.  No.  20033  for  Improvement  of 
36th  Ave.  (west  one-half),  between 
Noriega  nad  Ortega  Sts.  22 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


Cisco,  $320,450 
(N)  Harry  J.  Oser  and  Joe  Gerrick, 

San  Francisco.  $322,350. 
(O)  Earl  W.   Heple,   San   Jose,   $323,- 

766.20. 
(P)  E.    W.    Elliott   Construction    Co., 

San  Francisco.  $332,973.76. 
(Q)  Pittsburg-Dea    Moines    Steel   Co., 

Mountain   View,  $334,436.20. 
Unit      prices      will 
shortly. 


Work  involves 

(1)  340  c.y.    remove   concrete; 

(2)  54    acres   clear   and   grubb ; 

(3)  35.000  sq.   yds.  compact   original 
ground; 

(4)  436,000  c.y.    rdwy.   excav.; 

(5)  204,000  tons   Imported   borrow, 

(6)  4,900  c.y.  struct,   excav.; 

(7)  2,300  c.y.  ditch  and  channel  ex- 
cavation ; 

(8)  2.100.000  sta.   yds.   overhaul; 


(3)  14,500  cu.  yds.  roadway  excava 
tion; 

(4)  1000  cu.  yds.  ditch  and  channel 
excavation ; 

(5)  1100  cu.  yds.  structural  excava- 
tion 


31— PIPE  LINES  &  WELUS 


(9)  develop   water   supply    and   fur- 
nish water  equip. ;  ' 

(10)  15,000  M.  gals,  apply  water;  i 

(11)  395   sta.   finish    rdwy.;  j 

(12)  34,000    tons     min.    agg.     cement  ! 
treated  base ; 


January  17.  1946 
CONTRACT    AWARDED 

TERRA  BELLA,  Tulare  Co.,  Calif. 

— -Roscoe  Moss  &  Co..  127  E.  Ingo  St.. 

(6)  54.700  cu.  yds.  imported  borrow,    Tulare.    Calif.,    at    $10,739.    submitted 

type  A;  I  low   bid   and    was   awarded   contract 

J    (7)  278.300  cu.  yds.  imported  borrow, ,  by    the    Terra   Bella    Irrigation   Dis 


type  B ;  [  trlct.  E.  H.  Robinson,  secretary,  Terra 

(8)  10,000  sq.  yds.  compact  original  i  Bella,  for  drilling  of   a  well   not   to 
ground ;  ■  exceed    1500  feet  In   depth   and   f ur- 

(9)  develop  water   supply   and    fur-jnishlng  casing  therefor.  31 
nlsh  water  equipment ;                       '                             • 

(10)  16.200  M  gallons  apply  water;        i  January  17,  1946 


K^^^^iYKHoKaH     113>  12,600   bbls.    of    portland    cement  I  (ID  203  sta.  finish  roadway:                   jPREPARTING   PLANS 

De     puDusnea  i           treated   base;                                       (12)  30,500  tons  untreated  rock  base;  |     MT.  SHASTA,  Siskiyou  Co.,  Calif.— 

j  (14)  95    tons    asph.    emulsion    curing    (13)  65  tons  liquid  asphalt  SC-2  prime  ;  Engineer    Albert    Parrott.    Yreka.    is 

I           seal;  coat  and  penetration  treatment;    preparing  plans  for  the  City  of  Mt 

oo         rkDCTW^IMr-     UADnrkD   '  <^^^  ^O   tons    liq.    asph.    MC-2    prime    (14)  10  cu.  vds.  sand  prime  coat;             Shasta  for  the  construction  of  10-in. 

^^ LltvLLFVill^V*,   ri>VlvoV^I\  I           coat;                                                       I  (15)  55  tons  asphaltle  emulsion  armor  j  spiral  welded  pipeline;  estimated  cost, 

WORKS,    EXCAVATION       '  (16)   l.lOO  tons  pave.  asph.  plant  mix  eoat,  paint  binder  and  seal  coat;    $14,250.                                                        31 


surfacing ; 
(in  17,000  tons  min.  agg.  plant  mix 
surf,   base  course ; 


(16)  750  tons   screenings  armor  coat  i 
and  seal  coat; 


January  17,  1946  . 

BIDS   OPENED  j  surf,   base  course;  '(17)  2300    tons     minimum    aggregate 

SAN    FRANCISCO.— The  following  .  (18)  6,200   tons    min.    agg.    plant    mix'  plant  mix  surfacing; 

bids  were  received  January  9  by  the]  surf.,  surface  course;  |  (18)  115    tons    paving    asphalt    plant 

Board  of  Park  Commissioners.   Paul  ;  (19)  125  tons  liq.  asph.  RORC-5,  seal!  mix  surfacing; 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PIJ\NTS 


N.  Moore,  Secretary,  McLaren  Lodge, 


coat; 


i  (19)  560  Un.  ft.  raised  bars; 


Golden    Gate    Park,   for    replacement  I  (20)  825    tons   screenings.    seSLl    coat ;  j  (20)  9675    cu.    yds.    portland    cement 

of  piles  at  Yacht  Harbor,  San  Fran-  I  (21)  650  c.y.  Class  A  portland  cement!  concrete  pavement; 

Cisco:  '  concrete  structures;  1(21)  7000  each  tie  bolt  assemblies; 


FOR  SALE 


M.  B.  McGowfiLU,  Inc..  625  Market 
St.,  (a)  $2.76  l.f.:(b)  $2.76  l.f.;  (c) 
$2.76  l.f. 

Ocean  Constructors,  (a)  $6.30;  (b) 
$6.60;    (c)    $.90.  •         •  22 


25— MACHINERY  AND 
EQUIPMENT 


January  17,  1946 


NEW   &   RECONDITIONED 

DIMENSION   LUMBfiR 
TIMBERS,    waiiboards,    pluin!jinjr. 
pipe.   miUwork.   and  other  building 
materia'.^.    SALE  PRICES.    Large 
itockai  of  "hard  to  Kft'*  items. 
Wire,  write,  or    phone 

CLFVFLAM)   WRECKING   CO. 
2900  Third  St.       -       VAIencia  4977    secretar>-.  Capitol   School   Bldg.,   14th 
— —     St.,  between  H  and  I  Sts.,  Modesto, 

70- ft  STEEL  TOWER,  28  M  gaL  Calif.,  rejected  bids  submitted  Jan- 
RIBDWOOD  TANK  and  two  6«-in  x  uary  7  for  the  purchase  of  two  56- 
24-ft    X    A -In.    STEEL   PRBSSURB    passenger  school  busses.  25 

TANKS  to  be  sold   as   one  unit   Lo-  |  » 

cated  In  San  Francisco.  Must  be 
removed  at  once.  Sacnfica  Write. 
'phone     or     wire     for     mformatlon. 

CLEVELAND     WRECKING     CO. 

2800   Third    Street.    San    Francisco 
VAlencia  4977  (tf) 


(22)  140  c.y.  Class  B  portland  cement  i  (22)  35  cu.  yds.  class  A  portland  ce- 


! 


ment  concrete  structures; 


January  17,  1946 
BIDS   WANTED 

■  SAN  FRANCISCO.— UnUl  February 
18,  11:30  A  M..  bids  will  be  received 
I  by  the  Department  of  Public  Works, 
j  Room  282  City  Hall,  for  the  construc- 


(28)  21  cu.  yds.  portland  cement  con- '  tion  of  Scott  St  sewer  system.  Sec 


Crete  curbs; 


itlons   BC   and   AD,   on    17th,   Church, 


(24)  9  cu.  yds.  portland  cement  con-  j  14th,    Sanchez   and   Stelner   Sts..    be 

tween  Treat  Ave.  and  Waller  St 
'  Plans    and    specifications    may    be 
obtained  from  the  office  of  City  Sngi- 


crete  sidewalks; 
(25>  30  each  monuments; 
(26)  200  lln.  ft  guard  railing; 


I  struct   existing  property  fences 

j  (29)   192   l.f.   12-ln.  reinf.   cone,  pipe; 
BIDS   REJECTED  (30)  2.634  If.  18-lnch  do; 

MODESTO.     Calif .  — Modesto    CltyUsi)  789   l.f.   24-lnch  do; 

Board   of    Education,    E.    D.    Abbott,!  (32)  516  l.f.   36-lnch  do; 

do; 
cone. 


I  January   17,  1946 

BID    OPENED 

SAN  MATEO  COUNTY,  Calif.— L. 
C.  Smith  at  $10,795  per  hour  tcom- 
blned  rental  and  maintenance)  $12.89 
overtime  and   transportation  at  cost, 

_—— submitted    only    bid    January    15    to 

350.000  Bm.  Good  Used  Douglas  Fir  the  Department  of  Public  Works.^ 
Lumber,  3x8,  3x10.  3x12.  4x12,  6x12,  Division  of  Highways.  J.  H.  Skeggs. 
8x8.  10x10.  10x12,  12x12.  12x16.  Tim-  District  Engineer,  2001  Van  Ness 
bers  8  ft.  to  60  ft  in  length,  all  in  Ave..  San  Francisco,  for  rental  of 
very  good  condition.  Address  FRED  ;  one  l^i-cy.  shovel  equipped  v.-ith 
J  MAURER  &  SON.  'phone  1585  or  ;  dipper  sticks,  for  approx.  100  hours 
Box   121,  Eureka.   California.  \  of  work  in  San  Mateo  County. 

[ I     It  was  previously  reported  no  bids 

SPRAY    BOOTH.    8x7    ft,    with    2    had    been    received.  •     •  25 

FANS  and  MOTORS.  CHEAP.  PhMie  ,  *" 

EXbrook  1513.  to  1/22/46  i 


FOR  RENT 


29 —    STREETS  AND 
HIGHWAYS 


CLEVELAND  TRENCHER  fully 
•perated.  F.  R.  Archibald.  LOck- 
haven  81792.  • 


I  Jaiiuary  17,  1946 

BIDS   WANTED 
NEW  MEXICO.— Until  January  26, 

10  A.  M.,  bids  will  be  received  at  the 

5-yd.  DUMP  TRUCKS  for  hire.  All  office  of  F.  G  Healy.  state  highway 
late  model,  fully  maintained.  Call  engineer,  Capitol  Bldg..  Santa  Fe, 
HEmlock  1669.  N.  M..  for  highway  Improvements  in 

La6-17-18-21-22/46  ,  various  counties  as  follows : 

^ ^ New   Mexico  Project  No.  FI-8   (6)^ 

DUMP  TRUCKS  for  rent  Cleanup  I  located  in  Santa  Fe  County  on  U.  S. 
(General  Hauling.   Call  ATwater    Highway  Route  No.  85,  between  Santa 

to  l/n,  '46  Fe  and  Canoncito,  approximataljr  7.687 


cone,  curbs  and  gutters; 

(23)  50  each  monuments; 

(24)  393    each    culvert    markers    ana  i 
guide  posts; 

(25)  7.2  miles  new  property  fence; 

(26)  8  each  drive  gates ; 

(27)  1   mile  remove  and  salvage  ex- 
isting fence; 

(28)  0.864    mile    remove    and    recon-  j  existing  guard  railing; 

j  (28)  110    each    culvert    markers   and 

guide  posts ; 

•  (29)  0.6  mile  new  property  fence,  type 

!  A; 

1  (30)  0.7  mile  new  property  fence,  type  j  Until    February    5.    8:05    P.    M..    bids 

(S3 1  56  l.f.    48-inch  do;  |  B;  (will  be  received  by  the  Alameda  City 

(34)  444    l.f.    36-ln.    reinf.    cone,    pipe  j  (31)  2  each  drive  gates;  j  Council,     City     Clerk's     Office,     City 
siphon;                                                   |  (32)  0.6  mile  remove  and  reconstruct  i  Hall    for  the  con.<rtruction  of  a  storm 

(35)  808  If.  18-ln.  CMP,  16  gauge ;  existing  property  fences ;  I  sewer   on    west    side    of    Everett    St 

(36)  28  each   spillway  assembhes;        5  (33)  130   lln.   ft   8-in.   CMP,   16-gage ;  i  f rom    Blandlng    Avehue    to    the    es- 

(37)  84  l.f.  salvage  existing  pipe  cul-  j  (34)  398    lin.    ft    12-ln.    CMP   down-  1  tuar>-. 

drains,  16-gage;  j      pians   and   specifications   available 

(35)  900  lln.  ft  18-in.  CMP.  16-gage;  :  from    the    office    of   the   City    Engl- 

(36)  24   lin.   ft   24-ln.   CMP.   14-gage;  ;  oeer,  Citv  Hall,  Alameda. 

(37)  176  lin.  ft  48-ln.  CMP,  12-gage;  1     Work   involves: 


(27)  160  lln  ^ft  move^and  reconstruct  1  neer   Ralph    Wadsworth,    City    Hall, 
'--"'  '       •"    -  upon  deposit  of  $10.  •     82 

January  17.  1946 
BIDS  WANTED 
ALAMEDA.    Alameda   Co.,    Calif.— 


verts; 

(38)  66,000  lbs.  bar  reinf.  steel; 
(89)  27   each    precast   concrete   ditch 

gates ; 


manhole     frames     and 


(40)  3   eadh   36-ln.   concrete   manhole '  (38)  142    lin.    ft    24-in.    CMP    siphon, 

14-gage; 

(39)  6  each  field  Joints  for  siphons; 

(40)  6  each  spillway  assemblies; 

(41)  1  each  drainage  gate; 

(42)  1  each  slide  headgate; 

(43)  90  lin.   ft   salvage  existing   pipe 
culverts ; 

i  (44)  90  lln.  ft  relay  salvage  CMP; 


units; 

(41)  3     each 
covers; 

(42)  12  each  ruby  reflectors. 
Total  bids  were: 

(A)  Oilfields  Trucking  Co.  and  Phoe- 
nix ConstT.  Co.,  Bakersfleld.  $508- 
887.32. 


(B)  Larsen  Bros..  Sacramento,  $536,-  ,(45)  6300  lbs.  ha.T  reinforcing  steel; 


138.50 

(C)  E.  B.  Bishop,  Orland,  $543,993.86. 

(D)  A.  Telchert  A.  Son,  $546,306. 

(E)  R.    A    Westbrook.    Sacramento, 
$555,277.30. 

(F)  Parish  Bros..  Benicia,  $558,692.55 


(46)  12  each  ruby  reflectors; 

(47)  engineer's    office    and    appurte-  1 
nancea  j 

Total  bids  were:  1 

(A)  M.  J.  B.  Construction  Co.,  Stock-  ' 
ton,  $372,835.75. 


(1)  324  l.f.   21 -in.   RCP  storm   sewer. 
standard  strength; 

(2)  52  l.f.  21-ln.   do.  extra  strength; 

(3)  160  If.  6-ln.  VCP  sanitary  sewer 
pipe: 

(4)  92  l-f.    12-in.   RCP   storm   drain.  I 
extra   strength ; 

(5)  1  reinf.  concrete  catchbasin,  ac- 
cording to  sketch  1 ; 

(6)  2  do,  according  to  sketches  2.  1; 
(7>  1    reinf.    concrete   headwall  and 

spillway; 

(8)  600  sq.  ft.,  Portland  cement  con- 
crete sidewalks.  3 -in.   Qiick  ; 

(9)  100  sq.  ft,  do.  6-in.  thick 


(10)  50  If..  Portland  cement  concrete 
(G)   E.  W.   Elliott  Constr.  Co.,  S.  F.,  :  (B)  Predrickson  A  Watson  Construe-  curbing; 

$587,691.75.  tion  Co.,  Oakland.  $410,297.79.  (11)  120  sq.  ft  portland  cement  con-  t 

(H)  Guy  F.  Atkinson  Co.,  San  Fran    (C)  Louis   Biasottl   A  Son,    Stockton,  crete  gutters; 

Cisco,  $590,996.05.  j         $416,225.80.  !  (12)   10  c.v.  plain  concrete  street  base 

(I)    Fredericksen   &   Watson    Constr.    (D)  A   Teichert  &  Son,   Sacramento,  j  (13)  12   tons   tjrpe   B   asphaltic   cone. 

Co..    Oakland,    $629,007.75.  j  $421,050.  I  gutter   and   street    resurfacing; 

(J)    Roades    Bros,   and    Shofner.    L.os  I  (E)  Marshall  A  Hanrahan,  Redwood  '  (14)  42  l.f.  removal  of  cast  iron  arch 

Angeles,  $688,369.20.                             j         city.  $433,202.40.                                    1           culverta.  •        '  82 

(K)     Utah    Constr.    Co.,    San    Fran-  ,  (F)  Charles    L    Harney,    San    Fran-  !  


Cisco,  $710,244. 
(L)    Guerin  Bros.,   South  San   Fran- 
cisco.  $710,962. 
Unit  prices  will  be  given  shortly. 


Cisco.  $446,813.43.  January  17,  1946 

(O)  Gunnar   CorporaUon,  Paaadena, ,  LOW  BIDDER 

f480.38&8a  !      SANTA    BARBARA,    Calif.— A.    C. 

Unit      prices     will      be  published  I  Dinsmore  and  J.  L.  McCoy,  909  Car- 


January  17,  IMS 
COMPLETING  PLAN8 

WELLS.  Elko  Co.,  Nev.— Plan*  as* 
being  completed  for  the  City  of  Wti.sj 
for  the  construction  of  steel  water 
mains:  estimated  cost  $9500.  SS 


Bid  Op 


Scbedlule 


Bid  Openinf   Date 


Project         Location   of  Project       Noted  In  Issue 


BUlLt>ING  CONSTRUCTION 


-17  Store  Building  (Griifam)  San  Francisco 

-17  Install  PartiUons  ((5ovt)  San  Francisco 

-17  Alter  and  Add  to  Building  (Monogram >     San   Francisco 
'10  J*"*P°™n^  Alterations  (CJovt.)  San  Francisco 
-18  Garage  and  Auto  Sales  Bldg.   (McAllister)     Burlingame 
-18  Painting  (FWA)  Las  Vegas,  Nev. 

-19  Interior    Painting    (FWA)  Ran   Francisco 

-20  Stoker    (FWA)  Ellensburg,   Wash. 

'«!  ^*'"tlng    (FWA)  Marvsville 

-21  Painting  (FWA)  ClarVmont 

-21  Alter  Hospital  (City)  San  Francisco 

-21  Apartment  Building  (Danforth) Oakland 
22  Install  Electric  Feeders.  Etc.   (City)     San  Francisco 


San  Francisco 

Altadena 

Pasadena 

Napa 

San  Francisco 

San  Francisco 

Corona 


-22  Repair  Warehouse  (City) 

-22  Fire  Station  (Co) 

-22  Painting  (FWA> 

-22  Airport   Building  (Ci^unty) 

-23  Elevator  Repairs  (G^t.) 

-23  Painting,  Etc    (Govt) 

-24  Alter  Hospital  (Navy) 

-24  Nurser>-  and  Residence  (Sharpe- Knight)     San  Francisco 

-25  Add  and  Alter  Facilities  (Navy)  San  Diego 

-25  Warehouse  (DIst)  Richmond 

-26  Hospital  Bldg.    (VetK'  Admto.)  Grand  Junction,  Cola 

-28  School  Building  (Dlst)  Dos  Palos 

-28  Sell  Mill  (Govt)  Salinas 

-28  Construct  Buildings,  Etc.   ((5ovt.)     Boise  Project  Idaho 

-28  Mezzanine  Offices  (C)akland  Port  Commission)     Oakland 

-29  Painting,  Etc.   (Navy)  Crows  Landing 

-29  Ward  Buildings  (State)  Stockton 

-29  Wire  Mesh  Partitions  (Govt)     Honolulu.  T.  H. 

-30  I^boratorv    Bldg.    (NACA) 

-30  School  AdiJltlon   (Dist.) 

-30  Alter  Ho-spltal  (City) 

-31  Grain  Elevator  (Tulana  Farms)Worden,  Ore. 

-31  Building  Conversion   (Nav^O       San  Francisco 
2-  1  School  Addition   (Dlst) 
2-  4  Add  to  School  (Dist.l 
2-  5  Warehouse  (State) 
2-18  Steel    Partitions    ((Soivt  ) 
2-19  Bond  Election   (Dist.l 
2-27  Addition  to  School  (jjlst.) 


Moffett    Field 

Salinas 

San  Francisco 


Fair  Oaks 
Coachella 
Sacramento 
Denver,   Colo. 
San  Jose 
Downey 


1-16 

1-14 

1-10 

1-14 

1-14 

1-  4 

12-28 

12-28 

12-28 

1-  4 

1-  9 

i-n 
i-u 

1-  9 

1-  4 

1-15 
1-  • 
1-11 
1-  9 
I-IO 
1-  t 
1-  4 
1-  4 
1-  S 
1-  • 
1-  • 

1-ie 

1-16 

1- 1 
u-se 

1-  8 
1-15 
1-14 
12-27 
1-  T 
1-  T 
1-10 
1-16 
1-  8 
1-  T 
1-16 


MISCELLANEOUS  SUPPLIES   AND   MATERIA13 


-17  Flashlights,  Etc.   (Govt)  San  Francisco 

-17  Brass,  Ets..    Sale    (Nav>)  San   Francisco 

-17  Canvas   Radio  Covers    (Navv)    San   Francisco 

-17  Install  Fluorescent  Fixtures.  Etc.   (Govt.)     San  Francisco 

-18  Radio  Repair  Parts    (Govt.)        San  Francisco 

-18  Sale  Elec.  Switches  rNav>') 

-18  Asphalt  Kettle  «3ovt.) 

-18  Asphalt,  Etc.  (State) 


-21  Manila  Covers  (Govt, ) 

-21  Window    Shades.    Etc. 

-21  Gasoline,  Etc.  (City)! 

-21  Grass  Seed   (City) 

-22  Transformers,  BJtc  (Dist) 

-23  Transformers,  Etc.  (Govt) 

-23  Grate  Valves,  Etc.  (Dlst.) 

-24  Transformers  (DistV 

-25  Venturl,  Etc.   (City) 

-25  Manila  Rope   (Govt)! 

-25  Linoleum   (City)  ! 

-28  Pig  Lead   (City) 

-28  Radio  Repair  Parts   (Govt.) 

-28  Radio  Repair  Parts   fGovt) 

-28  Metal  Shoe,  Etc.   (Govt) 

-29  Radio  Repair  Parts  (Govt) 


San   Francisco 
San  Luis  Obispo 
Sacramento 
San  Francisco 
(Govt)   San  Francisco 
Burlingame 
San   Francisco 
El  Centre 
Shoshone  Project 
Oakland 
Oakland 
San   Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
San   Francisco 
San  Francisco 
San   Francisco 
San  Francisco 


29  Storag^e   Cases    (Govt  ) 

-30  Transmission  Line,  Etc.  ((3ovt)San  Francisco 
2-  1  on  Circuit  Breakers,  Etc.  (Govt  )     Redding.  Etc 
2-  1  Rulers.  Folders  (Govt.)  San  Francisco 


1-  S 
1-  « 
1-  8 

1-16 
1-  8 
1-  8 
1-15 

•  1-15 
1-15 
1-  8 
1-  T 
1-11 
1-  4 

12-U 
1-11 
1-11 
1-11 
1-14 
1-18 
1-16 
1-10 
1-15 
1-10 
1-15 
1-11 
1-15 
1-  S 
1-10 


STREETS,  ROADS  AND  HIGHWAYS 

1-18  Improve  58th  St.  (City)  Sacramento 

1-22  Improve  Park  (Co.)    "  Bell  Gardens 

1-22  Improve 'Park  (Co.)  '•  Los  Angeles  County 

1-22  Striping  RuiSway,  Etic.   (Govt)  Flagstaff,  Ari*. 

1-23  Repair  Road  (State)  Solano  County 

1-23  Repair  Sidewalks.  Etc    (CJovt)  Santa  Cruz 

1-23  Improve  Ave.    (Citv)  Los  Angeles 

1-23  Highway  and  Bridge  (State)  Helena.  Mont 

1-17  Construct  Streets,  Etc.  ((Jovt)  Davis  Dam  Project 

1-30  Grading.  Etc.  (SUte^  Merced 

1-30  Improve  Road  (Statu-)  Flagstaff.  Ariz. 

2-  7  Overhead   Crossing    i  State)  Los  Angelee  County 

2-  8  Addl.  Paving  (Navy) 

2-13  Grading.  Etc.  (State) 

2-14  Overhead  Oossing  (IState) 

2-14  Overcrosslng  (State) 

2-14  Overcrosslng  (State) 


San   Francisco 
El  Dorado  County 
Los  Angeles 
San  Diego 
Los   Angeles 


1-  t 

12-38 

12-26 
1-15 

12-28 
1-11 
1-  R 
1-16 

13-lt 
1-15 
1-18 
1-  8 
1-  8 
1-16 
1-15 
1-15 
1-15 


BRIDGET  —  TUNNELS  —  HARBOR  WORKS 

EXCAVATIONS 

.  I  

1-18  Bridges    (State)  Oregon  State 

1-23  Steel  Beam  Span  Bridge  (State)     San  Joaquin  County 

2-  2  Friant-Kem  Canal  (Reclamation  Bureau)     Frlant 


1-  8 

12-26 

1-  4 


MACHIWF.RY   AND   EOLfIPMf::fn' 


1-17  <^rane    ''Oovt.  >  Keswick 

1-18  Compression  Connectors.  Etc.   (Govt.)     Central   Valley'   Project 

1-18  Sale  Pump,  Etc.  (City)  San  Francisco 

1-18  Generator  Ret    fNav^.')  San   Francisco 

1-18  Vibrator  Roller  (Dist  )  Dalv  Citv 

1-18  Compression  Connectx)r9.  Etc.  (Govt)     Central  Valley  Project 

1-18  Steel  Partitions  (Redlamation  Bureau)     Earp 

2-18  Bulkhead  Gate  (Reclamation  Bureau)     Odalr.  Waah. 

1-71  Transformers.  Etc.  (Govt.)  Denver    Colo. 

1-21  Dump  Trucks  (City)  Bakersfleld 

1-22  Circuit  Breakers.  Et<ft.  (Govt)     Davis  Dam 

1-22  Dump  Truck.  Etc.  (County) 

1-23  on  Circuit  Breaker  tDist.) 

1-23  Sedans  (Dist) 

1-23  Gate  Valves.  Etc.  (DJst) 

1-23  Power  Operator  Oil   Circuit  Breakers   fCity) 

1-24  Refrigeration  Equipment  (Navy)     El  Toro 

1-25  Ventilating  Equipment,  Etc.  (Govt)     Boulder  Canyon 


Colusa  County 
Oakland 
Oakland 
Oakland 


Los  Angeles 


1-25  Motor  Coaches  (City) 
1-28  Steam  Turbine  (City) 
1-29  Police  Ambulance  (City) 
1-31  Cooling  Svstem  (Smith) 

2-  5  Furnish  Pumpe  (Qoirt.) 

3-  7  Pumps.  Etc.  (Govt) 
2-  8  School  Coach  (Dist)| 
2-13  Span  Bridge  (State) 


San  Francisco 

'Pasadena 

Oakland 

Bakersfleld 

Columbia  Basin  Project. 

Columbia  Basin  Project. 

Inyo  County 

Kern   Cotmty 


12-2« 
1-10 
1-  • 
1-  8 
1-14 
1-14 
1-  4 
1-  4 

13-18 
1-18 

12-18 
1-14 
1-11 
1-11 
1-14 
1-14 
1-14 

12-18 

12-27 

13-  i 
1-16 
1-14 

12-38 
1-11 
1-18 
1-15 


2-18  Structural  Steel  Anchorages.  Etc.  (Govt.)     Central  VaUey  ProJ.    1-15 

WATERWORKS  —  PIPELINES  —  DAMS  —  TANKS 


1-21  Foundation  Work  (Govt.) 

1-24  Reservoir  (City) 

1-24  Reservoir  (City) 

1-24  Water  Svstem  (Dist ) 

1-31  Drining  Water  Well  (State) 

2-  5*  Earthwork.    F.tc.    (Gkrvt) 

2-  7  Spillwav  (Goirt) 

2-  7  Spillway.  Etc  (Dist) 

2-19  Concrete  Water  Tank  (City) 


Priest  Rapids.  Wash. 

Glendale 

Glen  dale 

Lake  Stevens.  Wash. 

Yolo  County 

Central  Valley  Prolect 

Canton  Dam,  Oklahoma 

Canton.  Okla. 

Ritzvllle.  Wash 


1-  4 
1-  S 
1-  1 
1-  8 
1-15 
1-  8 
1-  4 
1-10 
1-18 


SEWER*^ — DISPOSAL   PLANTS^-^  STORM  DRAHfS 
FENONG— PARKS  AND  PLAYGROUNDS 


1-24  Install  Sewers  (Cltyt 
1-29  Drainage  System  (Ntavy) 
1-30  Army  Street  Sewer  (City) 
1-30  Sewer  System  (C^lty) 


Fresno 
Stockton. 
San  Francisco 
San  Francisco 


1-10 


T 


STRErr  LIGHTTNG  SYSTEMS 


29  shortly. 


28  paaterla.   Santa  Barbara,   at   $33,940. 


1-22  Street  Lighting  Svstem  (City)     San  Francisco 

1-22  Powfr   IJn*»    fNIRER-A-)  Sandpoint  Idaho 

2-11  Transmlaslon  Line  (Govt)  Oroville  to  Sacramanto 


1-  9 
1-14 
1-li 


■■4P:*e«"-tss;: 
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THURSDAY,  JANUARY  17.   1946 


iSiriMMig  Permits,  CoMitraicf  si ReccMrdedl  Hlolices; 


BUILDING  PERMITS 


Building  Permits,  ll^OOQ  and 
Over,  Appfied  ror 

8AN  FRANCISCO  COUNTY 


CLASS  C  STORE 

N.   JESSIE  2»7  W.  «TH  ST. 

Owner— Starling  Furnlturt   Co.,    10i» 

Market  St 
Builder  —  Wagner    A     Maxtlnez,     181 

South   Park. 
Architect— Not  Giv*o.  130,000 

(Application  No  S6814) 


ALTER  STORES 
330-40  WEST  PORTALl 
Owner — Owl    Drug   Co.,    857    Mlsstoa. 
Build*r — Loui«  C.  Dunn  Co.,  Monad- 
nock  Bldg.,  Room  Tt9. 
Architect- Not  Given.  $10,000 

(Application  No  86848) 


S.  SACRAMENTO  ST.  160  W.  OF 
GOUOH. 

Owner — Carl  Warden,  Army  and  Kan- 
sas Sts. 

Builder— Nils  B.  Johnson,  2080  Silver 
Ave. 

Architect— Not  Given.  $10,000 

(Application  No  85313) 


ALTER  OFFICES  AND  PLANT 

1563  MISSION  STRBET. 

Owner — Charles  Block,  premises. 

Builders— Jacks  &  Irvine,  ffi20  Mis- 
sion St ;  Hyman.  Appleton  &  Wol- 
ford,  68  Post  St 

Architect— Not  Given.  $8,000 

(Application  No  86384) 


ALTER  FLATS.  $400;  1861-53  Mason    ROOFING,  $176,  1196  Carnson, 


St ;  owner  and  buUder.  Rose  Crisci. 
467  Chenery  St 

ELECTRIC   SIGN,    $300;   IM   CFte- 
rell    St ;    owner,    Gus    Casereto,    IM 
O'Farrell     St;     buUder,     Brumfield 
Electric  Sign  Co,  965  FoUom  St 

ALTER  RESIDENCE,  |140;  430  28tb 
St;  owner  and  builder,  G  A  Fkulk, 
premises. 

BILLBOARDS  (6),  Buchanan  W  60 
N  North  Point,  $45;  N  Irving  bet 
48th  Ave  and  La  Playa,  |M);  SB 
Irving  and  44th  Ave,  |80:  SW  Lsm- 
toa  and  37th  Ave,  $136,  SS  lOtb 
and  Stevenson  Sts,  $45;  NX  IStb 
and  Douglass  Sts,  $45 ;  owner  and 
builder,  Foster  A  Kleiser  Co,  1C75 
Eddy  St 


own- 


D    Hoag;    builder,  Wellnita  4:  De- 
narde,    2207    San    Bruno   Ave.    San 

ROOFING     (4),    930     Shattuckr' $40rlALTSRA?'Tn7sic  .icaa    r»,#««<    «wn 
owner,   8   H   Klrkland.   prem'    2SoT^^„^^^°?S/1500;  Oxford,  own- 
Daoa.    iasa    ownor     1    n   ^uli^~Z.         «"•    ^'^  and    Mrs  GUbert    Cheney;, 


er.   Fall,   prem.;   contractor.    United 
Rooters  Jk  Bldrs,  5922  Telegraph. 


B«alding  P«nnit#,  $1,000  and 
Over,  AtpGmI  For 

ALAMEDA  COUNTY 


OARAGE 

im  UNIVERSITY  AVE.  BERKE- 
LEY. 

Owner — W   Lameroux,   premises. 

Contractor  —  B  Relnlnghaus,  2144 
Center  Street 

Plans  by  H  J  Degenkolb.  fl5,000 

DWELLING 

400    KENTUCKY    ST,    BERKELEY. 

Owner— J  Gerlach. 

Contractor — Henry  Arlan  Constr  Co, 

4142  HJeary   Blvd.    San    Francisco. 
Architect— C  A  Stelner,  2143   Eunice 

Street,  Berkeley.  $14,000 


2 -STORY    FRAME    FLATS    (4) 

N.    LAWTON     W.     46TH     AVE;     N. 

LAWTON    31.8    W    45TH    AVE.; 

N.  LAWTON  63.4  W.  45TH  AVE. ; 

N.  45TH  AVE.  25  W.  LAWTON. 
Owner— F.  E.  Norton,  1470  45th  Ave. 
Builder— E.  D.  Risu.  26-86  16th  Ave. 
Architect — Not  Given.  $7,000  each 

(Application  Nos  85828-31) 


2-STORY  FRAME  RESIDENCES  (2) 
S.    BURLWOOD    98,     123    W    LULU 

ALLEY. 
Owner  and  Builder — Meyer  Construc- 

Uon  Co.,  200  Quint  St 
Architect— Not  Given.  $7,000  each 

(Application  No  85310-11) 


1 -STORY  FRAME  DWELLINGS  (2) 
W.  44TH  AVE.  100,  125  S.  TARAVAL 
Owner     and     BuUder  —   MacArthur 

Building  Co..  S324  Judah  St 
Architect— Not  Given.  $6,500  each 

(Application  Nos  85318-19) 


REPAIRS 

3101  SHATTUCK  AVE,  BERKELEY 

Owner— Marin    Branch,   premises.  ^ 

Contractor— Greg    Studios,    441    High  i     520  6th  St,  San  Jj"tanci8co. 
St.   Oakland.  1  ADDITION,  $100;   8533  Olive  Street; 


Dana.  $282.  owner,  J  B  Waldraw. 
prem;  1526  Blake  St.  $216.  owner. 
D  P  McDonald,  prem;  2817  Stan- 
ton, $134,  owner.  Earl  E  Hunt  2817 
Stanton ,  contractor  on  all  Dillon 
Rfg  Co.  5212  San  Pablo  Avenue. 

OAKLAND 

ALTERATIONS.  $800;  6433  Orov« 
St;  owner,  Ed  Brazil,  prem;  con- 
tractor. John  Militello.  6835  Fre- 
mont Street. 

GARAGE,  1-story,  $660;  3025  62nd 
Ave;  wner.  Hairy  Davis,  premises; 
contractor.  James  A  Ganley,  »56 
Midway   Ave,   San   Leandro. 

ADDITION,  $600,  5471  Cole  Street; 
owner  and  builder,  D  O  Flacs.  5471 
Cola  St 

WRECK  two-story  bldg,  $500;  3027 
Wabster  St;   owner  and  contractor 

5  J  Garbatenko.  3665  Brodenck  St 
San  Francisco. 

ADDN,  $402;  1410  »th  St;  owner  and 
builder,  Essie  Lomax.  2028  Lin- 
den  Street 

SHED,  l-story.  $450;  1639  83rd  Ave; 
owner  and  builder,  Hazel  Penner. 
1639   83rd   Ave. 

OFFICE,  1-story,  $250;  7520  E  14th 
St;   owner  and   contractor.   Hunter 

6  Ramdell,  7508  E  14tb  St 
SIGN,  electric,  $150;   7326  E  14th  St; 

owner,  T  *-W  Cleaners,  premUes; 
contractor,  C  L  Cole,  1610  E  I4th  St. 

SIGN,  electric,  $125;  3623  38th  Ave; 
owner,  C  C  (I^unningbam,  preAiiues; 
contractor,  C  L  Cole,  1610  E  14ih. 

REPAIR  sidewalk.  $125;  3060  Broad- 
way ;  owner.  Tire  Supply  Co,  prem ; 
contractor.    Phoenix  -  Slrapton     Co, 


Architect — Not  Given. 


$10,000 


DWELLING 

1540   ADA    ST,   BERKELEY.  ' 

Owner— M  Curtin,   1738  Chestnut   St 
Contractor  —  Howard  MacLeod,  173 

25th  St  Richmond 
Architect — Not   Given.  $7,600 


DWELLING 

400  VERMONT   ST,   BERKELEY. 
Owner— E  De  Long,  2101  Shattuck. 
Contractor— H     L    Paige.     5661     Oak 

Grove   Ave,    Oakland. 
Architect— Paul    Hammarberg,    No   2 

Norwood  Ave,  Berkeley.  $7,400 


owner    and    builder,    Herman    Sto 
veil,    premises. 
I  WRECK  l-story  bldg,  $100;  509  Un- 
ion  St;   owner  and   wrecker,   Car- 
roll Wrecking  Co,   1344   San  Pablo 
Ave,  El  Cerrito. 

WRECK  l-story  duplex.  $100;  503-05 
Union  St;  owner  and  wrecker,  Car- 
roU  Wrecking  Co,  1844  San  Pablo 
Ave,  El  Cerrito. 

ALTER  and  repair.  $50;  4206  Aqua 
Vista  St;  owner  and  contractor.  S 
Plres,  5300  Holland  St 


2-STORY  FRAME  DWELLINGS   (2) 
NW.    35TH    AVE.    AND   SANTIAGO; 

NW.  50  N.   OF  SANTIAGO. 
Owner  —  Stephen     M.     Kovacik,     730 

Mission  St. 
Builder— Peter  Gavazza,  2104  Market 
Architect — Not  Given.  $6,000  each 

(Application  Nos  85335-36) 


3 -STORY  FRAME  DWELLING 
E.  22ND  AVE.  150  S.  LAWTON. 
Owner  and   Builder — United  Housing 

Corp.,  2701  Judah  St. 
Architect— Not  Given.  $5,000 

(Application  No  85327) 


1 -STORY  FRAME  DWELLING 
N.  ORTEGA  70  E.  ilST  AVE 
Owner  and   Builder — United  Housing 

Corp..  2701  Judah  St. 
Architect— Not  Given.  $6,000 

(Application  No  85325) 


PALO  ALTO 

DWELLING,    6-room  ALTER      RESIDENCE,      $400;      777 

1444  ALCATRAZ  AVE,  BERKELEY.  1     Seale  Ave;    owner,   J   E   Abraham, 
Owner  and  Builder — Wm  F  Dunmore,  '     prem ;  builder,  Aro  tc  Okerman.  Box 

1426  Alcatraz.  I     438,  Palo  Alto. 

Architect— Not  Given.  $6,000  j GARAGE.    $250;    214    Addison    Ave; 

owner    and    builder,    C  A   |*    Lun- 

ALTERATIONS  \     bard,   premises. 

1995     UNIVERSITY     Ave,     BERKE-  1  RESIDENCE    AND    GARAGE,    |10, 

LEY. 
Owner — ^W    Lameroux, 

slty  Avenue. 
Contractor    —    B    Relnlnghaus.    2144 

Center  Street 
Architect- Not  Given.  $5,000 


builder.  Chas  J  Pedersen.  833  Occi- 
dental Ave. 
ALTER   AND    REPAIR,    $1600;   128* 

Vancouver;    owner,    V    W    Davis; 

builder.  (Jeo  A  Cple,  1300  EdgehlU 

Dr 
GARAGE,    $600;    734    Linden;    ownar 

and  builder,  (ieo  Angus. 
ALTER  RESIDENCE.   $200;   1444  El 

Camino   Real;   owner   and   builder, 

F  Ray   Shuter. 


•AN  MATEO 


1306  64th  Ave;  owner,  Denton; 
dealer.   Holland  Co;  floor. 

117  Marlow  Dr;  owner,  Bevelaqua; 
dealer,  L  F  Witharm ;  floor. 

Ill  Marlow  Dr;  owner,  Bevelaqua: 
dej|Jer,  L  F  Witharm ;  floor. 

118  Marlow  Dr;  owner,  Bevelaqua: 
dealer.  L  F  Witharm:  (loor. 

1829  MacArthur;  owner,  Grace; 
dealer,  Gemhardt-Strobmaier;  floor 

3500  64th  Ave;  owner,  SOusa;  deal- 
er,  Wm   Souxa;   floor. 


Electrical  Permits 

S.A.N  FRANCISCO  COUNTY 


CoiBiiletion 


5.    i-k: 


APARTMENT  BUILJ)ING,  $80,000; 
Lots  6  and  7,  Block  2,  8th  Arm: 
owner,  CHo  Bwioit;  builder,  Ward 
Tucker.  816  4th  Ave. 

SHOP  BUILDING  AND  WARE- 
HOUSE. $80,000:  2301  Palm  Ave; 
owner  and  builder,  Macnsons,  ISl 
Tehama  St,  San  Francisco. 

DWELLING  AND  GARAGE,  $20,000; 
481  Parrott  Dr;  owner  and  builder, 
Herman  Chrlstensen.  1800  21«t  Ave, 
San  Francisco. 

STORE  AND  DWELLING.  $18,000; 
2287-91  S  El  Camino  Real;  owners, 
Mr  and  Mrs.  Ferrelra;  builder, 
Cattarl  Bros  &  Stevenson. 

DWELLING,     $18,000:     336     Aragon  • 
Blvd;  owners  Mr  and  Mrs  Richard 
Bagley;   builder.  Cecil  May-Merrill 
Construction  Co. 

DWELLING,  $15,000;  388  George- 
to'wn ;  owner,  Richmond  Lowell  Co ; 
builder.  Geo  H  Dunlop. 

DWELLING,  $13,000;  614  Nevada; 
owner  and  builder,  H  Shapiro. 

DWELLING,  $13,000;  624  Nevada; 
owner  and  builder,  H  Shapiro.  i 

DWELLING,  $11,000;  291  Crystal! 
Springs ;  owner,  L  H  Berk ;  builder,  j 
B  Wicklander.  ! 

DUPLEX,  $11,000;  37-39  Grand  Blvd;  | 
owner,  M  H  Chapman ;  builder,  E  R  I 
Chenler,   119  S   Claremont  ! 

DWELLING,  $10,000 ;  126  29th  Ave ;  • 
owner  and  builder,  M  F  Connell.        I 

DWELLING,  $10,000;  129  29th  Ave; 
owner  and  buUder,  M  F  Connell. 

STORE.  $10,000 ;  18-20  Berl  St ;  own-  I 
er,  O  C  Rochlage ;  builder.  Earl  W  i 
Hartnig',  128  Aragon  Blvd.  | 

DWELLING,  $9000;  631  Carmel; 
owner.  E  D  Knochell ;  builder,  J  B 
Oswald  Building  Co,  527  Carmel 
Circle. 

DWELLING,  $9000;  315  29th  Ave; 
owner,  Ester  Haggstad ;  builder, 
Wilklander. 

DWELLING,    $8500;    3005    Delmonte; 
owners,    A    G  and    Lois    R    Wade;  j 
builder,   Peninsula   Home   Builders.  : 


SAN  FRANCISCO  COUNTY 

Recorded  Accepted 

Jm.  14,  1946— Alterations  8oth  floor 
417  Montgomery,  (general  Petro* 
leum  Corp  of  California  to  Joaeph 
Barnes Jan.  18,  IMS 


MARIN  COUNTY 

JaQ.  10,  1948 — San  Ansehno.  A  R 
Roumlgulre  to  whom  It  may  con- 
cern  Jan.    4.   1946 

Jan.  a  1»4«— MUl  Valley.  Joseph  N 
Nathanson  to  Herbert  A  Crocker 
A  Co jjec  27.  IMS 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

Jan  10.  1946— Cen  line  PARR  Ave 
SW  106.38  ft  B  of  lot  7,  being  ptn 
Lot  7  of  W  J  Parr  Subdlv.  Walt- 
er C  Garrison,  Campbell,  to  whom 
it  may  concern January  2.'  1946 

Jan  10,  1946— LOT  1  Blk  3,  Amer- 
ican City  Sub.  Arthur  L  and 
Mary  E  Trafford.  1261  San  Fer- 
nando St,  to  whom  It  may  con- 
cern  January    10,    1946 

Jan  11,  1946— PTN  LOTS  lb  and  11 
Blk  140,  Tract  No  37.  Embar- 
cadero  Oaks  No  2.  Ida  M  Svlhra, 
1861    Guinda    St,     Palo    Alto,    to 


7599      136    7th    St;    owner.    : 

contractor.    Ethel   Gobey;    service. 

7800  837  (Jeary;  owner.  Presidents 
Room  (Bar)  ;  contractor.  W  H  Kir- 
sten ;    1    Plug. 

7601  ao  ith  St ;  owner  .Wells  MIg 
Co ;  contractor,  W  H  Klrsten ;  2  out- 
lets :   1  switch     2   plugs ;   4  motors. 

7602  499  itth  St;  owner,  M  Shee- 
han ;   contractor,  oPrter  Electric  Co ; 

3  plugs. 

noS  9th  Ave  and  Geary;  owner, 
P  T  &  T  Co;  contractor!  L  R  Moser; 
64   outlets 

7804  445  Bush  St;  owner,  P  T  A 
T  Co;  contractor,  L  Ray  Moser;  4^ 
outlets. 

7805  NW  37tb  Ave  and  Norlegv; 
owner.  Baptist  Church :  contractor. 
Strom  &  Smith  ;   25  outlets ;  7  plugs ; 

4  switches. 

7606  NW  87th  Ave  and  Norteca; 
owner,  Baptist  Church;  contractor, 
Strom  &  Smiith;  25  outlets;  7  plugs; 
4   .''Witches. 

7807  E  AJ^ello  Blvd  53  S  Clay; 
owner.  Rou»seau ;  contractor  Strom 
&  Smith  ;  service. 

7608  Fitzgerald  Ave:  owner,  N  B 
Johnson  ;  contractor,  Strom  A  Smith  ; 
service. 

7609  E  35lh  Ave  225  N  Kirkham; 
owner.  G  lE  Carlson ;  contractor, 
Strom  &   Smith ;    service. 

7610  2310   17th   St;    owner,    ; 

contractor,  Hampton  Blec  Co;  1  mo- 
tor. 

7611  529  Commercial  St ;  o\*'ner, 
Ted  Curie;  contractor.  Hampton  El 
Co;  2  motort!. 

7612  180  12th  St:  owner,  Califor- 
nia Body  Works;  contractor.  Hamp- 
ton Elec  Co;  2  motors. 

7613  Valeiacla  and  McCoppin  Sts; 
owner.  Salvation  Army:  contractor, 
;  32  oiiitlets;  5  switches;  10  pi. 

7614  70  Blern,'  Street;  owner,  J  A 
Raisin  Corp:  contractor,  Stone-Ry- 
als  Elec  *  Mfji:  Co;  10  motors:   6  pi. 

7615  3165    Steiner    Street;    owner, 


Nelson  M  Welbanks 

January  4    1946  '  Mauna  Low  Tavern ;  contractor.  Cen 
4    Blk    47   and     i  ^'^l  ?lec  ^p:  phigs. 


Jan  11.  1948— LOT 
ptn  Universlay  Ave.  Map  of  Uni- 
versity Grounds.  Nelson  D  and 
Ethlyne  E  Bruce.  490  University 
Ave,  San  Jose  to  whom  it  may 
concern January    11,    1946 

Jan    12,    1946—1182   CLARK    WAY, 
San    Jo.se.     Use    Kelso,    Campbell 


7618  6188  Mission  Street ;  owner, 
Tony's  Tavern;  contractor,  Central 
Elec  Co;  2  *lug8. 

7617     N   Randolph    180   W   Vernon; 
owner,    A    Nelson :    contract(ir.    T    B 
I  Tattenham  :  1  motor.  \ 

I      7618     3036  16th  St;   owner.  Henrv's 


to  B  H  Painter January  Yl,  1946  i  Luncb  :    contractor,    J    K    Herzog   El 

Jan    12.    1946— LOT   3   BLK    140,   Tr      (Co;   1   motor 


1995    Univer- 


750;    1350   Greenwood    Ave;    owner    DWELLING,    $8000;    605    30th    Ave; 


o'wner  and  builder,  Donald  McLeod. 
DWELLING,  $8000;  8908  Donner  St; 
oviTier  and  builder,  Bert  Williams. 


REPAIRS 

2503  SHATTUCK  AVE,  BERKELEY 

Owner   and    Contractor — L  N   Miller, 

2503  Shattuck  Ave. 
Architect— Not  Given. 


1 -STORY  FRAME  DWELLINGS  (3) 
E.  SIST  AVE.  25,  50,  75  N.  ORTEGA. 
Owner  and  Builder— United  Housing  !  Architect— Not  Given 

Corp..  2701  Judah  St 
Architect— Not  Given.  $5,000  each  1  ALTERATIONS 

(Application  No  85322)  I  2290  TELEGRAPH  Ave.  BERKELEY  ; 


and   builder.   SchmaUng   A.  Stenblt 
924  Emerson  Ave. 
RESIDENCE    AND    GARAGE,   $10,- 
700;    1330    Greenwood    Ave;    owner '  I>WELLING,  $8000;  3902  Donner  St; 
and   builder,   SchmaUng  A   Stenblt       owner  and  builder.  Bert  WUUams. 
924  Emerson  St  'j DWELLING.    $7500;    802    30th    Ave;  ^ 

RESIDENCE    AND    GARAGE,    $10,-        owners.  Mr  and  Mrs  G  A  Puppert; 
600 ;    1340   Greenwood    Ave ;    owner       builder.  SJoberg  &  SJoberg. 
and    builder,  SchmaUng   A   stenblt  PWELLIN(3,    $7000:    670    30th    Ave; 
I     924  Emerson  St  j     owners.  Chester  B  and  Jean  Free- 

$1,500  j  RESIDENCE    AND    GARAGE,    $10,-        ^^^'-      builder.     Peninsula      Home 

1     500;    1320    Greenwood    Ave;    owner !     B""<*era^ 

GARAGE  I     and   builder,   SchmaUng   A   stenblt.  i  DWELLING.     $7000;     3816     Bdlson; 

400  VERMONT   ST,   BERKELEY.         \     924  Emerson  St.  "      ""   "' 

OwTier—  E  R  Long,  2101   Shattuck.    |  RESIDENCE    AND    GARAGE,    $10,-  ' 
Contractor— H     L    Paige.    5661    Oak }     ^50 ;    1310   Greenwood   Ave ;    owner,  ; 
Grove   Ave,   Oakland.  i     q  c  Atkins,  Berkeley ;  builder,  C  O  1 

Architect— Paul   Hammarberg,   No  2  1     Harris,  395  Bailey  Ave,  Mt  View. 
Nonvod  Ave.   Berkeley.  *M00  ,  RESIDENCE  AND  GARAGE,  $7950;  | 

2645    Waverley    St ;    owner,    George  \ 
Robinson,  628  Waverley  St;  builder,  I 
Louis  Anderson,  156  University  Dr,  i 
Menlo  Park. 
I  REPAIR    RESIDENCE,     $2000;     619 


No  37,   Embarcadero  Oaks   No  2. 

James     Blackman.     c/o     Merritts 

^Beauty  Shop,  Palo  Alto,  to  H  W 

Welner _ Januar>'    3,    1946 

Jan  12,  1946— PTN  LOTS  10  and 
11,  Curtner  Tract.  John  L  Nor- 
ton,  San   Jose,   to   whom   it   may 


7619  986  Market    St;    owner,    

contractor,  jCureka  Elec  Co:  10  out- 
lets ;   4    switches. 

7620  2268  Market  St :  owner.  Porta ; 
contractor,  Cha-s  A  Langlals  Co;  7 
outlets ;  3  8\Vitches ;  6  plugs. 

7621  1497  Valencia  St;  owner.  Pet- 


concern January   10,   1946 1  erson ;   contractor.  Star  Elecitrtc  Co; 


Jan   12.   1948— LOT   18  Blk   2,   John 
R  Chaces  Garden  Villa  Lots.  Alva 

T  Friend  to  H  J  Wiens 

„ „.  January  2,   1946 


CONTRA  COSTA  COUNTY 


owner  and  builder.   H  H  MacDon- 

ald,  2521  S  El  Camino  Real.  ! 

DWELLING,      $7000 ;      3809     Edison ;  .; 

owner  and  builder,  H  H  MacDonald.  i 
DWELLING,  $7000;   166  38th;  owner  I 

and  builder.  H  H  MacDonald. 
DWELLING,    $7000;     159    38th    Ave;! 

owner  and  builder,  H  H  MacDonald.  ' 
DWELLING,    $7000;     163    38th     Ave;  i 

owner  and   builder.  H  H  MacDon-  ; 

aid.  ! 


ALTERATIONS 

2901   CLAREMONT.    BERKELEY. 

Owner — W  F  Morrish.  1759  Spruce. 

Contractor— W  F  Fletcher  Constr  Co  i"^^""  ^t'^-^r^^T'^L^'^j^iIti^^  17000;  Lot  6,  Block  29, 

I „  .  .,„„^ !  ADP   TO   BuYlDINO,  »«)0 ;    3t0»  El  !  ^"^J-^'^P.l  !1»?»J,J*«,  ^Ttl,  .Aye 

Cramlno    Real;    owners,    John    and 
Helen  Lundt 


service. 

7622  912  $hoiwell  St;  owner,  Riccl 
&  Kruse ;  contractor.  Star  Elec  Co ; 
4  outlets;  3  switches;  3  plugs. 

7623  2548  San  Bruno  Ave:  owner. 
Seating:  cohtractor.  Star  Elec  Co; 
2  outlets :   2  switches ;  8  plugs ;    serv. 

7624  4215  26th  St;  owner.  Shield; 
contractor,  $tar  Elec  Co;   service;    1 

Recorded  Accepted  I  switch. 

Dec  28,  1945— PTN  LOT  82,  map  of  I  762C  24*h  and  Utah  Streets ;  own- 
Sectlonlzation  Rancho  Laguna  de  !  er.  C  &  C  ct  S  F  ;  Contractor  .Dept 
I08  palos  Colorados.  Orinda.  Sea-  '  of  Public  Works :  3  outlets ;  1  switch, 
ver  A  Ballard  to  The  Strang  Co..  1  7626  2760  Balboa  St;  owner.  Tip 
December   20,    1945; Top  Lunch;  contractor,  W  B  Baker; 

Dec  29,  1945— LOTS  16  and  17  BUc      !  serxice ;    1    motor. 

8  Walls  Harbor  Center  Tract  ,  7627  310  Jessie  St;  owner,  Susl- 
Rlchmond.  Jack  L  Butler  to  An-  jkorof :  contractor,  Victor  Lemoge :  4 
ton  Dvbdahl Deccwiber  21,  1945    outlets:   1   s^t•itch  ;   service:   4  motors. 

Dec  31,"  1946— PTN  LOT  6,  Blk  7.  !  7628  315  California  Street:  owner. 
Boulevard    Gardens,    El     Cerrito.      i  Gloh»^    W^irelps.s :    contractor,   Callfor- 


tiSll  *709  Davenport ;  owner,  Wlg- 
oin.s  it  Marsh ;  contractor,  Baylia 
Lighting  Fixture  Co;  18  fixturoa. 

34812  4716  Davenport  Ave;  owner. 
Wiggins  A  Marsh  ;  '^■ontractor,  Baylis 
Ughting  Fixture  Co;  13  flxturea. 

84813  4244  E  12th  St;  owner.  Pro- 
duction Pattern  Shop;  contractor. 
Cooper  Electric  Co;  30  outlets;  80 
pltiga. 

HBU  ttH  Brookside;  owner,  W 
Chandler;  contractor,  special  owner; 
5  outlets;  5  flxturea. 

34815  2810  Harrison;  owner,  Payne; 
contractor,  Paraxnuunt  Electiic  Co; 
fixtures:  altera,tiva0. 

34816  4700  Grove  St;  owner.  Dia- 
mond Dairy ;  contractor  Paramount 
Blectrtc  Co;  aiteratlons 

^^7  NE  Bro^way  and  38th  St; 
owner  and  contractor,  Foster  * 
Kleiser;  6  outleU;  1  switch;  6  fix- 
tures. 

SiiULS  4886  Broadway;  owner, 
Chris'  Hot  Dogs;  contractor,  GeU 
Sign   Co;    sign. 

84818  M'li  E  I4tli  St;  owner,  Pea- 
cock Club,  contractor,  Qet«  Sign  Co; 
aLgn. 

84880  3104  School  St ;  owner,  Hewitt 
B«t0io;  contractor,  OeU  Sign  Co; 
st^vloa. 

34821  29'2i  MacArthur  Blvd ;  owner. 
Van  Sprakec  ,  contractor,  James 
Anderson ;   6  fixtures ;  4  plugs. 

34822  396  49th  St;  owner,  Sizn- 
mons;  contractor,  Fl&gler  Electric; 
service. 

34^  142  E  12th  St;  owner.  Olym- 
pic Hotel;  contractor,  Matson  Elec- 
tric Co;   motors. 

84824  Seminary  and  MacArthur 
Blvd;  owner.  Service  Station;  con- 
tractor, Matson  Electrical;  motors, 

34825  649  Athol;  owner.  Doe;  con- 
tractor, M«t4op  Electrical;  altera- 
tHms. 

34826  322  Lewis ;  owner,  Machine 
Shop:  contractor,  Matson  Electrical; 
alterations. 

84827  1780  Broadway;  owner.  West 
Coast  Theater:  contractor,  Matson 
Electrical;  alteratlaiia. 

34828  1061  Broadway ;  owner.  Snow 
White  Hamburger;  contractor.  Mat- 
son  Electrical;  altectatlons. 

34829  4020  Piedmont  Ave;  owner, 
Hagstrom;  contractor,  Matson  Elec- 
trical;  alterations. 

84880  103rd  Ave  and  E  14th  St; 
owner.  Nicholson;  contractor,  Del 
Monte  Electric  Co;  60  outlets;  30 
switches;   60  fixtures;  50  plugs. 

34831  680  14th  St;  owner,  Scott; 
contractor.  Collins  Electric;  fixtures. 

34832  1983  E  38th  St;  owner.  Dun- 
can; contractor,  Collins  Electric  Co; 
outlets;  switches;  fixtures;  plugs. 

34833  6318  E  14th  St ;  owner  Tbome : 
contractor,  Collins  Electric  Co;  out- 
lets; switches;  fixtures;  plugs. 

34834  6256  Harmqn  ;  ovmtT,  Pletna ; 
contractqr.   Collins  Electric;   servlee. 


BERKELEY 


j  Lessee— Vaughn,  2290  Tefegraph  Ave.  I 
1 -STORY  FRAME  DWELLING  |  Contractor— B  S  M&clntyre,  588  Jean  { 

W.  44TH  AVE.   125  N.  TARAVAL.      j      St.  Oakland. 
Owner     and     Builder  —   MacArthur    Architect— Not  Given.  $1,000 

Building  Co.,  3224  Judah  St  

Architect— Not  Given.  $5,000    ALTERATIONS 


(Application  No  85317) 


1 -STORY  FRAME  DWELLING 
N.  ORTEGA  95  E.  31  ST  AVE. 
Owner  and   Builder — United  Housing 

Corp..  2701   Judah   St 
Architect— Not  Given.  $4,000 

(Application  No  86328) 


2436  DURANT,  BERKELEY. 
Owner— H  T  Austin,  2421  Durant 


FRESNO 


owners,   Mr  and   Mrs   L  D  Myles; 
I     builder.  Sjoberg  A  Sjoberg. 
!  DWELLING,    $7000;    712    30th    Ave;; 
i     owner  and  builder,  Edwin  Swanson,  I 
'     Inc.  I 

'DWELLING,    $6500;    854    22nd    Ave;  | 
owner,   Charles   E    Smith ;    builder,  1 
\     Robert  Smith.  I 

i  DWELLING,  $6000;  720  S/qth  Ave;  { 
'  owner  and  builder,  Edwin  Swanson,  j 
'.     Inc.  ; 

P»ge   St  !     «i«"»"o  «  x^iiiu»-,    l.l*..^*-»,  ""-- I  ALTER  DWELLING,  $2000;  617  Dor- I 

Architect— John    Funk.   21   Columbus  ,aon  A  House.  00^  t^i^i—    '      Chester;  owners  Mr  and  Mrs.  Erick- | 

Ave.  San  Francisco.  $1,000   ADD  TO  STORE   $12,0M;  824  Dlvisa-  ,     ^^^     b^n^er.  J   Harris.    316   Bane- 

dero;    owper,    John  Bros;    builder,]     j^  .    j^  ! 


nla  Blec  Constr  Co;  12  outlets;  8  pi 

-fi-'P  T>74  l.-ifh  St; 
Bloomf leld ;  contractor, 
El^c   Co;    aUleratlons. 

7830     420  Ourrero  St;   owner.  Dan 


owner, 
Dowd  • 


Seld 


STORE,  $26j000;  1437  Fulton;  owner. 
Aran  Saroyan;  buUder,  L  H  Han- 
sen  A   Sons. 


Contractor-Wendt     Constr    Co,     810  ! GARAGE.  $13 0(K);  916  N   St;   owner, 

]     Medaris  A  Lehman;   builder,  Eric- 


ALTERATIONS 
1611  PRINCE  ST,  BERKELEY. 
Owner    and    Contractor — Wm    Win- 
chester,  1611  Prince. 


1 -STORY  FRAME  DWELLING 

NE.  31ST  AVE.   AND  ORTEGA. 

Owner  and  Builder— United  Housing  I  Architect— Not  Given 

Corp..  2701  Judah  St.  I  TTT 

Architect-Not  Given.  $4,000  i  STORE,    2-8toiy   brick 

2077    BROADWAY.   OAKLAND 


$1,000 


T   *T*   COWflJl. 
DWELLINGS  AND  GARAGES,  $6000 

each ;  734  W  Lamona,  733  W  Florji- 

dora;  owner,  Roy  J  Gustafson. 
DWELLING,    $2000;    323    Stanislaus; 

owner,  Chester  Le  Blanc. 


OFFICE,  $1000;    859   San   Mateo  Dr; 

owner  and  builder,  D  D  Bohannon, 

859  Saji  Mateo  Dr. 
ACCESSORY.  $676;   500  Warren  Rd; 

owner,    H   F   Davis ;   builder,    L   E 

Reighley,  936  S  Fremont  St 


(Application  No  86321) 


ALTER  RESTAURANT 
2430  27TH   AVENUE. 
Owner — Talton  R.  Craig,  premises. 
Builder— Tom    Cuthberton,    430    No- 
riega. 
Architect — Not  Given. 
(Application  No  85316) 


APp    TO    DWELLING,    $1500;    1W6  j  ^LTf  R    DWELLING.    $500;    8(a    S 

Harrison :  owner,  Harry  Learn.  !  ,    ▼— .   , 

DWELLING,     $1000 ;     2729     Church ;  j 


Owner — Lewis  A  Lewis,  premises.        1     owner,  J  D  Burris. 
Contractor— C  M  Thrams,  1100  Sixtn  1  ALTER  OUTBUILDING,  $1000;  2635 
Avenue.  '     iiarvey;  owner.  Mrs  E  D  Roblneon. 

Architect— Wm    E   Schlrmer,    Broad- j  ALTER      DWELLING,      $1000;      128 
way   Bldg.  $90,000       Yosemlte;  owner,  Ben  Drenth. 

ALTER   SCHOOL.   $600;    2400   Kern; 

M  000    STORAGE   BLDG,   l-story  I     owner,  Fresno  City  School. 

3270  LAKESHORE  AVE,  OAKLAND    REPAIR     DWELLING,     $500 ; 
Owner— J  O  Edy,  premises.  •     Kirk;  owner,  Dick  Rudolph. 


Grant;  owner  and  builder,  Thomas 

Mayron.  I 

TOOL    HOUSE.    $350;    933    E   Grant' 

Place ;  owner  and  builder,  Anthony  | 

J  Asspulg.  I 

CHICKEN    HOUSE,    |75 ;    2087    Isa-  i 

belle ;  owner  and  buUder,  J  B  Swan,  j 


Stuart  D  Loe  to  H  L  Crocker.  Jr 
A   Co December  22,   1945 

Jan     3,    1946— LOTS     102     and     103, 
Lafayette  Oaks,  near  Lafayette. 

Clair  C  Gaines  to  W  E  Boyd 

January     2,    1946  i  McCarthy :    fjonfractor,    Dowd    -    Seld 

Jan  3,  1946— PPTY  on  RAILROAD      ;  Elec  Co ;    4    outlets ;    2   switches. 
Ave   (metes  and  bounds  descrtp)      j      7631       30    Mason    St;     owner,     Mc- 
Pittsburg.     Raymond    C    Stanton      j  Cann ;    contractor.    Dowd-Seid    Elec; 

to  whom  it  may  concern 'alterations. 

December  38,   1946'     7882     1288  Sutter  St;   owner.   Fern 

Jan  5, '46 — LOT  108.  Moraga  Wood-      j  Club :    contrnctor,    Eureka   Elec    Co; 
lands.    Unit    No  2,   Orinda.     Cur-      'l    plug;    sent^ice;    alterations. 

ley  A  Wright  to  Peter  Sieber I     7633     E   31st   Ave   and    Ortega    St: 

January   5,   1946  j  owner.  United;  contractor.  Richmond 

Jan   7,    1946— PARCEL   of    land   nr       Elec   Co:    service. 
Concord  (metes  and  bounds  deso      1      7834     E  2ind    Ave    160   S   L£^\'ton  : 
T  H  Nicklaus,  et  al   to  whom  it      j  owner,  LTniteid  ;  contractor,  Richmond 
may  concern January  2,  1946  | Elec   Co;   se^Mce. 

Jan   9.    1946— LOT    18  and   ptn   Lot  

19,    Glenside    Estates,    Lafayette ;      ! 
ptn    Lots   37,    38,    39    and    40   Blk 
4,     Lafayette    Homesites,     Lafa- 
yette.   Henry  H  Andrews  to  Self 
January   2,   1946 

Jan   10,   1948— LOT   2   Blk   2,    Lafa- 
yette   Homesites,     Lafayette.     H 


52  2287  Byron;  owner ;  con- 
tractor, Roberts  Llgotlng:  2  plugi* 

53  3202  College;  owner,  Marga's 
Dress  Shop:  contractor.  Havens  and 
Wade:  5  outleU;  1  switch;  1  plug; 
1   circuit. 

54  2705  CoUege;  o^iTier,  R  L  Teld 
Kirchner;  contractor.  Pacific  Elet  A 
Mech  Co;  4  switches;  1  plug. 

55  2701  College;  owner.  Derby 
Food  Center;  contractor.  Pacific  Ele<: 
A  Mech;  1  outlet;  10  fixtures;  2  pi. 


EMPLOYMENT  SERVICE 


Ftr    ♦urfher    Lwformatlon    regarding 


joK  1  positions  Itstod    untter  tW»   cfa»»tf»c«- 


OAKLANO 


34786     823  5th  Ave ;  owner.  Mulca-  1 

^ _       hay;    contra<t;tor,    Spott   Electrical:    ij 

HAndrews  to  Self    -January  2,  1946  !  o."*'^^ :  2  swiitches;  1  plu" 


ALTER  INDUSTRIAL  BLDG. 
986  HOWARD  STREET. 
Owner — Cjoodwill  Industries,  premises. 
Builder— Tom    Cuthbertson.   430    No- 
riega. 


2144 


^'■''**!l**'!r^°,i  ^aK^.  ♦^•^  i  1207   44^h  ' AVENUeT OAKLAND 

(Application   No  86320)  ' 


Contractor— WlUis  F  Lynn,  1040  Fol-  [ALTER    APARTMENT     AND     GA- 
i     ger  Bldg,  Berkeley.  RAGE,  $400;  615  N  Fresno;  owner, 

I  Architects— Miller    A    Wamecke,    tl-  I     Gussie  Jones. 

nancial   Center   Bldg.  $15,000  j  rePAIR     DWELLING,     $300;     1142 

■—  i      Princeton  ;  o\\-ner,  F  L  Holley. 

GARAGE,  l-story  brick  _  I  ALTER  DWELLING,  $125;  732  Den- 

nett; owner,  Lee  Tipton. 


ALTER  STORE 

NW.  25TH  AVE.  AND  GEART. 
Owner— N.  L.  Waxman,  2101  Fillmore. 
Builder— R.  B.   HamlU,  4124  G^eary. 
Architect— Not  Given.  $1,960 

(Application  No  85815) 

ALTER  DWELLING 
3532  23RD  STREET. 
Owner — David    A.   Lagomarsino,    8640 

2Srd  St 
Builder— Day  Work. 
Architect- Not  Given.  $1,500 


Owner— Roy  E   Daughters,   premises  !  ALTER  STORE,  $100;  817  Broadway; 
Contractor— H  L  Risdon  &  Sons,  6977       owner.    Nick's    Furniture ;    builder, 

Majestic   Ave.  j  w  JoUy. 

Architect— I    M    Johnson,    449    Mac-  UltKR  DWELLING.  $50;  2320  Web- 


Arthur   Blvd   West. 


$8,000 


ADDITION,  l-story  concrete 

6101  TELEGRAPH  Ave,  OAKLAND. 

Owner  and  Builuer— Frank  W  Cross, 

premises. 
Architect— Not  Given.  $5,760 

Service  station,  l-8tor>   steel.  $8500 


ALTER  BUILDING 
1155-1175  HOWARD   STREET. 
Owner — (T^Ufomia  Building  A   Main- 
tenance Co.,  32  9th  St 
Builder— Day  Work. 
Architect— Not  GMven.  $1,000 

(Application  No  85344) 


PERMire  gNDMt  11  .MO 
ALAMEDA  COUNTY 


BERKELEY 

ALTER,  $600;  3044  Sacramento;  own- 
er   and    contractor,    E    A    Britten. 


ster;  owner,  Leo  Morro. 


BuQciinc  PermiU^  $1,000  and 
Under,  Applied  For 

8AN  FRANasCO  COUNTY 

ALTER  store.  $500.  683  Mission  St; 
owner.  F  Smith,  premises;  con- 
tractor, Wm  Martin  A  Son.  666 
Mission   St 

ALTER  dwelling  and  store.  $750; 
4162  24th  St;  owner.  B  A  Hevwood. 
773   Pine  St 

SIGN,  electric.  $700:  3901  Mission  St; 
owner,  Mission  Pride  Market,  3901 
Mission  St ;  contractor.  Wonderlite 
Neon  Prod  Co.  1095  Folsom  St. 

ALTER  residence,  $500:  5  Wawona; 
owner,    H    C    Hankel.    premises. 

ALTER  DV^'ELLING,  $950;  1820  Cle- 
ment; owuer,  Sadie  Davis,  1818  Cle- 
ment; buUder,  Jack  Callaghan,  900 
Clavton. 

ALTER  FLATS,  $750;  791  24th  Ave; 
owner,  Mr  O'Connor,  547  29th  Ave; 
builder.  Jack  Callaghan,  9(X)  Clay- 
ton. 


Buildinu  Permits,  $500.00  and 
Over,  Is8U<^  by  the  Board 

of  PubKc  Work8  I 

SAN  FRANCISCO  COUNTY       i 

I 

;  ^^^^^  ~\ 

JANUARY  16,  1948  j 

3768-78   24th    St    Alter  store    Cost, ' 
$1000.  Owner.  Mrs  F  M  Cassou.  j 

Army  and  Potrero  N  line  Andrews  1 
I  St  30  E  of  Potrero.  Alter  advertising  j 
j  signs.  Cost,  $3000.  Owner,  Foster  A  1 
1  Kleiser  Co.  I 

I      1021  Harrison  St  Alter  store.  Cost  j 

— ;  $3000.  Owner,  E  £  Jost 

APARTMENT  BUILDING,  $26,000 ;  1  3349  23rd  St.  Alter  fountain  lunch,  j 
Lot  11,  Block  2,  Ca»ula  Vista;  own-  I  Cost  $950.  Owner.  Gladys  Weber  and  i 
er  and  buUder,  E  W  Latimer,  1220   Belle  Coates.  [ 

Bemal   Ave.  {     153  Kearny   St    (2nd  floor).   Alter 

APARTMENT    BUILDING.    $26,000;  j  offices.  Cost  $10,000.  Owner,  Sherman, 
Lot  10,  Block  2,  Cbula  Vista ;  own-  '  Clay  A  Oa 

er  and  builder,  E  W  Latimer,  1220 !     88    West    Clay    Park.    Alterations. 
Bemal  Ave.  1  Cost    $13,600.    Owners,    Mr  and  Mrs 

STORE   BUILDING.  $20,000;   Lot  17,  ,  Roret 
Block  14.  Broadway:  owner,  E  Po-  |     NW  Ocean  Ave  and  Lagrinitas.  1- 
desU ;  builder,  G  W  Williams  Co, ,  atory    frame    building.    Cost,    $18,000. 
10  California  Dr.  i  Owner,  Harry  Grossman. 

RESIDENCE,  $18,000;  California  Dr;  i     N  line  FiUgerald  Ave  250  Bayshore 
owner  and   builder.   Than   Geseu.      'Blvd.    2-story    frame    building     Coat, 


Jan  11,  1946— PTN  LOT  1  Blk  19, 
ptn  Lot  2  Blk  5.  Boulevard  Gar- 
dens, El  Cerrito.    Earl  W  Smith 

to  whom  it  may  concern 

January   10.    1948 

Jan  12,  1946— LOT  289,  Rodeo  Vis- 
ta, Unit  No  3,  Rodeo.  Stephen 
Bonovich  to  E   F  Gomez 


tUn  adcftmss  Newton  D  Coek  Man- 
ager, Engineertno  Societies'  Person- 
nel Service,  57  Poet  St,  San  Fran- 
cisco. 

DRAFTSMAN,  exper.  detailer  on 
structl.  steel  and  plate  work,  ma- 
chinerv.  Salary  $850  mo.  48-hour 
week.  San  Francisco.  S-499  Newton 
D.  Cook,  57  Poet  St,  San  Franclsoo. 


SALES  ENGINEER  exper.  tn  fooA 

and  beverage  procefssinp  and  packag- 
ing, for  established  agency  Sala^ 
open.  San  Francisco.  S-494  Newton 
D.  Cook,  57  Post  St,  San  Francisco. 


MECHL  DRAFTSMAN,  exper  on 
conveyor  layout  and  details  Salary 
tSOO-PttO  mo.  San  FraBclf«ec  8-487. 
Newton  D  Cook  57  Post  at.  Saa 
FrandhMO. 


MEC^HL.    ENGINEER,    with    good 


34787     2942  MounUin  Blvd :   owner.  .  .  ..       .. 

Lundberg:   contractor,  Spott  Blectri-    P<>^«'"    P^»*    "P**"-    '°^  estimaUng, 


cal :  outlets :  switches ;  fixtures :  phigs 

34788  1430  8th  Ave;  owner,  Berke- 
lev :  contractor.  R  J  Peterson  ;  service. 

34789  1300  E  14th  St;  owner,  Andy; 
contractor.  R  J  Peterson  ;  7  fixtures. 

34790  1076  5th  St :  owner.  Bay  City 


laying  out  and  supervising  Installa- 
tions. Perm.  Salary  $350  mo.  plus 
bonus.  San  Francisco.  S-498  Newton 
D.  Cook,  67  Post  St,  San   Francisco, 


January  9,   1946  ! Cabinet  Co;  <;ontractor.  Scott-Buttner 
Jan   14,   1946— E  23rd   ST   125  N  of      ! Electric;   mottors. 
Broadway,   San   Pablo.    Frank   A      '     34791      3250^ Lakesh ore    Ave    (Bldg 
Gatto  to  The  John  J  Moore  Co.         iAt;   o-wner.  WilH?*  F  Lynn;   contrae- 

January   12,  1946  I  tor.   Scott-Buttner   Electric:    outlets; 

j  switches:  fixtures:  plugs. 


Classified  Ail?ertbing 


MARIN    COUNTY 


34792  805  Broadway ;  owner.  CJoney 
Island  Restaurant :  contractor.  Scott- 
Buftner  Electric;  sljrn. 

34793  3260  Lakeshore  (Bldg  B) ; 
owner.  WilHs  F  Lynn;  contractor, 
Scott-Buttner    Electric    Co:    outlets; 

f  iittures ;  plugs. 


WANTED 


BURLINGAME 


Recorded  Accepted 

Jan  12,  1946— MILL  VALLEY.   Ma- 

J^"  ^^L^'  ^°  ^°  ?o°«,t!^^i?."'^LR  i '^'''f":''""".®''    *''«<^^"c    v;o:    outlets;  i      FIR.ST-CLASE   AECHITECTUIlAl. 

TfnTs^^«^AN"Ai^^3^0    ki        r^^lV^^^^  n,  !  DRAFTSMAN.    8alar>    to    suit    Cal 

Jan  15,  1946— SAN  ANSELMO     Ko-  34794     336  15th  St;  owner,  Tompeon  1  HT«?at«^   A44& 

man  Catholic  ArchbUhop  of  San       Realtv  Co;  contractor,  C  A  Langlals;         **  1/16-17-18-21  »2/4« 

Francisco  to  A  Von   Rotz [2  fixtures  

^^^^^^^  i»-  1»*5!  34796  330  15th  St  (upstairs);  own-  CONSTRUCTION  SUPERINTEND- 
jer,  Tompson  Realty  Co;  contratcor,  |  jjNT  for  permanent  position  with 
|C  A  Langlals:  6  fixtures.  I  construction  company  on  the  Panln- 
84796  1532  San  Pablo;  owner.  Blue  I  guia.  Nichols  White,  Inc.,  156  Univer- 
Bird  Beauty  Shop:  contractor,  C  A  j  gjty  Ave.,  Palo  Alto.  Phone  Palo  Alto 
! Langlals:  4  fixtures.  17376  or  6827.  1/16-17-18/46 
!      34797     301  E  12th   St ;    owner.   Spot  I 


Release  of  Lieas 


ALTER,    $600 
and  contractor,  Geo  Y  Evans,  1227 
Peralta. 

ADDN,  $425;  1705  Bevena;  owner 
and  builder,  John  Jugenheimer, 
1706  Bevena. 

ROOFING.  $400;  2018  Channtng  Way 
owner.  N  B  Gerom,  prem;  con- 
tractor,   EverUte    Rfg,   2309   MUvta. 

ROOFING,  $352;  2007  Parker,  own- 
er, L  A  Steel,  prem;  coatcacior.  J 
S  Morris,  2015  Blake  St 

ALTER,  $350;  1600  La  Loma;  own- 
er. RenneU,  premises,  contractor, 
Herbert    Hawkins,    2429    Uillegass. 

ALTER,  $300 ;  1316  1316  2nd  St ;  own- 
er and  contractor,  R  W  Van  Deu- 
sen,  1315  Second  St 

ROOFING,  $325;  1614  Tyler;  owner, 
C  Yano,  prom;  contractor.  Sears- 
Roebuck,   2633    Telegraph. 

ROOFING,  $260;  7  San  Mateo  Road; 
owner,  C  M  Kreiger,  prem;  con- 
tractor, Sun  Rfg  Co,  4016  East 
14th  St.  Oakland. 

ROOFING,   $220;    2016   Delaware    St; 
owner,    L   H    Walker,    prem;    con- 
tractor. Sears,  Roebuck,  2633  Tele- 
ELECTRIC  SIGN,  $486;  1648  Califor-  i      graph   Ave. 

nia;  owner,  Mr  Montgomery-,  prem;  1  ROOFING,  $180;  2630  Haste;  owner. 


1343  Garrison.  ^^^    PenOU;    owner   R^.^IDBNCE,    $13^000^J^  1,    Blodc  j  $7800.  Owner,  Nello  GeorgL 


14,  Clarendon  and  Dwlght;  owner, 
P    Venerdi;    builder.    Custom    BUt  j 
Homes.  1 

RESIDENCE.  $7000:  Lot  31.  Block  58;  | 
ovk-ner.    Alexander  Danart ;    builder, 
George  Bendon 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 


builder,  Brumfleld  Electric  Sign  Co, 

965  Folsom  St. 

ELECTRIC  SIGN.  $466;  1500  Halght 
St;  owner,  Mr  Holcombe,  prem; 
builder.  Brumfleld  Electric  Sign  Co, 

966  Folsom  St 


Flnley,    prem;    contractor,    E    Ro 
senqulst,  1361   Santa  Fe  Ave. 
ROOFING.  $180;   1635  10th   St;   own- 
er. Ralph   Casta,  prem ;   contractor. 
New    Art    Rfg   Co.    1307    Fruitvale 
Ave,  Oakland. 


RESIDENCE,  $8000;  Lot  2,  Block  48.    chURCH    BLDG     wood    and    frame 

Drake  Ave;  owner.  Geo  M  Angle* ;  |     atucco 

builder.  Dean  H  PraU.  433  W  Ells-  I  q  MARKET  105  W  Church  St. 

worth  Court,  San  Mateo  Owner — Open  Bible  Church  C^rp 

RESIDENCE,  $8000 ;  Lot  18,  Block  1.  I  Architect— Not    Given. 

Elm  Ave ;  owner,  Alexander  Dam-  ;  Contractor— Brl>entraut  A    Summers, 

am;  builder,  (Jeo  Bendon,  2196  S2nd  j         446  Sixth  Street 

Ave.   San  Francisco.  j  TOTAL  COST,  $48,844 

RESIDENCE,  $7000:  Lot  20   Block  2L  t  Plans  filed  January  7,   1946. 

Channing ;  owner  and  builder.  Dean  I 

H    Pratt,    483  W   Ellsworth    Court  j 

San  Mateo. 
RESIDENCE,  $6000;  Lot  17,  Block  2. 

Albunarh  ;  owner  and  builder.  Dean  | 

H    Pratt,   433    W    Ellsworth   Court  I 

San  Mateo.  j 

RESIDENCE,  $6000;  Lot  40  Blodk  19..      2851     Modesto       o^-ner,     Johnston; 

Lexington,  o^^er  and  builder  Dean    dealer,    Holland   Co;   floor  furnace. 
HPratt  433  Ellsworth  Court   San        ^^    Moraga    Rd      o^-ner,    Nicols; 

R^#rENCE.  $6000;  I-t  39  B.^ek  19,  ■'^^^  '^S^T'^.'^'^'oll^r Santos ; 
Lexington  ;  owner  and  builder.  Dean  :  dealer    <^rott    Cn-  Viru^r 
H    Pratt.    433  W   Ellsworth    Court,       2042*  mgh    Street  !T«-ner,   Kahlen ; 
San  Mateo.  dealer,   Lawless  •    floor 

ALTER    STOKE    BUILDING,   WOOO;        4057   ^^^  |f;  J^;,    go,,  dealer. 


Fomace  Permits 


CONTRA  CO6TA  COUNTY 

V 

Recorded                                        Amount 
Jan   7.   1946— LOT   16  Blk  21.   Con- 
don Addn,  Martinez.    F  R  Bazi- 
netU  to  Charles  Upari $1,280.70 


BLDG.   CONSTn    8UPT  ,   good   fu- 
ture. State  experience  BSid  referenc««. 


Liens  Filed 


Llauor   Store;    contractor,   C   A  Lan- 
glals; 2  ftxtiures. 

347^     717   Market  ft:   owner.  Star    ~-, —g'  -^^      ,./-   ^aily     Pacific 
Theater:  coistractor.  Matson  Electri-    „   fiA-  ** 

cal ;  motors.  |  ^^^'^ 

84799  414  MacArthur  Blvd  West: 
owner,  Becker:  contractor,  Goes  Elec- 
tric 3  outlets;  3  fixtures:  1  phir 


I  S4W)^  2822  Grove  St :  O'wner,  Brown 
•ell:  contractor,  Johnston  Electric  Co 
I  outlets:     switches:     fixtures 


CONTRA  COSTA  COUNTY 


plugs; 
alterations. 

34801  3734  E  14th  St:  owner.  Fruit - 
vale  Photo  Studio:  contractor,  James 
Anderson:   plugs. 

34802  423$  Coolldge ;   owner.   Max- 


j  SENIOR  DRAFTSMAN  for  p«rmi«. - 
4  nent  position  in  architectural  offlc* 
I  located  on  the  Monterey  Peninsula 
Contact  C.  J.  Ryland  by  phone  at 
Carmel  404  or  wirlte  P  O.  Box  847, 
I  Monterey.  1/14-15-16-17-18-21   ♦« 

Experienced  archit«»ctuni.J  DRAFTfe- 
,  MAN  out  of  city.  If  Interasted.  boui- 
,  lii|r   available     Mayo   &    Johnson,   807 

Exchange     Bldg.,     Stockton.      Phons 

Stodcton  9- 


1 


POSITION  WANTED 


OAKLAND 


1348  Burlingame  Ave;  owner,  Edi 
son  Bros  Store,  Inc;  buUder,  Mullen 
Manufacturing  Co. 
ALTERATIONS     AND     ADDITION, 


Holland   Co:   floor. 

3015  Eastman  ;   (fwner,  Scott ;  deal- 
er, HoUand  Co;  floor. 

2126    High     St;    owner,    Shepperd ; 


92000;  1115  Burlingame  Are;  owner,  'dealer,  HoUand  Co;  floor  furnace 


Recorded  Amount    well ;  contra>rtor,  Clifford  Electric  Co; 

Jan   10,   1946— PTN  RANCHO  Aca-        outlets;  switches;  fixtures:  plugs 
lanes,  cntg  307  acres,  near  Laf-  34803    942T  MacArthur  Blvd:  owner. 

ayette.    Lewis  Constr  Co  vs  Og-        Drtnkward;   contractor.   T   L   Rosen - 

den   Kiesel,  et  al $5,873.86  j  berg  Co;  outlets;  switches:   fixtures: 

.  I  plugs. 

' 34804     3057  85th   Ave;   owner.  Cap-  -  -  ' 

U^,-,   D  _._,^_.._,_^^m!i  _^        'era:     contractor.    Shea    Electric    Co;'      VET -PO-V^T^ERMAN— desires    pc- 
llfHI-llRfullNuUlllHlY        I  alterations.  slUoo  with  reliable  company  as  aD- 

AlVI|-A«V«|VVU«U#ilHJ        ,     j^gQjj      g^j    Johnston    Dr;    owner,  (VISBR,  ESTIMATOR  or  MECHANIC. 
■<  ■  ...»»■  ...1 .1  .,»  I,...  «.  '  sorensen :  contractor,  P  A  Jones;   18)10    years'     experience      Water,     hard 

i outlets;   20  switches:  18  fixtures:  23  j  rock,    excavation     operate    >a4!kham- 

j  plugs  i  mer,    wagon    drill    and   cable   tool    rig. 

34806     1504  Adeline  St;  owner.  Ter-    Write    BUI    De   Maupassant.    8    WUd- 

Irell:   contractor,   T  C  Moody;   4  out-    wood  Ave,  Oakland.  Calif. 


SAN   FRANaSCO  COUNTY 

Jan  15,  1946— NE  GOLDEN  GATE 
Ave  and  Taylor  Sts,  kno\^-n  as 
986  Market  St.  Market  A  Taylor 
Bldg  Co  as  to  imprt)vement8  on 
property. 


CONTRA  COSTA  COUNTY 

Jan    11,    1946— BEG    INTER    SAN 

Pablo  Ave  and  23rd  St.  90  ft  S 
of  23rd  St  and  beg  at  23rd  and 
San  Pablo,  th  60  ft  south  on  San 
Pablo  Ave,  San  Pablo.  Gladys 
Flgueiredo  and  Mary  Thelma 
Regello  as  to  improvements  on 
property. 


lets:  1   switch:  4  fixtures.  1/16-17-18/46 

j      34807     1007  16th  St;  owner,  Wllker- 

son:   contrartor.  T  C  Moody:   4   out- j      ENGIN^EER— steam— expertoncod— 

llets;  S  switcihes:  4  fixtures:  1  plug.         *g«  82    desires   position   as   plant  op- 

84808     33.V>  Telegraph   Ave:  owner,    erator    Reply  Box   115,  c/o  Dally  Pa- 

Stolte,    Inc  i    contractor.    Del    Monte  '  clflc  Builder  to  Jan.  18,    46 

ESectric   Co      outlets;   switches;    fix- > — 

turcs:  plugs.  '•     Young  man   desires  SALES  P081- 

1  34«09  Fleming  and  BlrdsaU ;  owner.  TION  with  organization  handiicg 
I  Stolte,  Inc ;  contractor,  Del  Monte  i  line  of  BUILDING  MATERIALS. 
1  Electric  Co;  outlets;  switches;  fix- !  College  background,  alert,  aggressivs, 
Iturcf:  plugs  neat    appearing.    Contact    Wiarrem    S. 

I  34810  41O0  3»th  Ave:  owner.  Dam-  Michael.  BA.  9489,  or  addreas  reply 
:  becher     conlrat-ccr    Del  Monte  Elec- ]  175  Itth  Avt..  S.  F.  IS.  • 

1  trie  Co ,  alttrations. 


i 
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PLANS  and 
Speculations 


School  improvements  bonds  to- 
taling   $1332.00    were    authorizSl 

D>    overw'helming    vote    in    special 

^^  T"u  '"  ^*  Hayu'ard  High 
^choo],  Hayward  Elementarv,  San 
Lorenzo  Elementary  and  Castro 
valley  Elementary  school  districta: 
a  proposal  for  the  establishment 
or  a  jumor  college  was  defeated  in 
?t.^g^^i*i  election  in  six  CONTRA 
UUbIA  High  School  districts. 
oOo 

Shirley  Olympus,  former  busi- 
ness manager  of  the  Merced  Sun- 
btar,  has  resigned  his  newspaper 
post  to  take  over  public  relations 
activities    of    the    Halton    Tractor 

Company  of  MERCED _. 

H.  Decker  and  Nunzio  Volanti  of 
Fresno  have  entered  partnership 
agreement  for  the  formation  of 
their  Contractors'  Equipment  and 
Supply  Company  in  FRESNO. 
oOo 

Western  headquarters  for  the 
La  Plante  -  Choate  Manufacturing 
Co.,  Inc.,  national  road  building 
equipment  concem,  uill  be  estab- 
lished by  February  1,  at  344  Davis 
St,  SAN  LEANDRO,  where  the 
company  has  leased  20,000  feet  of 
industrial  property  from  the  Par 
Soap  Company,  .  .  Stanley  Ca- 
puder  and  Erwin  Peterson  of  Grass 
Valley  have  opened  the  Nevada 
County  Brick  and  Tile  Company, 
at  532  Butler  St.,  GRASS  VAL- 
LEY. 

oOo 

Purchase  of  the  six-story  and 
basement  building  on  Battery  St, 
SAN  FRANCISCO,  adjoining  the 
Dollar  Building,  was  announced  by 
the  Robert  Dollar  Company.  The 
building  will  be  returned  to  serv- 
ice as  a  public  garage  as  soon  as 
the  Marine  Corp  ?  releases  it  .  . 
The  old  Jim  Rolph  homestead  on 
Guerrero  Street  SAN  FRANCIS- 
CO, is  being  leveled  to  make  way 
for  six  residential  flats.  The  land 
is  now  owne<i  by  Robt  Scharetg. 
oOo 

OAKLAND  City  Manager  Chas. 
R.  Schwanenberg  is  seeking  to  en- 
list the  services  of  the  "best  avail- 
able engineering  firm  possible"  to 
make  a  survey  and  outline  a  long- 
range  program  of  highways,  free- 
ways and  traffic  flow.  One  of  the 
proposed  developments  which  the 
engineering  firm  would  report  on 
is  the  suggested  freeway  from  Col- 
lege Avenue  and  Broadway  to  con- 
nect with  the  extension  of  the 
Eaatshore  Freeway  at  Webster 
and  Sixth  Street 
oOo 

The  SAN  JOSE  Water  Works 
hai  announced  intentions  of  spend- 
ing $463,000  for  repair  and  con- 
struction of  mains.  $338,500  will 
go  for  work  in  San  Jose,  and  $124,- 
500  for  work  in  Los  Gatos.  .  The 
proposal  of  Peters  and  Peters,  law 
firm,  to  construct  a  professional 
office  building  on  the  southwest 
comer  of  Second  and  Normal  Sts. 
in  CHICO.  within  a  residential  dis- 
trict, will  be  submitted  at  a  public 
hearing  February  6. 
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Agency  Report  Claims  Lumber  Export 
Less  Than  L4  Per  Cent  of  U.  S.  Prodadion 

John  W.  Snyder,  Director  of  War  Mobilization  and  Reeonvo'sioii, 

Wm.   has  made  public  an  iiit«r*agency  report  which  showed  that  export! 

'of  himb^  in  1945  amounted  to  leaa  than  1.4  percent  of  total  United 


States  lumber  production. 

Lumber  production  for  the  first 
nine  months  of  1945  was  22.0  bil- 
lion feet.  Lumber  exports  by  the 
United  States  are  subject  to  ex- 
port licenses,  and  were  268.6  mil- 
lion board  feet,  representing  1.22 
per  cent  of  total  U.  S.  lumber  pro- 
duction for  the  first  nine  months 
of  1945. 

For  the  enli|M  year  1945,  lumber 
production  is  Expected  to  reach 
27.5  billion  board  feet  and  actual 
export  shipments  will  not  exceed 
375  million  board  feet  or  1.36  per 
cent  of  the  total  U.  S.  lumber  pro- 
duction for  1945. 

It  is  apparent  from  the  above 
figiires  that  the  amount  of  lumber 
shipped  abroad  is  an  exceedingly 
small  percentage  of  total  produc- 
tion. 

Of  the  approximately  375  mil- 
lion board  feet  shipped  in  1946, 
about  30  per  cent  or  approximately 
113  million  board  feet  is  hardwood. 
This  type  of  lumber  goes  into  rail- 
road transportation,  shipbuilding, 
furniture,  tool  handles  and  other 
manufacturing.  Little  goes  into 
home  construction. 

An  additional  35  per  cent  of  the 
lumber  shipped  in  1945  (approxi- 
mately 131  million  board  feet)  is 
in  timber  size  which  normally  does 
not  go  into  home  building  but 
rather  into  heavy  construction  such 
as  docks,  railroads,  shipbuilding, 
factory  construction,  inland  wa- 
terways— barges  and  canal  locks — 
mining,  petroleum  and  repair  of 
war  damage.  Some  of  this  lum- 
ber if  retained  in  the  United  States 
might  funnel  into  home  construc- 
tion but  the  cost  of  cutting  it  into 
required  sizes  is  extremely  high. 

Some  of  the  U.  S.  lumber  mills, 
especially  in  the  Douglas  fir  re- 
gion, are  ohly  equipped  to  pro- 
duce lumber  sizes  usually  demand- 
ed for  export.  Should  such  exports 
be  frozen,  these  mills  might  be 
forced  to  curtail  or  even  cease  op- 
erations entirely  since  they  could 
not  easily  produce  the  domestic 
grades  of  lumber. 

The  remaining  35  per  cent  of 
the  lumber  shipped  in  1945  (ap- 
proximately 131  million  bd.  ft.)  is 
lumber  which  can  be  used  in  home 
construction...  Overseas  it  is  used 


for  housing,  factory  construction, 
commercial  building  and  millwork. 

The  exportation  of  this  lumber 
is  not  only  in  the  interest  of  our 
national  policy  to  aid  in  the  res- 
toration of  war-devastated  coun- 
tries but  much  of  the  lumber  ex- 
ported has  been  for  purposes  which 
redound  directly  to  the  benefit  of 
our  own  economy. 

Sugar  and  tin  are  scarce  com- 
modities very  urgently  required  by 
the  United  States.  Some  of  our 
lumber  exports  are  used  for  sugar 
production  in  Cuba  and  tin  mines 
in  Bolivia. 

Lumber  shipped  to  the  liberated 
areas  of  Europe  is  used  for  the 
rehabilitation  of  docks  and  wharves 
railroads,  bridges,  canals  and  in- 
land waterways.  The  rehabilitaj 
tion  of  the  transportation  system 
of  these  countries  is  essential  to 
their  economy  and  permits  them 
to  reestablish  their  exports  so  as 
to  restore  their  trade  with  this 
country.  It  contributes  to  facili- 
ating  the  redeployment  of  our 
troops  and.  supplies  from  Europe. 

A  portion  oi  the  lumber  export- 
ed to  the  Netherlands  went  into 
the  construction  of  bins  which  the 
Dutch  used  for  growing  early 
spring  vegetables.  A  large  portion 
of  these  vegetables  goes  to  our 
men  in  the  Army  of  Occupation  in 
Europe.  Another  portion  of  the 
lumber  shipjped  to  Holland  was 
for  the  repairs  of  dikes  to  permit 
early  deflooding  of  agricultural 
land  so  that  food  could  once  more 
be  grown  in  those  areas. 

Lumber  for  the  repair  of  war- 
damage4  buildings  in  Europe 
largely     came     from     the 


YOUR  TAX   TIMETABLE 
DATES   EMPLOYERS 
SHOULD  RE.MEMBER 
January  —  Wi% 

31— OLD-AGE  BENEFIT  TAX: 
Return  for  last  quarter  of 
1945  due  and  tax  payable. 

31— UNEMPLAYM  E  N  T  TAX: 
Return  for  1945  doe  and  tax 
payable,  but  employer  may 
elect  to  pay  in  quarterly  in- 
stallments. First  installment 
payable  if  election  is  exer- 
cised 

31— WITHHOLDING  TAX:  Re- 
turn of  tax  withheld  from 
wages  during  hret  quarter 
of  1945  due  and  tax  payable; 
reconciliation  retorn  for  1946 
due.  Last  day  to  give  em- 
ployee receipt  for  1945  tax. 

31— EXCISE  TAXES:  Return 
for  Dec,  1945  due  and  tax 
payable. 

31— INFORMATION  RETURNS 
Returns  of  tax  withheld  at 
source  from  interest  on  cor- 
porate bonds  during  last 
guarter  of  1945  due.  Tax 
payable  June  15. 
February  —  1946 

11— WITHHOLDING  TAX:  Tax 
withheld  from  wages  during 
Jan.  1946,  if  more  than  100, 
payable  to  an  authorized  de- 
positary. 

15— CORPORATE  INCOME  and 
EXCESS  PROFITS  TAX: 
Return  due  and  one-fourth 
of  tax  payable  for  fiscal 
year  ended  Nov.  30,  1945. 
One-fourth  of  tax  payable 
for  fiscal  year  ended  Feb. 
28,  May  31  and  August  31, 
1945. 

15— INDIVIDUAL  INCOME 
TAX:  Return  due  and  tax 
payable  for  fiscal  year  end- 
ed November  30,  1945. 


SUMMERBELL  ROOF  STRUCiyRFS 

1746  Thirteenth  St.;  Oakland.  Calif. 


as  our  exports.  For  the  first  nine 
months  of  1945  our  imports 
amounted  to  742  million  board  feet 
forest  j  as  against  an  export  figure  of  269 
source's  within  the  country  or  from  j  million  board  feet.  Considerably 
Sweden.  However,  these  supplies  i  more  than  half  of  these  imports 
were  inadequate  to  meet  the  most  were  of  types  of  lumber  normally 
immediate  needs  and  some  small  used  for  home  construction, 
quantities  of  construction  lumber  For  1946,  U.  S.  lumber  produc- 
were  shipped  for  emergency  hous-  tion  is  expected  to  be  approximate- 
ing,  particularly  to  the  United  ly  30  billion  board  feet.  Of  this 
Kingdom.  amount,  construction  lumber  may 

If  we  assume  that  approximate- '  represent   as    much    as    19    billion 
ly   8,000  to   10,000  board   feet  of  board  feet. 


lumber  are  used  per  dwelling  unit, 
the  construction  lumber  snipped 
overseas  would  be  sufficient  for  ap- 
proximately 13,000  to  16,500  homes. 
It    is    interesting    to    note    that 

8inc«  the  •wmr  b«KSLn  lumber  im- 
ports to  the  United  States  have 
been   consistently  twice   as   large 


From  San  Francisco 
ENtcrpnsc  10930 


From  other  *?xchanses 
TWinoaks  3622 


PRIOKITfFS  NO 
LONGER  RBQUIRFD 


If  500,000  housing  units  are  con- 
structed in  1946,  this  will  require 
5  billion  board  feet  of  construction 
lumber  (assuming  10,000  bd.  ft. 
per  unit)  leaving  abowt  14  billion 
board  feet  of  dtimestic  construc- 
tion lumber  for  all  other  purposes. 

The  total  amount  of  all  lumber 
requested  by  foreign  countries  for 
i  export  during  1946  is  over  4  bil- 
lion board  feet.  ' 


COMVERT  TO 
FlUOftESONT' 


BURKE  FORM  CLAMPS 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANfSlON    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  •  REINFORCED    PAPER 

All   Typea  of   Concrete   Constrdction   Specialties 

W.  J.  BURKE  A  CO.,  Inc. 

780  Bryant  Street       •      San  l^ancisco  Phone  GArfield  8768 


Giftt   Grip   Drtr*  Dcmftlt 


TECO 


Double   Grip  Spikes 

Timber  Conneefort  oad  Tools 


TIMtER  ENGINEERING  CO.  Of  CALIFORNIA 


85    Second   S«*«*,   $«■   PrmncitfO 
EXWooic    5909 


1151  So.  Broadway,  Loa  Angakt 
PRoipcct  8269 


rib 


s 


(dfi^  jrtrtMiitirt  KflftTttui  jrtittw 


Concrete  Cotting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Toob  of  All  Kindt 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Photie  MtMion  16M  •  0T56 
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.J'9i^^^'^'  i»  still  ^own  with  the ' 
''flu'*. 

It  is  evident  that  his  column  will 
not  grace  owe  pages  for  several 
days. 

We  join  with  his  many  readers 
and  friends  in  wishing  him  a  speedy 
recovery.— The  Editor. 


Suminary  of  Industrial  Deveiopment 
Shows  364  hfmim,  480  New  PbuUs 


!n 


CONTRACTORS 

COMPLIMENTED 


Peaeetiaie    records    t<or    indoatiial    dev«'!opm«al    wove    made 
northern  California   dnrinjr   1945   when  projects   rtpiiMHting    iniMt 

ments  of  1137.499.368  »cr«*  launched,  according  to  tabul«iK>n,h  r«»le«n«rd. 
by  the  San  Francisco  Chamber  of  Coaaicrce  bidastrial  Department. 
Projects    were    as    follows:    4^ 


new    factories;    364    plant    expan 
sions. 

With  outlays  aggregating  $118,- 
580,268,  industrial  developments  in 
the  San  Francisco  Bay  Region  (12 
counties)  summarize  like  this:  379 
new  plants;  321  expansions. 

The  1945  record  for  San  Fran- 
cisco proper  shows:  119  new  plants, 
133  expansions;  $17,381,660  in  out- 
lays; and  5,000  additional  Jobs. 

Adding  the  $137,499,368  for  in- 
dustrial development  announced  by 
the  San  Francisco  Chamber  for 
northern  California  to  |8S,647,000 
reported  for  Los  Angeles  County 
by  the  Los  Angeles  Chamber  gives 
a  state  total  of  $221,146,000  —  a 
husky  indication  of  new  job  op- 
portunities in  the  Golden  State. 

December  reports  for  northern 
California    accounted    for    50    ex- 


Richard  Wilson  of  the  State  Di- 
vision of  Highways  oflBce  at  Sac- 
ramento, this  week  announced  that 
since  November  9,  1945,  the  State 
had  let  contracts  for  over  $20,- 
000,000  worth  of  work.  Wilson 
complimented  the  contractors,  es- 
timators, etc.,  on  the  excellent,  ,  .  .. 
manner  in  which  their  bids  had  Pensions  of  existing  firms  and  82 
been  prepared,  that  they  had  been  "^i^^^o  ".^tries  with  a  total  of  $11,- 
clean  cut,  easy  to  read,  and  with  1 'i'^2.448  in  investments.  The  Bay 
very  few  mistakes.                              -^^^^  accounted  for  $10,752,448  of 

TT this    figure    with    63    new    plants 

^  spending  $7,575,948  and  47  expan- 

sions costing  $2,996,500. 

Corresponding  figures  for  San 
Francisco  were  15  new  factories 
for  $634,000  and  18  expansions 
costing  $644,500  or  total  outlays  of 


KRARILE  CO. 
REPORTS  CALL 


FOR  QUONSCTSI*'''™''^" '"  *'  -""""^ 


Record  month  for  the  Bay  Area 
I  was  August  which  topped  $34,000,- 

Evidence  of  an  eager  demand  in  1  ®^2  j"  "J^,ji*f„«.,fil.  «1^^^^ 
the     industrial     and     agricultural  L.^^^J^^^^f^^^'^^^"^^"^'    ^^^«'°P- 
fields  for  "packaged"  steel  build- r^i5l;;f^/°"j',^/„.      „.. 
ingswas^  reported  this  week  by  C^  J,T%^,,?i!i'2Z'^!^^^^^^ 


W.    Kraft,    president    of    Kraftile   X^tg    $69  ORi  ^^^^^^ 
Company,  who  stated  that  his  or- 1  ^  a"  „ '  ,r^^^  p     . 

ganization  had  sold  Stran  -  Steel !  exnJL^r'S? ^?L?*^«?S-  ^?i 
"Quonsef  type  structures  total-  i  new  plants'  SM  S^ '  ^""^  ^^^ 
ling   more   than  91,000   sq.  ft.   of'  ^*      '  ♦51'»y2,648. 


floor   space    during   the    first    five 
weeks  isince  announcing  distributor- 


San    Francisco:    133   expansions, 
$5,463,350;    and    119    new    plants, 


ship  for  that  line.  Customers  are  |^^^'^^^'^®®- 
located  in  widespread  parts  of  j  With  the  exception  of  S*n  Fran- 
Northern  California.  Their  prefer-  i  cisco,  average  cost  of  new  factor- 
ences  are  predominatly  for  the '  i^s  in  northern  California  is  less 
"Quonset  40",  40  ft.  wide  by  100  than  the  average  cost  of  expand- 
ft.  long,  while  orders  have  also  i^g  existing  plants  which  indicates 
been  fiilled  for  "Quonset  20's,  24's,  a  trend  toward  the  smaller  decen- 
and  60's".  tralized  type  of  industry. 


According  to  the  Kraftile  execu- 
tive, the  first  "Quonset"  building 
to  be  erected  and  put  to  use  was 
that  of  the  Liqua  Zone  Co.,  Ltd., 
in  San  Jose.  Another  San  Jose  firm 
purchased    four    "Quonset    lO's". 

The  "packaged"  steel  buildings 
are  adaptable  to  numerous  uses 
and  are  easily  erected  due  to  the 


Some  of  the  outstanding  an- 
nouncements of  national  concerns 
for  the  Bay  Area  for  1945  were: 

Campbell  Soup  Co.  of  Camden, 
N.  J..  $4,(X)0,000  plant  on  125-acre 
site  near  Sacramento. 

Ch3rrsler  Motors  Corp.  purchased 
40-acre  site  in  San  Leandro. 

United  States  Envelope  Co.,  with 


a 


"imiling  groove 'feature  which  per- 1  headquarters  in  Springfield.  Mass.. 
mits  nailing  inside  or  outside  build-   purchased    105,000    sq.    ft.    for    j 
mg. materials  directly  to  the  steel  | half-million  dollar  plant  in  Em'>ry 
frame.  Iville. 

It  was  made  known  by  President 


Kraft  that  his  company,  for  many 
years  a  manufacturer  of  clay  prod- 
ucts, bricks,  ceramics,  and  allied 
products,  had  added  the  distribu- 
torship in  line  with  its  postwar  plan 
to  become  identified  more  widely 
with  the  building  materials  field. 
The  company  also  distributes  other 
line  of  specialty  building  mate- 
rials from  its  headquarters  at 
Niles,  Gmlif. 


INSULATION 

..for  piping,  boilers. 

industrial  equipment 

and  refrigeration 


H.  J.  Heinz  Co.  of  Pittsburgh, 
Pa.,  built  large  plant  on  75-acre 
site  near  Tracy. 


Columbia  Steel  Co.,  subsidiarv  of 
U.  S.  Steel,  announced  25-million 
dollar  expansion  at  Pittsburg,  Con- 
tra Costa  Countv. 

International  Minerals  A  Chem- 
icals Corp.  of  Chicago  announre<J 
a  million  dollar  plant  on.  a  26-acre 
site  in  San  Jose. 

Beech-Nut  Packing  Company  of 
Canajoharie,  N.  Y.,  purchased  23- 
acre  site  in  San  Jose  for  $800,000 
pUnt 

Gar  Wood  Industries,  Detroit. 
Mich.,  will  locate  manufacturinfr 
plant  on  the  San  Francisco  pe- 
ninsula to  employ  600. 

Padfie  Can  Company  of  San 
Francisco  announced  new  150,000 
sq.  ft.  plan*  in  the  Bay  Area. 

The  Paraffine  Companies,  Inc., 
announced  $4,000,000  expansion  of 
East  Bay  plant 

Standard  Oil  of  California  with 
headquarters  in  San  Francisco  is 
executing  multi-million  dollar  ex- 
pansion of  Bay  Area  facilities. 

Bethlehem  Pacific  Coast  Steel 
Corp.,  newly  organized  subsidiary 
of  Bethlehem  Steel,  announced  ex- 
tensive expansion  of  San  Fran- 
cisco and  South  San  Francisco 
plants. 

Among  the  important  develop- 
ments reported  in  the  Bay  Area 
for  December  are: 

Victor  Equipment  Co.  will  add 
10,000  sq.  ft.  to  San  Francisco 
plant. 

American  Can  Co.  leased  137,000 
sq.  ft.  plant  with  spur  track  at  255 
12th  St.,  San  Francisco. 

Listo  Pencil  Corp.  will  erect  2- 
story  addition  to  plant  in  Alameda. 

Kushings  of  California,  Inc.,  San 
Francisco,  ppipchased  shoe  fac- 
tories in  Santa  Rosa  and  will  in- 
stall equipment  to  manufacture 
outdoor  shoes. 

Langendorf  Bakeries  will  erect 
1 -story  addition  to  Oakland  plant. 

Butler  Packing  Co.  of  Seattle 
purchased  10  acres  on  San  Leandro 
Blvd.,  Oakland,  for  a  new  $1,000,- 
000  plant. 

E.  Lorenz  &  Sons  will  build  new 
$50,000  plant  in  San  Jose  to  man- 
ufacture ^nne  and  water  storage 
tanks. 

True-Sheen  Company   purchased 
property  in  Richmond  and  •will  con- 
struct plant  to  manufacture  clean- 
ing solvents  to  emplov  about  30. 
V ^ 

Renewed  efforts  to  have  a  west 
portion  of  NILES  included  in  the 
panitar>'  district  either  of  Niles  or 
Decoto  will  be  made  by  commit- 
tees meeting  with  the  respective 
sanitary  commissions.  The  Decoto 
meet  is  scheduled  for  early  in  Feb- 
ruary. 


STUCCO 


iRiMin  pmnrs 

"  '  f    L  n  b  o  r  n  1 0  r  y   Control!  v  J 

,  „     p  '  D  f  e  s  5.  i  o  r  cj  I    P  a  I  n  t  (■•  ^-  ■•. 
H  .  g  h    St  1  n  d  a  f  H  '. 

iRLUin  pRini  coTiPpnv 

4:h  ^  ^-.r'di5on  M-i  •  B-:rkr!ey  2,  Ccli!,, 
i  Phcr.e:  BErkeloy  34^0 


\^^^l'\J' 


THE 


-<^^ 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  FranciM^o 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


WESTERN 
ASBESTOS 


f  .  -.*  u 


CONTRACTORS:  sef  us  afforf  \tw  bid! 

Wr  will  finance  sfiund 
Iftipriiienteiit  Distriet  Jobs 

•  We  enter  into  written  contracts  before  y©u  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  ol  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Act 

BSNDS  and  WARRANTS  •  baafthl  *  quoted  •  Mid 

Pk^coueci  STO'IE  &  YOU^GBERG 

Sut*erS460     '     '^*   *VSi    BUILBISG    •    SdH   tRdNHStO  4 


» 


N£l¥ 

IMPROVED 


cyri  -iJ^  Labile:. 


STUCCO   CEMENT 


fAorm  YardM  Pmr  Sack  •  5pr9€$il§  f esfer  •  t»ss  Shrinkogm 
PACIFIC    PORTiAND    CEMENT    COMPANY 


DONT  TIE  UP 

y»ttr   di»tnbution    poliev    fm    ih# 

SAN  K)AQUIN  VALLEY 

vntii  jou  have  talked  to 

KENDAli-ADDINGTON  CO. 

1839  Merced  Str««4  -         Fr«Mio  Phone   I  aO*3 


4gaiitsf 
HEAT 

SOU  ND 


OAKLAND    1. 

12th  9t.  at  34th  Ave 

ANdovcr   4IOO 


SAN   FRANCISCO    10. 
Harrison  St.  at  22nd 

VALENCIA    7174 


SPECIAL    MATERTALS 


W  ^  BrigKt,  Galvanized,  Blued,  Cement 

Coated,    Annealed,    Building,   Cooperage,   Box, 
Brads.   Spikes,  Miscellaneous  Nails,  Staples 

BETHLEHEM   PACIFIC 

COAST  SlEll  COif»0»ATION 


CLAY  PRODUCTS 

Specify  QUALITY  Mmterialt 

N.  CLARK  &  SONS 

lOth   h  DiTi«i«i   Str^"!!*       SAN   FRANOSCO        KLondike   2-04«2' 
Main  Office  A  Factory,  4ti  Pacific  Atc^  Almaeda  -  LAkshnrst  2-3177 


iS 


X£ 


BtTHLCHEM 
STEEL 


6»iiera/  O^ces:   San   Francisco 

DiVricf  0«c.,.  S.<m».,  Portland.  Lo.  Angele,,  Salt  Lake  CJty 

$»«W  «onf,:  S«att«.,  Sovth  Son  franciico,  Lo.  Ansel.* 

fab/;ca#mB  VVorfe,:  South  Son  Franciu;o,  Alomjdo.  lot  Ang*le« 

MJ»/  O*pof*:  SMttU,  Portion*!,  Son  Fronckco,  Los  An«.l*. 


Janies  B.  Monltoi 

D^fSTRlBUTOW    FOR 

RICHMOND  SCEKW  ANCHOR  C:0,  lac.  BROOKLYN.,  N.  Y. 
Maaiifaetiir«n!  of  CflwcreU  C<m»tr««ti«ii  Devicea  vmk   a« 
dnap-Tya,    Ty-Bemi*,.    Ty-Loops,    Ty-Framcft,     Boita    mud 
Anchorn,  Etc,         -         DdKriptiv*'  Uteratore  on   rmiwm.. 

Offtaw:        i  War«4io«ia»i 

llCN«irM0Bl9(MMrf  Si.  1046  Brytirt  fll. 

GA.  «t?a  PlMM  UN.  Mil 


i 


PACE  2 


DAILY    PACIFIC    BUILDER 


FOR  BETTER  BUILDING 

NEWS  OF  MATERIALS,  EQUIPMENT  AND  METHODS 


PREFAB  HOUSE 

National  distribution  through 
lumber  dealers  is  planned  for  a 
two-story  prefabricated  house  call- 
ed HomeOLa,  built  of  plywood  with 
a  steel  "chassis."  AH  wall  and 
floor  panels  are  of  plywood  stress- 
ed-skin  construction  with  the  pan- 
els g-lued  to  both  side  of  light  wood 
framing  members.  Floor  sections 
are  in  4-foot  squares  and  have 
special  wearing  surfaces  of  ver- 
tical grain  fir.  Wall  panels  are  4 
by  8  ft.  Blanket  insulation  in  both 
wall  and  floor  units  is  placed  dur- 
ing fabrication. 

Built-up  plywood  roof  rafters, 
completely  fabricated  at  the  fac- 
tory, have  been  developed,  over 
which  longitudinally  braced  ply- 
wood roof  decking  is  placed;  fin- 
ished roofing  is  conventionally  ap- 
plied. Roof  insulation,  in  blanket 
form,  is  attached  to  the  back  of 
second-story  wall  and  ceiling  pan- 
els. 

The  house,  exclusive  of  lot,  is 
intended  to  sell  complete  for  leas 
than  $3,000.  Shipment  of  the  house 
parts  will  be  to  building  material 
dealers  who  will  provide  the  crewa 
for  erection.  Willisway  System,  9 
S.  CUnton  St.,  Chicago  6,  111. 

TEMPERATURE  REGULATOR 

A  self-contained,  spring  loaded, 
internal  pilot,  piston  operated  Tem- 
perature Regulator  for  steam  serv- 
ice features  Duo-Matic  Control — 
both  accurate  temperature  regula- 
tion and  pressure  control  obtained 
simultaneously  with  a  single  reg- 
ulator. The  unit  has  a  thermo- 
static element  with  100  deg.  F.  ad- 
justable temperature  range,  equip- 
ped with  metal  diaphragms.  All 
wearing  parts  are  renewable.  Les- 
lie Co.,  67  Delafield  Ave.,  Lynd- 
hurst,  N.  J. 

# 
HEAT  PANELS 

Immediate  production  of  the 
Base-Ray  Heat  Panel  has  been 
announced  by  Burnham  Boiler  Cor- 
poration, Irvington,  N.  Y.  Develop- 
ed by  research  engineers  at  the 
University  of  Illinois,  the  panel  is 
a  hollow,  cast  iron  baseboard  unit 
(see  AR,  June,  1945,  p.  124). 

# 
UNIT  LOCK 

A  new  lock,  the  Corbin  Unit 
Lock,  is  said  to  offer  home  own- 
ers complete  freedom  from  the 
annoyance  of  sticking  and  binding 
knobs  and  latches  because  it  is  as- 
sembled at  the  factory  in  one  com- 
plete unit.  Installation  is  simple, 
with  no  mortising  necessary — the 
unit  slips  into  a  slot  in  the  edge 
of  the  door  and  is  made  fast  by 
two  bolts  without  touching  or  ad- 
justing the  working  parts  in  any 
way.  P.  &  F.  Corbin,  New  Britain, 
Conn^ticut. 

DOORSTOP 

An  easily  installed  Door  Stop- 
Nut  slips  over  the  top  knuckle  of 
a  door  hinge  and  is  held  secure 
by  the  hinge  pin.  Eliminating  the 
need  for  baseboard  or  floor  type 
door  stops,  the  unit  prevents  the 
banging  of  doors  against  walls  or 
furniture.  Door  Stop-Nut,  Inc.,  810 
W.  76th  St.,  Chicago  20,  111. 
# 

DRAFTING  AIDS 

SLIDE    RULE 

The  Deci.Point,  a  slide  rule 
which  places  the  decimal  point  in 
involved  expressions  with  results 
up  to  19  places,  is  now  being  man- 
ufactured of  lightweight  Dowmetal 
(magnesium  metal  alloy),  surfac- 
ed with  a  flat  white  plastic  said 
to  be  impervious  to  water  or  chem- 
icals and  virtually  immune  to 
abrasion  from  legular  use.  The 
rule  first  was  introduced  in  a  war- 
time "Demonstrator"  model.  Pick- 
ett &  Eckel,  53  W.  Jackson  Blvd., 
Chicago,  111. 

ALL-PURPOSE    DEVICE 

-^n  all-purpose  drawing  and 
measuring  device,  the  parva-graph 
is  accurately  designed  and  mathe- 
matically calibrated  to  serve  as  a 
square,  dividers,  protractor,  tri- 
angle, ruler,  compass,  French 
curve  and  miter. 

The  Parva-graph  consists  of  a 
combination  square  and  a  remov- 
able miter  arm  which  can  be 
mounted  on  the  square  through 
either  of  two  mounting  holes.  A 
wing  nut  locks  the  arm  at  any  de- 
sired position.  Made  of  tought, 
transparent  plastic.  Parva  Prod- 
ucts Co.,  West  Haven,  Conn. 
# 

METAL  WINDOWS 

STORM    SASH    STORAGE 

Manufacture  of  the  Rusco  AU- 
Metal  Ombination  Window  has 
been  resumed,  it  has  been  an- 
nounced, with  an  important  change 
in  design  incorporated.  Storage  of 
the  lower  storm  sash  is  now  pro- 
vided within  the  window  unit  it- 
self. 

The  compact  unit  provides  screen 
storm  sash  and  weatherstripping, 
plus  a  patented  spring-steel  clip 
arrangement  that  permits  the  low- 
er  storm  sash  to  be  raised  and  held 
m  storage  space  behind  the  upper 
sash.  The  F.  C.  Russell  Co.,  Cleve- 
land,  Ohio. 

ALUMINUM    UNIT 

Expected  soon  to  be  in  produc- 
taon  is  a  new  aluminum  extruded 
window  unit,  the  Wince,  which  has 
no  pulleys,  weights,  cords  or 
springs,  and  requires  no  regular 
weatherstripping.  Can  be  left  open 
m  rain  or  snow,  as  lower  sash 
swings  in.  Also  made  for  glass 
block  installations,  '^atco  Engi- 
neering.  Inc.,  2200  Scranton  Road, 
aeveland  13,  Ohio. 
# 

LIGHTING  NEWS 
COLD-CATHODE    LAMP 

Addition  of  a  cold-cathode  K 
lamp  to  a  regular  line  of  fluores- 
cent products  has  been  announced. 
The  new  Jampa  will  be  instant- 
starting,  will  have  a  rated  lif  eof 
10.00€  hours.  They  will  be  made 
in  both  72-  and  96-in.  lengths,  1-in. 
m  diameter,  will  operate  on  a 
standard  120  milliamper©  multiple 
ballast.  Sylvania  Electric  Prod- 
ucts, Inc.,  Danvers,  Mmsm. 
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SERVICIE  STATION 

Commissioned  by  Allegheny  Lud- 
lum  Steel  Corp.  to  design  an  auto- 
motive service  station  looking  to- 
ward expected  competitive  develop- 
ment in  that  field,  George  Ck)oi)er 
Rudolphs,  New  York  industrial  de- 
signer, has  come  up  with  the  Moto- 
S«rv.  Features:  eligibility  for  mass 
prefabrication;  ease  of  installa- 
tion; liigh  flexibility  and  ready  ex- 
pansion; easy  upkeep. 

The  basic  design  of  the  Moto- 
Serv  consists  of  an  office  and 
storeroom  cubicle  and  a  single  is- 
land -  and  -  canopy  unit  with  two 
stainless  steel  tubular  supports 
footed  in  stainless  castings. 


FIBERGLAS  SOUNDPROOFING 
HELPS  POLICE  RADIO 

Improved  radio  transmission 
from  the  radio  operations  room  at 
the  Newark,  Ohio,  police  headquar- 
ters has  resulted  from  the  instal- 
lation of  inch-thick  F  i  b  e  r  g  1  a  s 
acoustical  board  on  the  walls  and 
ceiling  of  the  room  and  in  other 
parts  of  th«  building.  The  room 
is  used  to  maintain  two-way  radio 
communication  between  headquar- 
ters and  the  radio-equipped  patrol 
cars. 

AIR  CONDITIONED 
I»RINTING  PLANT 

Air  conditioning  which  controls 
temperatures  to  within  one  degree 
and  humidity  to  within  one  per 
cent  of  desired  levels  is  being  in- 
stalled in  a  new  H,900,000  printing 
plant  now  under  construction  for 
the  Newman-Rudolph  Lithograph- 
ing Company  in  Chicago.  It  is  ex- 
pected to  result  in  faster  and  less 
costly  printing  on  paper  that  is 
more  thoroughly  seasoned  and  thus 
of  better  quality. 

The  building,  designed  by  R.  N. 
Friedman,  of  Alschular  and  Fried- 
man, Architect^  will  have  a  brick 
exterior  with  granite  and  Indiana 
limestone  trim.  Construction  will 
be  steel  and  concrete,  with  a  floor 
load  of  260  lbs.  per  sq.  ft.  Four 
stories  in  height,  the  plant  will 
cover  53,500  sq.  ft.,  will  be  ready 
for  occupancy  about  the  first  of 
next  May. 

# 
HOUSE  "CORE" 

A  new  home-building  unit  engi- 
neered for  assembly-line  produc- 
tion is  an  enclosed  central  core 
containing  household  heating,  hot 
water,  plumbing,  electricity  and 
meters.  Attached  to  three  sides 
are  a  complete  kitchen,  laundry 
and  bathroom,  with  floor  areas, 
walls,  windows  and  doors  placed 
according  to  individual  house  plans. 
The  unit  is  said  to  be  adaptable 
to  both  conventionally-built  and 
prefabricated  houses  ranging  in 
price  from  $3,000  to  $10,000. 

The  enclosed  core  has  service 
access  through  panels,  is  equip- 
ped with  forced  warm  air  fur- 
nace— gas  or  oil;  hot  water  heat- 
er—gas or  electric;  all  plumbing, 
vents  and  stacks;  chimney  con- 
nections; e  I  e  c  t  r  ical  connections. 
Kitchen  equipment  include.s  re- 
frigerator, cabinets,  gSis  or  electric 
range  and  sink;  an  electric  wash- 
er is  provided  in  the  laundry.  In- 
gersoll  Division,  Borg- Warner  Cor- 
poration, Kalamazoo,  Mich. 
# 

NAIL  ABLE  STEEL 

Nailable  steel  for  framing  in 
residential  and  light  industrial  con- 
struction is  now  available,  it  has 
been  announced.  Consisting  of 
grooved  framing  sections,  this  is 
the  framing  which  is  a  basic  part 
of  Quonset  huts.  The  groove  per- 
mits the  driving  of  nails  into  the 
metal  framework  Stran- Steel  Di- 
vision, Great  Lakes  Steel  Corp., 
Penobscot  Bldg.,  Detroit  26,  Mich. 
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PORTABLE  WASHER 

Esp^iaJly  designed  for  apart- 
ment use,  the  1900  Whirlpool  Port- 
able Washer  will  hold  2  lbs.  of 
clothing,  has  a  2^  gal.  water  ca- 
pacity, rinses  as  well  as  washes. 
Its  small  size — IS-in.  in  diam- 
eter and  20-in.  in  height — permits 
easy  storage  when  not  in  use. 
Nineteen  Hundred  Corp.,  St.  Joseph 
Michigan. 

* 


BATHROOM    SPOT    HEATER 

A  new  infrared  lamp  producing 
radiant  heat  is  buUt  of  special 
ruby  red  glass  which  is  highly 
resistant  to  temperature  extremes, 
it  has  withstood  a  temperature 
shock  test  of  more  than  500  deg  F 
the  manufacturer  reports,  and  has 
continued  to  bum  even  after  be- 
ing dipped  in  ice  cold  water. 

Its  ability  to  withstand  temper- 
ature shocks,  it  is  suggested,  will 
make  it  particulariy  suitable  as  a 
spot  comfort  heater  for  the  bath- 
room, where  it  is  apt  to  come  in 
contact  with  water  drops.  West- 
inghouse  Electric  &  Mfg.  Co.,  306 
Fourth  Ave.,  P.  0.  Box  1017,  Pitts- 
burg 30,  Pa. 

DOWNLIGHTING 

To  provide  downlighting  which 
is  particularly  useful  in  store  il- 
lumination, two  new  silvered  bowl 
lamps  have  a  circular  inside  frost- 
ed "window"  at  each  bulb's  end. 
The  lamps  are  rated  300  and  500 
watts.  In  the  former,  the  down- 
light  filters  through  a  2% -inch 
diameter  inside  frosted  window; 
the  latter  has  a  circular  window 
with  a  diameter  of  3-in.  General 
Electric  Lamp  Dept.,  Nela  Park, 
Cleveland,  Ohio. 

LUMINOUS    SHIELD 

Now  available  is  a  patented  lum- 
inous plastic  switch  plate  shield 
which  will  fit  over  any  standard 
toggle  or  push  button  plate  and, 
when  exposed  to  anv  normal  light 
during  the  day,  will  glow  all  night. 
Originators,  Inc.,  National  Outlet 
Co.,  612  N.  Michigan,  Chicago  11. 

CONVENIENCE    OUTLET 

To  make  it  easier  to  find  and 
plug  into  convenience  outlets,  the 
new  LumiNite  Duplex  Convenience 
Outlet  Plate  features  a  small 
shielded  electric  bulb  which  bums 
continuously.  The  plate  is  molded 
in  a  single  piece  of  ivory  plastic, 
will  fit  any  standard  duplex  con- 
venience outlet.  Associated  Proj- 
ects Co.,  80  E.  Long  St.,  Columbus 
15,  Ohio. 

STARTER 

A  new  split-second  starter  for 
fluorescent  lamps,  the  Jack  Rabbit. 
is  designed  to  fit  in  conventional 
starter  sockets  for  use  with  in- 
stant-starting lamps.  The  split- 
second  starting  action,  it  is  claim- 
ed, is  accomplished  with  unusually 
high  operating  efficiency.  With  it, 
manufacturers  can  provide  split- 
second  starting  in  fixtures  equip- 
ped with  conventional  low-cost  bal- 
lasts. It  is  said  to  provide  ap- 
proximately 13  per  cent  greater 
operating  efficiency  than  high-volt- 
age instant-starting  ballast  sys- 
tems. General  Electric  Co.,  1285 
Boston  Ave..  Bridgeport  2.  Conn. 
BALLASTS 

Two  new  special  ballasts  have 
been  announced  by  one  company. 
One  is  a  single-lamp  type,  design- 
ed for  the  operation  of  a  new  line 
of  13-watt  lamps  used  primarily 
in  show  cases  and  similar  instal- 
lations; the  other  is  for  the  in- 
stant-starting operation  of  "Slim- 
line" lamps  designed  for  decora- 
tive and  special  lighting  purposes. 
General  Electric  Co.,  Schenectady, 
New  York. 

# 
HOME  FREEZERS 

Expected  to  be  available  to  the 
general  public  shortly  after  the 
first  of  January,  a  4  cu.  ft.  cabinet 
or  horizontal  model  home  freezer 
is  36-in.  high,  34^-in.  long,  and 
24-in.  wide,  weighs  250  lbs.  Finish 
is  white  baked  enamel.  Slightly 
less  than  IV2  kw  of  electricity  are 
necessary  to  run  the  freezer  in  a 
normal  room  temperature,  the 
manufacturers  report,  or  a  period 
of  24  hours.  Frigidaire  Division, 
General  Motors  Corp.,  Davton,  O. 
# 

Labor  Shortage 
Hampers  Output 
Of  Plumbing  Matl. 

Manufacturers  of  plumbing  and 
heating  equipment  are  hopeful  tJiat 
the  labor  shortage,  which  is  now 
hampering  production,  will  be  al- 
leviated in  1946  so  that  they  may 
attain  normal  output  and  meet  the 
huge  demand  for  plumbing  fix- 
tures, brass  goods,  boilers,  radia- 
tors, pipe,  valves,  fittings,  water 
heaters,  shower  cabinets,  and  oth- 
er plumbing  and  heating  mate- 
rials. 

Manufacturers  have  ample  pro- 
ductive capacity  to  produce  large 
quantities  of  plumbing  and  heat- 
ing materials.  The  chief  limita- 
tion on  production  says  the  Plumb- 
ing and  Heating  Industries  Bu- 
reau, is  the  inability  of  the  man- 
ufacturers to  get  an  adequate  num- 
ber of  experienced  workmen.  The 
shortage  of  help  is  particularly 
acute  in  the  foundry  departments 
and  the  brass  polishing  depart- 
ments. 

In  view  of  the  present  heavy  de- 
mand, Rumufacturers  of  plumbing 
and  heating  equipment  are  endeav- 
oring to  devise  methods  of  speed- 
ing up  production  methods.  They 
are  also  trying  to  find  ways  to  low- 
er cost.  At  the  same  time,  manu- 
facturers are  concerned  w^ith  tiie 
necessity  of  maintaining  the  qual- 
ity of  tiieir  products. 

The  plumbing  and  heating  in- 
dustries frankly  recognize  the  fact 
ih&t  at  the  present  time  there  is 
a  demand  for  goods  far  in  excess 
of  the  present  ability  of  the  in- 
dustry, with  its  handicap  of  inade- 
quate manpower,  to  supply.  They 
believe  that  this  demand  will  con- 
tinue for  from  5  to  10  years. 

STATE  TAXES 


State  Taxes!  $300,979.53!  Even 
a  State  Agency  is  a  large  tax- 
payer. AccoTxiing  to  Paul  Schar- 
renberg,  Chairman  of  the  Board 
of  iDrectors,  the  State  Compensa 
tion  Insurance  Fund  has  sent  a 
check  to  the  State  Treasurer  for 
1300,979.53  in  payment  of  its  taxes 
on  1944  business.  Since  1917,  the 
State  Compensation  Insurance 
Fund  has  paid  taxes  amounting  to 
$3,838324.66  which  has  been  cred- 
ited to  the  General  Fund  of  the 
Sute. 


AIR  CONDITIONING 


^Air  Filtration  in  Central  Sys- 
tems. Full  information  on  Fiber- 
glas  Dust-Stop  Air  Filters:  dimen- 
sions, ratings  and  manufacturing 
tolerances  table;  data  on  efficien- 
cies; installation  details;  specifica- 
tions; maintenance;  applications. 
24  pp.,  illus.  Owens-Coming  Fib- 
erglas  Corp.,  Toledo,  Ohio.* 

Water  -  ChilUng  Units.  General 
information  and  specification  sum- 
mary. 4  pp.,  illus.  Westinghouse 
Electric  Corp.,  Air  Conditioning 
Division,  150  Paciqc  Ave.,  Jersey 
City  4,  N.  J.* 

Westinghouse  Precipitron.  De- 
scription of  the  Precipitron  elec- 
tronic air  cleaning  system  for  com- 
mercial and  industrial  uses.  Ca- 
pacity and  dimension  table.  Ex- 
planation of  how  the  system  works. 
6  pp.,  illus.  Westinghouse  Electric 
Corp.,  Air  Conditioning  Division, 
150  Pacific  Ave.,  Jersey  City  4, 
New  Jersey.* 

Worthington  Evaporative  Cool- 
ers (Bulletin  C-1100-B27).  Descrip- 
tion, specifications,  selection  tables, 
typical  piping  arrangements.  8  pp., 
illus.  Worthington  Pump  and  Ma- 
chinery Corp.,  Air  Conditioning  & 
Refrigeration  Division,  Harrison, 
N.  J.* 

BAR  SCREENS 

Mechanically  Cleaned  Bar 
Screens  (Bulletin  479).  Descrip- 
tion of  the  machine  and  how  it  op- 
erates, specifications,  data  tables, 
applications.  8  pp.,  illus.  Chain 
Belt  Co.,  1600  W  Bruce  Ct.,  Mil- 
waukee, Wis. 

BATHROOM  FIXTURES 

Sanitary  Toilet  Seats.  A  cata- 
log of  self-raising  and  other  seats. 
8  pp.,  illus.  Sperzel  Co.,  Minne- 
apolis 3,  Minn. 

CONVEYORS 

LAMSON  Lightweight  Portable 
Gravity  Conveyor.  Description  in- 
cluding parts  snecifications,  with 
typical  uses.  4  pp.,  illus.  Lamson 
Corp.,  Syracuse  1,  N.  Y.* 

DUMBWAITERS 

Dumbwaiters  and  Doors.  A  cat- 
alog of  electric  and  automatic 
brake  dumbwaiters,  counterbal- 
anced dumbwaiter  doors,  passenger 
freight  and  sidewalk  elevators, 
freight  and  passenger  cars.  In- 
cludes specifications,  tables  of 
standard  sizes,  and  full  informa- 
tion on  scope  of  use.  24  pp..  illus. 
John  W.  Kiesling  &  Son,  Inc.,  2409- 
33  Pacific  St.,  Brooklyn,  N.  Y. 

FACTORY  PLANNING 

Industrial  Logistics.  How  a  plan- 
ned system  of  materials  transpor- 
tation reduces  costs  in  procure- 
ment, production  and  distribution 
of  goodR.  12  pp.,  illus.  The  Elwell- 
Parker  Electric  Co.,  4205  St.  Clair 
Ave.,  Cleveland  14,  Ohio. 

GLASS 

Planninjf  Ahead  With  Glass  for 
.More  Enjovable  Living.  Over  a 
hundred  ideas  for  the  use  of  ^lass 
in  residential  buildling — in  living 
room,  hallways,  dining  room,  kitch- 
en, bathroom,  bedroom,  basement 
and  attic.  Includes  basic  informa- 
tion on  solar  heating  and  "window 
conditioning."  30  pp.,  illus.  Libbey- 
Owens-Ford  Glass  Co.,  Toledo  3, 
Ohio.*    10  cents. 

HEATING 

Byers  Radiant  Heatinjf  in  a  Ga- 
rage (Case  Study  No.  5).  Appli- 
cation of  radiant  heating  in  an  in- 
du!5trial  garage  and  service  sta- 
tion. Describes  the  installation, 
design  of  the  heating  coils,  opera- 
tion. 6  pp.,  illus.  A.  M.  Byei-s  Co., 
Pittsburgh,  Pa.* 

Certified  Counterflow  Air  Condi- 
tioner Heating  System;  Certified 
Gravity  Ste*'!  Furnace  and  Air  Con- 
ditioning Units;  Mammoth  Certi- 
fied Vertical  Steel  Tubular  Heaters. 
Descriptive  circulars  including 
complete  specifications  for  each 
type  of  furnace.  4  pp.  each,  illus. 
Stainless  &  Steel  Products  Co., 
1000  Berry  Ave..  St.  Paul  4,  Minn. 

Convector  Radiation  (Bulletin 
245).  Describes  method  of  opera- 
tion, advantages  claimed.  4  pp., 
illus.  Modine  Mfg.  Co.,  Racine, 
Wis.* 

Econostat  Temperature  Control 
System.  Heat  regulation  system 
controlled  by  outdor  temperature. 
Description  "of  system  and  how  it 
works,  features,  applications.  8  pp., 
illus.  Barber-Coleman  Co.,  Rock- 
ford.  111.* 

S.B.I.  Rating  Code  (A.I. A.  File 
No.  30-C).  The  Steel  Boiler  In- 
stitute Rating  Code  covering  com- 
mercial and  residential  steel  boil- 
ers. Includes  standardized  sizes  for 
mechanically-fired  boilers,  a  new 
grate  area  formula  and  furnace 
volume  requirements  for  hand- 
fired  boilers  and  a  code  for  testing 
oil-fired  boilers.  24  pp.  Steel  Boil- 
«»r  Institute  Inc..  366  Madison  Ave., 
New  York  17,  N.  Y.   50  cents. 

JALOUSIES 

Jalousies.  Description  of  ai^ 
for  jalousies;  specifications;  stock 
sizes;  diagranfs.  4  pp.,  illus.  Pro- 
Tect-U  Jalousie  Co.,  2762  S.  W. 
10th  St.,  Miami  35,  Fla. 

PARTITIONS 

Certain-Teed  2-in.  Solid  Plaster 

Partition.  Description  of  a  non- 
load  bearing  partition  for  new  con- 
struction or  remodeling.  Includes 
specifications  and  methods  of  con- 
struction. 6  pp.,  illus.  Certaui- 
Teed  Products  Corp.,  120  S.  la 
Salle  St,  Chicago,  111.* 

PIPING 

Volumetric  Capacities  of  Tube- 
Turn  Welding  Fittings.  Formulae 
used  to  compute  the  volumetnc  ca- 
pacities, and  tables  giving  the  vol- 
umetric capacity  in  cu.  in.  of  the 
most  commonly  used  Tube  •  Turn 
welding  fittings.  10  pp.,  iHus.  Tube 
Turns,  Inc.,  Louisville  1,  Ky. 


PLASTICS 


Plastic  Primer.  Factual  informa- 
tion on  the  phenolic  plastics,  with 
a  table  showing  the  characteristics 
and  uses  of  various  phenolic  com- 
pounds. 8  pp.,  illus.  Durez  Plas- 
tics &  Chemicals,  Inc.,  North  Tona- 
wanda,  N.  Y.* 

Velon  and  Foamex.  Description 
of  the  two  materials,  their  quali- 
ties and  uses,  plus  two  pages  of 
general  information  on  molded  and 
extruded  plastics.  20  pp.,  illus. 
Firestone  Industrial  Products  O)., 
^kron,  Ohio.* 

The  Watertown  Book  of  Plastics. 
Greneral  information  on  thermoset- 
ting and  thermoplastic  materials, 
saran,  lucite,  cerex,  nylon  and  poly- 
ethylene, and  specific  information 
(including  properties  chai:t)  on 
Neillite.  Also  a  discussion  of  mold- 
ing methods  and  engineering  de- 
tails. 44  pp.,  illus.  The  Watertown 
Mfg.  Co.,  Watertown,  Conn. 

RECONVERSION  PLANNING 

Production    Planning    Data.     A 

set  of  production  planning  cards 
and  data  sheets  intended  for  use 
in  reconversion,  provision  for  ex- 
panded facilities,  and  new  building 
plans.  Provide  scale  machine  mod- 
els to  be  placed  on  factory  floor 
plan  and  arranged  to  meet  specific 
requirements.  Plan  -  0  -  Mill  Corp., 
1811  E  Eight  Mile  Road,  Hazel 
Park,  Mich. 

RUBBER 

Cellular  Rubber.  Describes  var- 
ious forms  in  which  sponge  rub- 
ber, bonded  fiber  and  other  sub- 
density  materials  are  manufactur- 
ed. 4  pp.,  illus.  Sponge  Rubber 
Products  Co.,  Shelton,  Conn. 

STEEL 

Jessop  Stainless  Steels.  The  var- 
ious types  produced  by  Jessop, 
their  physical  properties  and  me- 
chanical characteristics,  plus  a  page 
of  information  on  the  company's 
stainless-clad  steels.  8  pp.,  illus. 
Jessop  Steel  Co.,  Washington,  Pa.* 

SURFACE  COATING 

Aquella.  Question  and  answer 
brochure  describing  a  mineral  sur- 
face^ coating  that  waterproofs  and 
dampproofs  interior  and  exterior 
porous  masonry  surfaces  such  as 
concrete,  masonry  blocks,  common 
brick,  rough  plaster  and  stucco. 
4  pp.  Prima  Products,  Inc.,  230 
Fifth  Ave.,  New  York  1,  N.  Y.* 

VENTILATION 

Put  the  Wind  to  Work.  Bulletin 
on  the  "Agitair"  air  exhauster. 
Typical  applications,  engineering 
data  selecting  the  proper  size,  lo- 
cation principles.  10  no.,  illus.  Air 
Devices,  Inc.,  17  E.  42nd  St.,  New 
York  17,  N.  Y. 

WINDOWS 

The  Ultimate  in  Modern  Venti- 
lation and  Vision.  Descriptive  fold- 
er on  an  aluminum  package  win- 
dow unit.  Gives  specifications  and 
installation  details.  4  pp.,  illus. 
Watco  Engrineering,  Inc.,  2200 
Scranton  Road.  Cleveland  13.  Ohio. 

•Other  product  information  in  Swe«»t'8 
File,  1945. 


Official  Proposals 


FIRST  PUBLISHED  TODAY 


War«hou»»— California    National 
Guard,  Sacramento,  Calif. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


TIPS  OFFERED 
ON  BATHROOM 
PLANNING 

Suggestions  for  planning  econ- 
omical and  efficient  bathrooms  and 
nowd^r  rooms  for  new  homes  are 
offered  by  the  Plumbing  and  Heat- 
ing Industries  Bureau. 

While  there  are  many  plans  for 
bathrooms  and  powder  rooms,  the 
most  economical  are  those  which 
back  up  fixtures  in  two  rooms  or 
compartments,  thus  permitting  the 
same  piping  to  serve  both  sets  of 
fixtures,  the   Bureau   points  out. 

Also  economical,  because  they 
require  less  piping  and  therefore 
less  labzor,  are  bathrooms  or  pow- 
der rooms  arranged  one  above  the 
other.  It  is  also  practical  in  many 
casep  to  have  the  piping  for  all 
fixtures  on  the  same  wall.  It  is 
desirable  from  the  standpoint  of 
operating  efficiency  to  have  the  wa- 
ter closet  located  as  near  the  soil 
stack  as  possible. 

Piping  should  not  be  run  in  out- 
side walls  unless  the  piping  or  the 
house  is  well  insulated.  Similarly 
the  bath  should  not  be  placed  under 
a  window  because  of  the  disad- 
vantage of  drafts  and  j>ossible  mar- 
ring of  the  fixture  when  work  is 
being  done  on  the  window  or 
drapes. 

A  growing  trend  toward  reces- 
sing of  fixtures  or  placing  them  in 
separate  compartments  is  noted  by 
the  Bureau.  Also  significant  is  the 
trend  toward  providing  plenty  of 
storage  space  in  bathrooms  and 
powder  rooms. 

•^  V 

AIR  FRESHENER 


SEALED  PROPOSALS  will  b«  re- 
ceived at  the  office  of  the  Division 
of  Architecture,  Public  Works  Build- 
ing. 1120  "N"  Street,  Sacramento, 
California,  up  to  2:00  P.  M-,  Tuesday, 
February  5,  194Cv  said  bids  thereafter 
on  said  day  to  be  publicly  opened 
and  read  far  Warehouse,  CaUfomia 
National  Guard,  Sacramento,  Califor- 
nia, in  accordance  with  plans  and 
specifications  therefor. 

The  work  InclMdes  the  construction 
of  a  1 -story  brlok  and  relnforoed 
concrete  Warehouse.  The  floor  area 
will  be  4400  square  feet,  approxi- 
mately. 

Prevailing  Wage  Scale:  In  accord- 
ance wtih  the  provisions  of  Section 
1770  of  the  Labor  Codje.  the  Depart- 
ment of  Public  Works  has  aacer- 
talned  the  general  prevailing  zmta 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 

Hourly  Rate 

Bricklayers   „ 4L87)i 

Bricklayers'  Hod  Carriers  — 1.16 

Carpenters  — LBO 

Cem«at  FinUriters  UW 

Electric  Workers  _ 1.70 

Engineers,    Portable    Hoist    or 

Otherwise  -...- —  1^ 

Glass  Workers  1^6 

Iron  Workers,  Architectural  .--.  L60 
Iron  Workers,  Reinforcing 

Steel -..   1.50 

Laborers,  BUUdlng ...  1.06H 

Painters i- 1-*S 

Roofers   1 — -  1.80 

Sheet  Metal  Workers  „ —  1.60 

Any  classification  omitted 

herein  not  less  than 1.06^4 

Overtime — One    and    one-half    times 
the  above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  in  so  far 
as  the  8am«c  may  be  applicabel  to 
this  contract.  In  case  of  any  incon- 
sistency, the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
higher  or  lower,  nhall  control. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  Contractor  in  full  compliance 
with  the  prtivisions  of  Section  1777.5 
of  the  Labor  Code. 

Plans  and  sp>ecifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture.  Pub- 
lic Works  Building.  Sacramento,  and 
Room  803  State  Office  Building,  Loe 
Angeles,  and  at  the  principal  Califor- 
nia Cities  Builders'  Exchange  Offices. 

Contractors  who  are  prequalifled 
and  who  are  desirous  of  securing 
plans,  specifications  and  propoaal 
forms  for  the  purposes  of  preparing 
and  submitting  a  proposal  for  this 
work  may  do  so  by  requesting  same 
in  writing  from  the  Division  of  Archi- 
tecture. Public  Works  Building,  Sac- 
ramento. 

Prequalifioation:  Plans,  specifica- 
tions   and    proposal    forms  will    only 

t>«  lsau«d  l<  Lhonc  conlractori?  wbo 
are  prequallJfled  with  the  Dep>artment 
of  Public  Works  by  having  filed  a 
statement  of  experience  and  financial 
condition  on  a  standard  question- 
naire form  in  accordance  with  the 
provisions  of  the  State  Contract  Act 
Such  statement  must  have  been  filed 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5>  days 
previous  to  the  date  set  for  receiv- 
ing and  opening  bids.  Contractors 
may  obtain  standard  questionnaire 
forms  fronn  the  Division  of  Archi- 
tecture. 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
in  accordance  with  the  provisions  of 
the  Contracror's  License  Act  or  to 
whom  a  proposal  has  not  been  Issued 
by  the  Department  of  Public  Worka 

No  bid  win  be  considered  unless 
it  is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  in  the  sum 
of  at  least  ten  per  centum  (10%>  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  Informality 
in  any  bid  received. 

No  bidder   may   withdraw    his    bid 
for  a  period  of  thirty  (30'  days  after 
the  time  set  for  opening   thereof 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON  BOYD. 

State  Architect. 
(DaUy  Pacific  Builder) 
(Jan.  16-25.  Feb.  1.  1M«) 


FIRST  PUBLISHED  TODAY 

Highway    Improvements— El  Dorado 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKt 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


LS  345— -Gale    Valves.    Sluice    Gates 
and    Rate  Centroners 


NOTICt   TO   CONTRACTORS 


•  Perhaps,  you  are  one  of  those 
people  who  dislike  the  musty,  fusty 
atmosphere  of  storage  spaces  and 
closets.  Tr>'  placing  an  electric  fan 
for  an  hour  or  two  each  week  so 
that  it  gives  vigorous  circulation 
to  the  air  in  the  spaces  where  you 
have  stored  summer  clothing  and 
draperies,  or  wraps,  or  clothing  in 
use.  It  will  freshen  things  up  and 
discourage  moths. 

V 

HEATING  AID 

Try  placing  an  electric  fan  so 
that  it  keeps  the  heated  air  around 
your  radiator  in  motion.  You  will 
find  that  the  warm  air  in  circula- 
tion will  heat  up  the  "cold  cor- 
ners" and  will  liven  and  freshen 
the  air  in  the  whole  room.  You 
mav  have  to  experiment  a  little 
to  find  the  right  position  for  the 
fan.  but  the  result  will   be  worth 

while. 

- ^V 

Can  Toa  Explain  It? 

A  Chinese  visitor  to  the  U.  S,  A. 
once  remarked: 

"Funny  people,  you  American?. 
You  take  a  glass  .  .  .  you  put 
sugar  into  it  to  make  it  sweet  and 
lemon  to  make  it  sour;  you  put 
in  gin  to  warm  you  up  and  ice  to 
keep  you  cool  ....  you  say, 
'here's  to  you'  and  then  you  drink 
it  yourself.** 


Sealed  propoeals  will  be  received 
at  Room  205  of  the  office  of  the  ICast 
Bay  Manicl|wl  Utility  District,  512 
Sixteenth  Street.  Oalfland.  Califor- 
nia, until  6:80  P.  M..  Wednesday. 
January  23.  1*46.  and  will  at  that 
hour  be  opened,  for  furnishing,  f.o.b. 
Corporation  Yard,  22nd  and  Adeline 
Streets,  Oakland.  California,  sixty 
hydraulieally  operated  gate  valves 
tn  sizes  8-,  1«-,  and  20-mch:  twenty- 
four  hydrauUcaUy  operated  sluice 
gates  24-ln.  X  24-ln.  size:  and  twelve 
filter  rate  controllers,  for  the  Ortnda 
Filter    Plant. 

Specif  icatxitns  (No.  LS  S45i  may 
be  obtained  upon  application  at 
Room  406  ol  the  office  of  the  Dis- 
trfot 

DANIBI^  READ. 
Sec^tary 
Oakland.  Calif  onla. 
Januazy  Ifl.  IMA 

(Daily  Pacific  Builder) 
(January  14.  1M6> 


Pro.    No.   IT**— Oil   CIreuit    Breaker 


NOTICE   TO   CONTRACTORS 


Sealed  prdpoeals  will  be  received 
in    Room    TOtH  of  the   office    of    the 

Eiaat  Bay  M'lnicipa]  Utihtv  District 
512--ietb  Str?^t,  Oaicland,  C&ltfomla. 
uBtli  5:30  P  M,  Wednesday.  Jan.  2a, 
1W6.  and  wil  at  that  hour  be  opened 
for  fvimishing  one  (1)  OIL  CIR- 
CUIT BREAKER  OOMPTJCTB  WITH 
CONTROL  SWITCH  FOR  REMOTB 
CXDNTROL    lus    per    specif ka^tiona 

Proposal  No  \7(H  covering  same 
may  be  obtained  upon  appUcatlon  at 
Rr*om  312  Purchasing  Department 
of  the  office  ol  the  District 

,  DJIlNIKL  RXAD 

'  Secretary 

Oakland.   Caiifomla. 
January  11,  .liWC 

(DaUy  Pacmc  Bulkier) 
(January  14.  1«4«) 


Sealed  proposals  will  be  received 
at  the  office  of  th«  State  Highway 
Engineer.  Room  S78,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  February  is,  1M4; 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Aaaembly 
Room  of  said  buUding.  for  construct- 
ing  State  High-way  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
a  portion  of  State  Highway  as  fol- 
lows : 

El  Dorado  County,  betwetn  Shingis 
Springs  and  1J4  miles  west  of  El 
Dorado  (I  M-E.D-11-B)  about  thp«N> 
and  four-tenths  (S.4)  mifes  In  tength. 
to  be  graded  and  surfaced  with  plart- 
mixed  surfacing  on  cruiher  run   base 

Bids  are  re<iulr«»d  for  the  eniiro 
work  described  herein 

In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  appUcable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  Hour 

Skilled   Labor 
Asphalt  plant  dryennan  or 

fireman .fl.40 

Asphalt  plant  mixer  operator...  1.45 
Asphalt  spreading  machine 

operator    1.78 

Carpenter 1.878 

Cement  flniaher 1.50 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  lees)..  L48 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Motor  grader  operator  ..._ „...  1.88 

Operator    of    power    shovel    or 

other   excavating   equipment, 

shovel    type   controls    (up  to 

and  including  one  cubic  yard)  1.85 
Operator    of    power    shovel    or 

other   excavating  equipment, 

shovel  type  controls  (over  one 

cubic  yard)  _ „ 2.00 

Renforcing  steel  worker JJSO 

Roller  operator  1.66 

Tractor  driver  1.70 

Truck    driver    (18   cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck    driver    (14   cubic    yards 

and  less  than  18  cubic  yards 

water  level  capacity)   1.8125 

Truck    driver     (8    cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)  ...  1.28 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.28 

Jackhammer  operator    1,28 

Oil  dstributor  bootman  1.00 

Oiler,  power  shovels  or  cranes  1.28 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)  1.0828 

Truck  driver  (\en»  than  4  cubic 

yards  water  kn-ei  capacity)..  0.90 
Unskilled  Labor 

Flagman  _ „ ix)0 

Laborer  loo 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  upeclal 
provisions,  as  interpreted  m  the  li^ht 
of  this  classification 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
tl  2ft    per    hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  8houn  above,  shall  be  not  less 
than   $1.00  per  hour 

The  minimum  wage  p&ui  to  all  un- 
skilled  labor,  for  which  rate*  are  not 
.■shown  above,  shall  be  not  lea?  thao 
$1.00  per  hour. 

Overtime — one  and  one-half  (!%} 
timea  the  above  rates 

Sundays  and  holidays  (except 
watchmen,  ffuarde  and  flagmen)— 
one  and  one-half  (!%>  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  thla 
contract  In  case  of  axjv  inconsist- 
ency, the  ratee  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  i.s  directed 
to  the  fact  that  the  work  herem  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  fund* 
and  that  therefore  all  of  the  appUca- 
Federal  statutes,  rules,  and  regula- 
tions will  apply  to  such   work 

The  attention  of  bidders  ip  par- 
ticularly directed  to  the  provisions 
of  Section  7.  anicJe  (a.  subartlcle 
<«i.  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  alflo  to  tke  provisions  of 
Section  8,  articles  (a)  and  <bi,  of 
the  Standard  Specifications  regard* 
ing  sut>contrRctlng  and  aaslgnmeDt 
of  the  contract,  respectively 

Plans  may  be  i»e«n.  nad  formic  of 
proposal,  bonds,  contract,  and  Bf^ecJ- 
fications  may  be  obtained  at  the 
office  of  the  State  Hlghwav  Eng^i 
neer.  Public  Works  Building'  Sacm 
mento,  (CaUfomia,  a»d  they  may  b« 
se«i  at  the  offices  of  the  Dletrlct 
Engineers  at  Lob  Ang«)««  and  San 
Francisco  at  the  office  of  the  Die - 
trlct  Engineer  of  the  District  in 
which  the  wor  kis  situated,  aivd  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco 

No  bid  win  be  considered  unleat 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
la  made  in  accordance  with  the  pro- 
visions of  the  Propo«a  Requirementa 
and  Conditions  set  forth  tmder  Sec- 
tion 2  of  the  Standard  Spedflcationa. 
Each  bidder  must  be  Ucensed  aad 
also  pre<}uallfi«d  as  required,  by  law 
(see  said  Proposal  Requlrementi!  and 
CondltioQg ) 

The  I>ef,.artment  of  Public  Work* 
reeerree  the  right  to  reject  any  or 
all   bidB 

DEPARTMENT  ol  PUBLIC  WORiCfl 
DIVISION  OF  HIGHWAYS 
G   T.  IfoCOT. 
State  Highway  Kogtneer. 
Dated  January  18,  IMC 

(Dally  Pacific  Builder) 
(Jan    18-26.  Feb   1,  ]»46) 


Pro.   No.  1705— Transform 


em 


NOTICE    TO    CONTRACTORS 


Sealed  propoaaln  will  be  received 
n  Room  205  of  the  office  of  tbo 
Bast  Bay  Municipal  Utility  District. 
512-16th  .Street,  Oakland,  California, 
until  5.30  P.  M..  Wednewlay  Jan  23, 
1W6,  and  will  at  that  hour  be  opened 
for  furnishing  three  <3t  SOO-KVA 
OUTDOOR  TRANSFORMERS  a^ 
per   specifications. 

Proposal  No.  1705  covering  aam^ 
may  t>e  obtained  upon  application  at 
R/>ora  312,  Purchasing  Department, 
of   the   office   of  the  District. 

DAJPfnCL   READ 
Oakland,    Califbnila.  8««^tary. 

(Continued  on  Pa^  S€'ve«) 
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DAILY    PAC 


W    C    Dillo«  and  Co..  Inc.  -  Remarkabre  Instonc*  of  Dod  omI  Ms  Ib  S«im  Fore*     | 


Material  Prices^- 


PAPERS  AND  FELTS 


How  many  concerns  in  the  Unit- 
ed States,  large  or  small,  are  ex- 
ecutively managed  by  the  father 
and  six  sons? 

W.  C.  Dillon  &  Co.,  Inc.,  of  5440 
W.  Harrison  St.,  Chicago,  are  an 
outstanding  instance.  The  com- 
pany, manufacturing  precision  in- 
struments for  weighing,  measuring 
and  testing  for  a  world  market, 
combines  about  180  years  of  en- 
gineering and  business  experience 
in  this  one  family  in  the  same  line. 

The  father  and  founder  and 
president  is  W.  C.  Dillon,  Sr.  He 
is  the  original  and  chief  inventor. 
Although  67  years  of  age,  he  is 
busy  every  workday,  and  often 
much  overtime,  supervising  all  the 
activities  of  the  plant  ,and  work- 
ing on  new  ideas  with  unflagging 
interest.  He  considers  it  a  poor 
week  when  he  does  not  lay  before 
"the  boys"  some  improvement  or 
entirely  new  device.  Not  all  these 
are  accepted  by  the  sons,  in  coun- 
cil. They  have  inherited  and  de- 
veloped vigorous  resourcefulness  of 
their  own.  Paternal  authority  does 
not  influence  their  professional  and 
critical  judgment.  In  the  main, 
however,  important  achievements 
are  directly  traceable  to  the  head. 

W.  C.  Dillon,  Sr.,  is  an  old-time 
telephone  man.  He  helped  string 
the    first   telephone    wires    in   and 


I  across  the  famous  Cherokee  Strip 
in  1895. 

He  is  the  inventor  of  the  Dillon 
Dynamometer  in  general  use  in 
[industry,  and  in  the  government's 
services.  This  invention  has  won 
for  him  the  sobriquet  "The  Dyna- 
mometer King". 

Thousands  of  these  dynamomet- 
ers were  acquired  by  the  United 
States  Navy  for  use  on  mine-sweep- 
ers. In  this  work  a  paravane  (a 
torpedo  -  shaped  waterplane  with 
projecting  fins)  trails  from  a  ca- 
ble out  into  the  ocean.  Hooked 
into  series  with  the  cable  is  the 
dynamometer.  When  a  mine  is 
caught,  the  sudden  pull  registers 
on  the  dial  of  the  dynamometer 
and  indicates  the  danger.  The  mine 
IS  then  cut  loose,  and  exploded  by 
gunfire. 

Several  of  these  dynamometers 
were  used  by  E.  I.  DePont  de 
Nemours  &  Company  at  their  Han- 
ford  engineering  works,  Pasco, 
Wash.,  where  much  of  the  atomic 
bomb  research  was  carried  on. 
Many  hundreds  have  gone  to  the 
aircraft  manufacturers  for  static 
load  testing. 

Other  products  are  the  Dillon 
Universal  Tensile  Tester  and  Stew- 
art Cable  Tester  and  Locator. 

Each  of  the  Dillon  sons  has  his 
own  special  part  in  the  company's 


operations;  but  they  work  closely 
together  in  considering  the  prod- 
uct from  all  angles.  The  Dillon 
Team  cooperates  with  all  the  en- 
thusiasm of  good  teamwork  in  any 
field. 

Roy  Dillon,  the  oldest  son,  is  an 
electrical  engineer.  George  Dillon, 
next  in  age,  handles  the  company's 
mechanical  and  electrical  research. 
William  C.  Dillon,  Jr.,  the  next, 
supervises  construction  of  the  Dil- 
lon metal  thermometer.  Edwin  Dil- 
lon, vice  -  president,  handles  tlje 
company's  financial  and  patent  bus- 
iness. Robert  E.  Dillon  is  sales  and 
advertising  manager.  Ralph  Dil- 
lon, the  youngest,  is  chief  engi- 
neer— a  position  for  which  he  is 
fitted  by  a  broad  knowledge  of  me- 
chanics and  allied  sciences. 

The  company  is  primarily  a  re- 
ssearch  and  development  center  for 
new  ideas  and  patents.  Interviews 
with  inventors  from  all  parts  of 
the  country  are  part  of  almost 
every  day's  routine.  Important  de- 
vices and  improvements  have  been 
brought  to  the  light  of  a  market 
in  this  way.  Others  have  been 
found  impracticable — but  interest- 
ing and  sometimes  dramatic  in 
their  ideas.  A  record  of  all  the 
propositions  presented  would  make 
an  interesting  study  of  inventive 
psychology. 


for  delivery  on  the  job  i;LJ^^.Fr^^ 

WALLBOARD  A  PLYWOOD 

OOUi^LAS   FIR   PLYWOOD 

btandard  Paneto-Sound  l^n,  sjdea 

Up  to  80  inchee  long 

(Prlcea  are  per  1,000  sq.  ft.) 

^-inch  up  to  48  Inches  wWe.._«5».40 

%-lnch  up  to  48  Inches  wide 78.60 

H-lnch  up.  to  48  tnches  wMe 105.30 

%-inch  up  to  48  Inches  wide 1«4.10 

wi^*i^ JiP»^  **  *"«»»••  w4deL_a40.66 
WATERPROOF   PANELS 

Sound  Two  SWes— Up  to  ••-In.   long 

^-Inch  up  to  48  Inches  wlde_..|80  90 

%-lnch  up  to  48  ladies  wide  _.. 102.35 

H-mch  up  to  48  inches  wide 147.20 

H-lnch  up  to  48  mches  wide.__173.S0 

%-^  up  to  48  inches  wide aO3.0t 

%-tnch  up  to  48  tnches  wlde__2&4.10 

1-lnch  up  to  48  incnes  wide_..285J8 

l2'i^*i."P  *°  *8  inches. wtde...318.M 
SHEATHING    ROUOH 

i'ln^ '*'•*' 

%-incD    . 5e,io 

%-inch 74.00 

%-inch gijjQ 

CONCRETE    FORM    ^ANELS 
(Made  with  highly  water- 
resistant  glue,  and  oil  treated) 

%x4&t96-lnch    .fl4€.00 

(NOTE :  Under  present  esntrels,  D. 
F.  plywood  may  he  sold  to  the  trade 
under  AA-1.  AA-2  and  AA-2X  priori- 
ties.) 


SHEATHING  PAPERS 

Asphalt  sheathing,  15-lb.  roIL__42J5 

Asphalt  sfreathing,  30-lb.  roIL 2.60 

Dampcourse,  216-ft.  rolL- 2.35 

Blue    plaster   board.   2S0-ft    roll, 

500-ft.   roll,   60-lb ____  4.40 

FELT  PAPERS 

Deadening  felt,  %-lb.,  6-ft  rolL._|2.80 

Deadening    felt,    1-lh. ..         3.50 

Deadening   felt,   l^-Ih. 4.20 

Asphalt    roofing,    15   lhs._ 1.75 

Asphalt   roofing,   30   lbs, .  2.60 

Rosin,  sized,  20  lbs ..   ,        i,^ 

Rosin,  sized,  25  lbs. 1.70 

Rosin,  sized,  30  lbs 1.95 

Rosin,  sized,  40  lbs. .  2.70 

ROOFING  PAPER 

Standard  Grade,  108-foot  roll: 

Light 


Medium 
Heavy 


.91-80 


2J3 


2.40 

Competitive  Grade,  108-fL  roll: 

Ught 1.15 

Medium 1,40 

Heavy 1,66 

Extra  Heavy 1.90 


MiLLWORK 


INTERIOR  FINISH 


Up  to  20*  0" 


BAB  e.p.    cl.  rwd. 

1x4,  6  and  8 fl20.00        |120.00 

1x6,  10  and  12 120.00  120.00 

1x14,  and  16l 160.00  160.06 

1x8  &  up,  glued  up...  170.00  170.00 

Plain  S4S  stock  &  Pulley  Stiles  116.00 

%xlV4  140.00 

For  straight  "A"  Grade  O.  p., 

add    12.00 

For  vertical  grain,  add 12.00 

2-inch  B  aad  better  finish 140.00 

Over  12  inches  wide,  add 16.00 

(for  each  additional  2  Inches) 

For  rough,  deduct 5.00 

Battens,   Ax3  or  4 110.00 

Drawer  bottom,  A   T4G 60.00 

Mouldings,  O.  P.  and  Redwood      1.20 

Grounds,  O.  P.  or  Redwood .80 

Set  up  charges  (mln.)  per  ea...      2.25 

Siock  window  frames 4.6O' 

Stock  fir  doors  (Colonial) 4.75 


LUMBER 


TOMORROWS    HOUSE 


By  Geo.  Nelson  and  Henry  Wright. 
New  York  (1230  Sixth  Avenue), 
Simon  and  Schuster.  1945.  8  by 
11  in.  214  pp.  illus.   $3.00. 

Ot  an  the  many  YraoXs  on  liome 
planning  which  have  mushroomed 
into  existence  within  the  past  few- 
months,  this  is  certainly  one  of  the 
most  stimulating.  Not  because  it 
offers  vast  amounts  of  useful  in- 
formation; not  because  it  abounds 
with  clever  hints  and  adroit  plan- 
ning tips.  It  doesn't.  There  is  al- 
most none  of  the  usual  "Do-and- 
Don't"  type  of  textbook  informa- 
tion within  its  200  pages.  There  is 
not  a  single  floorplan.  Messrs.  Nel- 
son and  Wright  did  not  set  out  to 
write  a  manual;  they  set  out  to  pry 
the  prospective  homeowner  loose 
from  his  traditional  complacency. 
They  set  out  to  make  him  THINK. 

The  trouble  is  that  those  pros- 
pective readers  with  the  strongest 
traditional  leanings  will  probably 
not  be  actual  readers.  It  would  take 
the  merest  riffling  of  pages  to  pro- 
voke a  reaction  like  Uiis:  "It's  all 
about  modem  houses.  That's  not 
what  I  want."  Those  already  con- 
verted probably  will  buy  it  en- 
thusiastically, and  read  it  the  same 
way. 

Such  an  enthusiastic  reader 
might,  if  he  also  read  thoughtfully, 
arrive  at  a  vague  feeling  of  dis- 
appointment. Disappointment  not 
with  the  clean  philosophy  of  the 
authors,  but  with  the  prospect  for 
getting  the  house  that  would  grow 
in  his  mind.  The  authors  write 
frankly  and  honestly  about  "to- 
morrow's house",  and  they  do  not 
make  any  effort  to  make  it  sound 
easy  to  achieve  or  acquire.  Some 
of  the  chapters  deal  almost  wholly 
with  fat«re  possibilities,  with 
tirends  ins^tead  oi  present-day  facts. 
They  8j)eak  fiankly  about  the  bugs 
yet  to  be  taken  out  of  some  of 
the  newer  ideas.  The  reader  is  left 
with  the  feeling  that  relatively 
few  architects  could  handle  the 
house  proposed,  and  is  told  pretty 
definitely  that  it  would  cost  .ike 
sin. 

And  yet  —  Messrs.  Nelson  and 
Wright  have  spoken  well  for  the 
"modem"  house.  Once  you  have 
forgiven  them  for  their  ver>-  crude 
satire  in  the  second  chapter  (a 
choice  bit  entitled  "Home  is  Where 
You  Hang  Your  Architect",  which 
would  have  the  architect  a  hide- 
bound clod),  you   are   pretty   sure 


that  the  lay  reader  would  start 
looking  around  his  present  abode 
with  a  slightly  jaundiced  eye.  With 
superb  accuracy  this  book  puts  its 
finger  on  any  nrnnber  of  sore  spots 
in  the  traditioirel  house:  the  bad 
lighting,  the  generally  poor  acous- 
tics, the  kitchen  that  has  been  effi- 
cientized  down  to  a  glorified  closet, 
the  eternal  struggle  with  temper- 
ature and  fresh  air.  No  soothing 
ointment  is  proffered  for  these  sore 
spots,  but  a  nice,  sharp  sterile 
knife  has  been  laid  out  ready  for 
use.  Here,  the  authors  say  in  ef- 
fect, you  don't  have  to  put  uo  with 
these  things,  you  know.  You  can 
have  your  home  light  conditioned, 
sound  conditioned,  air  conditioned, 
planned  just  the  way  you  like  it. 

The  sum  total  is  a  book  which 
will  make  its  every  reader,  archi- 
tect and  client  alike,  probe  more 
deeply  into  the  underlying  reasons 
for  a  house  before  he  starts  to 
plan. 

STANDARDS  FOR  SCHOOL- 
HOUSE    CONSTRUCTION 

West  Virginia  Council  on  School- 
house  Construction.  Charleston^  W. 
Va.,  Division  of  Schoolhouse  Plan- 
ning, State  Dept.  of  Education, 
1945.   6  bjr  9  in.  84  pp.  $1.00. 

Here  is  a  small  book  crammed 
full  of  practical  information  for 
both  the  school  board  and  its  arch- 
itect. As  the  introduction  says,  it 
offers  them  "the  accumulated,  re- 
cent, screened  experience  of  their 
myriad  brethren." 

Starting  with  a  chapter  on  "Plan- 
ning a  School  Building  Program", 
which  discusses  such  school  board 
problems  as  determining  building 
needs,  planning  the  bunding  and 
choosing  the  architect,  it  continues 
with  matters  of  more  direct  con- 
cern to  the  architect — site  selec- 
tion, r/uilding  characteristics  and 
construetioD  details,  and  service 
sy.H  terns. 

As  its  title  makes  clear,  this  is 
a  book  of  standards.  As  such  it 
presents  only  the  minimum  re- 
quirements, and  allows  for  the 
maximum  flexibility  in  actual  plan- 
ning. It  is  exceptionally  thorough, 
giving  even  such  details  as  the 
proper  distance  from  floor  to  top 
of  chalk  trough  for  chalkboards 
for  the  various  grades. 

FIRE  PROTECTION 

Through  Modern  Building  Codes. 
By  R  L.  Wood.  New  York  1  (350 
Fifth  Ave.),  American  Iron  &  Steel 
Institute,  1945.   6  by  9  in.  246  pp. 


MASTER  GASOLINE  GENERATORS 

Portable 
Lightii^  Plants 


' 


650  Watt»  to  15  KW 

Generate  Your  Oitb 
EJectridty  Right  on  Job 


AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  SL 


l:r^RlN^c*.ri     P»>.  MArket  1651 


Mr.  Wood  has  divided  this  book 
quite  sensibly  into  two  sections,  the 
first  dealing  with  recent  develop- 
ments m  fire  protection,  fire  haz- 
ards, classification  of  buildings  by 
occupancy,  fire  safety  objectives 
and  criteria,  etc.  The  second  sec- 
tion consists  of  regulations  which 
were  prepared  as  a  part  of  the  pro- 
gram of  the  Committee  on  Build- 
ing Codes  of  the  American  Iron  & 
Steel  Institute  to  illustrate  a  prac- 
tical application  of  the  principles 
of  fire  protection.  The  regulations 
reflect  careful  study  of  the  provi- 
sions and  recommendations  of  the 
National  Bureau  of  Standards  and 
other  regulatory  bodies,  and  rep- 
resent the  Committee's  recom- 
mendtions  relative  to  fire  protec- 
tion regulation  through  building 
ordinances. 

PERIODICAL  LITERATURE 

GARDEN   aTIES 

Garden  Cities  and  the  Metropolis. 
By  Lloyd  Rodwin.  The  Joamal  of 
Land  and  Public  Utility  Econom- 
ics (Steriing  Hall,  Univ.  of  Wis- 
consin, Madison  6,  Wis.),  T^igast, 
1945,   pp.   2*8-281.  * 

Largely  a  critique  on  Ebenezer 
Howard's  turn-of-the-century  book, 
Garden  Cities  of  Tomwrow  (1902) 
this  article  makes  a  nimiber  of 
hi^ly  pertinent  points.  "Well  in- 
tegrated cities,  planned  land  use 
and  controlled  size  and  growth  are 
recognized  desiderata.  Though 

bigness  is  not  a  curse,  amorphous 
sprawl  certainly  is,"  Mr.  Rodwin 
says.  He  explodes  the  argument 
that  decentralization  is  necessary 
as  a  safeguard  against  bombings, 
maintaining  that  even  with  the 
atomic  bomb  a  city  is  by  its  very 
nature  a  strong  point  in  a  nation's 
defense.  "The  weak  points  of  the 
Garden  City  idea  stem  from  its 
failure  to  comprehend  many  of  the 
essential  chores  of  the  city,"  he 
declares.  "Goals  must  always  prove 
impracticable  unless  related  to  vit- 
al needs  and  interests.  .  He  who 
would  help  build  the  city  of  tomor- 
row must  reckon  with  the  lives  and 
living  habits  of  human  beings:  with 
jobs  and  security,  homes  and  pop- 
ulation trends,  aesthetics  and  eco- 
nomics, politics  and  social  drift," 

.^ ^UBIQUITOS  PREFABS  r 

The  Truth  About  Prefabricated 
Hoases.  By  Gordon  H.  Cole,  Sci- 
ence Digest  (20«  E.  Ontario  St., 
Chicago  11,  ni.).  Nov..  1945.  pp. 
7-dl.   Condensed  from  PM. 

The  prefabricated  house  is  not 
sroing  to  take  its  place  as  an  in- 
tegral part  of  our  landscape  for 
many  years  to  come,  Mr.  Cole  pre- 
dicts. Factory-built  houses,  he  says 
"still  are  in  their  horseless  car- 
riage tage,  still  are  looking  for  a 
Henry  Ford,  sUU  are  fighting  for 
permission  to  be  built  inside  city 
limits." 

SPEaALKED  LIGHTING 

Art^  Gallery  Lighting.  Refiort  of  the 
Committee  mi  Art  Gallery  light- 
ing of  the  niaminating  Engineer- 
ing Society.  New  York,  Journal, 
Royal  Architectural  Institute  of 
Canada  (57  Queen  St,  W„  Toronto 
1,  Can.).  Oct.,  1945,  pp.  197-207, 
ilhis. 

An  excellent  report  offering  gen- 
eral guidance  in  the  difiScuIt  prob- 
lem of  art  gallery  lighting.  Es- 
pecially helpful  are  the  tables  of 
display  specifications  and  the  num- 
erous diagrams. 


DOUGLAS    FIR  No.  1   No. 2  No. 3 

Common,   2-in.   thick....|59      |53      |45 

"     1-in.  X  6-  ft  8-in...  64        62        54 

"    l-ln.  X  l©-in 62        60        53 

'•     l-in.   X  12-ln 66        63        55 

REDWOOD 

No.  1  Heart  Common,  2-ln $75.00 

l-ln.    X   6-ln 86.00 

No.  2  Heart  Common,  2x6-ln 65.00 

l-ln.   X   6-ln „..„  59.00 

Due  to  excessive  demand  by  Armed 
Forces  for  1-incb  boards,  the  mills 
have  been  given  increases  tempor- 
arily. 

FIR    FLOORING  No.  2     No.  S 

ei.  V.   G.,  1x4 — 1105.00  198.00 


CEMENT 


<In   paper  sacks) 10.90  per  sack 

White  cement 2.36  per  saclt 

Keene  cement 1.96  per  sack 

Llnie  — ..  2.89  per  bbl. 

CONCRETE  AGGREGATES 
(DeUvered  to  Job) 

River   sand    4215  per  ton 

Sand,  gravel  and  rock 2.10  per  ton 

Roofing  gravel  2.28  per  ton 

(At  bunkers) 

River  sand  41-70  per  ton 

Sand,  gravel  and  rock. Lf5  per  ton 

Roofing  gravel  _ 1.80  per  ton 

READY-MIXED   CONCRETE 

1.6  mix  to  10  yards. 48.65 

10  to  100  cubic  yarda :.  7.59 

Over  100  cubic  yards 7.0B 

Plus   Sales    Tax;   2%   ca^   cllsceunt. 


115.00  lO&OO 
93.00  80.00 
91.00    88.00 


1x6 

Cl,    S.    G..   1x4 

1x8 

FIR   CEILING 

Cl,    S.   a.  1x4 

1x6 

REDWOOD    RUSTIC 

Ix  8 106.00  100.00 

IxlO 125.00  110.00 

SHINGLES        Rdw.  No.  1    Cedar  No.  1 

barrels  per  sq 16.76  $6.75 

LATH,  No.   1 410.00  per  M 


82.00 
90.00 
(A) 


70.00 

87.00 

(B) 


BRICK 

Common     |19.00 

Face  446-00  to  60.00 

Firebrick    70.00 

F*avin»    (Bta.)    „..„ 45.00 

(plus   cartage  on  ainall 
job    carloto    f.o.b.     job) 


QLASS 


por  sq.ft. 
Window  glass  (double  strength)  f  .28 
Window  glass  (slns^e  strength)-    .28 

Wire    polished    plate 1.40 

^-inch  moss  or  rough .22 

^-inch   maze   or  Floreatine. .27 

^-iBch    wire    ribbed 48 

^-inch   wire  rough 44 


HOLLOW  THE 


12x19x2    laches — 1  94.75  per  M. 

12xl2xS    tBches. MOO  per  M. 

12x12x4    inches l08.»0perM. 

12xl3x«   Inches _.  144.00  per  M. 

(Ia  lots  of  IS  tons  er  ever) 


IIEINFORCING  STEEL 


Less   than   2,990   lbs.,   per  cwL 

(plus  $2  m  per  order) ftjo 

2,999  to  9 jam  lbs.,  per  cwt. 848 

U,m$  f  r2,m»  lb«.,  per  cwt.-..    8.15 
I2,50e  to  mjn§  Ibe..  per  cwL 8-66 

(-f-  fl2.B0  swttidilng  charges) 
49,909  to  49,999  lbs.,  per  cwL__.  249 

(+  $12  39  d witching  charges) 
60,000  lbs.  and  over,  per  cwt. 2.82^ 

Prices  f.o.b.  warehouse  or  cars. 

Add  10c  per  owt.  for  deltvery. 


HARDWARE 


Nala,  per  keg,  base.^ 
Nails,  25  to  50  lb.  lots. 


Nails,  less  than  25  lbs.. 


13.95 

.97 

.08 

Spikes,  8-inch  and  over,  base. 4.66 

Heavy  bevel  steel  lock  sets 1.90 

Butts,  dull  brass  plated  oa  steel, 

3%x3%    36 

Sash  cord,  good  common  grade, 

per  190  feet,  No.  7 1.36 

Sash  weights,  1-ton  lota 75.00 

Less  tlxan  1-ton  lots 95.00 


OAK  FLOORING 


1x3-lnch  T.  A  G.,  fin.  25/32  x  2'/4-»nch 

White      Red 
Por   K.  ft. 

Clear  quartered  ..._ 4188.75  »1«4.26 

Select  quartered  156.25    157  75 

Clear    plain    159.50    159.50 

Select  plain   „ 163.00     153.00 

No.  1  Common  plain 144.55    144.75 

'/2x2i/2-lnch  T.  4  G.,  fin.  2-lneh  face 

Clear  quartered  157.50     152  50 

Select   quartered 135.00    136.54 

Clear   plain    138.25    138.26 

Select  plain   131.75     139.09 

No.  1   Common  plain 123.75     123.76 

Hx2"/a  Inch  T.  4  G.,  fin.  2- inch   face 

Clear  quartered  139.50    13L50 

Select    quojrtered 10a75     112.00 

Clean    plain    117.09     117.00 

Select  plain    10Qi75     102.25 

No.  1  Common  plain 94.25       94.25 

Ax2-lnch'^quaro  Edge 

Clear  quartered   _ 158.00     140.2S 

No.  1  Common  platai 114.50     114.59 

Select  quartered    „ 127ui5     127.25 

Clear  plain 188.75    132.25 

Select   plain 125.75     126.75 


IvlAFLE  FLOORBfG 


1x3- Inch  T.  4  O, 
Selected  white  ... 

First    grade 

Second    grade   

Third    grade    

1x4-lr>ch  T.  4  O., 

First   grade 

Second  grade   .._ 

1'/4-ln.  X  ».|i».  T. 

First    grade 


fin.  89/SS  X  2*/i-lneh 

817440  per  M.  ft. 

1«9.99  per  M.  ft 

188.99  per  IL  ft 


139  75  per  M.  ft 

fin.  29/32  X  Sy4-li»eh 

198.99  per  M.  ft 

lS1.89Mr]lLft 

4  o.,  finu  mrtmtrA' 

—  MB.59por]l.ft 

Second   grade   —  16L2B  per  M.  ft. 

%K2«/a.|nch  T.  4  O.,  fin.,  2-lnoh  faoo^ 

First    grade 12S.90  per  M.  ft 

Second   grade  __ „  198.71  per  IL  ft 

1x4- in.  Square  Edge,  ftf*.,  2a/8Bx3Vj'' 
Seoond  fcmit  it  better  169.25  per  If.  ft 
Third    grade    18448  p«-M.  ft 

BlHLIWiG  IILE 


8x5^x12 
ex9Hxl2 
4xi  14x12 


4loajOe  per  M. 
84.00  por  IL 

A  do  per  M 


PAINTS  AND  cms 


LINSEED  on^  Strictly  Pure  OmsIs  7%  lbs.  per  «all«i). 

Light  Iroa  Z>rums,  per  gallon . 

5  |raii«B  Omm.  per  panon 

I -gallon    Gana,    eaoh______ ^ 

Quart  Cmam,  each .— 

Pint  Cans,  each .        

H»tf-Ptat  Cans,  each 

NOTE:  Drums  Invoiced  at  1468;  retujmabl«L 

Flv«-§anon    steel   ooiKalBers  fl.OO,  retunable. 

TVRPENTim:  (basis  7  Ihs.  per  gad.) 

Light  IreoB  Drums,  per  gaJhm 

6 -gallon    Cans,    per   gallon___ ' 

l-g&l)oa  Cans,  each _J' 

Quart  Cans    «ach ' 

Plat  Cans,  each 

Half -Pint   Cans.,   each. 

IJOTB^Drom*   towlosd  at   f8.00;   rotumable 
WKirm   UAAD  IN  OIL   fheavy.  mmtt  |«uite  and  aD-i 
999-Ih.  lot  at   erne  puvehase.  in  lOO-lb  Um 

PAJEnmta  ajKi  ii»dub»rial6  ■*" 

Lees  than  JNO  Dm.  ta  IfO-lh.  keg8_..^. 


Raw 
.4X48 


45 
.18 


Boiiod 
11.41 

un 

rci 

.46 
48 


Pwro  Oom       8t 

Opl*4ti        OlirtiHed 

«]UI6  11.96 

1.18 

148 

47 

41 


HKD   LMLAM  IN  OIL,  le  p«r  Bk   h^hu:. 


lil»^Z>orIb. 

0.12%  perlh. 
iUS%  perlh. 


60-6ood  Late  Trucks 

1941-1942— »/2  to  4  TON 

DOMPS-CARGOES—CHASSIS— VAN 

AND  ARMY  RECONS 


n 


INTERNATIONAL — DODGE GMC— WHITE 

CHEVROLET— FORD 

Standard-— 4  Wheel-— 10  Wheel  Dual  Drive 

Low  M//eoge 
...PRICED  TO  SELL... 

TRUCK  WRECKINe  CO.,  INC. 

1710  HARRISON  STREET    .    MARKET  6528 

CAIL  PHOMl,  WttE  OR  WRfTl  POt  INPORMATfOM 


ass 
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BUILDERADS 

For  G>iistnict]OD  Equipmeiit^  Rentak,  Sales 


AIR  COMPRESSORS  AND 

AIR  TOOLS 

One-stop  rental  and  sales  service  of- 
fered by  Wemco  provides  complete 
lines  in  all  sizes.  Assistance  available 
as  part  of  this  service  means  real  sav- 
ings in  time  and  m<Miey. 

PORTABLE  OR  STATIONARY 
COMPRESSORS  AND  AIR  TOOLS 
FOR  SALE  OR  RENT.      ^ 


'Wtmms^' 


'--"'-'■*- 


i 


JUItl> 


■iiOiirfM 


AUTHORIZED  DISTRIBUTORS  FOR 

Chicago  Pneumatic  Tool  Company 

AIR  EQUIPMENT 

WESTERN   MACHINERY   COMPANY 

760  POLSOM   STREET  Tclcpbon*  EXbr     t   ^    '  SAN  FRANCISCO 


COMET  SAWS 


V2    fO    10    H.    P. 


Electric  Table  Saws    •    Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Took  •  Dm^  Sawe 

SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

!«•  Tenth  Strwt     S°^ji,^!^^  Th   M Arket  1661 


H«yen  Saw  &  Tool  Co. 

HCtlTHEaN   CALiFOtNlA  DiSTIlliUTOtS  FO» 

DeWALT  SAWS 

i/2  f  o  1 5  H.  P, 
!  foi 

WOOD   •    METAL    •    STONi 

SKILSAW  Pi:>RTABLE  ELKTRIC  TOOLS 
Sawf    •    DriBs    •    S«fi^rs 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Roufers,  Drllt,  Scr^wdriven,  Metal  Skears 

BaOE- CRANE  &  DURO 

Woodworking  Pow#f  Tools 

LOGAN  METAL  LATHES 

Large  Stod  om  Hafid  lor  immo<liaf t  Delivery 

• 
RENTALS 


SALES 


»vCr  .^\fl\0 


PflSONAt  SEtVICi  ~-  14  HOURS  A  DAY  BUllH©  EMERGENCY 


SAN   FllAHCtSO:> 
1072- lOTi.    Ho'wartJ 

HBn»ic<)t  Ik2l2 


OAKLAND 
irt  1141 


GEORGE  M.  PHILFOTT  CO. 

BRYANT  bet.  9th  and  lOth   STS^  &.   F. 


COMPRESSORS 

—  P  I'  M  P  S  — 
CONCRETE  BREAKBB8 

RENTAL  SERVICE 

DRILL     STEEL     -    GADS 

V-BELTS 
WIRE    ROPE    AND   FJTTINQ8 
BALL  A  ROLLER    BEARrNSS 

■HNlEmiock  5475 


BUILDKIADS  SELL  AND   EENT  CONSTRUCTION  BQUIBISNT 


WHEN    COMMUNICtATtN*    WITH    ABOVE    ADVKnTiUfia 

PLEASE   MlNTiON   DAILY  PAtlFtC   BUILDER 


©AiLY   PACIFIC    lUILPER 


s 


ss 


FRIDAY  JANUARY  td,  1946 


ADVANCE  C<Mtf9f«UCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


(EcUWMtMd  1«0) 
lMu«d  Ev«ry  flomlnfi,  ExM^t  Saturday,  8untf«y  and 


L«fl«i  H«IM«y» 


DMUaY  FACIFZC  BUILDER  1«  the  pioneer  oonatrucUoo  dally  of  the 

Paotfic  Coaat,  Malataloiag  a  complete  news  nporting  at  lite 

ooverlns  all  principal  buildinjr  and  engineenne  projecta; 

ooneolklated  January  2,  ISSO,  with  Laursea'a  Xdranoa 

CoJUtructlon  Reports.  A  LejpU  Newipaper  of  gan- 

anal  circulation  aa  defined  by  the  Superior 

Court  of  San  Franolaco  Cotinty. 

SUBSCRIPTION  RATES: 
•3^  per  Month;  $80  per  Year  (Payable  in  Advanca).  Sinflla  Capy, 

■Btered  as  Second-Class  matter  July  2S,  1907,  at  the  post  offloa 
at  San  Francisco,  California,  under  the  Act  of  March   3,  1479 


Pdblishedby 
STARK  RATH  PRINTING  ft  PUBLISHD«G  CO.     *<» 
Under  m  management  agr««B«rt  with 
F.  W.  DODGE  CORPORATION,  Omm 

G   E   McQAVRAN,  Editor  J.  E.  OOQER8,  Advartialiit  Managar 


465  Tenth  St,  San  Francisco  3 


TeLtMArfc«l7110 


BUILDING  SECTION 


NEWS  INDEX 

For  oanvenlent  referanoa,  nawa 
reperts  In  this  section  ara  oiaMi* 
fled  aa  follows: 
Apartmenta   _____________    1 

Mortusriea   ________«__«____    fl 

Churches  _—____««________    S 

Fectorlea  and  Warahousaa_      4 

P4«t» r  I 

Garagte  A  Servioa  ttatlanai-.    • 
Federal   Buildings  _____«__    7 

Club  Buildings  a 

Heepitals  -  9 

Motala  -  19 

Ice  and  Cold  Storage  PlaAta.  11 

Power  Plants ^  |f 

Pub.  Bldgs^  Firahawaaa,  Jalla  It 
Reeidenoae   _—__«________  |4 

Sohoola  _  If 

Bsnka,  Staraa  and  Offloaa  _  18 

Theaters   „., ..,  17 

Wharves  and   Oooics  M 

Ml«)eltaneeus  Censtr^iotian  —  II 
Miso.  ftuppilea  ali<lf  IMataHafa  M 


FACTORIES  AND 
WAREHOUSES 


January  18,  1948 
8!DS   OPENED 
CANNERY 

SAN  JOST:,  Santa  Clara  Co.,  Calif. 
Cor.  Phelan  Ave.  and  Senter  Rd. 
General  construction  of  a  reinforced 
concrete  fruit  and  vegetable  can- 
nery on  23-acre  site,  consisting 
of  main  manufacturing  building, 
boiler  house,  finished  stock  ware- 
house and  cold  storage  unit. 
Owner — Beechnut  Packing  Co.,  Cana- 

johara,  N.   Y. 
Architect— Binder  &  Curtis.  35  West 
San  Carlos  St.,  San  Jose. 
Complete  bids  follow: 
Carl  N.   Swenson  Co..  355  Stockton 
Ave,  San  Jose,  |552,935. 

Earl  W.  Heple,  ean  Jose,  |600,132. 
Erbentraut  &  Summers,  San  Fi*an- 
cisco,   (640,400. 

Jas.    I.    Barnes   Constr.   Co.,    S.   F., 
$670,000. 

Bechtel  Bros.  &  McCone,  San  Fran- 
cisco,   1680,000. 

Parker,    Steffens   &    Pearce,    S.    F., 
$690,800. 

Peter  Klewit   Sons  Co.,   San  Fran- 
cisco, $892,790 


Empire  Constr.  Co.,  San  Franclaoo, 
$694,496. 

Moore  &  Roberts,  San  Francisco, 
1714,340. 

M.  &  K.  Corp.,  San  Francisco,  |9SB,- 
000  (bid  ii^ludes  all  mechanical  work 
except   electrical). 

MacDonald,  Young  &  Nelson,  San 
Francisco,    $936,000. 

Barrett  Hilp,  San  Francisco,  $30,- 
000  fee  basis  only. 

A,  Famell  Blair,  San  Francisco, 
6%  fee  basis  only. 

Bids  under  advisement.  Announce- 
ment within  a  few  days.       •     •         4 


i     Barnard     Engineering      Co.,      San 
Ftanciaco,  $66,174. 
Grlnnell   Co.    of    the    Padfic,    San 
Francisco,  $73,346. 

Rafrlgaratlon 

Eckert-Etienne  Engineering  Corik., 
1263  Folsom  St.,  San  Francisco.  $70.- 
872. 

General  Air  Conditioning  &  Heatlna 
Co.,  $71,186.  • 

Elactrioal 

Roy  M.  Butcher,  510  W.  San  Fer- 
nando, San  Jose,  $102,651. 

Scott-Buttner  Electric  Ca,  Oak- 
land,  $104,987. 

H.  S.  Tittle  Co.,  San  Francisco. 
$110,674. 

Severln  Electric  Co.,  San  Francisco, 
$112,776. 

EJmerson-Newbery  Co.,  Inc.,  tf^an 
Francisco,  $113,671. 

Charles  A.  Langlais,  San  Francisco. 
$119,235. 

Plumbing 

A  J.  Peters  &  Son,  410  N.  Tenth  St, 
San  Jose,  $63,66& 

Anderson  &  Rowe,  San  Franclaco, 
$77,708. 

O'Mara  &  Stewart,  Ltd.,  San  Fran- 
cisco, $814i54 

Scott  Co.,  San   Francisco,   $109,986. 
Heating  and  Ventilating 

A.  J.  Peters  &  Son,  410  N.  Tenth  St, 
San  Jose.  $41,882. 

Scott  Co.,  San  Francisco,  $45,697. 

O'Mara  &  Stewart,  Ltd.,  San  Fran- 
cisco. $48,490. 

Pacific  Electrical  &  Mechanical  Co, 
San  Francisco,  $48,950. 

Western  Piping  &  Engineering  Co., 
153,967. 

Anderson  &  Rowe,  San  Francisco, 
$55,712. 

Associated  Piping  &  Engineering 
Co.,  $91,958. 

Bids  under  advisement.  Announce- 
ment within  a  few  dayil.  •     4 


SCHOOLS 


January  18,  1946 
PREPARING    PLANS 
SCHOOL  BLDG.  Cost,  $50,000 

WEAVERVLLE,   Trinity  Co.,  Calif. 
Construction  of  a  4-classroom  school 

building  with  auditorium,  kitchen 

and  misc.  facilities. 
Owner— Weaverville  Elementary  Sch. 

District,   Weaverville. 
Architect— Jas.  H.  Mitchell,  407  San- 

some  St,  San  Francisco.  15 


January  18.  1946 

PREPARING   PLANS 

ADDN.    TO    SCHOOL   BLDG. 

Cost  $45,000 

WEAVERVLLE,   Trinity  Co.,   Calif. 

Construction  ot  sddition  to  existing 
high  school  building,  including 
music  room,  wood  shop,  4  school 
busses,  garage  and  repair  unit 

Owner — Trinity  County  High  School 
District,  Weaverville. 

Architect— Jas.  H.  Mitchell,  407  San- 
some  St,  San  Francisco.  15 


January  18,  1946 
COMPLETING    PLANS 
SWIMMING  POOL  Cost.  $18»000 

KINGSBURG,  Fresno  County,  Calif. 
Costruction    of   a   swimming   pool. 
Owner — Kingsburg  Joint  Union  High 

School    DlBtrict    Kingsburg. 
Architect— W.  D.  Coates,  Helm  Bldg. 

Fresno.  15 


January  18,  1946 
PREPARING   PLANS 
GYMNASIUM  Cost  $80,000 

DINUBA,    Tulare   County,   Calif. 
Construction  of  gymnasium. 
Owner  —  Dinuba    Joint    Union    High 

School  District,  Dinuba. 
Architect — Fred     L    Swartz,     Rowell 

Bldg.,  Fresno.  15 


January  18,  1946 
SUB-CONTRACTS  AWARDED 
CREAMERY   ADDN.  Cost  $80,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Addition  to  Golden  State  Creamery. 
Owner — Golden    State   Creamery,   400 

N.  First  St,  San  Jose,  and  Golden 

State    Co.,   425    Battery    St    San 

Francisco. 
Architect  —  V/.    C.    F.    GilUam,    1401 

Palm  Dr.,  Burlingama 
Contractor — Bridges  Construction  Co., 

1071  Pine  Ave.,  San  Jose. 
Plumbing    and    Sheet    Metal  — A.    J. 

Peters  A  Sons,  410  N.  Tenth  St, 

San  Jose. 
Electric  Wiring— Roy  M.  Butcher,  510 

W.  San  Fernando,  San  Jose. 
Heating — Owner. 
Foundations  —  Bridges    Construction 

Co.,  1071  Pine  Ave.,  San  Jose. 
Mill    Work  — Pacific    Manufacturing 

Co.,  Santa  Clara.  4 


January  18,  1946 

BIDS  dPENED 

MECHANICAL  WORK 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Cor.  Phelan  Ave.  and  Senter  Rd. 

All  mechanical  work  for  the  con- 
struction of  a  reinforced  concrete 
fruit  and  vegetable  cannery,  con- 
sisting of  a  main  manufacturing 
building,  a  boiler  house,  finished 
stock  warehouse  and  cold  stor- 
age unit.  The  mechanical  work 
will  Include  heating,  plumbing, 
wiring,  fire  protection  and  power- 
house equipment 

Owner— Beechnut  Packing  Co.,  Cana- 
johare.  N.  Y. 

Architects— Binder    &    Curtis.    35    W. 
San  Carlos  St..  San  Jose. 
Complete  mechanical  bids  follow: 

Fire  Protection 
Viking  Automatic  Sprinkler  Co.,  216 

Pine  St.,  San  Francisco,  $49,900 


7— FEDERAL  BUILDINGS 


January  18,  1946 
BIDS  WANTED 

SAN  FRANCISCO  NAVAL  SHIP- 
YARD.—Until  February  7.  11  A.  M., 
bids  will  be  received  by  the  Public 
Works  Office,  Room  21.10  Adminis- 
tration Bldg.,  San  Francisco,  under 
Spec.  17230  for  expansion  of  sheet 
metal  shop  and  addition  to  pipe- 
fitters' "shop  at  the  San  Francisco 
Naval  Shipyard. 

The  work  Involves  construction  of 
a  two-stor>-  timber  frame  addition 
to  building  No.  217  and  two-story 
additions,  together  with  certain  alter- 
ations, to  building  No.  256  in  timber 
construction,  which  shall  be  used  for 
industrial  shop  purposes  and  which 
includes  the  demolition  of  some  ex- 
isting work,  the  relocation  of  parti- 
tions and  walls,  concrete,  masonry, 
floor  coverings,  asbestos  siding,  mag- 
nesite  flooring,  ventilation  and  utili- 
ties, all  within  the  Naval  Shipyard, 
San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  officer  in  charge 
of  construction,  Room  2110  Adminis- 
tration Bldg.,  San  Francisco  Naval 
Shipyard,  upon  deposit  of  check  or 
postal  money  order  for  $30,  payable 
to  Chfrf  of  Bureau  of  Yards  and 
Docks.  •    7 


NEED  MATERIALS? 


iw/ 


^' 


January  18,  1946 
BIDS  WANTED 

REDONDO  BEACH,  Los  Angeles 
Co.,  Calif.- Until  February  21,  2  P. 
M.,  bWs  will  be  received  by  the  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  interior  and 
exterior  painting  and  miscellaneous 
repairs  at  the  U.  S.  Post  Office  at 
Redondo  Beach. 

Plans  and  specifications  may  be 
j  obtained  from  the  above  office  of  the 
J  district  engineer.  •     7 


JsJiuary  18,  1946 
BIDS   WANTED 

SAN   FRANCISCO.— Until  January 

30,  2  P.  M..  bids  will  be  received  by 

the    Federal    Works    Agency,    Public 

Buildings    Administration.   8S8    U.    S. 

Appraiser's  Bldg..  San  Francisco,  for 

!  relocating    refrigerating    compressor 

j  and    condensing   unit   in   the   Rincon 

i  Annex  Post  Office  at  San  Francisco. 

Plas  and  specifications  may  be  ob- 

taied   from   the   above    office    of   the 

district  engineer.  •     7 


January  18,  1946 
COMPLETING    PLANS 

SCHOOL  ADDITION         Cost.  $46,000 
REEDLEY.   Fresno   County,   Calif. 
Construction  of  an  art  building. 
Owner — Reedley     Joint     Union     High 

School,  Reedley. 
Architect — Ernest   J.   Kump   Co..    251 

Kearny  St,  San  Francisco.         15 


January  18.  1946 
PREPARING   PLANS 
SHOP   BUILDING  Cost    $37,000 

DINUBA,   Tulare   County,  Calif. 
Construction  of  shop  building. 
Owner  —  Dinuba    Joint    Union    High 

School   District,   Dinuba. 
Architect— Fred    L    Swartz,    Rowell 

Bldg.,   Fresno.  15 


r  LrAfii)   Kwv9   F  ILiJm 


The    following    Hat    of    plana    and    apeolfloations    for    construction 

projeota  are  new  available  foi    InafMetlon  at  the  effloe  of   DAILY 

PACIFIC    BUILDER,    465   Te«U)    Street,    San    Franciooo. 


WeM( 


Leoatlon 


Bid  Opening  Data 


Ward  Buildings 
Stockton  State  Hospital 


Stockton 


SUB  -  BIDS  WANTED 

QaaemT Sntraetors  deslHitg  sub-bldt  on  any  job  are  invited  fe  make  known 
tfieir  requirements  In  this  oolumn.     Them    »•    no   cnsnge   for   thit    servlee. 


January  18,  1946 
COMPLETING     PLANS 
SWIMMING  POOL  Cost,  $57,000 

WASCO,  Kern  County,  Calif. 
Construction   of  a   swimming  pool. 
Owner — Wasco    Union    High    School, 

Wasco. 
Architect— Ernest   J.   Kump   Co.,   261 

Kearny  St.,  San  Francisco         15 


January-  18,  1946 
COMPLETING    PLANS 
SCHOOL  BUILDING        Cost,  $83,000 
SELMA,    Fresno    Ca.,    Calif.     Young, 

Sylvania  and    Washington   Sts. 
Construction  of  school  building. 
Owner  —   Selma  Elementary   School 

iJlatrict  P.  O.  Box  330,  Selma. 
Architect— W.  D.  Coates,  Helm  Bldg. 

Fresno.  15 


January  18,  1946 
PREPARING   PLANS 
ADDN.  TO  SCHOOL  Cost,  $90,000 

ST.  HELENA,  Napa  County,  Calif. 
Construction    of    cafeteria,    etc.,   and 

domestic    science    building. 
Owner— St     Helena     Unified     School 

District,  St  Helena. 
Architect— Ernest    J.    Kump   Co.,    251 

Kearny  St.,  San  Francisco.         15 


January  18,  1946 
PREPARING    PLANS 
SCHOOL  BLDG.  Cost  $22,000 

TAHOE    VALLEY,    El    Dorado    Co., 

Calif.    At  "V". 
Construction    of    new    two-classroom 

elementary  school. 
Owner— Lake  Valley  School  District, 

Tahoe  Vallev,  El  Dorado  County. 
Architect— Gordon    Stafford,   809    "K" 

St,  Sacramento.  15 

January  18,  1946 

PREPARING    PLANS 

SWIMMING    POOL    ETC. 

Cost  $35,000 

LOS  BANGS,  Merced  Co.,  Cal.  Pack- 
ers Highway  and  7th  St 

Construction   of   swimming  pool  and 
dressing  rooms. 

Owner — West  Side  Union  High  School 
District,   Loa  Bancs. 

Architect— Not  Selected.  15 


%^1V' 


if> 


JUST  GRAB  YOUR  PHONE 


LiixLLiiiij  a  1  rxi  ui  I  m  1  a 


EXbroofc  36S7 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTTPAVE  FLOOR  COVERINGS 

Our  service  representatives  .  .  .  backed  up  by  a  highly 
experienced  TECHNICAL  STAFF  ...  can  help  you 
iolve  your  tough  probloM  of  WHAT  TO  USE  AND 
HOW.  And,  when  you  need  competJcnt,  reliable,  cxpcri' 
cnced  PAINT.  ROOHNG  or  FLOOR  COVERING 
APPLICATORS  to  figure  on  sub-i^otracts,  we  CAN 
GET  THEM  FOR  YOU! 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  . . 
CALL  EXbrook  3637 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Bramum  Street     •    San  FrsncMco,  19 
Govenunent  Specification 

PAINT    -    ROOFING    -    LINOLEUM 

Caaouiafe  Patnti  and  Roofinfi,  Maitipave,  Paboo  Soil'Scakd  linoleunu 


January  18,  1946 
BIDS  WANTED 

SANDPOINT,  Idaho— Until  Janu- 
ary 30,  2  P.  M.,  bids  will  be  received 
by  the  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  838  U.  S. 
Appraiser's  Bldg.,  San  F'rancisco,  for 
new  hghting  fixtures  and  exhaust 
fans  to  be  installed  in  the  t^asement 
office  of  the  U.  S.  Post  Offic^^«uid- 
polnt,  Idaho. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  of 
the  district  engineer.  •     7 


PUBUC  BLDGS. 
FIRE  HOUSES,  JAIi^ 


January  18,  1946 
CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Western  As- 
bestos Co.,  675  Townsend  St.,  at  $363. 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282  City  Hall, 
for  installation  of  acoustical  tile  in 
the  controller's  office,  City  HalL    •  IS 


January  18,  1946 

PREPARING    PLANS 

SCHOOL  BLDG.  Cost,   $72,500 

MOUNT  SHASTA,  Siskiyou  Co..  Cal. 
Comer  Cedar  and  Alma  Streets. 

Construction  of  school  building  to 
contain  kindergarten  two  class- 
rooms, cafeteria,  gymnasium-au- 
ditorium and  shop. 

Owner — Mt.  Shasta  Union  Elemen- 
tary   Scnool   XMat..    Mt.    Shasta. 

Architect— Howard  R.  Perrtn,  1121 
Main  St,  Klamath  Falls,  Ore.   15 


January  18,  1946 

PREPARING   PLANS 

SCHOOL  ADDNS.  Cost,  $60,000 

REDDING,  Shasta  Co..  Calif. 

Construction  of  Magnolia  Elm  School 
addition  of  four  classrooms.  Cy- 
press Elementar>'  School  addi- 
tion of  four  classrooms,  cafe- 
teria and  auditorium. 

Owner— Redding  Elementar>'  School 
District,  Redding. 

Architect — J.  Clarence  Felciano.  4010 
Montecito  Ave.,  Santa  Rosa.      15 


January  18,  1946 

PREPARING    PLANS 

CITY  HALL  Cost  $60000 

CRESCENT  CITY  Del  Norte  Co.  Cal. 
Block  41  4th  and  5th  Sts.  and 
G  and  H  Sts. 

Construction  of  new  city  hall  to  con- 
tain fire  and  police  facilities, 
public    library,    etc. 

Ownei^-Clty  of  Crescent  City,  751  2nd 
St.,  Crescent  City,    i^ 

Architect— Frank  T.  Georgeson.  637 
G  St..  Eureka.  13 


January  18,  1946 

PREPARING     PLANS 

SCHOOL  ADDN.  Cost  $25,000 

MANTECA.  San  Joaquin  Co.,  CalU. 

Construction  of  3-classroom  addition 
to    Lindbergh    School. 

Owner — Manteca  Grammar  School 
District,    Box   72,  Manteca. 

Architects— Mayo  &  Johnson,  307  Ex- 
change  Bldg.,   Stockton.  15 


January  18,  1946 
PREPARING    PLANS 
SCHOOL  BLDG.  Cost,  $60,000 

ANgEJtiSON,   Shasta  County,   Calil. 
Construction     of    school     building    to 
contam    8    classrooms,    assembly 

hall. 

Owner — Anderson  Elementary  School 
District,   Anderson. 

Architects— Masten  &.  Hurd,  407  San- 
some  St.,  San  Francisco.  15 


January  18,  1946 
PREPARING     PLANS 
SCHOOL  ADDITION         Cost,  $38,000 
REEDLEY,  Fresno  County,  Calif. 
Cktnatruction  of  auto  mechanical  and 

auto    transport    bldg. 
Owner— Reedley    Joint     Union     High 

School.   Reedley. 
Architect — Ernest    J.    Kump    Co.,    261 

Kearny  St.,  San  Francisco.         15 


Ward  Bldg*.,  Stockton  9Ute  Hoop.,  Stockton;  Bids  open  Jan.  29,  2:00  P.  M. 
Jaa  I.  Bamea  Constr.  Co.,  941  Kuss  Bldg.,  S.  F.  (EXbrook  6906-7054). 
Moore  &  Roberta.  608  Mission  St,  San  Francisco  (GArfleld  8579). 
M.  *  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Danforth   Building.  Oakland;    Bids  open   Ja/iuary   21. 
Stolte,   Inc.,  8461   San   Leandro  St,  Oakland    (TRlnldad   1064). 
Shaul  Constr.  Co.,  1630  Webster  St,  Oakland  (OLoicourt  7400). 
C?alifomia  Bldrs.   Co.,   Inc..  350  Hoban   St..   Oakland    (TEmplebar  6780) 
Elvin  C.  Stendell,  106  Gonzalez  Drive.  San  Francisco   (JUnlper  4-6328). 


Conversion  Bldg.,  No.  401,  S.  F.  Naval  Shipyard,  San   Francisco;   Bids  open 
January  91,  11    A.   M. 
M.  J.  King,   Inc..  231   FrankUn  St.,   San   Francisco   (UNderhlli   8209). 
Erbentraut  &  Summers,  446  Sixth  St,  San  Francisco   (MArket  8310  > 
M.  &  K.  Corp.,  200  Financial  Centf  r  Bldg.,  San  Francisco  (EXbrook  7624) 
Jas.  L   Bamea  Constr.  Co  ,  941   Russ  ^dg.,   S.  F.    (EXbrook   6905-7054). 
Barrett  A  Hilp,  918  Harrison  St.  San  Wanciaco  (DOuglas  0700). 
Clinton  Constr.  Co.,  923  Fblsom  St..   Ska   Francisco   (SUtter  3440). 
A.  Famell  Blair,  9  Main  Street   SaA  Francisco   (TUkon   0S90). 
De  Luca  A  Son,  1745  Filbert  Street  S<ui  Francisco  (ORdway  3600). 


Exterior  Alterations,  Southern   Pacific  Hospital,  San   Frsnclsco;    Bide  open 
January  21.   Noon. 
Swinerton  ft  Walberg  Co.,  225  Bush  St.,  San  Frauncisco   (GArfleld  2980) 
R  A.  Cullen,  478  Jackson  St,  San  Francisco    (SUtter  1961) 
Rademanh-Glusto,  40  Rlngold  Street,  San  Franclaco   (MArket  8151). 

Two  BridfOe,  San   Joaquin   County;    Bids   cioee  January  28,  2   P.   M. 
Carl  N  Swenson   Co..  355  Stockton   Ave.,  San   Jose  4   (BAllard   2602). 
M.  &  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Laboratory    Bldg.,    Moffett    Field;    Bids    close    January   30,   3   P.    M. 
Erbentraut  A   Summers,   446   Sixth   St.,   San    Francisco    (MArket   8310). 
Peter  Klewit  Sons  Co..  442  Post  St..   San  Francisco   (EXbrook  5736). 
Carl  N.  swenson  Co..  356  Stockton  Ave.,  San  Jose  (BAllard  2602). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905  or  7054). 
De  Luca  A  Son,  1746  Filbert  Street,  San  Francisco  (DRdway  3600). 


BANKS,  STORES 
AND  OFFICES 


January  18,  I94e 
CONTRACT   AWARDED 

LOS  ANGELES.  Calif— C.  L.  Peck, 
354  S.  Spring  St,  Los  Angeles,  will 
build  a  one-stor>',  reinforced  con- 
crete store  building  with  mezzanine 
ana  ba.sciiient  at  Santa  tiarbara  Ave. 
and  Crenshaw  i:*lvd.  for  Lemer  Shops 
Inc.,  356  S.  Western  Ave.,  L-os  An- 
geles; 75x160  ft  in  area,  composi- 
Uon  roofing,  steel  sash,  concrete 
floors,  tile,  plate  glass,  air  condi- 
tioning, toilets,  painting,  plumbing, 
plastering,  electrical  work;  estimat- 
ed   cost,    $150,(X)0. 

Plans  were  prepared  by  Architect 
Albert  B.  Gardner,  40b  S  Spring  St., 
Los   Angeles.  16 


19— MISC.  CONSTRUCTION 


January  18,  1946 
BIOS   REJECTED 

OAKLAND,  Alameda  Co.,  Calif.— 
East  Bay  Municipal  UtUlty  District 
Daniel  Read,  secretary,  612  16th  St, 
Oakland,  under  Proposal  1689  rejected 
all  bids  for  furnishing,  driving  and 
testing  two  12-inch  steel  piles  in  an 
area    north    of    San    Francisco   Bay 


Warehouse,  8th   and   Ohio,   Richmond;    Bids  open   Januai:y   25,   10   A.    M. 
MacDonald.  Young  A  Nelson.  127  Montgomery  St,  S.  F.   (SUtter  8296). 
Clinton  Cbnstr.  Co.,  923  Folsom  St,  San   Francisco   (SUtter  8440). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  6905  or  7054) 
Erbentraut  A  Stmuners,  446  6th  St,  San  Francisco   (MArket  8310). 
Moore   A    Roberts,    693   Mission    St      San    Francisco    (GArfleld    8579) 
M.   J.   Klnig,   Inc..   231    Franklin   St  .   San    Francisco   (UNderhlli   8209). 
Blltwell  Constr.   Co..  4745  Geary   Blvd..   San   Francisco    (BAyrlew   6947) 
C.  L  Wold  Constr.  Co..  Ltd..  4412-16  Fulton  St  .  S.  F.   (SKyline  4362). 


Nursery  and   Residence,  Valencia  St.,  S.   F.;    Bids  open   Jan.  24,  1    P.   M. 
A.   J.  Hopper  Co.,  243  Langton   St.   San   Francisco    (MArket   7070). 
Rademann-Giusto,  40   Rlngold   Street,   San   Francisco    (MArket  8151). 
Mldstate  Constr.  Co..  1297  Bush   St.,   San   Francisco    (ORdway   4638) 
C.  L  Wold  Constr.  Co..  Ltd.,  4412-16  Fulton  St.,  S.  F.   (SKyline  4362). 


BIdgs.,   Services,    Reserve    Fleet    Berthing,   Mare    Island;    NOy    1S295;    Spec 
17459;   Bids  open  February  1,  11:00  A.  M. 
Jaa  L  Raines  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6905-7064). 
Peter  Klewit  Sons  Co.,  441  Post  St.,   San   Francisco   (EXbrook  5736) 
Barrett  A  Hllp.  918  Harrison  St.,  San  Francisco   (DOuglas  0700). 


Garage  and  Auto  Sales  Bldg..  Buriingame;   Bids  open  Jan.  18,  3  P.  M. 
Parker.  Steffens  A  Pearce,  135  South  Park,  S.  F.   (EXbrook  6639). 
De  Luca  A  Son,  1745  Filbert  Street,  San  Francisco   lORdway  3600). 
MacDonald.  Young  A  Nelson,  127  Montgomery  St..   S.   F    (SUtter  82961. 
G.  W.   Williams  Co.,   10   California   Drive,   Buriingame    (Burl   4-1796). 


P 


CONTRACTORS 


We    handle 
1911   Art 


or 


See  uf  regarding  Improvement  District  }»»>>-^ 
coUection.*-  buy  Warrants  or  B<>n<\n  on  all  1915 
Districts.    Telephone  GArfield   ♦^(KKI. 

HANNAFORD    &    TALSOT 
519  CALIFORNIA  STREET  »  SAN  FRANCISCO  4 


S 


bridge  approach. 
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January  18,  1946 

PLANS  COMPLETED 

SCHOOL  ADDN.  Cost.  $58,000 

SAUSALITO  Marin   County  C:allf. 
Construction    of   addition    to    Central 

School. 
Owner— Sausalito  School  Dist.   Saus- 

allto. 
Architect— Walter  T.   Stellberg  No    1 

Orchard  Lane  Berkeley.  15 


Januar>'  18,  1946 

PREPARING    PLANS 

FIRE    HOUSE  Cost    $20,000 

WEAVERVLLE.    Trinity  Co.,   Calif. 

Construction  of  fire  house  with  dor- 
mitory for  4  pieces  of  e<)ulpment. 

Owner  —  Weaverville  Fire  District, 
Weaverville. 

Architect — Jas.  H.  Mitchell.  407  San- 
some  St,  San   Francisco.  13 


January  18.  1846 

PLANS  COMPLETED 

COUNTY    HOSPITAL  ADDN. 

Cost  $100,000 
RED  BLUFF,  Tehama  Co.,  Calif. 
Construction    of    addition    to    county 

hospital 
Owner — County    of    Tehama,    County 

Clerk,  Red  Bluff. 
Architect— A.  W.  Story.  Chlco.  9 


20—  MISC.  SUPPLIES  AND 
MATERIALS 

January  18,  1946 
CONTRACT   AWARDED 

DENVER,  Colo.— Santa  Cruz  Port- 
land Cement  Co..  Crocker  Bldg.,  San 
Francisco,  at  $97,541,  awarded  con- 
tract by  the  Bureau  of  Reclamation, 
Washington,  D.  C,  for  furnishing 
50,000  bbls.  cement  for  Friant-Kem 
Canal.  •     20 


CONTRACTORS— Save  Money  and  Time       f 

BY    USING  II 

QUANTITY  SURVEYS  ■ 


165  JESSIE  STREET  SUtter  8361  SAN   FRANCISCO 

PREPARED  BY  LeROY    SERVICE 


January  18,  1946 
PREPARING   PLANS 
SWIMMING    POOL  Cost,   $48,500 

DINUBA,  Tulare  County,  Calif. 
Costruction    of    a   swfmmlng   pool. 
Owner— Dinuba  Joint  Un.  High  Sch. 

District,   Dinuba. 
Architect— Fred    L    Swart*.    Rowell 

Bldg.,  Fresno.  ^' 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATEklALS 


^'^^ 


COtUMBUS  X 

PLEASE 


FOR  SALE 


FOR    SALE 

Brass  Pipe  -  Copper  Pipe  -  Brass  Tubing 
Stainless  Steel  Tubing 

7500  ft,  1.9  O.D.  X  .065  wall  brass  pipe  .25c  per  ft 

2200  ft.  1.66  O.D.  %  .065  wal!  braw  pip*:."'"'"'Zr  .20c     "  ** 

447  ft.   Vz-in.  copper  nickel  tubing    ..  j$$c    **  ** 

5404  ft  0.5  O.D.  X  .039  c<H>P«r  nickel  tabiitff" .Me    *•  ** 

21?  ?•  ^^-^P'^-  »  '^^  copper  nickel  tubing 06c    **  " 

330  ft,  'i-in.  brass  tubing  1  05  x  .065  J6c    **  - 

440  ft.  1 -in.  brasa  tubing  1.315  x  .065     .  .Ite    **  *• 

1370  ft.  1-in.  stainless  steel  tubing  1.310  x    061  JOc     "  ** 

-rf?  f*-  Jl'V  stainless  steel  tubing  1.315  x  .120     .      .30e    "  " 

744  ft.  a  8-m.  red  hratis  tubing  .675  x  .065  .05c     "  " 

116  fL  3/8-in,  yellow  bra«s  tubing  .675  x  .065.!      .  Me     **  " 

180  ft.   '/4-iiL  1  PS  standard  bras**  pipe  .05c     "  ** 

504  ft.  »/«-in.  1  PS  sUndard  copper  nioe  .06c     "  " 

2220  ft,  .840  X  .065  brass  tubing.^  We    "  " 

^aI?  ?/  f/^  ""C^'^  soft  copper  tubing .....1......  j»c    -  " 

3065  ft.   «/2-in.  brasfe  tubing  .540  x  .065 .0«e    **  ** 

o^  II'  fJJ  ^  J??  "^^^^  ^"»»'"»  (hard)...:::::::::.*:  mc  **  " 

3060  ft  .500  I  .039  copper  tubing  (soft)   „.  jMk     **  ** 

1960  ft-  .540  X  .065  seamless  copper  tubinif :::!::::::  .06e    **  ** 
SILVER   SOLDER    FITTINGS    FOR    ABOVE— ELBOWS.    UNIONS. 
Y's,   REDUCERS,  CAPS,  PLUGS.   ETC.         -         .         20%   OF  COST 

GEO.  ARTHUR  &  SONS 
941  So.  daremont,  Sui  Mateo  Phone  34967 


NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  walHKWv^  pinmbing, 
pipe,  millwork,  and  other  boildinK 
materia's.  SALE  PRICES.  Large 
•tocks  of  "hard  to  get**  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKINH    CO. 

2900  Third  St.       -       VAIencia  4977 


70-ft  STEEL  TOWER,  28  M  gaL 
REDWOOD  TAffK  and  two  «e-Jn  x 
24-ft.  X  A -In.  STEEL  FRESStnKB 
TANKS  to  be  seld  aa  one  vaU.  Lo- 
cated in  San  Prandsco.  Moat  be 
removed  at  once.  Sacrifice  Write 
•phone     or     wire     tor     toformatlon 

CLEVELAND    WRECKING     CO. 

2Mn  Third  Street,  San   Frane4»co 
VAIenda  4&n  (tf) 


350.000  Bm.  Good  Used  Douglas  Fir 

Lumber.  SxA,  3xlt,  Zxl2,  4x12,  a»i?. 
8x8  10x10.  10x12.  12x12,  12xl«i  Tim- 
bers 8  ft  to  60  ff.  in  length,  all  In 
very  good  condition.  Address  FRED 
J.  MAURER  *  SON,  'phone  1585  or 
Box   121.   Eureka,    California. 


SPRAY  BOOTH,  Sx7  ft,  with  2 
FANS  and  MOTORS.  CHEAP.  Phone 
EXbrook  151S.  to  l/22/4« 


FOR  RENT 


CLEVELAND  TRENCHER,  fully 
•perated  P.  R.  Archibald.  LO<dt- 
haven  81 7W.  • 


5  yd    DUMP  TRUCKS  for  hire.  AU 
late    model,    fully    maintained.     Call 


HEmlock  19t». 


1/16-1T-18.21-22/44 


DUMP  TRUCKS  for  rent  Cleanup 
and  General  Hauling.  Call  ATwater 
troo.  to  1/M.  '44 


WE'RE  BURNING  DP 
THE  WIRES 

.  to  speed  up  deliveries  ot  the  equipment 
you  need  from  Jarger,  Austin -Western, 
Bycrs,  Independent  Pneumatic  and  many 
other  maniiiacturers  of  construction 
miichinery  we  represent.  Tefl  us  your  needs 
and  we'll  burn  up  the  wires  for  you. 


•^ 
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lUY  U.  S.  WAR  tONOS  AND  STAMPS 


9 


FRIDAY,  JANUARY  18.   1946 


DAILY    PACIFIC    BUILDER 


!r  Avj't-  5 


ADVANCE  CONSTRUCTION  REPORTS 


Engineering  Section 


NEWS  INDEX 

For  convenient  r^fermruy,  nmwm 
reports  in  this  •ectlon  «r*olaMi- 
fled   a«  follo¥»irii; 


Bridge*     , _____________ 

Dredging,   Harb«r  Worlcs  and 

EMcavatlo-n  __________«___ 

Canait      ^,. 

Street   Lighting  Syet«m  

Machinery  and  Equipment  „ 

Railroads    ..— 

Treasury   Department  

Fire   Equipment  , 

Streets    and    Highway*  , 

Reservolre  and   Dams  _____ 

Plp«   Lirpea  and  Well*  

Sewers  and  Sewage  Disposal 

Plants 

Waterworks 

Parks  and  Playground*  ____ 
Tunnels , 


22 
28 

M 
2S 
M 
27 


SO 
SI 


u 


or  f.o.b.  bars  at  Keswick,  CaJif.,  one 
230  -  ton,  double  -  trolley,  motor-oper- 
ated overhead  traveling  crane  and 
one  lifting  beam  for  the  Keswick 
power  plant,  Kennett  Division,  Cen- 
tral Valley  Project,  Calif.  The  ap- 
paratus will  be  Installed  by  the  gov- 
ernment. 

Other   bidders   were: 

Morgan  Engrg.  Co.,  Alliance,  Ohio, 
$111,575  and  ^5  per  day  for  engi- 
neers services,  fob  Alliance,  Ohio ; 
terms  net. 

Lakeside   Bridge  &   Steel 
waukee.    Wis.,    at    |144,000 
term*  net.  •        • 


Co.,   Mil- 

fob   dest., 

25 


21- 


dRIDCIES 


January  18,  1046 
CONTRACT   AWARDED 

PORTLAND,  Ore.  —  Marine  Con- 
tractors, Inc.,  8444  NW  St.  Helens, 
Portland,  Ore.,  at  |269,20g.70,  awarded 
contract  by  the  Oregon  Highway 
Commission,  Salem,  Ore.,  for  con- 
struction of  the  Arthur  St  grade 
separation  on  SW.  Front  St,  Port- 
land, a  concrete  viaduct.  21 


January  18,  1946 
BIDS  OPENED 

OAKLAND.  Alameda  Co.,  Calif.— 
Following  bida  were  received  Jan.  16 
by  the  East  Bay  Municipal  Utility 
District,  Daniel  Read,  Secretary,  512 
16th  St,  Oakland,  under  Pro.  1703 
lor    two    magnetic    starters,    500-h.p. : 

Allis   Chalmers   Co.,    (1,021.50   each. 

General  Electric  Co.,  (1,604.70  each. 

General  Electric  Supply  Corp.,  (1,- 
604.70   each. 

Electric  Machinery  Mfg.  Co.,  (1,- 
605  each. 

Westlnghouse  Electric  Co.,  $1,604.- 
70  each. 

Byron  Jackson  Co.,  $1,449  each. 

•         •  25 


(41) 

(42) 
(43) 
(44) 
(45) 
(46> 
(47) 
(48) 
(49) 
(50) 
(51) 
(52) 
(53> 

(54) 
(55) 
(56) 
(57) 

(58) 
(59) 
(60) 

(61) 
(62) 

(63) 

(64) 
(65) 
(66) 

(67) 
(68) 


68  l.f.  18-in.  reinf.  concrete  pipe, 
standard  strength; 


9,936  Lf.  24-inch 
400    l.f.    30-incb 
3,340  Lf.  36- inch 
2,408  l.f.  39-inch 
492    Lf.    42-inch 
372   Lf.   48-inch 
2,476  Lf.  54-inch 
550   Lf.   00-inch 
72  l.f.  24-in.  do, 
352   Lf.   30-mch 
296   Lf.    39-inch 


do; 
do; 
do; 
do; 
do; 
do; 
do; 
do; 
extra  strength; 
do; 
do; 


reinf.  concrete  pipe 


pipe 


1946 


DREDGING,  HARBOR 

WORKS,  EXCAVATION 

JcLnuary  18,  1946 
FUNDS   APPROPRIATED 

WASHINGTON,  D.  C— Funds  have 
been  appropriated  for  the  following 
War  Department.  U.  S.  Engineer 
Office,  river  and  harbor  development 
projects : 

(1)  Flood  control  work,  Big  Dry 
Creek  reservoir  and  diversion, 
California,  $435,000;  U.  S.  Engi- 
neer Office.  Sacramento. 

(2)  River  and  harbor  improvements, 
San  Joaquin,  California.  $150,000; 
U.  S.  District  Engineer  Office. 
Sacramento. 

'  <3)  River  and  harbor  improvements. 
Sacramento  River.  California. 
$390,000;  U.  S.  District  Engineer. 
Sacramento. 

<4>  River  and  harbor  improvements, 
Suisun  Channel.  California,  $160,- 
000;  U.  S.  District  Engineer, 
Sacramento. 

<5)  Flood  control  work.  Whlttler 
Narrows  reservoir.  California, 
$2,000,000;  U.  S.  District  Engi- 
neer, Los  Angeles. 

(6)  Flood  control  work.  Santa  Fe 
reservoir,  California.  $900,500; 
U.  S.  District  Engineer.  Los  An- 
geles. 

ill  Flood  control  work.  Los  Angeles 
River,  California.  $2,000,000;  U. 
S.  Engineer,  Los  Angeles. 

<8)  River  and  harbor  improvements, 
Los  Angeles  and  Long  Beach 
harbDrs,  California,  $7,100,000;  U. 
S.  District  Engineer,  Los  An- 
geles. 

(9»  Flood  control  work.  Hot  Springs. 
S.  D.,  $154,000;  U.  S.  District  En- 
gineer, Fort  Peck.  Mont. 
<10>  Flood  control  work.  Cottonwood 

§P*^nK«  reservoir.  S  X>..  (510.000- 
u.  8.  District  Engineer,  iron 
Peck.   Mont 

C11>  River  and  harbor  improvements. 
Columbia  River  and  tributaries, 
Celllo  Falls  and  Snake  River, 
$100,000:  U.  S.  District  Engineer. 
Portland,  Ore. 

(12)  Flood  control  work.  McKenzie 
River,  Oregon,  $62,000:  U.  S.  Dis- 
trict Engineer.  Portland,  Ore. 

<13i   Flood      control      work.      Cottage 
Grove  reservoir,  Oregon.  $11,5<)0; 
U.    S.    District    Engineer,    Port- 
land, Ore. 

<14»  Flood  control  work,  Detroit  res- 
ervoir.  Oregon.   $2,000,000:   U.    S. 


January  18, 
BIDS   OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
Following  bids  were  received  Jan.  16 
by  the  East  Bay  Municipal  Utility 
District,  Daniel  Read,  Secretary,  512 
16th  St.,  Oakland,  under  Pro.  1702 
for  1000  ft.  of  cement-lmed  seamless 
steel    pipe,    6-inch    diameter: 

Crane   Co..    $1,438.60. 

Pacific   Pipe    Line    (Alt)    $1.36. 

Thaler  Pipe  &  Supply^  Co.  (irreg- 
ular bid),  $105.59  per  100  ft 

Tay-Holbrook  Co.  $1,438.60. 


(69) 

(70) 
(71) 
(72) 

'(73) 

(74) 

I  (75) 


360  Lf.  30-in 
4000-D; 

208   Lf.   36-inch  do; 

336   Lf.   39-inch  do; 

30  l.f.  18-in.  CMP,  16  gage; 
586    Lf.    8-in.    perf.    metal 
underdrains,  16  gage; 
230  c.y.  filter  mtL,  underdrains; 
17    each    spillway    assemblies; 
540  Lf.  8-in.  CMP  down  drains, 
16  gage; 

80  each  red  reflectors; 
340    l.f.     salvage     existing    pipe 
culverts ; 

35    each    remove    and    stockpile 
existing  frames  and  grates; 
construct  debris  rack; 
37,000  each  ice  plant  cuttings; 
20  each  remove  and  replant  oak 
tree; 

engineers   office; 
9,800  l.f.  metal  plate  guard  rail- 
ing; 

Cribbing 

8x^n.  X  6-ft.   headers 

criMing; 

10x5-in.  X 

10x5-in.   X 


3.8  MUJE5  GRADING,  PAVING,  SAN  JOAQUIN  COUNTY 


33  MILES  GRADING. 


SAN  JOAQUIN  COUNTY.  CMif.— 
M.  J.  B.  Construction  Co.,  322  Elks' 
Bldg.,  Stockton,  at  $372,835.75,  submit- 
ted low  bid  Jan.  16  to  State  Division 
of  Highways.  G.  T.  McCoy,  state  high- 
way engineer,  Public  Woriu  Bldg., 
Sacramento,  for  about  three  and 
eight-tenths  mUes  in  length  to  bs 
graded  and  paved  with  portland  ce- 
ment concrete,  between  Grant  Line 
Rd.  and  Moasdale,  in  San  Joaquin 
County. 

The  work  involves: 

(1)  30  cu.  yds.  remove  concrete; 

(2)  203  sta.  clearing  and  grubbing; 

(3)  14,500  cu.  yds.  roadway  ezeava- 
tion; 

(4)  1000  cu.  yds.  ditch  and  channel 
excavation ; 

(5)  1100  cu.  yds.  structural  excava- 
tion; 

yds. 


imported  borrow, 
yds.  imported  borrow, 
yds.  compact  original 

supply   and  fur- 


290  each 
concrete 
590  each 
50  each 


do; 

do; 
stretch- 


25 


(76) 
(77) 


1946 


(78) 
(79) 
(80) 
(81) 
(82) 
(83) 
(84) 
(85) 
,<86) 


January  18. 
BIDS  WANTED 

WASHINGTON,  D.  C— Until  Feb. 
11,  12  M.,  bids  will  be  received  by  the 
U.  S.  Maritime  Commission,  Room 
4821.  Dept.  of  Commerce  Building, 
Washington,  D.  C,  for  construction 
of  four  560-ft,  single  screw,  turbine-  y^g^j 
driven  cargo  vessels  for  the  Ore  \ 
Steamship  Corp..  25  Broadway.  New 
York  City.  The  vessels  will  have  a 
deadweight  tonnage  of  240,000  and 
are  powered  with  an  11,000-h.p.  steam 
turbine. 

Specifications  available  from  Room 
4852,  Department  of  Commerce  Bldg., 
Washington,  D.   C.  25 


6-ft 
8-ft. 
1.040  each  6x6- in.  x  6-ft 
ers,   concrete  cribbing; 
480  each  8x6- in.  x  6-ft.  do; 

255  each  10x6- ft  x  6-ft  do; 

60  each  filler  blocks,  cone  crib- 
bing; 

65  eacn  metal  header  caps,  met- 
al cribbing; 
construct  metal   cribbing; 

Sanitary  Sewers 
1,200  Lf.  6-in.   cast  iron  pipe; 
690  Lf.  8-in.  CI  pipe; 
1,040  l.f.   10-inch  CI  pipe; 
1,220  Lf  4-in.  vit.  clay  pipe; 


710 
460 
100 
600 


Lf. 
l.f. 
l.f. 
l.f. 


6- inch 
8-inch 
10-inch 
12 -inch 


do; 

do; 

do; 

do; 

manholes; 

cone,    man- 


(88) 


(15t 


(t6> 


(17. 


<18) 


(19) 


District  Engineer,  Portland.  Ore. 
Flood  control  work.  Dorena  rM- 
ervoir,  Oregon.  $1,000,000:  U.  S. 
District  Engineer,  Portland.  Ore. 
Flood  control  work.  Mill  Creek, 
Washington,  $125,500;  U.  S.  Dis- 
trict Engineer.  Portland.  Ore. 
Flood  control  work.  Mud  Moun- 
tain reservoir.  Washington,  $267.- 
000;  U.  S.  District  Engineer. 
Seattle.  Wash. 

Flood  control  work,  Tacoma. 
Wash..  $700,000;  U.  S.  District 
Engineer.  Seattle.  Wash. 
Flood  control  work.  Yakima, 
Wash..  $134,000;  U.  S.  District 
Engineer,  Seattle.  Wash. 


25— MACHINERY  AND 
EQUIPMENT 


January  18.  1946 
BIDS    OPENED 

CENTRAL  VALLEY  PROJECT.— 
Cyclops  Iron  Works.  837  Folsom  St.. 
San  Francisco,  at  $100,318  and  $25.00 
per  day  for  engineer  service.'?,  tob 
destination,  terms  net,  submitted  ttie 
low  bid  Januan,'  17  to  the  U.  S.  Bu- 
reau of  Reclamation.  Denver,  under 
ST)Mf  1143  for  furni.shing  and  deliv- 
ering f.o.b.  cars  at  the  shipping  point 


29^    STREETS  AND 
HIGHWAYS 

jBOiuary  18,  1946 
COMPLETE  BIDS 

SAN  DIEGO,  CaUf.— As  previously 
reported,  Mittry  Bros.  Construction 
Co.,  4801  San  Fernando  Rd.,  West 
Los  Angeles,  at  $1,338,002.20,  sub- 
mitted low  bid  to  the  State  Division 
of  Highways,  G.  T.  McCoy,  state 
highway  engineer,  State  Bldg.,  Los 
Angeles,  for  about  2.9  miles  of  grad- 
ing and  surfacing  with  portland  ce- 
ment concrete  pavement  between  "A" 
St  and  0.4  mile  south  of  Mission 
Valley  Rd.  in  the  City  of  San  Diego. 
Work   involves : 

(1»   2,100   c.y.    remove    concrete; 

(2»   remove  portions  of  exist,  trestle 

(31   clear  and    grubb ; 

(4)  660   c.y.    rdwy.    excav. ; 

(5)  44,000   c.y.    struc.    excav.; 

(6)  20,560     c.y.     ditch     and     channel 

exca.va.tlon :  I 

il )    5»,000    c.y.    imported   borro-v?^ ;  I 

(8)  5.530.000    sta.    yds.    overhaul; 

(9)  13,000  sq.    yds.   compact   original 
g;round ; 

(10)  79,000  sq.  yds.  prepare  slopes, 
slope  erosion   protection ; 

(11)  100  tons  straw,  slope  erosion 
protection ; 

(12  >  5.2(X)  lbs.  seed,  slope  erosion  pro- 
tection ; 

(13*  11  tons  fertillKer,  slope  erosion 
protection ; 

( 14 »  develop  water  supply  and  fur- 
nish   water   equipment ; 

(15)  18.800   M.  gala,   apply  water; 

(16)  finish   roadway; 

(17)  15,600  c.y.  mln.  agg.  cement 
treated   base; 

(18)  6,800  bbls.  portland  cement,  ce- 
ment treated  base; 

(19)  180  tons  asph.  emulsion,  paint 
binder,  curing  seal  and  seal  coat 

(20)  290  tons  screenings  seal  coat; 

(21)  6,500  tons  bit.  surf.; 

(22)  74  tons  llq.  asph.  SC-1  or  -2, 
prime  coat; 

(23)  3,700  tons  plant  mix  surf.; 

(24)  2,800  tons  asph.  concrete  base 
and  leveling  course; 

(25)  1.000  tons  asph.  cone,  type  A 
surf,  course; 

(26)  30  If.   raised   bars; 

(27)  23.200  c.y.  portland  cement  cone, 
pavement ; 

(28)  16,500  tie  bolt  assemblies; 

(29)  6  M   FBM   Douglas   fir  timber; 

(30)  920  c.y.  class  A  Portland  ce- 
ment cone,  structs. ; 

(31)  155  c.y.  Class  A  portland  ce- 
mont    cone,    ditch    lining; 

(32)  87,600    lbs.    bar   reint.    steel; 

(33)  1,300  sq.   yds.   mesh  reinf.; 

(34)  1,850  e.y.  portland  cement  cone, 
curbs,  gutters   and   sidewalks; 

(35)  170  each  monuments; 

(.*?fi)   600  If.   laminated  guard   railing; 

(87)  100  each  guide  posts; 

(38)  125    each    culvert    markers    and 

project  markers ; 
(59)  32,500  l.f.  wire  mesh  fence; 
(40)  6  each  drive  gates; 


(89) 
(90) 
(91) 
(92) 
(93) 
(94) 
(95) 
(96) 
(97) 

(98) 
(99) 


18   each    new    sewer 

200   Lf.   24-in.    reinf. 

hole  rings : 

10  ea  adjust  manholes  to  grade; 
Sprinkler  System 
Lf.  1%-in.  galv.  steel 


2,000 
6,600 
1.750 
3.750 
1.200 
4,350 
4,500 


Lf.  2-inch 
l.f.  2% -inch 
Lf.   3-inch 
Lf.   3>4-inch 
Lf.   4-inch 
Lf.  5-inch 

270   each   sprinkler 

3  each  bronze  5-in. 

valves ; 

24   each    sprinklers ; 

3,700    Lf.    6-in.    CMP 


pipe; 

do; 

do; 

do; 

do; 

do; 

do; 
connections ; 
swing  check 


(24) 


conduit ; 


Signal  System 


(100)  traffic   signal   system. 
;     The     State     will     furnish     railroad 
;  rails    for    the    debris    rack    and    all 

•  necessary   metal  parts  for  the  metal 
cribbing  except  header  caps. 

The  total  bids  submitted  were: 

(A)  Mittry    Bros.     Construction    Co., 
i         $1,338,002.20. 

(B)  E.    W.    Elliott   Construction   Co., 
$1,471,484.05. 

'  (C)  H.   Earl   Parker  and   N.   M.   Ball 

•  Sons,  $1,471,672.50. 
I  (D)  V.    R.    Dennis    Construction    Co., 
!         $1,485,651.75. 
!  (E)  Baslch     Bros.     Construction    Co. 

and  Baslch  Bros.,  $1,485,859.40. 
(F)  Griffith  Co.,  $1,488,864.75. 
!(a)    rkailey   Corp..   $1,552,130.50. 
1  (H>   Bressl   &   Bevanda   Constructors, 

Inc  .  $1,586,328.90. 
;  (I)    R.  E.  Hazard,  $1,759,391. 

Unit      prices     will      be      published 
!  shortly.  •     29 


(Continued  on  Page  Eight) 


(6)  54,700  cu. 
type  A; 

(7)  278.300  cu 
type  B; 

(8)  10,000  sq. 
ground; 

(9)  develop  water 
nish  water  equipment; 

(10)  18.200  M  gallons  apply  water; 

(11)  203  sta.  finish  roadway; 

(12)  30.500  tons  untreated  rock  base; 

(13)  65  tons  liquid  asphalt  SC-2  prime 
coat  and  penetration  treatment; 

(14)  10  cu.  yds.  sand  prime  coat; 

(15)  55  tons  asphaltic  emulsion  armor 
coat  paint  binder  and  seal  coat; 

(16)  750  tons  screenings  armor  coat 
and  seal  coat; 

(17)  2300    tons    minimum    aggregate 
plant  mix  surfacing; 

(18)  115    tons    paving    asphalt    plant 
mix  surfacing; 

(19)  560  lin.  ft  raised  bars; 

(20)  9675    cu.    yds.    portland    cement 
concrete  pavement; 

(21)  7000  each  tie  bolt  assemblies; 

(22)  35  cu.  yda  class  A  portland  ce- 
ment concrete  structures; 

(23)  21  cu.  yds.  portland  cement  con- 
crete curbs; 

(A)  (B)  (C) 

(1) $     6.00  $     3.50  $     4.00 

(2) 10.00  8.25  25.00 

(3) 40  .33  .40 

(4) 80  M5  .80 

(5) 1.50  2.25  1.25 

(6) 80  .95  .77 

(7) 40  .47  .58 

(8) -..  .07  .05  .12 

(9) 1000.00  5800.00  2000.00 

(10) 1.30  1.47  1.25 

(11)....„ 6.00  9.40  12.00 

(12) 1.65  1.52  1.53 

(13) 20.00  23.50  22.50 

(14) 5.00  5.40  5.00 

(15) 30.00  30.00  30.00 

(16) 4.00  4.00  4.70 

(17) 4.00  3.90  4.25 

(18) 17.00  17.00  12.55 

(19) 1.00  L15  1.00 

(20) 10.15  10.80  10.75 

(21) 60  .58  .56 

(22) 40.00  58.00  40.00 

(23) - 30.00  35.00  85.00 

(24) 30.00  35.00  30.00 

(25) 4.00  4.00  4.00 

(26) 3.00  2.00  2.00 

(27) 2.50  1.50  1.76 

(28) 3.50  4.35  4.00 

(29) 800.00  880.00  800.00 

(30) 950.00  1000.00  1100.00 

(31) 35.00  44.00  50.00 

(32) 700.00  600.00  500.00 

(33) 1.20  1.10  1.50 

(34) 1.80  1.48  LW 

(35) 2.10  2.18  2.25 

(36) 3.60  3.16  3.26 

(37) 8.00  8.00  9  00 

(38) 4.50  4.35  4  50 

(39)  15.00  12.25  15.00 

(40) 30.00  20.00  22.60 

(41) 45.00  40.00  50.00 

(42) 4a00  46.00  60.00 

(43) 1.00  1.00  1.00 

(44) 1.00  1.00  1.00 

(45) 09  .08  .09 

(46) 2.50  8.50  2.60 

(47) 1500.00  2750.00  3000.00 


9  cu.  yda  portland  cement  con- 
crete sidewalks; 

(25)  SO  each  monuments; 

(26)  200  Un.  ft  guard  railing; 

(27)  160  Un  .ft  move  and  reconstruct 
existing  guard  railing ; 

(28)  110    eaoh    culvert    noaitkera   and 
guide  posts; 

(29t  0.6  mile  new  property  fenoe,  type 
A ; 

(30)  0.7  mile  new  property  fence,  type 
B; 

(31)  2  each  drive  gates; 

(32)  0.6  mile  remove  and  reconstrtict 
existing  property  fences; 

(33)  130  lin.  ft.  8-in.  CMP.  16-gmge: 

(34)  398    lin.    ft    12-in.    CMP   down- 
drains,  16-gage; 

(36)  900  Un.  ft  18-ln.  CMP,  Ift-gmge; 

(36)  24   lin.   ft   24-in.  CMP,   14-gmge; 

(37)  176  Un.  ft  48-in.  CMP.  12-gage; 

(38)  142    Un.    ft    24-in.    CMP    siphon. 
14-gage ; 

(39)  6  each  field  Joints  for  siphons; 

(40)  6  each  spillway  assemblies; 

(41)  1  each  drainage  gate; 

(42)  1  each  slide  headgate; 
(48)  90  lin.  ft.   salvage  existing  pipe 

culverts ; 

(44)  90  lin.  ft  relay  salvage  CMP; 

(45)  6300  lbs.  bar  reinforcing  steel; 

(46)  12  each  ruby  reflectors; 

(47)  engineer's    office    and    appurte- 
nances. 

Total  bids  were: 

(A)  M.  J.  B.  Construction  Co.,  Stock-  I 
ton,  $372,813.25.  I 

(B)  Fredrickson  A  Watson  Construe-  i 
tion  Co.,  Oakland,  $410,297.79.  I 

(C)  Louis   Biasotti   St  Son,   Stockton,  I 
$416,225.80.  j 

(D)  A  Teichert  St  Son,  Sacramento,  \ 
$421,060.  I 

(E)  Marshall  &  Hanrahan.  Redwood  I 
City.  $433,202.40. 

(F)  Charles    L    Harney.   San    Fran 
Cisco.  $447,067.75. 

(G)  Gunnar    Corporation. 
$480.386l80. 


COLUSA  COUNTY.   CaUf.— Harms 
Bros..     Route     4.     Box     2220.     Sacra- 
jmento.  at  $219,031  submitted  low  bid 
|jantuuy  16  to  the  State  Divi«ion  of 
j  Highways.  G.  T.  McCoy,  iRate  Wigh- 
Iway   EIngineer,    PubUc    Works    Bldg., 
I  Sacramento,    for   about    3.3    miJles    In 
length    to    be    graded    and    surfaced 
with  plant   mix  surfacing  on   cement 
treated    base   and    a    reinf.    concrete 
bridge  to  be  constructed  across  Cor- 
tina Creek,  between  3  miles  north  of 
Arbuckle  and  4  mUes  south  Of  Wil- 
liams,  in   Colusa  County.  | 
The  work  involves:  I 

(1)  76  cy.  remove  cone  strndti- ; 

(2)  1360  c.y.  remove  cone,  pa'tfa.; 

(3)  176  sta.  clear  and  grubb; 

(4)  20.000  c.y.  roadway  excaT,; 

(5)  2750  c.y.  struct  excav.; 

(6)  750  c.y.  ditch  and  channel  «xcav. : 

(7)  76.000  ty.  imported  borrow,  type 
A; 

(8)  27,600  c.y.  do.  type  B; 

(9)  develop   water   supply   and   fur- 
nish w^ater  equipment; 

(10)  2975  M  gals,  apply  watar; 

(11)  176  sta.  finish  roadway; 

(12)  1900  tons  gravel  base: 

(13)  15,000  tons  mln.  agg..   CElE 

(14)  15.000    tons    mln.    agg.    cement- 
treated  base; 

(15)  46  tons  asphaltic  emulsion  cur- 
ing seal; 

(16)  335  tons  screenings,  seal  coat; 

(17)  40  tons  asph.  emulsion  seal  coat; 

(18)  8200   tons   mln.   agg.   platit    mix 


SURFACING,  ETC,  COLUSA  CO. 

surfacing : 


(19) 

(20) 

(21) 

(22) 

(23) 
(24) 
(25) 
(26) 
(27) 
(28) 
(29) 
(30> 
(81) 
(32) 
(S3) 
(34) 
(35) 


876    tons    paving    asphalt    plant 

mix  surfacing; 

57    tons    sand    prime    coat    and 

penetration  tresJtment; 

23  tons  liquid  asphalt  8C-1  or  2 

prime  coat  and  p«ne   tTsatm«it; 

895  cy.  class  A  porliand  cement 

concrete  structui-^n 

127,000  lbs.  bar  reinf    steel; 

670  Lf.  timber  bridge  railing: 

1650  Lf.   furnish   concreU   pilM! 

SO  each  drive  do; 

26  each   monuments; 

60  l.f.  lam.  guard  rail; 

26  each  culvert  markers; 

55  each  guide  posts; 

216  If.  12-in.  CMP.  16  gage: 


( 


48  Lf.  18-inch  do; 

951  l.f.  24-in.  CMP.  14  gage; 
98  Lf.  SO- in  eh  do; 

150  Lf.    salvage  exist    pipe   cul- 
verts; 

120  Lf .  relay  salvaged  do : 
remove  existing  bridge. 
Total  bids  were: 

(A)  Harms  Bros.,  Sacramento,  $219,- 
03L 

(B)  E.  B.  Bishop,  Orland.  $886,681.80. 
A.  R  McEw«»  and  C  M  Syar 
Sacramento,  |848.eS7JK>. 

J.   R.  Reeves.  Sacramento.  $281.- 
846.75.  ^  ^ 

Parish  Bros.,  Btelcia,  $S11.069. 

Querin    Broa.    South  San    Pran- 
clsco.  $870,2«1. 
Unit  prices  were: 


(86) 
(37) 


(C) 

(D) 
I 
(E) 
(F) 


Pasadena, 


Unit  prices  were: 


(D) 

$     3.00 

18.00 

.44 

.70 

2.00 
.91 
.55 
.03 

1700.00 

1.40 
10.00 

1.37 
21.00 

5.00 
41.00 

4.50 

3.65 
17.80 

1.00 
10.40 

.60 
55.00 
32.00 

27.00 
4.50 
2.70 
1.50 
4.60 

1140.00 

1350.00 

60.00 

960.00 

1.20 
1.60 
2.30 

3.40 
9.00 
4.80 

15.00 
15.00 
50.00 
55.00 
.45 

.45 

.07 
2  50 

1200.00 


(E) 

$    5.00 

25.00 

.76 

.70 

3.00 
.90 

.53 

.10 

5000.00 

1.50 

10.00 

1.50 

16.00 

1.50 

22.00 

3.50 

4.50 
17.00 

1.00 
10.00 

.75 
45.00 
43.00 

45.00 
5.00 
3.50 
3.60 
2.50 

500.00 

800.00 

40.00 

500.00 

L25 
1.60 
2.50 

3.40 

10.00 

4.50 

26.00 
20.00 
40.00 
75.00 
1.50 

1.60 

.10 

3.00 

1000.00 


(P) 

$     7.60 

7.60 

.28 

.76 

3.00 
.86 
.61 
.10 

1800.00 

1.66 

12.70 

L65 

20.00 

6.00 
26.00 
5.35 

4.25 
17.60 

1.05 
10.85 

JJ7 
40.00 
33.00 

30.00 
4.00 
2.10 
1.66 
2.60 

1215.00 

1526.00 

40.00 

1760.00 

1.20 
1.66 
2.46 

3.60 
9.00 
5.10 

24.00 

22.00 

52.00 

68.00 

1.10 

.84 

.083 

3.20 

1575.00 


(O) 

$     5.00 

15.00 

.80 

2.00 

2.00 

.90 

.60 

.10 

6000.00 

L50 

10.00 

2.60 

20.00 

6.00 

30.00 

4.00 

4.00 
17.00 

1.00 
10.00 

.60 
50.00 
40.00 

40.00 
5.00 
2.50 
1.50 
4.00 

900.00 

800.00 

35.00 

500.00 

1.30 
1.70 
2.30 

3.20 

9.00 

3.20 

10.00 

20.00 

75.00 

80.00 

1.00 

1.00 

.09 

2.00 

2000.00 


OVERCROSSING,  PENINSULAR  AVE.,  SAN  MATEO 


SAN  MATEO  COUNTY.  Calif.— 
Macco  Construction  Co..  Freight  and 
Ferry  Sts..  Oakland,  at  $281,966,  sub- 
mitted low  bid  January  16  to  the 
State  Division  of  Highways,  G.  T. 
McCoy,  state  highway  sng^eer,  Pub- 
lie  Works  Bldg.,  Sacramento,  for  a 
structural  steel  overcrosslng  to  be 
constructed  over  Bay  Shore  Freeway 
at  Peninsular  Ave.  in  the  City  of 
San  Mateo. 

Work  Involves : 

(1)  800  c.y.  struc.  excav.; 

(2)  1.600    c.y.    Class    A    portland    ce- 
ment concrete ; 

(3)  1,632,000  lbs.  furnish  struc.  steel; 

(4)  1,632,000  lbs.   erect  do; 

(5)  11.500  lbs.  ca.st  steel; 

(6)  20.000     lbs.     cast     iron     stairway 
treads ; 

(7)  12,864  Lf.  furnish  cone,  piles; 


(8)  268   each   drive   concrete   piles; 

(9)  280,000  lbs.  furnish  bar  reinf.  steel 

(10)  280,000   lbs.   place  do; 
352   l.f.  pipe  handrail; 
1,920  Lf.   ste«l  railing; 
lighting  equipment ; 
misc.   Items  of  work. 

Total  bids  were: 

(A)  Macco    Construction    Co..    Clear- 
water, $281,956. 

Clinton     Construction     Co.,     Scm 
Francisco,    $283,177. 
A.    Soda  A   Son.   Oakland,   $286,- 
530.84. 

Peter  Kiewlt  A  Sons,  San  Fran- 
cisco,  $286,718. 

Guy  F.  Atkinson  Co..  San  Fran- 
cisco, $289,513.80. 
Carl  N.   Swenson 
$296,434.20. 

(G)  Robert  McCarthy  Co.,  San  PYan 


(11) 
(12) 
(13) 
(14) 


(B) 
(C) 
(D) 
(E) 
(F) 


Co.,  San  Jose, 


Cisco,  $297,564.96. 


(H)  M.    A   K.    Corp.,    San   Francisco, 
$397,776.20. 

(I)  C^as.   L  Harney,  San  Francisco, 
$297,965. 

(J)  George  Pollock  Co.,  Sacramento. 
$304,975. 

(K)  S.  J.   Amoroso  &   Son   Construc- 
tion, San  Francisco,  $306,875. 

(L)  Fredrieksen  &  Watson  Construc- 
tion Co.,  $31,440.60. 

(M)  J.  H.  Pomeroy,  Inc.,  San  Fran- 
cisco, $320,460. 

(N)  Harr>'  J    Oser  and  Joe  Gerrtck, 
San  Francisco,  $322,360. 
Earl  W.   Heple,   San   Jose,  $323,- 
76&20. 

E.   W.    Elliott   Construction    Co., 
San  Francisco,  $332,973.76. 
Pittsburg-Dea   Molnee    Steel   Co., 
Mountain  View,  $334,436^. 


(O) 

(P) 
(Q) 


Unit  prices  follow 


(1) ~ 

(2) „.... 

(8) 

(4) 

(5) — 

(6) 

(7) 

(8)..._ 

(9) 

(10) 

(11) 

(12) ™ 

(131) -„ 

(14) — 

(18) ^ 

(16) „. 

(17) 

(18) 

(20) 

(21) 

(22) _ 

(23) 

(24) 

(25) „ 

(26) 

(27)...„ 

(28) 

(29) - 

(30) 

(31) - 

(32) 

(33) -.. 

(34)..._ 

(35) 

(36) 

(37) 


(A) 

I       6.00 

2.00 

15.00 

JO 

2.00 

IjOO 

.55 

.50 

1500.00 

1.90 

S.00 

1Mb 

2.15 

2.90 

40.00 

5.00 

40.00 
S.TO 

18.90 
2.00 

22.00 

8&00 
.Of 
2.80 
2.25 
175.00 
4.00 
2JM 
tM 
SjOO 
1.40 
2J0 
8.00 
4.00 
1.00 
1.00 
1500.00 


(B) 

4.00 

2.80 

&00 

.25 

2.50 

1.80 

.68 

.00 

600.00 

1.80 

10.00 

LOO 

2.40 

2.T0 

42.00 

6.00 

saoo 

2.00 

20.00 

5.00 

30.00 

36.50 

.07 

8.00 

8.00 

140.00 

8.00 

3.00 

8.00 

8.00 

2.00 

8.00 

400 

6.00 

LOO 

1.00 

750.00 


(C) 
i     10.00 

2.00 

20.00 
.46 
.46 
.46 
.80 
.77 
2800.00 
1.50 

10.00 
2  00 
2.25 
2.40 

23.00 
5.00 

23.00 
3.00 

18.00 
5.00 

2300 

36.00 
.055 
2.00 
1.60 
150.00 
4.00 
2.00 
4.00 
4.00 
2.00 
3.00 
4.00 
5.00 
1.00 
1.00 
2000.00 


(D) 
6.00 
2.80 

10.00 

.84 

1.50 

.00 

.92 

.70 

800.00 

.200 

10.00 
1.10 
3.20 
2.62 

35.00 
4.00 

35.00 
3.48 

18.00 
8.00 

20.00 

45.00 
.06 
1.20 
2.00 
200.00 
6.00 
4.00 
4.00 
4.00 
1.70 
2.00 
2.86 
8.40 
1.00 
LOO 
1200.00 


(E) 
10.00 

(F) 
$     10.00 

8.75 

4.00 

10.00 

25.00 

.88 

.67 

2.75 

3.00 

1.00 

2.00 

1.25 

1J5 

1.00 

1.28 

2000.00 

1500.00 

1.75 

2.00 

10.00 

12.00 

166 

1.00 

2.17 

4.50 

2.55 

2.90 

36.00 

25.00 

4.65 

4.50 

26.00 

26.00 

3.70 

4.00 

17.50 

17.00 

6.86 

4.60 

26.00 

20.00 

42.00 

48.00 

.068 

.06 

3.00 

8.00 

3.75 

2.10 

150.00 

200.00 

4.00 

5.00 

2.10 

2.50 

8.60 

6.00 

8.50 

5.00 

1.86 

2.00 

2.40 

8.00 

8.45 

4.00 

4.55 

5.00 

1.00 

2.00 

LOO 

LOO 

2000.00 

3000  00 

i 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  .  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  St.  DO  5583  San  Francttco 


CO. 


GAMERSTOR  &  fiREER  LRMRER 

Wholesale  and  Jobbing  Yard* 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Sar    Franclsoo  Oakland 

1600    ARMY    STREET  i  2001     LIVINGSTON     STREET 

ATwater   1300  KEtio«   4-1S84 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  831 7  1  335  SIXTH  ST.,  Berkeley  2,  CaM . 


FIVE  SLAB  BRIDGES,  ETC.,  TEHAMA  COUNTY 

piles ; 


TEHAMA  COUNTY,  Calif.  —  As 
previously  reported,  J  D-  Proctor, 
Monadnoek  Bldg.,  San  Francisco,  and 
Dragline  Rentals,  P.  O  Box  247.  Point 
Richmond  Station,  at  $378,765.17,  sub- 
mitted low  bid  Januarv  16  to  the 
State  Dlviison  of  Highways,  G  T. 
McCoy,  state  highway  engineer,  Pub- 
Uc Works  Bldg..  Sacramento,  for 
construction  of  five  reinforced  con- 
crete slab  bridges  and  widening  of 
two  existing  concrete  bridges  at  vari- 
ous locations  between  Los  MoUnos 
and  Red  Bluff  in  Tehama  County. 
Work  involves: 

d'  remove  bridge  No.  8-17  and  con- 
crete abutment; 

(2f  220  c.y.    remove   concrete; 

(3)  230  cy.  rdwy.  excav.; 

<4)  1.060  cy.  struct,  excav.: 

(3>  500  c.y.  imported  borrow; 

(6)  4.115  tons  liq.  asph.  MC-2  pene. 
treatment ; 

(7)  856  If.  timber  bridge  rail; 

(8)  4,965   c.y.    Class   A   portland   ce- 
muit  concrete; 

(9)  41,466  Lf.  furnish  steel  piling; 


(10)  685  each  drive  steel 

(11)  00  cy.  light  riprap; 

(12)  40  Lf.  24-ln.   CMP.   14 
(13»  963.000    lbs.    furnish 

steel : 
963.000 
20  c.y. 
105.500 


gauge ; 
bar    reinf. 


(141 
(15) 
(16) 
(17) 
(18) 
(19) 

(20) 


lbs.    place   do . 
broken  cone,  masonry; 
lbs.  misc.  Iron  and  steel ; 
4,744   Lf.   steel    railing; 
254  Lf.  temp,  timber  guard  raU; 
24   each    portable    timber   barri- 
cades; 

misc.  items  of  work. 
Total  bids  were: 

(A)  J.  D.   Proctor  and   B.  W.  Kuhn, 
San  Francisco,  $378,409.17. 

(B)  Fred  J.  Maurer  &  Son,  Etireka, 
$379,775.50. 

(C)  Guy  F.  Atkin.son  Co.,  San  Fran- 
cUco,  $406,926.50. 

(D)  J.  P.  Brennan  and  E.  B.  Bishop, 
Orland,  $412,012.50. 

(E)  R.    A.    Westbrook,    Sacram«ito, 
$418,333.30. 

(F)  Fredrieksen  Sc  Watson  Construc- 
tion Co.,  Oakland,  $432,578. 

Unit  prices  were: 


(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(A) 

$3.00 

$35.00 

$.075 

$.015 

$.20 

$.20 

$2.00 

$30.00 

$.035 

$.01 

$4.00 

$5.00 

$8000.00 

$5000.00 

(B) 

3.50 

3640 

.071 

.016 

.27 

.25 

1.75 

53.00 

.035 

.01 

4.00 

4.70 

8400.00 

3900.00 

(C» 

2.50 

30.00 

.075 

.0125 

.40 

.23 

1.75 

80.00 

.04 

.01 

6.00 

7.00 

7500.00 

3878.84 

(D) 

3.50 

25.00 

.071 

.024 

.30 

.39 

2.00 

53.00 

.04 

.013 

10.00 

5.80 

9000.00 

1000.00 

(E) 

2.50 

36.00 

.075 

.02 

.39 

.20 

1.70 

50.00 

.035 

.01 

8.75 

5.00 

6000.00 

1600.00 

(F) 

4.50 

30.00 

.075 

.015 

.25 

.33 

1.80 

58.00 

.04 

.01 

4.25 

7.70 

7500.00 

12000.00 

(G) 

4.18 

2612 

.082 

.019 

.426 

324 

1.91 

5663 

.041 

Oil 

4.04 

5.14 

8775.00 

1835.00 

(Hi 

4.00 

32.00 

.079 

.017 

.30 

.30 

1.95 

55.00 

.0375 

.012 

9.70 

5.25 

8985.00 

1090.00 

(I) 

3.25 

34.00 

.075 

.02 

.34 

.265 

1.90 

57.00 

.033 

.015 

10.20 

5.  TO 

8750.00 

1425.00 

(J) 

5.00 

27.75 

.07 

.03 

.45 

.30 

2.00 

60.00 

.04 

.012 

6.00 

6.00 

10000.00 

2200.00 

(K) 

3.00 

35.00 

.07 

.02 

.40 

.25 

2.00 

45.00 

.04 

.015 

4.00 

7.20 

8575.00 

15000.00 

(L)      . 

3.00 

39.00 

.078 

.02 

.33 

24 

1.90 

57.00 

.024 

.023 

4.00 

670 

8485.00 

5475.00 

(M)     . 

.     5.90 

35.00 

.084 

.021 

.25 

.25 

2.00 

60.00 

.043 

.011 

4.50 

5.50 

9720.00 

1703.00 

(N)     . 

.     2.00 

36.00 

.083 

.025 

.28 

.27 

2.00 

59.00 

.04 

.01 

5.50 

8.75 

8842.00 

2500.00 

(O)    . 

..      8.00 

35.00 

.085 

.022 

.45 

.28 

1.80 

55.00 

.045 

.01 

6.00 

5.50 

9000.00 

5000.00 

(P>     • 

..      4.00 

28.00 

.10 

.015 

.48 

.36 

2.04 

60.00 

.04 

02 

6.85 

5.75 

9600.00 

2500.00 

(Q) 

3.00 

45.50 

.082 

.02 

.35 

.80 

1.80 

55.00 

.04 

.0185 

6.00 

8.00 

9000.00 

2000.00 

1.5 

MILE 

S  GRADING  AND  SURFACING, 

KINGS  C 

:OUNT 

Y 

Cemenl  Gun  Construction  Compan; 


I 


GUNITE,  SAND-BLASTING, 
CONTRACT 


or 


CONCRinre 

RENTALS 


j^«       |l#W««P«Wf''H|^     Jlt^. 


■  .alft.4  ^  jy'.3tr..:^jj»A,jfc.,!lRA;....4  4tjt 


Phone:  GRrfield  7663    -    24  California  St.,  San  Francitco 


± 


KINGS  COUNTY.  Calif.  — W.  C. 
Railing,  27  Lowell  St.,  Redwood  City, 
at  $70,408.25,  submitted  low  bid  Jan. 
16  to  the  State  Division  of  High- 
ways. G.  T.  McCoy,  state  highway 
engineer,  PubUc  Works  Bldg..  Sacra- 
mento, for  about  one  and  flre-tentha 
miles  In  length  to  be  graded  and  sur- 
faced with  road  mix  aurfactng  be- 
tween fifth  standard  parallel  soutb 
and  1.5  miles  north  in  Kings  County. 

The  work  involves: 

(1)  clearing  and  grubbing; 

(2)  10,100  cu.  yds.  roadway  ezeaTa- 
tlon; 

8000    sq.    yda    compact   original 
ground; 

700  cu.  yds.  structural  eotcaya- 
tion; 
40  ctt  yds.  ditch  excavation; 

j   (6)  31,000  cu.  yds.  imported  borrow; 
"^  5100  cu.  yds.  Imported  subgrada 


(1). 

(2). 

(8)... 

(4)... 

(5)... 

(6)... 

(7).. 

(8).. 

(»).. 
(10).. 
(11).. 
(12).. 
(18).. 
(14)_ 
(15). 

(16) 

(17) 

(18)...„, 

(19) 

(20)„.... 


(A) 

$5000.00 

5.00 

10.00 

2.00 

8.00 

70.00 

2.50 

34.00 

L68 

40.00 

&00 

3.25 

.04 

.015 

20.00 

,20 

.5.00 

2.00 

15.00 

1000.00 


(B) 

$2000.00 

8.00 

LOO 

4.00 

.76 

40.00 

2.00 

32.00 

1.90 

40.00 

&00 

3.40 

.0868 

.015 

10.00 

.22 

600 

2.00 

20.00 

2000.00 


(C) 

$1500.00 

12.00 

.70 

1.90 

.80 

40.00 

2.00 

40,00 

1.90 

36.00 

8.00 

4.50 

.035 

.017 

l&OO 

05 

5.00 

4.50 

22.00 

1200.00 


(D) 

$1375.00 

15.00 

.66 

6.00 

.74 

26.50 

2.60 

35.20 

1.79 

52.30 

17.00 

5.00 

.0897 

.015 

19.00 

.3125 

5.06 

1.70 

22.00 

1250.00 


(E) 

$5000.00 

20.00 

2.50 

2.50 

4.00 

50.00 

8.00 

35.00 

1.70 

76.00 

20.00 

5.00 

.04 

.01 

40.00 

.20 

5.00 

5.00 

50.00 

7000.90 


(F) 

$3970.00 

7.15 

2.10 

3.00 

2.40 

60  00 

2.40 

39.40 

2.00 

46.80 

9.50 

4.75 

.08 

.024 

24.00 

.28 

5.75 

4.00 

27.00 

2850.00 


(8) 

(4) 

(6) 
(6) 
(7) 


(8) 

(9) 
(10) 
(11) 

(12) 

(18) 

(14) 

(15) 

(1«) 
(17) 
(18) 
(19) 

(20) 


material; 

develop  water  supply  and   fur- 
nish water  equipment; 

1200  M  gallons  apply  water; 

78  sta.   finish  roadway: 

8650    tons    minimum     aggregate 

road  mix  surfacing , 

20,500  sq.  yds.  mix  and  compact 

road  mix  surfacing: 

206  tons  liquid  asphalt  SC-S  road 

mix  surfacing; 

25  tons  liquid  asphalt  SC-2  prime 


18  cti.  yds.  class  A  portland  ce- 
ment concrete  structures; 
680  Iba  bar  reinforcing  steel; 

15  ea^  monuments 

16  each  culrert  markers 

411  Un.  ft  24-ln.  reinforced  con- 
Crete  pipe,  standard  strength; 
184  lin.  ft  salvag-e  existing  pipe 
culverts. 


Total  bids  were: 

(A)  W.     C.     Railing,    Redwood    City, 
$70,408.25. 

(B)  G^eorge  E.   French,  Vlsalla,   $75,- 
989.50. 

(C)  PhoMoix   Construction   Co.,  Bak- 
ersfteld.  $77,000.50. 

(D)  Mllo  A   Brown,  Palo  Alto,  $82,- 
128. 

(E)  J.  Henry  Harris,  Berkeley,  $82,- 
152.05. 

(F)  Louis  BlasotU  A  Son,  Stockton, 
$84  490.26 

(0)  Combs    Bros.,    Bakersfleld,    $04.- 
528.25. 

(H)  Voloa  Bros..  Fresno,  $88,353 

(1)  Brown,     Doko     tc    Baun,     Pismo 
Beach,  $9€,»96 

(J)  J.    E.    Haddock,    Ltd.,    Pasadena, 

$104,716.50 
(K)  Guerin  Bros.,  $118,135.50. 
Unit  prices  were: 


CONECO 


PRODUCTS 


fS 


L  ?.  Concrete  EqoipiDent 

COMPANY 

FORM  CLAMPS  •   SNAP'   TfE8  -   tCfllKO 

SUPPORTS    •    COLUMN    CLAm»i 

&H0RE8  -  RAWL  PLUGS  •  STAR  DRILUI 

ELECTRIC    HAMMERS    -    ELCCTillC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.  16tli  St.,  Oydand,  CaBf. 
TEmplebar  1408 

a4-HOUR  PHONE  SCRVlCft 


! 


(A)  (B) 

(1) $  426.25     $  800.00 

(2) .40  .80 

(8) .06  .06 

(4) -  2.00  1.75 

(5) 2.00  1.75 

(6)  1.00  LIS 

(7) 1.08  1.75 

(8) 500.00  200.00 

(9) 1.25  L40 

(10) 12.00  12.00 

(11) 3.30  8.40 

(12) „_  .06  .10 

(18) -  19.00  18.00 

(14) 25.00  28.00 

(15) OaOO  60.00 

(10) .06  .11 

(17) 4.00  5.00 

(18) 6.00  5.00 

(19) 4.00  5.00 

(20) LOO  1.00 


(C) 

(D) 

500.00 

$2500.00 

.40 

.80 

.15 

.20 

2.00 

2.00 

2.00 

1.00 

1.80 

1.15 

LOO 

L66 

500.00 

2500.00 

2.50 

1.25 

10.00 

&00 

2.00 

3.20 

.08 

.08 

18.50 

15.00 

14.00 

16.00 

40.00 

40.00 

.10 

,12 

&00 

4.00 

5.00 

4.00 

&00 

4.00 

2.00 

1.00 

(E) 

$1523.00 

.51 

.07 

L75 

4.00 

L12 

1.98 

500.00 

1.61 

18.70 

8.00 

.10 

19J0 

18.42 

62.00 

.28 

4.66 

4.86 

5.00 

2.80 


(F) 

$1000.00 

.50 

.10 

2.00 

1.00 

L37 

L82 

500.00 

L50 

12.50 

8^ 

.06 

19.00 

19.00 

40.00 

.10 

5.00 

5.00 

4.25 

LOO 


(O) 

$1000.00 

.45 

.10 

L50 

2.50 

1.70 

IM 

500.00 

L75 

12.50 

3.35 

.00 

1615 

20  90 

55  00 

.10 

4.75 

4.76 

8.7B 

LOO 


(H) 

$3700.00 

.75 

.10 

4.00 

4.00 

LS5 

L70 

750.00 

L50 

10.00 

3.20 

.10 

16.00 

90.00 

50.00 

.20 

10.00 

10.00 

6.00 

300 


(I) 

$2000.00 

.75 

.10 

L75 

2.00 

LOO 

2.25 

500.00 

2.00 

10.00 

3.00 

.10 

16.00 

20.00 

90.00 

.10 

4.00 

4.00 

4.00 

8.00 


(J) 

11825.00 
.94 


(K) 

$2000.00 
LOO 


.075 

.10 

4.80 

2.00 

2.50 

L50 

1.62 

2.13 

2.20 

2.15 

1000.00 

1000.00 

2.25 

2.00 

12.50 

12.00 

4.25 

3.25 

125 

.15 

1T.50 

16.00 

21.25 

20.00 

80.00 

50.00 

.10 

.10 

7.00 

5.00 

3.75 

5.00 

3.75 

4.00 

L2S 

2.00 

The  ACME  SWING  SAW 


Self  Starting  Portable  Contractors  Saw 

Mannfactared  by  The  Acme  Saw  and  Grinding  Wwrki 
9U  BRYANT  ST., 


SAN  FKANCI800  —  Phane  HBmIw^  2t84 
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PROFESSIONAL  DIRECTORY  of  Northern  CalifonUa 


PRACTICING    ARCHITECTS 


SAN   FRANCISCO  COUNTY 


AARON.  OUSTAVE,  8«2  l»th  Ave. 
ABRAHAMS,  HARRY  W.,  646  Euclid 

Avenue. 
AT.T.KN,  VKED  R.,  1032  Hyde  Street. 
AMANDES,  F.  FREDERIC,  41i  Dew- 
ey Boulevard- 
AMBROSE,  WxEL  C,  261  Kearny  8t 
APPLEGARTH,  G.  A.,  285  Montgom- 
ery Street 
APPLETON,  A.,  68  Post  Street 
HYMAN  Sc  APPLETON,  68  Post  St 
AUSTIN.  ELIZABETH  M.,  1162  FU- 
bert  Street 

BAKEWELL.  JOHN,  Jr.,  251  Kearny 

Street 
BAKEWELL  &  WEIHE,  251  Kearny. 
BANGS,  E.  GEOFFREY,  606  Market 

BAROVETTO,  SILVIO  L.,  58  Sutter 
Street 

BARSS,  FREDERICK  B.,  268  Market 
Street. 

BAUMBERGER,  WALTER  E.,  3226 
Cabrillo  Street 

BAUMANN.  HERMAN  C,  251  Kearny 
Street 

BERGER,  G.  A..  309  Valencia  Street. 

BERNARDI,  THEODORE  C,  402 
Jackson  Street 

WURSTER  &  BERNARDI,  402  Jack- 
son  Street 

BERTZ,  EARLE  B.,  156  Montgom- 
ery  Street 

BLANCHARD,  NORMAN  K,.  868 
Pine  Street 

BLANCHARD  Sc  MAKER,  368  PLaa 
BISSANTZ  .EDGAR  F..  2128  Vallejo. 
BLISS.  WILL  M..  235  Montgomery  St 
BLISS,  WALTER  D..  582  Market  St 
BLISS  &  FAIRWEATHER,  582  Mar- 
ket Street 
BOLLES,  JOHN  S.,  369  Pine  St 
BORN,  ERNEST,  730  Montgomery 
Street. 

BRANNER,  JOHN  K.,  210  Post  St 
BICKEL  REDDICK  H..   582  Market 
Street 

BROWN.    ARTHUR    Jr..    251   Kearny 

Street 
BUCKLEY,  VINCENT,  110  Sutter  St 

CANTIN,  A.  A.,  704  Market  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 

CAULDWELL,  ALBERT  M.,  17  Os- 
good Plawie. 

CHINN,  FRANCIS  LAI,  622  Wash- 
ington Street 

CIAMPI.  MARIO  J,  85  San  Pablo 
Avenue. 

CLARK,  HERVEY  P.,  210  Post  St 

CLAUSEN.  CHAS.   O.,  746  46th  Ave. 

CLAUDIUS.  CHARLES  W.,  2443  47th 
Avenue. 

CLIFFORD.  WALTER  C,  310  Lo- 
cust Street. 

COBBY.  E.  v.,  260  Tehama  St 

COBLENTZ,  DOROTHY  W.,  8647 
Washington  Street 

COLLINS.  FREDERICK  R.,  1032 
Hyde  Street. 

CONRICH,  J.  LLOYD.  593  Market  St 

CORBETT.  MARIO,  210  Post  Street 

COULTER.  NORMAN  R.,  251  Kearny 
Street. 

DAILEY.  GARDNER  A..  210  Post  St 
DAKIN.  FRANK  W.,  625  Market  St 
DAVIS,  F.  C.  515  Buena  Vista  Ave. 
DAY.  WM.  PEYTON,  405  Montgom- 
ery Street. 
DEICHMANN,  OTTO  A.,  1026  Market 

Street. 
DE     MARTINI,     EDMUND     P.,     785 

IhfRrkPt  Street. 
DENKK.  EDMOND  H..  1317  Hyde  St 
DEVITT.   JOHN   H.,   580  Market   St 

EDIE,  WM.,  47  Rockwood  Court. 
EDWARDS,   THOS..  M..  704  Market 

FABRE.  ALBERT  J.,  261  Kearny  St. 

FAIRWEATHER,  J.  S.,  682  Market 
Street 

BLISS  A  FAIRWEATHER.  682  Mar- 
ket Street. 

FALCH,  WALTER  C,  1202-8  Hearst 
Building. 

FITZGERALD.  GERALD  J.,  112  Up- 
per Terrace. 

FOLEY,  JOHN  J..  770  Fifth  Avenue. 

FRASIER,  EMORY  M..  1112  Larkin 
Street 

FRANKLIN.  CHAS.  H..  2645  Chest- 
nut Street. 

FRICK,  EDWARD  L,  251  Kearny  St 

FUNK.  JOHN  C,  21  Columbus  Ave. 

GEILFUSS.  CARL.  417  Dewey  Blvd. 
GLASS,  EDWARD,  966  Union  Street 
GOLDSTINE,  IRVIN  WILLIAM.  821 

Market  Street. 
GOULD,  J.  S..  406  Montgomery  St 
GUNNISON.    WM.     F,     1666    Golden 

Gate  Avenue. 

HARPER.  W.  W.,   681    Market  St 
HASS,    ANDREW  T  ,   525   Market  St 
KENT  &  HASS.  525  Market  Street 
HELM,  WILLIAM  J.,  33  Marne  Ave. 
HEIMAN.  S.,  605  Market  Street 
HERTZKA.  W.  8.,  868  Pine  St 
HERTZKA   A  KNOWLES.   369   Pine. 
HILDEBRAND,  ERNEST,  251  Kear- 
ny Street 
HINTERMANN.  OTTO  G.,  2847  Gold- 
en Gate  Avenue. 
HOBART.  LEWIS  P.  525  Market  St 
HORSTMAN.  ANTHONY  J..  677  l»th 

Avenue. 
HOWARD,  HENRY  T..  2844  Jackson 

Street. 
HUBBERT.  WALLACE  H..  680  Mar- 
ket Street. 
HURD,  LESTER  W..  407  Sansome  St 
HASTEN  A  HURD.  407  Sansome  St 
HURT.  EDGAR  B.,  582  Market  St. 
HYDE.    WINFIELD    H..    706    Butler 

Building 
HYMAN,    SAMUEL    LIGHTNER.    68 

Post  Street. 
HYMAN  A   APPLETON,  68  Post  St 

lOAZ.  RUDOLPH.  Jr..  786  Market  St 
IRVINE  .RICHARD  R.  3841  18th  St 

JACOBS.  ALFRHD  H ,  110  Sutter  St. 
JAEHNE,     ALFRSaJ    H.,    2528    25th 

Avenue. 
JOHNSON,  ALFRED  W..  681  Market 

Street 
JORGENSEN,    MARK    T.,    60    SanU 

Ana  Avenue. 
JOSEPH.   BERNARD   J.,  681   OTlar- 

rell  Street 
KENT.  THOMAS  J..  525  Market  St 
KENT  4  HASS.  526  Market  Street 
KEYSER,  LAWRENCE.  701  PMIUUi- 

8US  Avenua 
KNOLL.  A.  H..  726  Sutter  Street 
KNOWLES.  WM.  H..  369  Pine  StrMt. 
HERTZKA  &  KNOWLES.  868  Ptne. 
KRAFFT.  ELMER  J.,  760  Market  St 
KRUSE.  LAWRENCE  A..  261  Kearny 

Street 
KUHN.  ALFRED,  206  Caatenada  Ave. 
KUMP,  ERNEST  J.,  251  Kearny  St. 

LAMB,  ARTHUR  H.,  251  Kearny  St 
LANGHORST.    FREDERICK   L,   447 

Sutter  Street 
LEASEN.  HARRY  J.,   1710  10th  Ave. 
LLOYD,  F.  E..  210  Post  Street 
LOVELL,  H.  K.,  185  32nd  Avenue 

MAKER,  EDWARD  J,  369  Pine  St 
BLANCHARD  &  MAKER,  369  Pina 
MASTEN,  CHARLES  F,  407  Sansome 

Street. 
HASTEN  &  HURD,  407  Sansome  St 
HASTEN,  J.  KENDALL,  2001  Sacm- 

mento  Street 
MASTROPASQUA.  LOUIS,  2434  Un- 
ion Street 
MAURY,  CHAS.  F,  1617  Lyon  Street 


McCarthy,  francis  j.,  ess  ics- 

slon  street 
McCREA,  GEORGE  E.,  286  7th  St 
McGUINNEBS,  JAMES  F..   488  Pine 

Street 
McSWEENY,  A.  McF.,  Hearst  BWg., 

Third  and  Maiket  Sts. 
McSWEENEY,  ANGUS.  614  Mission 

Street 
RESING  &  McGUINNESS,  486  Pine 

Street 
McLaughlin,   richabd  a.,   «18 

20th  Avenua 
MERCHANT,  Wm.  G..  67  Post  Street 
MEYER,  FREDE2UCK  H.,  406  Mont- 
gomery Street 
MICHELSEN,    HARRY    M.,   80    Ma- 
dron e  Street 
MILLER,  JAMES  R,  580  Market  St 
MILLER  &  PFLUEGER,  580  ICaiket 

MINTON.'  HENRY  A.,  1045  Sansome 

Street. 
MITCHELL    JAS.  H.,   407   Sansome. 
MOHR.   NORMAND  W.,  481   Noe  St 
MOONEY,   WALTER   E.,    1228   Ulloa 

Street 
MOOSER,  WILLIAM,  261  Kearny  St 
MOOSER.   WILLIAM,    Jr.,  881    Mar- 

ket  Street 
MORGAN,  JULIA,  466  California  St 

NEUMARKEL,  EMIL  A.,  1874  86th 
Avenue. 

OGLOU,  VLADIMIR,  2784  Sacra- 
mento Street 

OSBORNE,  ERLE  J.,  2518  Pacific 
Avenua 

PAGE.  EDWARD  B.,  251  Kearny  St 

PERRY.  WARREN  CHAS.,  260  Cali- 
fornia Street. 

PETERSON,  CLARENCE  O.,  604 
Mission  Street. 

PEUGH.  W.  D.,  333  Montgomery  St 

PFLUEGER.  MILTON,  680  Martcet  St. 

PFLUEGER.  TIMOTHY  L,  580  Mar- 
ket Street 

MILLER  Sc  PFLUEGER,  680  Market 
Street 

POLLACK,  RALPH  N.,  700  Stelner 
Street. 

POPE.  CHARLES.  308  Laurel  Street 


BERKELEY 


QUANDT,     FRED     W., 
Gate  Avenue. 


291    Golden 


RANEY,  VINCENT,  233  Post  Street 
REID,  JOHN,  Jr.,  405  Montgomery. 
REIMERS.  FREDERICK  H..  79  Post 

Street. 
RESING,  EDMUND  J.,  488  Pine  St 
RESING  &   McGUINNESS.  488  Pine 

Street. 
REYNOLDS  &  CHAMBERLAIN,  564 

Market  Street 
RIEDY,  D.  A..  265  City  Hall. 
RIST.  MARTIN  J.,  760  Market  St 
ROGERS.  CHAS.  E.  J..  760  Market  St 
ROLLER,  ALBERT  F,  620  Market  St 
ROWE.       WILLIAM      HENRY,      214 

Front  Street. 
RUNGE.  C.  W.,  1623  35th  Avenua 
RUEGG,  THEODORE  O..  617  Mont- 
gomery Street 

SHARPE,  ED.  MUSSON.  277  Pine  St 

SHAW,  FREDERIC.  542  18th  Ave. 

SHELDON.  MARTIN  A.,  681  Market 
Street. 

SMITH.  DONALD  POWERS,  58  Sut- 
ter Street. 

SMITH.   WILTON,  1045  Sansome   St. 

SMITH.   THOMAS,   3121   26th   Street 

SPACKMAN.  WENDELL  R..  604 
Mission  Street 

SPENCER.  ELDRIDGE  T..  261  Kear- 
ny Street. 

STARKS.  LEONARD  F.  904  De 
Young  Bldg.,  Market  and  Kearny. 

STEWART.  JOS.  L,  206  Sansome  St. 

STONE,  DOUGLAS  D.,  381  Bush  St 

STRINGHAM,  ROLAND  L.  261  Kear- 
ny Street. 

STROTHOFF,  CHAS.  F.,  189T  Mar- 
ket Street. 

SWAIN.  CLARKSON,  2425  Buchanan 
Street. 

THOMSEN.  H.  A..  Jr..  815  Montgom- 

er>'  Street. 
TRAVIS.  GEO.  W..  426  41«t  Ave. 

WARD.  JOSEPH  FRANCIS.  868  Pine 
Street. 

WEEKS.  HAROLD  H..  593  Market  St. 

WEIHE.  ERNEST  E  .  251  Kearny  St. 

BAKEWELL  Sc  WEIHE.  251  Kearny. 

WELLINGTON.  WINFIELD  SCOTT. 
260  California  Street 

WHITE.  C.  BOLTON.  221  Spruce  St. 

WHITE.  HUGH  C.  915  Hlllcroft 
Circle. 

WIEMEYER,  GEORGE  H.,  704  Mar- 
ket Street. 

WICKENDEN.  JAMES  D .  402  Jack- 
son Street. 

WILLARD.  STANTON,  1847  28th 
Avenue. 

WILLIAMS.  ALBERT  R,  251  Poet 
Street. 

WILLIAMS,  ALFRED  C,  1281  Fifth 
Avenue. 

WILLIAMS.  MORTON  A..  8824  Ocean 
View  Drive. 

WILSON,  ALECK  L.  715  Montgom- 
er>'  Street. 

WYNKOOP.  FRANK.  821  Market  St 

WITRSTER,  WM  W..  402  Jackson  St 

WURSTER  A  BERNARDI.  402  Jack- 
son Street 


ALAMEDA 


ALLEN,  HARRIS  C,  2514  HiUegasa 
ANTHONY,    JOHN    B.,    2828    Vormt 
Avenue. 

BALLANTINE,  JOHN  KNOX.  Jr., 
1512  La  Loma. 

CHILDS,  ELMER  E.,  702  Spruce  St 
CONFER,     FREDERICK     L,     Hotel 
Claremont 

De  MARST" VERNON,  1185~Buclld 
Avenue. 

DeCHENE,  ERNEST  R,  716  Arling- 
ton Avenue. 

DE  LONG,  SCOFIELD,  2656  Le  C<mte 
Avenue. 

DeSANNO,  RAYMOND,  2584  MilvU 
Street 

DONOVAN,  JOHN  J.,  950  Parker  St 
DRAGON,     PAUL    L,    2068    AJlaton 
Way. 

FERREE,  HAROLD,  2100  Virginia. 

GENSS.  HAROLD  F,  1319  McGee 
Avenue. 

GOODMAN,  MICHAEL,  2422  Cedar 
Street 

GUTTERSON,  HENRY  H.,  2822  Gar- 
ber  Street  | 

deLAPPE,  RUSSELL  GUERNE,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R,  2068  Allston  Way. 

HAMMARBERG,  PAUL  H.,  2  Nor- 
wood Avenue. 

HATCH,  JOHN  DAVIS,  2631  HiUe- 
gass  Avenue. 

HAYMOND,  SCOTT,  2823  Shattuck 
Avenua 

HAYS.  WM.  C,  2924  Darby  Street 

HUNTER,  ALBERT  R,  1604  Capi- 
strano. 

JEANS,  RAYMOND  W.,  1824  San 
Pedro  Avenue. 

JORY,  ARTHUR  V,  1395  Scenic  Ava 

JORY,  STAFFORD  L,  1870  Euclid 
Avenue. 

KLINKHARDT,  GEORGE  R,  44  Eu- 
calyptus Road. 

LAKE,  H.  RAFAEL  Claremont  Hotel 

LINDLEY,  CHARLES  R.  1037  Co- 
lusa Avenue. 

MAYBECK.  BERNARD  R,  2761  Bu- 
ena Vista  W^ay. 

MEMMLER,  ARTHUR  H.,  P.  O.  Box 
124 

MILLER  LEFFLER  B.,  2868  Le 
Conte  Street. 

MOISB,  HOWARD,  71  Panoramic 
Way. 

MEYERS,  MILDRED  S.,  2024  Central 
Avenue. 

OFFICER.  GWYNN,  2068  Allston 
Way. 

PLACHEK,  JAS.  W.,  P.  O.   Box  210. 

PRICE,  OSCAR  M..  1667  Short  St. 

RATCLIFF.  W.  H.,  2323  Shattuck 
Avenue. 

RUSS,  E.,  3141  College  Avenue. 

SANFORD.  FLORENCE  H.,  274  Ban- 
croft Way. 

SCHMIDTS,  CARL  R..  2068  Allston 
Way. 

SHAW,  NORMAN  W..  71  Tunnel  Rd. 

SIMPSON,  HORACE  G.,  201  Tunnel 
Road. 

STEILBERG,  WALTER  T.,  No.  1  Or- 
chard Lane. 

TALLEY,  WESLEY  ANDRES.  51 
Maryland  Avenue. 

THOMAS,  JOHN  HUDSON,  31  Nor- 
wood Avenue. 

WAGNER.    WALTER    E.,    775    Vin- 

CGHtft    Ave 

WELLINGTON,  WINFIELD  SCOTT, 

1525  Arch  Street. 
WITKIN,     ELIZABETH     HILLIER, 

2712  Shasta  Road. 
WOLFARD,  HAROLD  N.,  2772  Shasta 

Road. 
YELLAND,  W.  R,  829  Coventry  Rd. 


MILL  VALLEY 


BERTENSHAW,  JAS.  W.,  420  Mollne 

Avenue. 
LAMB,    ARTHUR    H.,    209    Oakdalo 

Avenue. 
MILANO.  J.  P.,  de  Silva  Island. 


MODESTO 


De     LAPPE,     RUSSELL     GUERNE, 

1901  Downey  Street 
HILBURN,  GEORGE  N.,  12U  K  St 


GILLEM,  JAMES  A..   4701  D  Street 
GOODPASTBR  HERBERT  E.,  Mitau 

Building. 
HARRISON.    FREDERICK    8.,    1813 

Del  Paao  Blvd. 
SATTERLEE,    IVAN    a,    California 

SUte  Life  Building. 
SELLON,  GEO.   C,   California   State 

Life  Building. 
STAFFORD,  GORDON,  1825  8rd  Ava 
STARKS,   LEONARD   F.,   416  Native 

Sons'  Buildmg. 


Structural  Engineers 


SAN   FRANCISCO 


MONTEREY 


RYLAND,  C.  P.,  P.  O.  Box  847. 
STANTON,  ROBT.,  Pebble  Beach. 


SAN  LEANDRO 


OAKLAND 


CARMEL 


GENTRY.  LAWREH^CE.  Box  852,  Los 

Altos. 
GREENE.  C.  SUMNER,  Box  1866. 
JONES,  ROBERT,  Box  927. 
LATHAM,  MILTON,  P.  O.  Box  1287. 


CHICO 


STORY,  A.  W.,  116  W.  Second  St. 


CONCORD' 


REID,    FRANCIS   W..    Route   No.    1. 


ANDERSON,  ARTHUR  W.,  1801 
Bank  of  America  Building. 

BAXTER.  WM.  F.,  1025  Second  Ava 

BLAINE,  ROGER  W.,  6574  Florence 
Avenue. 

BLODGETT,  EDWARD  OSCAR  1888 
Hoover  Avenue. 

BROOKE,  HERBERT  VAUGHN,  642 
Fairbanks  Avenue. 

BROWN,  GUY  L,  601  Bank  of  Com- 
merce Building. 

BRUNO,  HARRY  A.,  1440  Broadway. 

CERRUTI.  EDW.  D.,  426  13th  Street 

CHAMBERLAIN,  LOY,  3833  Pied- 
mont Avenue. 

COLEMAN,  N.  L,  Lafayette. 

COLLINS,  ALLEN  C,  5945  Marden 
Lane. 

CORLETTT.  WILLIAM  G,  1801  Bank 
of  America  Building. 

DENKE.  A.  REINHOLD,  634  15th  St 

deLAPPE,  RUSSELL  GUERNE,  6480 
Carlton. 

ELLINGER,  GEO.  E.,  1801  Caaterllne 
Road. 

EVANS.   JOHN  M..   1308  E.   38th    St 

FLORES.  ERNEST,  2225  9th  Avenua 

FORD,  LEONARD  H.,  3361  Bruce  St 

FOULKES,  EDWARD  T.,  357  12th 
Street 

FROBERG,  ALBEN.  3464  Harlan  St 

GEBHARDT.  W.  K.,  486  Mandana. 

GEERING.  JOHN  HENRY,  3914 
Randolph  Avenue. 

GIBBS,  W.  ROLAND,  6144  Rock- 
ridge  Blvd.  South. 

GOSLINE,  RICHARD  C,  638  Cald- 
well Road. 

HANIFIN.  ARTHUR  C,  3202  San 
Pablo  Avenue. 

HUDSPETH.  JOHN,  427  13th  Street 

HUTCHISON,  ROBERT  A.,  3433  And- 
over  Street 

JOHNSON,  IRVIN  M..  449  MacAr- 
thur  Blvd. 

JOHNSON,  HERBERT  T.,  4716  Rein- 
hardt  Drive. 

JOHNSON,  KEPLAR  B.,  5347  Golden 
Gate  Avenue. 

KEEPER,  RAY  F.  770  Wealev  Ave. 

KOUE.  A.  LEWIS,  428  Thirteenth  St. 

LUIS.  MISS  ROSE  E..  811  6th  St 

MAYHEW,      CLARENCE     W.,      6026 

McCALL  CHAS.   W.,  837   SanU  Rey 

Avenue. 
MILLER,    CHESTER    H.,    Financial 

Center  Building. 
MORRISON,    MILTON.    3710    Vlrden 

Avenue. 
MORROW.  GERTRUDE  C,  617B  Hlll- 

egass  Avenue. 
MORROW,    IRVING    F..    6175    Hllle- 

gass  Avenue. 
NEWSOM.   ARCHIE   T.,  5951  Contra 

Costa  Road. 
OLSON.  DAVID.  4051  Kuhnle  Ave. 
PONSFORD.   KEITH  E..    1214    Web- 

PRICE.   OSCAR    M..   2025    10th    Ave. 

REYNOLDS.  MALCOLM  D..  3833 
Piedmont  Avenue. 

SAWYER.  HOUGHTON.  2058  Oak- 
land Avenue. 

SCHALK,  LOUIS,  5515  Market  St 

SCHIRMER.  WM.  E..  1419  Broadway. 

SLOCOMBE,  FRANCIS  H,  182  Monte 
Cresta  Avenue. 

THOMSON,  LAWRENCE  G,  1308  E. 
38th  Street. 

TREICHEL.  CHESTER  H..  686  Cleve- 
Icuid  St. 


KERR,   RALPH  N.,   808  Broadmoor 

Boulevard. 
KREINKAMP.  H.  A.,  684  Maple  Court 
MOWBRAY,    MELTON   V.,    Jr,    766 

Rodney  Drlva 
ROSEBROOK,  GUY  L,  1706  San  Le- 

andro  Blvd. 


SAN   MATEO 


COLLINS,  HENRY  C,  No.  9  Aragon 

Boulevard. 
EDWARDS,    THOMAS    M.,    123   Elm 

Street. 
HESS,  KENNETH  H.,  1444  Shafter. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28    W. 

Fourth  Avenue. 
ROWE,     WILLIAM     HENRY.     1036 

Lancaster  Road,  Hillsborough. 


SAN  RAFAEL 


GROMME,  CARL  F,  110  "B"  Street 
LESSWING,      SYLVESTER     A.,     17 

Hillcrest  Drive. 
McDOUGALL,  GEO.  B.,  Box  265. 


SANTA  CRUZ 


DUCKERING.   LYNN   ROLLETT,  27 
Front  Street 


SANTA  ROSA 


CAULKINS,    C.    A.,    Jr..    Rosenberg 

Building. 
FELCIANO,      J.      CLARENCE,      4010 

Montecito  Avenue. 
HERBERT,  WM.  F.,  1633  Austin  Way. 


SAUSALITO 


BICKEL  REDDICK  H.,  148  Harrison 

Avenue. 
CONSTABLE,  ARNOLD  S.,  95  Spen- 

cer  Avenue. 
FAVILLE,  WM.  P.  35  Central  Ave. 
KETT,  CONRAD  F.  T..  75  Crecienta. 


SONOMA 

JORGENSEN,  VIRGIL  W.,  Route  1, 
Box  399. 


STOCKTON 


ADRIAN,  W.,  417  Market  Street 
APPLEFORD,  CARL  W-  246  Market 

BARKER  RALPH,  88  Femwood  Dr 
BEEBEE,   RALPH  A.,  VtG.  41st  Ava 
BLUME.  JOHN  A.,  68  Post  Street 
BOGVAD    -    CHRISTENSEN,     VIL- 

HELM,  City  Hall. 
BREITE,  W.  W  .  376  Sutter  Street 
BROWN,  ARCHIBALD  A.,  461  Mar- 
ket Strict 
BRUNNIER  H.  J.,  612  Sharon  Bldg. 
BUELL,  RAYMOND  C,  Second  Floor 

Call  BuUding. 
BULLEN,  ARTHUR  C,  2  Pine  Street 
BURGESS,  E.  O.,  1200  17th  Street 
BUSH,  PHILIP  LEE,  101  California 

CHACE.  TMOMAS  F.,  268  Market  St 
CHERNO  J..  245  Market  Street 
CHEW,  RICHARD  SANDERS,  844-A 

Mills  Biaiding. 
CORWIN.  T.  J.,  Jr..  245  Maric«t  St 
GOTTEN,    SHEPARD  M.,   308   Eddy. 

DEGENKOl-3,  HENRY  J.,  406  Mont- 
gomery Street 
DETWELL  HENRY  D.,  604  Mission. 

EARL  AUSTIN  W.,  233  Sansome  St 
ELLISON  ,W.  H.,  500  Sansome  St 
ENGLE,  HAROLD  MARSHAL^  110 

Sutter  Street. 
FALK,  MARK  M..  251  Kearny  St 
FISHER  ALFRED  P.,  300  Montgom- 

er>'  Street. 

FISHER,  R  J.,  826  Crocker  Building. 

GOULD,  JOHN  J.,  Financial  Center 
Building. 

HALL  FREDERIC  F.,  251  Kearny. 

HAMMILL  HAROLD  B.,  381  Bush. 

HANSON,  ROBERT  A.,  19th  and  In- 
diana Streets. 

HARRIS,  FREDERIC  R.  Inc.,  280 
California  Street 

HASSENMILLER,  WILFORD  S.,  100 
Bush  Street 

HAUN,  GEORGE  CLEVELAND,  680 
Market  Street 

HAYES,  JEfiSE  E.,  525  Market  St 

HENRY,  RODNEY  WM.,  Shell  Oil 
Building, 

HILL  GEORGE  S.,  36  Diamond  St 

HJUL  JAMES  H..  128  Russ  Street 

HUBER.  EARL  RAYMOND,  USFS, 
Phelan  £tuilding. 

HUBER,  WALTER  LeROY,  1  Mont- 
gomery Street. 

IRVIN,  LESLIE  A.,  Fort  Wlnfield 
Scott 

JAKOBSEN,  B.  F,  Balfour  Building. 

ICEGLER.     HOWARD     L,     661     29th 

Avenue. 
KELLBERG,,   F.   W.,   320  Market   St 
KING.  STANLEY  C,  509  Sansome  St 
KNAPIK.  EDWARD  MATHIAS.  1825 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY.  EDWIN  F,  727  17th  Avenue. 
LITTLE.  JOHN  GOULDING,  251 
Kearny  Street. 


VENSANO.  U.  G.  City  HaU. 

WASHINGTON.  GEO..  417  Market 
WHIPPLE.  &  K,  225  Buih  Street 
WHITE,  FRANK  G..  18  Ferry  Bid* 
WOODRUFF,  GLENN  B..  888  Mont-" 

gomery  Street 
WRIGHT.  J.  Q.,  283  Sansome  Street 
ZOLLNER  CARL  W.,  883  Kearny  Bt. 


OAKLAND 


ANDERSON.  ARTHUR  W..  1801  Bank 

of  America  Bldg. 
BASTOW.  J.  G.  Grove  Street  Pier. 
OOOLEY,  R  H..  354  Hobart  Street 
CORLETT,   WTLL   G,    1801   Bank    of 

America  Building. 
COTTERILL.  GEO.  W.  5354  lAwtOB 

Avenue. 
DALTON,    ROBT.    DOCK.   City   HaH. 
DEWELL  ROBEaiT  D.,  6281  Contra 

Costa  Road. 
ELLERY,  N.  B.,  2124  Coloma  Street. 
GUPTILL   JOSEPH  R.  5886  McAn- 

drews  Drive, 
HANSEN,  CHARLES.  Grove  St  Pier 
KENNEDY,  ROBT.   CHAS.,   612   16th 

Street 
KITCHEL  MILTON  P..  City  HaU. 
LYMAN.     RICHARD     F..     Jr.,     660t 

Chabot  Road. 
MANOV.  MATEO  M  .  337  17th  Street. 
NEVrUS,  SEARLE  B.,  184  ISth  St 
O'NEIL  HUGH  M..  363  17th  Street 
PLANT,  FRANCIS  B.,  858  Alma  Ave. 
SANDNE:R,   VICTOR   R.   c/o    Moore 

Drvdock  Company. 
SAWYER.  FRANK  L.  1026  2nd  Ava 
SCHIRMER  HOWARD  A.,  1444  14th 

Street 

SLY.  CLARENCE  JEFFERSON,  OS 
Miranda  Street 

THURSTON,  EUGENE  T.,  868  Rose- 
mount  Road. 

WHITTON.  CHAS.  A.,  1025  2nd  Ave. 
WILLIAMSON,  H.  P.,  8588  Frultvale 
Avenue. 


WASHINGTON,  D.  C. 


LOTZ.  WM.  D..  Bureau  of  Yards  and 
Docks. 


WALNUT  CREEK,  CALIF. 

McKEE.  GEORGE  T.,  Samnap 

LOS  ALTOS 

NORDWELL  ALFRED  W  ,  Box 

218. 

ROSS 


NORDWELL  ALFRED  W .  Box  218. 


WOODLAND 
PROCTOR,    ASA   G.,   P.  O. 


Box   827. 


SAN  AN8ELM0 


BISSELL.     HOWARD     G.,     1225    W  i 

Acacia  Street.  i  MARDEL,  CttARLES  M.,  2336  Pacific 

CLOWDSLEY,   J.   UPTON,   1767  Lu-  Avenue. 

ceme  Street  '  MEYERHOLZ.  R  IVAN.  245  Maxket 

ERNST,   ELMORE  G.   501   B.   Hard-  1 

ing  Way.  NISHKIAN,   L  H..  1045  Sansome  St 

GALBRAITH,  VICTOR,  884  W.  Wil- 
low Street 


•HJORT.  SIGGE  I..  Box  261. 


JOHNSON,  ERIC,  Elks'  Building. 

LOSEKANN,  JOSEPH,  811  B.  Mar- 
ket Street. 

MAYO,  FRANK  V.,  3119  N.  American. 

SALA,  PETER  L,  2130  N.  Commerce 
Street. 


STANFORD   UNIVERSITY 


WARD,  EUGENE  V..  627  SalvaUerra 
Street. 


SUSAN  ViLLE 


TAYLOR  RALPH  D.,   716  Court  St 


ORINDA 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hotchklss 
Avenue. 


EUREKA 


ACKERMAN,    NEWTON,    104    West 

Fourth  Street 
GEORGESON,  F.  T.,  Box  56. 


FAIRFAX 


de  COLMESNIL  GEO.  T.,  14  Canyon 
Road. 


FRESNO 


ASHCROFT,  G.  B..  1823  Alameda 
Avenue. 

CORNELIUS,  ALBERT,  Clinton  Ave. 
and  Grand  Street 

HASS.  ANDREW  T..  1711  Palmera 
Court. 

HEWETSON.  ANGELO.  1100  Ver- 
sailles Avenua 


ALBANY 


DeMONTE.    LOUIS 
Avenua 


A.,   518   Carmel 


ALDERPOINT 


HIGBIE.  HOWARD  W. 


ATHERTON 


JANSSEN.    ARTHUR   D..   58   Austin 
Avenue. 


BAKERSFIELD 


BIGGAR  CHAS.  H.,  730  Holtby  Rd. 
CULLIMORE.    a    C    2328    Truxton 

Avenue. 
WYNKOOP,    FRANK,    Haberfelde 

Building. 


BELMONT 


LARSEN,  ALBERT  H..  Box  68. 


BURLINQAME 


BUCKINGHAM,  PHILIP  8.,  1822 
Clinton  Avenua 

COATBS,  W.  D.,  704  Helm  BuUding. 

COLLINS,  ALLEN  C,  366  Vawsar. 

FRANKLIN,  CHARLES  H.,  1244  O 
Street 

HORN,  DAVID  H..  601  Rowell  Bklg. 

KUMP.  ERNEST  J..  1244  O  Street 

LAKE.  H.  RAFAEL  1206  Mattel 
Building. 

PETERSON,  EDW.  W..  Makon  Bldg. 

SWARTZ,  FRSaJERICK  L,  «24  Row- 
ell Bldg. 


ANDERSON,  JAMES  H.,  No.  5  Via 
Hermosa. 

SISSON,  RALPH  C,  11  El  Campa- 
nero. 

WHITE,  LAWRENCE  R,  80  L»  Cin- 
tilla. 

WINTER  ALBERT  H.,  171  Las  Ve- 
gas Road. 


PALO  ALTO 

STEDMAN,  HENRY  MORGAN,  666 
Kellogg  Avenue. 

SUMNER  CHAS.  K.  Decker  Oak 
Building. 

BOYTER  ELIZABETH,  316  Klpltag. 

CLARK,  BIRGE  M.,  310  University 
Avenue. 

CLARK,  DAVID  B.,  310  University 
Avenue 

THOMSON.  DOLE  FORD,  178  Lin- 
coln Avenue. 

NICHOLS,  LESLIE   I..  532  Em'srson. 

SAWYER.  CHARLES,  155  Dana  St 

SUMNER,  CHAS.,  760  University. 


VALLEJO 


FRENCH.    EDW.    R.    Jr..    88    Santa 

Paula  Way. 
PERRY,  CHARLES  E,  514  Marin  St 


WALNUT  CREEK 


FORD.  LEONARD  H..  1350  Main  St 
COMSTOCK  FLOYD  B  .  RFD  No    1 
Box  347R 


PAQUETTE  J.  ALBERT.  320  Market 

Street 
PERKINS,   Mac  D..  110  Sutter  Bt. 
PHILLEO.    R.    A.,  CEC    Hq.,   4th    Air 

Force. 
POWERS.  H.  C,  612  Sharon  Bldg. 
PREGNOFF,  M.  V..  251  Kearny  St 
RINNE,  JOHN  E..  225  Bush  Street 

ROSENTHA;u  HYMAN.  6I7  Mont- 
gomery Street 

ROSENWALD.  JESSE.  525  Market 

SAMPSON,  RAPHAEL,  388  Mont- 
gomery Street 

SAPH.  A.  v.,  Jr..  Rlalto  Bldg. 

SCHELLENBERG.  G.   W..  225  Bush 

SEAGE.  CLARENCE  E..  681  Market 
Street. 

SJOBERG,  HAROLD  O..  238  Sansome 
Street 

SKYTTE.  JOHANNES,  aty  Hall 

SMITH  HARVEY  A..  712  Pacific 
Building 

SMITH,  JAS    M  .  251  Kearny  Street 

SPITZER  FELIX  H.,  City  HalL  nff*,..   n   «m« 

^''i^i^''''^  ^'''^'   ''  ^-"^  'MEP?HrN.\tD"l5 

STEELE.  L  CLEVELAND,  245  Mar- 
ket Street. 
SWAIN,  CLARKSON.  320  Market  St 


SACRAMENTO 


AEPPLI.  ERNEST.   Rte.   9.   Bo*    IWKI 
BR0WNKIE1.O,    aLLEN    H  ,    5033    V 

Street 
BUEHLER  WALTER  A.,  3410  Land 

Park  Drive. 
ENGER  ARTHUR  L.  Public  Works 

Building. 
EWING,   M   A.,   liaO  "N"  Stl«et. 
FRANCIS.      ERNEST      D..      Cnmaa 

BulldinfT 
HOLLISTER     IJEONARD    C.     State 

Bridge  Department 
HUTCHINSON.    RAIJ^H    W.,    Public 

Work.')  Building. 
ILLERICH,  OTTOMAR  THEODORE, 

Public  WorkB  Building 
JOHNSON    FRANK  A.,  Publle  Works 

Building 
KROMER    CLARENCE    HERBERT, 

Wright  Building. 
LONG.    WALTER  J..   Departmeoi    of 

Public  Works, 
McGINNESS    ARTHUR  R    Okl   Poet 


THAYER.  EDWARD  S.,  1208  Balfour 

DEAN.     MARSHALL*    Colonial    Inn.    thwu^^^^wa  i    K»n  ^     »,  *  o* 

1^2fl  \ga\n  at  •'—    *"«,     iHtt,iLJ^  KAJ,  580  Market  Street 

1329  Main  St  |  THOMPSON,  ISADORE,  58  SuttS" 


Public  Works 


HAYWARD 


SIMONDS,  GEORGE  P..  40  Mala  St 


PIEDMONT 


FARR,  ALBERT,  175  SanU  Roea. 
NEWSOM,    NOBLE,    2083    Oakland 

Avenue. 
BURNETT,  HOWARD  E.  52  Manor 

Driva 
CHAPMAN,     FREDERICK     A.,     M 

WiWwood  Avenue. 
GALLION.  ARTHUR  B.,  1074  Anner- 

ley  Road. 
MILWAIN.  W.  E..  1503  Oakland  Ava 


ROSS 


HILLSBOROUGH 


fROWB,  WM.  HENRY,  1085  Lancas- 
ter  Road. 


LAFAYETTE 


EVANS,  ROBERT  J..  Box  94. 
NARBBTT,  KEITH  O.,  Rt  2,  Box  W. 


LARKSPUR 


STONER,    HAROLD    G.,    71    Marina 
Vista  Ava 


LOS  ALTOS 


FORBEJS,     1815 


BROWN.     IRVING 
Adeline  Driva 

GILLAM,  W.  C  F..  1404  Palm  Driva 

McSWEENEY,   ANGUS,    112    Pepper 
Avenue. 

NORBERG,    ERNEST    L,    407    Occi- 
dental Avenua 

SHARPS.    L    J.,    736    W.    Poplar    St 

SHARPS,   LEO   J.,    1477    Burllngame 
Avenue. 

STEPHEN,  WALLACE  A.,  2025  Car- 
meUta  Avenua 


FENNACY,    JOHN    E,    715    College 


HODGSON,  GILBERT,  Rta  1,  Box 
687. 

KENSrr,  HENRY  DAVID,  Poet  Of- 
fice Bldg. 


LOS  GATOS 


ROOT,  CHESTER  Blossom  Hill  Rd. 


MENLO  PARK 


Avenua 


F.,  880  Laurel  Dr. 
1  YOUNG,  JOHN  D..  RFD  1.  Box  lOeTA. 


WINNER   H.   H.,  Wordsworth   Ava 


SAN  CARLOS 


HODGSON.   GILBERT,   1212   Cherry 
Street 


SALINAS 


BUTNER  CHAS.  E,  7  Wlnhatt   St 


SAN  JOSE 


BINDEHl,  WILLIAM.  35  W.  San  Car- 
los  Street 
CURTIS.  E.  N.,  35  W.  San  Carlos  St 
HIGGINS,  WM.  L.   84  S.   First   St 
JAEKLE,    DONNELL    E.,    Builders' 

Exchange  Bldg. 
KRESS.  EDWARD  W..  515  First  Na- 
tional Bank  Building. 
McKENZIE,   CHAS.   S,   22  S.   7th   St 
ROOT.  CHESTER,  84  S.  First  St 
SOBEY,  GIFPORD  E.,  69  S.  First  St 
WYCKOFF,     RALPH,     Anglo     Bank 
Building. 


SACRAMENTO 


ALAMEDA,    Carl   Froerer. 
ALAMEDA  CO..  Wallace  B.   Boggs 
ALBANY.  U.   R   Grey. 
ANTIOCH,  John   S.   Bates 
ARCATA.  Hal  C.  Acheson. 
ATHERTON,  James  S.  James. 
ATWATER,   W.  E,  Bedcsen. 

BAKERSFIELD,  Joseph  Holfelder 
BELMONT,  Robert  Klaasen. 
BENICIA.  Phil  R  Jones. 
BERKELEY,    Harry   Goodrtdge 
BURLINGAME,  Cecil  L   Lt>ng»oc. 
BUTTE  COUNTY,  Bert  Paxton. 

CALAVERAS  CO..  Oliver  C.  Wyllie 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO,  Frank  Robinson. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 

DALY  CITY,  Robert  Kia«a««i. 
DAVIS,  Alexander  M.  McKlnnon 
DEL  NORTE  CO.,  H.  M.  Malpas 
DOS  PALOS,  W.  E  Bedeeen. 

EL   CERRITO,  R   R  RandalL 
EMERYVILLE.   Geo.   T.   Oliver. 

EUREKA,   G^.    S.    Wintler. 
EXETER,  Irvln  M.  Althouse. 

FRESNO  COUNTY,  A.  J.  Nielsen. 

GILROY,  W.  J.  Hanna. 

HANFORD.   Walter  K   Hopkma 
HAYWARD,  J    A.  Manctnt 

KERN  COUNTY,  J.  R  Thoraton. 
KING  CITY.  H.   F.   Cosxens 
KINGS   COUNTY,   J.   H.  Hayes 

LTVERMORE,  C.  G.  Clarke 
LIVINGSTON,   W.    E    Bedesen. 
LODI.    Clinton    Kenning 
LOS  BANCS,  W.  E.  Bedesen 
LOS  GATOS,  L  Cednc  Macabee. 

MANTECA,  John  S.  Bates. 
MARIN  COUNTY,  C.  P.  Clow. 
MARTINEZ,  Leonard  McCUntock. 

MARYSVILLE.    F    H.    Di\Ter,   Jr. 
MENLO   PARK,  Edwin   Smith. 
MERCED.   G.    E    Winton. 
MERCED   CO..   W.    E.    Bedesen. 
MILL  VALLEY.  Edward   Hussey. 
MODESTO.    Frank    J     Rossi. 
MONTER.EY.  Howard  Severance. 
MONTEREY  CO  .  K   F,   Cocxens 
MOUNTAIN  VIEW.  M   C.  Chrtsten- 
sen. 


CUFF.  CLARENCE  C  .  1315  Q  St 
DEAN.  CHARLES  F..  1407  California 

State  Life  Building. 
DEVINE.  HARRY  J.,  Crooan  Bldg. 
FRANKLIN    CLIFFORD  N.,  1730  »tlJ    NAPA,  H  A.  Harrold. 

Avenua  '  '  NAPA  COITSTY,  E    P   Ball 


I  OAKLAND.  Walter  N.  FrtcksUd. 
OROVILLE,  e.   J.   Norrls. 

PACIFIC  GROVE.  Alfred  D.  Coons. 
PALO  ALTO,   Fabian    S.  Miller. 
PASO   ROBLJES,   Hal   Johnson. 
PETALUMA,   8.  Gonrales. 
PINOLE,    nom   Calfee. 
PITTSBLTRG.  E    I^   O-Hara. 
PLACER  COUNTY,  John  A.  Shields. 
PORTERVI14JE.  Irvln  K  Althouse. 

REDDING,  A,  H.  Roea 
REDWOOD  CITY,  R  A.  Klaseen. 
RICHMOND,  E  A.   Hoffman. 

SACRAMENTO,  Fred  J.  Klaus. 
SACRAMENTO   CO..   A.    I^   Klefer 
SALINAS,    Dfsnald    Davles 

SAN    BRUNO    C    L,    White 
SAN   CARLOS.   R.    A.   Kia««en. 
SAN  FRANCISCO,  R  G.  Wadswonh. 
SAN  JOAQUIN  CO.,  J.  B.  Manthey 
SAN  JOSE.  Harold  J.  Flannery 
SAN   I..EANDao,  Chas.   P.    Martin 
SAN   MATEO    Harold  Porter. 
>&AN   MATEO  rx>.,   M.  A.  Grant 
SAN  RAFAEL,   Raymond   A.   Boege 
SA.VTA  CLAJLA.,  Edgar  C.  Schott 
SANTA  CLAJ'.A  CO.,  R  D    Chandler, 
SANTA  CRUZ,   Robert  Jetxnings 
SANTA   CRUZ   CO.,   A.    B.    Baldwin 
SANTA  ROSA.  Walter  F    Adam* 
SHASTA  OOINTY.  Ernest  Breunlng 
SEBASTOPOK    Walt   Adama 
81SKIYIU  COUNTY,  A.  F.   Parrott 
SOLANO   COUNTY.   J    R    Bumham 
SONOMA  CO,.   Marshall   M  Wailace 
SONORA,  B.   H    Mayna«l 

SOUTH    SAN    FRANCISCO,    Charles 
T.  Brougbton. 

STANISLAUS  CO.,  G.  D.  Macomber. 

STOCKTON,   Lyle  Payton. 

SUISUN,  F.  A.  Stelger. 

SUNNYVALE,  H.  N.  Bishop. 

SUSANVILLB.  M.  J.  Tllley. 

SUTTER  CO,  Edward  Von  Geldern. 

TEHAMA  CO..  Chaa  A.  Luning. 
TRACY,  John   SL  Batea 
TULARE  CO..  T.  Wayne  Switaer. 
TURLOCK   Don   Davia 
TUI-uVRE.  John  Boardman. 
VALLEJO,  T.  D.  Kilkenney. 
VISALIA,  Norman  A.  Huth. 


MJitiiJHAN.    ANDREW    J..    2540   Fifth 

Avenua 
NELLX>OV.   IVAN  M., 

BuUding. 

^^^^^T     ^    W     P    O     Box    14S» 
PETERSEN,  WM„,  HARTMAN.  Put 

lie  Works   Building. 
PURCELL    CHARIJCS  H..  210  PubUc 

Works  Building. 
REYNOIJ5B.  FRANK  HOWARD   806 

Fonjm    Building, 
ROWE     R     ROBINSON     339    Public 

WoHkB  Building 
RHIEIX>S,  JAMES  RAI^H,  206  City 

Hall  ' 

STOVER     HARVEY    D.    327    Public 

Works   Building. 
WAIJOCR   ARTHUR  V     1020  "N*  St 
WILLETT,   ALBERT  B  ,   TOg  85th   St 
WTLLETT,  D   C,  Public  Works  Bldg 


ALAMEDA 


2308  Web#tM 


ASHCROFT,  GLEN  B.,  1823  Alameda 

Avenue. 
GORMAN    SIDNEY  S 

Street 
GREEN.     FREDERICK    M,,    927    8».«» 

Antonio  Avecue. 
HESS,  r    W,  1242  Hawthorne  Street 


BERKELEY 


DAVIS     RAYMOND    E,     UnivewHty 

of  California. 
DERLETH.  CHAR1J5S  Jr  ,  218  Engl- 

ne«nng  Bldg.,  U    of  C 
JAM,ETSON,  BRUCE.  C.   E   Bid«     U 

of  C.  Campus.  ' 

JENNINGS.  GEORGE  H  ,  1715  Bueoa 

Avenue, 

SEAGE.    CLARENCE    E...    Jr.,    lOMt 

Broadway  Terrace 
WaELAND,   CHAS.    F.   199    HlHcre^t 

Road. 


STOCKTON 


SIDNEY    F.,    P.    O. 


BAMBEPa':;.ER 
Box   184^ 

GVI^ICK.  CHAS.  W..  College  of 

Pacific. 


WOODLAND, 


G.  Proctor. 


YOIX)  COUNTY,  Henry  Voc  Dorsten 

YRKKA.  Howard   O'Connor. 


SAN    MATEO 


BERTWELL  WILLIAM.  «18  Colum- 
bia D'ri'Vf 

COX,  HARRY  A..  215  Elm  Street 


PIEDMONT 


S^™o^^^^^S  ^-  «  Arbor  Dr 
COLLINS.  MERTON  C.  82  Fairriew 
Avenue. 


FORT  BAKER 


BELL  CHARIJES  LAMBERT. 


PALO   ALTO 


2^h  P   *"•  ^^  Forrest  Avenue. 

WELI.^.  J,AS..  BERTRA,ND,  6M  Lirt- 

ton   Avenue 
WING,    CHAS     B.,   345   LlneoM   Ava 


^ 


^f^f^C^-:!: 
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7— FEDERAL  BUILDINGS 


January  18.  1M6 
BIDS  REJECTED 

SAl^  FRANCISCO.  —  All  bids  re- 
ceived December  19  by  the  office  of 
the  dl»trlct  engineer,  Federal  Worka 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  elevator  repairs 
At  100  McAllister  St  building,  San 
Francisco,  have  been  rejected,  at 
which  time  Westinghouse  Electric 
Corp..  Elevator  Division,  at  $2666. 
submitted  the  low  bid.  7 


January  18,  1946 
CONTRACT    A.VARDED 

SALINAS,  Monterey  Co.,  Calif.— 
Tt.  E.  Newman,  McMinnville,  Ore.,  at 
$4454,  awarded  contract  by  the  Fed- 
eral Works  Agency.  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  interior  and 
exterior  painting  at  U.  S.  Post  Office, 
Salinas.  7 


CLUB  BUILDINGS 


January  18,  1946 
PREPARING   PLANS 

LONG  BEACH,  Los  Angeles  Co., 
Calif. — Architect  Warren  A.  Dedrick, 
807  Heartwell  Bldg.,  Long  Beach,  has 
prepared  a  sketch  for  the  construc- 
tion of  a  four-story  veterans'  memo- 
rial club  building  to  be  located  in  the 
City  of  Long  Beach,  for  the  Arthur 
L.  Peterson  Post  No.  27.  American 
T-,egion.  The  building  will  be  con- 
structed of  reinforced  concrete,  metal 
sash,  plate  glass  doors,  brass  trim, 
heating  and  air  conditioning.  A  citi- 
zens' commltte  is  being  formed  to 
launch  a  drive  for  funds  in  the  sum 
of  J560,000  to  finance  the  project       8 


January  18,  1946 
CONTEMPLATED 

INGLEWOOD,  Los  Angeles  Co., 
Calif. — The  Young  Men's  Christian 
Association,  Homer  W.  Lewis,  presl- 
-dent,  Inglewood,  hsji  purchased  prop-- 
erty  at  the  northwest  comer  of 
Spruce  Ave.  and  Kelao  St,  Inglewood, 
as  the  site  for  a  new  headquarters 
building  for  the  YMCA  The  contem- 
plated structure  would  have  athletic, 
social,  religious  and  dormitory  facili- 
ties for  both  men  and  women.  A  local 
architect  will  be  selected  to  prepcu^ 
the  plans.  A  community-wide  cam- 
paign to  raise  funds  in  the  amount  of 
$325,000  will  commence  February  11, 

8 


SCHOOLS 


January  18,  1946 

PLANNED 

SCHOOL  BUILDING        Cost  $250,000 

OAKLAND,   Alameda  County,   Calif. 

Construction  of  new  school  building 
to  replace  obsolete  Frultvale 
school  building. 

Owner — Oakland  Board  of  Education, 
Dr.    William    R.    Odell,    superin- 
tendent   of    public    schools,    1020 
2nd  Ave.,  Oakland. 
Architect— Not  announced.  16 


January  18,  1946 
PLANNED 
SCHOOL  ADDN.,  ETC.  Cost  $250,000 

OA.K.l...A.MX:k.     .A^aunaeclak    Coxxnly,    C«.Ut. 

Cox  School. 

Construction  of  school  addition  auid 
reconstruction  and  strengthening 
of  building. 

Owner — Oakland  Board  of  ESducatloD, 
Dr  William  R.  Odell,  superin- 
tendent of  public  schools,  1026 
2nd  Ave.,  OaJcland. 

Architect — Not  announced.  16 


January   18,   1946 

PLANNED 

SCHOOL  BUILDING       Cost  $100,000 

OAKLAND,    Alameda   County,   Calif. 

Construction  of  new  school  building 
to  replace  obsolete  wooden  struc- 
ture. Laurel  School,  and  slight 
strengthening  of  existing  build- 
ing. 

Owner — Oakland  Board  of  Education, 
Dr  William  R.  Odell,  superin- 
tendent of  public  schools,  1026 
2nd  Ave.,  Oakland. 

Architect — Not  announced.  18 


January-   18,    1946 
PREPARING   PLANS 
EXPAND  DENTAL  CLINIC 

Cost,  $60,000 
SAN     FRANCISCO.     San     Francisco 

Campus  of  U.  C,  Parnassus  and 

2nd   Ave. 
Expansion     of     facilities     for    dental 

clinic 
Owner — Regents  of  the  University  of 

California,    Administration    Bldg.. 

Berkeley. 
Architect— Timothy    L.    Pflueger,   580 

Market  St,  San  Francisco.  10 


January   18.   1946 
PREPARING   PLANS 
INTERNS'  QUARTERS  Cost,  $140,000 
>»AN     FRANCISCO.     San     Francisco 

Campus  of   U.  C,   Parnassus   and 

2nd    Ave. 
Construction    of    interns'    quarters. 
Owner^Regents  of  the  University  of 

California,    Administration    Bldg.. 

Berkeley. 
Supervising    Architect  —  Timothy    L. 

Pflueger.     580     Market     St,     San 

Francisco.  16 


January  18,  1946 
PREPARING   PLANS 
SCHOOL  ADDITION        Cost,  $24,000 
FRESNO.  Calif. 
Construction    of    three- room    school 

addition. 
Owner — Easterby  Elementary  School 

District,  Tulare  and  Peach  Ave^ 

Fresno. 
Architect— W,  D.  Coates,  Helm  Bidg., 

Fresno. 


January  18,  1946 

PLANS  COMPLETED 

SCHOOL  ADDITION        Cost,  $50,000 

KINGSBURG,  Fresno  County,  Calif. 

Construction  of  industrial  arts  build- 
ing addition  to  high  school 

Owner — Kingsburg  Joint  Union  High 
School  District,  Kingsburg. 

Architect— W.  D.  Coates,  704  Helm 
Bldg.,  Fresno.  16 


January  18,  1946 
PREPARING  PLANS 
KINGSBURG.  Fresno  County,  Calif. 

Washington  School. 
Construction     of    elementary    school 

addition. 
Owner — Kingsburg  Joint  Union  High 

School  District,  Kingsburg. 
Architect— W.    D.    Coates,    704    Helm 

Bldg.,  Fresno.  15 


January  18,  1946 
PREPARING    PLANS 
CAFETERIA  BLDG.         Cost,  $26,000 
KINGSBURG,  Fresno  County,  Calif. 
Construction  of  cafeteria  building. 
Owner — Kingsburg  Joint  Union  High 

School  District,  Kingsburg. 
Architect — W.    D.    Coates,    704    Helm 

Bldg.,  Fresno.  15 


January  18,  1946 
PREPARING   PLANS 
SCHOOL  ADDITION        Cost,  $60,000 
KINGSBURG,   Fresno   Covmty,   Calif. 

Roosevelt  School. 
Construction     of    elementary     school 

addition. 
Owner — Kingsburg  Joint  Union  High 

School  District,  Kingsburg. 
Architect— W.    D.    Coates,   704   Hehn 

Bldg.,  Fresno.  15 


January  18,  1946 

PREPARING   PLANS 

SCHOOL  ADDITION  Cost,  $6,000 

PORTERVILLE,  Tulare  Co.,  Calif. 
Johnsondale  Branch. 

Construction  of  one-classroom  addi- 
tion. 

Owner— PortervlUe  Union  High  School 
District,  PorterviUe. 

Architect— W.  D.  Coates,  Helm  Bldg., 
Fresno.  15 


January  18,  1946 
CONTRACT  AWARDED 

FRESNO,  Calif.— Walter  Byde  Co., 
Fresno,  at  $6689.20,  awarded  contract 
by  the  secretary  of  the  Board  of 
Education,  Fresno  City  High  School 
District,  2348  Mariposa  St,  Fresno, 
for  furnishing  and  Installing  fencing 
at  the  Alexander  Hamilton  Junior 
High  School,  Fresno,  for  the  district 

Other  bidders  were : 

Healey  &  Popovlch,  Fresno,  $7699. 

Kyle  &  Co.,  Fresno,  $6717. 

W.  S.  Wetenhall  Co.,  San  Fran- 
cisco, $7497.  15 


January  18,  1946 

PREPARING   PLANS 

SCHOOL  BUILDING       Cost,  $200,000 

WILLOWS,  Glenn  County,  Calif. 

Construction  of  school  building  to 
conta.ln  15  clasarooma,  auditorium, 
cafeteria,  etc. 

Owner — Glenn  County  High  School 
District  WlUowB. 

Architects — Maaten  &  Hurd,  407  San- 
some  St.,  San  Francisco.  16 


January  18,  1946 

PLANS  COMPLETED 

SCHOOL  ADDITION        Cost,  $73,000 

WESTWOOD,   Lassen  County,   Calif. 

Construction  of  elementary  school 
gymnasium,  high  school  gymna- 
sium and  high  school  library 
addition. 

Owner  —  Westwood  Unified  School 
District,  Westwood,  Calif. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Ufe  Bldg.,  Sacramento. 

15 


January  18.  1946 
PREPARING  PLANS 
NURSES'  HOME  Cost  $360,000 

SAN     FRANCISCO.     Sam     Francisco 

Campus  of  U.  C,  Parnassus  and 

2nd   Ave. 
Construction   of   nurses'  home. 
Owser- Regents  of  the  University  of 

California,   Administration   Bldg., 

Berkeley. 
Supervlaing    Architect  —  Timothy    L. 

Pflueger,    680     Market     St,     San 

Francisco.  15 


January  18,  1946 

PLANS  COMPLETED 

COMPLETE  GYMNASIUM 

PLEASANTON,  Alameda  Co.,  Calif. 
Pleasanton  High  School 

Complete  gymnaamm  bmidlng. 

Owner — Amador  Valley  Joint  Union 
High  School,  Box  247,  Plea-mnton. 

Architect— Fred  L.  Confer,  1214  Web- 
ster St,  Oakland.  15 


January  18,  1946 
PLANS  COMPLETED 
GYMNASIUM  Cost,  $20,000 

WILLITS,  Mendocino  County.  Oalif. 

Laytonville  High  SchooL 
Construction   of  gymnasium  addition 

to  high  school 
Owner— WllUts    Union    High    School 

District,  WilUts. 
Architect  —  Norman   R.   Coulter,   251 

Kearny  St,  San  Francisco.  16 

.January  18,  1946 
PREPARING  PLANS 
HIGH  SCHOOL  ADDN.    Cost,  $79,000 
ESCALON,    San    Joaquin    Co..    Calif. 
Construction  of  high  school  addition. 
Owners— Escalon   Union    High    School 

District,  Esc&lon. 
Architect— E    G.  Ernst,  561  B.  Haztl- 

ing  Way,  Stockton,  IB 


17—       THEATERS 


January  18,  1946 

PLANNED 

THEATER  Cost,  $135,000 

OAKLAND,  Alameda  Co.,  Calif.  E 
14th  St,  and  162nd  Avenue. 

Construction  of  theater  to  seat  1200. 

Owner — Golden  State  Theater  Cir- 
cuit, Inc.,  David  J.  Bolton,  Di- 
vision Mgr.,  1842  Park  Blvd., 
Oakland. 

Architect — Not  Announced.  17 


January  18, 1M6 

PLANNED 

THEATER  Cost  $150,000 

HAYWARD,  Alameda  Co.,  Cal.  Cas- 
tro Valley  Blvd.  and  Whelton 
Avenue. 

Construction  of  theater  to  seat  900. 

Owner — Golden  State  Theater  Cir- 
cuit. Inc.,  David  J.  Bolton,  Div. 
Mgr.,   1842   Park   Blvd.,   Oakland. 

Architect — Not  Announced.  17 


IS^MISC.  CONSTRUCTION 

January  18,  1946 
PROJECT  APPROVED 

LOS  ANGELES,  Cahf.— The  Fed- 
eral Communications  Commission, 
Washington,  D.  C,  has  approved  the 
construction  of  the  Los  Angeles- 
Dallas  line  In  the  new  coast -to -coast 
cable  being  built  by  the  Bell  System 
for  multiple  telephone  calls  and  tele- 
vision. The  approval  Includes  the 
application  of  the  Southern  California 
Telephone  Co.,  740  S.  Olive  St,  Los 
Angeles,  for  permission  to  construct 
a  coaxial  cable  system  from  Los  An- 
geles to  the  Colorado  River  to  con- 
nect with  a  second  section  of  the 
transcontinental  cable  being  built  by 
the  American  Telephone  &  Telegrph 
Co.,  which  includes  a  total  length  of 
1500  miles  and  calls  for  an  expendi- 
ture of  $24,500,000  The  section  of  the 
line  between  Los  Angeles  and  the 
Colorado  River  will  cost  approxi- 
mately $5,000,000.  The  imit  now  ap- 
proved will  run  from  Atlanta  to  Los 
Angeles  via  Tucson,  and  will  reach 
Los  Angeles  in  the  spring  of  1947. 
The  present  plans  call  for  acable 
network  of  eight  coaxial  pipes,  any 
two  of  which  can  handle  480  mes- 
sages simultaneously,  and  In  addition 
Is  capable  of  transmitting  the  broad 
bands  of  frequencies  for  television. 
The  pipe  system  will  be  entirely  un- 
derground, thus  avoiding  large  tem- 
perature changes  affecting  this  type 
of  high  frequency  transmission.  Re- 
peater stations  with  standby  units 
will  be  required  every  7.75  miles  along 
the  route.  19 


January   18.   1946 

BOND   ELECTION   SCHEDULED 

ELEMENTARY  SCHOOL  BLDG. 

Cost,  $320,000 

PETALUMA.  Sonoma  County,  Calif. 
McNear  School  at  McNear  Park. 

Construction  of  elementary  school 
building.  Including  eight  regular 
classrooms,  one  kindergarten,  one 
auditorium  with  stage,  cafeteria, 
principal's  office,  nurse's  room, 
teachers'  room  and  textbook  and 
supply   room. 

Owner — Petaluma  Board  of  Educa- 
tion, superintendent  of  schools. 
Fair  St,  Petaluma. 

Architect— Not  announced. 
Bond  election  is  tentatively  sched- 

jled  for  February  19.  15 

January  18,  1946 
PREPARING   PLANS 
BOYS'   GYM.  Cost   $137,000 

REDWOOD    CITY.     San    Mateo    Co., 

Calif.    Sequoia  High  School. 
Construction  of  new  main  boys'  g>m- 

nasium    addition. 
Ownei^-Sequola   Union    High    School 
District  A.  C.  Argo.  Supt.  Broad- 
way, Redwood  City. 
Architect— Blanchard    A    Maher.    369 
Pine  St  8th  floor.  San  Francisco. 
As    previously    reported,    the    Dis- 
trict  will   vote   March   19   on   a   pro- 
posal to  Issue   bonds   In   the   amount 
of   $1 500,000   to   finance   additions   to 
the    Sequoia    High    School    and    two 
new  school  buildings.  •  " 

BONDS   VOTED  .^n  nnn 

SCHOOL  AQDN  Cost.  $50,000 

MT    EDEN.   Alameda   Co..   Cam. 
Construction    of    cafeteria    and    four 

additional  classrooms. 
Owner— Mt.   Eden  School  Dist..  Hes- 
perian   Blvd..    Mt    Eden. 
Architect— Not  Announced. 

District  voted  to  issue  bonds  in 
the  amount  *of  $50,000  to  finance  the 
school  improvements.  1» 

January  18,  1946 

PLANS    BEING     P«EP;^«5^,»«nnn 
SCHOOL  BLDG.  Cost.  $130,000 

TULARE,  Tulare  Ca.  Calif. 

Construction  of  an  elementij  »<*ooL 

O-wner— Tulare  Elementary  Sch.  uiat. 

of  Tulare  County. 
Architect— Frank  Wynkoop  &  Asso- 

elates.  821  Market  St,  San  Fran- 

Cisco. 

January  IS,  1946 
PLANS    BEING     PREPARED 
SCHOOL  BLDG.  Cost  $24,000 

MERCED,   Merced  County,  Cal^. 
ConstrucUon   of  S-Classroom  school. 
Ownei--Franklln   Elementary   School 

DlsL,  Route  1.  Box  158,  Merc^i- 
Architect— Elmore  G.  Ernst.  561  East 

Harding  Way.   Stockton.  15 

January  18,  1946 
PLANS  COMPLETED 
SCHOOL  ADDITION        Cost.  $75,000 
SUSANVILLB,  Lassen  County,  Calif. 

Main  and   Berkeley  Streets. 
AddiUon   to  Junior  College. 
Owne^-Lassen    Union    High    School 

District.   Susanville. 
Architect— R.    D.    Tajrlor,    718   Court 

St,  Susanville.  15 


January  18,  1946 
BIDS  WANTED 

LEWIS  AND  THURSTON  COUN- 
TIES, Wash.— Until  January  28,  1:30 
P.  M.,  bids  will  be  received  by  the 
Department  of  Interior,  Bonneville 
Power  Administration,  L.  C.  Stewart, 
procurement  officer,  1300  NB.  Union 
Ave.,  Portland  8,  Ore.,  for  furnishing 
materials  and  performing  all  work 
for  clearing  right-of-way  for  Che- 
halis  -  Olympia  230  -  kv.  transmission 
line,  approximately  30  miles  in  leng^th, 
in  Lewis  and  Thurston  Counties, 
Washington. 

Specifications  obtainable  from  the 
above  offce  upon  defrast  of  $5.  19 


January  18,  1946 
BIDS  WANTED 

FORT  PECK,  Mont.— Until  February 
5.  10  A.  M.,  bids  will  be  received  by 
the  district  engineer.  U.  S.  Bnglneer 
Office,  Fort  Peck.  Mont,  under  Ser. 
No.  24-015-46-14  for  installation  of 
machinery,  equipment  concrete  work 
in  powerhouse,  concrete  work  in  main 
control  shafts. 

Specifications   obtainable  from   the 
above  office.  19 


January  18,  1946 
BIOS    WANTED 

CAMPO,  San  Diego  Co.,  Calif.— 
Until  January  24,  10  A.  M.,  bids  will 
be  received  by  the  Mountain  Empire 
Electric  Cooperative,  Campo,  for  con- 
struction of  transmislson  line,  Campo. 

Plans  obtainable  from  Lowe  Co., 
engineers,  315  Architects'  Bldg.,  Los 
Angeles. 

The  following  contractors  have 
taken  out  plans : 

Graybar  Electric  Co.,  500  S.  Clinton, 
Chicago.  111. 

Philard,  Inc.,  201  S.  Cleveland, 
Oceanslde. 

J.  I.  Wilson.  3451  S.  Primers  Ave,, 
Los  Angeles. 

W.  J.  Giles,  1020  E.  Roseglen  St., 
El  Monte. 

Vancott  Co.,  5024  W.  Washington 
Blvd.,   Los  Angeles. 

Ace  Electric  Co.,  1492  J  St.,  San 
Diego. 

Rex  O.  Burch.  P.  O.  Box  67.  Wood- 
land. 

Theodore  Scott,  4406  S.  Normandie 
Ave..  Los  Angeles. 

Drury  Electric  Co.,  «15  10th  St., 
Bakersfleld.  19 


January  18,  1946 
TO    START    CONSTRUCTION 
STADIUM  Cost.    $150,000 

HAYWARD.  Alameda  Co..  Cal.    150th 

Avenue  and  E   14th   Street. 
Construction  of  auto  race  track  sta- 
dium. • 
Owner — W.    E.    Linn   &   Assoc.,    Hay- 
ward. 
Architect— Not  Announced.  19 


20—  MISC.  SUPPLIES  AND 
MATERIALS 


January  18,  1946 
BIDS   WANTED 

FORT  BIGSON,  Okla— Until  Feb. 
21  (tentative  date)  bids  will  be  re- 
ceived by  the  U.  S.  Engineer  Office. 
Box  61.  Tulsa,  Okla.,  for  construc- 
tion of  Fort  Gibson  Dam  on  the 
Grand  (Neosho)  River,  approx.  five 
miles  north  of  Fort  Gibson.  Okla. 

The  completed  project  will  con- 
sist of  a  gravity  type  concrete  dam 
with  a  short  section  of  rolled  earth 
fill  at  one  abutment  and  with  a  pow- 
er house  and  an  elevator  and  stair 
tower  downstream  and  adjacent  to 
a  non-overflow  intake  section  of  the 
concrete  dam  on  the  left  bank  of  the 
existing  river  channel.  A  masonry 
service  building  will  also  be  con- 
structed  on    the   right  abutment 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $35. 

30 


January  18, 1946 
CONTRACT    AWARDED 

SAN  FRANCISCO.— H.  V.  Carter 
Co.,  Inc.,  82  Beale  St,  awarded  con- 
tract by  M.  H.  Gerry,  purchaser  of 
supplies,  270  City  Hall,  under  Bid  Na 
3430  for  furnishing  and  delivering 
airfield  grass  mower  for  the  San 
Francisco  Airport  20 


Engmeering  Section 


January  18,  1946 
BIDS  WANTED 

PASADENA,  Los  Angeles  Co, 
Calif.— Until  March  4,  11  A.  M^  bids 
will  be  received  by  the  City  ot  Pasa- 
dena, office  of  the  city  clerk.  City 
Hall.  Pasadena,  for  two  steam  gen- 
erating units  and  appurtenances  for 
the  Pasadena  Municipal  Light  and 
Power  Department;  estimated  cost, 
$500,000  to  $600,000.  20 


Jaaoary  U,  1946 

CONTRACT   AWARDED 

SAN  FRANCISCO— Sullivan  Awn- 
ing  Co.,  801  S.  Van  Ness  Ave.,  award- 
ed contract  by  M.  H.  Gerry,  purchaser 
of  supplies,  270  City  Hall,  under  Bid 
No.  3428  for  furnishing  and  installing 
canvas -covered  canopy  at  the  San 
Francisco  Airport  20 


25— MACHINERY  AND 

EQUIPMENT 

January  18,  1946 
BIDS   WANTED 

PHOENIX,  Ariz. —  Until  February 
5,  10  A.  M.,  bids  will  be  received  by 
Roy  J.  Heyne,  city  manager,  city  of 
Phoenix,  Ariz.,  for  furnishing  one 
motor  propelled,  triple  combination 
pumping  engine,  water  tank  and  hose 
car  All  bids  must  be  accompanied 
by  a  certified  check  or  bid  bond  in 
the  amount  of  5%  of  proposal.  Speci- 
fications available  at  above  office.  26 


RAILROADS 


January  18,  1946 
AWARD   RECOMMENDED 

INYOKERN,  Kern  Co.,  Calif.— H.  B. 
Nicholson,  1151  S.  Broadway,  Los  An- 
geles, Roo^  572,  at  $213,658,  recom- 
mended for  award  o^  contract  by 
the  officer  in  charge  of  construction, 
Naval  Ordnance  Test  Station,  Inyo- 
kem.  December  29,  for  the  construc- 
tion of  spur  trackage,  China  Lake  to 
K-2  Plate  Range  at  the  Naval  Ord- 
nance Test  Station,  Inyokem,  Calif.; 
Specifications  No.  17372,  NOy  1320S. 
The  project  involves  the  construction 
of  an  extension  to  existing  railroad. 
Including  approximately  40,680  lin.  ft 
of  trackage,  switches,  turnouts  and 
appurtenant  facilities.  26 

2&-.    STREETS  AND 
HIGHWAYS 


Jantiary  18,  1946 
CONTRACT   AWARDED 

SAN  FRANCISCO.— Chas.  Harney, 
625  Market  St.,  at  $781780,  awarded 
contract  by  the  Department  of  Pub- 
lic Works.  Room  282  City  Hall,  for 
improvement  of  Rivera  St.,  between 
42nd  and  43rd  Aves.,  including  cross- 
irfg  of  Rivera  St  and  42nd  Ave.         29 


-L 


30— RESERVOIRS  &  DAMS 


January  18,  1946 
PLANNED 

OROVILLE.  Butte  Co.,  Calif —The 
Bldwell  Bar  dam,  reservoir  and  power 
plant,  a  multiple-purpose  project  to 
be  constructed  on  the  middle  fork  of 
the  Feather  River,  eight  miles  east  of 
Oroville.  Butte  County,  are  recom- 
mended for  immediate  construction 
as  part  of  a  15-year  building  program 
by  the  United  States  Bureau  of  Rec- 
lamation in  Its  Central  Valley  Basin 
report  recently  completed  and  sent 
to  Washington  for  official  approval 
by  the  Secretary  of  the  Interior  and 
the  Commissioner  of  Reclamation. 
Prior  to  submission  of  this  report  to 
Congress,  it  has  been  sent  to  Gov- 
ernor Warren  and  the  Secretary  of 
War  for  comment. 

Bidwill  Bar  dam  would  be  one  of 
the  highest  dams  In  the  Reclamation 
Bureau  system.  The  maximum  height 
of  the  dam  would  be  879  feet  above 
the  streambed.  It  would  have  a  l«igth 
of  2100  feet,  providing  capacity  in 
the  reservoir  for  1,200,000  acre-feet 
of  water,  covering  an  area  of  5800 
acres,  The  lake  would  back  up  the 
middle  fork  of  the  Feather  River 
about  11  miles  and  the  south  fork 
about  eight  miles.  The  estimated  cost 
of  the  Bidwell  Bar  dam  reservoir  and 
two  power  plants  would  be  about 
$70,000,000.  30 
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Machinery  &  Material 


LOS  ANGELES 


WEST  LOS  ANGELES,  Calif.— 
Until  Januar>-  28,  1 :30  P.  M.,  bids  will 
be  received  by  the  Veterans'  Admin- 
istration. V.  A  Center,  Loe  Angeles 
25.  for  furnishing  (1>  6500  lin.  ft, 
round  deformed  reinforcing  bars,  %- 
inch  diameter,  in  approximately  20- 
ft.  lengths;  (2)  80  cu.  yds.  ready- 
mixed  concrete  delivered  to  Soldiers* 
Home,  West  Los  Angeles ;  Inv.  46-445. 


WEST  LOS  ANGELES,  Calif.— 
Until  January  30,  1 :30  P.  M.,  bids  will 
be  received  by  the  Veterans'  Admin- 
istration, V.  A.  Center.  Los  Angeles 
25,  for  furnishing  (1)  6300  lin.  ft 
round  deformed  reinforcing  bars,  %- 
inch  diameter,  in  approximately  20- 
ft  lengths;  (2)  80  cu.  yds.  ready- 
mixed  concrete,  delivered  to  Soldiers' 
Home.  West  Los  Angeles ;  Inv.  46-447. 


Official  Proposal 


Ertetien   *f  Ward   BuiWInflt  f©r    ln< 

firm    art«J    Disturbed    F»mai««, 

Steekten  Stats  Hospital, 

SteokUn,  Calif. 


STATE  OF  CALIFORNIA 

DEPARTMENT  ef  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  ._ 
celved  at  the  office  of  the  DivtsloB 
of  Architecture,  Public  Works  Build- 
lag,  12th  and  "N"  Street  Sacramento, 
California,  up  to  2  K»  P.  M..  Tuesday, 
January  21,  1t4<^  b$M  bids  thereafter 
on  said  day  to  be  publicly  opened 
and  read  for  the  erection  and  comple- 
Uon  of  the  Ward  Buildings  for  In- 
firm Females  and  for  Disturbed  Fe- 
males, Stockton  State  Hospital.  8to<dt- 
ton.  California,  in  accordance  with 
plans  and  specifications  therefor. 

The  Ward  BuHdlnfls  for  Infirm 
Females  mnd  Oi«turb«d  Females  oen- 
sist  ef  a  one-story  sr»d  tw»-stery 
relnferosd  eenorete  buHdlnfls  havtn« 
s  combined  floo*"  sros  of  apprsxi- 
mately  160.000  square  foet  with  hellew 
tile  partition*,  drteol  sash,  and  olay 
shingle  tile  roof  oovoHnf. 

Separate  bids  only  will  be  enter- 
tained for  the  feUowlng  segregated 
parts  of  the  work. 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 
S     Phimblnf  Work. 

4.    mectrica]  Work. 

Alternate  bids  will  be  required  for 
the  omission  of  certain  work. 

Prevailing  Wafle  Scale:  In  accord- 
ance with  the  provisions  of  Sectioa 
ITTO  o*  the  Labor  Code,  the  Depart- 
ment of  Public  Worka  has  ascer- 
tained the  general  prevailing  raU  of 
wageu  applicable  to  the  work  to  be 
done  to  be  as  follows: 

Hoiirty  Raio 

Asbestos  Workers  — $IM 

Brickla7«n  — " ^™ 

Oarpentsrs  ■ 


Cement  Finishers 
Electric  Workers 
Glass  Workers 


1.60 
L70 
US 


Iron  Workers,  Architectural  ._  LOO 
Iron  Workers,  Reinforcing  Steel  USD 

Laborers,  Building L06¥, 

Lathers 1.76* 

Masons'  T«iders i,4i 

Painters  (brush)  1;S7^6 

Plasterers  . .    ,,, . L75 

Plasterers'  Tenders UO 

Plumbers ujo 

Roofers 1.87% 

Sheet  Metal  Workers  JL lifiO 

Steam  Fitters L80 

Tile  Setter  ljn% 

Operator  of   Power  Shovel   or 

other  excavating  equipment, 

shovel    type   controls    (up  to 

and  Including  one  cubic  yard)  US 
Operator   of   Power  Shovel  or 

other  excavating  eqtilpment, 

shovel    type    controls    (over 

one  cubic  yard) 2,00 

Tractor  Driver 1.T0 

Truck  Driver  (8  cu.  yds.  water 

level  capacity  and   less  than 

14  cubic  yards) L36 

Truck  Driver   (4  cu.  yds.   and 

less   than    8   cu.    yds.    water 

level  capacity)  lOO^li 

Truck  Driver   (leas  than  4  cu. 

yds.  water  level  capacity)  00 

Any  classification  omitted 

herein  not  less  than 106% 

Overtime—One    and    one-half    times 

the  above  rates. 

The  rates  of  wages,  including  over* 
time,  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  Officer  or  agency,  in  so  far 
as  the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
enoy,  the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
higher  or  lower,  shall  control. 

Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
to  the  Contractor  In  full  compliance 
with  the  provisions  of  Sectkm  1777 1 
of  the  Labor  Code. 

Plans  and  specifications  for  ex- 
amination are  on  file  in  the  Office 
of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
Angeles,  and  at  the  principal  Cali- 
fornia Cities  Builders'  Exchange 
Offices. 

Contractors  who  are  desirous  of 
securing  plans,  specifications  and 
proposal  forms  for  the  purposes  of 
preparing  and  submitting  a  proposal 
for  this  work  may  do  bo  subject  to 
certain  conditions  as  hereinafter 
stated  by  requesting  same  in  writing 
from  the  Division  of  Architecture, 
Public  Works  Building,  Sacramento. 
Such  request  shall  be  accompanied 
by  a  deposit  of  Twenty  Five  (|26.00) 
dollars.  CTheck  shall  be  made  payable 
to  the  Division  of  Architecture.  Such 
deposit  is  required  to  guarantee  the 
safe  return  in  good  condition  of  the 
plans  and  specifications  to  the  Divi- 
sion of  Architecture  within  30  days 
after  the  date  set  for  opening  bids. 
Failure  to  so  return  the  plans  will 
cause  forfeiture  of  the  Deposit  to 
the  State 

Pretiualification:  Plans,  specifica- 
tions and  proposal  forms  will  only  be 
issued  to  those  contractors  whe  are 
prequalifled  with  the  Department  of 
Public  Works  by  having  filed  a  state- 
ment of  experience  and  financial  con- 
dition on  a  standard  questionnaire 
form  in  accordance  with  the  pro- 
visions of  the  State  Contract  Act. 
Such  statement  must  have  been  filed 
and  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (6)  days 
previous  to  the  date  set  for  receiving 
and  opening  bids.  Contractors  may 
obtain  standard  questionnaire  forms 
from  the  Division  of  Architecture. 

No  bid  ^-ill  be  accepted  from  a  con- 
tractor who  has  not  been  licensed  In 
accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  proposal  has  not  been  issued 
by  the  Department  of  Public  Works. 

No  bid  will  be  considered  unless 
It  is  presented  on  a  propoeal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond.  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  Public  Works  In  the  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids  and  to  waive  any  informality 
in  any  bid  received. 

No    bidder  may  withdraw    his   bid 
for  a  period  of  thirty  (30)  days  after 
the  time  set  for  op>enlng  thereof, 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECT  URB 
ANSON  BOYD, 

State  Architect 
(DaUy  Pacific  Builder) 
rjan.  4-11-18-86,  1»4«) 


the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  ac .  such 
applicable  Federal  order,  whethwr 
higher  or  lower,  shall  coritrol. 

In  accordance  with  the  previsions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  fa,a« 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Clatslfieation  Rate  pvr  hour 

Laborer , 11.0625 

Well  driller L70 

Any  classification  omitted 

herein  not  less  than ..  1.0625 

Overtime  —  one    and    one-ball    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watcb- 
men,  guards  and  flagmen)— one  and 
one-half     (1^)     times    the    above 
rates. 

STATE  HIGHWAY  ENOINSBR'S 
BSTIMATS 
Item  L    200  lineal  feet  drllUaf  and 
casing  well. 

Item  2.    30  hours  pumping  well. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  Mc(X>Y, 
State  Higfavay  KHgineer. 
By  C.  H.  WHITlllORS:, 
District  Engineer,  IMst  HL 
Dated  January  18,  1046! 

(Dally  Pacific  BuUder) 
(Jan.  18-a|6.  1046) 

Pro.   No.  1701--Ford  or  Chel/rolet 
Sedans 


,  mav  be  obtained  upon  application  at 
'Room    812.    Purcbaatag    Department, 
of  the  office  of  the  District. 

DANIEL  READ, 

Secretary. 
OaJcland,  Cahfomi.&. 
January  11.  1946 

(Daily  Pacific  Builder) 
(January  14,  1»46) 


EMPLOYMENT  SERVICE 


FIRST  PUBLISHED  TODAY 


Highway  Improvements,  Yolo  County 
at  the  State  HIghwsy  Nursery, 
About  Three  Miles  East  of  Davis 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Hlgbwavs,  at  the 
office  of  the  District  Engineer.  703 
B  Street.  Marysvllle,  California.  unUl 
2  o'clock  P.  M.  on  January  31,  1946,  at 
which  time  and  place  they  will  be 
publicly  opened  and  read,  for  per- 
forming work  as  follows: 

Yolo  County,  at  the  State  Highway 
Nursery,  about  three  mile*  east  ef 
Davis  (lll-Yot  6-A)  water  welt  te 
be  dHlled  snd  cased. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address 

No  bid  will  be  considered  unless 
it  Is  made  on  a  propoeal  form  fur- 
nished by  the  District  Engineer,  and 
Is  made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Propoeal  Requirements  and  Condi- 
tions" of  the  Standard  SpeclficaUons, 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  PubUc  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison ol  bids  ajDd  the  Department 
of  Public  Works  does  not,  expreesly 
or  by  Implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reBtrvem  the 
right  to  Increase  or  decrease  the 
anaouat  of  any  class  or  portion  of 
the  woric,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  ratfis  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  herein 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  tie  Pr<«ldent  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
Preeldent  or  any  other  autluMrlsed 
Pedera!  afflcer  or  agency,  Insofar  as 


For  further  information  reflarding 
posttlsns  llstsrf  under  this  classiflca- 
Uon  addrees  Newton  O.  Cook,  Man- 
ager. Engineering  Sooiettev'  Person- 
nel Service,  57  Post  St.,  »ar  Fran- 
elsoo. 

—  '  "  « —    ' 

DRAFTSMAN,  exper.  det&ller  oa 
structl.  steel  and  plate  work,  ma- 
chinery. Salary  1350  mo.,  4«-hour 
week.  San  Prandsoa  8-496  Newton 
D.   Cook,  57  Poet  St,  San  Francisca 


SALES  ENOZNEEDR,  exper.  In  foo4 
and  beverage  processing  and  packag- 
ing, for  established  agency.  Salary 
open.  San  Franelsoa  8-4M.  Newton 
JX  Cook,  57  Poet  St^  San  rranclsco. 


MDCHL  DRAFTSMAN,  exper.  oa 
convevor  layout  and  details.  Siftary 
(300-^50  mo.  San  Fra&dsco.  S-487. 
Newten  D.  Cook.  67  Post  St^ 
Pnan  Cisco. 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  deceived 
In  Room  206  of  the  office  of  the 
East  Bay  Municipal  Utility  District, 
512— 16th  Street,  Oakland,  California, 
until  5:30  P.  M.,  Wednesday,  Jan-.  23, 
1946,  and  will  at  that  hour  be  opened 
for  furnishing  SIX  (6)  NEW  LAT- 
EST MODEL  8  -  CYLINDER  FORD 
or  6-CyLINDER  CHi:-VROLET  SE- 
DANS, as  per  specifications. 

Proposal    No.    1701    covering    same 


MECHL.  ENGINEER,  with  good 
power  plant  exper.  for  estimating, 
laying  out  and  supervising  Installa- 
tions. Perm.  Salary  |S50  mo.  plus 
bonus.  San  Francisco.  S-4S8.  Newton 
D.  Cook,  57  Post  St,  San  Francisco. 


CHALMER  MUNDAT 

Bankruptcy.  Mechanics'  Lienr. 

Builders'  Clontracts 

Attom«y-at-L«w   -  Notary    Public 

Financial  Center  Bldg.  —  DO  4070 


DECEMBER  BUILDING  TOTALS 


CAUFORNU     ^ 

CITY  ^-^' 


ALAMEDA 

ALBANY 

ALHAMBRA.. 


ANAHEIM. 

ATHKRTON 


B  A  KERSFIELD 

BERKELEY 

BEVERLY  HILLS- 
BURBA  NK. 

BURLINGAME 


CHICO 

COLTON 

COMPTQW 

CORONADO 

CULVER  CITT- 


OEC,  1M4 
No.         Est.  Cost 


82      I 

8 
87 
25 


31,817 
10,152 
36,688 
16,213 


92 

87 

143 
11 


114,426 
27,155 

297.038 
15.386 


EMERYVILLB™ 

EUREKA-._ _. 

FRESNO 


FULLERTON... 
GLBNDALX 


HAYWARD 

HUNTINGTON   PARK.. 

INGLEWOOD... 

LODI 


LONG   BKACH._.- 


LOS  ANGELES   (City) 

LOS  ANGELES   (County). 

LOS    GATOS 

MARTINEZ. 

MODESTO 


MONROVIA 

MONTEBBLLO. 

MONTEREY 

NAPA 

OAKLAND 


28 

30 
52 
33 
29 


6,675 

6,810 

102.717 

15.647 

70,072 


DEC^    1945 


No. 


Est  Cost 


53 

29 

118 

45 


70,981 
106.033 
998,678 

336J16 
237,960 


66 

119 
83 

192 
SO 


423,709 
358,713 
1,108,240 
648.828 
483,160 


41 
35 

117 
18* 


3,455 

66.635 
477,465 

24,665 
495,341 


7 

17J00 

11 

154,400 

18 

14425 

31 

68.240 

111 

47.278 

130 

356.111 

23 

20.246 

38 

180,042 

80 

72,117 

141 

518,296 

22 

13.580 

15 

54,008 

31 

52.285 

47 

?19.b-.3 

58 

39,477 

132 

9»8S,bA0 

15 

33.560 

42 

115, IbO 

1294 

484,815 

1293 

1,844,635 

1723 

1,952,352 

3564 

13.790,3OT 

1206 

1.271,750 

2402 

7,357,477 

9 

2.600 

13 

77.45C 

IS 

3,155 

4 

11.600 

27 

16.008 

50 

166.570 

88 

433S9 

9S 

237,960 

OCEANSIDE. 

ONTARIO 

ORANGE 

OROVILLE 

PALO  ALTO 


PA  S ADEN A 

PIEDMONT 

PITTSBURG 

POMONA 

REDDING 


18 

9.185 

15 

18.800 

9 

9375 

200 

268,461 

19 
72 
IB 

a 


20.595 

33.7M 

6,848 

2,102 
24,075 


47 

15 

22 

420 


1  84.43i 

34,370 

20J&25 

2.031  ,&» 


REDLA  ND8 

REDWOOD  CITT- 

RICHMOND 

RIVERSIDE 

SACRA  MFNTO 


SALINAS 

SAN    BERNARDINO.. 

SAN  CARLOS 

BAN   DIEGO 

SAN  FRANCISCO 


SAN  GABRIEL. 

SAN  JOSE. 

SAN    LEANDRO_- 

SAN  MARINO 

SAN  MATBO 


SAN   MATEO    (County). 

SAN    RAFAKL. 

SAWTA  ANA 


SANTA    BARBARA. 
SANTA    CRUZ. 


SANTA    MONICA. 
SANTA    R#BA_ 


SOUTH  GATE. 

SO.    PASADENA. 
STOCKTON 


TORRANCE- 
VENTURA 

TALIJBJO 

VERNON 


WATSONVILLE. 


TOTAT, 

PHOENIX 

ARIZONA 

Tiir^anv                                   | 

TOTAI^                                              i 

IDAHO 


BOISE 

LBWaSTON. 
NAMPA 


TOTAL^ 


8 
4 

81 


4,835 


80>4S0 


36 

11 
45 

102 
138 


11.407 
15.708 
66,100 
36.741 
70318 


14 

188 

8 

438 

819 


6353 
72J73 


243316 

532367 


21 
50 

10 

13 

28 


133360 
7340 


14337 


87 
11 
98 
54 
53 


75.700 


119308 

31.543 

33,nK' 


37 
•4 
58 

IS 


93300 

233.803 

180.&.32 

75,830 

61 1375 


291 
8 
9 

188 
91 


878354 
28,714 

88,700 

708.123 


T1 

154 
200 


181,290 
1,37!>./00 

27&.250 
385.6711 
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FRIDAY  JANUARY  18,  1946 


OiiiMmff  P^rmitSy  Contraciti} Reccwrtlefl  rHofices? 


BUILDING  PERMITS 


BuUdins:  Permits,  $1,000  and 
Over,  Api^ed  For 

SAN  FRANCISCO  COUNTY 


DWEU^INGS,   five   l-»tory  frarn* 
W  ALEMANY   160,    186.  210.  235,  200 

N  Onoidago   Street 
Owner  •  A  Builder— A   H  Elklngton, 

'55o  Mlflsion   Street. 
Architect— Not  Given.         J6,800  each 
(App   Nos   85371-75). 


DWELLJNGS,    four    l-story   frame 

N  TIOGA  249.  274,  299.  824  K  Rut- 
land. 

Owner — The  Wilder  Co,  Inc.  2156  San 
Bruno  Avenue. 

Contractor— C  A  WUder  ft  Son.  21M 
San   Bruno  Avenue. 

Architect— Not  Olveo.         |6,000 

(App  Nos  85366-68). 


ALTERATIONS 
136  14TII  ST.,  OAKLAND. 
Owner— Leon  &  Eddie,  premlaea. 
Builder— United    Studios,    4139    Mac- 
Arthur  Blvd. 
Architect— Not  Given.  f4.000 

ALTERATIONS 

1742  IITH  AVE.,  OAiCLAND. 

Owner  and  Builder— Arne  P.  DeMont. 

10609  Graf  flan  St 
Architect— Not  Given.  12,000 

REPAIRS   AND  ALTERATIONS 
517  8TH  ST..  OAKLAND. 
Owner— A  Tamafata.  886  4th  Ave 
Builder  —  Mastereraft    CO.,    842    4th 

Ave. 
Architect— Not  Ohren.  13,000 

ADDITION 

4056  KUHNLE  AVE..  OAKLAND. 

Owner  and  BuUdw^-B.  Muiray,  40M 

Kuhnle  Ave. 
Architect— Not  OivMt  |l,a00 


ALTER  WELDING    SHOP 
1611   PINE   STREET. 
Owner   and    Contractor — Wm. 

man,  1611  Pine  Street 
Architect — Not  Given. 
(App  No  85359). 


Bach- 


$4,000 


1- STORY  CONCRETE  OFFICE 

BUILDING 
0e20  SAN  LEANDRO  ST.,  OAKLAND 
Owner — ^Mr,  Hutchinson. 
Builder — Allan  Fuller,  208  laleton  Ave. 
Architect— Not  Given.  |1,120 


story  frame  buildings  (2).  Cost,  |6000 
each.  Owner,  California  Constniction. 

NE  comer  24th  Ave  and  Pacheoo. 
l-story  frame  building.  Cost  111,000. 
Owners,  Mr  and  Mrs  Thor  Erickaon. 

E  side  of  34th  179  N  of  TanavaL 
1 -story  frame  building.  Cost  86000. 
Owner,  Walter  J  Larson. 

N  Sargent  75,  100  W  Ralatrom.  1- 
story  frame  buildings  (2).  Cost  IS250 
each.  Owner,  California  Construction. 

Stanyan  St  828  8  RlvolL  2-story 
frame  building.  Cost  $7400.  Owner, 
John  Bertelsen. 

SE  PrentlM  225  S  of  Parboe.  1- 
story  frame  building.  Cost  9420a 
Owner,  J  A  Johanscn. 

N  side  France  Ave  25  W  Moaoow 
St  l-story  frame  building.  Cost  lOOOa 
Owner,  David  A  Burton. 


Qectrical  Permits 


SAN  FRANCISCO  COUNTY 


OFFICE,   1 -STORY   FRAME 

NW  OAKDALE   AVE   and   Rankin. 

Owner— W    B    Jefferson,    400    Ca»- 

tenada  Avenue. 
Contractor— Wellnitz  &  De  Narde,  316 

Sixth   Street 
Architect— Not  Given.  $4,000 

(App  No  85377). 


ALTERATIONS 

3244  FOOTHILL  BLVD.,  OAKLAND. 

Owner  and  Builder — Chas.   P.   Egan, 

2720  Humboldt  Ave. 
Architect— Not  Given.  H.OOO 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 


FACTORY    BLDG,    1 -STORY 

4701  SAN  LEANDRO  ST.   Oakland. 

Owner — National   Lead  Company. 

Architect — Not  Given. 

Contractor— Barrett  *  Hilp,  918  Har- 
rison St  San  Francisco. 

Recorded.  Jan.  14,  1946.    Dated,  

Upon   completion    „.|2,750 

Usual   35   days    after 2,750 

TOTAL  COST.  $5,500 

Plans  and  specifications  filed. 


ALAMEDA  COUNTY 


ALTER  STORE 
2235-7    CHESTNUT    STREET. 
Owner— A  Rosettl,  2285  Chestnut   St 
Contractor— De    Luca     A     S^on.     1754 

Filbert    St 
Architect— Not  Given.  12,680 

(App  No  8S857). 

I        I   urn 

ALTER   STORES   AND  HOTEL 
280    GOLDEN    GATE    AVENUE. 
Owner— Mr   Home.    1734    Broderick. 
Contractor— Leonard     Salomon,     1734 

Broderick  St. 
Architect— Not  Given.  $1,650 

(App  No  86369/ 


BUILDING.   1-STORY  CLASS  C 
N    BALBOA    63    E    28th    Ave. 
Owner  and  Builder— W  Kahr  and  C 

Slmonian.   2650   Balboa    St 
Architect- Not  Given.  $1,200 

(App  No  85376). 

ALTER    STORES 

2535   OCEAN    AVENUE. 

Owner- D  Shaw.  212  Clara   Street. 

Contractor— A     F    Mattoch     Co,     212 

Clara  Street. 
Architect— Not  Given.  $1,000 

(App  No  86361). 


Building   PermiU,  $1,800  and 
Under,  Applied  F«r 

SAN  FRANOSCO  COUNTY 


{REPAIRS   TO    steel    sash    and    con- 
I         Crete  walls. 

Owner— Southem   Pacific  Company, 
i  Architect— Not  Given. 
I  Contractor — Central    California    Con- 
j     stmctlon    Co,   San    Francisco. 

Recorded,  Jan.  14,  1946.    Dated,  

Month  work  completed 75% 

Usual  35  days  after 25% 

TOTAL  COST,  $3,625 
Bond,  $3625.  SureUes,  U.  S.  Guar- 
antee Co.  Limit,  120  calendar  days. 
Plans  and  specifications  filed. 


Furnace  Permits 


OAKLAND 


OAKLAND 
ADDITION.    $950:    5415    B    14th    St; 

owner,    Acme    Electric    Co.    prem  ; 

contractor,  California  Builders,  Inc 

350  Hobart  St. 
ALTER,  $800;  361  Jayne  St;   owner, 

G   W   Hughes,    premises ;   contrac- 
tor.  Peerless   Built-in    Fixture   Co. 

2608  San  Pablo  Ave,  Berkeley. 
ALTER    and    Addn,    $500;    3408   San 

Pablo  Ave;  owner,  McCallum  Mtge 

1444   Franklin    St;    contractor.   Jos 

T  Conow.   1444  Webster  St.                | 
ALTER  to  dwelling,  $450;  276-8  San-    

ta  Clara  Ave;  owner  and  contrac-       81  Marlow  Dr;   owner.  Bevelaqua; 

tor,    Leta    M    Lincoln,    276    Santa  |  dealer.  L  F  Wltharm ;  floor  furnace. 

Clara  Avenue.  i     87  Marlow  Dr;  owner,  Bevelaqua; 

ALTER   and    Addn,    $350;    5212    San   dealer,  L  F  Wltharm;  floor  furnace. 

Pablo    Ave;    owner,    Ralph    Eltse,  i     101  Marlow  Dr;  owher,  Bevelaqua; 

premises ;     contractor,    Dillon    Rf g  '  dealer,  L  F  Wltharm  ;  floor  furnace. 

Co.  5212  San  Pablo  Ave.  '     '       '  '^  ~ 

ADDITION,   $350;   3332  Loma  Vista; 

owner    and    builder.    H    B    Brown, 

premises. 
ALTER.  $335:  54  7th  St;  owner  and 

contractor,  S  H  Artlngan,  701  Fal- 
lon  Street. 


7635  76  West  Portal;  owner.  M  R 
Crane;  contractor.  Industrial  Marine 
Electric ;  4  outlets ;  ^awltches ;  altar- 
atlons.  # 

7636  1175  Market  St;  owner,  J  M 
Long  ft  Co;  contractor.  Industrial 
Marine  Electric;  1  plug. 

7637  32  Clay  St;  owner,  Harbor 
Club;  contractor.  Independent  Eleva- 
tor Co;  alterations. 

7638  172  6th  St;  owner.  Dudley 
Apts ;  contractor.  Independent  Eleva- 
tor Co;  service. 

76M  N  Grandview  Ave  600  B  <tf 
Market  St;  owner.  Little;  contractor, 
B  J  Doherty;  service. 

7640  1428  Hjrde  St;  owner,  Tun- 
qulst;  contractor.  O  H  ArmatroBff 
Electric;  alteratlona 

7641  154  Sutter  St;  owner.  M  Sea- 
man; contractor.  Ace  Blaetrle;  10 
outlets. 

7642  Civic  Auditorium ;  owner,  City 
and  County  of  San  Francisco;  con- 
tractor. C  J  Holzmueller;  service. 

7643  2200  Great  Highway;  owner. 
M  Roberts;  contractor,  Brumfield 
Electric  Sign  Co;  2  signs;  8  trans- 
formers. 

7644  30  Mason  St ;  owner.  M  Wood- 
ward;   contractor.  ;    sign;    6 

transformers. 

7645  2212  Mission  St;  owner,  M 
Knolls;  contractor,  Brumfield  Elec- 
tric Sign  Co;  sign;  transformer. 

7646  2583  Mission  St;  owner.  Dick 
Stathf  orl's ;  contractor.  Brumfield 
Electric  Sign  Co;  sign;  2  transform- 
ers. 

7647  N  WCor  Arch  and  Garfield; 
owner,    Dahlslrom; 
Elec  Co;  service, 


tractor.  Associated  Electrical  A  Mech 
Co;  sign- 

34836  5130  E  14th  St;  owner,  (Gen- 
eral Petroleum  Corp;  contractor.  As- 
sociated Electrical  ft  Mech;  sign. 

34837  8400  E  14th  St;  owner.  Gen- 
eral Petroleum  Corp;  contractor.  As- 
sociated Electrical  &  Mech;  sign. 

34838  1044  23rd  Ave;  owner.  Dreis- 
back  Lumber  Co ;  contractor,  Vinoaat 
Electric  Motor ;  20  outlets ;  6  switches ; 
6  plugs. 


Eiigiiieering  SedioD 


STREETS  AND 
HIGHWAYS 


January  18,  1946 
CONTRACT  AWARDED 

NEW  MEXICO  STATE— Frank  M. 
Kenney,  1635  Clay  St,  Denver,  at 
$180,619  awarded  contract  by  F.  G. 
Healy,  State  Highway  Engineer, 
Capitol  Bldg.,  Santa  Fe,  N.  M,  for 
construction  of  Federal  Aid  Project 
No.  FAGM  208- D  (1)  (off),  located 
in  Colfax  County  on  N.  M.  Highway 
Route  72  at  Raton,  approx.  0.185  mile 
In  length.  The  work  consists  of  con- 
struction of  railroad  and  highway 
underpasses,  concrete  pavement  and 
sidewalks  and  misc.  construction. 
The  bids  were  received  Nov.  27.        29 


January  18,  1946 
CONTRACT   AWARDED 

MONTEREY  COUNTY,  Calif.  —  A. 
Telchert  ft  Son,  Inc.,  Box  1113.  Sac- 
ramento, at  $795,692  awarded  con- 
tract by  the  State  Division  of  High- 
ways, G.  T.  McCoy,  SUte  Highway 
contractor.  Arc  !  Engineer.  Public  Works  Bldg.  Sac- 
ramento, for  about  8.4  miles  m  length 
Tiua  in.  nantnn  St-  owner  H  H^°  ^^  graded,  crusher  run  base  and 
^?,f^i*  ♦.l.fS.  2^^wtrir  plant  mix  surfacing  to  be  placed 
?""i?nnL?;  l?s^tchtl  8  pl^e?  *»<*  ««»»  <=oa^  *«  be  applied,  between 
7M9  ^1  Del!Jng  St^wne?  /  A  |Santa  Rita  and  .8  mile  north  of  Crazy 
Vi^lf.Ton^A^or^  Arc  S7ec  6o:  loj  Horse  Summit  in  Monterey  County^ 
outlets;  10  switches;  8  plugs. *• 

7650  1020  Bush  St;  owner,  Mills; 
contractor,  Malm  ft  Welter;  6  out- 
lets. 

7651  45   McLaren;    owner.   ; 

contractor.  Malm  &  Welter;  3  plugs. 


30— RESERVOIRS  &  DAMS 


January  18,  1946 

7652  821    Goettlngen     St;     owner,  j  81 DS  WANTED 
Carraro :    contractor.    A    J    Ferrera ;,     MISSOURI    BASIN    PROJECT, 
10   outlets;    8   switches;    10    plugs.        : Wyoming— Until   March  12,  2  P.  M., 

7653  827    Goettlngen    St ;    owner,  |  bids  will  be  received  by  the  Bureau 
109  Marlow  Dr;  owner,  Bevelaqua ;  1  Carraro ;    contractor,    A    J    Ferrera;,  of    Reclamation,    Casper,    Wyo..    for 

dealer,  L  F  Wltharm;  floor  f umace.  i  10  outlets:  8  switches;  10  plugs.  j  the  construction  of  Kortes  dam  and 
115  Marlow  Dr;  owner.  Bevelaqua;  I     7654     2209  Polk   St;   owner.  Gene's  j  power   plant    Kortes   Unit    Missouri 

dealer.  L  F  Wltharm;  floor  f umace.  1  Cafe ;  contractor,  Wonderlite  Neon  Basin  Project  Wyoming;  Specif ica- 
1520  18th  Ave ;  owner,  Martin ;  deal- !  Products   Co;    2    transformers.  tlon  No.   1151.   The   work   Is   situated 

er,  R  Skelton ;  floor  furnace.  !     7655     509    Sansome    Street ;    owner,  j  on  the  North  Platte  River,  about  62 

19  Marlow  Dr;  owner,  Bevelaqua ;{ French ;     contractor,     O'Keeffe.     The  ,  miles   by  road  southwest  of  Casper, 


ADDITION.    $250;    208    Isleton    Ave;  I  dealer.  L  F  Wltharm;  floor  furnace,  i  Fan  Man;  1  motor 


ALTER  DWELLING,  $900;  218  Bon- 
view  St ;  owner  Earl  Comfort,  prem ; 
builder,  Coast  Construction  Co,  2172 
Market  St.  _     _^,^ 

1-STORY  FRAME  GARAGE,  $750; 
46-50  Estrada  Court;  owner  and 
builders.  T  Humphrey  and  E  Lar- 
son, premises.  ■ 

ALTER  FLAT.  $760;  475-477  Broad- 
way ;  owner,  Peter  Scala,  1601  Lom- 
bard St:  day  work. 

ELECTRIC  SIGN,  $606;  425  Ellis  St; 
owner.  The  Prime  Rib.  425  Ellis; 
builder.  Wonderlite  Neon  Products 
Co.  1095  Folsom  St. 

ALTER  STORE.  $500;  2098  Market; 
owner,  J  H  Wiley,  prem;  builder, 
James  H  McFarland,  624  2nd  Ave. 

ELECTRIC  SIGN,  $485:  425  Ellis  St',' 
owner    The    Prime    Rib.    425   Ellis; 
builder.  Wonderlite  Neon  ProducU, 
1095  Folsom  St. 

ALTER  DWELLING,  $485;  354  11th 
Ave  owner,  I  M  Archer,  prem; 
builder,  Chester  M  Shumate.  678 
26th  Ave.  ^^^^    ^,. 

ELECTRIC  SIGN.  $450;  3396  Mis- 
sion St :  owner.  Stella's  Wear  Shop, 
prem:  builder.  Wonderlite  Neon 
Products.  1095  Folsom  St. 
ELECTRIC  SIGN.  $400;  51  Eddy  St; 
owner.  E  A  Danlelson.  prem:  build- 
er QRS  Neon  Co.  600  Potrero  Ave. 
ELECTRIC  SIGN.  $380;  570  Market 
St:     ovmer,     Mr     Newman,     prem  • 


owner    and    builder,    Allan    Fuller,  !     2901     Revere ;     owner,     Bevelaqua ; 

208  Isleton  Ave.  {dealer.  L  F  Witharm;  floor  furnace. 

SIGN,  electric,  $206 :  3104  School  St ;  1     2911     Revere ;     owner.     Bevelaqua ; 

owner,  Hewitt  Radio   Shop,   prem ;{ dealer,  L  F  Wltharm;  floor  furnace. 

contractor,   A   L  Getz.   2816  E  9th.  j     2925     Revere;     owner,     Bevelaqua; 
ALTER,    $143 ;    558    34th    St ;    owner  j  dealer,  L  F  Wltharm ;  floor  furnace. 

and   contractor.    Mrs    Jackson,    558       5840  Seminary  Ave;  owner.  Brock; 

34th   Street.  dealer,  W  E  Ruf;  floor  furnace.  

SIGN,  electric.  $125;  4366  Broadway;       6651  Brann ;  owner,  Joseph ;  dealer,  i  son     Bldg:     contractor.     State     Elec 

owner.  Chris'  Hot  Dogs,  premises ;  ,  E  J  Hoerst ;  floor  furnace.  I  Co :   4  molfcrs. 

contractor.   Albert  L  Getz,   2816   E)     926  Apgar-St:   owner,  B   L  Lolue;!      7659     2299    Mission    Street:    owner, 

9th  St.  j  dealer.  M  Santos;  floor  furnace. 

FIRE  ESCAPE.  $100;  2141  10th  Ave;  I     4047     Sequoyah;     owner.     Uncoln; 

owner  and  contractor,  M  Knupf er, .  dealer.   A   I   Industrial ;   central   fur- 

643   Poirer   St  'naca. 


7656  111  San  Felipe  Street ;  owner 
Keller:  contractor,  Edison  Electric 
Co:  6  outlets;  3  switches;  6  plugs. 

7657  730   Jackson    St;    owner,   Joe 
Shoong    School ;    contractor.    Penmar  i 
Elec  Co ;  38  outlets ;  21   switches ;   32  J 
plugs :    service.  ] 

973   Mkrket   St ;   owner.   Wil-  ' 


iWyo. 


7658 


BERKELEY 


REPAIRS,  $175 ;  1533  Woolsey ;  own-  : 
er  and  builder.  J  H  Johnson,  1633  1 
Woolsey.  ,^      I 

ALTERATIONS.  $160;  1036  Camella;  j 
owner  and  builder.  M  J  Gass,  1036 ,  * 
Camella.  i 

ROOF.   $150:    2218    Shattuck ;    owner 


Completioii  Notices 


SAN  FRANCISCO  COUNTY 


El 


7665 


Levi  Straus,  San  Francisco;  build-  I  Recorded 

er.  U  L  Saxby.  4538  Fleming  Ave.   Jan.    17.    1946— E    38th    ^.^   *^    «      ,,  J^'r,'*"  o^/    c7,ttor     street-     owner  ' 

Oakland  '     UUoa   S  25    x    E    120.    Hariow   S  7664      254     Sutter     street       owner.  ^ 

ALTERATIONS.  $125;  2733  Woolsey;!     Hanson  to  G  E  Carlson  Co Welngarten ;    contractor.    Pacific 

owneTciaremoit   Realty;   buUder.  •     Jan.   15,    1946  |&   Mech   Co_^;   2^o^tlets. 

Elmer  Abney,  2733  Woolsey. 

ALTERATIONS,     $100;     2821    Grant;' 
owner,  E  Evans.  2821  Grant ;  build- 
er. L  M  Evans.  2821  Grant  | 

ALTERATIONS.  $25;  2332  Sacramen- -— 

to :  owner  and  builder.  John  Rhodes,  ,  Recorded 
2332  Sacramento. 


ALAMEDA  COUNTY 


January  18.  1946     ,      ^_  , 

!  old ;  contractor,  Pacific  Elec  &  Mech 
I  Co;  alterations.  , 

j     7666     168    2nd    St;    owner,    Quaker; 

jCo:  contractor.   Pacific  Elec  &  Mecn  j 

Accepted    Co :   1   outlet.  | 

Jan   16,  1946—6934  SIMSON   Street  7667     145  Stillman  St ;  owner,  W  L  ■ 

I      Oakland.      Cosca     Bldrs,    Inc     to      iMackey:    contractor,    Bylngton    Elec 

—  !      whom  It  may  concern - Co;    service.  | 

i      „ January   9,   1946        7668    2710  Scott  St;  owner,  Finger-  i 

-Jan     16.     1946—14988-14982,     14976-2       »on ;    contractor.   Bylngton    Elec    Co;; 

T-i-wnrT  T  TNG   AND  GARAGE.   $7000 ;  I     LARK  ST.  San  Leandro.    Victory      j  6  outlets :  2  switches ;  8  plugs 
5037  BMllmore:  o^^^     L  W  Golden,  j     Bldg  Co  to  M  Jordan   ft  Son  i     7669     125  12th  St 


The  principal  items  of  work  and 
the  estimated  quantities  Involved  are 
as  follows : 

(1)  diversion  and  care  of  river  dur- 
ing constniction  and  unwater- 
ing  foundation ; 

(2)  3000  cu.  yds.  excavation,  all 
classes,  stripping  canyon  walls 
of  loose  rock; 

(3)  65,000  cu.  yds.  excavation,  strip- 
ping and  coarse  agg^gate  de- 
posits ; 

(4)  22.(X)0  cu.  yds.  excavation,  com- 
mon, for  dam,  power  plant  and 
spillway  crest  and  Inlet; 

(5)  104,0(X)  cu.  yds.  excavation,  rock. 
for  dam,  power  plant  and  spill- 
way crest  and  Inlet; 

(6)  19.000  cu.  yds.  excavation,  all 
classes.  In  spillway  tunnel; 

(7)  3500  cu.  yds.  excavation,  all 
classes,  for  cut  and  cover  eec- 
tlon  of  outlet  portal  structure; 

(8)  600  cu.  yds.  excavation,  all 
classes.  In  foundation   tunnels; 

(9)  9(K)0  cu.  yds.  excavation,  com- 
mon, for  tailrace; 

(10)  21,000  cu.  yds.  excavation,  rock, 
_^  for  tailrace; 

1015   Shotwell:    owner,    Am- j    (11)76.000  cu   yds.   excavation,   com- 


Machinery  &  Material 


SAN   FRANCISCO   CITY 


(52)  250  cu.  yds.  concrete  in  side- 
walks, curbs  and  parapets; 

(63)  590  cu.  yds.  concrete  In  trash - 
rack  structures ; 

(54)  4200  cu.  yds.  concrete  in  power 
plant  substructure; 

(55)  8000  tu.  yds,  concrete  in  power  

/«.  ?S*  Buperstnicture;  1     g^^  FRANCISCO.-UntU  January 

(56)  2200  cu.  yds.  second  stafe  oon-  '  28   it  p   i«    km.  «.iii  k^  -T  •',*"V*f 
Crete  in  nower  nlant-  ^'  ^^'  f* '  °**"  *'"  ^*  received  by 

tiui\  imm'^.  vh.  «»»,<._*•  i«  ♦.n  i«'^^K  20  sets  of  armature  colls  for 
'"'  2S  ^taSl^g^^uT;"  *"  **"•  iSSSlar  "°'""  '"  ^*  ^""*^*^ 
^"^  wiJ  tl/ef  iin'lSr''  ^  •^"  i     Specifications  and  propo«d  blank. 

(60)  SS  r  °;Lr^crete   in   inlet    -^^^^'^  '~-  ^'  ^^^^  <>'"-  ' 
portal  structure  and  opan  tran-  I     gxN  FRANCISCO— Until  January 

/«.  fiiir  *"  •PJW'^y:      ^      ,  •  18.  3  P.  M..  bids  will  be  r^celveTbJ 

(61)  1100    cu.    yda   concrete    in    cut  ;  the  PurtAaser  of  Supplies  of  the  City 
andooversecUon  of  ouUet  por-!^d    county    of    San    Francisco.    2tJ 

.^.  tiUl  •tructure;  .^ity  Hall,  for  furnishing  and  deltv- 

(62)  250  cu  yds.  concrete  in  fouada-  Lrtng  100  rolls  Mastlpave  floor  paper 
,*.^  ^°  *'**^*'  ""*■'•        ^  !'or  the  Municipal  Railway. 

(63)  90   c\i.    yda   concrete  in   water,     specifications  and  proposal  blanks 
supply  tank ;  .   .,    .    I  available  from  the  above  office. 

(64)  80  cu   yds.  concrete  backfill  In  

water  supply  line  trench; 

(65)  82,000  cu.  ydia.  cooling  concrete; 

(66)  900  sq.  yda.  apacial  finishing  of 
concrete  Uak^  of  spillway  tun- 
nel; 

(67)  8300  sq.  ft  spMlal  finishing  of 
concrete  surfaces,  except  tun- 
nel lining; 

(68)  70  finishing  U^ting 


U.  S.  FOREST  SERVICK 


SAN  FRANCISCX)— Until  January 
25.  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Department  of  Agriculture, 
Forest  Service,  447  Sansome  St.  San 
Francisco,  under  Bid  No.  347  for  708 
,™,   .- „  -.„ „  — >__^ — ,      igteel    fence    posts    and    gates,    f.o.b. 

(69)  160  8<i,   yda  shipping  and  rough-  Jcornlng    Calif. 

enlng  concrete  surfaces;  ;     specifications  obtainable  from  the 

(70)  3,000.<|00  lbs.  placing  reinforcing   above  office.  • 
bars  and  fabric;                              j                             

(71)  1600   InsulaUng  intersection    of  j     g^j^  FRANCISCO.— UntU  January 
^reinforcing    bars    and    electrto ,  29,  2  P.  M..  bids  wUI  be  reosivad  by 

conduit;  |  ^^^  u.  S.  Department  of  Agriculture, 

(72)  6400    lln.     ft     Installing    metal  poreet  Service.  447  Sansome  St.  San 

.^.  ^^^^."^^If'  .     .  .,.  !  Francisco,  under  Bki  No.  348  for  6€ 

(78)1300    lln.    ft    installing    cover ,  t^,^phone    crossarms.     electric     light 
,.     ?}^^  **°  ^V^  grooves;  \^  ,ob    Sonora,  Calif. 

(74)  2000  »q.  ft  Installing  expansion  j     gpeclflcations  obtainable  from   the 

^t  '"1«*":  above  office. 

(75)  200    Un.    ft    installing    asphalt  

,,-v  SSil"'       «.*,..  .   *  SAN  FRANCISCO— UnUl  January 

(76)  0000  sq.  ft   installing  coal   tar  29    2  P    M  .  bids  will  be  received  by 

saturated  felt  roofing;  I  t^'g  u    S.  Department  of  Agriculture. 

(77)  1100   sq.    yds.    bonded    concrete  ^  porest    Service,    under    Bid    No.    340 
floor  finish ;  1 ,0^  ^hree  gasoline  engines  for  power 

(78)  4600    sq.  ft    placing  membrane   grinders,    f.o.b.    SanU   Barbara    «jid 
waterproofing;  Nevada  City.  Calif. 


Nevada  City.  Calif. 

Specifications   obtainable  from   the 
above  office.  * 


Clatl;    contractor,    M    Schlmetschek ; 
alterations. 

7660  270  27th  Ave ;  owner,  Steve  j 
Desmond ;  contractor.  M  Schlmets- 
i  chek  •  6  outleU ;  5  switches ;  4  plugs.  | 
!  7661  NE  Cor  44th  Ave  and  Bal-  i 
!  boa  St :  owner,  M  J  King :  contractor.  ; 
'  M   Schlmetschek ;   service.  1 

;      7662     1107  Greenwich  Street;   own- j 
or.    FliKJh;    contractor,    M    Schlmets- : 
1  dek  ;     service.  j 

'      7663      517     California     St;     owner. 

I  Capital   Co :   contractor.  Pacific   Elec  [ 

Accepted  |&  Mechanical  Co;  4  outlets;  1  motor;  ; 
Ave   300    S      1 4    plugs;    alterations. 


FRESNO 


owner.  Mohlter; 

r^WTCl  LINO  AND   GARAGE.   $6600;  i     Januar>'   11.   1946  j  contractor,  Bylngton  Elec  Co;   serv- 

303    Pine ;    owner.    Walter    Utten; !  Jan    16.  JIWSt^I.?  S}J1.}^1   *'     '*«^«:   *   "^°^°"- 
builder,  Irwin  &  Martin. 


'  ice  * 
Blk  5,  Blk  A,  Hilton  Tract.  Chas      |     7876     727    (Sough    St;    owner,    C    J^ 
E    Reischach    to    whom    It    may      |  Anderson ;    contractor.    Central    Elec  1 

concern January    14,    1946  jco-    service.  ' 

Jan  15,  1946— LOTS  9,  10  and  11.  I  7571  870  Market  St;  owner.  Flood  j 
Blvd  Tract  Alameda  (2  dwell-  j  Estate;  contractor.  Central  Electric  1 
ings).       John     C     Grantham     to      'co;   6  outlets;  2  plugs. 

I     7672    W  Mississippi  St;  owner.  . .  ;  ; 


Prospective  Bidders 


DWELLING    AND   GARAGE.   $6600; 

1473  Ferger;    owner,   Jess   Griff  en; 

builder.  Irwin  &  Martin. 
ALTER     DWELLING,      $1500;      2382 

builder.' BnimfTeld  Electric  Sign  Co,    ^™?(5°'So0O  Sich;  1602  Van  Ness,       whom   It    may    concern 

965  Folsom  St  n^ner     Davld    "Hanes" :    2446    Tu- ;      January  11.   xiwo   contractor.  Wuz»eu  is-Jec  oYY.n-o .  o- 

ALTER    HALL,    $250;    454    Valencia        P^J^^c    S    Johnson  .602    Belmont    Jan    16.    1946-2911    REVERE    Ave,       vice. 

■  "-"        l*KBailev    708  Olive  Tom  Weber;'      Oakland.      Ulisse     and     Thomas      ,     7573     2418  Lombard  Street ;  owner, 

r«S  Broadwav   R  C  Wells ;  builder,  ,      Bevllacqua   to    Bevllacqua    Bros        ,  Johnson     and     Murphy :     contractor. 

i??L  MalnTenance  Corp.  j      January-   14.   1946    Mohrdick   Electric    Co:    alterations. 

ASuro''i^^^O,^-,2ZZYo^o;\Js.l^:^^^  1     7674      1225    Folsom    Street :    owner 

owner,  Salome  Leggett 


Sf     owner.     Irish-American     Hall 

Assn.    prem;    builder.    Wm    Byrne. 

1606%  Dolores  St 
ALTER  CLUB,  $75;  2020  Fillmore  St; 

owner.  Georgenson   &  Mash,  prem : 

day  work.  ^^^   ^     ^^, 

ELECTRIC   SIGN,   $45;    1620  Pacific 

Bt;   owner.   Mr  Henterman.   prem; 

builder.  Brumfield  Electric  Sign  Co, 

065  Folsom  St. 
ELECTRIC   SIGN.    $45;    821    Taraval 

St ;    owner.    Sea    Breeze    Cleaners,  j 


ALTER  STORE.  $500 :  961  Broadway ; 
owner,  Fred  Dodd ;  builder,  Harris 
Construction  Co,  P  O  Box  109. 

ADD  TO  GARAGE,  $300;  1016  Pop- 
lar; owner,  J  C  Heaslet 

ADD  TO  DWELLING.  $200;  8243 
Iowa :  owner.  Hettle  Carden. 


prem;    builder.    Brumfield    El^c^rtc  ;  ^^^^0^^*^^^ "^ARAGE,  $200;    23oij   Cam 


Hayward.    John  H  Sandlfer.  Cleo      '  gtep-in    Tavern :     contractor.    Mohr 
E  Heltzel  and   Wm  O   McDowell      jdick  Electric  Co;  6  outlets:   1  plug,    j 

to  whom  it  may  concern 1     7575     447    14th    Ave;    owner.    Aka-  1 

January  10.  1946  i  j^ef  f  ;    contractor.   Mohrdick  Electric  j 

-    -  -       -  I  Co ;    alterations.  • 

7676  SW  Cor  San  Bruno  and  sii-  , 
ver  Aves;  owner,  Campbell  Constr  , 
Co :  contractor,  Mohrdick  Elec  Co :  4  1 


Release  of  Liens 


Sign  Co,  965  Folsom  St 

ELECTRIC  SIGN.  $45:  1211  Golden 
(Hate  Ave;  owner,  Douglas  Bros, 
1600  Ellis  St;  builder.  Brumfield 
Electric   Sign   Co,  965  Folsom  St. 

ELECTRIC  SIGN,  $45;  1510  Halght 
St ;  owner.  Art  Tailors,  prem ;  build- 
er. Brumfield  Electric  Sign  Co.  965 
Folsom  St. 


bridge ;   owner.  Ralph   P  Cobb. 


SAN  FRANCTSCO  COUNTY 


Building  Permits,  $S00.00  and  i  Recortied 
Over,  Issued  by  the  Board 

of  Publie  Works 
SAN  FRANCISCO  COUNTY 


Boading  Permits,  $1,000  and 
Over,  Applied  For 

ALAMEDA  COUNTY 


2-STORY   12 -ROOM   APARTMENT 
2507-2507A-B-C      GRANDE      VISTA 

AVE.,  OAKLAND. 
Owner    and    Builder— Geo.    O.    Smith. 

2933  School  St 
Architect— Not  Given. 


Jan.  17.  1946— Labor  and  material. 
W  Costa  and  Bay  Shore  Blvd. 
Carl  H  Wellnltz  A  Caesar  De 
Narde,   doing   business  as   Well- 


JANUARY  17,  IMS 


I  motors.'  -,. 

I     7677"   2322  Lombard  St:  owner,  Pol- 
ilo;    contractor.   Eureka  Electric   Co; 
3  switches:   18  plugs. 
!      7678      385    Fell    St;    owner,    L,o"e, 
Amount  i  contractor.   Eureka   Elec  Co;   3   out- 
lets;   2   switches:    16  pl"ij-        ^^. 
7679      708    Commercial    St;    owner. 

Uncoln    Shrimp  Co;    co^t^Hf^^'"- ,^°' 
lumbla  Elec  Co;  6  ouUets;  2  swltch- 


$12,000 


1-STORY   STORE 

6470  MORAGA  RD..  OAKLAND. 

Ownei^Mra.  Helen  W.  Smith. 

Bulkier— Hans  C.  Jensen,  8906  Oak- 
more  Rd. 

Archkects- Miller  &  Wamecke.  Fi- 
nancial Center  Bldg.  $9,600 


SE  Keith  and  Armstrong.  Alter  j 
warehouse.  Cost.  $6000.  Owner.  Bauer  j 
Cooperage.  j 

1789  35th  Ave.  Alter  home.  Cost 
$800    Owner.  Helen  WTiltmore. 

1159  Market  St  Alter  store.  Cost. 
$20,000.  Owner.  Morris  V  Benatar. 

1220  3l8t  Ave.  Alter  dwelling.  Cost 
$3000.  Owner,  J  Short 

1525  Stelner  St.  Alter  office.  Cost 
$1000.  Owner,  P  A  Rector. 

2200  Great  Highway.  Alter  restau- 
rants. (2)  Cost  $900  each.  Owner.  Mr 
Roberts. 


Liens  Filed 

ALAMEDA  COUNTY 

Recorded  Amount 

Jan    17,    1946— SAN    PABLO    AVE 

southerly  83.51   ft  Stanford   Ave. 

Oakland.    Mlnoggio   Bros  vs   So- 


phie   O'Neill.    J    F    Mulllns    and 

^  John   Doe   Morey  $203.60 

1220  Pacific  Alter  apartments.  Cost!  Jan  17^  1946-LOT  22  Blk  S.  Toler 


$1000.  Owner,  Calvin  Samm. 

1554  Ellis  St  Alter  apartments. 
Cost.    $6500.   Owner,    George    Slaffin. 

30  Mason  St  Alter  tavern.  Cost 
$1000.  Owner,  Mr  Woodward. 

70  Turk  St.  Alter  bar.  Cost  $300a 


1-STORY  ADD  TO  FACTORY 

10232  PEARMAIN  ST.,  OAKLAND.  t  u      r,      ♦   -, 

Owner-Oakland  Venetian   Blind  Co..  Owner,  John  Busterno. 

10216  Pearmain  St.  *»    ^o^^    St    Alter    hoteL 

Builder— T.  G.   Silvera,  1833   Fremont  $2000 :  Owner,  J  Samter 


Cost 


Dr..  Alameda. 
Architect— Not  Given. 


$8,500 


1-STORY  10-ROOM  DUPLEX 

2501-03  GRANDE  VISTA  AVE..  OAK- 
LAND. 

Owner  and  Builder— Geo.  O.  Smith, 
2933  School  St 

Architect— Not  Given.  $8,000 


ALTERATIONS 

1577  CLAY  ST..  OAKLAND. 

Owner— A.  L.  Meniketti,  1422  Jeffer 

son  St  , 

Builder  —  Jack   Reno,  21060  WUbean    man  Bros 


1  Mame  Ave.  Alter  dwelling.  Cost 
$1000.  Owner.  K  S  MltchelL 

287  Geary  St.  Alter  office.  Cost 
$20,000.  Owner,  Western  Air  Lines, 
Inc. 

3699  Washington  St  Alter  home. 
Cost.  $1500.  Owner.  Leland  Roseman. 

1701  Lombard  St  Alter  electrical 
appliance  shop.  Cost.  $775.  Owner,  W 
F  Dahlstrom. 

1670-1674  Halght  St  Alter  shop. 
Cost.  $7400.  Owner,  Elso  Marga 

5142-5156  Geary  Blvd.  Alter  i«al 
estate  office.  Cost  $3900.  Owner,  Hey- 


Wellnltz  A  De  Narde.   to  Joseph      j  es     8   motors 

and  Paollne  FranzelU „..  $9,540.13  !      7530     220O  Great  Highway:   oyrncr. 

i  Roberts;    contractor.    O'Keeffe.    The 
Fan  Man;  3  outlets;  4  motors. 

cirTei^o;rnrctrr;  w:Ee^:c^S*- 

"'fc*  °^E 'Sr  Lombard  and  I^Von : 
owner,    Veltex;    contractor     Weber 

Conroy;    3   motors:    •»«~"°"";^.„.r 
7683     1167    Mission    Street  ;o^er. 

American     Import     Co;     ^ontmctor. 
Ace  Elec  Co;  8  outlets;  2  switches. 

'  7»r284  Golden  Gate  Ave;  o^en 
...„ ;  contractor.  Golden  Gate  Elec 

Co;   alterations.  „^.»r   Kellv- 

7685  2229  Irving  St:  owne^K^y^ 

Wells;   contractor.  Golden  Gate  Elec 

Co;  3  outlets.  ,.™-,.  :. 

7686  »2  Sutter  St^^owner^--^^-^.; 

contractor.  Golden  Gate  «.i«^ 
outlet:  alterations.  Adler: 

76W     4629    Geary;    owner    Adjer. 
contractor,  Frank  J  KUmm  Co,  ser 
"1S88    ISJOLeavenworth^t.o^r. 
H  Held;  contractor.  Frana  * 
man;   service.  ^^_    ^„^.    «<«mer. 


Heights.     Murphy   Bros   vs    A   F 
and  Frances  L  Bumsen.- $548 


Non-Responsibility 


Jan.  16.  194«— 760-750A  Market  St 
Phelan  Improvement  Co  as  to 
improvements  on  property. 

ALAMEDA  COUNTY 


Ave.,  Hayward. 
Plans  by  E.  Butler,  Orinda. 


$7,600 


1-STORY  STORE 

6111    LA    SALLE   AVE..    OAKLAND. 

Owner  and    Builder — C.  W.    Leekins. 

1427  96th  Ave. 
Architect— Not  Given.  $5,000 


5  Wawona  St  Alter  residence.  Cost 
$500.  Owner,  C  A  HankeL 

N  Prague  St  94.22.  134.86,  16&21, 
20154  W  Curtiss  St  l-story  frame 
buUdings  t4).  Cost  $7000  each.  Owner, 
Peninsula  Building  Co.  Crocker-Ama- 
zon Project. 

NE  comer  Shield  and  Byxby,  NE 
comer    Garfield     and    Ralstrom.     1- 


Jan  15.  1946—3043  STANTON  ST. 
Berkeley.  Charles  Fox  as  to 
Improvements  on    property. 

Jan  14,  1946— LOT  4  Blk  D,  Amd 
Map  Salinger  Tr,  Berkeley.  Vet- 
erans Welfare  Board  of  the  State 
of  California  as  to  Improvemoits 
on  property. 

Jan  14,  1946— LOT  23,  Subdlv  map 
Peralta  Park,  Berkeley.  Veter- 
ans Welfare  Board  of  the  State 

.  of  California  as  to  improvements 
on  property. 

Jan  14.  1946— LOT  38  ptn  Lot  39. 
Blk  25,  map  No  8.  Regents  Park. 
Albany.  Veterans  Welfare  Board 
of  the  State  of  California  as  to 
improvements  on  property. 


«■" .    oci»»»-o.  ■KiM.a    Ave*    owner. 

7690     1301   Van    Nes   A»e^   ^^ 
James    Co;    contractor.    F    1-    v,*^ 


service. 


^^••SS^'^CorSrd-daMripoja; 
owner,  Bethlehem  Steel  o  .^^^^^^ 
tractor.  Geo  F  grayer -^ 
14  switches;  M  P^"*''**!^  owner. 
7692  780  Montgomwy  S^',,?b„„: 
Emest  Bom;  ««^tor.  sco^^^^,^. 
ner  Elec  Co;  21  outlets, 
4   plugs;   alterations. 

7698      69    Van    ^^^  ^t^A^rxe 
Ca^-Nlchols;  contnictor.  George 

Brayer;   1   sign-  owner.     Bay 

7694      Bay     fridge.     0       ^ts-Ho- 
Bridge  Garage;   ^^^^^   switches; 
kin-Galvan;    5   outlets. 
7  plugs. 


owner. 
F 


34836    Havenscourt  and  B  14th  St: 
owner.  General  Petroleum  Corp.  con- 


mon,  for  channel  Improvement; 

(12)  19,000  cu.  yds.  excavation,  rock, 
for  channel  improvement; 

(13)  14,000  cu.  yds.  excavation,  com- 
mon, for  roadway; 

(14)  40.000  cu.  yds.  excavation,  rock, 
for  roadway; 

(16)  240  cu.  yds.  excavation,  com- 
mon, for  roadway  structures; 

(16)  260  cu.  yds.  excavation,  rock, 
for  roadway  structures; 

(17)  430  cu.  yds.  excavation,  all 
classes,  for  water  supply  tank 
and  pipeline; 

(18)  6500  tin.  ft.  drilling  line  holes 
for  rock  excavation; 

(19)  3200  cu.  yds.  backfill; 

(20)  1200  cu.  vds.  compacted  back- 
fUl; 

(21)  3,170,000  sta.  cu.  yds.  overhaul; 

(22)  560  cu.  yds.  riprap; 

(23)  870  cu.  yds.  rubble  masonry; 

(24)  580  cu.  yds.  gravel  surfacing; 
(25>  80  sq.  yds.  grouted  paving: 

(26)  229  lin.  ft  laying  24-ln.  corru- 
gated metal  pipe  culverts ; 

(27)  150  lln.  ft  core  drilling  S^-ln. 
holes  not  more  than  50  ft.  deep ; 

(28)  3000  lln.  ft  drilling  grout  holes 
not  more  than  30  ft  deep,  ex- 
cluding holes  for  spillway  and 
diversicm  tunnels ; 

(29)  1000  lin.  ft  drilling  grout  holes 
more  than  30  ft.  deep  and  not 
more  than  50  ft.  deep; 

(30)  9000  lln.  ft  drilling  rout  holes 
more  than  50  ft.  deep  and  not 
more  than  100  ft.  deep; 

(31)  15.000  lin.  ft.  drilling  grout  holes 
more  than  100  ft.  deep  and  not 
more  than  150  ft  deep; 

(32)  2000  lin.  ft  drilling  grout  holes 
more  than  150  ft.  deep  and  not 
more  than  200  ft  deep: 

(33)  4700  lin.  ft  drilling  grout  holes 
not  niore  than  30  ft.  deep  from 
spillway  and  diversion  tunnels; 

(34>  200  lin.  ft  drilling  drainage 
holes  not  more  than  25  ft.  deep: 

(35)  2000  lln.  ft  drilling  drainage 
holes  more  than  25  ft  deep  and 
not  more  than  50  ft.  deep: 

(36)  4000  lln.  ft.  drilling  drainage 
holes  more  than  50  ft.  deep  and 
not  more  than  75  ft  deep:  ! 

(37)  200  lln.  ft  drilling  drainage  } 
holes  more  than  75  ft.  deep  and  ' 
not  more  than  100  ft  deep; 

(38)  400  lin.   ft  drilling  weep  holes: 

(39)  2600    lin.    ft.    drilling   holes    for 
anchor  bars  and  grouting  bars  " 
In  place; 

(40)  33,000  cu.  ft.  pressure  grouting 
foundation  without  packers : 

(41)  22,000  cu.  ft.  pressure  grouting 
fouBdatlon  with  packers 

(42)  HOC  cu.  ft.  pressure  grouting 
contraction  Joints  and  coolbif 
systeM : 

(43'  31500   lln.    ft   forming  holes   for 

5-ln.  open  drains; 
(44)  300    lln.    ft    constructing    4-ln. 

sewer   pipe  drains   with    unce- 

mented     Joints,     embedded     In 

gravel: 
(461  500    lln.    ft     constructing    6-in. 

sewer  pipe   drains   with    unee- 

mented     Joints,     embedded     in 

gravel ; 

(46)  150  lln.  ft.  constructing  12-ln. 
sewer  pipe  drains  with  tmca- 
mented  Joints,  embedded  in 
gravel; 

(47)  240  lln.  ft  constructing  6-ln. 
sewer  pipe  drains  with  ce- 
mented Joints : 

(48)  30  lln.  ft  constructing  18-ln. 
sewer  pipe  drains  with  ce- 
mented Joints; 

(49)  30  lln.  ft.  oonstnictlng  24-ln. 
sewer  pipe  air  vent.«!  with  ce- 
mented JointJs; 

(60)  260    lln.     ft    constructing    6-ln 
split    sewer    pipe    drains    with 
uncemented  Joints,  embedded  In 
gravel; 

(51)  130,000  cu.  yds.  concrete  In  dam; 


(79)  140    Mn.    ft    Installing    control 
Joints  In  power  plant; 

(80)  1300  !l*q.  yds.  dampprooflng  ex 
terior  walls ;  j     g^^j^  FRANCISCO.— UnUl  January 

(81)  77,000  lbs.  Installing  bulkhead  Ijq  2  P.  M.,  bids  wUl  be  received  by 
gate  frames  and  guides ;  j  ^j,',  u.  S.  Department  of  Agriculture, 

(82)  24,000  lbs.  InsUlllng  bulkhead  p^y^t  Service.  447  Sansome  St.  San 
gates;  I  Francisco,  under  Bid   No.   350  for   16 

(83)  345,000   lbs.   Installing   butterfly  j  puneyg.  fob.  Salinas,  Calif, 
valves;  j     specifications  obtainable  from   the 

(84)  4700  Sba  Installing  pumps  '^'^<^]^\ioye  ottic«.  * 
eductors ;                                              j                               ^- 

(85)  400,000   lbs.  installing   penstock  i . 

pipes  .  u.   S.   TREASURY 

(86)  156.000   lbs.   erecting   structural    . 

steel  framework ;  j     g^N  FRANCISCO.— Until  February 

(87)  148,000  lbs.  Installing  traveling  jjj  j  P.  M.,  bids  will  be  received  by 
and  gantry  cranes,  transformer  !  ^jj'^  u,  S.  Treasury  Dep>artment  80 
transfer  car  and  hoist  and  1  y^j,  n^ss  Ave.,  San  Francisco,  under 
frame;  i  jnv     No.    SF-2752-46    for    30«    shovel 

(88)  55.000  lbs.  Installing  track  rails;  I i^^jj^l^g    (long    handle,    round    point. 

(89)  39,000  lbs.  installing  trashracks;  |  j^^  q,    ^^^   grade  X.  fob.  650  6th  St.. 

(90)  96.000  lbs.  installing  metal  tub-  1  g^„  Francisco. 

ing    and    brass,    steel,    wrought  1      gpecifications   obtainable  from   the 
Iron  $nd  cast  Iron  pipe,  fittings  '  ^^ove  office.  * 

and  valves  less  than  6-ln.  noml-  ; 
nal  diameter;  i     SAN   FRANCISCO. — Until  January 

(91)  152.000  lbs.  Installing  metal  tub-  jjj  2  p.  M..  bids  will  be  received  by 
Ing  and  brass,  steel,  wrought  j  ^j^*^  u.  S.  Treasury  Department  80 
Iron  and  cast  Iron  pipe,  fittings  y^^,  j^ess  Ave.,  San  Francisco,  under 
and  valves  6-ln.  and  gerater  j^y  SF-2738-46  for  180  paper  fasten- 
nomlhal  diameter;  \^J^g   wire  staple  preformed,  machtnes, 

(92)  10.600     lbs.     installing     Mttertor  1 ,  ^  {,    i240  Palmetto  St,  Los  Angeles 
water  supply  line;  j      specifications   obtainable   from    th« 

(93)  66.000  lbs.  installing  metal  tub-  !  above  office.  * 
Ing    and    fittings    for    concrete ,                             

cooling  system; 

(94)  12,000  lbs-  Installing  oontrartion 
Joint   grout  tubing  and  fUtlngt* 

(95)  4000    lbs.   Installing   metal    pipe 
handrails; _ 

(96)  53,000'  lbs.  insUlllng  metal  stair-  ; 

„„^'W  .n...n.nc  emb«l*«.i;  ^^^fT" ^V^"*"  ^U  I 
metal  work  for  floor  openings;  1  ;    Building,  ourimgamc,  Uaiii.    \ 

(98)48.000    lbs.    installing    gratings,  '  4, — -f 

platforms  and  covers  for  floor  i      BIOS:    James   W.    McAllister,    Inc., 

openings;  1 1200   Van    New    Ave      San    FrsnoHoo, 

(99)  13,000  lbs.  installing  oil  stor- j  j.nuary  18  3  P  M  Plant  by  Archi- 
age   "anks;  :  tects    Sharp*    4    Brown,    1477    Burlln- 

(100>  980  aq.   ft.   Installing  metal  ac-  Igame  Ave.,  Burlingame. 

cordian  doors;  Parker.   Steffen.<;   &    Pearce,  135  So. 

(101)  760     sq.     ft     Installing     metal    Park,  San   Francisco, 
swinging  doors;  MacDonald.    Young   A    Nelson,    127 

(102)  40  sd.   ft.    Installing  metal   fire  !  Montgomery    St.    San    Francisco. 
dooM:  I     G.   W.    WllUams    Co..   10  California 

(103)  460  sq.  ft  installing  metal  sash    Drive    Burllngame 
windows;  !      De    Luca    A    Son.    1745    Filbert    St.. 

(104)  1200    lbs.    Installing   metal   lou-  |  san  Francisco.  •        * 
vers :                                                  ' 

(105)  170  sq.  ft.  installing  metal  par-  j  _ 

tltlorts;  !  • 

(106)  18,5(Kl  lbs.  installing  miscellane- 
ous metal  work ; 

(107)  1500  lbs  Installing  plumbing 
flxtutres  and  appurtenant  hard- 
ware ; 

(108)  1800  nq.  ft  Installing  glass  block 
panels ; 

(109)  240  Sq.  ft.  InsUlllng  glass  par- 
titions ; 

(110)  4800  lln.  ft.  Installing  embedded 
electric  metal  conduit  l'^-*"- 
or  less  In  diameter; 

(111)  1800  lln.  ft.  Installing  embedded 
electric  metal  conduit  larger 
than  1%-ln.  and  not  larger  than 
3-ln  In  diameter;  ^ 

(112)  1600    lin.    ft    installing    electric  .    ,  ,  .       -■  ■  .  -     - -.■  ■    - 

""'  ^hj\.^x^f..r^r:u:^''  J^^"s^'  -o^'-^  °-;- 


BUILDING     NEWS     CONTINUED 
ON    PAGE   SEVEN 


Classified 


WANTED 


llTnt^  ^m^u^'i  in"ii™-  ;  Builder 1/18-21-22-23.24  4^ 

or    Um    agents,    other    than    the    HI  gate  •441.               5    ift  i7-l*-21  22  *« 
contractor,    between    the    rail- 

^«f<'"<*i*'*jl*"!''i.*-,.^.    -„      cONaTRUC-nON  SI  PKRINTKKD 
One    thousand    calendar    days    for   _iiil*'7*^Xw.i.T»,«Ti*nt     rw^ltkm     wttk 
completion.  No  charge  to  prosp^'-tlve    *^    «^^ '»*™*^° '    o^^F«l^ 
v.i.j.4^^   *«■.  o/xrvi*.   anH   ■T>»rJf»r»tlnni!    confliructlon   comp«.J3>    on    toe   z-vnin 

^^^^*?  L^^  fn  ^tl/«  14  2V  ^!  ^ula  Nicholf.  White.  Inc.  166  Unlver- 
and   drawings ;    to    others     $4  25    per    ^  ^^^  ^j^^ 

copy,  not  returnable  Guarantee  °' j  ^^^  „ ',8^'''  1/16-17.18,  41 
10%  to  accompany  bids.  ]w<o  or  vo*: ^ 

Copies  of  the  standard  forms  and  „„„^^  ^   , 

of  the  specifications  may  be  obtained  1     BLDG.   CONST^    8UPT.,  good   fu- 

from  the  following  offices  of  the  Bu-  j  ture.  State  experience  and  referenees 
reau  of  Reclamation  E.  B.  Debler,  ;  Reply  Box  16.  c/o  *al)y  Pacific 
regional  diirector,  501  Continental  Oil  ,  Builder.  ^ 

Bldg.,   Dettver,   Colo.;   I.   J    Mathews 


SENIOR  DRAFTSMAN  for  perma- 
nent position  In  architectural  office 
located    on    th«    Monterey    Paikhisula 

Contact  C,  J,  Ryland  by  pftOBS  at 
ranD*-!  404  or  write  P.  O.  Box  M7. 
1/14-15-16-17-18-21.  46 


construction  engineer,  Casper.  Wyo 

Walker  R    Young,   chief  engineer.  U 

S     Custom    House,    Denver    2,    Colo., 

ajid  Michael  W.  Straus,  commissioner 

Bureau   of   Reclamation.   Washington    ,^.,.„,    , 

25,  D.  C.  Prospective  bidders  dealrtng    Monterey 

to  visit  the  site  of  the   work  should . — 

communicate  with  the  construction  ;  Experienced  architectural  DRAFT8- 
engineer.  A  limited  supply  of  advance  maN  out  of  city  If  InterestaC  hotts- 
copies  of  the  specifications  1*  Imme-  j^g  available.  Mayo  A  Johasoo,  i07 
dlately  available  for  bidders  only  ,  Kx"change  BWg.,  Slocktoa.  Pb<ic.« 
Printed  copies  will  probably  be  avail-  :  stocklxin  t-1 
able  about  January  30,  1946l         •     30 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


POSmON  WANT^ 


January  18,  1946 
BIDS   WANTED 

MILL  VALLEY,  Marin  Co.,  Calif. 
—UnUl  March  20.  8  P.  M,  bids  will 
be  received  by  the  City  of  Mill  Val- 
ley. City  Clerk's  Office.  City  HaU, 
for  the  construction  of  sanitary  sew- 
ers of  the  following  matertaiS  and 
sixes :  vltrtf  led  clay  pipe  sewers  of 
8-,  10-,  15-.  18-.  21-  and  SO-in.  sizes, 
and  cast  Iron  pipe  sewers  of  8-  and 
12-inch  sizes,  together  with  mein- 
holes,  lampholej}  and  wye  branches 
and  reinforced  cdncrete  treaties  on 
wood  plies  for  the  supporting  of  the 
30-incn    pipe  in   unstable  ground 

Plans  and  specifications  preparcii 
by  Engineer  John  S.  Bates.  3134  Kton 
Ave..  Berkeley,  will  be  available  to 
contractu ->  oh  February-  28  upon  de- 
posit of  125.00,  returnable  with  a  bid. 


VET.     POWDERMAN — desires    po- 
sition with  reliable  company  as  AD- 
'  /LSKR   ESTIMATOR  or  MDCHANIC. 
10    yearp'     experience.     Watw,    hard 

rock,  excavation,  operate  Jsigkham- 
mer  wagxm  drill  and  cable  tool  rig. 
Write  Bill  De  Maupassant  9  WUd- 
wood  Ave.,  Oakland,  Calif. 

l/16-n-18/4t 

ENGINHER — Bteam — experianced — 
agf  32.  desires  position  as  plant  op- 
erator  Reply  Box  115,  c/o  Dally  Pa- 


'ciftc  Builder. 


to  Jaiv.  18,  '46 


Young  man   desires   SALB6 
iTION     with     organization     handling 

line     ol      BUILDING     MATBSRIALS. 
\  College  background,  alert  aggress tve. 

neat    appearing.    Contact   Warrsa    S. 

Michael,   BA.   9469.  or  addreos    reply 

175  l»th  Ave.,  a  F.  18.  • 


-iiH-' 


!i 


PLANS  and 
Speculations 


Constrjction  of  two  additional 
wings  of  three  classrooms  each, 
a  teachera'  rest  room  and  covered 
cornciors  between  buildings  will  be 
starte  diramediately  at  the  new 
Edgt'mont  School,  in  SAN  BRU- 
NO, by  Peter  Sartorio,  San  Fran- 
cisco building  contractor.  Sartorio 
was  awarded  contract  for  the  re- 
mforce<i  concrete  structure  on  his 
bid  of  $81,668.  .  .  Enlargement 
of  PITTSBURG'S  filter  plan  is  ex- 
pected to  start  in  two  weeks?.  Con- 
tract was  awarded  Price  A  Aber- 
nathy  representing  Pipeline  Con- 
struction Company,  of  Ei  Cerrito. 

To  aid  in  the  promotion  of 

STOCKTON  Field  as  a  municipal 
airport  after  it  is  turned  over  to 
the  city,  and  development  of  other 
airporte  in  the  county,  the  Stock- 
toR  Engineers  Club  has  appointed 
an  Airport  Committee,  whose  serv- 
ices have  been  offered  to  city  and 
county  officials.  The  committee  is 
composed  of  E.  F.  Brieger  as  chair- 
man; J,  B.  Manthey,  county  sur- 
veyor; Bert  Reber,  State  Highway 
civil  engineer;  E.  D.  Thoits,  San 
Joaquin  County  Local  Health  Dis- 
trict sarutary  engineer;  H.  A. 
Walker,  electrical  engineer,  and  C. 
H.  Widdows,  consulting  civil  en- 
gineer. 

oOo 

Construction  of  a  new  million- 
dollar  food  packing  plant  for  the 
Pacific  Coast  will  begin  at  once  in 
OAKLAND,  according  to  a  release 
from  the  Butler  Packing  Company 
of  Seattle.  The  company  packs 
Dennison's  prepared  foods  and  the 
new  plant  will  pack  tomato  prod- 
ucts in  bottles  and  tins.  .  .  Con- 
tractor William  Soivock  will  build 
a  $35,000  Venetian  blind  plant  for 
Mel  Lauriton  and  Roy  Hamilton. 
at  10131  Edes  Ave.,  OAKLAND. 
.  .  Expansion  of  the  Davis  Mill- 
work  Company  plant  at  930  Ashby 
Avenue,  BERKELEY,  has  been 
started. 

oOo 

Plans  for  a  new  plant  for  the 
Atlas-Pacific  Engineering  Co.,  fab- 
ricators of  food  processing  and 
other  types  of  industrial  machin- 
ery, indicated  its  forthcoming  move 
to  a  new  site  on  Hollis  St.  between 
66th  and  67th  Sts.,  EMERYVILLE. 
The  firm  plans  expenditure  of 
1125,000  on  site,  building  and  the 
equipment,  with  the  new  plant  ex- 
pected to  be  ready  for  occupancy 
in  May. 

oOo 

A  gift  of  $25,000  has  been  pre 
sented  to  the  city  of  San  Juan 
BautisU  by  Mr.  and  Mrs.  Arthur 
S.  Nyland,  to  be  used  in  the  con- 
struction of  a  new  civic  center. 
Architect  Charles  Butner  of  Sa- 
linas, is  drawing  the  plans,  and 
contractor  Axel  Carlsen,  also  of 
Salinas,  will  handle  the  construc- 
tion. The  job  is  slated  to  start 
in  May  or  June. 
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Buflders  Urged 
To  Include  Thone 
Wiring  In  Plans 

K.  P.  Wood,  General  News  Serv- 
ice Manager  of  the  Illinois  Bell 
Telephone  Company,  in  conference 
with  Paul  S.  Van  Auken,  Director 
of  the  National  Association  of 
Home  Builders  Convention  and  Ex- 
position to  be  held  at  the  Stevens 
Hotel,  Chicago,  February  25-28, 
said,  "Orders  for  telephones  held 
up  because  of  shortages  are  di- 
minishing month  by  month  and  it 
is  expected  that  this  year  tele- 
phone service  will  be  available  to 
everyone.  Prospective  home  build- 
ers, therefore,  might  well  consider 
the  problem  of  concealed  telephone 
wiring  in  their  plans. 

"No  contractor  or  builder  would 
make  plans  for  any  type  of  post- 
war home  without  including  pro- 
visions for  inconspicuous  plumbing 
and  electrical  work.  It  is  just  as 
important  and  logical  to  provide 
for  concealed  telephone  wires." 

Wood  went  on  to  say,  "The  tele- 
phone installer  cannot,  in  most 
cases,  feed  telephone  wires  thru 
finished  walls  and  floors  in  order 
to  conceal  them.  Thus  the  beauty 
of  an  otherwise  well  planned  home 
is  often  marred  because  of  exposed 
telephone  wiring  on  walls,  mold- 
ings and  baseboards.  A  simple 
piece  of  conduit  put  in  place  while 
the  home  is  being  built  provides 
for  neat  telephone  outlets  wher- 
ever desired  by  the  home  owner. 
These  telephone  outlts,  similar  in 
design  to  the  electrical  outlets, 
make  possible  installation  of  tele- 
phones without  morring  finished 
walls  and  woodwork. 

"Telephone  conduit,  which  is 
built  in,  costs  very  little  when  in- 
cluded in  home  building  plans. 
The  telephone  company  provides 
all  wires,  does  the  wiring  work 
and  assists  in  determining  location 
of  telephone  outlets.  A  contractor 
or  builder  has  merely  to  see  that 
the  proper  conduit  is  in  place.  To 
/ivoid  later  annoyances  to  clients, 
contractors  and  builders  should 
specify  built-in  conduit  in  the  orig- 
inal   building  plans." 

The  telephone  company's  exhibit 
at  the  National  Association  of 
Home  Builder's  Convention  and 
Exposition  will  give  visual  proof 
of  the  advantages  to  home  own- 
ers, builders  and  contractors  alike. 
The  convention  will  take  place  in 
the  Exhibit  Hall  of  th.  Stevens 
Hotel,  Chicago,  February  25  -  28. 


Stndy  Made  for 
Columbia  River 
Navigation  ImpU. 


SAN  FRANCISCX).  MONDAY.  lANLARY  21,  1946 

New  Time-Switch 

Clock  Will  Be 

Out  In  April 


PRICE  1 5  CENTS  PER  COPY 


An  ingenious  time-switch  clock 
that  will  control  a  radio  and  many 
other  electrical  appliances  has  been 
announced  by  the  General  Electric 
Company. 

Called  the  Select-O-Switch,  the 
new  electric  clock  turns  appliances 
on  or  off  for  pre-selected  intervals 
over  any  12-hour  period. 

According   to    Robt.    0.    Fickes 
G.  E.'s  clock  division  manager,  tlie 
new  time  control  is  one  of  the' ma- 
jor   steps    in    achieving    complete 
automatic  operation  of  the  home 

"Refrigerators,  heating  plants, 
dishwashers  and  almost  all  the 
other  major  electrical  equipment* 
of  the  average  American  home 
have  been  mechanized  during  the 
past  several  decades,"  he  said. 
"Now  the  Select-0-Switch  makes 
possible  automatic  control  of  the 
radio,  coflFee  maker,  portable  heat- 
er, roaster  — any  electrical  appli- 
ance or  combination  of  electrical 
appliances  that  is  rated  at  1650 
watts  or  less." 

The  new  clock,  which  is  en- 
closed in  a  mottled  chestnut  plas- 
tic case  measuring  approximately 
6*4  inches  wide,  5  inches  high 
and  3  inches  deep,  permits  the  user 
automatically  to  turn  the  radio  on 
to  his  favorite  program,  to  turn 
it  off  at  the  end  of  the  program, 
to  turn  in  on  again  to  another  pro- 
gram, and  so  on. 

Similarly,  it  permits  the  user 
to  turn  on  a  portable  bathroom 
heater  15  minutes  before  he  gets 
up  in  the  morning  and  to  turn  it 
off  again  15,  30,  45  minutes  or  up 
to  12  hours  later. 

Besides  the  estimated  yeariy  im- 1   J^!f>,  ?f /Jl^. j'j!^';.'!  »"t^,niatic 
ports  of  175,000  tons  in  petroleum  n^lTn^^^the  ivU  dial   '^  '^^^^ 

products,  such  materials  as  sugar.      ^'^J2!J  fvj  ?i'-        ,    ,   ^ 

salt,  canned  gods,  building  mate-  viol  th^^^r  fir«f  nW^^^^'^'i'^l" 
Hnl4  and  hpavv  hardware  also '  Y^^^'  *"®  "^^  "^^*  Plvigs  the  clock 
wotld  be"'shllM^o  tlfeXsin  b^Vjl^^^^^  outlet^    then 

river,  from  manufacturing  cen-  f^^jff.  ^^^  W^'^^  -^  *^  k*^^^^ 
ters   on  the  Lower   Columbia,  ac- 1  *J-«",ll    .ill      tkJ**  '"  i-*"^  ^^""^ 

cording  to  the  engineers.  L^.^^^f  «*"  '^^'^ifu^H  ^fP'l^""    »« 

_.    *    .        _.        .  ,  i turned    on.    although    it    does    not 

River  imports  of  general  mer-|  actually  operate  until  the  clock 
chandise  to  the  Basm  eventualy ,  permits.  (Manual  control  of  the 
will  reach  100,000  tons  annually,  |  appliance  is  possible,  however) 
the  report  states.  These  would,  «ri,-„  „«^'  #  »k-  >iq  i. 
consist  of  salt  and  sugar,  15.000  .When  one  of  the  48  .keys  on 
tons;  groceries,  including  canned  ^f«  lH^'l  ""t  t>»e  clock  is  pulled 
goods,  20,000  tons;  and  heavy  hard-  ^"t;  the  timer  automatically  turns 


Suggested  navigation  improve- 
ments in  the  Columbia  River  will 
save  Columbia  Basin  Project  set- 
tlers and  industrial  establishments 
more  than  $700,000  yearly  in  trans- 
portation charges,  the  Bureau  of 
Reclamation  has  been  informed  in 
a  report  prepared  by  U.  S.  Army 
Engineers. 

Already  destined  to  provide  wa- 
ter and  power  for  the  extensive 
irrigation  development  in  south- 
central  Washington,  the  Columbia 
also  can  be  used  to  "handle  many 
thousands  of  tons  of  freight  for 
the  more  than  250,000  persons  who 
ultimately  will  live  in  the  Basin, 
the  report  explains. 

In  advocating  further  naviga- 
tion improvements  for  the  Na- 
tion's second  largest  river,  the 
Army  engineers  predict  that  an- 
nual savings  of  more  than  $400,- 
000  would  accrue  from  Columbia 
River  transportation  of  petroleum 
products  to  the  Basin;  $216,000 
from  imports  of  general  merchan- 
dise; and  $108,000  from  exports 
of  farm  products. 

"These  savings  are  computed  on 
present  rates  for  rail  haul,  and  a 
probable  future  water  rate,  which 
it  is  estimated  will  prevail  upon 
completion  of  the  projects  pro- 
posed for  the  Columbia  River."  the 
report  comments.  "Although  the 
spread  between  rail  and  water 
rates  may  be  les  in  the  future,  it 
is  believed  that  rail  rate  reduc- 
tions will  result  mainly  from  in- 
creased use  of  the  river  as  an  ar- 
tery  of  transportation." 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


terials,  65,000  tons. 

On  the  export  side,  the  river 
would  carry  about  50,000  tons  of 
farms  goods  annually  from  the 
Basin,  chiefly  animal  products  and 
processed  fruits  and  vegetables. 


indicated  15  minutes.  At  the  end 
of  the  operating  period,  the  power 
is  automatically  turned  off  unless 
the  next  key,  in  a  clockwise  direc- 
tion, is  also  pulled  out. 

Thus,  if  the  tiraer  is  to  operate 
from    8:00    tn    8:  TO,    the    key    op- 


"In  consideration  of  the  favor- j  posits  8:00  together  with  the  one 
able  rates  for  ocean  shipments  of  ,to  the  left  should  be  pulled  out. 
J      ^„     * Northwest   After   they    have   done    their    job. 


From  San  Fraiuisco 
ENterprisc  10930 


From  other  exchtingts 
TWinoaks  3622 


canned  goods  from 
ports  to  San  Francisco  and  Los 
Angeles,  it  is  probable  that 
some  of  the  surplus  tonnage  of 
processed  vegetables  and  fruit  will 


they  are  automatically  reset  to 
their  "off"  position  so  that  the  ap- 
pliance operation  will  not  be  re- 
peated at  the  end  of  12  hours  un 


be  routed  via  the  Columbia  River  liggg  the  keys  are  pulled  out  again. 


waterway   to  tidewater,  thence   to 
California   markets  by   ocean  car 
rier,"  the  report  points  out. 

Another  possible  source  of  out 
going  tonnage  would  be  products 


Radio  programs  and  other  ap- 
pliance operation  can  in  this  way 
be  set  up  as  much  as  10  hours  in 
advance. 

Fickes  said   that   the  new  clock 
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MHAP  Ties  timber  rings  curing  compound 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  •  REINFORCED    PAPER 

Ail   T>pe»  of   Concrete   Construction   Specialties 

W.  J.  BURKE  A  CO^  Ise. 

781)  Brrant  Street       -      San  Francisco      -       Phone  GArfield  S768 
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Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  S317  1335  SIXTH  ST.,  Berkeley  2,  CeKf. 


■■ 


from  electro-chemical,  electro-met- !  is  self-starting,  requires  no  wind 
allurgical,    and   other   industries  j  ing,  has  a  sealed-in-oil  mechanism, 
which  might  take  advantage  of  the  |  operates  on  60-cycles,  110-125-volt 
great  quantities  of  low-cost  pow- 1  A.C.  „  . 

er  produced  by  Grand  Coulee  Dam.  i     The  clock  will  sell  for  $9.95  when    president  Southern  California  Bldg. 
Included    in   the    report,   known  jit  becomes  available  in  April.         '&  Loan  Assn.,  and  P.  G.  Winnott, 
River  Transportation — Colum- 1  ^ 


PoBcy  for  AcQusitioii,  Deyelo|HMat  of 
California  Beaches  Adopted  by  State  C.  C 

A  tar  reaching  policy  fer  acquisition,  protection  and  ^  eiopatettt 
of  Califurnia't  beaches  for  recreation  was  adop(>e<t  by  the  board  of 
directors  of  the  California  State  Chamber  of  Commerce,  meetiiif  in 
San  Francisco.  Dr.  Robert  Gordon 
Sproul,  president  of  the  Univer- 
sity of  California,  presented  the 
report  of  the  special  committee, 
which  the  directors  approved  and 

will  actively  seek  adoption  of  nec- 
essary legislation  to  put  it  into 
effect. 

The  policies  follow  a  two-year 
study  of  the  problems  growing  out 
of  lack  of  overall  authority  by  any 
one  state  or  federal  agency  to  pro- 
tect and  safeguard  this  great  nat- 
ural resource. 

"The  War  Department,  author- 
izing any  structure  built  seaward 
of  the  high  water  line  considers 
only  objections  based  on  interfer- 
ence with  navigation.  The  State 
owns  tide  and  submarged  lands 
and  its  Division  of  State  Lands 
must  also  authorize  each  stiucture 
— but  where  tidelands  have  been 
transferred  to  a  municipality  or 
county,  the  state  cannot  prevent 
one  city  from  building  an  ocean 
structure  that  may  so  influence 
waves  and  current  as  to  seriously 
damage  other  communities'  shore- 
lines," Dr.  ^roul  declared. 

"The  State  Division  of  Parks 
and  Beaches  has  title  over  state- 
owned  parks,  landward  from  high 
water  lines — ^but  only  above  the 
high  water  mark,  and  not  beyond 
the  park  itself.  The  State  Division 
of  Highways  also  does  consider- 
able seacoast  work  to  protect  its 
high\Nays.  The  State  Board  of 
Health  must  approve  ocean  outfall 
pipe  lines  for  sewage  as  they  af- 
fect public  health — and  often  this 
has  been  done  without  other  state 
agencies  studying  the  engineering 
and  other  features. 

"Between  all  these  state  and 
federal  agencies  there  is  a  degree 
of  cooperation — which,  however,  is 
entirely  voluntaryi  and  depends  on 
the  desires  of  each  agency.  A  law 
requiring  joint  action  is  needed. 
And  this  report  proposes  creation 
of  a  State  Seacoast  Engineering 
Board — composed  of  existing  state 
officials  and  creating  no  new  jobs — 
to  carry  on  a  continuing  study  of 
ocean  forces  at  work  along  the 
coastline." 

The  two-year  study,  resulting  in 
the  new  beach  policy  rcpjort,  was 
made  by  a  special  committee  au- 
thoriied  by  Dr.  Sproul,  then  chair- 
man of  the  State  Chamber's  nat- 
ural resources  committee.  Colonel 
Charles  T.  Leeds,  formerly  South- 
em  California  district  engineer,  U. 
S.  Army  Engineers,  and  now  con- 
sulting seacoast  engineer  for  the 
State  Division  of  Lands,  is  chair- 
man. Other  members  were:  Su- 
pervisor Raymond  T.  Darby,  Los 
Angeles  county;  State  Highway 
Commissioner  Wm.  T.  Hart,  Carls- 
bad; Senator  H.  Raymond  Judah, 
Santa  Cruz;  Col.  John  G.  Macomb, 
retired  Army  Engineer,  Guerne- 
ville;  Prof.  M.  P.  O'Brien,  dean  of 
engineering.  University  of  Califor- 
nia; Supervisor  Willis  H.  Warner, 
Orange  county,  Horace  S.  Wilaon, 


chairman  Greater  Los  Angeles 
Committee.  Advisory  members  in- 
cluded: Paul  Bailey,  Orange,  for- 
mer state  engineer;  L.  Deming 
Tilton,  planning  director  of  San 
Francisco;  George  Hjelte,  recrea- 
tional director  of  Los  Angeles; 
James  K.  Read,  ex-LoH  Angeles 
county  recreational  director. 

"In  earlier  days,  there  was  lit- 
tle occasion  for  concern  about  our 
coatsline — there  was  room  and  op- 
portunity for  all,"  Sproul  contin- 
ued. "Now,  however,  with  ever  in- 
creasing population,  the  value  of 
our  seacoast  for  scenic  beauty  and 
recreation  is  increasingly  appre- 
ciated. Visit  one  of  oUr  beaches 
on  a  good  day  and  you  will  realize 
beach  patronage  is  fact  approach- 
ing Coney  Island  congestion. 

"As  with  other  natural  'resour- 
ces, we  must  have  wide  conserva- 
tion if  our  beaches  are  to  be  pre- 
served. We  have  found  already 
from  bitter  experience  that  we  can- 
not allow  erection  of  unplanned 
shoreline  structures  which  serious- 
ly affect  the  beaches  and  hurt  oth- 
er communities.  

"The  1945  legislator'  appropri- 
ated 110,000,000  to  be  matched  by 
equal  local  contributions  to  pur- 
chase beach  park  areas  and  ac- 
quire beach  frontage  wherever  the 
distance  between  the  state  high- 
way and  shore  is  under  300  feet. 
There  is  no  overall  administrative 
agency  with  adequate  authority  to 
examine  and  pass  on  proposed 
shore  line  and  seaward  improve- 
ments." 

V i 

SQUE.\KS   MEAN   WEAR 

Squeaks  and  rattles  are  the  first 
signs  of  wear  in  an  automobile, 
cautions  the  California  State  Au- 
tomobile Assn.  It  pay«  to  have 
the  car  lubricated  regularly  and 
to  have  nuts  and  bolts  tightened 
up  at  periodic  intervals. 
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Highway  Engrs. 
WiU  Address 
State  CC  Meet 


Hlfliway  programs  now  approv- 
ed, investigations  by  the  interim 
legislatiTe  committee,  and  pro- 
posed highway  construction,  fi- 
nancing, etc.,  will  be  considered 
January  24  at  a  meeting  of  the 
highway  committee  of  the  Cali- 
fornia State  Chamber  of  Com- 
merce's Central  Coast  Council,  Dr. 
E.  J.  Leach,  Salinas,  chairman  of 
the  committee,  announced  today. 
The  meeting,  to  be  held  Thursday 
morning  at  State  Chamber  of  Com- 
merce   in    San    Francisco,   will   be 

attended  by  members  from  the 
nine  Central  Coast  counties  of  Cal- 
ifornia. State,  county  and  mu- 
nicipal officials  and  representatives 
of  major  civic  organizations  will 
participate.  "^ 

The  ^136,000,000  highway  con- 
struction program  for  California — 
including  approved  current  con- 
struction and  the  four-year  con- 
struction budget — will  be  outlined 
by  Col.  John  H.  Skeggs  and  Les- 
ter A.  Gibson,  district  engineers, 
State  Division  of  Highways.  The 
ten-year  highway  deficiency  pro- 
gram recommended  by  the  State 
Division  of  Hig;hways  to  the  Col- 
lier interim  highway  committee 
will  be  explained  by  Ridgeway 
Gillis,  construction  engineer.  State 
Division  of  Highways.  Central 
Coast  Council  recommendations  to 
the  Highway  Commission  also  will 
be  considered. 

Other  program  features  include 
the  following: 

Airline  Highway,  Assemblyman 
J.  M.  I.(eonard,  Hollister;  Califor- 
nia Major  Highway  Develonment 
Committee  program  propossls,  H. 
A.  Mitchell,  president  Sacramento 
Notthem  Railway;  county  road 
programs,  and  financing,  Wallace 
Boggs,  county  surveyor,  Alameda 
county;  investigations  relative  to 
a  second  Bay  crossing,  IrvinK  H. 
Kahn,  president  Downtown  Prop- 
erty Owners  Assn.,  San  Francisco, 
and  two  discussions  by  Edwin  S. 
Moore,  California  State  Automo- 
bile Assn.,  concerning  urban  |>ark- 
ing  problems  and  special  session 
4egisration  concerning  Highway 
Patrol    financing. 

The  California  State  Chamber's 
Central  Coast  Council  includes  Al- 
ameda, San  F  r  a  ri  r  i  E  c  o  ,  Contra 
San    Mateo,    Santa    Clara, 


The  use  of  reflective  insulation 
back  of  a  recessed  radiator  will 
save  about  5  per  cent  of  fuel, 
tests  at  the  University  of  Illinois 
have  disclosed.  In  the  case  of  free- 
standing   radiators,    the    saving    is  [  Costa, 

not  appreciable,  being  less  than  1    Santa  Cruz,  San  Benito,  Monterey 
per  cent.  f  and   San   Luis   Obispo   counties. 
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bia  Basin  Joint  Investigations', 
are  charts  and  drawings  showing 
the  growth  of  the  Columbia  River 
as  a  commercial  waterway,  a  map 
of  channel  dimensions,  and  tables 
of  commodity  movements  for  the 
period  1938  to  1943,  inclusive. 

"River  Transportation"  is  Num- 
ber 21  in  a  series  of  28  studies 
sponsored  by  the  Bureau  of  Rec- 
lamation to  foster  orderly  develop- 
ment of  the  Columbia  Basin  Proj- 
ect. The  26-page  report  can  be 
purchased  for  10  cents  per  copy 
from  the  Superintendent  of  Doc- 
uments, Washington  25,  D.  C. 
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S.  Post  Office  at  Ellensburg.  Wash. 
Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer.        •        •  7 

January  21,  1946 
BIDS  WANTED 

BERKELEY,  Alameda  Co.,  Calif  — 
Until  Jan.  30,  2  P.  M.,  bids  will  be 
received  by  the  Federal  Works  Agcy.. 
Public  Bldgs.  Administration,  838  u! 
S.  Appraiaer'a  Bldg.,  San  Francisco, 
for  new  composition  roofing  at  the 
U.  S.  post  office  at  Berkeley. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer.  •        •  7 
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1__„       APARTMENTS 

January  21,  1946 

PLANS  COMPLETED 

APARTMENT  HOUSE 

Approx.   Cost,  ^80,000 

BERKELEY,  Alameda  Co..  Calif. 
Comer  Dwlght  Way  and  Warring 
Street. 

Construction  of  two-story  frame  and 
stucco  apartment  house  to  con- 
tain 9  apts. 

Owner— Withheld. 

Architect — W.  H.  Ratcllff,  2323  Shat- 
tuck   Ave.,   Berkeley.       •     •         i 


CHURCHES 


January  21,   1948 
COMPLETING    WORKING 
DRAWINGS 

SAN  BERNARDINO.  Calif.— Arch- 
itect Wm.  Woollett.  400  Rowan  Bldg., 
Los  Angeles,  is  completing  working 
drawings  and  will  take  bids  in  about 
three  weeks  for  a  two-stor>'  masonry 
and  frame  church  building  to  house 
a  main  auditorium,  a  Sunday  school 
auditorium  and  administrative  of- 
fices to  be  built  In  Sa'n  Bertardlno 
for  the  Gardens  Community  Church. 
Cost,  $100,000.  The  main  auditorium 
will  seat  250  persons  and  the  Sunday 
school  auditorium  3^-     persons.  3 


January  21,  1S46 
BIDS  WANTED 

ALAMEDA,  Alameda  Co.,  Calif. — 
Until  Jan.  23.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Engineer  Of- 
fice, Wright  Bldg.,  Sacramento,  un- 
der Spec.  2134-7  for  the  construction 
of  two  gatehouses  at  the  Alameda 
AAF  Intranslt  Depot 

Following  contractors  have  taken 
out  plans: 

Whalin  Bros.,  2942  23rd  Avenue, 
Oakland. 

W.  Vernon  Bernard,  4022  Rusting 
Ave.,  Oakland. 

Plans  and  s{>eclficatlons  obtainable 
from  the  above  olfice.      •    •  7 


FACTORIES  AND 
WAREHOUSES 


January  21,  1946 
SUB-CONTRACTS  AWARDED 
COMMERCIAL  BUILDING 
YUBA    CITY,    Sutter   County,    Calif. 

Plumas  St. 
Construction     of     one-story     general 
y      merchandise  store  building. 
Owner — Western  Auto  Supply  Co.,  W. 

O.  and  Thomas  Bennett,  owners, 

Yuba  City. 
Plans  by  owner. 
Contractor— McCoy  &  Butler,  1128  F 

St.  Marysvllle. 
Plumbing,  Heating  and  Sheet  Metal — 

Frank  Booth,  Marysvllle. 
Electric  Wiring— Elmer  Miller,  Marys- 
vllle. 
Tile   Work— Jess   Wallace,  819  Jones 

St.,  Yuba  City. 
Brick    and    Stone   Work  — M.    Mark, 

Yuba  City. 
Gradinpr— Tester    Rice,   606    14th    St, 

Marysvilla 
Mill  Work— McCoy  Planing  Mill,  Yuba 

City. 
Hardware — Thomson -Diggs    Co.,    3rd 

and  R  Sts.,  Sacramento. 
Painting— A.  Grant,  625  E  St.,  Marys- 
vllle. 
Linoleum  —  Gofer    &    Biglow,    Yuba 

City.  4 


January  21.  1946 
CONTRACT  AWARDED 

ROSEMEAD,  Los  Angeles  Co.,— P. 
P.  Walker  Co.,  3900  Whiteside  Ave., 
Los  Angeles,  awarded  contract  for 
the  construction  of  a  new  factory  and 
office  building  on  a  17-acre  site  on 
the  north  side  of  Valley  Blvd.,  be- 
tween Rio  Hondo  Ave.  and  Ellia 
Lane,  Rosemead,  for  Clayton  Manu- 
facturing Co.,  1812  Lemon  Ave.,  Al- 
hambra. 

The  office  building  will  be  two- 
story,  brick  or  concrete  conatruction, 
and  will  contain  approximately  16,000 
square  feet  of  floor  space;  the  fac- 
tory building  will  be  one -story,  brick 
and  steel  conatruction,  to  contain 
about  110,000  square  feet  of  floor 
space.  Plans  were  prepared  by  the 
owner's  engineering  department.        4 

January  21,  1946 
COMPLETING    PLANS 

ONTARIO,  San  Bernardino  Co., 
Calif —Architect  Theo  L.  Pletsch,  385 
E.  Green  St,  Pa&adena,  is  complet- 
ing plans  for  the  construction  of  a 
factory  building  adjacent  to  the  mu- 
nicipal airport,  Ontario,  for  Fletcher 
Aviation  Corp.,  190  W.  Colorado  St, 
Pasadena.  The  company  has  acquired 
a  B-29  hangar  which  will  be  con- 
verted to  a  factory  building  approxi- 
mately 200x200  feet  in  area.  Mr.  Foote 
of  the  Fletcher  Aviation  Corp.  la 
building  superintendent.  The  engi- 
neering work  is  being  handled  by 
Brandow  &  Johnson,  Chamber  of 
Commerce  Bldg,  Los  Angeles.  4 


7— FEDERAL  BUILDINGS 

January  21,  1946 
PLANS  ON    FILE 

INYOKERN,  Calif.— As  previously 
reported,  until  February  5,  2  P.  M, 
bids  will  be  received  by  the  U.  S. 
Navy,  officer  in  charge  of  construc- 
tion, U.  S.  Naval  Ordnance  Test  Sta- 
tion, Inyokem,  for  the  construction 
of  miscellaneous  buildings,  paving 
and  utilities  in  area  "K,"  hangar  No. 
2  (Yakutat),  paving  and  utilities  and 
a  supersonic  building  and  appurte- 
nances thereto  at  the  U.  S.  Naval 
Ordnance  Test  Station,  Inyokem; 
Specification  17379,  NOy  13211  The 
project  involves  the  following  build- 
ings: firing  barricade,  observation 
building,  magazine,  spotting  tower 
and  spotters'  shelters,  garage,  roads, 
water  tank,  pumphouse  and  sewage 
disposal,  temperature  control  building 
and  Yakutat  type  hangar,  complete 
with  underground  steam  conduit, 
paved  apron,  roads,  ramp,  etc.  The 
supersonic  building  will  be  of  rein- 
forced concrete  construction  with  all 
services. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  $130,  payable  to  the  Chief 
of  the  Bureau   of  Yards  and   Docka. 

A  set  of  plans  and  copy  of  specifi- 
cations is  now  on  file  for  examination 
at  the  office  of  DAILY  PACIFIC 
BUILDER,  465  Tenth  St.  San  Fran- 
cisco. •    7 


January  21.  1946 
CONTRACT  AWARDED 

LOS     ANGELES,     Calif.  —  R.     J. 
Daum,    6803   West    Blvd.,    Inglewood, 

,  at  approximately  $170.00io,  has  been 
awarded  a  contract  for  the  construc- 
tion  of   a   two -story    reinforced    con- 

j  Crete  semi-industrial  building  at  Ro- 
maine  St  and  Highland  Ave.  for  the 
C.  E.  Toberman  Co.,  6763  Hollywood 
Blvd.,  Hollywood.  Construction  will 
start  upon  issuance  of  building  per- 
mit 4 


January  21,  1946 
PLANNED 

DENVER,  Colo. —  Abe  Perlmutter 
Construction  Co.,  1611  Wazee  St, 
Denver,  Colo.,  will  build  a  five-story, 
126-unit  fireproof  apartment  building 
on  Grant  St.,  between  12th  and  13th 
Aves.,  Denver,  Colo.,  for  Manhattan 
Builders,  Inc.  Plnas  were  prepared 
by  Architect  Walter  H  .Simon,  2088 
Dahlia  St.,  Denver,  Colo.  Work  will 
begin  immediately.  1 


January  21,  1946 
CONTRACT  AWARDED 

LOS  ANGELES,  Calif.  — J.  &  B. 
Construction  Co.,  5572  Valley  Blvd., 
Los  Angeles,  has  been  awarded  the 
general  contract  for  the  construction 
of  a  four-story  light  manufacturing 
building,  60x140  feet  at  1119  S.  Los 
Angeles  St,  for  Maier  Bros.  Other 
contracts  awarded  are:  elevators  to 
Otis  Elevator  Co.,  300  E.  8th  St,  Loa 
Angeles;  sprinklers  to  Grlnnell  Co.  of 
the  Pacific,  520  Mateo  St,  Los  An- 
geles; plumbing  to  Howe  Bros.,  1198 
San  Pedro  St,  Los  Angeles;  electric 
wiring  to  Newbery  Electric  Co.,  1038 
Venice  Blvd.,  Los  Angeles ;  cost  $175,- 
000.  Plans  were  prepared  by  Archi- 
tect Saul  A.  Brown  and  Engineer  W. 
D  Treadway,  2412  W.  7th  St,  Loa 
Angeles.  4 


January  21,  1946 
CONTRACT  AWARDED 

LOS  ANGELES,  Calif.  —  Daviea, 
Keusder  Sc  Brown,  4915  Exposition 
Blvd.,  Los  Angeles,  at  $24,670,  were 
awarded  contract  by  the  Veterans' 
Administration,  Washington  25,  D.  C, 
for  furnishing  all  labor  and  material 
for  construction  of  water  treatment 
building  No.  292,  containing  approxi- 
mately 15,000  cu.  ft.,  at  the  Veterans' 
Administration  Hospital,  Los  An- 
geles. T 


HOSPITALS 


January  21,  1946 
BIDS  POSTPONED 

SAN  FRANCISCO.— Until  January 
21,  2  P.  M.  (bid  opening  date  post- 
poned from  January  19),  bids  will 
be  received  by  the  office  of  the  dis- 
trict engineer,  Federal  Wortcs  Agency, 
Public  Buildings  Admhilatration,  838 
U.  S.  Appraiser's  Bldg.,  for  Interior 
painting  and  miscellaneous  repairs 
at  U..  S.  Marina  Hospital,  14th  Ave. 
and  Lake  St,  San  Francisco. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  diatrict 
engineer.  •    7 


January  21,  1946 
PREPARING  PLANS 

KALISPELL.  Mont.  —  Architect 
Fred  A.  Brinkman,  Whlpps  Block, 
Kalispell,  Mont.,  is  preparing  plana 
for  the  construction  of  a  three-story 
reinforced  concrete  hospital  addition 
for  the  Kalispell  General  Hospital, 
Kalispell,  Mont. ;  132x183  feet  In  area ; 
estimated  cost,  $242,000.  9 


January  21,  1946 
CONTRACT   AWARDED 

LOS  ANGELES.  Los  Angeles  Co., 
Calif.— H.  W.  Baum,  1816  Doras  St, 
Burbank,  awarded  contract  for  alter- 
ations and  additions  to  the  three- 
8tor>'  masonry  and  concrete  factory 
building  at  925  S.  Maple  St.,  Los 
Angeles,  for  Maurice  Holman,  Inc., 
S34  S  Broadway,  Los  Angeles;  esti- 
mated cost,  $75,000.  Plains  were  pre- 
pared by  Architects  Heitschmidt  Sc 
Matcham,  417  S.  Hill  St.,  Los  An- 
ereles  4 


January  21,  1946 
BIDS   WANTED 

SACRAMENTO,  Calif.— Until  Feb. 
1,  2  P.  M.,  bids  will  be  received  by 
the  U  S.  Army  Engineers.  Wright 
Bldg,  Sacramento,  under  Spec.  1206 
for  removal  of  tone-down  treatment 
and  repainting  city  water  tanks  at 
Sacramento. 

Specifications  obtainable  from  the 
above  office.  •    7 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 

I  January  21,  1946 

I  ARCHITECTS  SELECTED 
i  ALHAMBRA,  Los  Angeles  Co.,  Cal. 
—Architects  Quintln  &  Westberg,  306 
S.  Garfield  Ave.,  Alhambra,  Farrell 
&  Rawlings,  731  N  Margarita,  Al- 
hambra, and  J.  Earl  Trudeau,  1  S 
2nd  St,  Alhambra,  awarded  con- 
tract by  the  commission  of  the  City 
of  Alhambra.  city  hall,  Alhambra, 
for  architectural  services  for  a  pro- 
fiosed  civic  center  In  Alhambra  for 
the  city  at  a  cost  of  $2,000,000. 

The  structures  will  include  a  city 
hall  to  contain  offices,  police  sta- 
tion, courtrooms  and  communication 
rooms  on  S  First  St.;  a  memorial 
and  community  hall  at  7th  anl  Shorb 
Sts. ;  fire  station  at  Main  St  and 
Poplar  Blvd.,  and  an  auditorium  and 
city  yards.  13 


January  21.  1946 
I  BIDS   POSTPONED 

I  ELLENSBURG,  Wash.— Until  Jan. 
.  31,  2  P.  M.  (postponed  from  Jan.  20 > 
1  bids  will  be  received  by  the  Federal 
)  Works  Agency,  Public  Bldgs.  Admin - 
j  istration,  838  U.  S.  Appraiser's  Bldg.. 
I  San  Francisco,  for  new  heating  boil- 
er and   mechanical   stoker  In  the   U. 
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STUCCO   CEMENT 
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Jan%iry  21,  1946 
CONTRACT   AWARDED 

LOS  ANGELES  COUNTY,  Calif.— 
H.  J.  Farrington,  1649  N.  Lakewood. 
Rivera,  at  $118,500,  was  awarded  con- 
tract by  the  Los  Angeles  County 
Board  of  Supervisors,  501  Hall  of 
Records,  Los  Angeles,  January  8, 
for  the  construction  of  facilities  for 
housing  Juveniles  at  aherlffs  training 
center,  1060  N.  Eastern  Ave..  City 
Terrace ,  Contract  No.  1,  Spec.  774.    18 


„ January  21,  194S 

BIDS  WANTED 

OCEAN  BEACH,  San  Diego  Ca, 
Calif.— UnUl  February  5,  10  A.  M., 
bids  will  be  received  by  the  City  of 
San  Diego  Purchasing  Department 
San  IMego,  for  construction  of  a  one- 
story  reinforced  concrete  community 
building  for  the  city;  estimated  cost, 
163,500.  •    IS 


The  wortc  will  consist  of  adding 
10  classrooma,  library,  administra- 
tive offices  and  a  gymnasium;  re- 
inforced concrete  construction.  Est 
cost  $200,000. 

P*lans  were  prepared  by  Architect 
George  Adams.  216  W  Los  Felix 
Blvd..   Glendale.  15 


January  21.  1946 
CONTRACT   AWARDED 

SAN  FRANCISCO.— J.  W.  Bender 
Roofing  A.  Paving  Co..  1999  Br>ant 
Street  at  $970  awarded  contract  by 
the  Department  of  Public  Wortcs, 
Room  282,  City  Hall,  ofr  reroofing 
Junior  Museum,  Ocean  Ave.      *    *  13 


14 —      RESIDENCES 

Januar>-  21,  1946 
PLANNED 

VENICE  DIST..  Los  Angeles  Co.. 
CaL— J.  Paul  Campbell.  417  S.  Hill 
St.  Los  Angeles,  will  build  52  four- 
and  five- room  frame  and  stucco 
dwellings  on  Stewart,  McConnell. 
Will  Rogers  and  McLean  Aves..  Ven- 
ice District  for  Homes  at  Whole- 
sale Co.,  417  S  Hill  St,  Los  An- 
geles. Composition  shingle  roofing, 
hardwood,  pine  and  linoleum  cov- 
ered floors,  interior  plaster  work,  gas 
heating,  gas  water  heaters,  tile  baths 
and    showers;    $825,000.  14 


January  21,  1946 
PLANNED 

VENICE  DISTRICT,  Los  Angelea 
Co.,  Calif.— J.  Paul  Campbell,  417  S. 
Hill  St,  Los  Angeles,  will  build  35 
4-  and  5-r6om  frame  and  stucco 
dwellings  in  the  8800  block  Westlawn 
and  the  8800  and  8900  blocks  Stewart 
for  Homes  at  Wholesale,  417  S.  Hill 
St.,  Los  Angeles ;  $205,200  14 


January  21,  1946 
PREPARING    PLANS 

SAN  DIEGO,  Calif —Engineer  John 
C.  Covert.  3004  Laurel  St.  San  Diego, 
is  preparing  plans  for  a  new  sub- 
division for  Lords  -  Brock  -  Levett  - 
Dennstedt.  owners.  Street  Improve- 
ments will  consist  of  clearing,  grad- 
ing, blacktop  paving,  concrete  side- 
walks and  curbs,  vitrified  sewer  pipe 
and  cast  Iron  and  transits  water  pipe 
will  be  installed.  Street  lighting  sys- 
tem is  contemplated.  Owners  expect 
to  let  contract  for  work  in  about  two 
months.  14 


January  21,  1946 
BIDS   OPENED 

CHULA  VISTA,  San  Diego  Co..  Cal. 
— W.  D.  Haxton,  515  Broadway  Bldg.. 
San  Diego,  at  (1)  $97,809;  (2)  $33,756; 
(3)  total.  $131,566,  submitted  low  bid 
to,  and  was  awarded  contract  by  the 
Chula  Vista  Union  School  District 
"F"  and  4th  Sts..  Chula  Vista,  for 
the  construction  of  a  1 -story  frame 
and  stucco  school  building  at  Chula 
Vista,   for  the   district 

Plans  were  prepared  by  Architect 
E.  Charles  Parke  and  Engineer  fi. 
L  Freeland,  602  Spreckles  Bldg.  San 
Diego. 

Total   bids   were: 

W.  D.  Haxton,  (1)  $97,809;  (2)  $33,- 
756;    (3)   $131,565. 

H.  H.  Johnson,  (1)  $107,877;  (2) 
$33,900;     (3)    $141,777. 


PLANS  ON  FILE 


I 


The    lallaMdnfl    list    of    plan*    and    speoiflcationa    for    oonatructJen 
prejaols  iire  new  avaiiabie   fci    inspection   at   the  afflee  af   DAILY 

PACIFIC    BUILDER,    *»     rt,nth    Street,    San    Francisoa. 


iwf^rtc 


Laaattoti 


Bid  Opening  Date 


Wai)d  Buikilacs 
Stockton  State  Hospital 


Stockton 


Buildings  and  UtUitlea 
Spec  1737»,  NOy  1S211 


Inyokem 


2-  5 


SUBj^IDS  WANTED 

General  o^nlr^^cU^^T^^^^u:^^ 

thlr   req»lre>r..>nta   In   thia   column.      Ther*   |.    „«   c^arg.   for  thia   aervici 


Ward  Bl^a..  Stockton  State  Hoep..  Stockton;  Bids  apmn  Jan.  29,  S:00  P  M  ~ 
Ja*.  I.  Barnes  Constr.  Co.,  941  Ruse  Bldg..  S.  F.  (EXbrook  6906-7054)' 
Moore  4  Roberts,  693  Mlaaion  St,  San  Franciaco   (GArfleld  8579) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (KXbrook  7624) 

Oanforth   Building,  Oakland;    Bids  open  Jamiary  21  

Stanton-Reed  Co..    (1)   $119,110;    (2)1     I'^nl' ^^tr^^^"^^    cT'   ^^^    (TRlnidad    1064). 
$34,318;    (3)    $152,498.  ^  ..^^  Conatr.  Co.,  1630  Webster  St..  Oakland  (GLencourt  7400). 

California  Bldrs.  Co.,  Inc..  350  Hobart  St  ,   Oakland    (TEn.plebar  6780) 
Elvln  C.  St«aidell.  106  Gonzalea  Drive.  San  Francisco   (JUniper  4-6328> 


$118,543 ; 


(2) 


Tovares    Constr.    Co..    (1) 
(2>    $38,543;    (3)    $157,086. 

O.    L    Carpenter.    (1)    $118,837; 
$37,442:    (2)   $156,279. 

F.  BL  Young,   (1)  $118,920;   (2)   $33.- 
800;    (3)  $152,720. 

W.   E.   Kier  Constr.   Co,    (1)    $130.- 
475;    (2)    $36,827;    (3)    $167,302.  15 


January  21,  1946 
ARCHITECTS    SELECTED 

NORWALK.  Los  Angeles  Co.,  Cal. 
Architects  Kistner.  Curtis  &  Wright, 
Architects'  Bldg,  816  W  5th  Street, 
Los  Angeles,  have  been  authorized 
to  prepare  plans  for  the  construc- 
tion of  a  new  school  at  Rosecrans 
and  Norwalk  Blvds.,  Norwalk,  by 
the  Norwalk  School  Dist,  Reginald 
Benton.  Supt..  Walnut  and  Funston 
Sts.,  Norwalk.  Issuance  of  bonds  in 
the  amount  of  $450,000  to  finance 
construction  was  approved  at  an 
election  December  6.  15 


January  21,  1946 
CONTRACT    AWARDED 

SEATTLE.  Wash.— Strand  &  Sons, 
3939  University  Way,  Seattle,  Wash.,  { 
at  $322,240,  awarded  contract  by  the  1 
University  of  Washington,  Seattle, 
for  the  transportation  and  installa- 
tion of  55  housing  units  for  married 
students  and   dormitories   to  accom 


Januar>-  21,  1946 
CONTRACT    AWARDED 

SCHOOL  ADDITION 

Contract  Price,  $81,568 

SAN   BRUNO,   San  Mateo  Co.,   Calif. 

Construction  of  one-stor>-  frame  and 
stucco  addition  (six  classrooms) 
to  the  Edgemont  School. 

Owner — San  Bruno  Elementary  Sch. 
District. 

Architects  — Mastem  d£  Hurd,  407  San- 
sonme   St.,   San   Francisco. 

Contractor — Peter  Sartorio,  262  Clem- 
entina St.,  San  Francisco.     •  •  15 


,  January  21,  1946 

CONTRACT  AWARDED 

.      PORTLAND,  Ore— The  Donald  M. 

j  Drake    Co.,     Lewis    Bldg,     Portland, 

modate   864   single   studwit   veterans  !  O*"^.  ^^"-^^  contract  for  construc- 
at     the     university.     Work     involves  "'^     "'       ■""   '       "'  ""     "'   *         " 
grading  of  property,  moving  and  In- 


stallation   of    houses    and    construe 


tlon  of  a  three-story  reinforced  con- 
crete and  brick  veneer  science  build- 
ing in  Portland  for  the  board  of  trus- 


tlon     of    sidewalks.     Houses     will    be  ,  tess,    Lewis   &   Clark   College ;    50x100 

completely  furnished,  heated  by  elec-  .  ^ ^et  in  area ;  cost,  $135,000.  Plans  are 

trie  units  and  provided  with  electric    being  prepared   by   Architects  Glenn, 

ranges  and  refrigerators.  Dormitories    Stanton  and  HolUs  Johnston,  Concord* 

will    be    situated    so    steam    will    be  !  Building.    Portland.    Work    will    com- 

utlllzed  from  the  university's  steam  1  mence  about  February  1.  15 

plant.  14  !  

.  j  January  21,  1946 

PREPARING   PLANS 

SAN  DIEGO,  Calif.— Architect  Sam 

W.   Hammill.   1123   Bank  of   America 


Conversion  Bldg..  No.  401,  S.  F.  Naval  Shipyard,  San  Franciaco;  Bids  open 
January   31,  11    A.    M. 
M.  J.  Klttg,  Inc.  231   Franklin  St.  San  Francisco   (UNderhlll  8209^ 
Erbentraut  A  Summers,  446  Sixth  St.  san  Francisco   (MArket  8310) 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Franciaco  (EDCbrook  7624) 
Jaa.  L   Barnes  Constr.  Co.,  941   Russ  Bldg.,   S.  F.    (ElXbrook   6906-7054K 
Barrett  A  Hilp,  918  Harrison  St.  San  Franciaco   (DOuglaa  0700). 
CUnton  Constr.  Co.,  928  Folsom  St..  San   Francisco   (SUtter  3440). 
A.  Faraeil  Blair,  9  Main  Street  San  Francisco   (YUkon  0890). 
De  Luca  A  Son,  1745  Filbert  Street  San  Franciaco  (ORdway  8000). 

Exterior  Aaterations,  Southern  Pacific  Hoapltal,  San   Franciaco;    Bids  open 
January  21,   Noon. 
Swtnerton  A  Walberg  Co.,  226  Bush  St,  Sian  Francisco   (GArfleld  2980) 
R  A.  CuUen,  478  Jackson   St.  San   Francisco   (SUtter  1951). 
Rartenmnin-Glusto,  40  Rlngold  Street  San  Francisco   (MArket  8151). 


Two   Bridgtes,  San  Joaquin   County:    Bids  close  January  23,  2  P.    M. 
Carl  N   Swenson   Co.,   355  Stockton   Ave.,   San   Jose  4    (BAllard   2602). 
M.  A  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Laboratory    Bldg..    Moffett    Field;    Bids    close    January    30.   3    P.    M. 
Erbentraut  A  Summers.  446  Sixth   St..   San    Francisco    (MArket   8310). 
Peter  Kiewit  Sons  Co.,  442  Post  St,   San  Francisco    (EXbrook   5738). 
Carl  N.  Swenson  Co.,  355  Stockton  Ave..  San  Jose   (BAllard  2602). 
Jas.  I.  BAmes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  0906  or  7064). 
De  Luca  A  Son.  1745  Filbert  Street,  San  Francisco   (ORdway  3000). 


Warehouae,  8th  and   Ohio,    Richmond,    Bids  open   January   25.   10   A.   M. 
MacDonald,  Young  A  Nelaon,  127  Montgomery  St,  S.  F.   (SUtter  SStS). 
Clinton  Constr.  Co..  923  Folsom  St.,  San   Francisco    (SUtter  3440). 
Jas.  I.  Barnes  Conatr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6906  or  7054) 
Erbentraut  A  Summers,  446  6th  St.  San  Francisco   (MArket  8310). 
Moore  A   Roberts,   693   Mission   St.,    San   Francisco    (GArfleld   8579) 
M.   J.   KUtig.   Inc.,   231    Franklin   St  ,   San    Francisco    (UNderhlll   8209). 
Biltwell  Constr.  Co.,  4745  Geary   Blvd.,  San   Francisco   (BAyrlew  5947) 
C.  L  Wold  Constr.  Co.,  Ltd.,  4412-16  Fulton  St.,  S.  F.   (SKyline  4362 1. 
Elmer  J.   Freethy.   1432  Kearney  St.,  El   Cerrito   (Richmond  6875 1 


Nursery  and   Residence,  Valencia   St.,  S.   F.;    Bids  open   Jan.  24,  1    P.   M. 
A.   J.  Hopper  Co..  243  Langton   St.   San   Francisco    (MArket   7070). 
Rademann-Glusto,   40   Rlngold   Street,   San    Francisco    (MArket  81511. 
Mldstate   Constr.   Co.,  1297   Bush   St.,   San    Francisco    (ORdway   4638) 
C.  U  Wolld  Constr.  Co.,  Ltd.,  4412-16  Fulton  St..  S.  F  (SKyline  4362 >. 


January  21,  1946 
PLANNED 

TEMPLE   CITY.   Los   Angeles   Co..    „,^       „        ,^,  ,  _ 

Calif  .—Thomas  Real  Estate  Co.,  2486  1  Bldg.,  San  Diego,  is  preparing  work- 
Huntington  Dr.,  San  Marino,  will ! !««  Plans  for  the  construcUon  of  a 
build  a  200-unlt  private  housing  proj-    new  Junior-senior  high  school  at  49th 


ect  at  Live  Oak  and  Ninth  Sts., 
Temple  City,  for  selves.  The  dwell- 
ings will  contain  r»o  bedrooms  each ; 


and  Imperial  Aves.,  San  Diego,  for 
the  San  Diego  Unified  School  Dis- 
trict,    San     Diego;     estimated     cost 


frame  and  stucco  construction,  wood  1  $288,800.    Owners    plans    to    advertiae 
shingle  roofs,  gas  dual  floor  furnace  I  for  bids  in  February.  16 

heating,      hardwood     and      linoleum  1  — .— _ 


floors,  wood  sash,  garages,  asphaltic 
concrete  drive ;  cost  $7000  each.  Plans 
are  being  prepared  by  the  owner  for 
streets  and  utilities.  14 


SCHOOLS 


January  21.  1946 
LOW    BIDDER 

MONTEBELLO,  Los  Angeles 
Cal.— P.  A.  Weeges.  4565  Santa  Mon- 
ica Blvd.  Los  Angeles,  at  $210,230 
submitted  low  bid  to  the  Montebello 
Unified  School  District,  George  M. 
Schurr,  business  manager.  160«)  Whit- 
tier  Blvd.,  Montebello,  Jan.  15,  for 
construction  of  six  1 -story,  wood 
frame  school  buildings  at  the  Rose- 
wood Park  Elementary'  School  at 
Eastland  Ave.  and  Anaheim -Tele- 
graph   Road,   Montebello.  15 


January  21,  1946 
PREPARING    PLANS 

LOS  ANGELES.  Calif.— Architects 
Barker  A  Ott.  624  S.  La  Brea  Ave., 
Los  Angeles,  are  starting  working 
drawings  for  a  two-story  and  part 
basement  L-shaped  girls'  high  school, 
160x130  feet  to  be  built  at  Our  Lady 
of  the  Angels  Parish  on  Castellar 
St,  Los  Angeles,  for  the  Roman 
Catholic  Archbishop.  It  will  contain 
Co..  22  classrooms  and  will  accommodate 
400  students.  Provisions  will  also  be 
made  for  a  future  auditorium  and 
gj'mnasium.  15 


1 . 

I 

BWgs.,   SeH/lcea,    Reaerve    Fleet    Berthing,   Mare   Island;    NOy   13295;    Spec 
17459;   Bids  open  February  1.  11:00  A.  M. 
Jas.  I.  Bamee  Constr.  Co..  941  Russ  Bldg.  S    F.   (EXbrook  6905-7054). 
Peter  Klewlt  Sons  Co..  441  Post  St.,  San  Francisco   (EXbrook  5736). 
Barrett  A  Hilp,  918  Harrison  St,  San  Francisco   (DOuglaa  0700). 
Clinton   Constr.  Co.,  923  Folsom   St,   San   Francisco    (SUtter  3440). 


CONTRACTORS . 

See    MS    regarding    Improvement    District    iobs.     We    handle 

collections;  buv   Warrant**  or  Bonds  on  all   1915  or  1911    Ac! 
Districts.    Telephone  GArfield  BOOO 

HANNAFORD    &    TALBOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


BANKS,  STORES 
AND  OmCES 


GAMERSTOR  &  RREER  LIMRER  CO. 

Wholesale  and  Jobbing  Yards 

LUMBER  .  TIMBERS  -  TIES  -  HR  -  REDWOOD 

PONDEROSA     SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KEIlag  4.1tM 


n\ 


Sar    Francisco 
1800  ARMY  STREET 
ATwirater  1300 


Januarv  21.  1946 
BIDS   OPENED 

BELL  GARDENS,  Los  Angeles  Co. 
Cal.— P.  A.  Weeger.  4565  Santa  Mon- 
ica Blvd.,  Los  Angeles,  at  $103,400 
submitted  low  bid  to  the  Montebello 
Unified  School  District,  George  M. 
Schurr.  busine-s.s  manager,  1600  Whit- 
tier  Blvd.,  Montegello,  Jan.  15,  for  the 
construction  of  shower  and  locker 
buildings  at  the  Bell  Gardens  School. 
Qulnn  and  Jaboneria  Ave..  Bell  Gar- 
dens. 

Plans  prepared  by  Architects  Kist- 
ner. Curtis  and  Wright.  Architects' 
Bldg.,  816  W  5th   St,  Los  Angeles. 

Complete  bids   were: 

P.   A.  Weeger,   $103,400. 

J.  A   B.   Constr.  Co..  $115,797. 

Galllnger  Constr.  Co..  $119,738. 

DeCamp-Hudson  Co..  $126,950. 

Davles.  Keusder  A  Brown.  $122,350. 

Baruch  Corp.,  $132,698.  15 


January  21,  1946 

CONTRACT    AWARDED 

REMODEL  STORE  BUILDING 

SAN  FRANCISCO.  Grant  Avenue  at 
Maiden  Lane. 

Remodel  store  building  to  provide 
modem  3-story  building  (69x85 
ft)  for  women's  apparel  and  con- 
taining 26,500  ft  of  floor  space 
divided  into  semi-enclosed  shops ; 
fluorescent  and  Incandescent 
lighting. 

Owner  — Hale  Bros..  Marshal  Hale, 
Jr.,  president,  5th  and  Market 
Sts. 

Architect— William  G.  Merchant  57 
Post  St 

Contractor  —  H.  H.  Larsen  Co.,  64 
South  Park.  •     16 


CLAY  PRODUCTS 

Specify  QUALITY  MateriaU 

N.  CLARK  &  SONS  1 

IlOth  &  Division   Streets   -    SAN    FRANCISCO   -    Klondike   2-0462 
Main  Offite  A  Factory,  401  Parifir  Are^  Alameda  -  LAkehurst  2-3<177 


January  21,  1946 
TO   START  WORK 


January  21.  1946 
SUB-CONTRACTS  AWARDED 
STORE  BUILDING  Coat  $8,500 

SACRAMENTO.  Sacramento  County, 
Calif.    Southwest   comer   Seventh 
and  P  Sta. 
Constructitxi  of  store  building. 
Owner  —  James    Anastaslow,    Sacra- 
mento. 
Architect  —  Frederick     S.     Harrison, 
Elka'  Bldg.,  Sacramento 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


860  MBixiioii  St. 


D0  5Sa3 


Cal— W  W.  Petley.  354  21st  Street 
Santa  Monica,  will  start  work  soon 
OR  the  construction  of  addHtons  to 
the  Saint  Monica  high  school  on 
the  southeast  comer  of  7th  Sfteet 
and  Washington  Blvd..  Santa  Monica 
for  the  Roman  Catholic  Archbishop. 


FOR    SALE 

Brass  Pipe     Copper  Pipe  -  Brass  Tubing 
Stainless  Steel  Tubing 


7500  ft. 
2200  ft. 

447  ft. 
5404  ft 

840  ft. 

330  ft. 

440  ft. 

1370  ft. 

4S   ft. 

744  ft. 

116  ft. 

180  ft. 

504  ft. 
2220  ft 
85  ft. 
3065  ft. 
5505  ft. 
3060  ft 
1960  ft 


1.9  O.D.  X  .065  wall  brass  Dine  9K^ 

1.66  O.D.  X  .065  wll  brSa  ^ ^ 

Vz-UL  copper  nickel  mbing.  ^^    ^ ^ 

oi on  t  S! "^^  "'''''•^  tubing :::::::::::  :o6c 

V  in   K  J  •054  copper  mckel  tubing  .„ 06c 

y4.-ut  bnts*  tabmg  1.06  x  .065 .08c 

1-m.  braas  tubing  1.315  x  .065. ._        """ lOc 

1-m.  atainiess  steel  tubing  1.3U  x  .061 "":  ^SOc 
l-in.  stainless  steel  tubing  1.315  x  .120  .30c 

%/l'^  '■«^J>raf»  tubmg  .675  1  .065 06c 

T/  i  *"*/S^'*.  brass  tubing  .675  x  .06S 05c 

1/    S*  1  pi  st^n^^d  brass  pipe 06c 

fi4A       /^-   standard  copper  pipe _ 05c 

.040  I  .06.>  brass  tubing  (^ 

.840  X   065  soft  copper  tubing;...  ^JZZI  '.Wc 
'j-m,  brass  tubing  .540  x  .065  06c 

tJS  I  -^JJ  *^^  tubing  (hard) :ZZ  .06c 

.500  X  .039  copp«^  tubing  (soft) .06c 

.540  X  .065  8«amle«g  copper  tubing 06c 


per  ft 

»»  »» 

»»  M 

»»  tt 


n  tt 

»»  t* 

n  »» 

n  n 

n  n 

n  tt 

tt  *t 

tt  »t 

tt  tt 

»»  tt 

tt  tt 

tt  ft 


SILVER   SOLDER    FiTTINGS    FOR    ABOVE— ELBOWS     UNIONS. 
Va,  REDUCERS,  CAPS,  PLUGS.   ETC.         -         -         20%   OF  COST 

GEO.  ARTHUR  Sl  SONS 
I    ^^  So.  Chremont,  Sim  Msteo  Pbooe  34867 


Paso  Blvd.,    North   Sacramento. 

Roofing — Abies  Roofing  Co. 

Plumbing— A.  W.  Sweet,  112  N.  Baa- 
settlaw  Ave..  Sacramento. 

Electric  Wiring— Joe  Baumgart,  3456 
Montrose  St.  North   Sacramento. 

Sheet  Metal,  Brick  and  Stone  Work. 
Grading.  Foundations,  Mill  Work, 
Painting  and  Concrete — C.  P.  Ed- 
ward.s,  2«65  Del  Paao  Blvd..  North 
Sacramento. 

Tile  Work— H.  P.  Fisher,  376  17th  St, 
Oakland. 

Lumber— Fuller  Lumber  Co.,  2925  R 
St.  Sacramento. 

Lathing  and  Plastering— J.  Mulder- 
rig,  222  2l8t  St,  Sacramento.      16 


FOR  SALE  AT  THE  RIGHT  PRICE 

1,500  PIECES  OF  OmCE  FURNfTURE 

Deaks,  Cabineta,  Tablea,  Ty|>«writer  Desks,  ClMurt, 

tPlaimaiit  Tabka,  FOet,  Draftn«  Tdbtos,  dc 

Juft  wlwt  yoa  need  for  yoia-  CONSTRUCTKIN  OFFICE 

PlKme  LANDSCAPE  5-6363 

ADVANCE  SALES,  INC 

1601  East  Shore  Blvd.  Rklimoiid,  Calif. 


FOR  SALE 

ROSS  LUMBER  CARRIER 

pneumatic  tirea,  uaea  66-ln.  blocks. 
Immediate  delivery.  Gamertton  4 
Green  Lumber  Co.,  1800  Army  St, 
San  Franciaco  24.   Phone  AT.  1300. 


J 


I 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipa  bending 
and  manifolds 

Write  for  Prtcea 

Padfic  PipeCe. 

160  Spear  St.,  San  l-'randaco 


p 


ASTER  GASOLINE  GENERATORS 


: 


Portable 
L^fating  Plants 


650  Watb  to  IB  KW 

Generate  Toir  Oms 
Qectridty  Rigbt  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St         SJJ'JrIJciIS'S     «*•  MAiImJ  1651 


MONDAY.  JANUARY  21.  1946 


DAILY    PACIFIC    BUILPER 
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ADVANCE  CONSTRUCTION  REPORTS 


January  21,  1946 
PREPARING  F'LANS 

TRONA,  San  Bernardino  Co.,  Calif. 
— H.  Lfc  Qogerty  Organization,  archi- 
tects an<i  engineers.  3123  W.  8th  St, 
Los  Angeles,  is  starting  working 
drawings  for  the  construction  of  an 
addition  to  the  administration  build- 
ing at  Trona  for  the  American  Pot- 
ash A  Chemical  Corp. ;  estimated  cost 
<250,000.  16 


Januarj'  21,  1946 
CONTRACT   AWARDED 

SEATTLE.  Wash.— The  J.  B.  War- 
rick Construction  Co.,  Securities 
Bldg.,  Seattle,  Wash.,  awarded  a  con- 
tract for  the  construction  of  a  three- 
Btory  and  basement  reinforced  con- 
crete office  building  addition  to  the 
Labor  Temple  building  at  First  and 
Clay  Sts.,  for  the  Seattle  Labor  Tern-  ^ 
pie;  estimated  cost,  $226,000.  Plans 
were  prepared  by  Architects  McLel- 
land  &  Junes,  Republic  Bldg.,  Seattle, 
Wash.  16 


Ing  a  portion  of  the  existing  Cedar 
Falls  wood  stave  penstock  No.  5 
with  a  78-ln.  electrically  welded  steel 
penstock.  The  work  Includes  2541  ft. 
of  78-in.  electrically  welded  steel 
penstock,  560  cu.  yds.  concrete  and 
11,500  lbs.  of  reinforcing  steel  to  be 
used  between  Masonry  Dam  and 
Cedar  Falls. 

The  bids  submitted  were: 

Paul  Jarvis,  Inc..  |164,016. 

Morrison -Knudsen   Co.,   Inc.,  |194,- 
436. 

M.  P.  Munter,  $198,879. 

Beal  &  Roberts,  $212,049. 

Puget     Sound     Machinery 
$218,484. 

Rumsey  A  Co.,  $231,328. 

General   Construction    Co.,  $240,070. 

19 


I  marine     stadium     to     connect      with 
Highway  101  and  the  projected  West- 
I  minster  Road. 

I  The  bridge  will  be  of  reinforced 
I  concrete  construction  and  will  span 
1 800  feet  of  the  stadium  width  in  a 
diagonal  direction  with  a  clearance 
of  30  feet  above  a  7-ft.  high  tide. 
It  will  have  a  divided  traffic  lane 
for  three  cars  each  way  and  will  be 
76  ft  wide  from  curb  to  curb  with 
a  4-foot  island  between.  Electroliers 
will  be  provided  in  the  design.  Est 
cost  $800,000.  21 


STREETS  AND 
HIGHWAYS 


Depot 


DREiKlING,  HARBOR 
j     WORKS,  EXCAVATION 


January  21,  1946 
BIDS  WANTED 

NORTH  HOLLYWOOD,  Los  An- 
geles Co.,  Calif. — Manley  &  George 
Marks,  4844  Lankershim  Blvd.,  North 
Hollywood,  will  take  general  con- 
tract bids  in  about  15  days  for  the 
construction  of  a  frame  and  stucco 
store  building,  to  contain  14  stores, 
at  5800  Lankershim  Blvd..  North  Hol- 
lywood, for  selves ;  60x253  ft.  in  area, 
post  and  girder  roof  construction, 
composition  roofing,  wood  sash,  plate 
glass,  tile  bulkheads,  concrete  floor, 
«tud  and  plaster  interior  partitions, 
plumbing,  electric  wiring,  paved 
parking  area;  cost.  $45,000. 

Plans  were  prepared  by  Mackin- 
tosh and  Mackintosh,  engineers,  306 
N.  Vermont  Ave..  Los  Angeles.         16 


20—  MISC.  SUPPLIES  AND 
MATERIALS 


Id— MISC.  CONSTRUCTION 


January  21, 1946 
BIDS   OPENED 

SACRAMENTO,  Calif— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento: 
QUO.  30030,  REQ.  A111263: 

For  75  tons  %-in.  to  No.  4  broken 
stone  and  100  tons  IH-In-  to  \-ia.. 
Route  195  near  San  Luis  Rey  Ranch 
headquarters. 

Canyon  Rock  Co.,  $3.95  and  $3.70. 

H.  G.  Fenton  Materials  Co.,  $8.75 
on  both  Items. 

Lawrence    Canyon    Materials    Co., 
$2.50   on   both   Items;   discount   2   per 
cent  30  days;  awarded. 
QUO.  28654,  REQ.  N-76: 

Berglund  Tractor  &  Equipment  Co., 
$1260  on  Item  1;  $148.  Item  2;  $111, 
Item  3 ;  $257  Item  4 ;  $169  Item  5 ;  $94 
Item  6;  $1735  Item  7;  total,  $3774; 
discount  2  per  cent  30  days. 

George  A.  Lincoln,  Rutherford,  bid- 
ding on  last  Item  only,  $2069.18.    *     20 


January  21, 1946 
CONTRACT  AWARDED 

SEATTLE,  Wash.— Grays  Harbor 
Construction  Co.,  412  S.  Park  St, 
Aberdeen,  at  $177,320,  awarded  con- 
tract by  the  U.  S.  Engineer  Office, 
Seattle,  for  dredg^g  shoals  In  Wal- 
lapa  river  and  harbor  at  Raymond 
and  South  Bend. 

Other  bids  were: 

Quigg  Bros.,  Hoquiam,  $177,320. 

General  Construction  Co.,  Seattle, 
$228,800. 

Puget  Sound  Bridge  &  Dredging 
Co.,  Seattle,  $228,228.  22 


23— 


CANALS 


January  21,  1946      | 
CONTRACT   AWARDED 

WINSLOW.  Ariz.— The  Vj-ne  Bros. 
Electric  Co.,  Prescott,  Ariz.,  awarded 
»  contract  by  the  Arizona  Light  & 
Power  Co..  George  Herrington,  man- 
ager. Flagstaff.  Ariz.,  for  the  con- 
struction (labor  only)  of  60  miles  of 
3-pha.se  electric  transmission  line  be- 
tween Flagstaff  and  Wlnslow.  The 
company  has  purchased  and  will  fur- 
nish all  materials.  Estimated  total 
cost,  $200,000.  Plans  and  specifica- 
tions were  prepared  by  the  engi- 
neering department  of  the  company. 

19 


January  21,  1946 
PLANS  REVISED 

SAN  DIEGO,  San  Diego  Co.,  Calif. 
— Architects  Johnson  &  Abrams,  14th 
floor.  San  DlQgo  Trust  &  Savings 
Bldg..  San  Diego,  have  revised  plans 
for  the  construction  of  an  airport 
admmlstratlon  building  at  Lindbergh 
Field.  San  Diego,  for  the  City  of  San 
Diego  Harbor  Department,  Civic  Cen- 
ter. Pacific  Blvd.,  San  DIegq.  The 
revision  calls  for  approximately  55,000 
aq.  ft.  of  floor  space  at  an  estimated 
cost  of  $495,000  instead  of  79.000  aq.  ft 
of  floor  space  and  $800,000.  19 


January  21,  1946 
BIDS  WANTED 

FRESNO,  Fresno  Co.,  Calif. — Until 
Jaji.  24,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Commission  of  the  City 
of  Fresno,  D.  E.  Roughton.  city  clerk. 
City  Hall,  Fresno,  for  furnishing  8107 
ft.  of  4-inch  cast  iron  bell  and  spigot 
water  pipe.  Specifications  on  file 
in  the  office  of  the  city  clerk.  City 
Hall,  Fresno.  20 


January  21,  1946 
PLANS  COMPLETED 

GRASS  VALLET,  Nevada  Co., 
Calif. — Consulting  Engineers  Blackle 
A  Wood,  544  Market  St.  San  Fran- 
cisco, have  completed  plans  for  the 
construction  of  the  DS  canal  exten- 
sion, located  approximately  five  miles 
northeast  of  Grass  Valley  In  Nevada 
County. 

Bids  will  be  asked  the  second  week 
in  February  for  excavation  and 
clearing  only.  All  structural  work 
will  be  done  under  separate  contract 
or  by  force  account  •    23 


January  21,  1946 

Contract  awarded 

ALTADENA,  Los  Angeles  Co., 
Calif— J.  E.  Haddock,  Ltd.,  3538  E. 
Foothill  Blvd..  Pasadena,  awarded 
contract  for  the  construction  of  an 
dditlon  to  mausoleum  at  2300  N. 
Marengo  Ave..  Altadena.  for  the 
Mountain  View  Mausoleum.  It  will 
be  a  one-  and  two-story  structure, 
350x40  feet  in  area,  reinforced  con- 
crete walla,  stoue  facing,  stained 
glass  windows,  metal  sash,  terrazzo 
floors ;  cost,  $250,000.  Plans  were  pre- 
pared by  Clarence  L  Jay.  architect, 
2300  N.  Marengo  Ave.,  Altadena.      19 


January  21,  1946 
BIDS  OPENED 

DENVER,  Colo.  —  The  following 
bids  were  received  January  18  under 
Invitation  No.  C-44.229-A  by  the  Bu- 
reau of  Reclamation,  Denver,  Colo., 
for  3000  bbls.  modified  portland  ce- 
ment: 

Monolith  Portland  Cement  Co., 
Monolith,  Calif.,  (a)  $2.05892,  (b)  $2.92. 

Southwestern  Portland  Cement  Co., 
Los  Angeles,  (a)  $2.16,  (b)  $2.92. 

Riverside  Cement  Co.,  Los  Angeles, 
(a)   $2.17634,   (b)   $2.92. 

All  bids  quoted  per  bbl.  f.o.b.  cars 
.shipping  point;  (b)  f.o.b.  cars  Earp, 
Calif.  •    20 


January  21.  1946 
PLANS  COMPLETED 

AUBURN,  Placer  Co.,  Calif.— Con- 
sulting Engineers  Blackie  A  Wood, 
544  Market  St.,  San  Francisco,  have 
completed  plans  for  the  construction 
of  a  canal  six  miles  northeast  of 
Auburn;   cost   $90,000. 

Bids  will  not  be  asked  until  this 
fall,  work  being  contingent  upon  the 
construction  of  Scotts  Flat  Dam,  to 
be  located  five  miles  east  of  Nevada 
City  on  Deer  Creek.  Construction  of 
this  dam  is  planned  some  time  dur- 
ing the  month  of  May.  *     23 


Engineering  Section 


25— MACHINERY  AND 
EQUIPMENT 

January  21,  1946 
BIDS  WANTED 

OAKLAND,  Alameda  Co..  Calif.— 
Until  January  29,  1  P.  M.  bids  will 
be  received  by  Oakland  City  Coun- 
cil. City  Hall,  for  two  automatic 
calculating  machines. 

Specifications  obtainable  from  the 
above  office.  •         •  25 


January  21,  1946 
BIDS  OPENED 

SEATTLE,  King  Co.,  Wash— Paul 
Jarvie,  Inc.,  3951  6th  NW.,  Seattle, 
Wash.,  at  $164,016.  submitted  the  low 
bid  to  the  Seattle  Board  of  Public 
Works,  509  County -City  Bldg.,  Se- 
attle, Wash..  January  10,  for  replac- 


WANTED 

FOR  SALF*  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 
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i  January  21,  1946 

[BIDS    WANTED 

j  LAS  CRUCES,  N,  M.— UnUl  Feb- 
ruary 15  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  1163  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Lajs  Cruces,  N.  M.,  at  the  option  of 
the  bidder,  three  (3)  500-kv.-a.,  110,- 
000  delta-  to  2400/4160  Y-volt  and 
7200/12,470  Y-volt,  single-phase,  60- 
cycle,  oll-inamersed,  self-cooled,  out- 
door type  transformers  for  Installa- 
tion at  the  White  Sands  substation, 
Rio  Grande  Project,  New  Mexico- 
Texas.  The  apparatus  will  be  installed 
by  the  government  The  specifica- 
tions do  not  contain  a  provision  for 
liquidated  damages  for  delay.  No 
charge  for  copies  of  the  specifications 
to  prospective  bona  fide  bidders;  to 
others,  $0.75,  not  returnable.  For  par- 
ticulars, address  the  Bureau  of  Rec- 
lamation, Denver,  Colo,  •    26 


21—         BRIDGES 


FOR  SALE 


NEW  &   RECONDITIONED 

DIMENSION  LUMBER 
TiMBERB.    walMMMitds.    plnraUBf. 
pipe,   miltwork.   and  other  building 
materials.    SALE  PRICES.    Large 
storks  of  "liard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND   WRFrKlNG   CO. 

2900  Third  St.       -       YAlcncia  4977 

70-ft  8T1CEL  TOWER,  28  M  gal 
REDWOOD  TANK  and  two  66  in  x 
24-ft  X  A -in.  STBIEI.  PRESSURHJ 
TANKS  to  be  sold  slb  one  unit  Lo- 
cated in  San  Francises.  Must  be 
removecl  at  once-  Sacrifjc*'  Wrlle, 
'phobe      or      wire     tor     Information. 

CLEVEl AND     WRECKING     CO. 

2M0   Thfrd    5tr««t.    San    Francisco 
VA!«nc(a  4977  (tf) 


SPRAT  BOOTH,  8x7  ft.  with  2 
FANS  and  MOTORS.  CHEAJ*.  Phone 
ESCbrook  151S.  to  1/22/46 


1000  USED  OFFICE  DESKS.  STE- 
NOGRAPHER CHAIRS.  CABINETS, 
TABLES  AND  FILES.  2083  Market 
St .  San  Francisco. 

1/21-22-2S-24-25/46 


FOR  RENT 


CIJJF.'EL^ND  TRENCHER,  fully 
•perated.  F.  R.  Archibald,  LOck- 
haven  81T92.  • 


5-yd.  DUMP  TRUCKS  for  hire  AH 
late  model,  fully  maintained.  Call 
HEmlock  IMS. 

l/l«-17-18-21-22/4« 


January  21,  1046 
TO  ASK   BIDS 

LONG  BEACH.  Los  Angeles  Co., 
Calif.— The  City  of  Long  Beach  has 
had  plans  prepared,  which  have  been 
presented  to  the  U.  S.  District  Engi- 
neer, 751  S.  Figueroa  St,  Los  An- 
geles, for  approval,  and  a  bid  call  is 
expected  t  obe  issued  within  60  days 
for  the  construction  of  a  new  bridge, 
995  ft.  long  and  86  ft  wide,  over  Long 
Beach  Blvd.  to  cost  $1,000,000,  and 
the  Willow  St  bridge,  617  ft  long 
and  86  ft  wide,  to  cost  $460,000.  The 
two  bridges  will  have  cloverleaf  con- 
nection to  cross  highways,  reinforced 
concrete  construction,  with  six  lanes 
for  traffic  and  for  a  new  levee  height 
of  20  ft.  above  streambed  on  the 
Long  Beach  Blvd.  bridge,  and  the 
Willow  St  bridge  will  span  a  new 
channel  width  of  530  ft  Plans  were 
prepared  by  Donald  R.  Warren,  engi- 
neer. 500  S.  Figueroa  St,  Los  An- 
geles. 21 

January  21,  1946 
PREPARING   PLANS 

ORANGE  COUNTY,  Calif.— Engi- 
neer Donald  R.  Warren,  500  S.  Fig- 
ueroa St,  Los  Angeles,  has  been  com- 
missioned by  the  Board  of  Super- 
visors of  Orange  Coimty  to  prepare 
plans  and  specifications  for  the  con- 
struction of  11  bridges  In  Orange 
County  at  a  total  estimated  cost  of 
1200,000.  The  following  bridges  are 
Includes : 

One  reinforced  concrete  bridge 
across  the  Santa  Ana  River  at  Adams 
St;  cost  $40,000. 

One  semi  -  suspension  type  steel 
span  biidge  across  the  Santa  Ana 
River  at  Struck  Ave.,  north  of  Chap- 
man Ava,  In  the  Orange  district 

One  reinforced  concrete  two-lane 
bridge  across  Santiago  Creek  at  Cam- 
bridge St,  Orange;  cost  $15,000. 

One  reinforced  concrete  three-lane 
bridge  across  Santiago  Creek  at  San- 
tiago Ave.;  cost,  $25,000. 

Five  wooden  bridges  across  Silver- 
ado Creek  In  Silverado  Canyon. 

One  wooden  bridge  across  Modjeska 
Creek  in  Modjeska  Canyon. 

One  wooden  bridge  across  Ladd 
Creek.  21 


Januar\-  21,  1946 
BIDS   OPENED 

SOLANO    COUNTY.    Etc,    Calif.— 
The  following  bids  were  opened  Jan. 
15    by    the    State    Division    of    High- 
ways,  P.    O.   Harding,    district   engi- 
neer,   1200    N.    Center    St.,    Stockton, 
■  for    rental    of    one    or    more    extra- 
j  heavy    pneumatic -tired    diesel    motor 
'  graders,  tandem  drive,  equipped  with 
mechanically  controlled  scarifier  and 
l21-ft.    blade.    Caterpillar    No.     12    or 
,  equal,    for    intermittent    use    in    So- 
lano   and    portions    of    Napa,    Sacra- 
mento and  San  Joaquin  counties : 
I      Delta    Constr.     Co.,     Box    457.    Rio 
1  Vista,    one   Caterpillar    motor   grader 
I  No.   12,  $6  per  hour;   transporting  to 
and  from  Jobs,  $60. 
!      Eaton  A  Smith,  715  Ocean  Avenue, 
San    Francisco,    motor    grader,    $7.75 
i  per   hour ;    transportation,    $60. 
1      Combs  Bros.,  2287  Washington  Ave. 
I  San  Leandro,  motor  grader,  $6.50  per 
hour;  transportation.  $75.         •     •     25 


January  21,  1946 
BIOS  WANTED 

HUNTETRS  POINT,  San  Francisco. 
—Until  Jan.  30,  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Navy,  Bu- 
reau of  Yards  and  Docks,  Washing- 
ton, D.  C,  for  dismantling  of  a 
portal  crane  at  the  Naval  Shipyard. 
Brooklyn.  N.  Y.,  and  shipping,  re- 
modeling and  erecting  25-ton  portal 
crane  for  the  Naval  Shipyard,  Hunt- 
ers Point;    Spec   No.   17287. 

Specifications  available  at  at>ove 
ofice  upon  deposit  of  $10.       *  *       25 


January  21,  1946 
[CONTRACT  AWARDED 
i  RICHMOND,  Contra  Costa  Co..  Cal. 
I  — Bechtel  Bros.-McCone  Co.,  155  San- 
'  some  St.,  San  Francisco,  at  $98,120 
;  have  been  awarded  contract  for  con- 
[struction  of  loading  racks  In  Rich- 
I  mond  for  the  Standard  Oil  Co.,  225 
I  Bush  St..  San  Francisco.       *     *       25 


27 —    TREASURY  DEFT. 


DUMP  TRUCKS  for  rent  OJeaniip 
and  General  Hauling.  Call  ATwater 
6T00.  to  1/21,  '46 


January  21.  1^6 
PREPARING    PLANS 

i  LONG  BEACH,  Los  Angeles  Co.. 
Calif.— Donald  R.  Warren.  500  South 
Figueroa  St,  Los  Angeles,  has  been 
commissioned  by  the  City  of  Long 
Beach  to  prepare  plans  and  speci- 
fications for  the  construction  of  the 
new   Second   Street    Bridge   over  the 


January  21,  1946 
BIDS  OPENED 
SAN  FRANCISCO.— Roy  A.  Jonas. 

1896  Turk  St,  at  $215,  submitted  low 
I  bid  January-  17  to  the  U.  S.  Treasury 

Department  30  Van  Ness  Ave.,  Ban 
:  Francisco,  under  Inv.  SF-2740-46  for 
J  installation  of  office  partitions  at 
•  1540  Market  St,  San  Francisco. 


Other  bidders  were: 
Rademann-Giusto  Co.,  |25B. 
Charles  E.  Walt  $377. 


27 


1 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOI^SOM  STREET  -:-  Phone:  SUtter  4696 

CBf^TAIN-TEED  ROOFING  PRODUCTS 


John  Cassaretto  Co. 


I   84ooe  18S6 


and  Stir   Active 


oOiLOiT^G  MATERIALS 

READY-MIX  CONCRETE 

ROCK  8AND-QRAVEL-LIME 

CEMENT-PLASTER-MORTAR 

METAL   LATH-V.0C3   LATH 

6TUCC0-WIRE-NETT»NO 

SERVICE  UNEXCELLED 

BUNKERS 

Pnone.    QArfleM  ATM 
ftth  aiuj^hanwel.  San  Ff  f»oi«oe 


Jaaosiy  IS.  1946 

LOW    BIDDERS 

DAVIS  DAM  PROJECT,  Ariaona- 
Nevada. — Charles  J.  Dorfman,  124  N. 
La  Brea,  Los  Angeles,  at  214.26L85, 
submitted  low  bid  January  17  to  tha 
U.  S.  Bureau  of  Reclamation.  Walker 
R  Young,  chief  engineer.  Kingman, 
Ariz.,  under  Spec  1186  for  constme- 
tion  of  streets  and  highways,  sida* 
walks,  curbs  and  gutters,  and  drain- 
age, sewerage  and  water  distribu- 
tion systems  for  Davis  Government 
camp,  Davis  Dam  Project  Arizona- 
Nevada.  The  work  is  situated  about 
30  miles  west  of  Kingman,  Airiz. 
Second  and  third  low  bidders  were: 
W.  S.  Ford,  Kingman,  Aria.,  $218,- 
275.71. 

Vinson  Construction  Co.;  $235,791.27. 
The   principal   itema   of   work  are 
as  follows: 

(1)  70,000  c.y.  excav.  for  atreet^^nd 
highways;  ▼^ 

(2)  2,900  c.y.  excav.  for  ditches  and 
culverts ; 

(3)  1.400  l.f.  excav.  and  backfill  of 
sewer  pipe  trenches,  4  ft.  deep 
or  less; 

(4>  1,400  If.  do,  over  4  ft.  deep  and 
not  more  than  6  ft  deep; 

(5)  1.660  Lf.  do.  over  6  ft  deep  and 
not  more  than  8  ft  deep; 

(6)  2,400  l.f.  do.  over  8  ft  deep  and 
not  more  than  10  ft  deep; 

(7)  2,200  l.f..do,  over  10  ft  deep  and 
not  more  than  12  ft  deep; 

(8)  250  l.f.  do,  over  12  ft.  deep  and 
not  more  than  14  ft  deep; 

(9)  150  If.  do,  over  14  ft  deep  t\fxd 
not  more  than  16  ft  deep;    ' 

(10)  10  l.f.   do,  over  16  feet  deep; 

(11)  11,300  l.f.  excav.  and  backfill  of 
water-pipe  trenches; 

(12)  1,225  c.y.  excav.  for  structures; 

(13)  800  «.y.  excav.  for  leaching  field 

(14)  1,200  c.y.  backfill  around  struc; 

(15)  400  c.y.  tamping  backfill  around 
structures ; 

(16)  40,000  c.y.  compacting  fills  for 
streets   and   highways; 

(17)  400  c.y.  excav.  in  borrow  pits; 

(18)  25,000  sta.  c.y.  overhaul; 

(19)  300  s.y.  dry-rock  paving; 

(20)  25  cys   dumped  riprap; 

(21)  300  M.  gals,  of  watering  base 
course ; 

(22)  fafnish  and  place  8,200  c.y.  of 
gravel  or  crushed  rock  for  base 
course  of  street  and  highway 
surfacing; 

(23)  furnish  and  apply  15.000  gals,  of 
asph.  material  for  prime  coat; 

(24)  furnish  and  place  3,050  cy.  of 
gravel  or  crushed  rock  for  sur- 
face course; 

(25)  furnish  and  apply  58,000  gals,  of 
asph.  material  for  surf,  course; 

(26)  mix,  finish  and  roll  49,000  9.y.  of 
surface  course; 

(27)  furnish  and  apply  8,500  gals,  of 
asph.  material  for  seal  coat; 

(28)  furiiish  and  apply  170  c.y.  of 
coarse  sand  for  seal  coat; 

(29)  furnish  and  stockpile  50  c.y.  of 
gravel  or  crushed  rock  for  sur- 
face  course ; 

(30)  furnish  and  stockpile  10  c.y.  of 
coarse  sand  for  seal  coat; 

(31)  furnish  and  lay  120  l.f.  of  15-in. 
diameter  concrete  pipe; 

(82)  furnish  and  lay  230  l.f.  of  18-ln. 
diameter  concrete  pipe; 

(33)  furnish  and  lay  410  l.f.  of  21-ln. 
diameter  concrete  pipe; 

(34)  furnish  and  lay  130  If.  of  24-ln. 
diameter  concrete  pipe; 

(36)  furnish  and  lay  60  l.f.  of  30-ln. 
diameter  concrete  pipe; 

(36)  furnish  arfd  lay  190  l.f.  of  36-ln. 
diameter  concrete  pipe; 

(37)  constructing  9  structures  of  In- 
lets or  catch  basins  6  ft  deep 
or  less; 

(38)  constructing  7  addl.  feet  of  In- 
lets and  catch  basins,  each  ad- 
ditional   foot   over   6  ft   deep; 

(89)  furnish  ami  lay  3,000  l.f.  of  4-m. 
diameter  clay  sewer  pipe  and 
fittings   for  sewer  lines; 

(40)  furnish  and  lay  1,780  If.  of  «-in. 
diameter  clay  sewer  pipe  and 
fittings   for   sewer  lines; 

(41)  furnish  and  lay  2.500  l.f.  of  8-ln. 
diameter  clay  sewer  pipe  and 
fittings  for  sewer  Unee; 

(42)  furnish  and  lay  1.600  If.  10-ln. 
diameter  clay  sewer  pipe  and 
fittings  for  sewer  lines; 

(43)  furnish  and  lay  20  If.  of  10-in. 
diameter  cast-iron  soil  pipe  for 
Bcwcr  line ' 

(44)  furnish  and  lay  1,050  l.f.  of  4-ln. 
diam.  cast-iron  A.W.W.A.  pipe 
and  fittings  for  sewer  line ; 

(43)  furnish  and  lay  36  l.f.  of  8-lnch 
diam.  cast-iron  A.W.W.A.  pipe 
and  fittings  for  sewer  line; 

(46)  construct  19  sewer  manholes  6 
feet  deep,  or  less; 

(47)  construct  70  addl.  feet  of  sewer 
manholes,    each    addl.   foot  over 

(48)  connecting  existing  sewer  line 
to  mauihole  No.  6; 

(49)  furnish  and  lay  2,650  l.f.  of  4-ln. 
diam.  clay  sewer  pipe  for  leach- 
ing field  &  backfilling  trenches; 

(50)  furnish  and  lay  400  l.f.  of  6- in. 
diam.  clay  sewer  pipe  for  leach- 
ing field  A  backfilling  trenches ; 

(51)  constructing  manhole  "A"  in 
leaching  field; 

(52)  constructing  septic  tank; 

(53)  construct  sewage  pump  house; 

(54)  installing  1,500  lbs.  of  sewage 
pumps ;  ^ 

(55)  furnish  and  Install  80  l.f.  4-ln. 
diameter  asbestos -cement  water 
pipe  and  cast-iron  fittmgs; 

(56)  furnish  and  Install  4,860  l.f.  6-in. 
diameter  asbestos-cement  water 
pipe  and  cast-iron  fittings; 

(57)  furnish  and  Install  3,200  l.f.  8-ln. 
diameter  asbestos-cement  water 
pipe  and  cast-iron  fittings; 

(58)  furnish  and  lay  2.260  Lf.  %-lnch 
diameter  lead  or  copper  service 
piptog ; 

(59)  furnish  and  lay  560  Lf.  of  1-lnch 
diameter  lead  or  copper  service 

(60)  fi^fh  and  lay  500  Lf.  1%-toch 
diameter  lead  or  copper  service 

(61)  fSSah  and  lay  150  Lf.  of  2-lnch 
diameter  lead  or  copper  service 

(62)  fi?Srti  and  install  80  %.lnch 
lead  or  copper  water  -  service 
connections ; 

(6S)  furnish  and  install  eight  1-inch 
lead  or  copper  water  -  service 
connections ; 

(64)  furnish  and  instaU  four  l^ln- 
lead  or  copper  water  -  service 
connections;        ^  „    .         «  , ». 

(«5)  furnish  and  Install  four  2-inch 
lead  or  copper  water  -  service 
connections;         .   ,,    „«    ,,   ,„„w 

(M)  furnish  and  InstaU  80  %-lnch 
curb-stop    and    service-box    aa- 

(«7)"rm^'and  install  -JiKht  1-inch 
*         curb-stop    and    service-box    as- 

(68)Tmi*S'and  install  four  1% -In. 
curb-stop    and    service-box    aa- 

^^^  JuH^-stop    and    service-box    as- 

(70)%Tmi'i^'  and  install  18  units  of 
»j"     hvdrants   and   connections; 

(71)  fu"  ish^  and     install     14    street 

r72>ruTmsrand    Install    one    4-lnch 

(72)  «^r^»«;^j^^    ^d    valve    box   as- 

(73)"rmis^    and    install    12    «-tnch 
^         gite    valve    and   valve    box    as- 

V  .?*™^Ilr^nd   install  three  8-tnch 
gate    valve    and  valve    box    as- 

Benib!ie« ,  .  ^        ^      ». 

ere<:ting   66..0iX>-gal.    water  tank: 


(76)  1.200   Lf.    concrete   in   combined 
gutters  and  curbs ; 

(77)  63.000   s.f.    of    concrete   in    side- 
walks,    guttera,     and     combined 

sidewalks  and  gutters; 

(78)  20  cy.  concrete  la  culvert  head 
walls; 

i  (79)  7S   cy.   concrete   in   water  tank 

f  oxmdation ; 
(80)  furnish  and  place  45,000  lbs.  of 

reinf.  bars. 
Copies  of  the  specifications  may 
be  obtained  from  the  followmg  of- 
fices of  the  Bureau  of  Reclamation: 
K.  A  Moritz,  Regional  Director,  Ad- 
minlstraUon  Bldg.,  Boulder  City,  Ne- 
vada; H.  F.  Bahmeier,  ConstrucOon 
Engineer,  Kingman.  Ariz.;  Walker 
R  Yotmg,  Chief  Kngmeer,  U.  S.  C\is- 
tomhouse,  Denver  2.  Colo.,  and  H.  W. 
Bashore,  Commiasioner,  Bureau  of 
Reclamation  25,  D.  C.  No  charge  to 
prospective  bidders;  to  others,  $2.25, 
not   returnable.  •         •  29 


rials  for  the  treatment  of  road  pave- 
ments at  the  Vlctorv-iile  Atrmy  Air 
Field,  Victorville,  Calif.;  Serial  No. 
14&  C.  O.  A  W.  J.  Brand,  Rivenilde, 
submitted  the  only  other  bid  at  $2766. 

39 


January  21,  1946 
CONTRACT   AWARDED 

LASSEN  COUNTY.  Calif.  —  Utah 
Constr.  Co.,  Inc..  1  Montgomery  St, 
San  Francisco,  at  $229,057.50  awarded 
contract  by  the  State  Division  of 
Highways,  G  T  McCoy,  State  High- 
way Engineer.  Public  Works  Bldg.. 
Sacramento,  for  about  7.5  miles  of 
grading  and  surfacing  with  plant  mix 
surfacing  bet.  1.5  miles  west  of  Bird 
Flat  and  Doyle.  Lassen  County. 

•  29 


January  IS,  1946 
CONTRACT  AWARDED 
PHOENIX.    Aria.  —  Daley-Tultock 

ConstrucUon  Co.,  2400  S.  16th  St.  P. 
O.  Box  1590,  Phoenix,  Ariz.,  at  $4o2S.29 
awarded  contract  by  the  City  of 
Phoenix,  City  Hail,  Phoenix,  for  the 
construction  of  improvementH  to  por- 
tions of  Oak  Ava  from  the  northeast 
line  of  Grand  Ave  to  17.4  ft  nwth 
of  the  north  line  of  the  alley  south 
of  Culver  St,  Phoenix.  Aria.;  Reeo- 
lution  of  Intention  No  8909.  29 


January  18. 1946 
CONTRACT   AWARDED 

PHOENIX,  Ariz.  — The  Phoenix- 
Tempe  Stone  Co.,  P.  O  Box  1670, 
Phoenix,  Ariz.,  at  $17,054.76,  awarded 
contract  by  the  cnty  of  Phoelilx,  City 
Hall,  Phoenix,  Ariz..  January  15,  for 
the  improvement  of  certain  portion 
of  the  east  H  of  7th  St.  from  16.9 
ft.  south  of  the  north  line  of  Roose- 
velt St  to  the  east  to  108.5  ft.  south 
of  the  south  line  of  McDowell  Rd., 
Phoenix;  Resolution  of  Intention  No. 
8310.  19 


January  22.  IMfk  '*ia-?  been  issued  as 
(allows: 

(a)  In  paragraph  51.  page  15,  the 
sentence  beginning  at  the  end  of  the 
third  line,  "The  current  transformer 
bushings  shall  be  equipped  with  by- 
pass devices  for  prot»:tlng  tlie  wind- 
ings against  high -voltage  Hiirges,"  is 
deleted. 

(b)  In  paragrapb  52.  page  16,  sec- 
ond line,  the  phrase  and  provided 
with  drain  and  filler  plugs"  is  de- 
leted. 

(c)  In  pantgrmp**  52,  third  and 
fourth  lines,  the  phrase  "a  clamp- 
type  terminal  for  grounding  the  case, 
and  with"  Is  deleted. 

(d)  In  paragraph  52,  seventh  and 
el^th  lines,  the  i&rase  "and  the  cur- 
rent transformers  shall  be  equipped 
with  suitable  devices  for  short-cir- 
cuiting the  secondary  windings"  Is 
deleted. 

(e)  In  paragraph  54.  page  16,  the 
test  required  by  subparagrai^  (e)  la 
eliminated.  •     30 


Januarv  21.  1946 
CONTRACT    awarded' 

FRESNO.  Fresno  Co..  Calif.— Mar- 
shall S.  Hanrahan,  Box  429,  Redwood  \ 
City,  at  $337,722.85  awarded  contract 
by  the  State  Division  of  Highways, 
G.  T.  McCoy.  State  Highway  Engi- 
neer, Public  Works  Bldg,  Sacra- 
mento, for  about  2.1  miles  grading 
and  paving  with  portland  cement 
concrete  between  Calwa  Overpass 
and  Fresno,  Fresno  Countv.     •     •     29 


January  21,  1946 
CONTRACT    AWARDED 

NEW  MEXICO.— Miller  A  Smith, 
Albuquerque,  N.  M..  at  $46jt66,  was 
awarded  contract  by  F.  G.  Healy, 
state  highway  engineer,  Capllol  Bldg.. 
Santa  Fe,  N.  M.,  for  the  oonstruc- 
tion  of  Federal  Aid  Project  FAGH 
96  (3),  located  in  De  Baca  Canyon 
on  U.  S.  Highway  Route  No  60,  be- 
tween Fort  Sumner  and  Taliban,  ap- 
proximately 0.568  mile  in  length.  The 
work  will  consist  of  constniction  of 
a  concrete  and  steel  railroad  under- 
pass and  approaches  thereto.  29 


January  21,  1946 
CONTRACTS  AWARDED  ' 

WASHINGTON  STATE— Clarence  I 
B.  Shaln.  director  of  highways,  Olym-  I 
pia.  Wash.,  received  bids  and  award-  ' 
ed  contracts  January  8  for  the  con-  ' 
struction  of  the  following  projects:      I 

(1)  Grading,    surfacing   and    con- 
structing a  light  bituminous  surface  ' 
treatment  on   5.373  miles  of  primary  ] 
state    highway   No.    3,    Chewelah    to 
Blue  Creek,  In  Stevens  County;  Fed- 
eral Aid  Project  No.  F-183   (4).  \ 

F  R.  Hewett  Co  submitted  the  low  , 
bid    and    was    awarded    contract    at 
$148,682.11. 

(2)  Grading,  surfacing  and  con- 
structing a  light  bituminous  surface 
treatment  on  6  miles  of  primary  state 
highway  No.  3,  Addy  to  Arden,  In 
Stevens  County;  Federal  Aid  Project 
No.   F-183    (5). 

F.  R.  Hewett  Co.  submitted  the  low 
bid  and  was  awarded  contract  at 
$213,925.66. 

(3)  Grading,  surfacing  and  con- 
structing a  reinforced  concrete  bridge, 
251.47  ft.  long,  on  0.396  mile  of  pri- 
mary state  highway  No.  5,  Steffens 
Creek  bridge  and  approaches,  in  the 
vlcinltv  of  Kosmos  in  Lewis  County; 
Federal  Aid  Project  No.  F-134  (7). 

Rumsey  A  Co.  submitted  the  low 
bid  and  was  awarded  contract  at 
$66,835. 

(4)  Grading  and  surfacing  on  2.76 
miles  of  primary  state  highway  No. 
12,  K.  M.  Mountain  Summit-East  In 
Wahkalkum  County:  Federal  Aid 
Project  No.  F-208  (4). 

Federal    funds    have    been    allotted 
Leonard  A  Slate  Oregon,  Ltd.,  sub- 
mitted the  low  bid  and  was  awarded 
contract  at  $229,991.  29 


January  21,  1946 
!  NO    BIDS    RECEIVED 

SEASIDE,  Monterey  Co.,  Cal.— No 
j  bids  were  received  January  15  by  the 
I  State  Division  of  Highways,  L.  H. 
j  Gibson,  district  engineer,  50  Higuera 
St.,  San  Luis  Obispo,  for  the  relo- 
cation and  reconstruction  of  im- 
!  provements  to  clear  right-of-way  in 
i  Seaside.  •  29 


January  21,  1946 
'BIDS  OPENED 

VICTORVILLE.     San     Bernardino 

Co.,   Calif— Eggleston   A  Root,  P.   O. 

Box    781,    San    Bernardino,    at   $2209, 

submitted  low  bid  to  the  U.  S.   Dis-  I 

I  trict  Engineer  Office,  751  S.  Figueroa 

I  St.,  Los  Angeles,  for  labor  and  mate-  I 


January  21.  1946 
CONTRACT  AWARDED 

SOLANO  COUNTY,  Calif.— Fred- 
ricksen  Bros.  Construction  Co..  12&9 
65th  St..  Emeryville,  at  $1.(135,012.36, 
awarded  contract  by  the  State  Divi- 
sion of  Highways,  G.  T.  McCoy,  state 
highway  engineer.  Public  Wotlts 
Bldg.,  Sacramento,  for  about  6^1  miles  j 
grading  and  paving  with  portland  > 
cement  concrete  between  Midway 
and  two  miles  norih  of  Dixon  and 
constructing  bridges  across  Sweeney 
Creek  and  McCune  Creek,  Solano 
County.  •    29 

January-  SJl.  194(i 
CONTRACT    AWARDED 

SONOMA  and  MARIN  COS.,  Cal  — 
A.  G.  Raisch  Co.  and  Hamds  Bros., 
2048  Market  St,  San  Francisco,  at 
$1,555,096  awarded  contract  by  the 
State  Division  of  Highways,  G  T.  i 
McCoy,  State  Highway  Kngineer,  1 
Public  Works  Bldg.,  Sacramento,  for 
about  11.9  miles  in  length  to  be 
graded  and  paved  ^vith  porOand  ce- 
ment concrete  and  asphalt  concrete 
on  crusher  run  base,  and  bridges  to 
oe  constructed  across  San  Antonio 
and  Novato  Creeks,  betwieen  one 
mile  south  of  Petaluma  and  Ignaclo 
Wye  in  Sonuma  and  Marin  Counties. 
•         •  j  29 

January  21,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  Feb.  6, 
2:30  P.  M.,  bids  will  be  redeived  by 
the  Department  of  Public  Wors.  Rm. 
282,  City  Hall,  for  improvement  of 
Pine  Street  between  Kearny  and 
Stockton   Streets. 

Plans  and  specifications  dbtainable 
from  the  office  of  City  Engineer 
Ralph  Wadsworth,  City  HallL 

•       •  29 


January  21,  1946 
BIDS  WANTED 

RITZVILLE,  Wash —Until  Feb.  19, 
8  P.  M..  bids  will  be  received  by  the 
City  of  Ritzville,  office  of  the  city 
clerk,  for  the  construction  of  a  rein- 
forced concrete  reservoir,  1,000,000- 
gallon  capacity,  and  a  connecting 
^pellne  at  Ritzville,  Wash.  Plans  and 
specifications  were  prepared  by  De 
Witt  C.  Griffin  A  Associates,  engi- 
neers, Henry  Bldg.,  Portland.  Ore., 
and  are  available  from  the  latter 
office  upon  deposit  of  $26.  30 

January  21,  19«t 
PtANS  COMPLETED 

NEVADA  CITY.  Nevada  Co.,  CaUf. 
—Consulting  Engineers  Blackle  * 
Wood,  544  Market  St  San  Francisco, 
have  completed  plans  for  the  con- 
struction of  the  Scotts  Flat  Dam. 
five  miles  east  of  Nevada  City  on 
Deer  Creek;  cost  $300,000. 

Bids  will  not  be  asked  until  some 
time  during  the  month  of  May.  due 
to   prevailing   weather  conditiona 

•     30 


31—PIPE  LINES  A  WELLS 

January  21,  1946 

LOW    BIDDERS 

PORTLAND,  Ore.  — O.  L.  Boule. 
Elma,  Wash.,  at  (a)  rail  shipment 
$125,672,  (b)  water  shipment  $120,634. 
submitted  the  low  bid  to  and  was 
recommended  for  award  of  contract 
by  the  Powell  Valley  Roads  Water 
District,  office  of  the  engineer,  822 
Spalding  Bldg.,  Portland,  Ora,  for 
the  installation  of  approximately  55,- 
100  ft.  of  cast  iron  pipe,  2-  to  12-ln. 
diameter,  and  900  ft.  of  %-ln.  copper 
tubing. 

The  three  low  bids  submitted  were: 

O.  L.  Soule  (a)  $126,672.  (b)  $120.- 
634. 

P.  S.  Lord  A  Co.,  Portland,  (a) 
$128,966,   (b)   $121,897. 

Ford  A  Walters.  Seattle,  (a)  $188.- 
830,  (b»  $127,813.  31 


30— RESERVOIRS  &  DAMS 

January  21,  1946 
ADDENDUM   ISSUED 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada. — Addendum  to  Specification 
1138  for  "power  circuit  breaker,  dis- 
connecting switches,  metering  equip- 
ment and  lightning  arresters  for  Da- 
vis Dam  construction  substation,  ! 
Davis  Dam  Project  Arizona-Nevada." 
for  which  bids  will  be  received  at 
the  office  of  the  Bureau  of  Reclama- 
tion,   Denver,    Colo.,    until   2    P.    IL, ' 


32 —  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


January  21.  1946 
BIDS    WANTED 

SAN  FRANCISCO.— As  previously 
reported,  until  Feb.  8.  11:30  A.  M.. 
bids  will  be  received  by  the  Depart- 
ment of  Public  Works.  Room  282, 
City  Hall,  for  the  construction  of 
Scott  St  sewer  system.  Sections  BC 
and  AD,  on  17th,  Church,  14th,  San- 
chez and  Stelner  Streets,  between 
Treat   Ave.    and  Waller  Street. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  City  En- 
gineer Ralph  Wadsworth.  City  Hall, 
upon  deposit  of  $10.(K>. 

Quantities  will  be  given  tomorrow. 
•         •       .  S2 


January  21.  1946 
TO   PREPARE   SURVEY 

BURBANK.  Los  Angeles  Co..  Calif. 
—The  City  Council  of  the  City  of 
Burbank  has  authorized  City  Engi- 
neer Harmon  Bennett  to  proceed  with 
a  survey  to  determine  the  feasibility 
of  the  construction  of  flood  control 
protection  in  the  Griffith  Park  area, 
Glendale.  Tentative  plans  call  for 
additional  north -south  storm  drains. 
Estimated  cost.  $3,000,000  82 


(Continued  on   I^ge  Four) 


7.1  MILES  GRADING  AND  SURFACING,  TEHAMA  COUNTY 


(75) 


TEHAMA  COUNTY,  Calif.  —  Oil- 
fields Truckinfir  Co.  and  Phoenix 
Constr.  Co.,  Box  751,  Bakersfleld,  at 
$508,837.82  submitted  low  bid  Jan- 
uary 16  to  State  Division  of  High- 
Engineer,  Public  Works  Bldg.,  Sac- 
ramento, for  about  7.1  miles  In 
length  to  be  graded  and  surfaced 
with  plant  mix  surfacing  on  eement 
treated  base,  between  six  miles  north 
of  Red  Bluff  and  Shasta  County  line 
In  Tehama  County. 

Work  Involves: 

(1)  340  cy.   remove  concrete; 

(2)  54   acres  clear  and  grubb; 

(3)  35,000  sq.  yds.  compact  original 
srround; 

(4)  436,000  c.y.  rdwy.  axoav.; 

(5)  204,000  tons  Imported  borrow; 

(6)  4,900  cy.  struct  excav.; 

(7)  2.300  c.y.  ditch  and  channel  ex- 
cavation ; 

(8)  2,100,000  sU.   yds.   ovtfrtiaul; 

(9)  develop   water   supply   and   fur- 
nish water  equip. ; 

ilO)  15,000  M.  gala  apply  water; 

(11)  396  sta.  finish  rdwy.; 

(12)  34,000    tons     mln.    agg.     cement 
treated  base; 

(13)  12,600  bbla   of   portland   cement 
treated   base ; 

(14)  95    tons    asph.    emulsion    curing 


(15)  30    tons    liq.    aspn.    MC-42    prime 
coat; 

(16)  1,100  tons  pave.  asph.  p|ant  mix 
surfacing ; 

(17^  17,000  tons  min.   agg.   plant   mix 
surf,   base  course; 

(18)  6,200   tons    min.    agg.    plant    mix 
surf.,  surface  course; 

(19)  125  tons  liq.  asph.  ROHq-5.  seal 
coat ;  ! 

(20)  825    tons    screenmgs,    setal    ooat ; 

(21)  660  cy.  Class  A  portland  cement 
concrete  structures ; 

(22)  140  cy.  Class  B  portland  cement 
oonc  curbs  and  gutt«i*|: 

(23)  50  each  monuments; 

(24)  393    each    culvert    markers    and 
guide   posts ; 

(25)  7.2  miles  new  property  fence; 

(26)  8  each  drive  gates; 

(27)  1   mile   remove  and   salvage   ex- 
isting  fence; 

(28)  0.864    mile    remove    and    recon- 
struct existing  property  fences ; 

(29)  192  l.f.   12-in.  relnf.  cone,   pipe; 

(30)  2.634  if.  18-inch  do; 

(31)  789   Lf.   24-inch  do; 

(32)  516   l.f.    36- Inch  do; 
(33>  56  l.f.   48-lnch  do; 

(34)  444    l.f.    36- in.    reinf.    cone    pipe 
siphon ; 

(35)  808  If.   18-ln.  CMP,  16  gauge; 

(36)  28  each   spillway  assemblies; 


(37)  84  Lf.  salvage  exlstmg  pipe  cul- 
verts; 
(38>  66.000  Iba  bar  relnf.  steel; 

(39)  27   each    precast    concrete    ditch 
gates; 

(40)  3   eadh   36-ln.  concrete   manhole 
units; 

(41)  3     each     manhole    frames     and 
covers; 

(42)  12  each  ruby  reflectors. 
Total  bids  were: 

(A)  Oilfields  Truckmg  Co.  and  Phoe- 
nix Constr.  Co.,  Bakersfleld,  f50S- 
837  J2. 

(B)  Larsen  Bros..  Sacramento.  $SM»- 
138.50. 

(C)  E.  D.  Bishop,  Orland,  PHiJtnM. 

(D)  A.  Telchert  A  Son.  $54«,a0& 

(E)  R.  A.  Westbrook,  Sacramento, 
$656,277.30. 

(F)  Parish  Bros.,  Benicia,  $568.6K.S6. 

(G)  E.  W.  Elliott  Constr.  Co.,  8.  F., 
$587,691.75. 

(H)  Guy  F.  Atkinson  Co.,  San  Fran 
Cisco,  $590,996.05. 

(I)  Fredericicsen  A  Watson  Constr. 
Co..   Oakland,   $629,007.75. 

(J)  Roades  Bros,  and  Shofner,  Los 
Angeles,  $688,369.20. 

(K)  Utah  Constr.  Co.,  San  Fran- 
cisco, $700,044. 

(L)   Ouerin   Bros.,   South  San   Fran- 
deco.   $710,9>2. 
Unit  prices  follow: 


(A) 

(B» 

(C) 

(D) 

(E) 

(F)           ( 

G) 

(H) 

(I) 

(J) 

(K) 

fL) 

(1) 

$1.00 
100.00 

$3.00 

$3.00 

$4.00 

$L0O 

$2.75 

$3.60 

IZM 

$3.50 

$11.00 

$5.00 

275.00 

$4.00 

(2) 

200.00 

250.00 

150.00 

275.00 

225.00       \ 

00.00 

350.00 

275.00 

190.00 

200.00 

(3) 

.08 

.06 

.03 

.05 

.06 

.06 

.04 

.06 

.04 

.07 

.06 

.07 

(4) 

.19 

.20 

.226 

.26 

.25 

.25 

.32 

.346 

.27 

.33 

.30 

.32 

(5) 

.45 

.50 

.38 

.48 

.48 

.64 

.56 

.47 

73 

.80 

,78 

.70 

(6) ._... 

2.00 

2.50 

3.20 

2.50 

2.00 

1.76 

1.50 

1.60 

2.00 

2.40 

2.60 

2.00 

(7) _ 

.50 

1.00 

1.20 

1.60 

2.00 

.85 

1.00 

2.50 

1.15 

1.00 

.76 

1.00 

(8) 

.005 

.005 

.006 

.004 

.006 

.006 

.004 

.007 

.006 

.003 

.006 

.01 

(9J.._ „... 

6000.00 

8000.00 

15000.00 

2000.00 

8000.00 

3500.00     1! 

00.00 

5000.00 

2750.00 

12000.00 

9000.00 

2000.00 

(10) 

2.10 

2.00 

1.20 

1.50 

175 

150 

1.30 

1.50 

117 

150 

185 

2.00 

(11) 

5.00 
2.00 

10.00 
2.00 

10.00 
2J0 

10.00 
2.20 

5.00 

1.90 

8.00 
1.71 

12.00 
2.66 

10.00 
2.10 

OJO 
2J8 

10.09 

260 

12.00 
3.00 

12.00 

(12) 

3.50 

(13)     

IM 

2.50 

2.80 

2.50 

2.36 

2.90 

2.75 

2.40 

2J0 

2.93 

3J0 

SilO 

(14) „.... 

30.00 

40.00 

3:>.oo 

41.00 

50.00 

38.00 

264M) 

35.00 

38  00 

36iK> 

30.00 

25.00 

(15).-.„.    

19.00 

25.00 

35.00 

32.00 

20,00 

25.00 

22.00 

24.00 

28.00 

28.00 

25.00 

25.00 

(16) ^    ... 

15.00 

19.50 

18.50 

20.00 

20.00 

18.50 

l&OO 

20.00 

20.00 

22.00 

22.00 

17.50 

(17) 

2M 

2.92 

2.89 

2.30 

2.86 

2.  TO 

2M 

2.40 

2.78 

3.00 

3.70 

250 

(18) 

3.60 

2.92 

2.89 

3.00 

3.20 

2.85 

IM 

3.20 

3.35 

3.50 

4.25 

ZMi 

(19)._ 

19.00 

28.00 

30.00 

30.00 

20.00 

26,00 

3M0 

25.00 

254N> 

30.00 

26,00 

25.00 

(20) : 

3.00 

5.25 

350 

5  40 

5.00 

4,00 

3.00 

4.70 

5.06 

4.50 

5.00 

4O0 

(21) 

42.50 

45.00 

45.00 

42,00 

45.00 

3S.O0 

32.00 

43.00 

4T4» 

44.00 

40.00 

*om 

(22) 

39.00 

30.00 

30.00 

30  00 

4."i,00 

29,00 

so.oo 

37.00 

85.00 

30.00 

30.00 

4&.m 

(23)- - 

COO 

5.00 

3-00 

4.50 

5,00 

4.00 

4.00 

4.00 

4j00 

5.00 

5.00 

b.m 

(24) 

4.00 

3.50 

3.(X) 

4.00 

3.50 

4.00 

4.00 

5.00 

3.30 

4.00 

6i» 

5.C)<) 

(25).-..      . 

1320.00 

1000.(X) 

1300.00 

1200.00 

1150.00 

110000    lO 

00  00 

800  00 

980.00 

900.00 

1300.00 

IMW.W 

(26) .    „ 

25.00 

35.00 

60.00 

42.00 

30.00 

35  00 

30.00 

25.00 

55.00 

100.00 

35.00 

75.00 

(27) 

52&00 

200.00 

250  00 

540.00 

300.00 

225.00       fl 

0000 

260.00 

265  00 

500.00 

TOOlOO 

700.00 

(28).... 

630.00 

1000.00 

1200.00 

1000.00 

1000.00 

950.00     10 

OO.OO 

1000  00 

&75  00 

1000.00 

1S»M 

1500.00 

(29) 

2.00 
3.00 

1.75 
2.50 

3.00 
3.50 

2.00 
3.00 

2.00 
3.00 

L75 
2.55 

1.75 
2.50 

1.75 
2.70 

1.80 
2.60 

2.70 
345 

2.00 
3.00 

2-fX) 

(30)._ 

3,00 

(31). 

4.00 

.75 

4.50 

4.00 

4.00 

3.85 

3.75 

3.75 

3.66 

5.00 

4.00 

4.00 

(32).  

7.00 

5.50 

800 

750 

7.00 

&70 

6.50 

7.00 

6.60 

7.80 

6.S0 

7-0O 

•  33)  . 

10.00 
&00 

ILOO 
4.00 

13.00 
9.00 

12.00 
9.00 

11.00 
9.00 

11.40 
7.15 

8.60 

11.00 
8.50 

10.50 
7.50 

13  00 
7.85 

ILOO 
8.00 

12  00 

(34)._ 

ao*j 

(35) 

1.50 

1.25 

2.00 

1.00 

1.10 

1-15 

1.25 

1.25 

1.10 

1.50 

L50 

1,50 

(36).„ 

30.00 

25.00 

15.00 

4L00 

26.00 

25.00 

17.50 

28.00 

.TO,00 

25.00 

25.00 

25  00 

(37)    „     .   ._ 

2.00 

LOO 

1.00 

100 

2.00 

1,00 

2.00 

.75 

1,15 

1.50 

300 

1.5(.) 

(38) 

.10 

.06 

.06 

06 

.07 

062 

.07 

.06 

0(54 

07 

.08 

M 

(?9)     

&00 
45.00 

48..  00 

15.(X) 
50.00 
75.00 

1000 

100  oo 
7000 

27  00 
MOO 

48.00 

15.00 
75,00 
75.00 

12,00 
85,00       1 

efis.oo 

OO.OO 

!»0C 

25.00 
75.00 

9O00 

10  50 
70.00 
43  00' 

•Mm 

100,00 
35.00 

12.00 

150.06 

50.00 

35,00 

(40) 

200.00 

<"> 

50.00 

(42) 

4.00 

2.50 

5,<30 

2.00 

500 

2  50 

5.00 

2.00 

3.50 

5.00 

3.00 

2-50 

n 
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BUUMNC  PERNTS 


AI1.Y     PACIFIC    BUILDER 


MONDAY.  JANUARY  21.  1946 


1^^ - --^^.- L__ -._ .■„_^^^ „,...^ ..., ■ .       ^  '         -     ^--^    -"    '  -"" 

tContracls} Rec€>rcled[  Motices} 


BaiUinff  P«naits,  11.000 

SAN  FRANC18CX)  CX)UNXT 

ALTER   STblilks 

SW  GRANT  AVE  and  Maiden  Lane 

and  Market  Streets. 
Contractor— H   H    Larsen  Co.    M   So 

Paxil. 
Architect— Wm  G  Merchant,  87  Poet 

Street  SSBiMO 

(App  No  8S3M).  ♦'".^^ 

DWELLINGS,  two   l-«tory   frame 
E  22nd  AVE  40.  881  N  Santiago  St. 
Owner  and  Builder — G  B  Carlson  Co 

1601  d4th  Avenue. 
Architect — Not  Given.         |5.600  each 
(App  Nos  85389-80). 

ALTER  STORE  AND  FLAT 

3411    STOCKTON    STREET. 

Owner  and  Contractor —  M  C  Na- 
than,  1411   Stockton   St 

Architect— Wm  Mooser,  251  Kearny 
Street.  •4.000 

(App  No  86388). 


ALTER  TWO  FLATS 

340  LOMBARD    STREET. 

Owner— Vernon  Smith  -  Wlllot.  2126 
Pierce  Street 

Contractor — Owner. 

Architect— Clifford  Conly,  Jr,  10  Not- 
tingham Place.  $3,500 

(App   No   85381). 


ALTER  RECORDING  STUDIOS 

421  POWELL  STREET. 

Owner — The     Sound     Recorders,     422 

Powell  Street 
Contractor— >J    L   Stuart   Mfg   Co,   37 

Front   Street 
Architect— Not  Given.  $3,000 

(App  No  85387 ». 


ALTER  FLA'i*& 
385   MONTEREY   BLVD. 
Owner — Stanley  Borroughs,  prem. 
Contractor — Gilvert    Plov,    395    Mon- 
terey Blvd. 
Architect— Not  Given.  fl.SOO 

lApp  No  85387). 


ALTER  THEATER 

1226   FILLMORE    STREET. 

Owner — Nasser    Bros,     Golden    Gate 

Theater  Bldg. 
Contractoi^-Salih   Bros,   988   Market. 
Architect- Not  Given.  $1,500 

(App  No  853^). 


Biaklmc  PermiU,  $1,000  aiid 
Under,  ApplM  Fmt 

SAN  FRANCISCO  COUNTY 


ALTER  residence  $860 ;  369  14th  Ave ; 
owner.  Dr  I  Lasky.  prem ;  contrac- 
tor, S  Steinauer,  369  14th  Ave. 

ALTER  dwelling.  $800;  2439  25th 
Ave;  owner,  Gus  (Jeorgladls,  prem. 

ALTER  dwelling,  $600;  4300-04  19th 
St ;   owner,   Mrs   H   Nelson,  prem. 

ALTER  residence,  $500;  125  Rhme ; 
owner,  C  J   Baux,   premises. 

I7IGN,  electric.  $350;  3460  Mission  f 
owner,  Baker  &  Steder,  premises; 
contractor.  QRS  Neon  Co.  680  Fo- 
trero   Ave. 

ALTER  offices.  $350 ;  64  South  Park ; 
owner  and  contractor,  H  H  X^arsen 
Co.  64  South  Park. 

ALTER  dwelling,  $300;  2213  Brod- 
erlck  St;  owner,  Mrs  J  W  Dalton, 
premises. 

ALTER  hat  shop,  $250;  310  Jessie; 
owner.  Quality  Hats,  prem;  con- 
tractor. Apex.Elec  Co.  363  Fell  St. 

ALTER  liquor  store,  $250 ;  500  Gough 
St;  owner,  Johnny's,  prem;  con- 
tractor. Apex  Elec  Co,  363  Fell  St 

ALTER  printing  shop,  $250;  629 
Grough  St;  owner.  Sierra  Press,  629 
Gough  St :  contractor.  Apex  Elec 
Co,  363  Fell  St 


BaHdinf  Permits,   $1,000  ami 
Orcr,  ApfiDea  Wwt 

ALAMEDA  CO¥NTT 


1 -STORY  5-ROOM  DWELLINGS  ($) 

255-301-340  BERGEDO  DR..  OAK- 
LAND. 

Owner— McGah  &  O'Shea,  631  Ber- 
gedo  Dr. 

Builder— Ray    Towers,    631    Bergedo. 

Architect— Not  Given.         $4,000  each 


1-STORY  5-ROOM  DWELLINGS  (2) 
10945-10950  REPOSO  DR,  OAKLAND 
Owner— McGali  &  O'Shea,  631  Ber- 
gedo Dr. 
Builder— Ray  Towers.  631  Bergedo. 
Architect— Not  Given.  $4,000  each 


l-STORY  5-ROOM  DWELLINGS  (4) 

336-344-400-401  CATRON  DR.  OAK- 
LAND. 

Owner— McGah  &  O'Shea.  631  Ber- 
gedo Dr. 

Builder— Ray    Towers.    631    Bergedo. 

Architect— Not  Given.         $4,000  each 


1 -STORY  5-ROOM  DWELLING  (8) 
907-315-319  BERGEDO  DR.  OAK- 
LAND. 
Owner— McGah  k  O'Shea,  631  Ber- 
gedo Dr. 
Builder- Ray  Towers,  631  Bergenia 
Architect— Not  Given.  $4,000  each 


1- STORY  MACHINE  SHOP 

768    106TH    AVE.,  OAKLAND. 

Owner— Alam&si  ft  Gllbertlc,  640  »8th 
Ave. 

Builder— James  A.  Ganley,  855  Mid- 
way Ave.,  San  Leandro. 

Architect— Not  Given.  $2,700 


ALTERATION.S 
737  E    12TH  8T  .  OAKLAND. 
Ownfr— Dallas  Schirmes,  premises. 
Builder.     E     .V.    LInstad,     US4    04th 

Ava 
Architect— Not  Given.  $1,000 


tMM 


ALAMBDA  OOmiTT 


OAKLAND 

ALTER  and  Addn.  $700;  8810  West 
St :  owner,  Mrs  C  Wayner,  prem ; 
contractor,  Al  Rouce.  1406  Prince 
ton   Street 

ALTER  $800;  4811  Bond  St;  onvner. 
Jon  Faroga,  premises;  contractor. 
Acme  House  Moving  Co,  1629  Tel- 
egraph Ave. 

ADDITION.  $500:  7821  Holly  Street; 
owner  and  builder,  John  M  Mc- 
Sweeney,  premises. 

ADDITION,  $500;  7826  Hillside;  own- 
er, Gino  Glno,  prem  ;  contractor,  P 
P  Olson.  2668  77th  Ave. 

SIGN,  electric.  $220;  2097  Broadway; 
owner,  Paul  Burnett  prem;  con- 
tractor. Spott  Eaec  Co.  576  22nd  St. 

GARAGES,  five,  l-story,  $200  each; 
10945-10950  Reposo  Dr;  255-301-340 
Bergedo  Dr;  owner.  McGah  &  O'- 
Shea, 631  Bergedo  Dr;  contractor, 
Ray   Towers,   631    Bergedo  Drtvo- 

SIGN,  electric.  $150;  160.  Grand  Ave; 
owner.  CIO  Headquarters,  prem ; 
contractor.  Spott  Elec  Co,  676  22nd. 

SIGN,  electric.  $130:  8017  MacArthur 
Blvd ;  owner,  J  R  Morris,  prem ; 
contractor,  Spott  Elec  Co,  576  22nd. 

ALTERATIONS.    $100;   2911   Linden; 


owner  and  contractor.  Kutah  and 
Henry    Flenaugh.    premises. 

ALTERATIONS.  $100;  1657  7th  8t; 
owner  and  contractor,  Leona  Fal- 
son.  1657  7th  St. 

ALTERATIONS,  $100;  208  Franklin 
St ;  owner  and  contractor,  W  A 
Rouse  ft  Co.  908  Franklin  St. 

SIGN,  electric.  $75;  1724  7th  Street; 
owner,  Dewey  Villa,  prem;  con- 
tractor, Srpott  Elec  Co,  576  22nd  St 

REPAIRS,  $75;  8436  Simmons  St; 
owner  and  contractor,  W  T  Dllley, 
3435  Simmons  St 

SHED.  $60:  1816  Rosedale  Avenue; 
owner  and  builder.  Leo  Dunkel. 
1816   Rosedaie    Ave. 

SIGN,  electric.  $50;  1206  Fmnklin 
St;  owner.  Harry  Banks,  premises- 
contractor.  Spott  Elec  Cb,  576  ZSad! 

BILLBOARDS,  three,  $60  each  SX 
Cor  Foothill  and  45th  Ave;  N  7th 
St  75  W  Jackson ,  owner  and  con- 
tractor, Foster  ft  Kleiser  Co.  2Jnd 
and  Market  Sts. 

BILLBOARD,  $50;  NB  Cor  Cyprus 
and  17th  Sts;  owner  and  contrac- 
tor, Special  Site  Sign  Co,  3225 
Louise   St. 

BILLBOARD,  $25;  N  MacArthur  35 
E  Maybelle;  owner  and  contrac- 
tor. Foster  ft  Klelser  Co,  22nd  and 
Market  Streets. 

BILLBOARDS,  three,  $25  each;  SW 
Cor  22nd  and  Filbert  SU;  K  Tele- 
graph Ave  200  W  SCth  St ;  N  Mac- 
Arthur  Blvd  112  E  100th  Ave;  own- 
er  and  contractor.  Special  Site  Sign 
Co.  3225  Louise  St 

BILLBOARD.  $6;  W  Frultvale  Ave 
89.85  S  San  Leandro;  owner  and 
contractor,  Foster  ft  Kleiser  Co, 
22nd  and  Market  Sts 


A  E  Hess ;  floor  furnace. 

752  13th  St;  ofWMr,  RhuUman- 
dealer.  A  B  Ham;  floor  fumaca. 

n2t  Arkansas;  owner.  Bala:  dealer 
A  B  Hess:  floor  furna<^        '  ^^^' 


BUILWNG  COirmACTS 

ALAMEDA  COUNTY 


PJCMOLTTION  and  Excavation  Work 
NW  COR  12th  and  FlrankUn  Streets. 

Oakland. 
Owner— The  Tribune  Publishing  Co 
Architect—Edw.  t.  Foulkes.  JS7  12th 

8t.  Oakland. 
Contractor— EUnsco  of  San  Francisco 
1020  Harrison  St,  San  Frandaoo. 

Filed,  Jan   16,  1946.    Dated _ 

Monthly    payments    of _ 90% 

Usual  W  dayi  after  conip 10% 

TOTAL  COST.  $17,675.06 
Bond.  $17,675.  Sureties.  Royai  In- 
demnity Ca  Unit.  90  working  daya 
Plans  and  specifications  filed. 


CompietifHi  Noticts 


PALO  ALTO 


SAN  FRANCISCO  €X>LTmr 


PUBLIC  GARAGE  (type  3).  $86,000:  j 
221  Alma  St ;  owners,  B  Knapp ; 
and  J  P  ft  K  Demeter.  447  Alma  St ; ' 
builder.  W  P  Ooodenough ;  engi- ' 
neers.  Thomas  ft  Whipple.  310  Uni- 
versity Ave. 

RESIDENCE  AND  OARAGE.  $15.- 
700 ;  275  Southampton ;  owner.  John 
Dodds,  450  El  Escarpado.  Stanford; 
builder.  Wells  Goodenough. 

RESIDENCE  AND  GARAGE,  $15.- 
000:  542  California  Ave;  owner, 
Ralph  Steele,  180  University  Ave; 
builder,  Schmaling  ft  Stenbit,  924 
Emerson  St;  plans  by  M  Stedman, 
180  University  Avet 

RESIDENCE  AND  GARAGE.  $11.- 
775;  2350  Byron  St;  owners,  J  H 
and  M  Stedman,  2280  Byron  St; 
builder,  Stedman  ft  Stedman. 

RESIDENCE  AND  GARAGE.  $9000; 
715  Bowdoln  St ;  owner,  Clark  Ells- 
worth, 826  College  Ave. 

RESIDENCE  AND  GARAGE.  $7850; 
665  Dartmouth  Ave;  owner,  W  S 
and  Delia  Proctor;  builder,  W  P 
Goodenough. 

RESIDENCE  AND  OARAGE.  $7850; 
665  Dartmouth  Ave;  owners,  W  S 
and  Delia  Proctor,  S52  Mlddlefield 
Rd;  builder,  W  P  Goodenough,  49 
Wells  Ave. 

RESIDENCE  AND  OARAGE.  $7826; 
320  Fernando  Ave;  owners,  T  M 
and  Violet  Goodard.  1211  College 
Ave ;  builder,  Frank  Armstrong,  784 
Bryant  St 

ALTER  RESIDENCE,  $1000;  865 
Hamilton  Ave;  owner  and  builder, 
Eugenia  M  Frost,  prem. 

GARAGE,  $600:  603  Lytton  Ave;  own- 
er and  builder,  Ada  R  Anderson, 
premises. 


Recorded  Accepted 

Recorded  Accepted 

Jan  15,  1946~W  HEAD  100,  125.  150 

175,   200   W   Sargent.    Walter  E 

and  Max  Hansen,   Inc  to  whom 

it  may  concern January  15,  1946 

Jan  16,  l94<t— W  44th  AVE  100  S 
UUoa  St  R  F  and  Bemardine 
W  Gain  to  whom  it  may  con- 
cern  „ January    16,   1946 


FREftNO 


ALAMEDA  COUNTY 

Recorded      .^^  Accepted 

Jan  18,  1946—3328-30-32  FOOTHILL 
Blvd,  Oakland     Manuel  G  Fran- 

gtM  to  whom  it  may  concern 

January  17.   1946 

Jan  18.  1946— LOT  40  Blk  2,  map 
No  7,  Regents  Park,  Albany. 
Robert  G  Burnett  to  whom  it 
may  concyn January  12,  1946 

Jan  17,  194fr— 1314  E  14th  ST  .San 
Leandro.  Capital  Co  to  Aladdin 
Heating  Corp January  11,  1946 

Jan  17,  1946—1603  POWELL  Street. 
Emeryville.  Valley  Express  Co 
to  John   F  Tulloch Dec  28.   1945 

Jan  17.  1946— LOTS  16.  17,  18.  19, 
20  and  21  Blk  2,  Tract  697,  Eden 
Twp.    Greenwood    Corp   to  D    D 

Bohannon  Organization  

- January   14.    1946 

Jan  17,  1946-4715  DAVENPORT 
St.   Oakland.     Wiggins   ft   Marsh 

to  whom  k  may  concern 

~ January  16,  1946 


8ANTA  CLARA  COUNTY 


Jan.  14,  1946-NW  Emory  NE  120 
ft  NE  Spring  St  on  Emory.  NE  50 
ft  x  125  ft,  known  as  B  85  Emory. 
San  Jose.  William  J  and  Lucille 

F  Sullivan  to  Lewis  E  Smltli — 

- - Jan.   8,   1946 

Jan.  14.  1946— SW  Elm  St  NW  125 
ft  NW  Polhemus  St  on  Elm  NW 
50  X  125  ft  known  as  1717  Elm 
St,  San  Jose.  Louis  Faler,  one  of 
the  owners,  to  Lewis  B  Smith 
Jan  9.  It4« 

Jan.  14,  1946— Box  488,  Routa  1,  Los 
Altos.  Calif.  Elmer  P  Maass  to 
whom  it  may  concem....Jan.  11.  1946 

Jan.  15,  1946— Lot  25.  Garden  Sub- 
division, known  as  680  Willis  Ave, 
San  Jose.  Joseph  Farina  to  V  R 
CamlnettL Jan.    14,   1946 

Jan.  15,  1946— Lot  B,  Block  2,  Inter- 
urban  Park  Tract,  known  as  in% 
Brooklyn  Ave.  San  Jose.  Edward 
S  and  Anne  Baker  to  whom  It 
may  concern. 


7719  506   Montgomery    St:    owner, 

- :    contractor.    Galvin    Bros;    16 

outleU;  3  switches;  4  plugs. 

7720  1563  Mission;  owner  Block; 
coatimctor,  Gai\in  Bros;  17  outleU; 
4  switches;    12  plugs. 

T721  287  Maynard;  owner,  Brand- 
•oa:  contractor  Arc  Alectrfc  Oo; 
•enrlce. 

7722  NE  cor  Delano  and  Geneva 
Ave;  owaar,  F  C  French;  contrac- 
tor.  Arc  Electric  Co     service. 

771S  W  Charles  100  S  Of  Bell  St; 
owner,  Alemany  Construction  con- 
tractor. Arc  Electric  Co;  service 

7724  1447  La  Salle  St;  owner  Fred 
Thompson;  contractor.  Arc  Electric; 
12  outlets;   10  switches;  8  plugs. 

7725  NE  cor  France  and  Edin- 
burgh Sts;  own«r,  Fred  Thompeon; 
contractor.  Arc  Electric  Co;  12  out- 
lets ;  10  switches ;  8  piugs. 

7726  610  Vienna  St;  owner.  WUIta; 
contractor,  ^rc  Electric  Co;  12  out- 
lets^© switches;  8  plugs. 

7727  822  Head  St ;  owner,  F  O 
French,  A  Vignals,  contractor,  ArO 
Electric  Co;  12  outlets;  10  switches; 
6  plugs. 

7729  SW  cor  Bayshore  and  Wool- 
sey  St ;  owner.  Standard  Oil  Co ;  con- 
tractor. Electrical  Products  Corp;  2 
transformers. 

7730  406  Fulton  St;  owner,  Asso- 
ciated Oil  Co;  contractor,  Blectrtcal 
Products  Corp;  1  sign;  2  transform- 
ers. 

7T31  399  10th  Ave ;  owner,  Boudln's 
Bakery;  contractor,  Electrical  Prod- 
ucts Corp;   1   sign;   1  transformer. 

7782  537  Divlsadero  St;  owner, 
Olaen  Delicatessen;  contractor.  Ace 
Electric  Co ;  3  outleU. 

7733  12th  and  Howard  Sts;  owner, 
D  E  Sanford  ft  Co;  contractor.  Ace 
Electric  Co ;  27  switches ;  3  plugs. 

7734  43  6th  St;  owner,  Harry 
Mintz;  contractor.  Ace  Enectrtc  Co; 
18  outleU;  alterations. 

7735  1233  Fillmore;  owner.  Cafe; 
contractor.  Eureka  Electric;  service. 

7736  2365  North  Point  St;  owner, 
B  R  Sharp;  contractor.  Eureka  Elec- 
tric; 5  outlets;  3  switches;  10  plugs; 
service. 

7737  W  Noriega  Way  250  N  Ortega 
St;  owner,  Doelger;  contractor,  Rich- 
mond Electric  Co;  service 

7738  120V4  Clement  St:  owner,  J 
Zimmerman;  contractor,  P  ft  J  Elec; 
3  outlets;  2  switches. 

7739  1539  Folsom  St;  owner.  Ma- 
rine Instruments;  contractor,  Marel- 
co,  Inc;  alterations. 

7740  126  Turk  St ;  owner.  Port  Hole 
Bar;  contractor,  Mrelco,  Inc;  one 
motor. 

7741  1095  Mission;  owner.  Grand 
Southern  Hotel;  contractor.  Malm- 
Welter;   6  plugs. 

7742  274  Mallorca  Way;  owner.  L 
Welter;  contractor.  Malm  ft  Welter; 
5  outlets ;    7  switches ;   3  plugs. 

7743-46  2067,  2071,  2075.  2079  31st 
AVenue;  owner,  Lindsay;  contractor, 
Adams  Elec  Co ;  10  outlets ;  13  plugs ; 
10  switches ;  servjce ;  1  transformer. 
each  Job. 

7747  2115  Noriega  St;  owner,  Su- 
perior Bldg  Co;  contractor,  Adams 
Elec  Co;  10  outlets;  12  switches:  16 
plugs;   service;   1  transformer. 

7748  2701  Pacheco  Street;  owner, 
Lindsay;  contractor,  Adams  Electric 
Co;  10  outlets;  12  switches;  16  pi; 
service ;    1   transformer. 


FIRST-CLASS  ARCHmDCTURAL. 
DRAFTSMAN.  Salary  to  suit  CaU 
HIgate  6449. 

1/16-17-16-11.21/46 


BUM.  OONST^  8UPT.,  good  <n* 
tare.  State  experience  and  refereneea 
Reply  Box  16,  c/o  ^ally  Padflo 
Builder.  tf 


SENIOR  DRAFTSMAN  for  parma- 
nent  poaitlon  in  architectural  eCflea 
located  on  the  Monterey  PHdaattla. 
ConUct  C.  J.  Rylaad  by  phone  al 
Carmel  404  or  write  P.  O.  Boot  8«7, 
Monterey.  l/li-16-16-lT-lt.>l,  66 


STATE  PUnCHASlNQ  AQKNT 


Experienced  architectural  DRAJPTS- 
MAN  out  of  dty.  If  tetereated.  houa- 
ing  available  ICayo  ft  JohBMD,  897 
Exchange  Bldg..  Stocktoa.  Pboae 
Stockton  9 


SACRAMENTO,  CaUf.  — Bids  will 
be  received  by  the  State  Purdiaataif 
Agent.  Sacramento,  for  materiala  and 
equipment  as  follows: 

January  22 
QUO.  81643.  REQ   E47537: 

300  tons  light  stone  riprap  on  Bay- 
shore  Hig-hway.  north  dty  llmita  of 
BurUngam* 

Jsnuary  S 

Qua  SUOB,  REQ.  24068: 

Five  pDeoBMitic-Ured   tractor-opar- 
ated  hli^way  mowing  machines,  f.ab. 
Oakland. 
QUO    3130*    REQ   3781: 

Two  pneumatic-tired  tractor-oper- 
ated highway  mowing  ^nm«'Kl»*^^^,  £o.h. 
Redding.  • 


LOt  ANQELES  cTtT 


LOS  ANGELES,  CaUf.— Unui  Jan. 
24.  11  A.  M,  bids  win  be  reoelved  by 
A.  J.  Holm.  Loe  Angeles  dty  par- 
chasing  agent  Room  107,  City  fr^n 

Loe  Angeles,  for  54.000  lbs.  struo- 
tural  steel  to  b«  fabricated  and  de- 
livered   to    the    Bureau     of    ICatalte- 

nance  and  Sanitation.  City  9I  Loe 
Angeles,     f.o.b.      municipal'    asphalt 

plant  No  1.  2484  E.  Olympic  Ave.,  in 
the  following  specification*  :  22  12x8- 

In..  WF  NO40  I  beams;  22  4x4x%  In. 

angle  irons  an.d  four  4x4xH-lo  ij:)f!» 
Irona  ,   Schedule  No.  4t2L 


POOnON  WANTED 


Experienced  ARCHITECTURAL 
DRAFTSMAN  wants  part-time  work. 
Expd.  in  making  sketches,  floor  plans, 
working  drawings,  details,  etc,  for 
residential,  commercial  or  industrial 
work.  Reply  Box  121.  c/o  Daily  Pa- 
cific Builder.  1/21-1/25,  '46 


VET.— POWDBRMAN— desires  po- 
sition with  reliable  company  as  AD- 
/ISER  ESTIMATOR  or  MBCHANia 
10  years'  experience.  Water,  hard 
rock,  excavation,  operate  hackham- 
mer, wagon  drill  and  cable  tool  rig. 
Write  Bin  De  Maupassant.  8  WUd- 
wood  Ave,  Oakland,  CaUf. 

1/16-17-18/46 


ENGINEER — steam— experienced — 
age  82,  deelree  position  as  plant  op- 
erator Reply  Box  116,  c/o  Daily  Pa- 
dfle  Bulkier.  to  Jan.  18,  '46 

Toung  aaan  desires  SALBS  TOSI- 
TION  with  organisation  handling 
line  of  BUILDING  MATERIALS. 
College  background,  alert,  aggrepslve, 
ioeat  appearing.  Contact  '^^jTsii  B. 
Michael,  BA.  9469,  or  addreas  reply 
175  16th  Ave,  a  F.  1&  • 


Engineering  SedMHi 


32— SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


OAKLAND 


liens  FOed 


SANTA  CLARA  COUNTY 


STORAGE  BUILDING.  $800;  140 
Callisck ;  builder,  Wllkereon  ft  Nut- 
well. 

ALTER  AND  ADD,  |160 ;  2104  Palm ; 
owner,  Colvin  A  Lambert;  builder. 
Ten  &  Paul. 

DEMOLISH  BARN,  |50:  3026  White; 
owner,  W  B  Cope. 

ALTER  STORE.  $5000;  1109  Fulton; 
owner  and  builder,  Baldwin  Jew- 
elers. 

DWELLING,  15000;  1013  Irwin;  own- 
er, Vernon  J  La  Forte;  builder.  La 
Forte  Holding  Corp. 

ALTER  STORE,  |4000;  1225  Fulton; 
owner  and  bulkier.  Cooper's  De- 
partment Store. 

DWELLING,  13000 ;  1006  Irwin ;  own- ,  ,         ,^    ,^^,    t    *  im    «       .  xt      .^ 
er.  Vernon  J  La  Forte;  builder,  La '  J*"-  "■  ^^^T^^ S:J^^  ^v  ^' 
Forte  Holding  Corp.  j     ^"iS  ?'   ^"^Z.  ^^   ^Tt^*""/ 

ALTER  DWELLING  and  OARAGE,       ^.  Huber  vs  Clyde  B  and  IJa  L 

11000 ;  131  Eden  ;  owner  Peter  Topo-  !     Dick   ..■...- - »ll«.W 

polo.  ' 

ALTER  OFFICE,  $1000:  2014  Tulare; 
owner  and  builder,  Dr  Bryson. 

ALTER  STORE.  $1000;  989  F  St; 
owner  and  builder,  Allan  C  Mar. 

ADD  TO  STORE,  $15,000:  1940  H  St; 
owner.  Peter  Schwabenland. 

REPAIR  and  ALTER  WAREHOUSE 
$12,000;    2250   Los    Angeles;    owner,'     7694     524  Howard  St; -owner.  Bay 
W  P  Fuller  Co;  builder,  Fisher  ft  Bridge  Garage ;  contractor Ets-Hoken 
McNulty.  I  *    Galvan  :    5   outlets ;   8   switches ;    7 

DWELLING  AND  GARAGE.  $5500;    P>««« 
1402  Princeton ;  owner,  Carol  Lara. .     7695     2149  Taraval ;   owner,  Harry 
,  j  Gordon ;     contractor.    Neon     Mainte- 

nance Corp;   1  sign;  2  transformers. 

7696  363  Valencia  St;  owner.  Lea 
iMarkey's  Auto  Rebuilding;  contrac- 
!  tor.  Neon  Maintenance  Corp ;  2  trans- 
{ formers. 

7697  2027  Irving  St;  owner,  E  Bd- 
Iward  Rupp;  contractor,  Neon  Matn- 
'  tenance  Corp ;  1  sign ;  2  transformers. 

7698  8210  Folsom  St ;  owner.  Peter 
A  Fkldetta;  contractor.  Neon  Main- 
tenance Corp ;  2  signs ;  1  transformer. 

7699  SE  cor  Bush  and  Grant  Ave; 
owner.  United  Cigar  ft  Whelan;  con- 
tractor.   Neon    Maintenance   Corp;    1 


Electrical  Permits 


8AN  FRANHSCO  rOITNTY 


BuUding  PemiitB,  $500.00  and 

Over,  Issoed  hy  tb«  Balurd 

of  PobEc  W«rfa6 

SAN  FRANCISCO  COUNTY 


JANUARY  19.  1946 


W  San  Bruno  Ave  50  N  Hale;  al- 
ter retail  sales  bldg;  cost.  $2,500; 
owner,   Paul   Spagne. 

356    Justin;    alter    dwelling;    cost,   '"jj^rg  tVanrformert 


$1000:  owner,  F  E  Alrers 

SW  Mendell  St.  70  NE  Palou  Ave; 
alter  print  shop;  cost,  $4500:  owner, 
Joseph  Floree. 

SE  Cor.  Bush  St  and  Grant  Ave; 
alter  store;  cost,  $1900;  owner.  Unit- 
ed  Cigar  Co. 

1814-16  Bush  St;  alter  dwelling; 
cost,   S800:    owner,   Annie   Martin. 

963  Fiilmore  St;  alter  market;  cost 
$1000;   owner,  Wm  Gong. 

S06S  Fillmore  9t;  alter  studio;  cost 
$2500:   owner,   Wayne  Peters. 

3901  Mission  St;  alter  store;  cost, 
$700;  owner.  Mission  Pride  Market. 

475-7  Broadway;  alter  flat;  cost, 
$2000;  owner,  Peter  Sala. 

W  24th  Ave  and  Rivera;  one-sty 
frame  bldg;  cost,  $7500;  owner,  Eric 
Brink. 

SE  Cor  Lombard  E  Scott:  Class  C 
bldg;  cost,  $10,000;  owner.  Tide  Wa- 
ter Assoc  Oil  Ca 

SW  40th  Ave  and  Taraval;  one- 
story  frame  bldg;  cost,  $25,000;  own- 
er, G  A  Drouger. 

221  Hale;  one-story  frame  bldg: 
cost.  $5S0O;  owner.  Joe  Caruso. 

W  Prentiss  SO,  75  S  Ogden;  two 
l-story  frame  dwellings:  <^ost.  $4500 
each :  owner,  Bergstrom  A  Larvlck 

SE  Cor  31st  Ave  and  Pacheco;  £ 
31st  Ave  25,  80,  75.  100  S  Pacheco; 
five  l-story  frame  dwellings;  cost, 
$5660  each;  owner.  C  T  Lindsay  Co. 

N  Surrey  St  09.  94  E  Diamond: 
two  l-story  frame  dwellings;  cost, 
$4500  each :  owner,  9  J  Olaf  sson. 

W  Victoria  79.  104  S  Randolph;  N 
Sagamore  256,  280,  305  W  Capitol; 
five  l-stor>-  frame  dwellings;  cost, 
$6500  each :    oMraer,   A  Nelson. 

N  Tennessee ;  Class  C  addition ; 
cost.  130,000;  owner.  Sterling  Furni- 
ture Co. 


Furnace  Permits 


OAKLAND 


2710  67th  Ave;  owner.  Robert  D 
Conway;  dealer.  ;  floor  fumaca 

2330  87th  Ave;  owner  and  dealer, 
Meyer:  floor  furnace. 

963  45th  St ;  owner,  Hanson ;  dealer. 


7700  415  Post  St;  owner.  Bank  of 
America;  contractor.  Pacific  Elec- 
trical; tl  outlets;  25  switches;  80 
plugs;  1  motor. 

7701  1411  Stockton;  owner.  Hotel; 
contractor.  Pacific  Electrical;  altera- 
tions. 

7702  298  Alabama  St;  owner.  In- 
dependent Lithograph  Co ;  contractor. 
B  J  Doherty;  servlca 

7703  90  Klsha  Rd ;  owner.  Hotwtnc 
Authority;  contractor,  B  J  Doherty; 
service. 

7704  1529  V«.n  Neea  Ave;  owner, 
McCarthy;  contractor,  B  J  Doherty; 
6  outlets;  alterations. 

7706  2682  FUbert'St;  owner.  Post; 
contractor,  B  J  Doherty;  8  outlets; 
$  switches:  10  plugs. 

7706  1025  Tennessee  St;  owner. 
Hart;  contractor,  Strom  ft  Smitb;  4 
outlets;  3  switches:  2  plugs. 

7707  129  Montgomery  St;  owner. 
Store;  contractor,  Strom  ft  Smith; 
altera  tlona 

7708  8  Sadowa  200  W  Capitol; 
owner.  Baldwin;  contractor.  Stxom 
ft  Smith;  service. 

7709  350  Post  St;  owner  and  eon- 
tractor.  Frank  S  Windholts;  

7710  110  6th  St;  owner,  MitcheU 
Estate ;  contractor,  Kuchel  ft  Sievers ; 
altera  tiona 

7711  000  Beach  St;  owner, ; 

c<»tractor,  E  W  Scott  Electric  Co; 
service. 

7712  665  3rd  St ;  owner,  M  J  B  Co ; 
contractor.  L  Ray  Moser;  19  motora 

7713  1809  California  St;  owner, 
;  c<»tractor.  Golden  Gate  Elec- 
tric Co;  1  outlet;  5  switches. 

7714  791  24th  Ave;  owner, ; 

contractor.  Golden  Gate  Electric  Co; 

2  outlets;  1  plug. 

7715  8062  Franklin  St ;  owner, ; 

contractor.  Earl  L  Stevens;  service. 

7716  366  Columbus  Ave;  owner, 
R  Blaggini;  contractor,  Grandi  EHec- 
tric  Co;  1  outlets;  1  switch;  2  plugs. 

7717  NE  cor  S  Van  Ness  and  14th 
St ;  owner.  A  F  Mattoch  Co ;  ccmtrac- 
tor.  Grandi   Electric   Co;    3    outlets; 

3  switches;  3  plugs. 

7718  155  Guerrero;  owner,  Mary's 
Help  Hospital:  contractor.  Weber  ft 
Conroy;   12   outlets;    10  switches;    3 


34839  1345  Third  St;  owner.  Best 
Fertilizer  Co;  contractor,  Vincent 
Electric  Motor  Co;  service. 

84840  263  Cairo  Rd;  owner,  Fred- 
erickson ;  contractor,  special  owner ; 
6  outlets;  4  switches;  6  fixtures;  4 
plugs. 

34841  953  45th  St;  owner,  Hess; 
contractor.  Cooper  Electric;  1  out- 
let; 1  switch. 

34842  2506  E  14th  St;  owner.  An- 
drewsen ;  contractor,  ^Yed  Schmlts ; 
2  outlets;  2  fixtures. 

34843  2267  77th  Ave;  owner,  8J0- 
berg  ft  Son ;  contractor,  Fred  Schmlts ; 
outlets;  switches;  fixtures;  pluga 

34844  2818  E  14th  St;  owner,  Mor- 
torano;  contractor,  Davis  Electric; 
outlets;  switches;  fixtures;  plugs. 

34845  3246  San  Pablo;  owner,  Ed- 
monds; contractor.  Davis  Electric; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

34846  1335  7th  St;  owner,  Garrett; 
contractor,  Davis  Electric  Co;  out- 
lets; switches;  fixtures;  plugs;  al- 
terations. 

34847  927  Broadway;  owner,  Huff; 
contractor.  Davis  Electric  Co;  out- 
lets; fixtures. 

34848  1428  Franklin  St;  owner, 
Oaba;  contractor.  Davis  Electric  Co; 
outlets;  switches;  fixtures;  plugs. 

84849  2973  San  Pablo;  owner. 
Leach;  contractor,  Davis  Electric; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

34850  4740  Fair  Ave;  owner.  Wig- 
gins ft  Marsh;  contractor,  Baylie 
Ughting  Fixture  Co;  13  fixturea 

34851  2628  Kingsland ;  owner.  White 
House  Market:  contractor,  Para- 
mount Electric  Co;  alterations. 

84852  4732  Fair  Ave,  owner,  Wig- 
gins ft  Marsh;  contractor,  Baylls 
Ughting  Fixture  Co;  13  fixtures. 

34853  9812  Maddux;  owner,  Doe; 
contractor,  Shea  Electric  Co;  altera- 
tions. 

34854  S  side  San  Leandro  opposite 
69th  Ave;  owner,  Reade  ft  Co;  con- 
tractor, Del  Monte  Electric;  1  motor. 

94855  3120  San  Pablo;  owner. 
Shaker;  contractor,  T  L  Rosenberg; 
alterations. 

34856  730  Myrtle  St ;  owner,  Market 
Laundry;  contractor,  T  L  Rosenberg; 
alteratlona 

34857  2314  Hi^  St ;  owner,  F  ft  N 
Market ;  contractor,  C  A  langlais :  21 
fixturea 

34868  S834  Broadway;  owner. 
Brownell;  contractor,  J(Anston  Elec- 
tric Co;  alterations. 

84859  324  40th  St;  owner,  -Sports 
Paradise;  contractor,  L  E  Chapman; 
6  outlets;  2  swltchea 

34860  7419  Fresno  St;  owner,  Wel- 
don  Warren;  contractor,  Clifford 
Electric  Co;  outleU;  switches;  fix- 
tures; plugs. 

34861  4801  MacArthur;  owner,  Jen- 
sen; contractor.  Clifford  Electric  Co; 
outlets;  switches;  fixtures;  plugs. 

34862  NW  12th  and  PeralU. ;  own- 
er. Jensen .  contractor.  Clifford  Elec- 
tric Co;  ouUets,  switches;  fixtures; 
plugs. 

34863  833  2Jrd  Ave;  owner.  Rhodes 
Jameson;  c<mtractor,  Dlmond  Elec- 
tric Co;  2  pluga 

34864  4423  Hyacinth  Ave;  owner. 
Acme  Builders ;  contractor,  Fex  Elec- 
tric Co:  outlets;  switches,  fixtures. 
plugs;   saw   motors. 

34865  2901  E  12th  St ;  owner.  Rouse ; 
contractor.  Fox  Electric  Co;  motors. 

34866  3231  Grand  Ave;  owner, 
Llndy's  Cafe;  contractor,  Fox  Elec- 
tric;  plugs;. 


January  21,  1946 
BIDS  WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  Feb.  13,  10  A.  M.,  bids  will 
be  received  by  the  Los  Angeles 
County  Board  of  Sui^rvisons.  153 
Hall  of  Records,  Los  Angeles,  for 
the  construction  of  sanitary  seWers 
and  appurtenances  at  the  Facilities 
for  Housing  of  Juveniles  in  Elastem 
Ave.,  Sheriffs'  Road,  Tr.  No.  13146 
and  Right  of  Way  Tr  No.  1426;  60 
days  for  comt)letion;  Job  No.  8320. 

Plans  and  specifications  may  be 
obtained  at  the  office  of  the  County 
Engineer,  700  Union  League  BWg., 
L08  Angeles,  upon  deposit  of  $2.50. 

Work    involves : 
(1)  lump    sum    for    the    construction 
of  sewers  complete  in  place: 

(a)  152  l.f.  8-ln.  extra  strength  vit 
clay  pipe,  inluding  8x6-lnch  wye 
branch; 

(b)  2570  l.f.  8-in.  standard  vlt. 
clay  pipe,  inluding  8x6-Inch  wye 
branch   and  8x4-ln.   wye   branch; 

(c)  70  l.f.  6-in.  standard  "Mt  clay 
pipe  house  connections,  including 
6-in.  cleanout; 

(d)  270  If.  4-ln.  standard  vlt.  clay 
pipe  house  connections.  Including 
4x4-in.  wye  branches  and  4-inch 
cleanout ; 

(e)  16  brick  sewer  structures,  in- 
cluding 8-in.  stubs  and  drop  inlet; 

(f)  1,  break  into  existing  manhole 
and   form    new   channel   In    base. 

•  82 


January  21,  1946 
BIDS  WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  Feb.  13,  10  A.  M..  bids  will 
he  received  by  the  Los  Angeles 
County  Board  of  Supervisors.  501 
Hall  of  Records.  Los  Angeles,  for 
the  Installation  of  sewers  In  115th 
St.,  116th  St,  117th  St..  118th  Place, 
119th  St,  119th  Place,  120th  St..  Isis 
Ave.,  Imperial  Highway,  Aviation 
Blvd.  and  Inglewood-Redondo  Road, 
a  total  distance  of  3.42  miles;  Coun- 
ty Improvement  1123;  est  cost,  $59.- 
700. 

Plans  and  specifications  were  pre- 
pared by  Alfred  Jones,  county  en- 
gineer. Hall  of  Records.  Los  Angeles. 

Work    involves : 

(1)  approx.  12  l.f.  8-in.  extra  strength 
vlt.  clay  piper,  main  line  sewer, 
complete  in  plftce; 

(2)  18,050  l.f.  8-in.  standard  strength 
vit  clay  pipe,  main  line  sewer, 
complete  in  place; 

(3)  8540  If.  6-ln.  stanrard  strength, 
vit  clay  pipe  house  connection 
sewers ; 

(4)  60  brick  sewer  structures,  com- 
plete In  place; 

(5)  break  Into  two  existing  flushing 
manholes  and  remove  flushing 
device; 

(6)  break  Into  two  exUting  flushing 
manholes,  remove  flushing  de- 
vice and  form  channel  in  base. 

•  82 


33— WATERWORKS 


January  21. 1940 
CONTRACT   AWARDED 

ALTADENA.  Los  Angeles  Co.. 
Calif.— Haddock  Engineers.  Ltd  129 
2hd  St.,  L08  Angeles,  at  $86,280,  was 
awarded  contract  by  the  Rublo  Can- 
yon Land  ft  Water  AssociaUon,  563 
E.  Sscramento  St.  Altadena.  for  tlv» 
installation  of  water  main  sin  Alta- 
dena Plans  and  specifications  were 
prepared  by  A  L  Sonderegger,  con- 
sulting engineer,  925  Central  Bldg 
Los  Angeles.  *8 


Machiiiery  &  Material 


U.  S.  TREASURY 


Classiried  Advertismg 


WANTED 


I 

PAINTING  ESTIMATOR  I"^*™'  j 
bly    one    with    experience    or    back- 
ground adaptable  to  this  line  <i  work. 
Reply    Box    118.    c/o    Dally    Pacific 
Builder.  i/i8-ai-a.a3-2V46' 


SAN  FRANCISCO.— UnUl  January 

28  2  P  M..  bids  will  be  received  by 
the  U  S  Treasury  Department  80 
Van  Ness  Ave.,  under  Inv  SF-2766-46 
for  45  pieces  of  lumber  and  plywood 
delivered  to  325  2l8t  St.  Oakland 

Specifications  obtainable  from  the 
above  office. 

SAN  FRANCISCO.— Until  February 
8.  2  P  M.,  bldB  will  be  received  by 
the  U.  S.  Treasury  Department,  30 
Van  Ness  Ave.,  under  Inv.  SF-2750-46 
for  150  50-ft.  lengths  of  fire  hose  de- 
livered to  650  Fifth  St 

Specifications  obtainable  from  the 
alKJve  office 

SAN  FRANCISCO.— Until  February 
8,  2  P.  M.,  bids  will  be  recetve<1  by 
the  U  S.  Treasury  Department.  30 
Van  Ness  Ave,  under  Inv.  SF-2751-*« 
for  300  matking  hatchets,  f.o.b.  650 
infth  St..  San  Francisco. 

Specifications  obtainable  from  the 
above  office.  • 


Bid  Opening   Schedule 


■M  OpeiHwf  Date 


Pr»i«et  L»«st»ei>t    •f   Prejeet 


NetMl  In  Issue 


miuxNG  cofisimucnoN 


1-21  Painting    fFWA)  MaryevHle 

1-11  Parting  (FWA)  Claremont 

1-21  Alt*r  Hospital  (City)  San  Francisoo 

1-21  Apartment  BulJdJng  (Danforth^Oaklaad 


la-M 
1-  0 

1- 1 


'Ttty^'     Sac  Francteeo 
.san  FYancisct) 
Altadena 
Pasadens 
Napa 

San  Francisoo 
San  Franclaoo 
Corona 


1-22  TnnfaTl   Electric   Feed,eni,  Etc 
1-22  Rej:*tr  Warehouse  cClty't 
1-22  Fir*-  Station   ^Co.) 
1-22  Painting  (FWA) 
1-22  Airport   Building  (Ceimty) 
1-23  Elevator  Repalm  fGorvt.) 
1-23  Painting,  Etc    (Govt* 
1-24  Alt'PT  HfwplUl  iNavy> 

1-24  Niitiifn.   and  Residence  ( Sharps -Knlght>     San 
1-26  Adf"  and  Alter  Fsellltiee  (Navy) San  Diego 
1-25  Warehouse  (D!st>  Richmond 

2-2«  Hoppltal  BMg    fVets'  Admin.)  Grand  Junction.  CWa 
1-28  School  Bulkllng  (Dist)  Doe  Palos 

1-28  Sell  Mil  (Govt^  Salinas 

2-28  Construct  Buildings,  Etc.  (Govt.)     Boise  Project,  Idaha 
1-28  MeManlne  Offlcee  (Oakland  Port  Commission)     Oakland 
1-29  Painting.  Etc  (Navy)  Crows  Landing 

1-29  Ward  Butldlngn  estate)  Stockton 

1-29  Wire  Mesh  Partiilona  (Govt)     Honolulu,  T.  H. 
1-30  Laboratorv    Bldg     (NACA) 
1-80  School  Addition  (Dtet) 
1-80  Alter  Hospital  (City) 
1-30  Install  Fixtures  (Govt) 
1-30  Dufi-t  Work.  Etc.  (City) 
1-30  Relocate  Compress  (Gort) 
1-31  Grain  Elevator  (Tulana  Farms )Worden,  Ore. 
1-81  Building  Conversion  (Navy)       San  Francisco 
2-  1  School  Addition  (Dlst)  Fair  Oaks 

2-  4  Add  to  School  (Dlst)  CoaoheUa 

2-  6  Warehouse  (State)  flMcramcnto 

2-  8  Install  Equipment   (Govt)  Fort  Peck.  Mont 

2-  5  Miscellaneous  Buildings  (Navy)  Inyokem 
2-  7  Exfand  Sheet  Metal  Shop  (Navy)    San  Frandaco 
2-18  Steel    Partltipns    ((5ovt)  Denver.  Colo. 

2-19  Borid  Election  (Dlst)  San  Joee 

2-Jl  Paint  Post  Office  (Gort)  Redondo  Beach 

2-27  Addition  to  School  (Dlst)  Downev 


Moffett   Field 

Salinas 

San  Francisco 

Sandpolnt,  Idaho 

Saa  Francisco 

San  Francisco 


1-lt 

1-  • 

IS-M 

1-  4 

1-16 
1-  0 
1-11 
1-  9 
1-10 
1-  0 
1^  4 
1-  4 
U  8 
1-  8 
1-  • 
1-10 
1-10 
1-  8 
U-M 
1-  8 
1-li 
1-14 
1-lt 
1-17 
1-18 

u-ar 
1-  T 
1-  7 
1-10 

1-10 
1-17 
1-17 
1-18 
1-  8 
1-  7 
1-18 
1-10 


MCKIELLANEOUS  SUPPLIES   AND   MAJIBIALS 


1-21 
1-21 
1-21 
1-21 
1-22 

1-28 
1-28 
1-24 
1-24 
1-25 
1-25 
1-25 
1-25 
1-25 
1-28 
l-2« 
l-2« 
1-28 
l-2« 
1-29 
1-29 
1-29 
1-28 
1-29 
1-30 
1-30 
1-30 
1-31 
2-  1 
2-  1 
2-11 
8-20 


Manila  Covers  (Govt)  Saa  Frandaoo 

Window   Shades.    Etc.    «3ovt)  San  Francisco 


Gastoline,  Etc  (City) 
Grass  Seed  (City) 
Transformers,  Etc    fDisti 
Trahsformsrs,  Etc  (Govt) 
Grate  Valvee,  Etc  (Dlst) 
Transformers  (Dlst) 


BarllBgame 
San  Francisoo 
El  Csntro 
Shoshone  Project 
Oakland 
Oakland 


Galvanized  Milk  Cans  (Navy  )  Saa  Francisco 

Venturl,  Etc  (City)  ~ 

Manila  Rope  (Govt) 

Linoleum  (CJlty) 

Fence  Posts  «3ovt) 

Armature  Colls  (City) 

Reinfofrfng  Bars  (Govt) 

Pig  L.#ad   (City) 

Radio   Repair  Parts  (Ocrt) 

Radio  Repair  Parts  (Govt) 

MeUtl  Shoe.  Etc   (Govt) 

Radio  Repair  Parts  (Govt) 

Storage  Case.?    (Govt.) 

Luniber  and  Beams  (.NTavy) 

Mastlpave  Floor  Paper  (City> 


San  Francisoo 
San  Fraaetoco 
San  Francisco 
5ian    Francisco 

9aK  .Francisco 
Loi  Angeles 
San  Francisoo 
San  Franrisco 
San  Fran  c  isco 
San  Fran  Cisco 
San  Francisco 
San  Franciuicc 
San  Frsnclaco 
San  Francisco 
San   Francisco 


Telephone  OosBarms    (Govt) 
Transmission  Line,  Etc.  (Govt)San   Franrmco 
Reinforcing  Bars  ((^vt.)  Lo«  Angeles 

Pulleys  (Govt.)  San  Francisco 

Paper  Fastenings  (Govt)  San  Francisco 

Oil  Circuit  Breakers,  EHc.  (Govt  )     Redding    Eta 
Rulers,  Folders  (Govt)  San  Francisoo 

Shovel  Handles  (Govt)  San   Francisco 

SanlUry  Sewer  (City)  Mttl  Valley 


1-li 

1-  8 
I-  T 
1-11 
1-  0 
U-lt 
1-11 
Irll 
1-17 
1-U 
1-14 
1-10 
1-18 
1-18 

1-ia 

1-10 
l-U 

1-lf 

1-10 
1-U 

1-U 

I-IT 

1-18 
1-18 
1-18 
1-18 
1-18 

1-  a 

t-it 

118 
1-18 


MACrflriFj?  I    AND 


l-Jl  Transform  ers.  Etc  (G«vt) 

1-21  Dump  Trucks  (City) 

1-22  Circuit  Breakers,  Etc  (Govt) 

1-22  Dump  Truck.  Etc  (Ounty) 

1-23  Oil  Circuit  Breaker  (Dlst) 

1-23  Sedsns   (Dlst> 

1-23  Gate  Valves,  Etc  (Diet) 

1-23  Power  Operator  Oil   Circuit   Bn^kers   (City)     Loe  Angeias 

1-24  Refrigeration  Equipment  f Navy  1      El  Toro 

1-25  Ventilating  Equipment,  Etc  (Govt J     BooVder  Oanyon 


BaMrsfi^d 

Davis  Dam 
(^ohiea  County 

Oakland 

r>«klaiid 


1-25  Motor  roaches   (City) 
1-2P  Steam  Turbine   (City) 
1-29  Police  Ambulance  (City) 
1-29  Gas  Engines   (Govt) 
1-81  Cooling  System  (Smith) 
2-  5  Furnish  Pumps   (Cknrt) 
2-  6  Punrep  Engine  fClty) 
8-  7  Pumps.  Etc    <Govt  ) 
2-  8  School  Coach  (Dist) 
2-13  Span  Bridge  (SUte) 


Ran  FrmnciwC'O 

Oakland 

San   Francisco 

Bakerafleld 

Columbia  Basin  Pro}«««, 

Phoenix,  Arix. 

Columbia  Basin   Pro)««1 

Tnyo  County 

Kern    County 


2-18  Structural  Steel  Anchorafres   Etc.  (Qvft)    Central  Talley  ProJ 

STREETS,  ROAI>S  AND  »GHWATS 


1  19 

♦■•,,.  M 

1-14 
1-11 
1-11 
1-10 

1-14 

l-t« 
It- 10 
IJ  -  If 
'13  ~    • 

1-10 

!  ■■ !  R 
1  ■  1 1 
1  ■• !  5 
1  ■■15 
1-18 


1-21  Resurface  Tennis  Courts  (City 

1-22  Improve  Park  (Oa) 

1-22  Irap)!T>ve  Park   (Co.) 

1-22  Striping  Runway.   Etc    (Govt," 

1-2S   R*p«fr  Road   (State) 

1-23  Rep«(r  Sidewalks.  Etc   (G«vt) 

1-23  ImpiTve   Ave     (Cltvi 

1-2S  Highway  and  Brtdge  (State) 

1-20  Improve   Highway   (State) 

1-28  Cleartng  Road  (Govt.) 

1-30  Grading.  Etc    (State) 

1-30  Improve  Road  (State) 

a-  0  Improve  Streets  (City) 

2-  7  Overhead    Crosslnf    (State) 

2-  8  Add!     Pavlnr    (Naw) 

3-11  Cargc  Vessels  (Govt) 

2-13  Grading  Etc   (State) 

2-14  Overtiiftad  Crossing   ''State) 

2-14  Overrrrksaing  (State) 

2-14  Over-rosslBg  (State) 

I-  4  Generating  tlnlts   (Citv) 


)Napa 

Bell  Ga,n!eT»f 
Ltom  Angel fM  County 
Flagsla,ff,   .Arl». 
Solano  County 
Santa  Cms 
Lo*  Angeles 
Helena     Mont. 
New  Meitirr. 
Portland,  Ore 

'Flarstaff,  Aria 
.San  Francisco 
Ijo»    Angf^le*    County 
S*,n    Franriwoo 

Washington.  D  C. 
El  I>orado  C<runty 
Jj>»  Angeles 
San  IMego 
?V>(»   Angeles 
Pasadena 


I-IT 
lS-90 

IS-M 
1-li 

is-so 

1-11 

1-  s 
1-10 
1-17 
1-17 
1-10 
1-10 
1-17 
1-  8 
1-  8 
1-U 

1-lf 
i-if 
i-tt 

1-10 

i-it 


BKIDGES  ~  TUNNELS  —  HARBOR  WORKS 
EXOAVAIMNS 


f-TJ  Pte*''  B#*Tn  Span  Bridge  (Stated 
3-  2  Frlant-KerT)  Canal  (Reelaaatlen 


Sart  JoaqoiB  Oe«Btjr 
Bureau ) 


1-  « 


WATERWORKS  —  PffCLBIES  ~  DAIB  ^  TAMES 


l-T!  FouDdatiofi  Work  (Oort.) 

1  -24'  Rsse'rrotr  (dtr) 

T -*4  Reservoir  (Ctty) 

1-24  Wat«T  System  flHst) 

1-24  Trans-mission    Line    (Dlst.) 

l-'2«  Clear  Right-of-way  ((5ovt-> 

1-31  Drtll'lng  Water  Well  (State! 

2-  5  Install  Powerhouae  Equipment 

2-   5'   E>r  hwork     F-tc     (Govt) 

2-  ?  Spl1»"way  (Gknrt) 

2-  7  Splllwav,  Etc.   fDisL '. 

2-19  Concrete  Water  Tank  (CJlty) 

2-21  Fort  Gibson  Dam   (Govt) 

3-12  Kortes  Dam  (Govt) 


Prtesl  ftaplde, 

Olendal* 

G'kMidaJe 

Ijake  Steven  •   "Wash. 

Cam.po 

I^vrlg  County.  Waste 

Tolo  County 

I" Govt  >     Tori  Peck.  Mont. 

Centra;   Vallev   Project 

C:antoD   I>a.m.  Oklahofna 

Canton.  Ok  la. 

RltsvllJe.  Wash. 

Fort  Gibson    Okla. 

Missouri  Basin  Project 


1-  0 
1-  1 
1-  t 
1-  1 
1-lS 
1-lS 

loj 

1.14 

1-  8 
!•  0 

1-M 
1-lf 
1-18 

1-18 


SEWERS—DISPOSAL  PLANTS— STOilil  DRAINS 

FENCING— PARKS  AND  PLAYGROUNDS 


1-24  Install   Sewers   (City'i 
1-29  Drainage  System  (Navy) 
1-80  Armv  Street  Sewer  (City) 
1-30  Sewer  Svstem  (City) 
2-  5  Sewers  (Oty) 
2-  8  Sewers  (City) 


Fresno 

Stockton. 

San  Francisco 

San  Francisco 

Alameda 

San  Francisco 


l-lf 

1-  T 
1-  t 
1-17 
1-17 


STREET  LIGHTING  SYSTEMS 

1-22  Street  Lighting  System  fcnty)     .San   Franciaco 
1-22  Power  Line    'NIR.ER.A-;  Sandjwint    Idaho 

2-11  TraD8Tr.)»sion   Une   (Govt.)  Oroville   to  Sacra.roento 


1-  0 

1-14 
1-10 


"1     IILHIH 


II 


PLANS  and 
Speculations 


The  Coco  Cola  Bottling  Com- 
pany has  purchased  a  three-acre 
site  at  East  14th  Street  and  Mat- 
tox  Road.  HAYWARD,  for  the  con- 
struction of  a  hugre  bottling  plant. 
Wo  construction  plans  have  yet 
been  announced. 

oOo 

Ground  has  been  broken  for  the 
Los  Medanos  Bowl,  a  Ninth  Street 
Md  Los  Medanos,  PITTSBURG. 
W.  S.  Van  Winkle  of  the  Bay  City 
Recreation  Company  said  the  two- 
story  structure  of  basalt  block  and 
concrete  will  house  12  bowling 
lanes,  12  billiard  tables,  badminton 
and  table  tennis  courts,  a  fountain 
and  meeting  room,  with  four  re- 
tail stores  also  to  be  included.  The 
structure  is  150  by  135  feet  and  is 
slated  to  be  completed  by  late 
spring. 

oOo 

Paving  of  a  nine-acre  site  at 
92nd  Avenue  near  "G"  Street  in 
OAKLAND  has  been  started  for 
the  Lincoln  Lumber  Co.  Trebling 
the  capacity  of  the  present  plant 
at  22nd  Avenue  and  East  14th  St., 
and  increasing  employment  to  more 


1890^  1946 


Fifty. 
Year*  of 
Service 


Jailu 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Complete 

Building  and 

News  iSc'rvicml' 


'X 


Fifty-sixth  Year— Vol.  56— No.   1  5 


SAN  FRANCISCO.  TUESDAY.  JANUARY  22.  1946 


PRICE  1 5  CENTS  PER  COP > 


Shell  Chem.  Corp* 
Announces  Plan's 
For  Expansion 


Manufacturers  of  Critical  Bulding 

Products  Slated  for  White  House  Meet 


Shell  Chemical  Corporation  will  i  ^-  ^  Hart,  Preaident  of  the  Producers'  CoancU.  today  aiuionnced 
spend  more  than  one  million  dol- ,  th«t  officials  of  companies  mannfacturin^  critical  buildinir  prodneta 
lars  this  year  on  an  expansion  pro- 1  will  meet  at  the  White  House  with  Wilaon  W.  Wyatt,  Federal  Hoaaing 


gram  designed  to  double  the  output ' 


of  ammonia  and  ammonium  sul 
fate  at  Shell  Point,  near  Pitts- 
burg, Calif.,  it  was  announced  to- 
day by  J.  Oostermeyer,  president. 
In  operation  since  1931,  the  Shell 
Point  ammonia  plant  is  by  far  the 
largest  in  the  West  and  has  pro- 
vided a  major  portion  of  the  nitro- 
gen plant  food  used  in  western 
agriculture,    Oostermeyer   said. 

the 


,,         ,--        -       .     ,  "With    confidence    m    tne    con 

than   100  people,  the   new  project    tinued    growth    of    the    W«st    and 


includes  offices,  display  room,  ware 
house  of  80,000  square  feet,  sash 
and  door  shop,  and  planing  mill. 
L.  H.  Lincoln,  general  manager, 
said  completion  is  scheduled  for 
early  May. 

oOo 

Storage  space  at  the  Filice  and 
Perrelli  Canning  Company  plant, 
10th  and  Hall  Sts.,  RICHMOND, 
will  be  trebled  on  completion  of 
the  new  warehouse  of  e0,00  sq.  ft. 
Pile  driving  has  strated  and  con- 
struction will  be  rushed  in  an  ef- 
fort to  have  the  building  ready  for 
this  year's  pack. 

oOo 

Start  of  construction  of  a  |250,- 
000  plant  for  Dobeckmun  Company, 
manufacturers  of  cellophane  pack- 
aging materials,  moved  a  step 
closer  as  the  State  Railroad  Com- 
mission authorized  construction  of 
a  Southern  Pacific  spur  to  the  site 
on  Virginia  Street,  between  4th 
and  5th  Sts.,  BERKELEY.  Plans 
are  being  completed  for  a  factory 
and  office  building  with  55,000  sq. 
ft.  of  floor  space.  The  firm  will 
move  from  its  present  location  at 
1330— 62nd  St.,  Emeryville.  Per- 
mits for  construction  of  a  $90,000 
Mormon  Church  for  BERKELEY 
has  been  granted.  The  building 
will  be  erected  on  Stuart  Street 
between  Telegraph  Ave.  and  Ells- 
worth Street 

oOo 

Appointment  of  Jack  C.  Jamison 
of  Martinez  to  the  newly  created 
post  of  County  Building  Inspector 
has  been  announced  by  the  CON- 
TRA COSTA  COUNTY  Board  of 
Supervisors.  .  .  The  tnastees  of 
the  Arcade  School  District  of  SAC- 


Expediter,  on  January  21  to  dis- 
cus methods  of  stimulating  in- 
creased production  of  building  ma- 
terials and  equipment  as  a  means 

of  permitting  maximum  construc- 
tion of  new  housing  this  year. 

The  holding  of  such  a  meeting 
was  proposed  by  the  Council,  na- 
tional orgranization  of  building 
product  manufacturers,  shortly  af- 
ter Wyatt  arrived  in  Washington 
to  assume  his  new  position. 

"The    meeting   will    give    repre- 
sentative manufacturers  an  oppor- 
tunity   to    explain    first    hand    to 
i  Wyatt  the  bottlenecks  which  are 


western   agriculture,  work  has 

started  in  the  expansion  of  these 

facilities  to  provide  a  substantial 

source   of   ammonia   for  fertilizer 

and  industrial  purposesas^jvell^as   retarding"'  pVoductron"  of'"  needed 

building  products,"   Hart   said. 

"Although  the  new  priority  sys- 
tem established  to  channel  mate- 
rials and  equipment  to  builders  of 
veterans'  housing   may   insure  an 


ammonium  sulfate  for  the  fer- 
tilizer needs  of  the  Pacific  Coast 
area,"  he  added. 

In  addition  to  the  ammonia  plant 
expansion,  Shell  Chemical  recently 


broke  ground  for  a  new  office  build- 1  ample  supply  of  certain  essential 
ing  at  Shell  Point.  It  will  be  two  |  products  such  as  lumber,  gypsum 
stories  of  reinforced  concrete  with  and  clay  products  and  electrical 
block-stone  finish  featuring  struc- i  guppijeg,  further  steps  must  be 
tural    glass   trim.    The   architects, ;  taken    if  there   are  to   be   enough 


Gordon  B.  Kaufmann  Associates, 
describe  the  building  as  of  semi- 
modernistic  design. 

The  building  will  accommodate 
the  approximately  10  office  work- 
ers now  employed  at  Shell  Point 
and  provide  some  additional  space 
for  growth.    The  contract  for  con- 


of  the  remaining  items  to  permit 
construction  of  the  400,000  to  500,- 
000  new  housing  units  which  could 
be  built  this  year. 

"The  products  to  which  special 
attention  must  be  given  are  mill- 
work,  enameled  plumbing  fixtures, 
and   most   types  of  home   heating 


struction  has  been  let  to  Howes  &  equipment.  The  output  of  these 
Whitaker  who  will  use  local  la- 1  products  is  being  reduced  substan- 
bor  and  material  when  available.  Uially  by  raw  materials  shortages 
The  architect  s  plans  of  the  new  j^r  by  manpower  or  pricing  difficul- 
office  building  indicate  more  than  tjpg    gi^ce  all  of  these  bottlenecks 


arise  as  a  result  of  government 
controls,  they  cannot  be  removed 
except  with   governmental    assist- 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise  10930 


15,00  square  feet  of  area.  Modem 
furnishings  and  extensive  land- 
scaping   will     brighten    the    sur-   ^ 

roundings  which  have  been  almost  I  ance' 

I^iii^,%/r'"^   '*■"   "^"^   '"    ^'■"^  I     "The  Council  has  provided  Wy- 

?our    hundred    people    are    now ;  ^ttjith  a  detailed  report  on  the 

employed  at   Shell   Point,   accord-   ^J"  ™^  J^F'^'^.„^  *     "'''^°''  V^' 

in/to-  M.  Voogd.  plant  manager.    ]°lZ%Tl  ?^'en?Tr?eT'co!i! 

!  ducted  among  manufacturers  and 
RAMENTO  have  called  an  election  j  has  oflFered  full  cooperation  iri  ob- 
on  February  1st  on  the  proposed  j  taining  such  additional  info rm\tion 
bond  issue  of  $73,000  to  finance  j  as  he  may  require 
expansion  of  the  school.  Gordon  j  "Invitations  to  the  meeting  h^ve 
Stafford  of  Sacramento  is  archi-  i  been  extended  to  Lewis  H.  Bi-qju^n, 
tect  for  the  contemplated  project.  President,  Johns  -  Manville  iales 
oOo  Corp.,   New  York    City;    Fr^   K. 

Weyerhaeuser,    President,    WVyer- 
[haeuser  Co.,  St.  Paul,  Minn.;  fc.  L. 
i  Curtis,  President,  Curtis  Compan- 
ies,   Clinton,    Iowa;    P.    R.    M^rk, 
Vice-President,    Crane     Co., 
icago;  M.  H.  Baker,  President, 
jtional  Gypsum  Co.,  Bift'falo;  E 
j  Shreve,  Vice   -  President,  General 
Electric    Co.,   New   York   City;    R. 
A.     Shipley,     President,     National 
Fireproofing   Co.,   Pittsburgh;   and 
I  Douglas  Whitlock,  Chairman  of  the 
Council's    Advisory    Board,    Wash- 
iington,  D.  C." 


From  other  exchanges 
TWinoaks  3622 


H.  EARL  PARKER 

ELECTED  PRESIDENT 
OF  NO.  CAUF.  AGC 

H.  Earl  Parker,  general  contrac- 
tor of  Marysville,  has  been  elected 
president  of  the  Northern  Califor- 
nia Chapter,  Associated  General 
Contractors  of  America,  by  the 
Board  of  Directors  on  which  he 
served  with  distinction  during  the 
past  year.  Geo.  H.  Atkinson  of  the 
firm  of  Guy  F.  Atkinson  Co.,  San 
Francisco,  was  elected  vice-presi- 
dent. 

_v 

AiA  Northern 
Chapter  To  Meet 
Friday,  Jan.  25 

The  annual  meeting  for  the  elec- 
tion of  officers  of  the  Northern 
California  Chapter  of  the  AIA  is 
to  be  held  Friday  night,  January 
25,  at  the  Engineers'  Club,  206 
Sansome  Street,  San  Francisco. 

In  addition  to  the  routine  busi- 
ness of  the  annual  meeting,  the 
Chapter  has  invited  all  of  its  past 
presidents  to  be  guests  for  that 
night.  The  list  of  past  presidents 
represents  an  excellent  cross-sec- 
tion of  the  architecture  of  Califor- 
nia for  the  past  30  years.  The  past 
presidents  expected  to  be  at  the 
meeting  are:  Messrs.  Mooser,  Mc- 
Dougall,  Faville,  Mathews,  Bake- 
well,  Applegarth.  Fairweather,  Al- 
len, Reid,  Meyer,  Gutterson,  Don- 
ovan, Evers,  Corlett,  Perry,  Mitch- 
ell, Appleton  and  Spencer. 

With  the  rapid  expansion  of  the 
Northern  California  Chapter  over 
the  period  of  the  past  year,  it  is 
hoped  that  all  of  the  younger  men 
will  be  present  to  hear  of  the  past 
and  to  participate  in  the  program- 
ming of  the  future  of  the  Chapter. 
In  view  of  the  limited  seating  ca- 
pacity of  the  Engineers'  Club,  you 
are  urged  to  'phone  reservations 
to  the  office  of  the  Chapter  — 
DOuglas   4561. 

V —    - 

SPECIAL  MEETING 

FOR  MEMBERS  OF 

BLDRS.   EXCHANGE 


WORKINGS  Of" 

IvJlivi.  .PlO«  »5«j 

IS  EXPLAINED 


Priorities  under  Civilian  Produc- 
tion Administration  Regulation  No. 
33  for  procurement  of  critical  ma- 
terials to  be  used  in  the  construc- 
tion of  private  dwellings  for  sale 
or  rent  to  veterans  of  World  War 
II  are  now  being  issued  by  the  lo- 
cal Federal  Housing  Administra- 
tion, D.  C.  McGinness,  District  Di- 


lography  of 
Reports  Will  Be  Available  January  25 


The  first  issue  of  the  "Bibliograixhy  of  Scientific  and  lodastrial 
Reports  Distributed  by  the  OiBce  of  the  Publication  Board**  will  be 
placed   on   sale   by    the   Superintendent    of   Documents,    GoTemment 

Printing  Office,  on  January  25,  the 


rector  for  Northern  California,  has   a  weekly  basis 


Office  of  the  Publication  Board  said 
today. 

Succeeding  issues  of  th  bibliog- 
raphy will   be   made   available   on 


announced. 
The  application  torm  which  build- 


Reports  listed  in  the  weekly  bib- 
•liographies    will    be    grouped    ac- 


ers  or  veterans,  desiring  to  build,  j  cording  to  subject  matter.  The 
are  required  to  file  is  very  simple.  |  serial  number,  price,  length,  and 
It  sets  forth  the  name  of  applicant,  title  of  each  report  in  the  listingrs 
legal  description  of  land,  specifica-  ■  will  be  accompanied  by  a  brief  de- 
tions  of  the  building,  as  indicated  i  scription  of  the  report's  contents, 
on  a  check  sheet,  the  price  at  which  I  The  price  of  the  first  issue  will 
the  property  is  to  be  offered  for  be  15  cents.    Since  pricesi  of  later 


sale   or  rent,   and  the   number  of 
dwellings  or  units  to  be  commenced 


issties  will  vary  in  accordance  with 
their  size,   a  definite   yearly  sub- 


within  the  time  limit  of  90  days  sbcription  rate  cannot  yet  be  de 
after  issuance.  A  floor  plan  show- '  termined.  However,  the  Superin- 
ing  room  designations  and  dimen-  |  tendent  of  Documents  will  accept 
sions  must  also  be  submitted.  ^$10,000  as  i!Ntial  payment  for  the 
The  priority  regulation  fixes  a; service  and  will  notify  subscribers 
ceiling  sale  price  of  $10,000  for -when  additional  remittance  is  re- 
single  -  family  dwellings,  $17,000 'quired.  Copies  of  the  bilbiograph- 
for  duplex  dwellings,  and  a  rental  ;  ies  also  may  be  purchase)-  singly, 
of  $80  per  month  per  living  unit-       Orders     for    thp    KiKlirf^<rrSr>>iio 


No  sale  price  limitation  applies 
for  properties  containing  more 
than  two  living  units. 

The  specific  price  at  which  a 
property  may  be  sold  or  rented 
will  be  fixed  by  the  FHA  and, 
while  in  so  doing,  McGinness  stat 


Orders  for  the  bibli4>graphies 
should  be  accompanied  by  check, 
money  order,  or  Superintendent  of 
Documents  coupons  and  should  be 
addressed  to  the  Superintendent  of 
Documents,  Government  Printing 
Office,  Washington  25,  D.  C. 

The    first    issue,    comprising    28 


ed,  a  realistic  view  of  present  I  pages  and  covering  323  reports, 
costs  will  be  taken,  a  conscientious  i  will  contain  listings  undet  the  fol- 
effort  will  be  made  to  protect  the 'lowing  subject  headings:  apparel 
interests  of  the  veteran  by  not  |  and  other  finished  products  made 
approving  a  price  inconsistent  with  |from  fabrics  and  similar  materials, 
the  utility  value  of  the  occommo- j  with  1  title;  chemicals  and  allied 
dations  offered.  'products,  with  114  titles;  electrical 


Applicants  are  cautioned,  how- 
ever, that  prices  fixed  in  connec- 
tion \*ith  priorities  have  no  rela- 


machinery,  equipment,  and  sup- 
plies, with  46  titles;  flabricated 
metal   products    (except   ordnance. 


tion  with  the  making  of  FHA  in-imachinery,  and  transtportation 
♦sured  loans  and  will  not  necessar-  equipment),   with    19   titles;    food 
ily   be    recognized   as    a  basis    of  and  kindred  products,  with  3  titles; 
value  for  that  purpose.  |  lumber  and  wood  product^  (except 

An  eligible  veteran,  building  for ;  furniture) ;  with  3  titles;  machin- 
his  o^Ti  occupancy,  is  not  limited  jery  (except  electrical),  with  20 
as  to  cost,  but  may  not  sell  or  rent! titles;  ordnance  and  accessories, 
for  more  than  the  ceiling  price  as  with  26  titles;  primary  metal  in- 
established    by   the    Civilian    Pro- 1 dustries,    with    4    titles;    products 


A  special  meetiarf  of  the  mem- 
bers of  The  Builders'  Exchange  is 
called  for  Wednesday,  January  30, 
at  1  o'clock  p.  m.  at  666  Mission 
Street,  San  Francisco,  for  the  pur- 
pose of  receiving  nominations  for 
Directors  of  The  Builders'  Ex- 
^ange   for  the   ensuing  year. 


BURKE  FORM  CLAMPS 


b      *-  ES  TIMBER    RINGS  CURING    COMPOUND 

tAf-ANiiON   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      San  Francisco      -      Phone  GArfield  8768 


iRUJin  pniHTs 

are   Laboratory  Controlled 
to    Professional   Painters' 
High   Standards 

iRUJin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Colif. 
i  Phone;  BErkeley  3440 


(pUJinppin,. 


duction   Administration  order. 

By  extending  or  using  a  prior- 
ity or  preference  rating,  a  builder 
agrees  that  the  properties,  as  set 
forth  in  the  application,  will  be 
offered  for  sale  or  rent  to  veterans 
only  during  the  period  of  construc- 
tion and  for  30  days  thereafter,  at 
which  time,  they  may  be  sold  or 
rented  to  non-veterans,  subject  to 
the  same  maximum  price  estab- 
lished by  the  FHA. 

A  veteran  owner  desiring  to  sell 
or  rent  a  property  built  under  pri- 
ority assistance  must  give  the 
same  30  days  preference  to  vet- 
erans and  at  a  price  not  exceeding 
that   originally  fixed. 

V 

"PREFAB"  HOUSING 

A  Chicago  prefabricated  firm, 
the  Willis  Way  System,  is  planning 
to  distribute  manufactured  house 
parts  throughout  the  nation  to 
more  than  21,000  established  retail 
lumber  dealers.  Its  five-room  and 
bath  unit,  called  the  HomeOla  will 
retail  for  less  than  $3,000  exclu- 
sive of  lot,  and  will  be  a  two- 
story  structure  containing  heating 
and  plumbing  essentials. 


of    petroleum    and    coal,    with    28 
titles;   professional,   scientific   and 


COST  ACCOUNTANTS       '  « 

DISCUSS  CURRENT        ' 

INCOME  TAX 


Taxes,  corporate  and  individual, 
will  be  the  timely  topic  of  dis- 
cussion at  tonight's  current  dinner 
and  technical  session  of  the  San 
Francisco  Chapter,  National  Asso- 
ciation of  Cost  Accountants,  at  the 
Engineers'  Club.  The  guest  speak- 
ers are  Stanley  W.  Smith,  who  will 
handle  the  corporate  part,  and  An- 
drew F.  Sherman,  who  will  review 
the  individual's  problems. 

Smith.  C.P.A.  in  both  California 
and  Texas,  is  manager  of  the  Tax 
Department  of  Peat,  Marwick, 
Mitchell  &  Co.,  and  is  well  known 
among  tax  experts. 

Sherman,  a  C.P.A.  in  California, 
is  the  senior  partner  of  his  own 
firm  of  C.P.A.'s. 


controlling  intruments,  photo- 
graphic and  optical  goods,  watch- 
es and  clocks,  with  13  titles;  rub- 
ber products,  with  11  titles;  stone, 
clay,  and  glass  products,  with  two 
titles;  textile  mill  products,  with 
3  titles;  and  transportation  equip- 
ment with  31  titles. 

The  reports  described  in  the  list- 
ings contain  information  on  scien- 
tific and  technical  developments, 
proces.ses,  products,  inventions,  and 
related  matters  of  potential  inter- 
est to  American  science  and  indus- 
try. This  information  previously 
was  subject  to  security  restrictions 
but  has  no  wbeen  released  for  dis- 
tribution by  OPB. 

Most  of  the  information  released 
to  date  was  obtained  in  Germany 
and  in  countries  formerly  occupied 
by  the  Germans.  Some  reports  on 
U.  S.  Government  sponsored  re- 
search also  have  been  released,  and 
many  more  are  expected  to  be 
made  available  for  distribution  in 
the  future. 


STOPS*  HEAT 


Safety  FINLENITE  Tread 

Steps,  Nozings,  Platl'orint,  Sidewalk  Boxes 

Ail  Typet  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

(BAN  FRANCISCO  IRON  WORKS* 
260  TOWN  SEND  STREET  -    Phone  DOuglas  1175 


sf« 


j«ea? 


BETHLEHEM   PACIFBC 


COAST 


STEEL         CORPORATION 
Omifral   0#Rc«s.    San    francixo 


5TEIL 


Oi«fri'cf  Officas  :  Seattle,  Portland,  Los  Angeles,  Salt  Loke  City 

S>*«/  Hanfs  :  Seattle,  South  San  Francisco,  Lot  Angeles 

Fabricoting  Workt :  South  San  Francisco,  Alameda,  Los  Angeles 

AAill  Depofs :  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,   EFHCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


Concrete  Cuttin? 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


SHIP  INSULATION 

FILTER  CLOTHS 

COLO  mSUUTION 

SOUND  MADENmO 

ELECTRICAL  INSUUTIO^ 

FIRESAFE  FAiRICS 

DUST  STOr  FILTERS 

LAMINATE  REINFORCING 


•  EFFICIENT     FIRESAFE 
»  UNHARMED  BY  MOISTURE 

•  LIGHT  WEIGHT 

•  EASY  TO  APPLY 


NOW  AVAILABLi  AT  YOUIl 

INSULATION  SUPPLY  HOUSi 

...  OR   CALL  .  .  . 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DISTRIBUTORS      •      ENGINEER^     •     CONTRACTORS 
739   Bryant  Street  •  SUtter  5967  •  San   Francisco   7,  California 


PRIOKITIES  NO 
L0N6ER  REQUintJ) 


CONVERT  TO 
FlUOHESOMT* 


^< 


Fluorescent  ProductsCo. 


DONT  TIE  UP 


your  distribution   polirv   for   the 

SAN  JOAQUIN  VALLEY 
antil  yoa  have  talked  to 

KENDALL »ADDINGTOH  CO. 

1839  Merced  Street         -         Fresno         -         Phone  4-3063 


^ 


^ 


METAL 


JiniSTON 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


Tonth  and  Harrison  •  San  Francisco,  Colifernio 


John  Cassaretto  Co. 


8lnt:«  1886 


and  Stir   Aetiv* 


BUILDING  MATEIUAU 

READY. MIX  CONCRETE 

ROCK-SANOORAVEL-LIME 

CEMENT-PLASTER- MORTAR 

METAL   LATM-WOOD    LATH 

8TUCCO-WIRENETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

Plwn*:    GArfl.id   STSt 
«»»^  "ind  Chanr».l.  San  Franoli 


CELOTEX  INSULATION  PRODUaS 

Celo-Elock  for  Refrifermtioit 

Celo-Sidiat  for  Constmctioii  Work 

Celotex  Hwdboarda 

Harbor  Plywood  Corp.  of  Calif omia 


540  Tcntii  St. 


MArket  6705 


San  Francuco 


PIPE     NOW  AVAILABLE 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Price* 

Pacific  Pipe  Co. 

160  Spear  St^  San  irancisco 


METAL  TOILET 
PARTITIONS 


SEN'D  IN  YOUR  INQ'UIRIES,  M,ENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEI:L  made  in  SAN  FRANCISCO 
35  Gilbert  St.         i  UN.  6733 


r?»£^ 


PACE  2 


•  AILY   PACIFIC   BUILDER 


TUESDAY.  JANUARY  U,  I94t> 


ADVANCE  CONSTRUCTION  REPORTS 


2E 


ft»ued 


DAILY  PACIFIC  BUILDER 


(E«Ubllsh«d  18B0) 
Every  Morning,  Except  Saturday,  Sunday  and  Lagal  Holldaya 


DAILY  PACIFIC  BUILDER  Is  the  pioneer  constnicUon  daily  of  tha 
PaciflQ  Coast.  Maintalniog  a  complete  news  reporting  aarvica 
covering  all  principal  building  and  engineeraig  projects; 
consolidated  January  2,  1930,  with  Larsen's  Advanoa 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION  RATES: 
19.00  per  Month;  |30  per  Year  (Payable  in  Advance).  Single  Copy,  IBo 

Entered  as  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act  of  March   3,   1879 


Pnblithed  by 
STARKRATH  PRINTING  &  PUBLISHING  CO.     <4» 

Under  a  management  agreement  with 

F.  W.  DODGE  CORPORATION,  Owner 

Q.  E.  McGAVRAN,  Editor  J.  E.  ODGERS,  Advertlaing  Managar 

465  Tenth  St.,  San  Francisco  3  TeL:  MArket  7110 


,  rooms,  offices,  grill  room,  bar,  card  1  f^T  da  mure  crrkDCC 
rooms  ajid  toilets.  The  basement  will  '^v—  dATIKiO,  3li/tvlld 
contain    men's    locker,     shower    and  AND  OFFICES 

I  steam    rooms,    snack   bar,   golf   shop,  "  


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  referenoa,  nawa 
report*  In  this  section  ara  olaaai- 
fled  as  follows: 

Apartments 1 

Mortuarlea f 

Churches . 8 

Factorlea  and  Warehouaaa-.      4 

Flatt . S 

Garages  A  Servloa  Statlona 6 

Federal    Buildings  7 

Club  Buildings  • 

Hospitals • 

Hotels 10 

Ice  and  Cold  Storage  Planta.  11 

Power  Plants ,  12 

Pub.  Bidgt.,  FIrehoHsaa,  Jaila  18 

Residences .  14 

Schools IB 

Banks.  Stores  and  Offlcaa  16 

Theaters '  17 

Wharves  and   Oooka 18 

Miscellaneous  Construction 18 

Mlsc    Supplies  and  MataHala  80 


laundry    rooms,    servants'    quarters,  i  January  22.  1»46 

woric  rooms  and  storage  rooms.  The    SUB-BIDS  WANTED 

construction   will    be    noasonry    with  j     PORTLAND    Ore— Ross  B.   Ham-    and  $105.68  for  scraper;  total  $1180.70; 

stone  trim,  freight  elevator,  etc.  Cost,  ,  mond  ConstrucUon  Co.,  1241  Wlllianas,  1  awarded 


1-6,  $2182  for  tractor;  |1098;  for  load- 
er; total,  $3280;  discount  2  per  cent 
30  days. 
QUO.  30724,  REQ.  170: 

George    A.    Lincoln,    only    bidder; 
$956.31   for  tractor;   $118.71   for  plow. 


PLANS  ON  FILE 


$350,000.  3  I  Portland,   awarded   contract  and   de- 

sires  sub-bids  for  construction   of  a 

-^^ — 12-story     reinforced    concrete     offica 

9 HOSPITALS  i  buUdlng  on  6th  Ave.,  between  Wash- 

]  ington   and  Stark   Sts.,  Portland,  for 

January-  22.  1946      |  Equitable   Savings   &   Loan   Assocla- 
BIDS    IN — HELD    UNDER  i  tion.   Preliminary  work  involves  dis- 

ADVISEMENT  I  mantling  of  the  three  existing  struc-  ; 

ALTER  HOSPITAL  !  tures  now  occupying  the  site;  built-  1 30723,  REQ.  170. 

SAN    FRANCISCO.    Fell   and   Baker  i  "P  asbestos  roofing,  tile  or  other  type  j 


QUO.  38574.  REQ.  E47529: 

Pacific    Truck    Service    Co,, 
awarded. 

Blomquiflt  Oil,  $2000. 

Butane  Fuel  Co.,  $1920. 

BeU  OU  Co.,  $2150. 

C.  E.  Reed,  San  Jose.  $1600. 

No    bids    were    received    on 


$166*; 


QUO. 

*   ao 


Sts.      Southern     Pacific     Genel^l 
HospitaL 
Exterior  alterations  to  hospital  build- 
ing,   Involving   new    copings    and 
cornices. 


partitions,  installation  of  Therma- 
pane  glass,  concrete,  aluminum  for 
facing  and  sash,  structural  steel,  wire 
and  iron,  plastering  and  Installation 
of    four    passenger    ajid    one    freight 


Owner— Southern  Pacific  Co.,  65  Mar-  !  elevators    (all  high-speed  electrically 
ket  Street  '  ""    '^' 


January  22,  1946 
BIDS  OPENED 

SAN  FRANCISCO.  —  Crown  Elec- 
tric Co.,  447  Stevenson  St.,  at  $640, 
submitted  low  bid  January  17  to  the 
Treasury    Department,    Procurement 


Plans  by  Engrg.  Dept.  of  Owner. 
Announcement  shortly.       •     •         9 

January  22,   1946 
PLANS    BEING    FIGURED 

SAN  GABRIEL,  Los  Angeles  Co., 
Calif. — Architects  Quintin  &  "West- 
berg,  712  N  Garfield  Ave.,  Alhambra, 
are  taking  bids  until  Jan.  22,  10  A. 
M.  (postponed  from  Jan.  19),  for 
construction  of  a  l-stor>',  48-bed,  re 


operated),  etc.;  cost,  $1,500,000    Plana  ;  Division,     30     Van     Ness     Ave.,    San 
were    prepared    by    Architect    Pletre  ,  Francisco  2,  under  Inv.  No.  SF-2741 
Bellusci,    2040   SW.    Jefferson,    Port-    46  for  remodeling  and  installing  fluor 


The    following    list    of    plaas    and    specifications    for    construction 

projects  ure  now  available  for  inspaetien  at  the  office  of   DAILY 

PACIFIC    BUILDER.    466    Tanttti    Street.    San    Frandaoo. 


WoHc 


Location 


Bid  Opening  Data 


Ward  Buildings 
Stockton  State  Hospital 

Buildings  s^nd  Utilities 
Spec.  17379,  NOy  13211 

Warehouse 

California  Natural  Guard 


Stookton 


1-28 


In  y  ok  em 


2-  6 


Sacramento 


8-  5 


SUB. BIDS  WANTED 


Qenaral  contractor.  daairlRg  sub-bids  on  any  Job  ar«  invited  to  make  known 
their  requlremanta  in  this  ootumn.     Thara  is   no  charge  for  this  aarvlc*. 


land. 


16 


January  22.  1946 
PLANS   BEING    FIGURED 

LONG  BEACH,  Los  Angeles  Co.. 
Calif.— Until  Jan.  23,  Architect  Ken- 
neth S.  Wing,  501  Termino  Avenue, 
Long  Beach,   is   taking   bids   lor   the 

build- 


escent  light  fixtures  and  installing 
convenient  outlets,  f.o.b.  San  Fran- 
cisco. 

Other  bidders  were: 

Ets-Hokin  &  Galvin,  $910. 

McCabe.  $1463.  •     20 


FACTORIES  AND 

WAREHOUSES 


1946 


Seal  Beach,  at  $19,610,  submitted  the 
low  bid  to  the  U.  S.  Navy,  Public 
Works  Department,  11th  Naval  Dis- 
trict, 1220  Pacific  Highway,  San 
Diego,  January  15,  for  the  construc- 
tion of  a  one-story  wood  frame  boiler 
room  addition  at  the  Naval  Air  Sta- 
tion, Los  Alamitos;  Specification  No. 
17204.  The  work  also  includes  the 
Installation  of  two  government  fur- 
nished boilers,  four  government  fur- 
nished dishwashing  machines  and 
nine  government  furnished  steam 
kettles;  the  furnishing  and  Installing 
of  three  vegetable  steamers,  together 
with  equipment ;  furnishing  and  In- 
stalling of  miscellaneous  equipment, 
materials,  piping  and  accessories  as 
required  to  complete  the  work.  The 
project  Includes  earthwork,  concrete 
construction,  carpentry,  plastering, 
roofing  and  sheet  metal  work,  elec- 
tri.cal,  plumbing,  mechanical  and  gal- 
ley equipment,  field  painting  and 
miscellaneous  work. 

The  bids  submitted  were: 

Frank  McElrath,  $19,610. 

Kenneth  Fraser,  $26,795. 

C.  J.  Dorfman,  $31,958.  •     7 


_. ^,  ._ ,  ._    ,  construction    of    a    recreation 

inf orced    masonry    hospital    building  \  ing  J75xl25-f tj  to  be  located  at  3900 
on  Broadway,  ea.st  of  Del  Mar  Ave.,  -    -     -  ^       ^      ^ 

San     Gabriel,     for    the     San     Gabriel 
Valley    Hospital. 

Plans  prepared  by  Architects  Quin- 
tin &  Westberg.  712  N.  Garfield  Ave., 
Alhambra.  •         •  9 


January  22,  1946 
BIDS  OPENED 

--  ,      SAN   FRANCISCO.— The  foUowing 

22  E  Ocean  Blvd.,  Long  Beach,^  for  ^iida  received  January  18  by  M.  H. 
Howard  E.  Rogers  and  W.  M.  Glea-  j  Gerry,  Purchaser  of  Supplies,  270 
son.    Est.  cost.  $78,000.  *     '  16  j  ^^^^    jjall,    under   Inv.    No.    3454   for 

■ ;  furnishing  and   delivering   to    River- 

January  22,  1946      I  bajjjj    Calif.,  1000  25.000-lb.  units  sus- 
PREPARING   PLANS  'pension    Insulators    and    fittings    for 

LONG   BEACH,    Los    Angeles    Co^  I  Hetch-Hetchy  system: 
Calif.    —   Architects     Wurdeman      *:      General    Electric    Supply    Co.,     (1) 
Becket,  3757  Wilshire  Blvd.,  Los  An-  I  j3  Ig^    (2)    $5,265,    (3)    $2,025,    (4)    $.36, 
geles.    have    been    commissioned    to  ,  ^g^   ^  gg^    ^g^    ^^^  ^^^    ^^^    ^^   ^^^    ^g^ 
prepare    plans    for    interior    and    ex-  |  ^^  ^^.^ .  ^^^ 
,  tenor  alterations  and  additiona  to  a  ;     q^^j^  Brass  Co.,  (1)  $3.18,  (2)  $5,266, 

!  department    store    at    the    <^°"J5r   °^  ;  (3)   $2.34,    (4)   $.27,   (5)   $.36,   (6)   $.405, 
I  Pine.  Ave  and  Broadway,  Long  Beach,  ,^^^  ^^5    ^g^  ^g^.  ^^^  ,     ^q 

OAKLAND.    Alameda    County.   Calif,  i  g^i^fk"  ""Sng  B^cS,*"  wUl'   bftS  .  ' 

Construction  of  motel  buildings.  !  gtrlTcturai  engineer.  Th^  cost  is  esti-  ' 


Ward  Bldg«.,  Stockton  State  Hosp.,  Stockton;  Bids  open  Jan.  29,  2:00  P.  M. 

Jas.  I.  Barnes  Constr.  Co..  941  Kuss  Bldg..  S.  F.  (EXbrook  6905-7054). 
Moore  &  Roberts.  693  Mission  St..  San  Francisco  (GArfleld  8579) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (KXbrook  7624) 
Carrico  &  Gautler,  365  Ocean  Ave..  San  Francisco   (JUniper  4-8081) 


Conversion  Bldg.,  No.  401,  S.  F.  Naval  Shipyard,  San   Francisco; 
January  31.  11    A.  M. 


Bids  open 


10— 


HOTELS 


January  22,  1946 
PLANS   BEING    FIGURED— BIDS 
OPEN  JANUARY  31,  3  P.  M. 
MOTEL  BUILDINGS 


mated  at  $1,000,000. 


Owner — Withheld 

Architects— Miller    &   Wamecke,    Fl  

nancial  Center  Bldg.,  Oakland.        j 
Plans   are  being  figured   by  a   se-  i  January  22,  1946 

lected  list  of  contractors.  •     ^OigiQg   POSTPONED    UNTIL 

jjANUARY  31,  4  P.  M. 

STORE    BUILDING 


16 


'  January  22,  1946 

I  BIO  OPENED 
J  GLENDALE,  Los  Angeles  Co., 
i  Calif. — Monolith  Portland  Cement  Co., 
1215  W.  7th  St.,  Los  Angeles,  sub- 
j  mitted  the  only  bid  to  the  City  of 
Glendale,  Public  Service  Department. 


POWER  PLANTS 


Januarv  22 
CONTRACTS   AWARDED 
MECHANICAL  WORK 
SAN   JOSE,   Santa   Clara   Co.,   Calif. 
Cor.  Phelan  Ave.  and  Senter  Rd. 
All    mechanical    work    for    the    con- 
struction of  a  reinforced  concrete 
fruit  and  vegetable  cannery,  con- 
sisting of  a  main  manufacturing 
building,  a  boiler  house,  finished 
stock  warehouse   and    cold    stor- 
age  unit.    The   mechanical   work 
will    include    heating,    plumbing, 
wiring,  fire  protection  and  power- 
house equipment 
Owner — Beechnut  Packing  Co.,  Cana- 

johare,  N.  Y. 
Architects— Binder    &    Curtis,   35    W. 
San  Carlos  St.,  San  Jose. 
Fire  Protection 
Contractor    —    Viking    Automatic 
Sprinkler  Co.,  216  Pine  Street.  San 
FYancisco,   $49,900. 

Refrigeration 
Contractor — General  Air  Conditioning 
&     Heating    Co.,     3959     Piedmont 
Ave-,  Oakland. 

Electrical 
Contractor— Roy    M.    Butcher,   510   W 
San  Fernando,  San  Jose,  $102,651. 
Plumbing 
Contractor — A.   J.    Peters   &.   Son,  410 
N   Tenth    St..   San   Jose.   $63,668. 
Heating   and   Ventilating 
Contractor— A.   J.    Peters   &   Son,   410 
N  Tenth  St..   San   Jose,  $41,332. 

•  •  4 


January  22,  1946 
PREPARING  PLANS 

TERMINAL  ISLAND,  Los  Angeles 
Co.,  Calif. — Norman  B.  Green,  engi- 
neer, 458  S.  Spring  St.,  Los  Angeles, 
and  Gordon  B.  Kaufmann,  627  S. 
Carondelet  St.,  Los  Angeles,  are  pre- 
paring preliminary  plans  for  the  con- 
struction of  a  new  ordnance  build- 
ing, 150x600  feet,  at  the  Naval  Dry 
Docks,  Terminal  Island,  for  the  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, Washington,  D.  C;  NOy 
13374.  7 


January  22,  1946 
CONTRACT   AWARDED 

WILMINGTON,  Los  Angeles  Co., 
Calif.— Guy  F.  Atkinson,  1103  Heart- 
well  Bldg.,  Long  Beach,  at  $139,654, 
awarded  contract  by  the  Board  of 
Commissioners,  Los  Angeles  Water 
and  Power  Department,  311  S.  Spring 
St.,  Los  Angeles,  for  the  construc- 
tion of  auxiliary  service  buildings  at 
the  department's  harbor  steam  plant, 
Island  Ave.  and  B  St.,  Wilmington; 
Spec.  No.  9186.  12 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 


KJ^,.^{^af(^  Prxit    siOOOOQi^th  floor.   Public   Service   Bldg.,   Jan. 

.oTonmCos'Jl'co'.^^i".    '"    '""''f'''^^  154,000   Jck,    of 
.H  Av^   «nd  E   7th  St.  i  Standard  portland  cement;  Speciflca- 


- 


BIDS   OPENED 


January  22,  1946 


January  22,  1946 

CONTRACT    AWARDED 

CANNERY  Cont.    Pr.   $552,935 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Cor.  Phelan  Ave.  and  Senter  Rd. 

General  construction  of  a  reinforcert 
concrete  rfuit  and  vegetable  can- 
nery on  a  23-acre  site,  consisting 
of  main  manufacturing  building, 
boiler  house,  finished  stock  ware- 
house   and   cold    storage    unit. 

Owner — Beechnut  Packing  Co.,  Cana- 
johara.  New  York. 

Architect— Binder  &  Curtis,  35  West 
San  Carlos   St.,    San   Jose. 

Contractor — Carl  N.  Swenson  Co,  355 
Stockton  Ave..  San  Jose. 

•         •  4 


MARYSVILLE,  Yuba  Co.,  Calif  — 
Patterson  Bros.,  339— 17th  St.,  Oak- 
land, at  $3,345  submitted  low  bid  Jan. 
21  to  the  office  of  the  district  engi- 
neer. Federal  Works  Agency,  Public 
Buildings  Administration,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco,  for 
Interior  and  exterior  painting,  etc.. 
at  U.   S.  Post  Office,   Marysville. 

Other    bidders    were : 

Dan  Sullivan,  Santa  Monica,  $3360. 

Pacific  Painting  &  Decorating  Co., 
Oakland,  $3448. 

Deemer  &  Deemer,  San  Francisco, 
$3460. 

Hastings  &  Wilson,  Yuca  City,  $3,- 
786.00. 

R.  A.  Newman,  McMinnville,  Ore., 
$3904. 

Grohne,    Inc.,    Decatur.    111.,    $4440. 

Beck   Bros.,    San    Francisco,   $4489. 

Bell  Better  Decorators,  Chicago, 
$15,000.  •         •  7 


'  PITTSBURG. 

1         Railroad  Ave.  and  E.  7th  St. 

'''°"h:Sd^r(XloT"ftr™Uer^"!'  ThebW  w^  (1)  delivered  to  pump- 
i  Sr'wi  ro^'UtUnt"  buildSg  •  -g  Plant  Zone  5-C,  f  7125 ;  (2)  ware- 
f2-Sxl00  ft)  and  construction  of  house.  Zone  4-B,  $.7125;  (3)  Belwood 
iew  ^d  oiiinT  bSuding  (50x180  '  fe^ervolr.  Hill  Zone  104-F.$  789375 ; 
ft),  all  constfuctlon  to  be  steel  J].^7-j3>-«  f5rc^enoaks  ResT 
frame  and  reinforced  concrete.  ::.^:^uf„  ^^Zt',  v  *  thq^tV^  ««♦  S^ 
'owner  —  Camlllo     Lamzafame.     c/o  ;volr.  Hill  Zone  3-F,  $.789375;  net;  20c 

architect. 
Architect— Philip  D.  Tomasello,  Room 

305,     605     Washington     St.,     San  _ 

!«        Francisco.  ' 

j     Bid    opening    date  postponed    from  i  January  22.  1946 

January  19.  "  j  BIDS  POSTPONED 

'  r~  o*    1QAA      '      SHOSHONE     PKOJ..    Wvo.  —  Until 

January  £i;,  i»40      .February  8,  2:00  P.   M.    (bid   opening 
CONTRACT  AWARDED  "jj^te     postponed     form     January     23, 

ALTERATIONS    AND    ADDITIONS  ^  ^    ^.^^     ^.j^     ^^     received 

SAN  FRANCISCO.  1244  Larkln  St.      ' 


refund  for  sacks. 

No  bids  were  received  for  fumish- 

San  '  '"K  concrete  sand  and  gfraveL      •    20 


M.  J.  Klag,  Inc.,  2S1   Franklin  St  .   San  Francisco   (UNderhlll  8200) 
ErbentraUt  &  Summers,  446  Sixth  St.,  San  Francisco   (MArket  8310 > 
M.  &  K.  aorp.,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 
Jas.   L  Bimes  Constr.  Co.,  941   Russ  Bldg.,  S.   F    (EXbrook   6905-7054). 
Barrett  At  Hilp,  918  Harrison  St..  San  Francisco   (DOuglas  0700). 
Clinton  Oonstr.  Co..  923  Fblsom  St..  San   Francisco   (SUtter  3440). 
A  Famein  Blair,  9  Main  Street.  San  Francisco   (YUkon  0390). 
De  Luca  ft  Son,  1745  Filbert  Street.  San  Francisco   (ORdway  3600). 


Two   BridgOs,  San  Joaquin  County;    Bids  close  January  2S.  2   P.   M. 
Carl  N   Swenson   Co.,  355  Stockton   Ave  .   San   Jose  4   (BAllard   2602). 
M.  &  K.  dorp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7834) 


Laboratory    Bldg..    Mof^tt    Field;    Bids    close    January   30.   3    P.    M. 

Erbentraut  &   Summers,   446   Sixth    St.,    San    Francisco    (MArket   8310). 

Peter  Kiewit  Sons  Co.,  442  Post   St.,   San  Francisco    (EXbrook  6738i. 

Carl  N.  Stwenson  Co,  353  Stockton  Ave.,  San  Jose   (BAllard  2602). 

Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  e9(K5  or  7064). 

De  Luca  &  Son,  1745  Filbert  Street,  Salu  Francisco   (DRdway  3600). 

M.  J.  Kinjg,  Inc..  231  Franklin   Street,  San   Francisco   (UNderhiil   8209  • 

i  — 

Warehouse,  8th  and   0>iio.    Richmond;    Bids  open   January   25,   10   A.   M. 

MacDonaJd.  Young  &  Nelson,  127  Montgomery  St.,  S.  P.   (SUtter  8206). 

Clinton   Cbnstr.  Co.,  923  Folsom  St.,  San   Francisco    (SUWer  3440). 

Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bkig.,  S.  F.  (EXbrook  6906  or  7054) 

Erbentraut  &  Summers,  446  6th  St.,  San   Francisco   (MArket  8810). 

Moore   &   Roberts,    693    Mission    St  ,    San   Francisco    (GArfield    8679) 

M.   J.   King.   Inc..   231    Franklin    St..   San    Francisco    (UNderhlll   8209). 

Biltwell  Constr.  Co..  4745  Geary  Blvd.,  San  Francisco   (BAyiriew  5947) 

C.  L.  Wold  Constr.  Co.,  Ltd.,  4412-16  Pulton  St..  S.  P.   (SKyhne  4362). 

Elmer  J.  Freethy,  1432  Kearney  St.,  El  Cerrito   (Richmond  6875 ». 

William   if.    Greuner.   2727   Parker   St.,    Berkeley    (BErkeley    2877). 


Nursery  and   Residence,  Valencia   St.,  S.   F.:    Bids  open   Jan.  24,  1    P.   M. 
A.   J.   Hopper  Co.,  243   Langton    St.,   San    Francisco    (MArket    7070). 
Rademanm-Giueto,  40  Ringold   Street,   San   Francisco    (MArket  8151). 
Midstate  Constr.   Co.,   12»7   Bush   St..   San    Francisco    (ORdway   4638) 
C.  L.  WoHd  Constr.  Co..  Ltd.,  4412-10  Fulton  St.,  S.  P.   (SKyline  4362). 


January  22,  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  January  |         brick  loft  building. 
31.  2  P.  M.,  bids  win  be  received  by    Owner — The  Monogram  Co.,  3264  Mis 


i  ,       ,j,^,  ^      „     . I  by  the  Bureau  of  Reclamation,  Den- 

.  Alterations  and  addiUons  to  2-story  i  ^^^    ^^j^,    ^^^j^^.  ^^^^    ^^    jjgg    ^^^ 


BIdgs.,   Services.    Reserve    Fleet    Berthing,   Mare    Island;    NOy    13295;    Spec 
17459;    Bids  open   February  1,  11:00  A.  M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  P.   (KXbrook  6905-7054). 
Peter  Klawlt  Sons  Co.,  441  Post  St.,  San   Francisco    (EXbrook  5736), 
Barrett  &  Hilp,  918  Harrison  St.,  San  Francisco   (DOuglas  0700). 
Clinton  Constr   Co.,  923  Folsom   St  ,   San  Francisco    (SUtter  3440). 


the  Board  of  Park  Commissioners, 
McLaren  Lodge,  Golden  Gate  Park, 
for  the  construction  of  a  boathouse. 
Stow  Lake,  CJolden  Gate  Park. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  $5.  •     18 


slon  St.,  Percy  Barker,  manager. 

Architect— Stein er  &  Sweeting,  101 
Post  St 

Contractor— Empire  Construction  Co., 
Ltd.,  344  Harriet  St,  San  Fran- 
cisco. •     16 


BIDS  OPENED 


January  22.   1946 


GARAGES  AND 
SERVICE  STATIONS 


January  22,   1946 
BIDS     IN— HELD     UNDER 
ADVISEMENT 

GARAGE  &   AUTO  SALES   BLDG. 
BURLINGAME.   San   Mateo  Co..  Cal. 

California   Drive. 
Construction   of   one-   and   part   two' 

story  reinf.  concreet  garage  and 

auto  sales   building. 
Owner— Jas.  W.  McAllister,  Inc..  1200 

Van  Ness  Ave.,  San  Francisco. 
Architect  —  Sharps  and  Brown,  1477 

Burlingame   Ave.,   Burlingame. 
Announcement  shortly.         •       '6 


SAN  FRANCISCO.  —  Deemer  and 
Deemer,,  60  Hazelwood  Ave.,  at  $13.- 
200  subniitted  low  bid  Jan.  21  to  the 
office   of  the   district  engineer.    Fed 


furnishing  and  delivering  fob  cars 
i  at  the  shipping  point  or  fob  cars  at 
;  Thermopolis,  Wyo..  at  the  option  of 
\  the  bidder,  item  1,  three  150-kv-a, 
!  66,000  delta-  to  7200/12.470  Y-volt 
.  single-phase,  60-cycle,  oil-immersed, 
self-cooled,  outdoor  type  transform- 
>  ers,  each  with  one  single-pole,  light- 

[  ning   arrester   for   13,800-volt,    three- 

___^ !  pha^e,   grounded    -   neutral   circuit 

-—       .«,t,*,nTri70    o    r\r\r*VQ.       ■  »"ounted  on  the  case,   complete  with 

18 ^WHARVES  &  DUCRa       {oil;  one  6-kv-a,  7200-  to  120/240- voU, 

— —  j  single-phase.    60-cycle,    oil-immersed, 

January  22,  1946      i  self-cooled,   outdoor-type  dlstntmtion 
BIDS   WANTED  i  transformer,  with  standard  taps,  ex- 

SAN    DIEGO,   Calif.— Until   Feb.  8,    cept    with     two    high-voltage     cover 
11  A.  M.,  bids  will  be  received  by  the  ,  bushings  and  with   one   distribution-  i 
U.  S.  Navy,  Public  Works  Office,  11th  i  type  arrester  mounted  on  the  case ;  [ 
Naval  District,  1220  Pacific  Highway,  !  one     15,000-volt,     600-ampere.     three-  | 
appiuAniion.cijr.  1  g^j^    Diego,    for    the    construction    of  j  pole,  single-throw,  outdoor  type  pow- 

Owner— State  of  California    D^ision   additions  and  alterations  to  the  ex-    er  circuit  breaker  with  automatic  re- 
.,        ,o*u         .f'  T^f    a*        Qor«      isting    station    electrical    distribution  j  closing    equipment;    one    69,000-volt 
Bldg.,    12th    and    N     sts.,    o^cra-^^^^^^  ^^^  ^^^,  facilities  to  provide  .  600-ampere,    three-pole,   single-throw, 
mento.  .„  v.+»«*   a .,<.»»  n^^vH     adequate  electrical  services  and  out- '  manually     gang     operated,     outdoor- 

"^'^  Public  W^rks  Bldg     ^^^^:^^o.    lets\o  piers  Nos.  10  to  13.  Jncluslve.  ,  type  disconnecting  switch ; 


PM 


I 

January  22,  1946 

PLANS  ON   FILE  j 

WAREHOUSE  i 

SACRAMENTO,   Sacramento  County,  , 

Calif.  California  National  Guard. 
Construction  of  a  1-story  brick   and 

reinforced     concrete     warehouse.  , 

The  floor  area  will  be  4400  sq.  ft,  , 

approximately 


Expa,nalon    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;    Spec    17230; 
Bids  opien   February  7,  11  A.  M. 

Carrico  &   Gautler,   365   Ocean   Ave.   San   Francisco    (JUniper  4-8081) 
Store  Bldg.,  Railroad  Ave.  and  E  7th  St.  Pittsburg:   Bids  open  Jan.  SI.  4 

Barrett  A  Hilp,  918   Harrison   St.   San   FYancisco    (DOuglas  0700). 
Motel    Buildings,  Oakland;    Bids  epen  January  31,  3   P.    M. 

Barrett  &   Hilp.  918  Harrison   St,   San   t^annsco   (DOug)a9  0700). 

I'  >J         1  - 


MacDONALD,  YOUNG  &  NELSON 

General  Contractors 

Sp«ci«linng  in  Industrial  and  Commarctal  Buildmft 


GRAEV1F  K.  MacDONALD 

DALLAS   YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY   STREET 
SAN    FRANCISCO.   CALIF. 
PHONE— SITTTER  S296 


a  bidder's  bond,  cash,  a  cashier's  or 
certified  check  made  payable  to  the 


eral  Works  Agency,  Public  Buildings  i  Director  of  Public  Works  in  the  sum 
Administration,  838  U.  S.  Appraiser's  of  at  least  10%  of  the  amount  of  bid. 
Bldg.,  for  mteror  painting  and  mis-  |  a  set  of  plans  and  copy  of  speci- 
cellaneous    repairs   at    U.    S.    Marine  \  ficatlons  are  now  on  file  for  examl- 


7— FEDERAL  BUILDINGS 

January  22,  1946 
BIOS  OPENED 

LOS  ALAMITOS,  Orange  Co.,  Calif. 
—Frank    McElrath.    1110    Seal    Way, 


Hospital,  14th  Ave.  and  Lake  Street 

Other  bidders  were: 

Adam  Arras  &  Son,  $19,989. 

Raphael   Co.,    $22,197. 

Pacific  Painting  &  Decorating  Co., 
$22,788. 

Beck  Brothers,  $24,265. 

J.   Friedman,   $29,250. 

Bell  Better  Decorators,  Chicago, 
$47,990.  •         •  7 


i-uDUc   "'Of^^  "'°^;- «»-'.\^"''="'iV;  ,for  reserve  fleet  berthing;  Specif  lea-  ,     One   15,000-volt  400-ampere.   three-  | 

As    prevolusly    reported,    bids    will  ,  ^^^^   ^^    ^^^^    ^^  project   Includes !  pole,     single-throw,     manually     gang  1 

be  opened  February  5,  z  f.  m^  ■  ^^^  furnishing  and  Installing  of  new  i  operated,  outdoor  type  disconnecting  I 

Plans    and    specif loations    may    be    ^^^^gf^^^^s,  switching  station  man-  i  switch ;    six    15,000-volt,     400-ampere,  j 

obtained  f'-o«\/j^f  ""'^l,^',"'!^^^^^     holes,     conduit,     cable,     underground  j  single-pole,   single-throw,   hook-oper-  j 

slon    of   Architecture,    Public   worits   ^.^^j^        g     swltchgear    and    mlscel-  1  a  t  e  d,  outdoor   -   type  disconnecting  j 

Bldg..  Sacramento  „,^  v„  '  laneous      structures      and      appurte- |  switches ;    three    69,000-volt    200-am- | 

Each  bid  must  be  accompanied  by   ^^^^^    Specifications  available  from  '  pere,  single-pole,  hook-operated,  out- 

the  above  office  upon  deposit  of  $15,  '  door  type,  expulsion -fuse  disconnect- 

check  pavableto  the  Chief  of  Bureau  ,  ing  switches,  complete  with   5E-am- 

of  Yards  and  Docks.  *     18  '.  pere  fuse  units ;  one  7500/12.500-volt 

—  i  grounded  wye,  50-ampere,  single-pole 

.    hook -operated,  outdoor,  enclosed,  In- 

iA       aaiC/^     nnWCTPIimON    '^•^^^'"K-type    fuse    cutout;    complete 

19 MISC.    CUIN3  1  IviJi^  1  IV^l^    with   fuse   holder,   hanger,   and   three 

~~  I  fuse  links,   three  single-pole,   thyrite 

January  22,  1946     i  qj.    autovalve,    outdoor,    distrlbution- 
CONTRACT   AWARDED  ;  type  lightning  arresters,  designed  for 

BOISE.  Idaho.— Morrison -Knudaen  ^  i,a.ae  mounting  and  suitable  for  use 
Co.,  Boise,  Idaho,  at  approximately  j  on  69.000-volt,  3-phase,  ungrounded- 
$3,000,000,  has  been  awarded  a  con- j  neutral  circuits;  three  15.000-volt  In- 
tract  by  the  Idaho  Power  Co.,  Boise,  ( guiated.  40-  to  5-ampere,  single-phase 
Idaho,  for  the  construction  of  a  16,-  ;  go-cycle,    compound  -  filled,    outdoor- 


nation  at  the  office  of  DAILY  PA- 
CIFIC BUILDER,  465  Tenth  St,  San 
Francisco.  *     13 


eAMERSTOR  &  GREEN  LDMBER  CO. 

Wholeude  and  Jobbing  Yarcb 
LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWCN3D 

j  PONDEROSA  ^  SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KCIlog  4-1884 


Sar    Francisco 
1S00   ARMY    STREET 
ATv|rat«r   1300 


CLUB  BUILDINGS 


January  22,  1946 
PREPARING  PLANS 

LOS  ANGELES,  Calif.— Architects 
Wurdeman  &  Becket  3757  Wllshlre 
Blvd.,  Los  Angeles,  are  preparing 
working  drawings  for  a  new  club- 
house to  be  built  on  W.  Pico  Blvd., 
Los  Angeles,  for  the  Hlllcrest  Coun- 
try Club.  It  will  be  a  one-story  and 
basement  hillside  structure  with  the 
rear  of  the  basement  portion  opening 
onto  the  golf  course;  the  extreme 
dimensions  will  be  260x180  feet  The 
first  floor  win  contain  a  large  cir- 
cular lobby,  off  of  which  will  be  the 
main  dln^g  room,  with  glassed  in 
terrace,  lounge  rooms  and  women's 
lounge,    shower,     locker    and     steam 


January  22,  1946 

BONDS   VOTED  itanionooo    has  been  awarded 

MONTEREY    PARK.   Los    Angeles  ]  fJ;^'O^V^*:f«^^t?Po^^^^ 

Co.,    Calif— Voters    of    the    City    of    ^^^^^^    ^^^    ^^^  ^^^_ _  ^_^ 

Monterey  Park  will  hold  an   flection  i  ^'^^■^^^^^""^^'^'^{^^{'jqc  ge^  tra^nsf orders  ;"  three  15, 

April  9  to  vote  on  the  proposition  of  :  j^^^  ^^^^^j  ^j^^  gygctlon  of  120  miles  of  i  ooo-volt  insulated,  8400-  to  120- volt, 
issuing  and  selling  bonds  «»  a™oun}  ,  transmission  line  from  Hangerman  ;  gingie-phase,  60-cycle,  oll-lmmersed, 
of  $300,000,  which.  If  approved,  would  Galley  to  Emmett  and  Boise,  Idaho.  '  self  -  cooled,  outdoor  -  type  pbtential 
be   used  to   finance  the   construction  ,            •'  19    transformers,  complete  with  oil ;  and 

of  a   civic   center  In  Monterey   Park, >.^^^  3-element  S-phase,  4-wire,  watt- 

hour  indicating  demand  meter,  with 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  Harri*on  St  DO  SSA.'l  San  Franciac* 


for  the  city.  Main  buildings  would  be 


UNIFORM    -^DEPENDABLE 


Ur  ""='  '""■  ""  '"'  ■"""  ■  W:20-MISC.  SUPPLip  AND  \^^Z^,^T.t\X^'^o:^r^ 

' j  MATERIALS  1^.   a.   substation.   Shoshone   Project, 

' ■ -— —  i  Wyoming. 

7a  DCemrMr^rc  i  January  22.  1946      j      2.      The     following     changes     were 

14 lULdtUlinCEO  ;  BIDS  WANTED  |  made    in    the    specifications: 

— -;      SACRAMENTO,    Calif.— Until    Feb.,      ^^,     Schedule    No.    1,    items    1    and; 

January  22,  1946        j    5  p    ^     bids   will    be   received   by  ,  j^^      ^^le    sire    of     each     single  -  phase  j 
CONTRACT   AWARDED  !  the   City   of    Sacramento,    City    Hall,  |  ^^.^j^gf g^mer     Is     changed     from     150  | 

STOCKTON,  San  Joaquin  Co.,Callf .  ■  city  Clerk's  Office,  for  2000  feet  of  1  j^^  .^  to  383  kv.-a.  I 

— S.   C.    Giles   &   Co.,    121    W.   Knoles    firg  hose  for  the  City  of  Sacramento'      ^j,,      Schedule    No.    3,    Item    7.    the  1 
Way,    Stockton,    at    $32,936.    awarded  j  pjre  Department        '  current    rating  of   the  expulsion-fusel 

contract  by  the  Federal  Public  Hous-        Specifications   obtainable   from   the  j  disconnecting    switches     is     changed  i 
Ing  Authority,  Phelan  Bldg.,  760  Mar-  |  above  office.  •         *  '^^    from  6E  emperes  to  lOE  amperes ;        ] 

ket  St.,  San  Francisco,  for  construe-  j  .  j      ^^.^     Schedule    No.    5,    item    10,    the 

tlon    of    a    community   building    and  |  January  22,  1946     j  current   ratio   of   the  current    trans- 

warehouse  at  Stockton,  San  Joaquin  igiQg  WANTED  'formers   is   changed   from    '40-   to  6- 

County;  Dockets  Calif.  4756  and  Calif .       VALLEJO,  Solano  Co.,  Calif.— tJntil    ^^^^^^,.^3..    to    "50-    to   5   emperes." 
4065.  I  January    24,    10    A.    M.,    bids    will   bo        (d)     In   paragraph    27,    page   7,    the 

Plans  prepared  by  Architects  E.  G.  |  received  by  the  City  of  Vallejo,  city    ^^^^  j^^^,  ^f  the   tabulation    "normal  j 
Ernst,    561    E.   Harding   Way,   Stock- . derk's  office,  City  Hall,  Vallejo,  fo«"  I  continuous   rattog"    is   changed   from 
ton,   and   J.  U.   Clowsdley.   Exchange  1  furnishing     the    following     pumping    ^50  kv.-a.  to  333  kv.-a.  ! 

Bldg,  Stockton.  •     14    equipment    for    the    Gordon    Valley        ,g,    in  paragraph  44,  tabulation  on  ; 

■ j  pump  Une  in  Solano  County:  'page    14,    the    ratio    of   bushing    type, 

(1)  one  pump  and  motor  with  ^^"^^y.  tnx^aioTmen   Is   changed   from    "tiOO-  I 
for   pumping.   4060   gp.m..   294   ft  ;  joo/y    to   -600-200/5."  ! 

total  dynamic  head;  ;      (f)    In  the  tabulation  in  paragraph  > 

(2>  one  pump  and  motor  with  starter  I  gj^  p^g^  ig  under  **CuiTent  rating 
for  pumping  4400  g.pm..  40  't.  j  ^^mperes)."  Item  7  is  changed  from 
total  dynamic  head;  I  "200-5E"   to   "200-lOE" 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkf  Icy  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


CONTRACTORS — Save  Money  and  Tirae 

BY     i,'S!N& 

!       QUANTITY   SURVEYS 

165  JESSIE  STREET         -         SUttf   836'  SAN    FRANCISCO 

PREPARED  BY  LcROY    SERVICE 


IS— 


SCHOOLS 


January  22.  1946 
ARCHITECT  SELECTED 

WEST  LOS  ANGELES,  Los  An- 
geles Co.,  Calif— Architect  Ralph  C. 
Flewelling  A  Associates,  Architects' 
Bldg.  816  W.  5th  St,  Los  Angeles, 
have  been  authorlred  to  proceed  with 
working  drawings  for  the  construc- 
tion of  a  1-story,  8-classroom  frame 
and  stucco  building,  and  a  l-story 
frame  and  stucco  auditorium  build- 
ing at  the  Overland  Avenue  Elemen- 
tary School,  10,650  Ashley  Ave.,  West 
Los  Angeles,  by  the  Los  Angeles 
Board  of  Education,  1425  S.  San 
Pedro  St,  Los  Angeles.  The  class- 
room building  will  be  58x180  ft  in 
area;  tile  roof,  steel  sash,  concrete 
floors,  acoustical  treatment,  toilet 
rooms,  tile  and  marble  partlUons, 
painting,  plastering,  plumbing,  elec- 
trical  work;   estimated   cost,   $90,000. 

IS 


(3)  one  puinp  and  motor  with  starter 
for    pumping    60    g.p.ni.,    150    ft 

dynamic  head ; 

(4)  one    H    h.p.   air    compressor  and 


FOR  SALE 

ROSS  LUMBER  CARRIER 

pneumatic  tires,  uses  66-m.  blocks 
Immediate  delivery.  Gamerston  4 
Green  Lumt>er  Co.,  1800  Army  St.. 
San  Franc>»ce  24.   Phone  AT.  1300. 


(g)  In  paragraph  57,  page  18,  5th 
line,  "SE -amperes"  Is  changed  to 
-lOB-amperes." 

.       .  (h)    In  paragraph  61,  page  19,  4th 

500b-^llon''  horizontal   pneumatic  j  j|„g    -40  to  5  amperes"  is  changed  to 

pressure  tank  for  75  lbs.  working  ]  ..jq   to   5   amperes." 

pressure;  1      ti>    In  paragraph  67,  page  2L  tests 

(5)  one  manual  control  chlorinator;    |  required    by    subparagraph     (c)    are 

(6)  one  chlorine  platform  scales,  1000  .  eliminated.  „«    „  .^ 
lbs.  capacity r                                      i      (J)    In  paragraph  68,  page  22,  2nd 

<7)  two  Venturi  recording  meUrs  for !  une.    ratio    of    "40   to   5    amperes     is 

measuring    water    from   4.5   to    7    changed  to  "50  to  5  amperes.      Also, 

NGD-  the  last  two  sentences  in  this  para- 

(8)  two    24-lnch    gate    valves,    water   ^.^ph  are  deleted  and  the  followmg 

works  pattern,  hub-ended  type.       substituted  therefor: 

Specifications   obtainable  from  the       .-rhe  normal   continuous   rating  of 

*     **"    the  power  transformer  bank   on   the 
circuit    in   which    the    meter  will    be  • 
connected    will    be    1.000    kv.-a.     The 
potential    transformer    voltage    ratio 


above  office. 


20 


BIDS  OPENED 


January  22, 1946 


SACRAiOCNTO   Calif.— Thf  follow-    ,^^3  selected   to   provide  for  possible 
ing  submitted  bid's  to. the  State  Pur-  }  future  use  of  these  transofrmers  on 
chasing  Agent  Sacramento,  for  ma-    ^  13,800-volt  circuit." 
terials  as  follows :  All    of    the   apparatus   will    be   in- 

QUO.  29249.  REQ   2465 :  stalled     by    .  the     Government     The 

Brown -Bevls  Equipment  Co..  Hough,  .^.ision  for  liquidated  damages  for 
Case  DI  Model,  with  loader,  $3375;  delay.  No  charge  for  copies  of  the 
discount  2  per  cent  30  days.  -„^.^m...     tn     nrosnective     bona 


Industrial    Equipment   Co..   bidding 
•on    Mmn-Moline    Modle,    $3475.65;    no 
discount;  price  includes  loader. 
Smith-Booth-Usher,      International 


specifications  to  prospective 
fide  bidders,  to  others,  $1.25,  not  re- 
turnable. For  particulars,  address 
the  Bureau  of  Reclamation,  Denver. 
Colorado.  *  20 


FOR    SALE 

Brass  Pipe     Copper  Pipe  -  Brass  Tubing 
Stainless  Steel  Tubing 


7500  ft  1.9  O.D.  X  .065  wall  bras*  pipe 

220«  ft.  1.66  O.D.  X  .065  wa!!  brass  pipe 

447  ft.  '/a-in-  copper  nick*  I  tubing _ 

5404  fL  0  3  O.D.  i   039  copper  nickel  tubtaf 

840  i\.  OJS  O.D.  X  .054  wppff  nickel  tuUnff _. 

330  ft  ^4 -in.  brass  tubinK  1  C>5  x  .065 -. 

440  ft.  1-in.  brass  tubing   L.31.'.  x  .065.  _ 

1370  ft.  1-in.  stainleiis  steel  tubing  1.310  x  .061 

48  ft  1-in.  stainleaB  steel  tubing  1.315  x  .120 

744  ft  3/8-in.  red  bra&s  tnbinK  .6V5  x  .065 

116  ft  3/8-in.  yellow  braj^s  tubing  .67'   x  .065 

180  ft.  »4-in.  1  PS  standard  bras.*  pipe 

504  ft  V»-in.  1  PS  gtantiard  copj>er  pipe 

2220  ft  .840  X  .065  brass  tubing  

85  ft.  .840  X  .065  soft  coppei  tubing -._ 

3065  f.  5/2 -in.  brass  tabing  .540  x  .C*65     

5505  fr.  J^W^  X  .039  copper  tubing   (hard) 

3060  f  -  .500  X  .039  copper  tubing  (sofn 

I960  f  .  .540  X  .065  seamless  coppet  uibinjf 

SILVER    SOLDER    FITTINGS    FOR    ABOVE  — ELBOW 


,  2r>r   p*»r  ft 

,2hc  "  *' 

.06c  "  " 

i>6c  "  - 

.m*c  *♦  •• 

O&c  ••  •• 

.  1 0c  •*  ** 

.30c  ••  * 

.30c  ••  " 

Oic  ••  •• 

.05«  ♦»  •• 

.05c  *•  " 

.05<  "  " 

.Oftc  **  ** 

.09c  "  *» 

.06c  **  *• 

.06c  **  ** 

.06c  *•  ♦• 

.06c  *•  - 

a.    UNIONS, 
»*,.    OF    COST 


Y'a,   REDUCERS.    CAPS,   PLUGS,    ETC 

GEO.  ARTHUR  &  SONS 

941  So.  Ckremont,  S«n  Mateo  Plioii«  34967 


ywMirJwi 


TUESDAY,  JANUARY  22,  1946 


BAILY   PACIFIC   feUILDER 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


January  22, 1946      ,  _ 

NOTICE  OF  SALE  treated).   8200   lin.   ft.  of  steel   piling 

SAN  FRANCISCO.— Until  January  *°d  ^^^^^  items. 
30.  9  A.  M.,  bids  will  be  received  by  2.  Grading  and  surfacing  on  1.866 
the  Reconstruction  Finance  Corp.,  |  ™*'es  of  primary  state  highways  Nos. 
Office  of  Surplus  Property,  30  Van  ,  ^  ^°^  ^2,  Kelso  to  Rocky  Point  and 
Ness  Ave.,  San  Francisco,  for  the  ,  -AJlen  St.  connection,  in  Cowlitz  Coun- 
sale  of  miscellaneous  Incandescent  ^y*  Federal  Aid  Projects  Noa  UI-32 
lamps   and  storage   batteries,  located  r^^*-  U"*^  2;  UI-32(12,  Unit  3;  FI-32 

at    various     northern    and    southern  1  ^®^'  ^^^^  ^'  ^^^  UI-167(12),  involving  _ 

California     point;     Sales     No.     45137.  |  a^O"*    29.26   acres    of    clearing,    16.45    (36)  5  lln.  ft.  pipe  shaft  manholes; 
Specifications  available  at  the  above  ^*^'"«8   °^    grubbmg.    399,370    cu.    yds.    (37)  680  lln.  ft.  12-ln.   plain  concrete 
office.  •     20 !  °^  common  excavation,  28.820  cu.  yds.  pipe ; 

of  solid  rock  excavation,  6205  cu.  yds.    (38)  1980 'lin.  ft  15-ln.  plan  concrete 
of    common    trench    excavation,    4140  pipe; 

cu.  yds.  of  structure  excavation,  6145    (39)  90   lin.    ft.  6-ln.    steel  pipe   con- 
duit; 
(40)  3  each  adjust  manholes  to  grade; 


(31)  1320  lin.  ft  30-in.  reinforced  con. 
Crete  pipe,  standard  strength; 

(32)  390  lin.  ft  36-in.  reinforced  con- 
crete pipe,  standard  strength; 

(33)  90  lin.  ft  48-in.  reinforced  con- 
crete pipe,  standard  strength; 

(34)  180  lin.  ft  54-in.  reinforced  con- 
crete pipe,  standard  strength; 

(35)  I960  lin.  ft  66- in.  reinforced  con- 
crete pipe,  standard  strength; 


Jtuiuary  22,  1946 


BIDS   RECEIVED 
SAN   FRANCISCO.— The  following  !  ^^    V^^-   o^  ballast,   4160  cu.  yds.   of 

firms  submitted  bids  January  18  to  h^''"^'^^*!   stone  surfacing,   590  lin.  ft  

M.   H.   Gerry,  Purchaser  of  Supplies,  '  °'  cement  concrete  curb,  335  sq.  yds.  (41)  50,000  Ibs^  bar  reinf orcing^steel ; 

270  City  Hall,  Sain  Francisco,  under   °f   cement    concrete    sidewalk,    179.21  (42)  35,000  lbs.  miscellaneous  iron  and 


(l)'l31  acres  clearing  and  grubbing;  1(23)  48    lin.    ft    6-in.    vitriifed    clay   the  sale  of  bonds  in  the  auMKunt   of  i  House,  Denver,  Colo.,  under  Inv.  No. 

(2)  126,950  cu.  yds.  embankment;  pipe  gide  sewer-  UlSO.OOO    to    be    used    to   finance   the  ■  D-33,263-A  for  furnishing  72,000  bbls. 

(3)  5400  cu.  yds.  channel  excavation;  |  (24)  2  each  catchbasins-  I  establishment  of  a  new  water  district  |  modified    portland   cement    in    paper 

(4)  5760  cu.  yds.  hand-placed  riprap;    (25)  27  each  catchbasin  trans-  '*"<*   construction    of   a  water  works  |  sacks  for   delivering    (a)    f.o.b.  shlp- 

(26)38    ©ch    manholes    on    cisncrete  !  s>'«^em.Jhe  work  in  general  will  con- .  ping  point   (b)   ^^'-^^^Jf'S.J^^^ 

sewer-  " ««    ""    ^^"^     'slst  of  the  construcUon  and  acqulsl-    (c)    f.o.b.    Coram,   Calif.    It    wlU    bo 

(27)  6  each  manholes  on  brick  sewer;    "0°  <>'  »  water  supply  °^^_«i«^-    »««""«i  ^^^^f-^^Jff,  'I'^n^laS^ 

(28)  19    each    manholes    on    vitrified    i°8r    along    Pacific    Co"^    HIjgway    Uvered  at  Redding    Calif.,  and  36,000 


yds.    embankment    toe 


Inv.  No.  3445  for  furnishing  and  de- 


cu.  yds.  of  concrete  class  A,  4.0  cu.  i  steel ; 

livertng  refrigeration  suppUee  for  the    y^^-  ^^  concrete  class  B,  70.24  cu.  yds.    (43;  145,000  each  mesembryanthemum 
School  Department:  j «'  concrete  class  C,  28,626  lbs.  of  steel  edule  cuttings; 

Dunham.  Carrigan  &  Hayden,  Tay-  ;  reinforcing  bars,  1130  lin.  ft.  of  beam  '  (ii)  electrical  equipment; 
Holbrook     Co.,    A.    J.    Gloesner    Co.,  ;  guard  rail,  4692  lin.  ft  of  culvert  pipe      " 
Henshaw  Supply  Co.,  C.  W.  Marwedel  '  ^^^  other  items. 
Co.  and  T  ;ri?  Air  Products.        •     20  i     3.      Grading,    paving,    constructing 

i  reinforced    concrete    retaining    walls 

I  and    constructing    a    reinforced    con- 

}  Crete    T-beam    bridge     over    Pacific 

!  Coast    Railroad    Co.    tracks    on    0.25 


(45)  pump  house  and  pumping  equip- 
ment •    29 


(5)  2965    cu 
drain; 

(6)  2720  cu.    yda   brank-run   gravel 
blanket  on  embankment; 

(7)  3400   M   gallons    sprinkling   em- 
bankment material; 

(8)  1100  hours    sheep's    foot   rolling 
embankment ; 

(9)  46  cu.  yds.  class  A  concrete; 

(10)  1675  lin.  ft  21-ln.  reinforced  con- 
crete pipe; 

(11)  31.000  lbs.   18- in.   cast  Iron   pipe 
and  fittings.  •     30 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


clav  Dine  sewer  •  '  ^ ^^  ^«  water  main  of  the  Metrb- 

(29)  2685  Hn^  ft   U-in.  vitrified  clay!P«"t^  Zf''''n^'^l''^\X^.^^to'^^ 
pipe  subdraln :  '  \BXid   Pacific   Coast   HiKbway    to   ap- 


inigmeering  section 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied a*  follows: 

Bridgee    , 21 

Dredging,  Harbor  Works  and 

Excavation 22 

Canals    ..._^ 28 

Street  Lighting  Systenn  24 

Machinery  and   Equtpmont  _  25 

Railroads 16 

Treasury  Department 27 

Fire   Equipment . 2i 

Streets  and   Highways 29 

Reservoirs  and  Dams SO 

Pipe  Llfres  and  Wells  SI 

Sewers  and    Sewage   Dieposal 

Plants  32 

Waterworks 28 

Parke  and  Playgrounds 84 

Tnnnela , 86 
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BRilMjES 


January  22.  1946 
NOTICE 

KERN    COUNTT.   Calif.— A   repre- 


January  22,  1946 
BIDS  WANTED 
EL  DORADO  COUNTY.  Cal.— Un- 

til  Feb.  14,  2  P.  M.,  bids  will  be  re- 

'mile  of  primary  state  highway  No.  6,  i  ceived  by  the  Public  Roads  Admm- 
I  Maple  Valley  vicinity  In  King  County,  I  iatration,  Chas.  C.  Morris,  Division 
I  Federal  Aid  Project  No.  SG-19(3),  '  Engineer,  720  Phelan  Building,  San 
I  and  state  project.  Involving  about ;  Francisco,  for  construction  of  3.142 
;2520  cu.  yds.  of  unclassified   excava-    miles  of  Project  Calif.  PH32-K,  Plac- 

tlon.  1231  sq.  yds.  of  cement  concrete  '  erville- Lake    Taboe.    El    Dorado    Na- 
!  pavement,    122.320    lbs.   of   steel    rein- 
i  forcing  bars.   12,200  lbs.  of  pavement ' 
I  relnf  ormcing,  270  cu.  yds.  of  concrete 

class  A,  80  cu.  yds.  of  concrete  cleiss 
I B,   269   cu.   yds.   of  concrete   class   F,  1 

3800  lbs.  of  structural  steel,  438  lin.  ft  i 
.  of  culvert  pipe  and  other  items. 
I      4.      Grading,     surfacing    and     con-  , 
i  structlng     two     steel     and     concrete 
;  bridges   over  the   Soleduck   River   on  1 
:  1.774  miles  of  primary  state  highway 
;  No.    9.    Snlders    Ranger    Station    east  i 
land   west,  McDougal   Creek   revision, 

in  Clallam  County,  Federal  Aid  ProJ-  , 

ect    No.    F- 170(10),     involving    about ' 

18.92  acres  of  clearing,  11.56  acres  of 

grubbing.  112,030  cu.  yds.  of  common 

excavation.  8500  cu.  yds.  of  solid  rock 

excavation,  7480   cu.   yds.   of  selected  , 

roadway     bi>rrow,    4110    cu.     yds.    of 

crushed  stone  surfacing.  490  cu.   yds.    <^^^  ^35  tons  asphalt  for  plant  tnix 
,of   crushed   cover  stone,  340  cu.   yds.  ture; 

iof    crushed    mineral    aggregate,    3230  ^^^^  ^40  c.y.  concrete; 

lin.  ft  of  culvert  pipe.  744  cu.  yds    of  1  ^1^'  39.900   lbs.    reinforcing   steel; 
I  concrete  class  A.  446  cu.  yds  of  con-    ^l^j  28.500    lbs.    structural    steel; 
j  Crete  class  F.  366  cu.  yds.  of  concrete  1  '1®'  ^^  ^-  "•  ^^  untreated  timber; 
'class  H.  640  lin.  ft.  of  renforced  con-  1  ^19>  2296   l.f.   CGSM   culvert   pipe; 

(20)  7   c.y.   pipe   elbows; 


January  22,  1946 
BIDS    WANTED  i 

SAN  FRANCISCO.— As  previously 
reported,  until  Feb.  8,  11:30  A.  M., 
bids  will  be  received  by  the  Depart- 
ment of  Public  Works,  Room  282, 
City  Hall,  for  the  construction  of 
Scott  St.  sewer  system.  Sections  BC 
and  AD,  on  17th,  Church,  14th,  San- 
chez   and    Steiner    Streets,    between 


and   Pacific   Coast   Highway 

(30)  2685  nn""ft"l6-ln.  vitrified  clay  |  Pr''^l"**!;>'  ^^LJV'\^TJ!J^^ti^ 
pipe  subdraln  •  '  Meadow  Park  Tract ;  the  acquialUon 

(31)  2685    lin.    ft   8-in.    vitrified  clay  !  f^ '^existing  water  distribution  sya- 
pipe  subdraln-  r*™    known    as    the    Quandt    system, 

(32)  2000  tons  rock  fill;  if  "J  \^«  'T'^'^^^f^'^^/^^^l'^IiSnlS' 

(33)  51,000  lln.  ft  timber  piles;  ,;tribution    lines    ^^^reof,    the  *cqu^l- 

(34)  alterations    to    sewer   In    Treat  i^'°°    ^? /l^^^V^*"""^    ° .  'h  fh^  «^ 
Ave..  16th  to  18th  Sts.;  .water  distribution  f^ains  and_  ^e  ac- 

(35)  alterations  to  weir  at  14th  and   <l"f*"o^.  ^i  construction  along  the 
Dolores   Sts  •  '  ''*'**^^'"   distribution    lines   of   fire   hy- 

(36)  3  each  altering  14-ln.  gate  valve  l^^^t^-  "^^«"  ^^^  appurtenant  work^ 
setting  <A.W.S.  system):  ! 

(37)  1290  lin.  ft.  14-In.  and  16-in.  pipe-  '  .  ^ 

line    shifting,    altering    and    re     °"        ' 
aligning  (A.W.S.  system) : 


bbls.  at  Coram,  Calif. 

Specifications  obtainable  from  the 
above  office.  * 


'  (38)  640  lin.  ft.   12-in.   pipeline,  shift- 
ing, altering  and  realigning   (A.  • 


Machinery  &  Material 


W.S.  system) : 
(S9)  altering  8-ln.   hydrant  lines    (A.  I 

W.S.  system)  :  1 

(40)  3160    lbs     pig   lead    (A. W.S.    sys-  i 

tem) ; 


tional   Forest,   El  Dorado  County. 
Work  Involves: 

(1)  38  acres  clear  and  grubb; 

(2)  42,000   c.y.    unclass.    excav. ; 

(3)  2100   c.y.   do   for   structure; 

(4)  32,000  c.y.  do  for  borrow; 

(5)  1,300,000  sta.  yd.  overhaul; 

(6>  143,000    c.y.    miles    special    over- 
haul of  borrow ; 

(7)  1000   ft.    furrow    ditches; 

(8)  13,960  M.   gals,  watering; 

(9»   lump    sum     for     providing    and 
maintaining     water    plant     or 
plants ; 
(10  >  16,500    tons     cruFhed     gravel 
crushed  stone  base  course ; 

(11)  180  tons  cutback  asphalt; 

(12)  600     tons     cover    aggregate 
seal  coat ; 

(13)  11,200  tons  plant  mixture; 


or 


for 


LOS   ANGELES  CITY 

,  ^      ,  ,     LOS  ANGELES,  Calif— Unt|ll  Jan- 

Treat  Ave.   and  Waller  Street  |  tem) ;  .     ,         ^   ,.  .    '  uary   24,    11    A.    M..   bids   wiU   be   re- 

Plans    and    specifications    may    be  '  (41)  4900  lbs.  wrought  Iron  bolts,  nuts '^j^.^  ^^   ^    j     ^^^^    ^oa   Angeles 
obtained  from  the  office  of  City  En-  and  washers  (A. W.S.  system > ;      '^^     purchasine  aeent    107  City  Hall, 

glneer  Ralph   Wadsworth.   City  Hall,     (42)  788  lbs.  i^st   iron   .sneoials   cast-.^os  Angeles,  for  fabri'cating,  /utting. 
upon   deposit  of  $10.00.  ings   ( A. W.S.  system) ;  bending  and  delivering  85.000  lbs.   of 

Work  involves :  (43)  4760  lbs.  cast  steel  special  cast-    reinforcing    steel    to    the    Bureau    of 

PROPOSITION    BC  I  Ings  (A.W.S    systetn):  Maintenance     and     Sanitation,     f.o.b. 

Covering   Section   BC   Only  j  (44)  515  lbs.  cast  Iron  valve  boxes  (A.  '  municipal   asphalt   plant   No.    1.   2484 

(1)  lump  su;n,  junction  structure  in  1  W.S.  system);  ^   Olvmpic  Blvd..  Los  Angele*.  sixes. 
Treat  Ave.  at  17th   St:                     1(45)  14   cu     yds.    concrete    structures    lengths,  bar  markings  and  shapes  of 

(2)  726  l.f.   9-ft   X   7-ft   3-in.   reinf.  i^;^.S.  system);  i steel  to  be  furnished  may  be  obtained 
concrete  sewer  on  piles ;                    (46)  65.000   sq.  ft   pavement   excava-  j  ^^  ^j^^   above  address ;   Schedule   No. 

(3>  lump    sum,    taper    structure    at  |  tlon  in  track  area ;  !  ^g22 

17th  and  Shotwell  Sts  ;  1(47)  6400  lln.  ft  track  removal;  ;  [ 

(4)  974  If.  6-ft  6-in.  reinf.  concrete  |  (48)  1400   cu.    yds.    excavation    below 

pavement ; 

(49)  1700  cu.   yds.   crushed   rock  bal- 
last (furnishing  and  delivering) ; 

(50)  4200   lln.    ft.   track   construction; 

(51)  150  joint  thermit  weld  joints; 

(52)  standard    crossover; 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


at 


reinf. 


cone. 


at 


sewer  on  piles ; 

(5)  lump    sum.    taper    structure 
17th   and  Mission  Sts.; 

(6)  587    l.f.    5-ft.    9-in.     diam. 
concrete   sewer  on    piles ; 

i    (7)  1.948    If.    5-ft.    9-in.    reinf 
!  sewer ; 

I    (8)  lump    sum,    taper    structure 
I  17th  and  Church  Streets; 

i    (9)  54   l.f.   18-in.  VCP  sewer; 
(10)  115  l.f.  15-inch  do; 

I  (11)   112  l.f.  12-inch  do; 

1(12)  50  l.f.  10-in.  VCP  culvert; 
j  (13)  2   each  catchbasin   trap; 
[(14)   17  each  manhole  on  coc.  sewer; 
i  (15)  6  each  manhole  on  brick  sewer; 


RECLAMATION   BUREAU 


icrete    bridge    railing.    247.000    lbs.    of  : --    "g-Q  --  j;;---^,^^^.^^     and  i  (16)  8  each  manhole  on  VCP  sewer ; 


steel   reinforcing  bars.  568,000  lbs.   of 


sentatlve  of  the  district  office  of  the   structural  steel,  5200  lbs.  of  cast  steel 


re-laying  or  stockpiling; 


State  Division  of  Highwavs  will  meet   and  other  items.  .  ^22)  15  drop   inlets; 

prospective  bidders  for  the  proposed.     Federal  funds  have  been   allocated  '  ^f'  i^  steel  miei  covers, 

project    in    eKm    County     (DC-KER-    for  the  above  construction.  ;  '24)  2  embankment  spillway  inlet  as- 

23-D),  for  which  bids   are   to   be  re-        Unskilled    labor    employed    for    all!„^^  ?^  U      „.^,.t^^  ^.,kki«  «r.,» 

ceived    in    Sacramento    on    February   federal    projects    shall     be    obtained  i  ^25)  150  sq.  yds.  grouted  rubble  gut- 

13.  194a 


Said  representative  will  meet  pros- 
pective bidders  at  the  Junction  of 
Routes  23  and  57  at  Freeman  Sta- 
tion on  Thursday,  February  7,  1946, 
at  11  A.  M.,  and  if  necessiary,  appoint- 


from  lists  prepared  by  agencies  des-  1    „„     **^',   ...     - 

ignated    by    the    United    States    Em- ' '26)  80  right-of-way  monuments; 

ployment  Service.  | '27)  4   concrete   maintenance   market 

All    bid   proposals  shall   be  accom-  .  posts; 

panied   by  a  bid   proposal  deposit   in 
cash 


(28)  27    timber    culvert    markers; 


ajid   16-in.   pine    linp 

„,    »   ....   »,..,._.  „.,.. .  fhifting^  altering    and    real.gS! 

certified     check     or     cashier's    '29'   156  guide  posts.  „Hto,r,-H.o  i  (2-5)  fSn  w  T^V^^^^^™^  = 

Plans  and  specifications  obtainable  1  (^o)  640  l.f.  12-lnch 


™ent,    can    be   made   a.   the   ■»'•«'''  ^^-^',V,"  oTtSe' .Toir  o'^.u^" ! '™':i:>.-  .-".-.l,?™"   u,«„_depo,«  j  .26.  Jlter.„g_j-.„:    hydrant    i.ne,    ,A 


DENVER.  Colo.— Until  January  26, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Custom 
I  (53)  double  track  branch-off  at  Mar-    House.  Denver  2.  Colo.,  for  furnishing 
I  ket  St;  11250  tons  treble   (approximately   45% 

j  (54)  double  track  branch-off  at  Six-  ;  aVP)     superphosphate     fertlilxer    Jta 
I  teenth  St. ;  1 100-lb.  bags.  fob.  shipping  potoit  and/ 

i  (55)  80  cu.  yds.  trenches  for  conduits  I  or  Yuma.  Ariz. 

I  and  drains  (track  work)  :  |      Specifications   obtainable   from   the 

I  (56)  50  lin.  ft.  6-in.  vitrified  clay  pipe  '  above  office.  •     20 

i  drains   (track  work) ;  . 

(57)  100    lin.    ft.    4-in.    vitrified    clay ; 
pipe  drains  (track  work) ;  1     DENVER.    Colo.  —  Until    Ftebruary 

i  (58)  120     each     arc     welded     copper! 25.  2  P.   M.,  bids  will  be  recedved  by 
>  bonds ;  '  the    U.    S.    Bureau    of    ReclsLmatlon, 

(59)  2000  lin    ft.  copper  bond  wire  at  |  Walker    R.    Young,     chief    engineer, 
special  work ;  I  Denver,    Colo.,    under   Spec.    No.    1155 

(60)  200  lin.  ft  1-in.  galvanized  pipe  i  for   furnishing    and    deliverinig   radio 
conduit;  j  telephone  apparatus  and  miscellajie- 

Treat  I '61)  66,000   sq.    ft    asphaltlc    concrete  |ous  accessory  apparatus  for  iinstalla- 

wearing     surface     on     concrete  i  tlon  at  Grand  Coulee  Dam,  Qolumbia 

base ;  j  Basin      Project,     Wa.shington,      f.o.b. 

valve   settine    rAW^i  ^-^^^  '  (62)  80   tons   asphaltlc  concrete  con-    shipping  point  and/or  Almlra,  Wash. 

(24)  1,290  If    14     and   1R     ^y®*®m '  =  form  pavement;  JAll  of  the  apparatus  will  be  installed 

ana  ib-in    r^ir,^   ij_„     ^gg,  ^g^^   ^^     j^     concrete    base    con- 'by  the  government. 

form  pavement;  j     Specifications  obtainable  from  the 

(64)  traffic  routing  work.  •     32  'above  office  at  no  charge  to  prospec- 


i  (17)  1425   l.f.    12-in.   VCP  sub-drain 

1(18)  1,425  If    10-inch  do; 

(19)  1,425    If.    8-inch  do; 

1(20)  1,100   tons   rock  fill; 

(21 )  51.000  If.   timber  piles ; 

!  (22)  alterations    to    sewer    in 

i  Ave.,    16th    to    18th    Sts.; 

I  (23)  3     each     altering     14-inch 


NEW   &   RECONDITIONED 

DIMENSION    LUMBER 

TIMBERS,  wailboatds,  plumbing, 
pipe,  millwork.  and  other  buiT'ding 
materials.  S.ALE  PRICES.  Urge 
itock«  of  "hard  to  get"  item*;. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2»00  Third  St.  VAlencia  4fT? 


do; 


office  Monday  through  Friday. 


21 


22—  DREDGING.  HARBOR 
WORKS  EXCAVATION 

January  22,  1946 
PtAIMS    APPROVED 
PORT  IMPROVEMENTS 

Estimated  Cost,  $9,350,000 
W^ASHINGTON      STATE.      Port      of    office   upon  written   request   therefor  j 
Vancouver.  and  payment  to  the  director  of  high-  . 

Total    of   five   projects    for   port   Im-    ways  by  cash,  certified  check,  cash-  ' 


bid  proposal.  Should  the  successful  !  "^  'lO.OO,  returnable, 
bidder  fall  to  enter  Into  such  contract 
and  furnish  a  satisfactory  perform- 
ance bond  wtihln  the  time  stated  in 
his  proposal,  the  bid  proposal  deposit 
shall  be  forfeited  to  the  State  of 
Washlngrton. 

Prequaliflcation    of    bidders    is 


29 


January  22,  1946 
BIDS  OPENED 

SACRAMENTO,     Calif.— A.     Teich- 
ert  &  Co.,  P.  O.  Box  1133,  Sacramento, 
at   $11,734,  submitted   low  bid   to  the 
re-  J  City  of  Sacramento,  City  Hall,  Sacra- 
quired.    Maps,    plans    ajid    specifica-  :  mento,   for   improvement   of  58th   St 
tions     may     be     obtained    from    this  ,  from  M  St  to  Folsom  Blvd. 

Work    involves : 

(1)  1   ft.   apricot   stump,   remove; 

(2)  5   apricot    trees,    remove: 


W  S  system) , 

(27)  3.160  lbs.   pig  lead    (do)  • 

(28)  4,900     lbs.     wrought     iron 


itive  bidders,  to  others.  $0.75,  not  re- 


{  January  22,  1946      | 

I  CONTRACT    AWARDED 
bolts,  j      SANTA    BARBARA,    Calif.— A.    C.  i 

/on  7<iu^  ,.  — : (do);  I  Dinsmore  and  J.  L.  McCoy,  909  Car-  1 

ines    (d    ?        ''"°"  ^P*^»»ls  cast-  j  penteria,   Santa    Barbara,    at    $33,940. 
/«ftv  A-fon     ,?   '  'awarded    contract    by   the    Board    of 

lou;  9,rou     IDS.     cast     stP^i     specials  |  Supervisors  of  Santa  Barbara  Coun- 


'  tumable. 


nuts  and  washers 


(3)  1    palm    tree,    removed; 

(4)  35   l.f.  hedge  fence,   removed;        | 

(5)  53  sq.  ft.  cone,  sidewalk,  remove  ' 

(6)  1552  c.y.  excav.  and  grading; 
(7^  2  gutter  drains  Cut  No.  11,  reset  j 

(8)  1  do,  place;  | 

(9)  28    l.f.    8-ln.   VI    sewer   pipe; 


provements  as  follows :  ier's  check  or  money  order  the  sum  i 

(1)  dredge     Vancouver     LAke     (estl-   of  two  dollars   ($2.00)   for  each   copy 

mated    cost    $7,500,000),    to    make   of    such   maps,    plans    and    specifica-; 

600  acres  available   for   industry,    tions  as  a  rental  for  the  use  of  them.  | 

1000    acres    of     slack     water    for    Plans  will  be  forward  by  third  class  : 

harbor  use ;  mall.  j 

<2^   extensions  of  terminal  No.  4,  dou-        Informational  copies  of  maps,  plans  ;  ..       *  , 

hie  length  of  existing  cedar  piling   and  specifications  are  on  file  in   the  :  (10)  4  concrete  manholes,  reconstruct  J 

pier-  office  of  the  county   engineer  of  the    (ID   1   do,   construct;  j 

<3)  expand  Industrial  area  controlled   county  in  which  the  work  is  situated, !  (12)  320  1£  «-ln-  ^4,^^^^^ P*Pf '  P'**"®  j 

bv  port    (estimated  cost  $250,000),    the  chapter  office   of  the  Associated  i  (13)  six  6*^4-10.  Y  s  to  pla»,e .  | 

downstream  from  terminal  No.  2.    General    Contractors    of   America    at  j  (   4)   two   2-in^  water  services,   place. 

Including  100  acres  of  river  front   Seattle,  Spokane.  Tacoma  and  Port- <  (15     ".^^V"^').^^^'  .     ^,„^,  ..^  _,,,.. 

industrial     land     with     dredging,    land,  and   the   offices  of  the  district  I  (Ifi)i2i0l.t  JP^^ff «  J^^"/^^^*^**  ^ut- 

hring  level    of   land    to   safe   high    engineers  of  the  Department  of  High- [  teer  Cut  No.  13.  construct 

water  height;  ;  ways   where  they   may   be   Inspected.    (17)  10,035     sq.     ft.     3%-m.     concrete 


14) 


1    (estl- 


reconstruct   terminal  No 

mated  cost  $500,000)  ;  1  • 

<5)  ronstnict  warehouse  near  water-  ;  January  22.  1946 

front  (estimated  cost  $250,000).  BIDS  WANTED 

Owner — Port    of    Vancouver,    Wash.,        SAN  FRANCISCO. — Until  February 

Joseph  Gluck,  chairman:  Richard    6,    2:30   P.    M.,    bids    will   be    received 

D.  Murphy,  manager.  b  ythe  Department  of  Public  Works, 

Architect — Not  announced  22  ^oom  282  City  Hall,  for  the  intprove- 

,  ment  of  43rd  Avxe.  east  %),  between 
;  Ortega  and  Pacheco  Sts. 
i      The  work  involves: 
:(1>  asphaltlc    concrete   on    rock    sub- 
base    pavement,    consisting    of    a 
6- inch   compacted  rock  sub-base, 
a  4-inch   asphaltlc  concrete  base 
and   a   2-Inch    asphaltlc  concrete 
wearing  surface ; 


25 — MACHINERY  AND 
EQUIPMENT 


January  22,  1946 
BIDS  WANTED 
FRESNO.  Fresno  Co..  Calif —Until 

Januarv  24.  10  A.  M.,  bids  will  be  re-  ^ 

ceived  by  the  Commission  of  the  City    ^O)  unarmored  concrete  curb; 


j  (18)  81,925    sq.     ft    5^-inch     asphalt 
I  pavement ; 

(19)   1  street  monument. 
Total  bids  were: 

( A )  A.  Teichert  &  Co.,  $11,734. 

(B)  McGillivray      Construction 
$11,784. 

(C)  J.  R.  Reeves,  $12,468. 
Unit  prices  follow: 

(A) 

(1) -  $15.00 

(2)       20.00 

(3) 50.00 


of  Fresno.  D.  E.  Roughton,  city  clerk 
City  Hall.  Fresno,  for  furnishing  one 
deep  well  turbine  pump  and  motor 
of  not  less  than  2100  gallons  capacity 
at  a  total  head  of  155  ft.  for  new 
station  No.  36,  to  be  located  at  Or- 
Ange  and  Church  Aves..  Fresno.  Spec- 
ifications on  file  In  the  office  of  the 
city  clerk:  certified  check  for  10% 
to  accompany  bids.  •     25 


(3)  8-lnch  vitrified  clay  pipe  side 
sewers. 
Plans  and  specifications  obtainable 
from  the  office  of  City  Engineer 
Ralph  Wadsworth.  City  Hall,  upon 
deposit  of  $10.  •     29 


January  22,  1946 
BIDS   WANTED 

LOS  ANGELES,  Calif.— Until  Feb- 
ruary  21,   2    P.    M..   bids   will  be    re- 
ceived by  the  State  Division  of  High- 
ways.  G.    T.    McCoy,    state    highway 
R.    engineer.    State   Bldg..    Los    Angeles, 


Januarv  22,  1946 
BID  OPENED 

SAN  FRANCISCO.  —  Edward 
Bacon  Co.,  17th  and  Folsom  Sts.,  at  for  about  two  and  one-tenth  miles  In 
$691  each,  f.o.b.  San  Francisco,  sub-  length  to  be  graded  and  paved  with 
mitted  only  bid  January  18  to  M.  H.  asphalt  concrete  on  Terminal  Island 
(5errv,  Purchaser  of  Supplies,  270  Freeway,  between  Henry  Ford  Ave. 
City    Hall,    under    Bid    No.    3452    for    and    Willow    St.    (VII-LA-Term.    Is.), 


(4) 70 

(5) 30 

(6) 45 

(7) 7.00 

(8)... ~ 14.00 

(9) 1-30 

(10) 10.00 

(11)       .„.     70.00 

(12) . 1.20 

(13) ~ 2.50 

(14) „ ~     40.00 

(15) 20.00 


(16) 
(17). 
(18). 
(19). 


1.05 
.18 
.18 

3.00 


(B) 

$  5.00 

40.00 

70.00 

.50 

.10 

.60 

&00 

15.00 

1.50 

8.00 

60.00 

1.40 

4.50 

46.00 

17.00 

1.10 

.17 

.17 

3.00 


castings     (do); 

^^^'    ^WJ^^     "^^^^    ^^'^•^    ^alve    boxes 
(AWS  system)  ; 

!«!  l^  ^,^-  ^°"<='"ete  structures   (do)  ; 
iaai  traffic    routing   work  • 

PROSPOSITION    AD 
Covering    Prop.    AD    Only 
(1»   1.825    If.    7-in.    diam.    reinforced 
concrete    sewer- 

(2)  70    l.f.    2-ft    6-in.    x    3-ft    9-inch 
reinforced    concrete    sewer 

(3)  45   l.f.    2x3- ft    do; 

(4)  connection  to  existing  7-ft.  diam 
sewer ; 

(5)  60   l.f.   27-in.    centrif.   spun    reinf. 
concrete   pipe  sewer; 

(6)  abandoning    exist.    3x5-ft.    brick 
sewer ; 

(7)  taper     structure 
Church    Streets; 

(8)  1.814    If.    5-ft    9-in.    diam 
concrete  sewer; 

(9)  storm      overflow      structure 
Waller  and  Steiner  Streets 

(10)  45   If.   21-in.    VCP  sewer        ' 

(11)  57  If.  18-inch  VCP  sewer 

(12)  232  l.f.  12-inch  VCP  sewer- 
j  (13)   7    each    12x6-in.    Y-branch 

Co.,     (14)   573   l.f.    10-in.   VCP  culvert' 
(15)  48  If.   6-in.   VCP  side  sewer 
I  (16)  2    each    catchbasin; 
I  (17)  25  each   catchbasin   trap; 
j  (18)  21  each  manhole  on  cone,  sewer; 
\  (19)  11  each  manhole  on  VCP  sewer - 
'  (20)  1,260  If.    12-in.  VCP  sub-drain 
1(21)  1,260  If.   lO-iij,  VCP  sub-drain- 
I  (22)   1,260  If.  8-in.  VCP  sub-drain 
{  (23)  900   tons    rock    fill; 
76    I  (24)  alterations  to  weir  at   14th   and 
7.60  '^ "■ 


DENVER.  Colo.— Until  January  80, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Custom 


70-ft    STEEL  TOWER,   28   M   faL 

REDWOOD  TANK  and  two  W  i"  T 
24-ft.  X  A-tn.  8TEBL  PRE8SURH 
TANKS  to  be  sold  as  one  unit  La> 
cated  In  San  Francisco.  Muat  be 
removed  at  once.  Sacrifice.  Write, 
'phor>e      or     wire     ror      mformation. 

CLEVELAND     WRECKING    CO. 

2800  Third   Street,  San   Francisco 
VAlencia  4977  (tf) 

SPRAY  BOOTH,  8x7  ft.  with  1 
FANS  and  MOTORS.  CHEAP.  Phone 
EXbrook  1518.  to  l/«/4« 

1000  USED  OFFK7E  DESKS,  STE- 
NOGRAPHER CHAIRS,  CABINETS, 
TABLES  AND  FILES.  2083  Market 
St.,  San  Francisco. 

1/21-22-23-24-25/46 


FOR  RENT 


5-vd.     DUMP    TRUCKS    for    clean 

up,  $3.25  per  hr.    CaU  ATwater   6700. 

(1/22-23-24-25-28/46) 

CLEVELAND  TRENCHER,*  fully 
operated.  F.  R  Archibald.  LOdt- 
haven  81792.  • 

5-yd.  DUMP  TRUCKS  for  hire.  All 
late  model,  fully  maintained.  CaU 
HEmlock  1669. 

1/16-17-18-21-22/46 


ty,  Courthouse,  Santa  Barbara,  for ; 
the  construction  of  a  sewage  disposal 
plant  at  the  Santa  Barbara  County 
General  Hospital,  located  on  Saji  An- 
tonio Rd.,  about  eight  miles  north  of 
Santa  Barbara.  Bids  were  received 
January  14.  32 


at      I4th     and 


reinf. 


at 


January  22,  1946      ; 
BIDS  OPENED  I 

,  FORT  MacARTHUR,  Calif —Bebek  , 
&  Brklch,  238  W.  Florence  Ave.,  Los  j 
I  Angeles,  at  $12,603,  submitted  the  low  I 
'  bid  to  the  U.  S.  District  Engineer  i 
Office.  751  S.  FIgueroa  St.,  Los  An- 
geles. January  17.  for  the  construc- 
tion of  additional  sewage  facilities  i 
for  personnel  center  at  Fort  Mac-  , 
Arthur;  Serial  144.  | 

The  total  bids  submitted  were:  i 

Bebeck  &  Brklch,  $12,693. 

M.     F.     Kemper    Construction     Co., 
$12,968.4<). 

P.  &  J.   Artukovich,  $14,003. 

R.  A.  Wattson  Co.,  $14,825.90. 

Shipyard   Construction   Co..   $19,970. 

H.  B.  Nicholson.  $26,614. 

Hoagland-Findley  Engineering  Co., 
$27,571.  32 


FOR  SALE  AT  THE  RIGHT  PRICE 

1,500  PIECES  OF  OFFICE  FURNITURE 

Desks,   CabineU,   Tables,  Typewriter   Desks,  Chairt, 

Planning  Tabl<*«,  Files,  Drafting  Tables,  etc 

Just  what  von  need  lor  your  CONSTRUCTION  OFFICE 

Phone  LANDSCAPE  5-6363 


ADVANCE  SALES.  INC. 


1601  East  Shore  Blvd. 


Richmond,  Calif. 


VOUR  MOMt   MAS  MANV  EirCTWICAi 
SrRV,ANTS-CfVC  THEM  ¥VLL  POWIU 


1946 


(C) 
$15.00 
12.50 
40.00 
.50 
.10 


25.00 

Leo 

15.00 
75.00 

1.40 

5.00 
15.00 
10.00 

1.25 
.175 
.18 

6.00 

• 


January  22,  1946 

NOTICE 

EL    DORADO    COUNTY,   Calif.— A 
representative   of   the   district   office 
State   Division    of    Highways 


Dolores    Sts. , 

j  (25>  65,000  .sq.    ft.    pavement    excava- 
tion  in  track   rea; 

1(26)  6,400    If     track    removal: 

1(27)   1,400   c.y.    excav.    below    pave.: 

j  (28)   1,700    c.y.    crushed    rock    ballast 

I  furnish  and   deliver)  ; 

I  (29)  4,200    If.    track    construction; 

j  (30>   150   each    thermit  weld   joints: 

j  (31)  standard    crossover; 

(32)  double  track  branch-off  at  Mar- 
ket Street; 

(33)  do  at  16th   Street; 
29!  (34)  80  c.y.  trenches  for  conduits  and 

drains    (track    work); 

(35)  50  If.  8-in.  VCP  drains  (do) 

(36)  100  l.f.  4-in.  VCP  drains   (do; 

(37)  120     each      arc     welded     copper 
bonds ; 


January  22, 
CONTRACT    AWARDED  j 

PITTSBURG.  Contra  Costa  County  • 
Calif.— Pacific  Pipe  line  Constr.  Co.. 
2128  San  Pablo  Ave..  El  Cerrito.  at  j 
$23,955  awarded  contract  by  the  city  j 
of  Pittsburg,  Frank  R.  Taormina,  i 
City  Clerk,  City  Hall.  Pittsburg,  for 
consti^ctlon  of  addition  to  the  filtra-  . 
tlon  plant  of  the  Municipal  Water  I 
Plant.  •         •  32  i 


ment  of  Public  Works. 


January  22,  1946     ; 
CONTEMPLATED  ! 

FRESNO.    Fresno    Co-.    Calif. — The  \ 
Commission    of    the   City    of    Fresno,  ' 
City    Hall.    2326   Fresno    St.,    Fresno,  j 
has    passed    a    resolution    setting    9  : 
A.   M.,  January  31,   as   the  date   and 
place  for  hearing  objections  on  Reso-  j 
lution  of  Intention  No.  158-D  for  the  i 
sewering  of  High   Addition  Blocks  5,  , 
6,  7  and  8,  of  Clinton  Terrace,  Frisble 
Tract,  Weldon  Terrace,  etc..  City  of 
Fresno.   The   work   involves   installa- 
tion of  8-ln.  and  6-ln.  sewer  pipe,  18  i 
ma^onrv    manholes    with    cast    iron ! 


When  the  electric  wiring  is  care- 
fully plaooed  fbr  your  hooife,  yon 
can  plug-ia  all  your  clocks  and 
radios  and  lamps  and  appliances 
to  outlets  conveniently  placed. 
Circuits  and  t^tire  size  are  ample 
to  prevent  dipping  of  lights 
or  voltage  drop.  An  Adequate 
Wiring  )ob  is  ode  of  the  lowest 
cost  items  iti  sny  home  and 
should  not  be  neglected. 


25 


furnishing    and    delivering    two    hot    in  the  citie  sof  Los  Angeles  and  Long  \  will  meet  prospective  bidders  for  the 
material  distributors  for  the  Depart-    Beach.  ;  proposed  project  in  El  ^^o^ado  coun- 

The  work  Involves:  ty  UH-E-b-ll-B)    for  which  bids  are  ., 

(1)  1200  cu.  yds.  remove  concrete;      |  to  be  received  m  Sacramento  on  iren-  .  ^^j,  g^   ^^^^   ^^^j, 

(2)  58  acres  clear  and  grubb;  l  ruary  13,  1946.  j  pavement; 

(3)  14,500  cu.   yds.   roadwav  excava-  ,      Said  representative  will  meet  pros-     ^^g)  4,800   sq.    ft.    concrete    base   con-  1 
tlon-  "  ;  pectlve  bidders  at  Shingle  Springs  on.  form  pavement ; 

Fndav.  February  1,   1946,   between  10 
A.  M.and  2  P.  M.  » 


(38)  2,000    If.    copper    bond    wire    at  t  ^™^™*^  *"<^   covers,  and   construction 
special  work;  of    4-in.    on    8-ln.    and    4-ln.    on    6-ln. 

(39 1  200  If.   1-in.   galv.   pipe  conduit      ^  branches.  Plans  are  on  file  In  the  ^ 
(40)  66.000   sq.    ft.   asph.    cone,    wear-    office    of    the   city    clerk,    City   Hall,  : 

Fresno..  32 


Ing  surface  on   concrete  base 

concrete -conform 


29— 


STREETS  AND 

I fIGHWAYS 


33— WATERWORKS 


January  22,  1946 
BIDS   WANTED 

SAN  FRANCISCO.— As  previously 
reported,  until  Februar>-  6,  2:30  P.  M.. 
bids  will  be  received  by  the  Depart- 
ment of  Public  Works,  Room  282 
City  Hall,  for  improvement  of  43rd 
Ave.,  east  half,  between  Ortega  and 
Pacheco  Sts. 


Plans  and  specifications  obtainable 

from    the    office    of    City    Engineer    (10)  125.500  sq.  yds.  prepare  class  C 

Ralph  Wadsworth,  City  HalL  !  subgrade; 

The  work  Involves :  j  (11)  develop   water   supply    and    fur- 

(1)   12,000    sq    .ft.    asphaltlc    concrete;  nlsh  water  equipment ; 

on  rock  base  pavement,  consist- 
ing of  6-ln.  compacted  rock  sub- 
base,  a  4-in.  asphaltlc  concrete 
base  and  a  2-in.  asphaltlc  con- 
crete wearing  surface; 


(4)  23,500  cu.  yds.  structure  excava- 
tion; 

C5>  4700  cu.   yds.  ditch  and  channel  i  ' — 

excavation;  1  ... .  ....-,-r» 

(6)  144000     lin.     ft.     vertical     holeajBIDS   WANTED 
sand  drains  '     SACRAMENTO, 

(7)  16,500    tons    sand    backfill    sand    8,   5   P.   M     bids   will   be   received   by 
drains-  '  **^®  ^*^>'  °^  Sacramento,  City  Clerks 

(8)  680.000"  tons   imported  borrow;      j  Of f ice.    City  .H^" /^^'^i^P^^^^^'^f"' 

(9)  72,000    tons     imported    subgrade '  of  Alley.  Capital  Ave..  17th  and  18th 

material;  '       *" 


January  227  1946      ] 
Calif.— Until    Feb. 


Streets. 
Work    involves : 

(1)  ope  I'/s-ft.  tree  removed; 

(2)  73  If.  Concrete  wall,  5-ft.  x  12-in. 
(hick,   removed; 

(12)  7200  M  gallons  apply  water;  I  ^3)  244  sq.  ft.  concrete  sidewalk,   re- 

(13)  finish  roadway;  -^  c  v ' excavation • 
(14)290    tons     liquid     asphalt    RC-2 .   J  ^ J=  >^;^^^^^^^^^^ 

bituminous  surface  treatment;  J  ^  ^  ,        construct; 

(15)  24,000  sq.  yds.  prepare,  mix  and  ,   J  j   concrete   manhole   complete   in 

(2)  600    lln.    ft.    unarmored    concrete  j           shape    surface    bituminous    sur-  j  ^^>  pi^^e  mannuie    v.       y 
curb;                                                                    face  treatment;                                   i    q.  ^g   ,  ^j       x   6   x   20-ft.    expansion 

(3)  40  lin.  ft.  8-in.  vitrified  clay  pipe    (16)  2  tons  liquid  asphalt  SC-2  prime  i  ^»'  J^.  ^    ",„^. 
side  sewer.                                    •     29,           coUt;                                                        i  joini,  pmce, 

«  (17)  540  tons  plant  mix  surfacing; 

January  22,  1946        (18)  50,500  tons  asphaltlc  concrete; 
BIDS  WANTED  (19)  132  tons  asphaltlc  emulsion  cur- 

OLYMPIA,  Wash. — Until  February  I  ing  seal  and  seal  coat ; 

5,  10  A.  M.,  bids  will  be  received  by  '  (20)  330    cu.     yds.     portland     cement 
^e  _director   of    highways,    Clarence  concrete  pavement  base ; 

"     "'     "  (21)  720  cu.  yds.  Portland  cement  con- 

crete structures; 


(9)  120  c.y.  Class  D  cone,  pavement 
Specifications  obtainable  from  the 
above  office.  *        '  29 


•  43)   traffic    routing  work. 

PROPOSITION    BC,   AD 
Covering  Section  BC  and  Section  AD 

(1)  junction  structure  in  Treat  Ave 
at  17th  St; 

(2)  726  lln.  ft  9-ft  x  7-ft  3-in.  re- 


January  22,  1946 
BIDS   WANTED 

LARAMIE.    Wvo.  —  Until    January  , 
29,  11  A.  M..  bids  will  be  receivwJ  by  ! 
the  City  Council  of  the  City  of  Lara-  ! 
mle,   Wyo.,   office   of   the   city   clerk,  I 
tnforced  concrete  sewer  on  piles ;  '  city    Hall,    Laramie.    Wvo.,    for    th»  j 

(3)  taper  structure  at  17th  and  Shot-  j  construction  of  Improvements  to  the 
well  Sts.    ;  1  water    supply    svstem    at    Laramie; 

(4)  974  lin.   ft.   6-ft   6-ln.   reinforced    estimated    cost    $750,000.    Plans    and 
concrete  sewer  on  piles ;  specifications  were  prepared  by  R.  J. 

(5)  taper  structure  at  17th  and  Mia-  •  Tipton    &    Associates.   602    Insurance 
sion  Sts.;  !  Bldg.,    Denver.    Colo.    C?heck    or    bid 

(6)  587    Un.    ft   6-ft    9-in.   diameter    bond    in    the    amount   of   5%    of    bid 
reinforced     concrete     sewer     on    required, 
piles ; 

(7)  3761   lin.   ft   5-ft   9-in.   diameter 
reinforced  concrete  sewer; 

(8)  taper    structure    at    17th    and 


B.  Shahi,  Olympia,  Wash.,  for  the 
construction  of  the  following  im- 
provements : 

1.      Constructing    three    reinforced 
concrete    highway    grade    separation 


30— RESERVOIRS  &  DAMS 

January  22, 1946 


(22)  315  tons  gravel  backfill  retain- I  BIDS  WANTED 

ing  wall  foundations;  ALAMOGORDO.  N    M.-Untll  Jan 

(28)  400  lln.  ft  nibber  waterstops;  125,  2  P.  M.,  bids  "^^U*^  I^^'''%}Z 
structures  on  primary  state  highway  (24)  30  sq.  yds.  membrane  water-  ;  the  City  of  -AJamogordo.  N.  M.,  oiuco 
No.    1    in    the    vicinity    of    Kelso    In  proofing;  '  ot  the  city  clerk.  City  Hall,  AJamo- 

Cowlltx  County,  at  Allen  St,  Brinyon  ,  (25)  410    cu.    yds.    class    C    portland    gordo,  N.  M..  for  the  construction  oi 
St.  and  vicinity  of  Station  571,  Fed-  cement  concrete  pipe  reinforce-    an  earth-fUl  dam  and  wat^  ^    '"^ 

eral     Aid     Projects     Nos.     UI-S2(11), '  ment;  reservoir  at   Alamogordo.    Plans   ana 

Unit    1,    UI-32(12).   Unit    4,    and    FI-    (26)  2800    cu.    yds.    portland    cement    specifications  were  prepared  by  Aah- 
32(6).    Unit    1,   involving    about    2025  1  concrete  curbs  and  gutters;  i  ley  C.  Classen  &  Associates,  consuii- 

cu.  yds.   of  concrete  class   A,   30  cu.    (27)  34,500  lln.  ft  chain-link  fence;      (ing   engineers,    412  Martin    Bldg^,^Ki 
yda  of  concrete  class  B,  360  cu.  yds.  '  (28)  15  each  walk  gates;  '  -        — 

of    concrete   class    F,    867    lin.    ft    of    (29)   1420  lin.  ft  18-in.  reinforced  con 


reinforced  concrete  bridge  railing, 
595,000  lbs.  of  steel  reUiforclng  bars, 
6000    lln.    ft    of    timber    piling    (un- 


crete  pipe,  standard  strength ; 
(30)  2500  lln.  ft.  24-ln.  reinforced  con- 
crete pipe,  standard  strength ; 


Paso,  Texas,  and  are  available  from 
the  latter  office  upon  deposit  of  |20. 
Certified    check  or   bid   bond    in  the 
amount  of  10%  of  bid  required. 
I     The  work  involves : 


Church  Sts.; 
(9)  1825  lin.  ft  7-ft  diameter  rein- 
forced  concrete  sewer; 

(10)  70  lin.  ft  2-ft  6-in.  x  3-ft  9-in. 
reinforced  concrete  sewer; 

(11)  45  lln.  ft  2-ft  X  3-ft  reinforced 
concrete  sewer; 

(12)  connection  to  existing  7-ft.  di- 
ameter sewer; 

(13)  60  lin.  ft  27-ln.  centrifugaJly 
spun  reinforced  concrete  pipe 
s0wer  - 

(14)  abandoning  existing  3-ft  x  5-ft 
brick  sewer; 

(15)  taper  structure  at  14th  and 
Church  Sts.; 

(16)  storm  overflow  structure  at 
Waller  and  Stehier  Sts.; 

(17)  45  lin.  ft  21-iiL  vitrified  clay 
pipe  sewer; 

(18^  111  lin.  ft  18-in.  vitrified  clay 
pipe  sewer; 

(19)  115  lin.  ft  15-in.  vitrified  clay 
pipe  sewer; 

(20)  344  lin.  ft  12-in.  vitrified  clay 
pipe  sewer; 

(21)  7  each  12-in.  x  6-in.  Y  branches; 

(22)  623  lin.  ft  10-in.  vitrified  clay 
pipe  culvert; 


If  you  werr  to  assi^roblc  ali,  die 
electric  servants  you  now  em- 
ploy in  your  home,  it  would 
m axe  quite  a  large  crn*'.  You 
have  acquired  them  from  year 
to  year  and  they  have  helped 
you  rtiQ  your  bome  with  mod- 
ern cO'Ovenieore  and  comfort.. 
Soon  now,  yoa  will  be  buying 


The  work  Involves: 
(1)  168.000  cti.  yds.  pipe  and  struc- 
tural  excavation ; 

(3)  100000*^ Hn^'ft.  °of  ^e?5ie^20-ini !  tnd  mifig  many  new  and  needed  electrical  ap|»liances.  Cto  you 
pre-stressed  or  modified  pre-  |  connect  tl»em  up  to  your  present  wiring  system  .''  Will  you  have  to 
stressed  concrete  pipe,  or  i  f^iort  to  double  ancl  triple  plugs  or  long  make  shift  cords?  And 

(4)  100,000  lln.   ft   of  20-in.  welded    ^^^^^  important.,  will  all   these  appliances  receive  full  voltage? 

Plan  aJhead  in  1946  for  l»etter  iiYing,  electrically  Modernize  your 
present  bome  with  Adequate  Wiring.  And  for  the  new  home  you 
may  be  p^lanning  to  build,  check  wiring  specifecations'  room  by 
room  tO'  make  certain  nothing  has  been  skimped  or  omittea. 


asbestos 


20-in 
steel  pipe,  or 

(5)  100,000    lln.    ft.    20-in 
cement  pressure  pipe; 

(6)  8600  lin.   ft  of  either  S6-ln.  re- 
inforced concrete  pipe,  or 

(7)  8600  lln.   ft   86-in.   welded  steel 
pipe,  or 

(8)  8600    lin.    ft    of    36-in.    asbestos 
cement  pressure  pipe; 

(9)  1186    lln.    ft    20-ln.    class    C-ISO 
cast  iron  pipe; 

(10)  125  lln.  ft  16-in.  same; 

(11)  28S  Bn.  ft  12-in.  same; 

(12)  380  lin.  ft  8-in.  same; 

(13)  290  lin.  ft  4-tn.  same; 

(14)  concrete  intake  structure; 

(15)  concrete  air  valve  wells; 

(16)  blow    off    wells    and    sectional- 
izlng  valve  wells.  3* 


January  22, 1M6 
BONDS  APPROVED 

TORRANC:nE.  Los  Angeles  Co.,  CaL 
—Voters  of  Municipal  Water  District 
No.  1,  Torrance,  January  15  approved 


Adequate  Wtnng  means  just  this 

1.  Plenty  of  plug  in  outlets. 

2.  Plenty  of  tsght  switches,  prc^perijr  placed. 

3.  Plenty  of  circuits  of  large  enough  wire  (tt. 
least  number  12  stze)  to  deliver  full  electric 
power  notv  and  many  years  from  now 

Sit  YOUt   lliCTmCAl  CONTRACTOt     OR 

PACIFIC   GAS   AMD   ELECTRIC   COM,PAMY 


tMW-l4« 


( 
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DAILY    PACIFIC    BUILDER 


/ 


TUESDAY.  JANUARY  22,  1946 


BigiMiimq  Permits^,  Confrctctsf RecorJecl  Moticesi 


Diiildin«r   Permit*,  $1,000  and 
Over,  Appiied  For 

SAN  FRANCISCO  COUNTY 


1-STORT  FRAJiflBB  RESIDENCE 
E.  45TH  AVE.  80  8.  PACHBCO. 
Owner  and   Builder— R.  P.  G«lll,  877 

West  Portal  Ave. 
Architect — Not  Given.  S5  300 

(Application  No  86435) 


DWELiJNG 

1223  HENRY  ST,  BERKELETT. 

Owner    and    Builder— H    P    Murphy, 

1231  Henry. 
Plans   by  S   Skidmore.  |5.000 


DWEI^LINGS.  THREE  5-ROOM 
1349.    1351    CHANNING,    1306    Kaina, 

BERKELEY. 
Owner    and    Builder-^    M    Walker, 

1631-D   University  Ave. 
Architect — Paul  Hammarberg,   No  2 

Norwood  Avenue.  $5,000  each 


ALTER   APARTMENTS 
2440  FXTLTON   STREET. 
Owner— Mrs.  Cooper,  premises. 
Builder— Fred  Johnson,  329  Lowell  St 
Architect — Not  Given.  $4,000 

(Application  No  85425) 


ALTER  RESIDENCE 

1  GABILAN  WAY. 

Owner— Wm.  M.  Malone,  premises. 

Builder  —  Newsom    &    Bechtel.    5760 

Shellmound,  Emeryville, 
Architect — Not  Given.  $3,600 

(Application  No  85431) 

1 -STORY  FRAME  RESIDENCES  (2) 

SW.  DELANO  37  SE.  SEMINOLE 
AVE. ;  SW.  DEIoANO  and  SEMI- 
NOLE AVE. 

Owners  and  Builders — F.  C.  Frank 
and  E.  Vignatl,  4645  Mission  St 

Architect— Not  Given.  |3,300  each 

(Application  Nos  85415-16) 


DEMOLITION 

2325   MILVIA.   BERKELEY. 

Owner— Berkeley  Board  of  Ekluca- 
tion.  1414  Walnut 

Contractor— Jos  D  Ballinger,  1905  Cy- 
press   Street. 

Architect— Not  Given.  |4,045 


ALTERATIONS 

88  PARNASSUS,  BERKELEY. 

Owner — R  A  Stewart,  premises. 

Contractor— Willis  Foster,  33  Beverly 
Place. 

Architect— Howard  Moise,  71  Pano- 
ramic Way,   Berkeley.  $2,950 

ALTERATIONS 

3030  TELEGRAPH  Ave,  BERKELEY 
Owner — Wm  Farris,  premises. 
Contractor — Berkeley   Renovating  Co 

2144  San  Pablo  Ave. 
Plans  by  Rjjbt  Dalton.  $2,400 


Avenue. 

ALTER,  $160;  809  Myrtle  Street- 
owner  and  builder,  R  M  Watson* 
809  Myrtle   St 

SIGN,  electric,  $100;  517  40th  Street; 
owner,  R  N  Stone,  prem;  contrac- 
tor, American  Neon  Displav  Inc 
1051  19th  Ave. 

ALTER  and  repairs,  $100;  9940  East 
14th  St ;  owner  and  contractor,  C 
W  Bethel,  premises. 

REPAIRS,  $90;  1230  38th  Ave;  own- 
er  and  builder,  A  L  Peterson,  prem 

BILLBOARDS,  four,  SW  Cor  San 
Leandro  and  42nd  Ave  (2)  $50  ea; 
NW  Cor  8th  and  Magnolia  Sts.  $25 ; 
SB  Cor  San  Leandro  St  and  62nd 
Ave,  $25;  owner  and  contractor, 
Special  Site  Sign  Co,  3225  Lo\i1ml 

SIGN,  wood,  $20;  1377  MacArthur 
Blvd;  oviTier  and  contractor,  Flor- 
ence Black,  premises. 


BERKELEY 


ADDITION 

1626  CHESTNUT   ST.   BERKELEY. 

Owner  and  Builder — Wm   Makl,  1616  i 

Chestnut. 
Architect — Not  Given.  $1,000  i 


ALTER  OFFICE  and  WAREHOUSE 
1244  LARKIN  STREET. 
Owner— Monogram  Co.,  3264  Mission. 
Builder  —  Empire     Construction     Co 

Ltd.,  344  Harriet  St. 
Architect— Not  Given.  $2,500 

(Application  No  85412) 


ALTER  MANUFACTURING  PLANT 

218  FREMONT  STREET. 

Owner— National  Welding  Equipment 

Co.,  premises. 
Builder— F.    A.    Stead,    1991    Central, 

Berkeley. 
Plans  by  E.  A.  Rosberg,  1920  Addison, 

Berkeley.  jj  500 

(Application  No  85409) 

ALTER  SJORE 
1137   MCALLISTER   STREET. 
Owner— Ben  Ginsburg,  premises. 
Builder— Empire     Construction     Co., 

Ltd.,  344  Harriet  St 
Architect — Not  Given.  |i  5(X) 

(AppUcation  No  85411) 


ALTER  DWELLING 

2630  15TH  AVENUE. 

Owner— John  G.  Wallachburger,  1734 
Broderick  St 

Builder— Leonard  Solomon,  1734  Brod- 
erick St 

Architect— Not  Given.  $1,290 

(Application  No  85430) 


ALTERATIONS 

3034   BENVENJE,    BERKELEY.  ! 

Owner   and   Contractor— A    P   Doyle,  ' 
3034  Benvenue. 

Architect— Not  Giv'en.  $1,000  '• 


DWELLING,    2-siory   12-room  1 

457    MERRITT    AVE,    OAKL^AND. 
Owner — Henri   Wu,   375  MacArthur. 
Contractor — ^H   C   Jensen,   3906  Oak- 
more  Road. 
Architect— Not  Given.  $32,000 


STORE  BLDG,  1-story  concrete 
3250  LAKESHORE  Ave.  OAKLAND   ' 
Owner — J  O  Edy,  premises. 
Contractor— Willis  F  Lynn,  1040  Pol- 

ger  Ave,  Berkeley. 
Architects— Miller   &    Wamecke,    Fi-  j 

nancial  Center  Bldg.  $30,000 


ALTERATIONS,  $600;  640  Colusa; 
owner,  R  F  Homold,  640  Colusa; 
builder,  H  C  Orth  &  Co,  1821  Addi- 
son. 

ALTERATIONS,  $560;  2134  Grove; 
owner,  City  of  Berkeley.  2134  Grove ; 
builder.  Western  Asbestos,  Latham 
Squire  Bldg.,  Oakland. 

ROOF.  $500;  2511  Channing;  owner, 
A  Korlaza,  2511  Channing;  builder, 
Evertlte  Roofing.  2309  Milvla. 

ROOF.  $427;  2145  Ward;  owner,  J  R 
MacCross,  2145  Ward;  builder, 
Evertite  Roofing,  2309  Milvla. 

GARAGE,  $400;  1611  Hopkins;  own- 
er. Dr  M  G  Parker,  2042  Dwight 
Way;  builder,  Frank  A  Stone,  1991 
Center ;  plans  by  E  O  Rasberg. 

ROOF,  $400;  2214  Bancroft;  owner, 
Frank  Gallaher,  2214  Bancroft; 
builder,  John  T  Morris,  2015  Blake. 

ROOF,  $387;  1633  Josephine;  owner, 
G  M  McNaughton,  1633  Josephine; 
builder,  John  T  Morris.  2015  Blake. 

REPAIRS,  $385;  1919  Addison;  own- 
er, Mary  C  Mattas,  1919  Addison; 
builder.  L  Da  Valle,  1919  Addison. 

ALTERATIONS,  $350;  2367  Tele- 
graph ;  owner,  L  Blake,  lessee.  2367 
Teleg^raph ;  builder.  Berkeley  Reno- 
vating Co.  2144  San  Pablo. 

ADDITION,  $300;  1411  Oilman;  own- 
er and  builder,  R  M  Reynolds,  1411 
Oilman. 

ROOF.  $238;  1812  62nd  St;  owner,  H 


45  Ord  Court ;  alter  dwelling ;  cost, 
$1000;  owner,  Walter  J  Ireland.  ' 

NW  Cor  25th  Ave  and  Geary  Blvd ; 
alter  store;  cost,  $1950;  owner,  N  L 
Woxwou. 

2430  27th  Ave ;  alter  dwelling :  cost, 
$3000;   owner,  Talton   R  Craig. 

3532  23rd  St;  alter  dwelling;  cost 
$1500;  owner,  D  A  Lagomarsino. 

1145-49H  Mission  St  1155-75  How- 
ard St;  alter  commercial  bldg;  cost, 
$1000;  owner.  California  Bldg  Main- 
tenance Co. 

130-140  West  Portal  Avenue;  alter 
store;  cost,  $10,000;  owner.  The  Owl 
Drug  Co. 

2098  Market  St;  alter  store;  cost 
$2500;  owner.  J  H  Wilen. 

385    Monterey    Blvd;     alter    flats; 
cost     $1800;     owner,     Stanley     Bor-  j 
roughs. 

NW  Cor  Reddy  bt  and  Thornton; 
NW  Reddy  25,  50.  75.  75  SW  Thorn- 
ton; four  l-story  frame  dwellings; 
cost  $6000  each;   owner.  T  Starelll. 

S  Bryant  St  216  W  2nd;   Class  C 


,^     ,  .        _,    ,  «^       I  outlets ;  slwltches ;  fixtures ;  plugs. 

1798   Excelsior   Blvd;    owner.   I^v-        34378    3;E  14th  and  Alice  Stsfown- 
lidge;  dealer.  Al  Anderson;  floor  fur-  [  er.  Van  Bokkelen ;  contractor.  Scott- 

^**^®"        ,    „.  x^  ....     ^     ,       '  Buttner  filectric ;    outlets :    switches : 

736  10th  St;  owner,  PretU;  dealer,    -  '    """*'"''    ■>*»m»wb. 


Jackson's;  floor  furnace. 

765  69th  St;  owner,  Sharen;  dealer, 
M  Friedman ;  floor  furnace. 

5601  Hilton ;  owner.  J  Neelen ;  deal- 
er. Gemhardt-Strohmaler;  floor  fxir- 
nace. 

5958  La  Salle;  owner.  Sexton;  deal 


I     79    68  Tamalpais  Rd;  owner,  Mark 
;  Sherer ;    contractor,   Rochester  Elec- 
tric ;  2  outlets ;  2  switches ;  2  fixtures ; 
4  plugs. 

80    M2  Virxlni*;  owner.  Pure  Car- 
bonic;    contractor,    Bradshaw    Elec- 


flxtures ;   plugs. 

34879  2<,'>24  MacArthur;  owner.  Cole 
man  ;  contractor.  J  B  Colemam :  sign.  1  trie ;  12  outlets ;  12  fixtures ;  9  motors. 

34880  911A  53rd  Ave;  owner.  Gen- i      ^      ^^32    Shattuck;   ov,-ner, ; 

eral  Neon  Lite  Co ;  contractor.  C  A  '  contractor,  Bradshaw  Electric ;  7  out- 
Langlais  ;  3  outlets ;  5  switches ;  6  '•'s ;  6  switches ;  7  fixtures ;  7  plugs ; 
plugs  inew  service;  6  circuits. 

.,    M«r.r  F„m»r«  r«.  /.«ntr.i  f„.    •     ^4881    2B01 -OS  Grande  Vlsta ;  owner.       «2    San  Pablo  and  Burnett;  owner 
S  c^  Furnace  Co,   central  fur-,sn,ith;   contractor,   James   Aiiderson  I  i  ««»d   contractor,   Foster  A.  Klelser;   1 

4614    Virginia;    owner.    Van    Ness;  I  ?;""*';*=     «7**^*>*»'    ««tures;     plug. ;,  •*««»•  ^ 

dealer,  Harer  Furnace  Co;  floor  fur-    "g'^ag^^g^^  ^^  j^^^,,  g^^  ^^.,J 

Ring  Tram  rail  System,  Inc ;  contrac-  ' 
tor,  T  L  Rosenberg  Co:  alteratlona 
34883      SE    29th    and    E    14th    St; 
j  owner.   Dave   France   Co ;  contractor. 


nace. 

7516    Sunkist;    owner,    H    Pullijtm; 
dealer.  Finzel ;  floor  furnace. 


Pkonbing  Permits 


BERKELEY 


building;    cost.   $10,000;    owner,   R   H    wash  tub;  drain 


15     2860  Telegraph;  owner,  i^ln  J 
Oaks :  dealer.  J  A  Fazio ;  wash  basin ; 


Harms. 

E  San  Bruno  Ave  124  S  Burrows; 
one-story  frame  bldg;  cost.  $4,000; 
owner,   Paul  V  Crolino. 

SW  Cor  San  Bruno  and  Silver  Aves 
Class  C  bldg;  cost,  $1500;  owner,  Dl 
Salvo  and  R  Riera. 


16  263  Acton;  owner.  J  M  Walker; 
dealer,  J  A  Fazio ;  water  closet ;  wash 
basin  ;  bath  tub ;  sink ;  wash  tub. 

17  3043  Acton  ;  owner.  J  M  Walker ; 
dealer,  J  A  Fazio ;  water  closet ;  wash 
basin;  bath  tub;  sink;  wash  tub. 

18  357   Vermont ;    owner,    Spivok : 


T  L  Rosenberg  Co;  service. 

34884  NE    17th    and    San    Pablo; 
owner.   Downtown    Merchants'    Assn ;  | 
contractor,  T  L  Rosenberg:   service. 

34885  3737  San  Leandro  Blvd :  own- 
er. Eureka  Mill;  contractor,  T  L 
Rosenberg;  alterations. 

34886  1724  Franklin  St;  owner, 
Warren ;  Contractor,  T  L  Rosenberg ; 
1  motor. 

34887  2033  88rd  Ave;  owner,  Mc- 
Connell ;  Contractor,  Broadmoor  Elec- 


Qassined  Advertising 


WANTED 


dealer.  Max  Finzel  Plumbing;   water  h""""-    ^7^.      \"«'      ./t         ,«  ^  «. 

closet     wash   basin-   bath  tub     aink-l^'^*==  8  outlets;  10  switches;  16  plugs, 

r  1    a!  Ma!  wMh   tJb  1      3*^®      ^243    Foothill    Blvd;    owner. 

lompletion  Nonces  L-„Tp°sr^H^-T;^,^??.-'H;;;3S"-?r.^s?9r.';.f7''- 

Piedmont    Ave ; 


ARCHITECTURAL    DRAFTSMAN 
wanted.     A-1    man.     Working    draw- 
ings     and      details.      General      work, 
schools    and    public    buildings.     Long 
Job.     Write    details    and    salar>-    ex- 
tric;  11  outlets;  10  switches;  14  plugs.  1  pected.    F.    T.   Georgeson.    P.   O.    Box 
34888      8474    Loma    Vista;     o^Tier,    55.  Eureka,  Calif.    Phone  Eureka  394. 
Jones;    cdntractor.   Broadmoor   Elec- j  (to  2/4/46i 


dealer.  H  P  Murphy;  dental  unit 


ALAMEDA  COUNTY 

Recorded  Accepted 

Jan  21,  1946—1870  SOLANO  AVE. 
Betkeley.  Tirol  Co  to  H  S  Pad- 
dock—  - January  12.  1946 

Jan  21,  1946—2901  RETVERE  AVE. 
Oakland.    Cornelius    and    Martha 

Amann  to  Bevilacqua  Bros 

Januarj-   19,   1946 

Jan  18,  194ft— SHATTUCK  Avenue, 
Berkeley  (ticket  office).  South- 
em  Pacific  Co  to  S  Kulchar  &  Co 


Electrical  Permits 


SAN   FRANCISCO  COUNTY 


34890  40th  and 
owner.  American  Trust  Co :  contrac- 
tor, Matsqn  Electrical  Equipment  Co; 
alterations. 

!      34891     11421   67th   St:   owner.   Rose; 

;  contractor.   Malaon  Electrical  Bqulp- 
ment  Co ;  alterations. 

'      34892 


Ist  Class  CONSTRUCTION  SUPT., 
large  buildings;  good  salary,  good 
future.  State  exp.  and  ref.  Reply  Box 
122,  c/o  Daily  Pacific  Builder. 

1/22-23-24-26-2&/46 


2  motors. 

7750     1581    Ellis    St;    owner,    Ellas 
Lelder;  contractor.  Hamtpon  Electrip 

January   10,   1946    co ;  3  outlets ;  2  switches ;  3  plugs. 

Jan  18.  1946  —  WEST  OAKLAND      I     7751     3901  Mission  St ;  owner,  Mis- 


''  ■"      -  ■     "  '  Friedman     contractor.  T  Bushman ;  6 

7749     867   Market   St ;   owner.  Hale  \  P'^fl^ 
Bros;   contractor.  Hampton  Electric; 


PAINTING  ESTIMATOR,  pr^era- 
bly    one    with    experience    or    back- 
ground adaptable  to  this  line  of  worti. 
i  Reply     Box     118,    c/o    Dally    Pacific 
1917  San  Pablo  Ave;   owner.    Builder.  1/18-21-22-23-24/46 


(central   power  plant).     Southern 
Pacific  Co  to  Aerial  Engrg  Co  .  . 

Januarj'   15.  1946 

Jan  18.  1946—12934  LAKE  CHABOT 
Road,  Hayward.  Wilbur  D  and 
Evelyn  B  Locke  to  whom  it  may 


sion  Pride  Market ;  contractor.  Won- 


34893  1436  12th  St;  owner.  Berry; 
contractor.  T  Bushman  ;  service. 

34894  6123  La  Salle;  owner,  Lee- 
klns;  contractor,  Johnston  Electric; 
outlets;  <)wltche8;  fixtures;  plugs; 
saw  motors 

34895 


FIRST-CLASS  ARCHITECTURAL 
DRAFTSMAN.  Salary  to  suit  Call 
HI  gate  6449. 

1/16-17-18-21-22/46 


I      BLDG.   CONSTxv    SUPT.,   good  fu- 

I  ture.  State  experience  and  references. 

SW  19th  and  Harrison   Sts;  [Reply     Box     16,     c/o    "Baily     Pacific 


ADDITION,  1 -STORY 

95   MARKET   ST,   OAKLAND. 

Owner — Howard   Teminals,   premises. 

Contractor— H  C  Jensen,  3906  Oak- 
more   Road. 

Architects— Reed  &  Corlett,  Bank  of 
America  Bldg.  $12,000 


concern _ January   18,    1946  12  transformers. 

L  Gheim,  1812  62nd  St;  builder,  |  Jan  19,  1946— LOT  3  Blk  3,  Tract  !  7753  i024  Webster  St •  owner  Har- 
Elllott  &  ElUott.  2109  San  Pablo,  1  697.  Eden  T\^^).  Greenwood  Cor-  j  ^^^  q^^^^  .  contractor,'  Wonderiite 
Oakland.  .  poration  to  D  D  Bohannon  Or-  '  Neon  Products  Co;  sign;  2  trans- 
ROOF,  $200;   1843  Dwight;   owner,   Pj      ganlzation January  17.  1946  j  formers.  ^    .       b    .  ««-«» 


^^-H*^    Tsj^„«    Tj^^^..«»„   ^^        » „.  owner.     Van     Bokkelen;     contractor,  ;  Builder. 

fmnsforme^.  '       *^'    ^  Roberts  Lighting  Fixture  Co;  20  out- 

tt''??^  n^    Sacramento    St;    owner,  j '^^g^^gj^g     j^g  jj^^  ^^       ^^^^^   p^h- 

United  China  Tradmg  Co;  con  traxjtor,  I      "."^^j*:".^,     .    ,    Vs^i.-i .   «>.,•» 

Wonderiite  Neon  Products  Co     ".^.!"«'^-  contractor.  A  L  Rolsri.  6  out- 


tf 


SENIOR  DP-APTSMAN  for  perma- 
nent  position   In   architectural   office 


sien- I  t'""\.""""I,"'f'"  r^^r. "'"a"  I  located    on    the  Monterey    Peninsula. 

•»»« .    lets :  6  s^^itches ;  6  fixtures ;   6  plugs.  .  Contact    C.    J.    Ryland    by    phone   at 


ALTER  DWELLING 

240  BOWDOIN  STREET. 

Owner— Nazarene  Church,  premises. 

Builder— Day  Work. 

Architect— Not  Given.  $1000 

(Application  No  85413) 


ALTER  ELECTRIC  SHOP 

363  FELL  STREET. 

Owner— Alec  McCabe.  premises. 

Builder— Day  Work. 

Architect— Not  Given.  $1,000 

(Application  No  85399) 


Building   Permits,   $1,000  and 
Un4er,  Applied  For 

,SAN  FRANCISCO  COUNTY 

ALTER  FLATS.  $850;  845  Treat  Ave; 
owner.  G  Gusman,  225  Acacia; 
builder,  Joe  Perez,  56  Mirabel. 

ALTER  RESIDENCE,  $800;  345-349 
Pacific  St :  owners  and  builders,  D 
Eld  red  and  R  Clark,  346  Pacific  St 

ALTER  TAVERN.  $750;  SE  Stock- 
ton  and   Union   Sts;   owner,   Paul's 

Tavern,  prem;  builder,  S  A  Guisti  & 
Co,  200  Green  St. 

1-STORY  STORAGE  SHED.  $500; 
SE  Lara  320  NE  Niagara  Ave; 
owners  and  builders,  F  C  Frank 
and  E  Vignatl,  4645  Mission  St 

ALTER  SHOP,  $500;  1421  E  Egbert 
St;  owner.  Leona  Hunter,  prem; 
day  work. 

ALTER  DWELLING,  $500;  7046 
Geary  Blvd;  owner.  V  •  Froloff, 
prem;  buUder.  Coast  ConstrucUon 
Co,  2172  Market  St. 

ALTER  FLATS.  $500;  669  Shrader 
St;  owner,  E  W  Mills,  prem;  buUd- 
er. Coast  Construction  Co,  2172 
Market  St 

ALTER  STORE,  $460;  716  Grant  Ave; 
owner.  Hung  Fat,  prem;  builder, 
Larry  P  Lee.  1104  Stockton  St 

ALTER  GARAGE,  $400;  900  San- 
eome  St;  owner,  Foppiani  Motor 
Co,  prem ;  builder.  S  A  Guisti  &  Co, 
200  Green  St 

ALTER  RESIDENCE,  $400 ;  1365  27th 
Ave;  owner,  Carl  G  Smith,  prem; 
day  work. 

ALTER  FOUNTAIN.  $400;  1356  42nd 
Ave;  owner.  Peter  Flnelli,  prem; 
builder,  Chet  Dollase,  1579  42nd 
Ave. 

ALTER  BARBER  SHOP,  $300;  755 
Jackson  St;  owner.  Chung  Chow, 
prem ;  builder,  Larry  P  Lee,  1104 
Stockton   St 

ALTER  DWELLING,  $300 ;  869  Chen- 
ery  St;  owner,  Robt  Frazee,  prem; 
day  work. 

ALTER  RESIDENCE,  $300;  522  Mel- 
rose Ave;  owner,  D  L  Morgan, 
prem;  builder,  Central  Home  Build- 
ers. 1120  Irvinir  St 

ALTER  HOME,  $300;  447  29th  St; 
owner  and  builder,  John  H  Mc- 
O&rty.  preBL 

ALTER  DWELLING,  $250;  53  Gran- 
ada ;  owner,  L  A  Smith,  prem ;  day 
work. 

ALTER  RESIDENCE.  $250;  439  Bow- 
doin  St;  owner  and  builder,  L  C 
Caddell,  prem. 

ALTER  FLATS,  $250;  1763-1765 
Gear>'  St;  owner,  Mr  Sala,  1734 
Broderick;  builder.  Leonard  Solo- 
mon. 1734  Broderick. 

ALTER  WIRE  FACTORY,  $200;  1301 
Gough;  owner  and  builder,  Claude 
R  Conger.  250  Page  St 

ALTER  COFFEE  SHOP.  $200;  236 
Ellis  St;  owner.  M  Zorich,  prem; 
builder.  F  A  Ohm.  537  El  Camino 
Real,  Lomita  Park. 

BILLBOARDS  (2).  S  Irving  95  W 
39th  Ave,  $90;  Golden  Gate  Ave  and 
Buchanan.  $45;  owner  and  buUder, 
Foster  &  Kleiser,  1675  Eddy  St 

BILLBOARDS  (4).  $20  each;  S  Tara- 
val  57  E  30th;  W  3rd  St  between 
Paul  and  Salinas;  Oakdale  100  W 
Quint:  N  Monterey  150  E  Detroit; 
owner  and  buUder.  West  Coast  Ad- 
vertising Co.  1235  Van  Ness  Ave. 


STORE  1bLDG,    1 -story 

3918  FOOTHILL  Blvd.   OAKLAND. 

Owner— Bill     Smith.     3509     Redwood 

Boulevard. 
Contractor— Joe  Vila.  414  Modoc  Ave. 
Architect— Not  Given.  $10,000 


GARAGE,    1 -STORY   CONCRETE 
7623   E   14th   ST.   OAKLAND. 
Owner— J    J    Fernandez,   7607  E    14th 

Street. 
Contractor — Phillip    Feuerstein,    1431 

79th  Avenue. 
Architect— Not  Given.  $10,000 


V  De  Brutz,  1843  Dwight;  builder, 
American  Co,  806  55th  St,  Oakland. 

ROOF,  $190:  2244  Acton;  owner,  J  D 
Shaffer,  2244  Acton;  builder,  John 
T  Morris,  2015  Blake. 

ALTERATIONS,  $175;  2146  San 
Pablo;  owner  and  builder,  Berkeley 
Renovating  Co,  2144  San  Pablo. 

ROOF.  $165;  1526  Cedar;  owner,  Fred 
R  Carter,  1526  Cedar:  buUder, 
Sears -Roebuck,   2633   Telegraph. 

ROOF,  $130;  2612  Alcatraz;  owner,  P 
Teal,  2612  Alcatraz;  builder.  S  P 
Sorenson.  6511  Dover,  Oakland. 

ROOF,  $42.50 :  106  The  Uplands ;  own 


Jan  19.  1946-73  EIGHTH  St    Oak-      ,      7754     j^u    p^j^   g^ .    ^^.^er.    sing's 
land.     Shale   and   Helene   C   Ort-      jcafg;    contractor.    Wonderiite    Neon 
zow  to  whom  it  may  concern.        J  products  Co;  sign;  3  transformers. 
Januar>    11.   i»4b  ,     ^^^^    3398  Missio  nSt;  owner.  Den - 


34897     10132  Edes ;  owner,  Splvock;  ;  carmel   404  or  write   P.   6.   Box   847. 
contractor,    Paramount   Electric   Co;  ^^^^^  1/14-15-16-17-18-21,  «• 


POSITION    WANTED 

M»^^^^-—  I'—" iPiii  - -      Ml  ml  II 

Experienced        -ARCHITECTURAL 


Recorded 

Jan     14.     1946— PTN     NEW    HIGH 

School    Acres.     Roda    L    Samples 

to  whom  it  may  concern ^  .       ,  -  .  

January   11.   1946 1*^^:   1  transformer 


outlets:  switches:  fixtures;  plugs. 

34898  9412  Golf  Links  Rd ;  owner, 
Spivock  ;  Contractor,  Paramount  Elec- 
tric Co;  Outlets;   switches;  fixtures; 

'  plugs. 

•      34899     NE  19th  and  Union  St ;  own- 

jnls    Zabelle;    contractor,    Wonderiite  !  ^;;'„,^Xi!'*CaHf'?m^a*  E^eTt?^^^^    g°:    DRAF-rSMAN  wants  part-time  work. 
Neon  Products  Co;  sign.  1  alteration*  Expd.  in  making  sketches,  floor  plans, 

,„-     ,-„.  ^_„.  c ,..,..  ^,  ^   Broadwav   and    MacAr-    working   drawings,    details,    etc..    for 

thur;    owner,    Williams;    contractor.  ! '•e«'J«°4i^.commeix^l  or  industrial 
California  Electric  Co;   5   outlets;    6   ^^'^^^.^H  »«»   ^^1.  c/o  Daily  Pa- 

swltches  ;  fixtures.  cific  Builder. 1/21-1/25.  '46 

34901     4500  E   14th   St ;   owner.   Su-  i 
perior     Tire ;     contratcor,     California 


SAN   MATEO  COUNTY  ,      ^^^^     ^^^0  Polk  St;  owner.  Jacks  A 

Accepted  i  ^^^^^  '<     contractor,    Galon     Bros ;     3 
'  plugs. 

7757     110  Gough  St;  owner,  Empire 
I  Heating;    contractor.    Century    Elec- 


Jan   14,   1946-LOTS   35  and  36  Blk      j      77^8     337  Geary  St ;   owner,  P^Je^^J  ;  Electric  Co;  motors. 
16.     Visitacion.       Frank     C     Cum-  \  <=ori™<^t°/;  ?!°^,!;^._^'™*i?l'  ^.Tl    I      34902       1020     Webster 


EMPLOYMENT  SERVICE 


St ;     owner. 


er    M  L  Briees    106  The  Uplands-        mings  to  whom  it  may  concern..  ''/»   J^  ^  ^    '    wyj^^'   ou»«'  '  Fredotovi<rh ;     contractor,     California        For  further   Information    regarding 

buUder   Dillo?  Roofing  Co,  62^12  sii    Jan  14,  1946-LOT  3  Blk  4.  Lloyden      !  contractor.  Century  Electric;   altera-    g,,^^^^^    ^^.    0^,41^^^.    switches :    fix-     position,  lirted   under  thi.  cla*s.t.ca- 


Pablo,  Oakland. 


Dells.    Lloyd  Griffin,  et  al  to  Pe- 


7760    1715  Webster;  owner,  Scaggs; 


tures;  pluKs. 


tion    address    Newton    D.    Cook,    Man- 


DWELLING,     1-STORY,    5-ROOM        ; 
5566  HARBORD   DR,   OAKLAND.        { 
Owner    smd    Builder— T    H    Lapham,  j 
546  Kenmore  Avenue.  \ 

Architect— Not  Given.  $8,000 


ROOF  $35  •  1414  Blake  •  owner  Booth.!     ninsula  Bldg  Co January   7.   1945  1      '''»"    Z'^"  J*^"!'^'"  '  ^ri"rJ!i'.'^"T9  '      34903     SW  26th  and  Chestnut   Sts;  ager.    Engineering    Societies'    Per«on- 

1414  B^ke     buUder   D°ZnRoofl^^^^  H,  1946-LOTS  6  and  7  Blk  5.        contractor,  Bymgton  Electric  Co;   12  ,  ^^.^g^.   Golden   State  Co;   contractor,  nel    Service.   57    Post    St.,    San    Fran- 

"'      --    -         -    '""      •        '' "        plugs.  j  Calif omia  Electric  Co ;  fixtures.  Cisco. 

'      34904     1$26  78th  Ave;  owner.  Wish- — 


Co,  5212  San  Pablo,  Oakland. 


Redwood    Villa    Park.     Henry    V 
Cowan  to  whom   it  may  concern 


7761       1694    Green     St;     owner, 


FRESNO 


SHOP,    1- STORY    CONCRETE 
5297    COLLEGE    AVE,    OAKLAND. 
Owner— W  P  Gilbert,  5301  College. 
Contractor— J   J  Grodem,   1615  Fem- 
'     wood  Drive. 
Engineer- R   J   Cooley,   959   33rd   St. 

$6,000 


January   14.   i946;E8miol;     contractor,     G     Vaccarino;  |  ^^pp.   contractor,   Johnston   Electric  ASST.    ENGR.    for   estimates    and 

•  Jan  14.  1946— LOT  7  Blk  14,  Lenolt.      j  alterations.  ,,,,„.                          ^  iCo;  outlets;  switches;  fixtures ;  plugs,  progress  reports  on  construction  job. 

;      Mrs  Olin  E  Cassidy  to   Harr>-  H      I      7762     211   Valencia   St ;    owner   and  j      ^^^^       2730     Park     Blvd;      owner,  Sal.    $400-450    month    plus    expen.ses ; 

Wenice Januarj-  14,  1946  !  contractor.  Central  Electric;   1  P'yg- ;  Hearty ;    Contractor,    Johnston    Elec-  12  months  contract    Also  one  drafts- 

7763      18th    and    Connecticut    St8;|jj.jg  q^.  ^g^^.  n,otor  man     for    computing    and     mappmg 


owner.  M  McKenna;  contractor,  Cen- 


DWELLING   AND   GARAGE,   $8500 ;  ! 

1415  Adeline;  owner,  James  Riley;  "Jan  15,   194fr-LOT  9  Blk   1,   Edge- 

hnllrtpr    H   Bphlen                                        i      wood  Paris.    M  F  Hight,  et  al  to      ,           „       ^_j     ^       „     , 
D^LLiN^     AND   GARAGE.   $7000;        Leonard  Reath  Co  Jan  15,  1946   tral  Electric  Co:  9  plu^^^  ^^^^^  ^^^  ^  ^^^^      __  _  .„. 

533   W   Hedees-    owner    Jacouillne    Jan    15.    1946-709    LAUREL    Ave,           7764     N  Beach  between  Jones  and  |      j_jg^      ^witches;     fixtures;    plugs; 

cVeighto"rbu1Jderi  B  Plpes^^^^^         .c;«n   M«t.n     T^v  F  E..e.«.  et  al      I  Leavenworth  ;     owner.    Standard  OU  ,  „„_„„„: 


34906    lOll  39th  Ave;  owner.  Johan-    Guam.     S-505.     Newton    D. 
son;    dontiractor.    Johnston    Electric;    Post   St.   San   Francisco. 


Cook.    57 


alterations  SALES  ENGR,  28-35  yrs.  old,  with 

34907     5433  Grove  St;   owner.  Mill-    some  selling  exper.  to  head  dept.  for 

tello;  contractor,  Clifford  Electric  Co;    mfrs.  agent.    Salary  and  bonus;  Hdq. 


ADDITION    to    dwelling 

1929    35th    AVE,    OAKLAND. 

Owner     and     Builder — Ben     Kroska, 

premises 
Architect— Not  Given.  $4,000 


DWELLINGS,    three    1 -story    5-room' 
1006-08  90th  AVE,  973  72nd  AVENUE 

OAKLAND. 
Owner  &  Builder— J  M  Walker,  1631D 

University    Ave.    Berkeley. 
Architect— Not  Given.         $4,000  each 


San  Mateo.    Ray  F  Eggess,  et  al      .  x,  ,.    -c,.     *  1        o« 

Van   Ness  I      to  Geo  Arthur  A  Sons  jCo;    contractor,    Buzzell    Electric;    29 

r»w^TTTTMr     ATVrn    r:ARAG7     S7000- ' January    7,     1946 !  outlets ;  service. 

533   W  Hedees      owner    ji^qu^^^^  15.   1946-^PTN   LoTS  5  and   6.      j      7765     327   Hayes   St;    owner.   M   Le  1    ^^j^'^^ .    ^.^.^ches;    fixtures;    plugs.        San     Francisco.      S-508.      Newton     O 

r-rPiei^tnn     builder   L  B  Pines    4708 '      Glazenwood   No  2.    Lindell  Co   to        Borre ;  contractor.  Chas  A  Langlais ;        g^^g      3244    FoothUl    Blvd ;    owner.    Cook,   57   Post  St,   San    Francisco 

V^  Ness'  ^""'**'^'  ^  "  "^^     '  i      Claude  T  Lindsay  Co 6  outlets;  5  switches;  12  plugs.  Egan ;    contractor,    Clifford   Electric; 

ALTER  STORE    $7000  •    1045  Fulton  •  I      -• January     12.     1946        7766     207  PoweU  St ;   owner    TWA ;     „^^,g^g     ^^.j^^j^^^     fi^ty^es ;   plugs.  ARCHTL     DESIGNER,     exper.     on 

o^er    and    buildeTVoeue    Made-    Jan   15,   1946-PTN   LOT   13   Blk   4.       contractor.  Pacific  Electrical  &  Mech        3^9^    ^,^2  Trestle  Glen  Rd;  owner,    industrial  work.    Salary  $400-450  mo. 
owner    and    builder,    vogue    Maae    ,      ^^^  ^^^  ^  ^^^  ^    ^^^  ^^  ^^  ^^^      j  Co ;  25  outlets;  3  switches;  9  plugs.      {young;   contractor.  Clifford  Electric;    San     Francisco.      S-471       Newton     U 

15,   Oak   Park    (4).     Chris    D   Mc-      !      7767      300    Montgomery    St ;    owner,  .  ^^^j^^^ .   g^jvitches ;  fixtures;  plugs.  Cook.   57   Post  St,   San   Francisco, 

Keon  to  McKeon  Constr  Co [Capitol  Co;  contractor.  Pacific  Elec-  ;      g^gjQ    g^^j  g^^^^  pablo  Ave;  owner. 


ALTERATIONS  and  Addition 

1819  7th   AVE.  OAKLAND. 

Owner— Edw  T  Taylor  Jr.  409  John- 
son St,  Modesto 

Contractor — John  Thompson,  4045  E 
12th  Street 

Architect— Not  Given.  $2,000 


GARAGE.    CONCRETE  - 

1226  MARKET  ST.  OAKLAND.  1 

Owner— James   C    Horton,    premises.    , 
Contractor— H    G    Mims.    3245    Idaho  ' 
St   Berkeley.  i 

Architect— Not  Given.  $1,500  j 

REPAIRS  ! 

7900  HOLLY  ST.  OAKLAND.  j 

Owner— V  La  Rc#ca.  7900  Holly  St.      ' 
Contractor — C  J  Heinemann  and  Son.  1 
!     9626  Walnut  St.  1 

Architect— Not  Given.  $1,000  ; 


moiselle. 

DWELLING.  $4000;  350  SMadison ; 
owner.  B  E  Phillips. 

ALTER  DWELLING,  $1500;  2349 
HIrk;   owner,  Wm  Winters. 

STORAGE     SHED.    $900;     ; 

owner,  David  &  Sons :  builder,  Har- 
ris   Construction    Co. 

ADD  TO  CAFE.  $700;  1035  Olive; 
owner,  Chrisman  Cafe;  builder, 
Harris  Construction  Co. 

GARAGE.  $700;  3644  Mono;  owner 
and  builder,  Dan  Daniels. 

REPAIR     DWELLING,      $600 
Mono;  owner,  Dan  Daniels;  build- 
er, H  Behlen. 

ADD  GREASE  RACK.  $500 ;  5  Whites 
Bridge ;   owner,  Frank  G  Llpari. 

ALTER  DWELLING.  $600;  412  Clin- 
ton ;  owner,  Galen  McKnight 

SIGNS   (3>.  Swing  Club.  1039  Broad-  j 


January   9,   1946  1  trical   &  Mech   Co;  1   outlet;   1  P^ug.  i  ^  jj,         contractor.     Western      Neon        ARCHTL  and  MECHL  DRAJ-T.s- 


MONTEREY   COUNTY 


7768  140  Gearv  St ;  owner.  Nicholas 
Johnston  ;  contractor,  Pacific  Electri- 
cal &  Mech  Co;  1  plug. 

7769  297  Flomoy;  owner,  Red- 
mond ;  contractor.  Eureka  Electric ; 
service. 

7770  723  Gate.s   St ;   owner.   ;  | 


way.  $200 ;  Fenn  Parking  Lot.  1100  { 
Broadway.  $25 ;  Emy's  Drug  Store,  | 
1409  Kern,  $200;  builder,  Fresno  | 
Neon  Sig^i  Co. 


Recorded  Accepted 

Jan  17.  1946— LOT  1  Block  East 
Side  Homes  Tract.  Salinas.  A  B 
and  Vera  G  Wllloughby.  Salinas. 

to  whom  it  may  concern..^ f  contractor.    Associated    Electrical 

„ January   17,   1946  >  Mech  Co ;  service. 

^644  i  Jan  16.  1946— LOT  on  N  side  Allsal      I     7771      65    6th    St ;    owner.    Liquors ; 
'     Road   bet  Pearl  and  Hebbron.  55      .contractor,  John  Phllla;  1  motor, 
ft  frontage,  outside  Salinas.    Jas  7772     2165  San   Bruno  Ave;   owner, 

T    Hunter.     Salinas,    to     Carlsen        Alfredo    Dl    Nola ;    contractor,    John 

Bros.    Salinas Januarv    11.    1946  1  Phllla;  alterations. 

—  I  7773  1275  Waishlngton  St;  owner, 
!  Kennedy;  contractor.  Malm  &  Wel- 
iter:  9  plugs. 

7774     3210  Folsom  St;  owner,  Brit- 


liens  FQed 


SAN  FRANCISCO  COUNTY 


-■-jlon:  contractor,  :  2  motors. 


Corp;   slgirt.  MAN.    for    commercial    bidgs.     Perm. 

34911  7314  MacArthur  Blvd;  owner,  Jsalarv  open.  Oakland.  S-478.  New- 
Edys ;      contractor,      Western      Neon    ton  D.  Cook,  67  Post  St.,  S.  F. 

/^sSL"*!?)!  Maple  St;  owner.  Rose;        CIVIL  ENGRG.  DRAFTSMAN,  ex- 
i  contractor    Mat.sc.n  Electrical  Equip-    Pf"enced   on   sanitary  and   misc.   en- 

ment;  alterations.  ^l"^,''^t^n'*™'';ii'^^ir    ^^T     ^^^V7 

34913  6<U7  E  14th  St;  owner.  Die-  ^^^""^   *300   month.    East   Bay.    S-501. 
mons;  contractor,  Collins  Electric  Co;  Newton  D.  Cook,  57  Post  St.  8.  F 
outlets;  flictures.  /-.uTr'Tr>  /^^  DAT>rr>v          Z         T 

34914  N  FoothUl  Blvd  200  N  of  J^^]r^  "^  ^^  wT.  *.  ?''*'■  "J?"'*^'  " 
MacArthur:  owner.  Del  Judice;  con-  «^  engineer  for  subdivision  work  Sal. 
tractor,  Collins  Electric  Co;  outlets;  ^P*"  n^*^"''"'^;  S;502.  Newton  D. 
switches;  fixtures;  plugs;  saw  motor.  Cook.   57   Post   St.,   San    Francisco 

I  ENGINEER  with  exper.  in  charge 

of  constr.  plans  and  estimates.  Temp. 
Salary  $140  week.  Also  first  class 
omputor.  Salary  open.  Perm.  CaJlf. 
S-500     Newton   D.  Cook,  57  Post   St  , 


BERKELEY 


BILLBOARDS  (2),  $120  each  ;  Cherry  !  Recorded 
and  Monterev;  730  Van  Ness;  own- '  Jan    17,   1946— W   COSTA   and   Bay 


7775  657   Howard    St ;    owner,  San  }      5^       3243     Sacramento ;     owner,     B 
Francisco  News  Co ;  contractor.  Malm  j  Taylor ;  cdntractor.  Pacific  Electrical  ^*"    Francisco. 

Amount  I*  Welter;  2  plugs.  14  Mech;  1  switch.  ~~ 

7776  819    Ellis    St;    owner,   Allied  1      57      University    and    West;    owner  ELEC.  ESTIMATOR,  exper.  on  con- 


er  and  builder.  Foster  &  Klelser. 


Shore  Blvd  (labor  and  material). 
Carl  H  Wellnitz  and  Caesar  De 
Narde.  doing  business  at  Well- 
nitz &  De  Narde  vs  Joseph  and 


PERMITS  UNDER  |1.00C 
ALAMEDA  COUNTY 


Textile;  contractor,  Malm  &  Welter";  j  a.nd  contractor,  Foster  A  Klelser  Co;  struction,  to  figure,  layout,  purchase. 

6  plugs.                                                               I  sign  *^*^  •   '°'"   contractor.     Sal.   about    $4(K} 

7777      568    Eddy    St;    owner.    Cook  |      53  in  Alvarado  Rd ;  owner.  L  Han-  "lonth.    East  Bay.    S-509.    Newton  D. 

I  House;   contractor.   Malm  &   Welter;  j  gcom ;  contratcor.  Gardner;   1   outlet;  ^°°^'  57   Post   St.,   San   Francisco 

Paoline  Franzella                     $9,540.13'^   sign.                                                                 13  fixtures;;  9  plugs.  __  ^  -ZTT.. .  .^, 

i      ft  wLs  eron?ously  re'^^^^^^                          7778      1546    California     St;     owner,]      59     1920 'Second ;  owner.  M  A  Pix-  DRAFTSMAN,    exper.    detaller    on 

'that  the  above  was  a  r^ease  of  lien,  ipfstagne.  contractor,  American  Elec-  Mgy.    contractor,    Scott-Buttner;    mo-  ^^-^J^tr    ^l^^'    »"2,  P'*;^^;*;^'-^:  /"*" 

j i  trical  &  Const;  alterations.                       tor;  heater.  chlnerj-.    Salary  $350  month.  48-hour 

j  SAN   MATEO  COUNTY 


,      7779     1361  Scott  St;  owner.  Grocer;  j      ^    9OI  Oilman    owner,  Trailmoblle;    ^'«^1^      ^an    Francisco.     S-499.     New 
_  I  contractor.  Enterprise  Electric  Co;  1  'contractor  T  L  Rosenberg;  1  motor.    ^°"  ^    ^^^  57  Post  St,  S.  F. 


Building  Permits,   $1,000  and 
Over,  Applied  For 

ALAMEDA  COUNTY 


DWELLING,    7-ROOM 

16   ROSLYN    COURT.    BERKELEY 

Owner   and    Builder^Ed   Seidel,   4925 

Telegraph   Ave. 
Plans  by  E  Jasper  Winnie.  $14,000 

DWELLING.    5-ROOM 

1636  CHANNING  AVE,  BERKELEY. 

Owner  and  Builder— M  B  Gross,  1939 

Cedar  Street 
Architect— Not  Given.  $5,000 


OAKLAND 

ADDITION,  $950;  3968  Delmont  Ave: 
owner  and  builder,  M  D  Warren, 
3968   Delmont    Ave. 

ADDITION,  $925;  1454  84th  Avenue; 
owner  and  builder,  David  Weir- 
Smith.  1454  84th  Ave.  •• 

ADDITION,  $800;  779  Pine  Street; 
owner  and  builder.  Jos  Jenkins. 

ALTER  and  repair,  $694;  1701  12th 
Ave;  owner.  H  Kurita.  prem;  con- 
tractor, Manuel  Griffin,  2432  Myrtle 
Street. 

ADDITION,  $600;  3337  64th  Avenue 
Place;  owner  and  builder,  Harold 
E  Jones,  premises. 

GARAGE.  l-stor>-,  $550;  238  Wistar 
Rd;  owner  and  builder,  R  L  Bum- 
ham,  238  WlsUr  Road. 

ALTER.  $500;  4079  E  18th  St;  owner 
and  contractor.  John  ajid  Lydia 
Octavia,  4060  E   18th   St. 

ALTER  $400;  1240  104th  Ave;  owner 
and  contractor.  Frank  Corso,  6006 
Ea.st   14th  St. 

ADDITION,  $400;  3811  MacArthur 
Blvd ;  owner.  Lee  Dougan,  3830  E 
14th  St:  contractor.  Sam  Llpshetz, 
601  63rd  St 

REPAIRS,  $400 ;  4114  39th  Ave ;  own- 
er, D  S  Robinson,  prem ;  contractor, 
A  J  Pearson.  2031  Frultvale  Ave. 

GARAGE.  l-stor>-.  $400;  416  Worth 
St;  owner  and  builder.  H  G  Mack- 
ev.    416  Worth   St 

GARAGE,  $300;  1632  20th  Avenue; 
owner  and  builder.  Frank  Corso, 
6006  E  14th  St 

ALTER  $300;  1231  Center  Street; 
owner  and  contractor.  A  J  Lichlig, 
1231    Center    St. 

ALTER  and  repairs,  $210;  1624  Mar- 
ket St ;  owner,  Lee  &  Wafer,  prem ; 
contractor,  E  L  McAllister.  980 
36th   Street. 

SIGN,  electric,  $200;  8201  MacArthur 
Blvd;  owner.  Signal  OU  Co,  prem; 
contractor,  Elec  Prod  Corp,  950 
30th    Street. 

SIGN,  electric,  $200;  9629  San  Lean- 
dro St ;  owner.  Si^al  OTT  -Jo.  9629 
San  Leandro;  contractor.  Electric 
Prod   Corp.   950  30th   St. 

SIGN,  electric,  $200;  721  Washing- 
ton St ;  owner.  Sonoma  Wine  and 
Liquor  Store,  premises;  contractor. 
General  Neon  Lite  Co,  911-A  53rd 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 

ADDITION.    2-8tory   to   Hesse   Hall. 

U  C  CAMPUS,  Berkeley.  

0^;neT~Regent.s  of  the  University  of  '     ^^^^.^^^j  Amount,  Plug;  1  motor.  j     ^    2309  J>arker;  owner.  M  Tomelty; 

A     tA    ?'*      A   ♦„        T,  t       o..  J  Jan  17.  194ft-LOT  1  Blk  3.  Unlver-      !      7780     1195   Oak   St;   owner  :  I  contractor.,    Brooks    Electric ;    8    out- 

Architect    -   Arthur    Brown,    Jr,    251  ! "'»  .^^''^jIJ^^^  ^  g^^^^^.  ^^^.,      (contractor.  Enterprise  Electric  Co;  1  l,ets;  6  swlitches;  8  plugs. 

aee  Co  vs  Kenvon  Borg $64.16  !  motor.  „   .      „^         '      62     2510  Prince:   owner.   M  O  Win- 
age  ^o  vs  iien>on         ^              |     ^^^^    ^^  g^  g^.  ^^^^^  ^^^^  Shop;  1^^^;   contractor.   Havens   &   Wode;    6 

contractor.     Enterprise     Electric ;     1  i  outlets ;     7    switches ;     6    fixtures ;    4 

plug-  _.    !  plugs. 

7782    329  Br>'ant  St;  owner.  Ameri      '^    - 


Kearny  St,   San  Francisco. 
Contractor  —  John   E   Branagh,   105 

Sheridan    Ave,    Piedmont.  j 

Filed,   Jan    18,    1946.     Dated,    j 

Monthly   payments   of ...75%  I 

Usual  35  davs  after 25%  j 

TOTAL  COST,  $84,277.00  i 
Bonds    (two)    $45,000   each.    Sureties,' 
Pacific    Indemnity    Co.     Forfeit,    $50 
per   day.     Limit,    180   calendar   days. 
Plans  and   specifications   filed. 


Non-Respoi^ility 


CONSTR  ENGRS.,  one  with  meat 
packing  plant,  and  one  with  dairy 
products  plant  exper.  for  national 
company.  Salary  open.  Apply  by 
letter.  Hdq.  San  Francisco.  S-479. 
Newton  D.  Cook.  57  Post  St.,  S.  F 


SAN  FRANCISCO  COUNTY 


BUILDING  CONTRACTS 

SAN  FRANCISCO  COUNTY 


HEATING  SYSTEM 
SPEAR  and  Mission  Sts   (Annex  B). 
Owner — Southern    Pacific   Company. 
Contractor — J  Gibbs  Sons. 

Payments  Not  Given. 

TOTAL  COST.  $1,685.00 

Plans   filed   January   3.   1946. 


Baildiiig^  Permits,  $500  00  and 
Over,  Issued  Iry  tb«  BkNtrdI 

(^  PuMic  Woriu 
SAN  FRANCISCO  COUNTY 


Jan  15,  1946— NW  TURK  and  Jones. 
Jesse  S  Marits,  Robert  and  Mil- 
dred A  Patterson  as  to  improve- 
ments  on   property. 

ALAMEDA  COUNTY 


Jan  18.  1946—316  14th  ST,  Oakland. 
Elsa  Weber  West  as  to  improve- 
ments on  property. 


I  can  Marine  Paint  Co ;  contractor.  En- 
I  terprise  Electric ;  1  motor. 
i  7783  151  Potrero  Ave;  owner.  R  N 
!  Nason  Co ;  contractor,  Enterprise 
!  Electric  Works ;  3  outlets ;  1  fixture ; 
1  motor. 

7785  Kansas  and  Division  Sts; 
owner,   National  Ice  &  Cold  Storage 

(Co;    contractor.   Enterprise  Electric; 
6  motors. 

7786  368  Fremont  St;  owner.  New- 
ell-Gutstadt  Co ;  contractor.  Elnter- 
price  Electric  Co ;  9  motors. 


Furnace  Permits 


OAKLAND 


JANUARY   21,   1946 


5207  Desmond;  owner,  Newman; 
dealer.  Atlas  Heating  &  VenUlating; 
central  furnace. 

3303    55th    Ave;    owner,    Johnson; 
•  dealer.  Atlas  Heating  A  VentUating; 
floor  furnace. 

7119  Greenley  PI;  owner.  Pulllam; 
dealer,  Flnxel ;  floor  furnace 
7201  Gre«iley  Dr;  owner,  PuUiam; 
„^^  _  ,  r;^       ~~  ;  dealer.  Flnrel;  floor  furnace. 

740  Taraval  St;  alter  garage;  cost,  i     s^l  Loma  Vlsta;  owner.  Courton; 
$18,000 ;  owner,  Corthopassi  Bros.  dealer,  P  H  Blake  •  floor  f umaca 

^„,Sl7*"*   St;   alter   dye   works;!     1166    Elmhurst;  'owner,    Vannuccl; 
''°fi;^^\°^'"17'  Maypole  Dye  Wks.  i dealer,  Geo  Campbell;  floor  furnace. 
871    Mission    St;    alter    store    and;     2628    Humboldt;    owner,    MacBehl; 
warehouse;    cost.    $900;   owner.   Wob-  j  dealer,  E  M  Mahoney:  floor  furnace, 
^r  ir.    *     •        A  w       ^  I     7950    Ney    Ave;    ovmer,    Johnson; 

®f  oi^         °        t;  *V"  <»^«"*ng;  ;  dealer.  Atlks  Heating  ft  VenUlating; 


63  2220  Haste;  owner,  E  Bergen; 
contractor,  Scott-Buttner;  6  outlets; 
6  switches,  2  fixtures;  6  plugs. 

64  810    Carlton ;    owner,    Colgate-     .„_     ..      ^       i-v   x>,     ,     ».»  t^     ..  „ 
Palm    Olive;    contractor.    Scott-Butt-    ^f^    N^tonD.  Cook,  57  Post  Street 

ner;    681    outlets;    87    switches;    226   '^'^^    Francisco. 

plugs ;  146  circuits. 

65  864  ttnsenada;  owner  and  con 


MECHL  DRAFTSMAN,  exper  on 
conveyor  lavout  and  details.  Salar>' 
$300-$»0   month.     San   Francisco.     8- 


to 


BLDG    ESTIMATOR   w/exper 
w     °"r/^'i^''"^-t^X"*!r*«nVil*rT"5i    prepare  complete  bids     Sal.  $600  mo 
tractor.   K    W    Harper.    4    outlets,    8    ^j^^  ^^^  structural  designer.    Salary 


design 

-,  j^  ,        o>en.    San  Francisco.    S-524 
.    ueraeiey    -.    ^,^,,    k^  d^-*  «»     q. 


Salary 
Newton 
D.  Cook.  57  Post  St..  San  Francisco. 

PRODUCTION     SUPT      or     Asst., 
with    exper.    in    making    rock    woo). 


OAKLAND 


switches ;  3  plugs. 

66  1435   Fourth;    owner 
Tool  *  Die;  contractor.  Pacific  Elec 
trical  &  Mech  ;  92  outlets ;  8  switches ; 
33  plugs:  27  circuits. 

67  2965   San    Pablo;    owner,   Wll-    ^^  ^,^      ^^  ^^^^  ^^^ 
shire  Oil;  contractor.  Electrical  Prod- ^pp,y    b^    letter      East    Bav      S-4W. 

"^if  Sl^'  i  ?!P'  ?  t'»nsf°"nf™-  _    Newton  D.  Cook,  57  Post  St.  S    F. 

68  2703  California;  owner.  C   M  E    ; 

Church;  contractor.  Clifford  Electric;  i      INDUSTRIAL    ENGR.     exper.     on 

*  li'^*"!*^      .„,  _.  T      «      time  studies  and   incentive   systems, 

69  2434    Warring  ;_owner.    Louis    ^^^    assignment    in    heavy    industry! 

Salary  up  to  $600  month.  Bav  Area. 
,  S-522  Newton  D.  Cook.  57  Post  St, 
'  San  Francisco. 


cost,  $1200:  owner.  Mr  Lynch. 

2570  19th  Ave;  alter  dwelling;   cost 
$3000;  o\\-ner,  J  J  Mullany 


central  furnace. 
2968  Morgan  ;  owner,  Arnold ;  deal- 


34867  1748  7th  St;  owner.  Slim 
Jenkins  Cafe;  contractor,  Spott  Elec- 
trical ;  outlets ;  alterations. 

34868  372  Grand  Ave;  owner.  Ru-  |  Sartlett ;  contractor  White  Electric, 
benstem;  contractor,  Spott  Electrt-  g  outlets-  4  switches;  2  fixturee;  8 
cal ;  outlets ;  fixtures ;  plugs ;  altera-  I  piugg  ;  i  circuit. 

^^°r^a^    ,.TT,r  f,^       J  ur         ,  I     70    2860  Telegraph  Ave;  owner,  Dr 

34869  NW  3rd  and  Magnolia;  own-  \  Oakes;  contractor,  B  C  White;  7  out- 
^'■'  ^*o*i^,**^*'l^^°"!f  ^^^U'^^lS^f^v'ilets:  10  s*rltches;  12  plugs;  6  dr- 
tor,  H  S  Tittle ;  69  outlets ;  13  switch-    cults. 


^es;  6V  fixtures;  20  pluga 

34870  1847  11th  Ave;  owner.  Van 
Bokkelen ;  contractor,  Roberts  Light- 
ing Fixture  Co ;  fire  repairs. 

34871  1208  Market;  owner.  Bums; 
contractor.  T   Bushman ;   1   motor. 


MECHL.  DEJSIGNER.  with  at  least 

5     years'     exper.     for     development 

„     ,    ^    Perm.    Salary   $900   month    to    start. 

71      2070    Addison :    o^^-ner.    Paul    T    Northern    Calif.      8-475      Newton    D. 

Swedberg;    contractor.    White    Elec- ,  (^Q^jt    57  po^t  gj^   gg^j^  Francisco. 

trie ;  81  outileU ;  32  switches ;  37  plugs ;  ■ ■ 


1  motor;  38  circuits. 

72  2924  Russell :  owner.  H  T  Dodge ; 
contractor.  White  Electric;  4  outlets; 


ARCHT.  DRAFTSMAN,  with  some 
practical  exper.  Perm.  Salary  StOO 
month.  San  Francisco.  S-472.  New- 
ton D    CcK.k.  57   Post  St..   S.   F. 


34872       6732     Mokelumne;     owner,    j  g^.j^^.^ ;  4  fixtures;  15  plugs;  4  cir- 
Hopatry ;    contractor,    Flagler    Elec-  1  cults. 

^"^f^R-^^^TfiT^Wne-   owner    Mt  Mori- h  I      ^^      ^^    Shattuck;    owner.    ;;       ELECTRICAL  ENGR,    30-40.   pref. 

Church-  cJnS?A;,r^CMo<^^i*^°°^™*^^°''  ^"*  Electric;  1  motor,  ^duate  ^.,th  construction  ex^r. 
Church,    contractor,   T  c  Moody,   13        74    1170 A  Arch;  owner, ;  con-    ,0^    inspection    work.     Perm.     Salary 

tractor,    Rochester    Electric;    6    fix-  .      _ 

tures. 


4     switches ;     13     fixtures ; 


for    Inspection    work.     Perm. 

about  $450  month.    Bay  Area.    S-517. 

Newton  D.  Cook,  57  Post  St.  8.  F. 


outlets ; 

_  service. 

i>wn  T«r«v«i  «5f  «it.r  ^^  .   cr^Atlas  Heating  &  Ventilating i  "o^r  j     34874    2301  Courtland;  owner    Ma-  j  '"75    2016  Berkeley  Way;  owner  and 

$8jroln™r    ifck   RchaM?^'''°'M^"™**=^-  r^.,«no  J?''*';^.^!^         '  ^^       ^^^^''^^ '^°^~^^°'--  R  Upthegrove :  7outlets;        STRUCTL    DESIGNER,   exper.    on 

tJS>    WAst    T>nrt«i     A.-o-       ,t  .        *<>**   ^oma   Vlsta:    owner.    Doty    &  j  College  Avenue  Electric  Shop ;  sign.      |      77      ^BOO     Shattuck;     owner,     L    A 

esSeYfftce-    c^t    ii^     n^J^^^'^""^^^'  ^^^^^'  ^"^=  "°°'  '"""       ^?^  ^^^^'^\^^^%.i^^  °r*  iMl«l:  contitactor.  Rochester  Electric: 
estate  office,   cost   $1250,   owner.  A  nace.  _    er.  Calder;  contractor,  CUfford  Elec-    j   outlets;    3    switches;    56   fixtures; 

trie   Co;    outlets;   switches;   fixtures;    new  service:  3  motors;  3  ranges. 

plugs-       „  „     ,      „  ^     .         I     78     2699    Shasta    Rd;    owner,    E   O 

34877     2  Sonla  St ;  owner.  Groden ;  j  Bowman  ;  contractor,  Rochester  Elec-  , 

contractor,    Scott-Buttner    Blectric;    trie;  11  fixtures  1- 


F  Mori 

4162  24th  St;  alter  dwelling  and 
Store;  cost  $750;  owner,  B  A  Hey- 
wood. 


4135  Whittle  Ave;  owner,  J  R 
Pierce;  floor  furnace. 

470  Rich  St;  owTier,  Carey;  dealer, 
W  A  Griffith;  floor  furnaca 


S-516.    Ne^-ton   D.   Cook,  57  Post   St.. 
San    Francisco. 

COMPUTOR.  exper.  on  subdivision 
work.    Salarv-  open.    Perm.    Peninsulau 
S-500     Newton    D.   Sook.   57  Post  St, 
San  Francisco. 


I 


PLANS  and 
Speculations 


A  1201,000  business  property  de- 

"i^  ^^^^^}  y^  announced  recently 
for  SAN  LEANDRO  by  Wayne 
Va  ey  and  William  Lincoln  of  the 
ValUn  Homes,  Inc.,  1901  Foothill 
lilyd.,  San  Leandro.  Building  will 
get  underway  just  as  soon  as  re- 
zomn^  can  be  accomplished  and 
materials  obtained.  The  new  shop- 
ping center  is  to  be  located  on  the 
westerly  side  of  MacArthur  Blvd., 
between  EstndiUo  and  Joaquin  Av- 
enues. The  improvement  will  pro- 
vide  quarters    for   from    11    to    14 

neighborhood  business  establish- 
ments. 

oOo 
Brick  work  for  the  new  Carmi- 
chael  Community  Church  in  SAC- 
RAMENTO COUNTY  will  be  start- 
ed soon.  The  complete  project  will 
cost  approx.  $55,000.  The  four-acre 
plot  eventually  will  have  a  Greek 
theatre,  swimming  pool,  and  ten- 
nis courts.  Architect  for  the  build- 
ing is  Nicholas  Tomich  of  Sacra- 
mento, 

oOo 

General  city  improvements,  cost- 
ing approx.  12,000,000  to  be  fi- 
nanced half  by  a  city  bond  issue 
and  half  by  special  assessments 
are  proposed  in  a  plan  for  five 
years  of  city  betterment,  which 
Mayor  Harry  E.  Stewart  is  pre- 
senting to  the  city  council.  Mayor 
Stewart  added  items  totaling  ap- 
proximately $110,000  to  his  pre- 
vious program.  The  new  items  are: 
ditch  fencing,  $75,000;  road  equip- 
ment, $9000;  ditch  improvements, 
$15,000;  police  cars  and  motor- 
cycles, $10,000.  In  addition  to  the 
new  items,  the  mayor  has  proposed 
the  following  city  improvements: 
Plans    for    a    Reno    memorial 

building    $25,000 

Site  for  memorial  building, 
the  block  eaat  of  the  federal 
building  and  south  of  the 
Truckee  river  being  recom- 
mended by  the  mayor. 125,000 

Fire  Dept.  drill  ground „ 50,000 

Fire    tower    „ 18,000 

Fire   control    building 17,000 

Two  new  fire  houses  on  1  lot    81,000 
Exten.  of  fire  alarm  system  ..    140,000 
Reconstruction  paving  in  bus- 
iness district  80,000 

Storm  drain,  south   side 306,000 

Storm  drain,   north   side 200,000 

Sewer,  south  side  from  elec- 
tric   light    bridge    to    Wells 

Avenue    _ 95,000 

One-half  of  new^  sewage  dis- 
posal  plant,   south  side 300,000 

Wall  along  portions  of  Truck- 
ee   river    62,000 

Curbs  and  gutters  „.  130,000 

New  city  Jail _ 110,000 

Bridge  from  end  of  West  2nd 

Street   to  Idlewild   Park 75,000 

New  fire  wagon  on  order 15,000 

Four     waste    disposal    trucks 

on   order    32.000 

oOo 

The  State  Department  of  Public 
Works  has  announced  that  the 
Highway  Commission  has  allocated 

■I  Whip      »■!■■■— ^«^—     m       I.    II— «<»»^i^^— ^iiM^M 


4lmiy  Pacific  JJuil^cr 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


(Jomploto 

Building  and 
NewiiSeTvice 

Elngmeeri^ 


\ 
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OPA  Establishes 
Ceiling  For  Gas, 
Electirc  Stoves 


World  Trade 
Institute  Will 
Begin  Tomorrow 


New    gas    and    electric    cooking!      Increasing  interest  of  Bav  Area 
stoves,  which   now   are  beginning  i  J^^'"*"")*"    i"    Y°'^    commerce 


to  reach  retail  stores,  have  been 
placed  under  doUar-and-cent  ceil- 
ings at  1942  levels,  the  Office  of 
Price  Administration  said  today. 

Both  types  of  stoves  will  be 
available  in  two  sizes — the  Stand- 
ard Range  and  the  Apartment  Size 
Cooker. 

The  OPA  doUar-and-cent  prices 
vary  widely,  just  as  stove  prices 
did  before  the  war.  However,  a 
typical  price  for  a  standard  elec- 
tric range  is  $189,  and  for  an 
apartment  size  electric  stove,  $157. 
A  typical  price  for  a  gas  stove  is 
$75  for  a  small  size  and  $95  for 
the  standard  range. 

Manufacturers  are  required  to 
pre-ticket  each  stove  with  its  OPA 
retail  ceiling  price.  Since  each 
price  includes  the  installation  serv- 
ice charge  and  the  Federal  tax,  it 
represents  the  total  cost  of  the 
stove  to  the  consumer. 

With  each  electric  stove,  a  one- 
year  guarantee  of  satisfactory  per- 
formance must  be  given.  Such 
gruarantees  also  were  given  with 
each  electric  stove  sold  before  the 
war,  OPA  said.  About  80  per  cent 
of  all  gas  and  electric  cooking 
stoves  expected  on  the  market  this 
year  have  been  given  prices,  OPA 
said.  As  soon  as  the  remaining 
companies  make  their  applications, 
they  will  be  given  dollar-and-cent 
ceilings. 


has  found  expression  in  a  concen- 
trated series  of  lectures  and  panel 
discussions  on  World  Trade,  meet- 
ing in  the  San  Francisco  center  of 
University  of  California  Exten- 
sion, 540  Powell  Street,  beginning 
with  registration  tomorrow  at  8:45 
a.  m.  The  institute  will  continue 
until  Saturday  noon  and  is  spon- 
sored by  the  San  Francisco  Bay 
Area  World  Trade  Promotion  Com- 
mittee. 

The  addresses  and  discussions 
will  be  aimed,  primarily,  at  answer- 
ing the  questions  of  those  busi- 
ness establishments  and  individu- 
als who  desire  to  expand  their  for- 
eign business  contacts  or  who  wish 
to  engage  in  foreign  trade  for  the 
first  time. 

Topics  for  tomorrow's  discussion 
will  include  "Direct  Exporting:", 
"Indirect  Tvpes  of  Export  Out- 
lets", and  "Creating  Export  Sales." 
Speakers  and  panel  leaders  have 
been  chosen  on  the  basis  of  their 
wide  experience  in  various  phases 
of  world  trade. 

V 

F.  B.  PECKHAM 

APPOINTED  TO  U.  S. 
PLYWOOD  CORP.  POST 


Sewer  Pipe  To 
Essential  List 

The  Civilian  Production  Admin- 
istration has  classed  vitrified  clay 
sewer  pipe  as  a  product  whose  full 
production  is  essential  to  the  re- 
conversion program,  and  has  so 
certified  it  to  the  Office  of  EJcon- 
omic  Stabilization. 

This  action  means  that  the  Of- 
fice of  Economic  Stabiliaation  will 
study  all  factors  affecting  produc- 
tion in  the  industry,  and  particu- 
larly will  consider  the  effect  of 
ceiling  prices  and  wage  rates  on 
employment,  with  the  intent  of  af- 
fording such  relief  as  may  be  jus- 
tified and  is  in  line  with  the  sta- 
bilization policies. 

Although  less  than  two  per  cent 
(16,000  short  tons)  of  the  esti- 
mated 1946  use  requirements  is 
for  direct  installation  in  housing, 
a  great  volume  of  the  contem- 
plated residential  construction  in 
new  developments  may  not  be  pos- 
sible unless  clay  sewer  pipe  is 
available  for  public  sewer  mains. 
An  estimated  53  per  cent,  or  429,- 
000  tons,  of  the  total  1946  supply 
requirements  is  for  sewers  and 
storm  drainage  systems. 

Total   use  requirements   of  clay 

sewer  pipe   for  1946  is  estimated 

at  1. 174^000  short  tons,  based  on 

a  calculation  of  7.5  billion  dollars 

Appointment  of  Maj.  F.  B.  Peck-  r."^!;,  »/  f^.^?-!!'™   ""y".!:.;" 


BUREAU  OPENS 
NEW  OFFICE 

m  A^       \^  A  1  ,1  \ar  ^J 


ham  as  the  United  States  Plywood 
Corporation's  architectural  repre- 
sentative was  announced  today  by 
S.  W.  Antoville,  Director  of  Sales. 
Major  Peckham,  just  relieved 
from  active  duty  in  the  Army  Air 
Force,  is  also  a  veteran  of  World 
War  I.  His  new  duties  will  be  to 
provide  information  and  advice  on 
plywood   and   its   uses — both   tech- 


funds   to   SOLANO,  MONTEREY, 
and  ORANGE  Counties  for  high- 
way   improvements.     .     .     In    So- 
lano County,  $84,106  was  provided,-.     ,         ,  ,     ^  v^.    i. 
for  grading,  paving  and  structures   "'Cf]    ^^^    general— to    architects 
between    Midway    and    1.3    miles '  buijders  and  designers, 
north  of  Dixon  on  U.  S.  Highway!,  An  employee  of  U.   S.   Plywood 

'^-     'n'    ;A"    t?^^'^°"^^r'^^^'?^ifi'srdifL  Arm^^^^ 

Jof  Si'n'^^nd'lTv^rn^^e^^^^^^^^  KoS^^    7^'^'^  ?'  vP^""^-"" 

two  si;  cnufh  of  4^  nf «,  ^nd  S^  i  the  states  of  Connecticut,  Vermont   Production  Administration  has  giv- 
two  miles  south  of  Salinas  and  Sa-   "       western    Massachusetts   from  ®"    assistance    m    expediting    pro- 
Imas.      .      .      Orange  County  was  »"«    western    jnassacnuseus   irom  ^^^.^^^^  ^^  ^^   machinery, 
apportioned  $80000  to  provide  ad- ^38  to   1942     Pnor  to  his  career       ^ack  of  manpower  is  the  great 

anTsTrU'ru"i^U:[w^eTn'Sf;a'^^^^^^  mTnfXrL  *  b     '""•  ^'^^'T' 

and  Doheny  krk  on  U    S    H^^^^^  ^n  Washington  state.         l-anfacturers    have    informed    the 


the  year,  including  approximately 
500,000  new  dwelling  unite. 

Against  this  demand,  production 
may  approximate  1,085,000  tons 
for  the  year,  a  deficite  of  89,000 
tons. 

Capacity  of  the  industry  and 
materaials  are  available  for  pro- 
duction sufficient  to  fill  in  full  the 
demand  involved  in  a  $7,500,000,- 
000  building  program.  Machinery 
and  equipment  of  most  plants  is 
in  good  repair,  and  in  the  few 
instances    where    producers    have 


way  101. 
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SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

Enterprise  10930  TVinoaks  36^2 


1-WATT  FLUORESCENT 
LOW  LAMP  ANNOUNCED 
Y  WESTINGHOUSE 


Designed  for  use  in  any  ordinary 

imp   socket  or  base  plug,  a  new 

-watt  fluorescent  glow  lamp  with 

jreen    or    white    phosphor    is    an- 

)unced  by  the  Westinghouse  Elec- 

ric  Corporation. 

The    new    walnut-size    lamp    is  j  25  and  90  per  cent  of  capacity,  be 


Civilian  Production  Administra- 
tion. Starting  wages  for  common 
labor  vary  between  45  cents  and  75 
cents  an  hour.  Some  price  and 
wage  increases  have  been  grranted 
recently,  but  producers  estimate 
that  further  wage  inrceases,  rang- 
ing from  eight  to  20  p^v-  rent,  de- 
pending on  the  regie  ill  fi^volved, 
are  required  inorder  to  recruit  and 
hold  labor. 

Of  the   75   plants   in   the   indus- 
try,  64  are   operating  at  between 


CWKKBTpi 


BURKE  FORM  CLAMPS 


8NAP   TIES  TIMBER    RINGS  CURING   COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

Ail    Types  of   Conrrete   ronstraction   Specialties 

W.  J.  BURKE  Sc  CO.,  Inc 

780  Bryant  Street      -      San  Francisco      -      Phone  GArfleld  8768 


quipped  with  either  a  medium 
crew  base  or  a  prong  type  of  base, 
he  green  lamp,  especially  effec- 
tive at  night  because  a  dark  adapt- 
ed eye  is  highly  sensitive  to  these 
rays,  is  recommended  for  hallways 
or  bathrooms,  or  as  a  safety  light 
at  the  head  of  stairs  or  in  dark 
closets.  The  white  lamp,  which 
produces  les  light  than  the  green, 
was  developed  primarily  for  bed- 
room night  light  service. 
Tests  indicate  that  the  lamp  will 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotez  Hardboarda 

Harbor  Plywood  Corp.  of  California 

540  Tenth  St  MArket  6705  San  Francuco 


cause  of  lack  of  labor;  the  other  11 
are  closed  down. 

^V 

DENVER  BUILDERS  HOLD 
ANNUAL  ELECTION 

At  the  annual  meeting  of  the 
Denver  Association  of  Home  Build- 
ers, January  8,  the  following  offi- 
cers were  elected:  J.  C.  Gamble, 
president;  Ray  W.  Odell,  chairman 
of  the  board;  Herbert  A.  Writer, 
operate  for  at  teast  a  year,  bum- 1  vice  president,  and  Marcus  C. 
ing  night  and  aay.  i  Bog^e,   secretary-treasurer.    L.  V. 

Further  information  on  the  one-    Martin,  Don  Vestal,  rFank  Bums, 


watt  glow  lamp  may  be  secured 
from  the  Lamp  Division,  Westing- 
house  Electric  Corp.,  Blooratield, 
New  Jersey. 


T.  A.  Hutchinson  and  Walter  Har 
ris  were  elected  directors.  At  the 
same  meeting,  J.  C.  Gamble  and 
R.  W.  Odell  were  elected  to  serve 
as  directors  of  the  national  asso- 
ciation. 


nONTR.^CTORS:  SFF  ua  rffom  vnu  bid! 

\\r  ulll  finance  sniifid 
Intproiriiieiit  ilistrict  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

\9\\  Art  and  Ifllf)  Art 

BONDS  and  WARRANTS  •  bought  •  quoted  •  sold 


STOME  &  YOUIVGBERG 

Sutter  5460     •     650    RlSb    building    ■    SAK    tRAHClStO  4 


Phont  Collect 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers  -   High  and  Low  Pressure 

Steam  Traps  -  Valves  •  Strainers 

Fans    -    Blowers    -    Heating    and 

Cooling   Cells 

Phone  MArket  2921 

"Tell  Us  Your  Problems" 

323    10th    ST.,   SAN   FRANCISCO 


Headquarters  for  the  newly- 
created  Sacram«nto  Valley  Dis- 
trict of  Region  II  of  the  U.  S.  Bu- 
reau of  Reclamation  was  opened 
in  Chico  Monday,  January  21,  it 
was  stated  by  James  K.  Carr,  to- 
day, whose  appointment  as  District 
Engineer  was  announced  recently 
by  Richard  L.  Boke,  Regional  Di- 
rector. 

The  offices  are  located  in  the  Wa- 
terland-Breslauer  Building.  Chico 
is  the  headquarters  for  the  district 
which  embraces  all  of  the  Sacra- 
mento River  drainage  basin  down 
to  the  drainage  basins  of  Amer- 
ican River  on  the  east  and  Cache 
Creek  on  the  west. 

Carr  will  be  administratively  re- 
sponsible to  the  Regional  Director 
for  all  Bureau  of  Reclamation  ac- 
tivities in  the  District  which  in- 
cludes Shasta  Dam,  in  operation 
since  1944,  and  the  Orland  Project, 
in  operation  since  1909. 

The  Bureau's  plans  for  full  de- 
velopment in  the  Sacramento  Dis- 
trict include  proposed  storage  dams 
and  irrigation  works  now  being 
studied  for  the  Bear,  Yuba,  and 
Feather  Rivers.  Investigations  also 
are  under  way  on  the  feasibility  of 
the  so-called  Tributary  Plan  pro- 
posed as  an  alternative  to  con- 
struction of  Table  Mountain  or 
Iron  Canyon  dams  on  the  Sacra- 
mento River.  The  small  streams  in 
the  alternate  plan  are  tributary  to 
the  Sacramento  River  in  Shasta 
and  Tehama  Counties. 

V 

How  To  Get  Your 

1946  Auto  Tab 


I . 


How  to  register  your  automobile 
for  1946  and  get  the  license  tab 
for  the  plate  on  the  rear  of  your 
car  before  the  renewal  period 
closes  February  4,  was  outlined 
today  by  the  California  State  Au- 
tomobile  Association. 

The  small  yellow  metal  tab 
bears  the  numeral  "46"  and  is  to 
be   bolted   over  the   "45"   on   your 


'Deadline  Set  for  Holders  of  CPA 

Certificates  Covering  Expansion 

i 

Holders  of  Necewity  Certiflcatee  covering  expanded  facilities  in 
the  war  program  who  wli|h  to  file  statements  of  correct  deacriptions 
or  CMta  of  their  emergency  f«eiUtie«  must  do  so  before  April  15,  194*, 
the  Civilian  Production  Adminis- 
tration announced  today. 

The  deadline  was  8«t  in  an 
amendment  to  regulations  govern- 
ing the  issuance  of  Necessity  Cer- 
tificates under  Section  124  (f)  of 
the  Internal  Revenue  Code.  In  a 
notice  sent  to  all  who  received 
Necessity  Certificates  covering 
plants  or  expansions  determined 
to  be  essential  in  the  interest  of 
national  defense,  the  Civillian  Pro- 
duction Administration  said  that 
final  cost  statements  musit  be  re- 
ceived before  April   15,  1946. 

Those  contractors  who  Still  wish 
to  apply  for  Non-Necessity  Cer- 
tificates must  do  so  before  Feb.  15, 
1946,  the  Civilian  Production  Ad- 
ministration also  announced.  This 
action  was  taken  by  an  Executive 
Order  signed  January  14,  1946,  by 
President  Truman 

Necessity  Certificates  are  docu- 
ments issued  by  the  War  Produc- 
tion Board,  predecessor  of  the  Ci- 
vilian Production  Administration, 
and  earlier  by  the  War  and  Navy 
Departments,  declaring  a  private- 
ly-financed plant  expansio)!  or  new 
facility  essential  for  national  de- 
fense. Holders  of  the  certificates 
are  permitted  to  deduct  varying 
proportions  of  the  cost  from  their 
income    tax    returns. 

A  five-year  amortization  period 
was  provided,  but  contractors  could 
apply  for  amortization  over  a 
shorter  period  under  certain  cir- 
cumstances if  the  need  for*  the  cer- 
tified facilities  in  the  defense  pro- 
gram terminated  during  the  emer- 
crency  period.  A  presidential  proc- 
lamation last  September  29,  end- 
ing the  emergency  period  with  re- 
spect to  Section  124,  gAve  con- 
tractors an  automatic  option  of 
writing  oflF  such  costs  for  tax  pur- 
poses in  a  shorter  time  without 
filing  applications  for  Notn-Neces- 
sity  Certificates. 

Although  the  notices  Were  sent 
to  all  contractors  to  whom  Neces- 
sity Certificates  had  been  issued 
there  are  probably  relatively  few 
that  need  take  any  further  action. 


present  license  plate. 

The    State    Department    of    Mo-  I  They  have  until  April  16  to  sub- 
tor  Vehicles  is  issuing  tabs  at  of-    "^'^  final  costs  if  they  can.  or  their 
fices  throughout  the  state  and  the  i  best  revised  estimates  of  costs,  ac 
California    State    Automobile    As- 
sociation  in   renewing   registration 
for  its  135,000  members  at  all  its 
34  offices. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kind* 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


Total  fees  to  be  paid  (same  as 
in  last  three  years)  are  shown  in 
the  lower  left  corner  of  the  1945 
registration  card  after  the  words 
"Total  Fees,  1946".  This  card  (the 
white  slip)  must  be  presented  as 
application  for  registration  re- 
newal and  the  address  it  bears 
should  be  corrected  by  applicant 
if  there  is  any  change.  Car  own- 
ers whose  registration  card  is  lost 
or  illegible  must  apply  for  a  du- 
plicate, paying  a  State  fee  of  50 
cents. 

The  ownership  certificate  as  well  ' 
as   the   registration  card   must  be  i 
presented,  together  with  a  trans- 
fer fee  of  $1,  if  the  legal  owner 
is  being  released  or  if  there  is  a 
transfer  of  ownership. 

Failure  to  annly  for  renewal  of 
registration  before  expiration  of 
the  period,  at  midnight  February 
4,  is  penalized  by  doubling  the 
registration  fee,  making  it  |6  in- 
stead of  $3,  and  adding  50  per  cent 
to  the  amount  of  the  vehicle  li- 
cense fee. 


cording  to  the  letter  sent  by  the 
Tax  Amortization  Branch  oif  the 
CPA,  which  said  in  part: 

"Where  emergency  facilities 
were  certified  on  an  Estimated 
basis  and  where,  after  the  com- 
pletion of  an  expansion  a  taxpayer 


finds  that  the  description  or  cost 
of  any  facility  appearing  in  the 
Necessity  Ortificate  materially 
varies  from  the  actual  description 
or  cost  of  the  facility,  a  statement 
may  be  filed  ^ith  this  office  set- 
ting forth  the  correct  description 
or  cost. 

"Where  a  taxpayer  does  not 
know  the  final  cost  of  an  emer- 
gency facility  in  time  to  permit 
filing  prior  to  the  terminal  date, 
we  will  consider  a  statement  from 
him  of  the  latest  available  revised 
estimate  of  cost  if  received  in  this 
office  prior  to  the  terminal  date.** 

The  amendment  to  CPA  (WPB) 
regulations  governing  the  issu- 
ance of  Necessity  Certificates  un- 
der Section  124  (i)  of  the  Internal 
Revenue  Code  adds  at  the  end  of 
Section  6  (c)  of  the  regulations 
the  following  paragraph: 

"The  certifying  authority  shall 
not  act  upon  any  statment  setting 
forth  the  correct  description  or 
cost  of  the  emergency  facility  ac- 
tually constructed,  reconstructed, 
erected,  installed  or  acquired,  un- 
less such  statement  has  been  filed 
with  the  certifying  authority  prior 
to  April  16,  1946." 

The  text  of  the  Executive  Order 
setting  the  terminal  date  for  filing 
of  applications  for  Non-Necessity 
Certificates  follows: 

"By  virtue  of  the  authority  vest- 
ed in  me  by  Section  124  (d)  of  the 
Internal  Revenue  Code,  Executive 
Order  No.  9487  of  Sept.  30,  1944, 
entitled  'Reg^ulations  (governing 
the  Issuance  of  Non-Necessity  Cer- 
tificates under  Section  124  (d)  of 
the  Internal  Revenue  Code',  is 
amended  by  adding  the  following 
at  the  end  thereof: 

"  '7.  Terminal  Date  for  Filing 
Application.  A  non-necessity  cer- 
tificate shall  be  issued  only  if  ap- 
plication therefore  is  filed  in  con- 
formity with  the  provisions  of 
these  regulations  (as  amended  by 
Executive  Order  No.  9638  of  Oct. 
4,  1945)  prior  to  Feb.  15,  1946.'  " 
V 

CANCELLATION 


The  duration  examinations  for 
Assistant  Harbor  Engineer,  and 
Harbor  Engineering  Aid  announced 
on  the  bulletins  issued  Sept.  Tb, 
1945,  and  Oct  19,  1945,  have  been 
cancelled. 


SAVE 


•TIME 

•  WORK 
©MATERIAL 

•  ACCIDENTS 
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mium  pniHT  compnnv 

MAKES 

FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


Mammfactmrtd  hy 

BEATTY  STEEL 
PRODUCTS  CO. 


415-421  HYANT  STKCH 
SANFRANCISCO 

•      *      * 
FOR  %k\.l%  Off  ff(N7AlS  CAll 
SAN  FtANCISCO  OAKLAND 

VUhon    <)»•  TWI»i»«k»  1016 


SCAFFOLD  % 


r 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDL^TE  DFXIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— 13th   STREET,  SAN   FRANCISCO         -         MArket    3647 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FTmNGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co* 


Insyfoting  Boards 

asbestos-cement  boards 
hard  boards 


FOR  SALE  AT  THE  RIGHT  PRICE 

1,500  PIECES  OF  OFHCE  FURNITURE 

Detks,  Cabinets,  Tables,  Typewriter  Desks,  Chairs, 

Planning  Tables,  Files,  Drafting  Tablet,  etc 

Jul  what  you  need  for  your  CONSTRUCTION  OFFICE 

Phone  LANDSCAPE  S-6363 

ADVANCE  SALES,  INC. 


1601  East  Shore  Blvd. 


Richmondt  Cafif. 


RENTED    WITHOUT    PRIORITY 


417  SIXTH  ST.  -  SAN  FSANCISCO  %  -  Pfcoae 


lt40 


WESTERN 
ASBESTOS 

COMPANY 

67^  Townsend  St.,  San  francsco 
Telephone:  HE.r.ioc.'  •It!e4 


James  B.  Moalton 

DtSTRlBUTOR    FOR 

RICHMOND  SCREW  ANCHOR  CO.,  Inc  BROOKLYN,  N.  T. 
Manufacturers  of  Concrete  Constrnction  Devices  such  as 
Snap-Tys,    Ty-Scrns,    Ty-Loops,    Ty-Frames,    Bolts    and 
Anchors,  Etc.        -        Descriptive  Literature  on  request. 


Office: 


116  New  Montgomery  St. 
Phone  GA.  6972 


Warehou»«: 


1045  Bryant  St 
Phone  UN.  6411 
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TASGON"— The  Penetrating  Oil 

i 

Juft  a  Few  Drops  Penetrates  and 
Looseo  Rust -Bound  iNuls,  fiolts, 
Joints,  Eic,  Saving  Time  and  Labor 

G  U  N  N  CARLE  AND   (  0  . 


so  POTiEiO  AVE. 


UH.  S4«0 
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The  ORIGINAL  Pre-sealei!  Insulated  Pipe 


I 


IFof    Maintenance-Free   Service    in 

I  Underground  and  Rx posed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


W^rite  \«r 
Full 


ParUcuUrs 


TRADE    MARIC 


DURANT  INSULATED  PIPE  COMPANY 

\.'\'  KijN'.vMFrvf  '~r.  '-alO  alto    CAL 
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DhtrlbwHd  By 

NEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STIEET  SAN  PttANCtSCO  3.  CALIF. 
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AILY    PACIFIC   BUILPER 


WEDNESDAY.  JANUARY  23.  (946 
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ADVANCE  GOKSTSUCTftON  REPORTS 


DAILY  PACIFIC  BUILDER 

(Ectabli*h«d  laBO) 
t««ued  Every  Morning,  Except  Saturday,  Sunday  and  Lae«l  MalMny 


DAILY  PACIFIC  BUILDER  Is  the  pioneer  construction  daily  of  th« 

Paolfic  Coaat,  M&iat&inuig  a.  complete  news  reporting  aet'vkie 

covering  all  principcLl  building  and  engineering  projecta; 

consolidated  Jamuary  2,  1930.  with  Larsen's  Advanoa 

Conatructlon  Reports.  A  Legal  Newspaper  of  gao- 

ezal  circulation  ae  defined  by  the  Superior 

Court  of  San  Franclaco  County. 

SUBSCRIPTION   RATES: 
13.00  per  Month;  $30  per  Year  (Payable  In  Advanca).  Single  Copy,  ISe 

Entered  aa  Second-Class  matter  July  2S.  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act  of  March   3,   1879 


Pnbliahedby 
STARK-RATH  PRINTING  A  PUBLISHING  CO.     *^ 
Under  •  management  agreeuMnl  with 
F.  W.  DODGE  CORPORATION,  Owmt 

G    e    McGAVRAN,  Editor  J.  E.  OOQERS,  Advertlalnfl  Mafiagar 

465  Tenth  St.,  San  Francisco  3  TeLs  MArkal  7110 


January  23,  1946 

PREPARING    PRELIMINARY 

PLANS 

STATE  HOSPITAL       Cost,  $2,600,000 

STOCKTON,  San  Joaquin  Co.,  Calif. 

Construction  of  state  hospital  build- 
ings, including  wards,  auditorium 
and  institution  buildings. 

Owner — State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect. 
Public  Works  Bldg.,  Sacramento. 

Plans  by  owner.  g 


BUILDING  SECTION 


ID- 


HOTELS 


January  23,  1946 
NOTICE 

LOS  ANGELES  COUNTY,  Calif.— 
A  representative  of  the  bridge  de- 
partment of  the  Division  of  Highways 
Will  meet  prospective  bidders  for 
the  proposed  projects  in  Los  Angeles 
County  on  Terminal  Island  Freeway, 
VII-L.A-Terminal  Island,  for  which 
bids  are  to  be  received  in  Los  An- 
geles on  February  14,  1946i 

Said  representative  will  meet  pros- 
pective bidders  on  Anaheim  St,  at 
east  end  of  existing  overhead  on 
Thursday,  January  24,  1046,  at  10 
A  M. 
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terior  painting,  U.  S.  Post  Office  at 
Claremont. 

Other   bidders   were : 

Heggermeir  &.  Minick,  Los  Ange- 
les, $2,225. 

Van  Deale  and  Van  Deale,  Monte- 
bello,   $2,298. 

Dan  Sullivan,  Santa  Monica,  $2,360. 

R.  A.  Newman,  McMinville,  Ore.. 
$2,719. 

Kidk-Sutton,    $2,757.50. 

Marvin   Johnson,   Pomona,   $3,400. 


Januar>-  23,  1946 
BIDS   OPENED 

LJ^S  VEGAS,  Nevada.— R.  A.  New- 
man, McMinnville,  Oregon,  at  $6,122 
submitted  low  bid  to  the  office  of 
the  district  engineer.  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  interior  and  exter- 
ior painting  at  U.  S.  Post  Office  and 
Court  House,  Las  Vegas. 
,  Other    bidders    were : 

F.  W.  Sharpe,  Las  Vegas,  $9,505. 

Dan  Sullivan,  Santa  Monica.  $9,800. 

Grohne.    Inc.,   Decatur,   111.,    $16,389. 
•         •  7 


January  23,  1946 
NOTICE 

SAN  DIEGO  COUNTY,  Calif.— A 
representative  of  the  birdge  depart- 
ment of  the  Division  of  Highways 
will  meet  prospective  bidders  for  the 
proposed  project  in  San  Diego  Coun- 
ty at  Richmond  St.  in  San  Diego,  XI- 
S.D-77-S.D,  for  which  bids  are  to  be 
received  in  Los  Angeles  on  February 
14,   1946.  . 

Said  representative  will  meet  pros- 
pective bidders  in  the  City  of  San 
Diego  at  Tenth  and  Ash  Sts.  on 
Thursday,  January  24,  1946,  at  10 
A.  M. 


January  23,  1946 
PREPARING  PLANS 
REMODEL  HOTEL 
SAN  FRANCISCO.  Sir  Francis  Drake 

Hotel,  450  Powell  St. 
Interior    and    exterior   remodeling  of 

the  21st  floor  for  cocktail   room. 
Owner — Sir  Francis  Drake  Hotel. 
Plans  by  Thomas  Meret,  c/o  Walter 

M.    Ballard    Corp.,  Hobart    Bldg, 

San  Francisco. 
Working   drawings   are  now    being 
prepared.  •    10 


Construction  of  school  for  the  blind, 
including  kindergarten,  library 
and  dormitory  addition. 

Owner — State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect, 
PubUc  Works  Bl^.,  Sacramento. 

Plans  by  owner.  15 


January  23,  1946 
PREPARING   PRELIMINARY 
PLANS 

SCHOOL  BUILDINGS  Cost  $2,045,000 
FRESNO,  Fresno  County.  Calif- 
Construction  of  college  buildings. 
Owner — State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect, 
Public  Works  Bldg.  Sacramento. 
Plans  by  owner.  15 


Following  contractors  have  taken 
out  plans: 

Carrico  ft  Gautier,  360  Ocean  Ave., 
San  Francisco. 

Kashner-Mackie  Co.,  704  S  Spring 
St.,  Los  Angeles. 

George  Buckler,  Lewis  Bldg.,  Port- 
land. 

Henry  George  &  Sons,  Hutton  Bldg. 
Spokane,  Wash. 

Bayles-Rice  Drier  Co.,  Biggs,  Calif. 
•        •  19 


January  28.  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BLDGS.  Cost,   $1,320,000 

SAN   DIEGO,   San   Diego   Co.,   Calif. 
Construction   of  college   buildings  at 


20—  MISC    SUPPLIES  AND 
MATERIALS 

January  28,  1946 
NOTICE  OF  4ALE 

SAN  FRANCISCO.— UntU  January 
30,  10  A.  M.,  bids  wUl  be  received  by 
the  Navy  Department,  Material  Re- 
distribution and  Disposal  Office,  786 
Maricet  St.,  San  Francisco,  under 
Sales    Catalog    No.    B -252 -46  for   the 


nw.»^  ?.^F  ?.^i  inn    npArohiter     ^^^  ^^  electwlyUc  tinplate,  can  ends 

t  ,;r^I*^^   ^^   f.i^L  ^nhit^t"  i^"^  «»lad  oil  cixs.  lockted  at  Ameri- 
ture,  Anson  Boyd,  state  architect,    ^^^  ^^„  ^^    ,^j,,^  ^^^  ^^  ^^^    ^^ 

Public  Works  Bldg,  Sacramento, 


PLANS  ON  FILE 


The    fblltfwing    list    of    plaas    and    specifications    for    construction 

projao^ts  are  now  available  for    mspection   at    the   office   of    DAILY 

PIACIFIC    BUILOEH,    445    Tsath     Street.     San    Francisco- 


Werk 


Location 


Bid  Opaning  Oaxa 


Ward  B 
Stocktm 


ufldlacs 
I  State  ] 


Hoepttal 


Stoakton 


Buildings  and  UtUtUas 
Spec  17379,  NOy 


Inyokem 


2-  6 


Warehouse 

California  Natural  Guard 


Sacramento 


2-  5 


SUB  -  BIDS  WANTED 

Qsaaral  contractors  deeirlKg  aub-btds  on  any  Job  ane  Invltad  to  make  known 
their   requlremenu  In   tills  oolumn.     There   Is    no    charge   for  this   servtoe. 


Plana  by  owner. 


15 


January  23,  1946 

PREPARING    PRELIMINARY 

PLANS 

SCHOOL  BUILDING  Cost,  $1,091,000 

VENTURA,  Ventura  County,  Calif. 

Construction  of  a  school  for  glrla. 

Owner — State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect. 
Public  Works  Bldg.,  Sacramento. 

Plans  by  owner. 


can  Can  Co.,  Third  and  20th  Sts.,  San 
Francisco.  •     20 


January  23.  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO.— UntU  January 
31,  10  A.  M.,  bids  will  be  received  by 
the   Navy  Department,   Material  Re- 
distribution and   Disposal  Office,  785 
Market    St,    San     Francisco,     under 
Sales    Catalog    No.    B-253-46    for    24  | 
salvable   portable   shelter  sheds    and  ' 
shacks,  located  at  the  Chicago  Bridge  I 
&  Iron  Co.,  Eureka.  •     20 


January  23,  1946 
BIOS  WANTED 
FONTANA,    San    Bernardino    Co., 


January  23,  1946 
PREPARING   PRELIMINARY 

S^B^^C^^tv   C^aS^   ^''''\c:m:-^'^uTjsi:r.ry%y?'^Z  ilSii 
CHICO.  Butte  County,  Cal^  ,  ^.,j   j,^    received   bv   the  Kaiser   Co.. 

Construction  of  state  college^  l^         j^on   and  Steel  Division.    R   O 

Owner-State    Division    of    AJchitec-  |  ^^^  217,  Fontana,  Calif.,  for  the  sale 

1"'"kh^w°°u®°^?A^     i«-f^,^P^n  la"d    removal    of    approximately    4549 

Public  Works  Bldg,  Sacramento  ,  ^^^^    ^^    miscellaneous    R.C.S.    blUeU 

Plans  by  owner.  16  i  ^^^    blooms,   located  at   Kaiser  Co.'s 

Fontana    plant.   Specifications    avail 


January  23,  1946      i 


able  from  the  above  office. 


20 


January  23,  1946 


FACTORIES  AND 
WAREHOUSES 


January  23,  1946 
TO   ASK   BIDS 
PUMPING  PLANT,  ETC. 
OLYMPIA.  Wash.    McAllister  Springs 

9  miles  east  of  Olympia. 
Construction   of  pumping   plant,   res- 
ervoir,  small   dam,  water  mains, 
incl.    (1)    three   3000-gpm    pumps, 
and  one  2000-gpm  pump,  each  of 
the   4    with    max.    dynamic    head 
of  310-ft.;   (2)   2.000.000-gal.  reinf. 
concrete    reservoir,     oval    shape, 
approx.    150x202,    15-ft.   deep,    not 
covered,   within    mile   of   springs ; 
(3)    relnf.    cone,    dam    of   approx. 
300-ft.    crest    length,    height    not 
yet  determined,  built  around   the 
springs;     (4)     36-     to    42-ln.    pipe 
line,-    1    mile    of    which    will     be 
pressure  pipe  and  7  miles  gravity 
pipe   feeding  Into   existing   reser- 
voir at  Olympia 
Owner— City  of  Olympia.  B.  F.  Hume, 
City  Clerk.  Olympia  City  Hall. 
Consulting   Engineer— Jas.   W.    Carey 
&  Associates.  Alaska  Trade  Bldg., 
Seattle. 
Bids    will   be  called  about   Feb.   13. 
Bids  for  pumps  only   new  being   re- 
ceived until  Jan.  29,  2  P.  M.      •     •      4 


January  23,  1946 
PLANS    BEING    FIGURED- 
BIDS  OPEN   FEB.  4,  3  P.  M. 
CANDY  FACTORY 
SAN   FRANCISCO.    Ocean  Ave.   bet. 

19th   Ave.   and   Juniper. 
Construction  of  two-story  and   base- 
ment  reinf.    concrete   candy   fac- 
to r>-  (50x80-ft.) 
Owner — Douglas  Shaw. 
Architect — Arthur   D.    Janssen,    Aus- 
tin Ave.  and  Patricia  Drive.  Ath- 
erton. 
Following  contractors  will   be  fur- 
nished with  plans  and  specifications : 
De    Luca   &   Son.    1745    Filbert    St.. 


13—  PUBUC  BLDGS. 
FIRE  HOUSES,  JAILS 


January  23,  1946 
FUNDS   ALLOTTED 

SANTA  BARBARA.  Calif. —  The 
Federal  Works  Agency.  Bureau  of 
Community  Facilities,  Box  772,  2223 
Fulton  St.,  Berkeley,  has  allotted  $12.- 
000  for  the  preparation  of  plans  for 
the  construction  of  a  2-8tory  and 
basement  reinforced  concrete  annex 
to  the  City  Hall  at  Santa  Barbara. 
The  building  will  provide  approxi- 
mately 40.000  sq.  ft.  of  floor  space 
and  cost  an  estimated  $400,000.         13 


BOND    ELECTION  * 

SAN  JACINTO,  Riverside  Co.,  CaL  i 
—Voters  of  the  San  Jacinto  Unified  I 
School  District  will  hold  an  election  !q|q  qpenEO 

in  March  on  the  proposition  of  issuing  I  g^j^  j^^IS  OBISPO,  Calif.- Hope 
and  selling  bonds  in  the  amount  of  I  R^nch  Park  Homes  Association,  1012 
$200  000,  which,  If  approved.  wOuld  be  q^_^^^  g^  ^^^^  Barbara.  Calif.,  at 
used  m  expanding  and  improving  the  ^33  month,    submitted    only    bid 

San     Jacinto    elementary    and    high  I  ^^  ^j^^  Department  of  Public  Works, 

schools.  IS    Division  of  Highways.  L  H.   Gibson. 

'district  engineer,  50  Higuera  St,  San 
'Luis  Obispo,  Calif.,  for  furnishing 
one  165-gallon  capacity  asphalt  ket- 
!  tie,  portable,  with  pneumatic  tires 
land  equipped  with  kerosene  buirner. 
!  •     20 


Ward  BIdgs.,  Stockton  Stats  Hasp..  Stockton;  Bids  open  Jan.  2ft,  200  P.  M. 
Jaa  L  Bamee  Constr.  Co.,  941  Kuss  Bidg..  S.  F.   ciiXbrook  69i)5  7a54». 
Moore  4k  Roberta,  «as  Mission  St,  San  Francisco  (GArfleld  8579). 
M  &  K.  Corp.,  200  Financial  Center  Bldg,  San  Pranclsco  (KXbrook  T«24) 
Carrico  ft  GauUer,  365  Ocean  Ave.,  San  Francisco    (JUnlper  4-8081). 
Empire  Constr.  Co.,  Ltd.,  344  Harriet  St..  San  Francisco  (HEmtock  3400» 

Conversion  Bldg^  No.  401.  S.  F.  Naval  Shipyard.  San  Francisco;  Bids  open 
January   31,  11    A.   M. 
M  J.  King,  Ina,  231   Franklin  St,   San   Francisco   (UNderhlU  8209). 
Erbentraut  A  Summers,  446  Sixth  St,  San  Francisco   (MArket  8310) 
M.  &  K.  Corp.,  200  Financial  Centf  r  Bldg,  San  Francisco  (EXbrook  7624) 
Jaa.  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.    (EXbrook  6905-7064). 
Barrett  ft  Hllp.  918  Harrlaon  St.  San  Francisco   (DOuglas  0700). 
Clinton  Constr.  Co..  923  Folsom  St.  San   Francisco    (SUtter  S440). 
A  Famell  Blair,  9  Main  Street,  San  Francisco   (YUkon   0390). 
De  Luca  ft  Son.  1745  Filbert  Street  San  Francisco  (ORdway  $600). 


BANKS,  STORES 
AND  OFFICES 


SUB-CONTRACTS  AWARDED  ) 

EXCHANGE   ADDITION  ! 

SAN   JOSE.    Santa  Clara  Co..    Calif,  i 

80  S.  Market  St 


January  23,  1946 


January  23.  1946 


7— FEDERAL  BUILDINGS 

Jamiary  23.  1946 
BIDS  WANTED 

BELLINGHAM,  Wash.— Until  Feb. 
6.  2:00  P.  M..  bids  will  be  received 
by  the  office  of  the  district  engi- 
neer. Federal  Work.s  Agency,  PMbllc 
Bldgs.  Admin.,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  repairs  to 
ele^'ator  motor  In  the  U.  S.  Postof- 
fice  and  Courthouse  Building  at  Bel- 
lingham.  Wash. 

Plans  and  specifications  obtain- 
able from  the  above  office  of  the 
district    engineer.  •         •  7 


San   Francisco.  oir«e    /Nockjcrt 

Saf  ?^nc?sc?"''   "'    ""'"""    ^'■'    AmloRT^SmLDING 

Mons?n  Mothers.  475  Sixth   Street.    NAPA,     Napa    County,    Calif.     Na^ 

County  Airport,  five  miles  south 
of  Napa. 
Construction   of   temporary  adminis- 
tration building. 
Owner — County  of  Napa,  R.  A  Dol- 
larhide.  county  clerk.  Courthouse, 
Napa. 
Architect — Russell  Gueme  de  Lappe, 

Hotel  Claremont,  Berkeley. 
Low  Bidder— J.  A.  Bryant  1816  Capi- 
tol St.  Vallejo.  $11,567.47. 
Patrick  N.  Sofarelll,  San  Francisco, 
at  $13,873,  submitted   the  only  other 
bid. 

Bids  are  being  held  under  advise- 
ment until  the  next  meeting  of  the 
board  on  February  12,  10  A.  M.  •     13 


San   Francisco. 

Transwestern  Constr.  Co.,  1402 
Front   St.,   Sacramento. 

Erbentraut  &  Summers  ,446  Sixth 
at,  San  Francisco. 

G.  W.  Williams  Co.,  10  California 
Drive,  Burllngame.  •     •  4 


January  23,  1946 
BIDS  WANTED 

SACRAMENTO,  Calif.— Until  Feb. 
6,  2  P.  M.,  bids  will  be  received  by 
the  office  of  the  district  engineer. 
Federal  Works  Agency.  Public  Bldgs. 
Admin.,  838  U.  S  Appraiser's  Bldg., 
San  Francisco,  for  construction  of 
new  directory  board  In  the  old  Post 
Office  building  at  Sacramento. 

Plans  and  specifications  obtain- 
able from  the  above  office  of  the 
district   engineer.  •         •  7 


Jaa^fiir^S,  1946 

BIDS  OPENED 

PASADENA,  Los  Angeled  Co.,  CaL 
— Klaas  Bros.,  2012  Hypetion  Ave, 
Los  Angeles,  at  $9444,  siAmitted  low 
bid  January  22  to  the<pfflce  of  the 
district  engineer,  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  exterior  and  in- 
terior painting  at  U.  8.  Post  Office, 
Pasadena. 

Other  bidders  were: 

Gayton  Engineering  Co.,  $9764. 

Dan  Sullivan,  $9800. 

R.  A.  Newman,  $10,708. 

William  Gelfln,  $13,442. 

C.  H.  Williams,  $14,266. 

Hegemelr  &  Minnick,  $14,500. 

Risk-Sutton  Co.,  $16,984.50. 

William  B.  Soule.  $18,700.  •     7 


HOSPITALS 


■  BIDS   WANTED 

Construction   of   addition    to    present;     ^og   ^^GELES,  Calif. -UntU  Jan. 

central  office  buUding  ,  gg   ^^  ^    ^    ^^j^    ^j^  ^^  received  by 

Owner-Pacific    Telephone    &    Tele-        •  wkterial  Redistribution  and 

ff^Pi*  ^°^^*<*,^*^  ^°"*^°™^'^   Disposal    Office,    officer    in    charge. 

St.  San  Francisco.  .iRoom  220,  542  S.  Broadway,  Los  An- 

Plans  by  engineering  department  of  .  '^^^  3^,^  ^^  ^^^^j  ^^  ^j^^^. 

_     y__  J         „         r% *.  ...ti...   /-!«     num  plates,  sheets,   I-beams,  angles, 

^""i^f^^'^'^f.^i^^l™^^  RiS^'    pipe    and    tubing    and    miscellanious 
1104  Merchants'  Exchange  Bldg.,  ^^^^^j.  ^^^j«g  ^^    B-838-46.  Bids 

ban  i<TancJ3CO.  ^   ^^  accompanied   by  a  certified 

Roofing-Alta    Roofmg    Co..   976    In-,^^    cashier's    check,    payable    to    the 


January  23,  1946 

PREPARING    PRELIMINARY 

PLANS 

HOSPITAL  AND  BARRACKS 

Cost.  $2.8000.000 

YOUNTVILLE,   Napa   County,   Calif. 

Construction    of     hospital    and    bar- 
racks. 

Owner— State   Division    of    Architec- 
ture, Anson  Boyd,  state  architect. 

Plans  by  Owner.  9 


January  23.  1946 
BIDS  OPENED 

SAN  FRANCISCO— J.  W.  Bender 
Roofing  Co.,  1999  Bryant  St.  at  $1988, 
submitted  low  bid  to  the  Public  Utili- 
ties Commission,  City  Hall,  under 
Municipal  Railroad  Contract  No.  245 
for  roofing  work. 

Alta  Roofing  Co..  at  $2177.  submit- 
ted the  only  other  bid.  •     13 


diana  St,  San  Francisco 
Plumbing— A.   J.    Peters   ft   Son,   410 

N.  Tenth  St.,  San  Jose. 
Glass— Le   Delt   Glass  Co.,    Box    646, 

San  Jose. 
Iron   Work— Engffer  Iron  Works,   556 

W.  San  Carlos,  San  Jose 


treiAurer  of  the   United   States,   or 
cash  for  25%  of  bid.  20 


January  23,  1946 
BIDS   OPENED 

DAVIS    DAM    PROJ.,    Arts.-Nev  — 

Tj.      ?o*'^"»^'"i'aT:.i?*"T»:^-"A«r,ofr„o     The    followlng    Submitted   bids 
Erect  Structural  Steel— Bos  Construe-  ;„„„^,„,„„  „..JL.**^  k„  ♦-,  n..^- 


;  rn^nT^nf  nf  ^r^  Avr^^  Submitted  by  to  Burcau  of 

tlon  Co.    foot  of  Park  Ave..  »=»-   Reclamafion,  Denver,  under  Spec.  No. 

nei^  r ^'TS.-^.rrS  ^  i  -"  "-  ^re^sXVng^  ISln^Z'  III 
Paln?^T-3>.^¥e^lX^!S.%66   cars  at  Kingman    Ariz    at  the  opUon 

Conc^rSUl^- J^"eSSro^ri096  Vine  I -i^^.  '"'p^li.  '""sTn^^^^ot    oTt"- 
Concret^-^.  J^  Terranova,  iwo  v ine  ,  ^^^^^^^^  ^^^^  circuit  breaker,  two 

Ht,  san  jose ^**  j  69,000- volt.    eOO-ampere.    S-pole,    sin- 

;  gle-throw,    manually    gang    operated, 
I  outdoor-type   disconnecting   switches 
with  manually  gang  operated  ground- 
ing   blades;    one    69,000- volt,    600-am- 
pere,  3-pK)le,  single-throw,  manually 


January  23.  1946 
BIDS    WANTED— 
TO    BE   OPENED    FEB.  4.  4   P.   M. 
ELECTRICAL  WORK 


OAKLAND,   Alameda  Co..   Cal.    Sec-    gang-operated     outdoor-type   d>scon- 
tion  A,  Grove  Street  Pier.  nectlng    switch ;    one    7,500-volt,    600- 

Electrical   work    in    connection    with    •mP*'^    3-pole,    single-throw,    man- 

'  ually     gang     operated,     outdoor-typ)e 


Two   Bridges,  San   Joaquin   County;    Bids   oMSe  January   23.   2   P.    M. 
Carl  N   Swenson  Co.,  366  Stockton   Ave..  San   Jose  4    (BAllard   2602). 
M  ft  K.  Corp..  200  Financial  Center  Bldg,  San  Francisco  (BXbrook  7624) 

m.     m      -II-       !>■■-     ■--—  -     -^1.      II--  ■  I  I      -     -      ■ -  I         I  ■  I  .^   -11- II  ■ 

LaJDeratery    Bldg.,    Moffett    Field;    Bids    close    January   SO.   S    P.    M. 
Erbentraut  ft   Summers,   446  Sixth   St..    San    Frandsco    (MArket   8310). 
Peter  Kiiewlt  Sons  Co..  442  Post   St.   San  Francisco   (BXbrook  6736>. 
Carl  N.  Swenson  Co..  356  Stockton  Ave.,  San  Jose   (BAllard  2602). 
Jas.  I.  Bamee  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (BlXbrook  MOB  or  7054) 
De  Luca  ft  Son,  1746  Filbert  Street  San  Francisco   (DRdway  3600). 
M.  J.  King,  Inc.,  231  Franklin   Street,  San   Francisco    (UNderhlU  8209). 

Warehouve.  8th   and   Ohio.    Richmond;    Bids  open    January   25.   10   A.    M. 
MacDonald.  Young  ft  Nelson.  127  Montgomery  St.  S.  F.   (SUtter  8296). 
Clinton  Constr.  Co..  923  Folsom  St,  San  Francisco   (SUtter  3440). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6906  or  7064 » 
Erbentraut  ft  Summera,  448  6th  St,  Sain   Francisco   (MArket  8810). 
Moore  ft  Roberts,   693  Mission   St.,   San  Francisco    (GArfleld   8579) 
M.   J.   King,   Inc.,   231    Franklin   St  ,   San    Francisco    (UNderhlU   8200). 
Biltwell  Constr.  Co.,  4745  Geary  Blvd.,  San   Francisco    (BAyrlew  f»47) 
C.  L  Wold  Constr.  Co.,  Ltd.,  4412-16  Fulton  St.,  S.  F.   (SKyllne  4362). 
Elmer  J.  Freethy.  1432  Kearney  St.,  El   Cerrito   (Richmond  6875). 
William   M.  Greuner,  2727  Parker  St.,   Berkeley    (BErkeley  2877). 
Empire  Constr.  Co.,  Ltd.,  344  Harriet  St..  San  Francisco  (HBmlock  8400) 


Nursery  lind   Residence,  Valencia  St.,  8.   F.;    Bids  open  Jan.  24,  1    P.  M. 
A.  J.  Hopper  Co.,  243  Langton   St.   San   Francisco    (MArket   7070). 
Rademann-Glusto,  40  Rlngold   Street,  San  Francisco    (MArket  8151). 
Mldstate   Constr.   Co..  1297   Bush   St.   San    Francisco    (ORdway  4658) 
C.  L  Wold  Constr.  Co..  Ltd..  4412-16  Fulton  St.,  S.  F.   (SKyllne  4362). 


Bldgs.,   Services,    Reserve    Fleet    Berthing,   Mare    Islsnd;    NOy    13295;    Spse. 
17459;    Bids  open   February  1,  11:00  A.   M. 
Jae.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6905-7054). 
Peter  Kiewlt  Sons  Co.,  441  Post  St..  San  Francisco   (EXbrook  5736). 
Barrett  ft  Hllp.  918  Harrison  St.  San  Francisco  (DOuglas  0700). 
Clinton  Constr.   Co.,  923  Folsom   St..  San   Francisco    (SUtter  3440). 


Expansleh   Shset    Mstal    Shsp,    Etc.,    8.    F.    Naval    Shipyard;    Spec.    17290; 
Bids  open  February  7,  11  A.  M. 
Carrico  &  Gautier.  36.5  Ocean  Ave..  San  FYancisco   (JUnlper  4-8081) 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg,  3.  F.   (EXbrook  6905  or  7064) 
Erbentraut    ft    Summers,    446   Sixth    St.,    San    Francisco    (MArket    8310) 

Store  Bldg..  Railroad  Ave.  and  E  7th  8t.  Pittsburg;   Bids  open  Jan.  31.  4  PM 
Bfcrrett  ft  Hllp,  918  Harrison   St.  San   Francisco   (DOuglaa  O700). 
Howes   &   Whltaker.    626   Russ   Bldg,    San    Francisco    (GArfleld   5729) 
Erbentraut    &    Summers,    446    Sixth    St,    San    FYancisco    (MArket    8310) 

Motel   Buildings,  Oakland;    Bids  open  January   31,  3   P.   M. 
Barrett  ft   Hilp.  918  Harrison   St,   San    Francisco    (DOualaa  0700) 
O.   W.   Williams    Co.,    10    Calif  cm  a   Drive,    Burllngame    (Burl    4-1796) 

Candy  Factory.  Ocean  Ave.  near  I9th  Ave..  8.  F.;   Bid«  open   Feb    4,  S  P.  M. 
Brbenti+aut   &   Summers,    446   Sixth    St,   San    Francisco    (MArket    8810) 

Tulana   Farms  Grain   Elevator.   Worden.  Ore.;    Bids   ipen    Feb    1*.   Noon. 
Carrico  ft  Gautier,  366  Ocean   Ave,  San  Francisco   (JUnlper  4-8081). 

Higbee   BMg.,    Burllngame;    Bids   open   January  24.  3   P.    M. 
MacDoitiald.  Young  ft  Nelson.  127  Montgomery  St.,   S    F    (SUtter  82»6» 


January  23.  1946 
BIDS  WANTED 

SAN  DIEGO.  Calif— Until  Feb.  25. 
2  P.  M.,  bids  will  be  received  by  the 
office  of  the  district  engineer.  Fed- 
eral Works  Agency.  Public  Buildings 
Administration.  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  Interior 
painting  and  misc  repairs  to  the  U. 
S    Postofflce  building  at  San  Diego. 

Plans  and  specifications  obtain- 
able from  the  above  office  of  the 
district   engineer.  •         •  7 


January  23.  1946 
BIOS  OPENED 

CLAREMONT.  Lo.s  Angeles  Coun- 
ty. Calif— Gayton  Engrg.  Co..  Hunt- 
ington Park,  at  $1590  submitted  low 
bid  January  21  to  the  office  of  the 
district  engineer.  Federal  Works 
Agency,  Public  Bulldlng.«»  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg, 
San    Francisco,   for   interior  and    ex- 


January  23,  1946 

PREPARING    PRELIMINARY 

PLAN& 

HOSPITAL  BLDGS.     Cost,  $8,900,000 

NAPA  Napa  County,  Calif. 

Construction  of  hospital  buildings,  in- 
cluding kitchen  and  commissary. 

Owner — State  Division  of  Architec- 
ture, Anson  Boyd,  state  architect. 
Public  Works  Bldg.  Sacramento. 

Plans  by  owner.  9 


January  23,  1946 
BIDS  OPENED 

SAN  FRANCISCO— The  following 
submitted  bld.s  to  the  Public  Utilities 
Commlssnol  .Room  287  City  Hall,  un- 
der Municipal  Railway  Contract  No. 
243  for  Installing  electric  feedere  and 
switchboards  in  24th  St.  garage. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor.  425  Mason 
St.  upon  deposit  of  $10. 

Severin  Electric.  $3958. 

Manning  &  Whltaker   $3488. 

Abbett  Electric.  $3458 

Schell  ft  Slevera.  $3789. 

George  Breyer.  $3268. 

Armstrong  Electric.  $3947. 


IS 


SCHOOLS 


January  23,  1946 

PREPARING    PRELIMINARY 

PLANS 

STATE   HOSPITAL  BUILDINGS 

Cost,  $1,586,000 

UKIAH.  Mendocino  County.  Calif. 

Construction  of  state  mental  hospital 
buildings,  Including  kitchen,  com- 
missary and  ward  buildings. 

Owner — State  Division  of  Architec- 
ture. Anson  Boyd,  state  architect, 
Public  Works  Bldg.,  Sacramento. 

Plans  by  owner. 


January  23,  1946 

PREPARING    PRELIMINARY 

PLAN8 

STATE  COLLEGE  BUILDINGS 

Cost  $3,466,000 

SAN  FRANCISCOt  Calif. 

Construction  of   San  Francisco  State 
College  buildings. 

Owner — State    Division    of    Architec- 
ture. Anson  Boyd,  state  architect. 


construction  of  offices  on  mez- 
zanine floor  of  building  to  in- 
volve 1458  sq.  ft.  area. 

Owner  —  Oakland    Port    Commission. 
foot  of  Grove  St.  Oakland. 
Plans  and  specifications  obtainable 

from   the  above  office   upon  deposit 

of  $6.00.  •         • 


STUCCO 

THE 

new 

IMPROVED 


January  23.  1946 
BIDS    POSTPONED 
Public  Works  Bldg..  Sacramento^    UNTIL  FEB.  14,  NOON, 
Plans  by  owner.  15  I  GRAIN  ELEVATOR 

I  WORDEN,  Oregon. 

January  23.  1946 
PREPARING    PRELIMINARY 
PLANS 

COLLEGE   BLDGS.  Cost,   $163,000 

ARC  AT  A.  Humboldt  County,  <3allf. 
Construction  of  college  buildings. 
Owner — State    Division    of    Architec- 
ture. Anson  Boyd,  state  architect. 
Public  Works  Bldg.  Sacramento. 
Plans  by  owner.  15 


disconnecting  switch;  nine  7.500-volt 
1200-ampere;  slngle-jpole,  single-throw 
hook-operated,  outdoor-type  discon- 
necting switches;  six  7500-volt  600- 
ampere,  single  -  pole,  single  -  throw, 
hook -operated,  outdoor-type  discon- 
le    necting  switches;  six  69,000-volt,  200 

'  ampere,    single-pole,    hook  -  operated, 

i  outdoor-type,    expulsAn-fuse    discon- 
January  23,  1946      ■  nectlng  switches  each  complete  with 
PLANS  BEING  FIGURED— BIDS  two  fuse   units;   four  5000-volt   insu- 

OPEN   JANUARY  24,  3  P.  M.  lated,  2400-   to   120-volt,   slngle-phaae, 

OFFICJE  BUILDING  60-cycle,    dry-type   or   compound-flU- 

BURLINGAME,  San  Mateo  Co.,  Calif,   ©d,  outdoor-type  potential  transform - 
Construction   of  two-story  and   rein-  I  era ;   two  5000-volt  insulated.  800-   to 
forced    concrete    office     building  1 5-ampere,  single-phase,  60-cycle,  dry 
with    dental    offices    on    second    type  or  compound-filled,  outdoor-type 
floor.  i  current    transformers; 

Owner— Lincoln  E.  Higbee.  c/o  archi-  j     four  5000-volt  insulated,  300-  to  5- 
tecta.  I  ampere,   single-phase,   60-cycle,  dry- 

Architects  —  Sharps    &    Brown,    1477  ]  type    or    compound  -  filled,    outdoor- 
Burlingame  Ave.,  Burllngame.         i  tvpe  current    transformers;    three  2- 
The     following     contractore     have .  element    S-phaae,    8-wlre    watt-hour, 
taken   out  plans:  indicating  demand    meters,   with   80- 

G.    W.    Williams   Co.,    10   California  \  minute   interval,   each   in  a  weather- 
Dr.,   Burllngame.  '  proof    case    with    a    socket    designed 

MacDonald,    Young    ft    Nelson,    127    for  pole  mounting ;  and  three  single- 
Montgomery  St.,  San  BVancisco.  i  p<4e,    outdoor,    thyrtte    or    autovalve, 
De    Luca   ft   Son,   1745   Filbert   St,    station-type    lightning    arresters    de- 
San   Francisco.  signed   for  base  mounting  and  sult- 
J.  P.  Henry  &  Sons.   12  Foss  Ave.,    able   for  u.se   on   a   69,000-volt.   three- 
San  Jose.                                             *     16 !  phase,  ungrounded   -  neutral  circuit. 

for    installation    in    the    Davis    Dam 
Conatructlon   Substation.   Davis  Dam 
Proiect,    Ariz.-Nev. 
\      All    of   the    apparatus    will    be    in- 
'  stalled   by  the  CJovemment 
I     Pacific  Electric  Manufacturing  Co., 
San  Francisco,  Schedule  No.  2,  Itema 
2    through   7,   $5740.45,   f.o.b.    destina- 
tion ;  terms  net 
Gravbar  Electric,  Denver,  Schedule 


CONTRACTORS 


Se*'  uh  regarding  impro\ement  District  jobs.  We  hendit 
collections:  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield   ROOO. 

HANNAFORD    &    TALBOT 
519  CALIFORNIA  STREET  ^AN    FRANCISCO  4 


GAMERSTON  &  GREEN  LIMBER  CO. 

Wholeutle  and  Jobbtng  Yardi 

LUMBER  -  TIMBERS     TIES     RR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


6ar    Francisco 
1800   ARMY    STREET 
ATwater   1300 


Oakland 
2001     LIVINGSTON     STREET 
KEItog   4-'!6&4 


19--MISC.  CONSTRUCTION 


January  2t.  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  FOR  BLIND     Cost  $1J7,000 
BERKELEY,  Alameda  County,  Calif. 


/Mora  Yerffs  ^•r  S«ck  •  Spr9ads  foster  •  loss  Sftrlnkogo 
PACIFIC    PORTLAND    CiMENT    COMPANY 


Construction    of   500,000-bushel    grain    ^    ^-       ^   ^. ,     .    «,ofiOK    f^h 

elevator,   consisting  of   reinforced    2-    I  ems  2    through   6.    $5138.95.   f.o.b. 


ter,   837   W.    Hastings    St.    Van- 1  destination;  terms  net 
couver.  B.  C. 
Plans  and  specifications  on  file  at 
the   AGC   in   Portland   and   at   Malin 
may   be  obtained   from  the  engineer 
upon  deposit  of  $100. 

Bids  will  be   received   by   Richard 
Hansel  Tulana  Farms.    Malin,   Ore. 


MASTER  GASOLINE  GENERATORS 


concrete    headhouse     concrete!  destination  ;  terms  net 

rrale'bfnt  steel   frame   truck-       ^^f  "ff^ Nn^''f='1?45''°'?chS!i'!; 
receiving    shed    and    track    shed.  '  ver.    Schedule  No     1     $745     Schwlule 

offices.  Iwitchroom.  etc.  :  No^   2.    Items    2  J^^J^.^i^^J'^^*^' 

Owner-Tulana    Farms.    Mnlln.   Ore.    !  S^^^"^«  ^°\,L *f ^'^^ -^*=il^'%^t; 
ConsultlngEnglneer-Edward  F  Car-,4.^J1^«0^J^^^^^^^  5.  $1473.  f.o.b 

Delta  Star  Electric  Co..  Chicago, 
Schedule  No.  2,  Items  2  through  7, 
$6740.50;  f.o.b.  destination,   terms  net. 

Royal  Electric  Manufacturing  Co., 
Chicago,  Schedule  No.  2.  Items  2 
through  7,  $5674.50;  f.o.b.  Chicago; 
terms  net. 

Southern  States  Electric  Corp., 
Hampton.  Ga.,  Schedule  No.  2.  Items 
2  through  7,  $5740.50;  f.o.b.  Hamp- 
ton ;   terms  net 

Railway  and  Industrial  Engrg.  Co., 
Oreensburg,  Pa.,  Sched.  No.  2,  items 
J  2  through  7,  $5740.50,  fob  dest. ;  terms 
I  net 

Cole  Electric  Co..  Los  Angeles. 
Sched.  No.  2.  items  2  through  7.  $5.- 
740.35.  fob  dest. ;  terms  net. 

General  Electric  Co..  Denver.  Sch. 
No.  1,  $765;  Sched.  No.  2,  Items  2 
through  7,  $5769.50;  Sched.  No.  3. 
$638.28;  Sched.  No.  4.  $148.53;  Sched. 
N(/  f>.  jllMl.28,  fob  dest.;  terms  net 

Boww  Switch  Co..  San  Francisco, 
Sched  No  2.  items  2  through  7.  $5,- 
740  45.  fob  dest. ;  terms  net.  Tele- 
gram show.s  $28,50  per  stack  154 
lbs.  for  items  2  through  3A  and  $4.84 
per  unit  15*4  lbs.  for  Items  4  thru  6. 
•  20 


Portable 
Lighting  Plants 

650  Watto  to  IS  KW 


Generate  Your  Ow« 
Electriaty  Riffct  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160T«ntbS«.  ^rj*"  •IJl*.*!?*     Ph.  MArkot  leSl 


^urnmr  ef   Natems 
SAN   FRANCISCO 


Migtif  and  Daf  Plionet:  OOwflo*  4790  —  EVergreee  7640 

FOR  RENT 

SHOVELS        CLAMSHELLft 

DRAGLINES 

TRACTOR    LOADERS  and 

BULLDOZERS 

COMPRESSORS  •   DUMP 

TRUCKS 

Fully  Maintained  and  Operated 

EXCAVATING  and  GRADING 

COIMCRETE   BREAKING 

PARKING     AREAS 

1        INSTALLED 

■y   Day    er  Contract 

RED    ROCK    -    GRAVEL 

CLAY    and    LOAM 

Leaded    or    Dcllversd 


ESTIMATES  CHEERFULLY  GIVEN 


ROSENBERG  BROS.  GRADING  CO. 

Glt4DIMG   COMTR4CTORS 
12  O  A K  ftiOVE  ST..  S.  F.  7  --  Neor  tlie  opproacii  el  fkp  eay  i*-*<*9« 


FOR  SALE 

ROSS  LIIMBER  CARRIER 

pneumatic>|fire«,  uses  66-ln.  blocks. 
Immediate  delivery.  Qamerston  A 
Green  Lumber  Co.,  1900  Army  St., 
San   Frandsco  24.   Phone  AT.  130a 


I 


ANt) 


PAGE  INDUSTRIAL 
RESIDENTIAL  FENCING 


Complete  Line  . . .  Efficient  Erection  Serrice 


REINFORCING  STEEL 

BLAW  KNOX  GRATING 

K  C.  L.  C.  SAFET\   i-iOiST  HOOKS 

All  Sizes  in  Stock 


W    S.  WETENHALL  COMPANY 


17tb  &  WISCONSIN   STREETS,  SAN  FRANCISCO, 

Phone  HEmlock  14^ 


10 


/ 


U'EDNESDAY.  JANUARY  2  3.  1946 
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DAILY    I  ACiFlC    BUILDER 
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ADVANCE  CONSTRUCTION  REPORTS 


Engineering  Section 


NEWS  INDEX 

For   conveniant   r«fer«nc«,   n«w« 
reports  In  thf»  section  ar«  o(as«l- 

fled  as  follow*: 

Bridge*    , tl 

Dradging,  Harbor  Works  mnd 

Excavation  .._-_________  2t 

Cana!«    ..-„^.,  . 21 

Stp©«t   Lighting  Sy^Um  M 

Machinery  and  Equlpmant 
Rttliroadt    


Fire    Equipment       


20 
27 


•tracts   and    Highways 29 

Raacrvoini   and   Dams SO 

Plp«    L.irfe«   and    Wells  ,    ,... t1 

&ewert  and  Sewags  Ohsposal 

Plants     , as 

Waterv.'ork«  , 


January  23,  1946 
CONTRACT   AWARDED 

PORTLAND,  Oregon.--0.  L..  Soule. 
Elma,  Wash.,  at  $120,634  awarded  , 
contract  by  the  Powell  Valley  Roads  *°° 
Water  District,  office  of  the  engi- 
neer, 822  Spalding  Bldg.,  Portland,  for 
the  installation  of  approx.  55,100  ft. 
of  cast  iron  pipe.  2-  to  12-inch  diam- 
eter, and  BOO  ft.  of  \-in.  copper  tub- 
ing. •         •  31 


Paiits  and  Playgrounds 
Tunnel*     ..__ 


as 

M 


24— STREET  UGHTING 
SYSTEMS 

January  23,  1946 
BIOS  OPENED 

SAN  FRANCISCO.— The  following 
bids    were    received    January    22    by 
the  Public  Utilities  Commission.  Rm. 
287  City  Hall,  under  Bureau  of  Ught, 
Heat  and  Power  Contract  No.  41  for 
constructing  street  lighting  system  at 
Lombard  and  Richardson  Ave.  from 
Van  Ness  to  Lyon  St. 
The  work  involves: 
<li  lump  sum,  construct  street  light- 
ing system ; 
(2)  lump    sum,    furnish     and    Install 
certain   facilities  for  traffic  sig- 
nal systems, 
j     H.  C.  Reid,  389  Clementina  St.,  San 
Francisco.  (1)   $34,677,  (2)   $500. 

Abbett  Electric  Co.,  (1)  $35,390,  (2) 
$370. 
January  23, 1946  R-  Flatland.  (1)  $38,640,  (2)  $«2S. 

CONTRACT   AWARDED  George   Breyer  Co..    (1)  $36,984.   (2) 

SAN    MATEO     COUNTY,     Calif.—   1557.47 
Macco  Construction  Co.,  Freight  and  i     Severin  Electric  Co.,  (1)  $37,871,  (2) 
Ferry  Sts..  Oakland,  at  $281,956,  was  \  ^793. 

awarded  contract  by  the  State  Divi-  1     Cimlno  Electric  Co.,  (1)  $42,160,  (2) 
aion  of  Highways,  G.  T.  McCoy,  state  1  *583. 
highway      engineer.      Public      Works  I      Manning  &  Whitaker,  (1)  $42,211.42, 


Portland.  $32,160;  Kern  and  Kibbe, 
Portland.  $32,880;  E.  C.  Hall  Tigard, 
Ore.,  $33,600;  J  N.  and  M.  J.  Conley, 
Newport,  Wash.,  $34,525;  A.  H.  Sax- 
&  Sons,  Corvallls.  Ore.,  $41,420. 


BIDS  OPENED 


January  23, 1946 


21— 


oRIOGES 


OREGON      STATE     HIGHWAY.— 

B  .1,  /s       *       Tj   -11  -«^  ■-!♦  ^— «-     The  Oregon  State  Highway  Commis- 
PolkCounty-Buell  and  Salt  CrjA-  |        g^^^^  ^j^        Portland. 

Dolph  Comer  sections  of  the  D^JUU-  received    bids    January    18    f o^ 

P?JfL"No"*1r215^(5r''io2^Si 'the    construction     of     the  following 
Project    No     S-215     (4) ,     *•«*    5JU~  ;  highway  and    bridge   projects : 
grading    and     bituminous     ma^ad&m       tjncoln   County-Tw-o  bridges  orer 

^2.300  lbs.  meUl  -ln|;orcing^C«0  !  ^^^J^^^^"  mTco^cr'ete  "S! 
^vJi  Jin  ?nn/i.Xuirm^t^2£  duct  ap^aches.  OJalla  bridge.  190  ft 
gravel.  310  tons  '^^^^^f^  »^^«™f^  steel  truss  span  with  109  ft.  concrete 
«ni*£lS'^iircr2LLdrr?mtJ;!  viaduct  approaches.  Each  bridge  in- 
to  pJS  Co^ty  P"^*^*  i  eludes  grading  and  surfa^tog  of  road- 

•"c^nfra^'^iTarded    low    bidder,    o.  UaV  approaches.  Federal  Project  No. 

C.     Yocum,     McMinnvllle,     Ore..     <A)  |»-fj«  ^'*>  n^oA^r^rt     r^^      t 

$153,181;    (B)   $162,869.  i    ,^°°,if "f*'^'    ^^^^^^   ^^^'    1°^ 

Other  bidders:  Babler  Bros..  Port- ;at  $18,141.«J.  „„,,.„  „-„^„    ^. 

land,  (B)  $167,135;  E.  C.  Hall.  Tigard,  |  ^^J"" ,,^'*"''^^7J^''^^T^^  %  ,  "* 
Ore.  (B>  $169,768,50:  C.  J.  Eldon.  ;  production  project  on  the  Halsey- 
Portland.    $180,187.50;     $180,181.50  i  Sweet      Home     secondary     highway. 

WashlngtonCounty—Berger  Ranch-    State  project.  r„„„,     ^„ 

Barnes  Rd.  secUon  of  the  Wolf  Creek  !  Harnsburg  Sand  &  G^ve^  Co., 
highway;  Federal  Project  No.  F-188  Harrlsburg,  Ore.,  low  at  $22^. 
(8) ;  3.92  mUes  of  grading,  also  sur-  I  Malheur  County-Cairo  Junction- 
facing  and  oiling  of  road  connections,  i  Adrian  rock  production  project  on 
approximately  341,000  cu.  yds.  exoa-i  three  state  high w^s^  State  project. 
vaUon.  450  cu.  yds.  concrete.  68,000  j  Kern  &  Kibbe,  8706  N.  Bradford, 
lbs.  metal  reinforcing.  9100  cu.  yds.  j  Portland.  Ore.,  low  at  $21,880. 
rock  or  gravel  base  and  surfacing!  Morrow  County  -  GllUam  County 
materials,  52  tons  asphaltic  material,  i  line-  eight-mile  section  of  the  Wmco- 

Contract  awarded  Sound  Construe-  jHeppner  secondary  highway.  Federal 
tion  &  BJngrg.  Co.,  1403  Seattle.  (Ai  Project  No.  S-209  (3).  4.64  miles  of 
$180  759  40;    (B)   no  bid.  iregrading  and  11.56  miles  of  surfac- 

Low  bidder.  Berke  Bros.,  Portland,  ling  and  oiling;  also  fumishing  4700 
(A)  no  bid:   (B)  $140,247.  icu.    yds.   crushed   rock   In   stockpiles. 

Other  bidders:  Kuckenberg  Consti.  I     Kern     &     Kibble,     8706     Bradford, 
Co,    Portland,     (B)     $152,311;     R.    A.  ! Portland,  Ore.,  low  at  $128,520.10. 
Helnta     Constr.     Co.,     Portland.     (B>  )     Tillamook     County  — Three    Rivers 
$16015150    Parker  Schram  Co..  Port- I  bridge    at    Hebo    on    Oregon    Coast 
land     (A)    $160,153;    (B)    $160,033;    J. 'Highway.    138    ft.    concrete    viaduct 


Bldg..    Sacramento,    for    a   structural  I  <2)  $1011.58. 

steel    overcrossing  to   be   constructed  I  

over  Bay   Shore   Freeway  at   Penin-  ! 

sular  Ave.  in  the  City  of  San  Mateo.  I   -; . ,  ^  _.  ,'r-.Z^^  >  Wt^T 

f  •  21  25— MACHINERY  AND 
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January  23;  1946 
CONTRACT    AWARDED 

TEHAMA    COUNTY.    Calif.— J.    D. 
Proctor    and    Dragline    Rentals    Co., 
451  Monadnock  Bldg.,  San  Francisco.  ; 
at    $378,765.17.    awarded    contract    by  ' 
the  State    Division    of   Highways,   Q. 


EQUIPMENT 


January  23.  1946 

BIOS   OPENED 

DENVER,  Colo.— The  following  sub- 

i  mitted    bids    to   the    Bureau    of    Rec- 

t  tamation,    Denver,    under    Spec.    No. 

T     i*„i-i  *   *      I.-   L.       -        ^  11140    for    furnishing    and    delivering 

o   Ku     w^'  1^4?.  highway    engineer,  |  f^^  ^ars  at  shipping  point  or  fob  cars 

Public  Works  Bldg..  Sacramento,  f  or  j  ^^   Alamogordo    N    M,  at  the  option 

•of    the    bidder,    four    (4)    lOOO-kv.-a. 

!  110.000-    to    34.500- volt,    single-phase, 

60-cycie,     oil-immersed,     self  -  cooled. 


construction   of   five  reinforced  con 
Crete   slab    bridges   and   widening    of 
two  existing  concrete  bridges  at  vari- 
ous   locations    between    Los    Mollnos  i  ^t^-'oop 'type  tra.nsofrmers,"each  with 
and    Red    Bluff    in    Tehama    County,  i  p^g  single-pole  lightning  arrester  for 

*     ^  j  34,500-volt.  3-pha8e,  ungrounded-neu- 

I  tral  circuit  mounted  on  the  case  for 
i  Alamogordo  substation,  Rio  Grande 
j  Project,   N.    M.-Tex.    All    of    the   ap- 


January  23,  1946 
NOTICE 

LOS    ANGELES   COUNTY   Calif.—. 
A    representative    of    the    bridge    de-  : 
partment    of    the    Division    of    Hig^- ' 
ways    will    meet    prospective   bidders  ' 
for  the  proposed  project  in  Los  An- 
geles   County   on    ramp   4    structure,  i 
VII-L.A-2-L.A.    for    which    bids    are', 
to  be  received  in  Loa  Angeles  on  Feb- 
ruary  14.   1946. 


'  paratus  will  be  installed  by  the  gov- 
ernment : 

Westlnghouse  Electric  Corp..  Den- 
ver. $28,676;  $30  engineer;  $25  me- 
rhanic  (per  day),  fob  Alamogordo; 
terms  net. 

General  Electric   Co..  Denver,   $28,- 
!680;  $30  engineer;  $25  mechanic   (per 
jday);   fob  Alamogordo;    terms  net. 
Allis   Chalmers   Mfg.   Co..    Milwau- 


Sald  representative  will  meet  pros- j  .^j       $29,960;    $30   engineer;    $26 

pective   bidders  on   Pleasane  Ave.  at ;     ^^^      j^'^*      ^    .,    fob  Alamogordo ; 
Macy  St  on  Friday.  January  25.  1946.  :["!!"    „^/*^        ^\        ,  25 

at  10  A.  M.  21 J  ^®  

January  23.  1946 
BIDS   OPENED 

SAN  FRANCISCO.— The  following 
bids  received  by  M.  H.  Gerry.  Pur- 
chaser of  Supplies.  270  City  Hall, 
San  Francisco,  under  Inv.  No.  3456 
for  repairs  to  three  motor  coaches 
for  the  Municipal  Railway: 

Wagnon  Automobile   Body  Co..    (1) 

$1,792.50.  31  days;    (2)   $2660.  60  days; 

(3)    $1884. 

Learer'a   Garage,   Oakland,    (1)    $2- 

$3,307.50,    60   days; 


January  23,  1946 
BIDS    REJECTED 

POLK  COUNTY,  Ore —AH  bids  re- 
celved  by  the  Oregon  State  Highway 
Commission,  R  H.  Baldock,  state 
highway  engineer.  Public  Service 
Bldg.,  Portland,  Ore.,  January  17, 
under  Federal  Project  No.  S-215  (4), 
for  bridge  over  Mill  Creek  on  Dallas- 
Coast  secondary  highway  near  Buell, 
have  been  rejected.  *     21 


■ r~  /v,   ,«^«       4^.   **  days;    (?) 

January  23.  1946,       ,3,   |2,607.50,  45  days. 
PLANS  AVAILABLE  j      system  Truck  Service,  Oakland.  (1) 

LOS   ANGELES  COUNTY.  Calif —:  52750     30    days;    (2)    $3400,    60    days; 
G.    T.    McCoy,   state    highway    engl-    ^3,   ^Jj^^o    45  days, 
neer.   Sacramento,  has  reported  that  |     ^    ^     Lattimore,    San    Francisco, 
plans  are  available  for  the  construe- j  ,j)    $3,()07.88,    21    days;    (2)    $3,781.25, 
tlon    of   a   structural    steel    overhead  ,  21  days ;  (3>  $1,754.88,  10  days.      •     25 

crossing  on  Terminal  Island  Freeway  •  '  _ 

over  the  tracks  of  the  Union  Pacific  !  January  23,  1946 

Railroad  Co.  in  the  City  of  Los  An-  1  bids  WANTED 
geles  (VII-L.A-Terminal  Island).  Los,  naPA,  Napa  Co.,  Calif. 
Angeles  County,  a  national  defense 
contract,  at  a  cost  of  $2.31.  As  previ- 
ously rejJorted,  bids  for  the  project 
will"  be  received  by  G.  T.  McCoy, 
state    highway     engineer.     808    State 

-   -    --     peb- 
21 


will 


—Until  Feb. 
be    received 


A.  Lyons  Co.,  Inc.,  Portland,  ;B) 
$164,804:  C.  J.  Eldon,  Portland.  (A) 
$164,960;  (B)  $164,981;  K.  L.  Goulter 
Co.,  Seattle.  (B)  $167,773;  N.  L.  O- 
Neil  &  Sol,  Eugene,  Ore..  (A)  1176,- 
957;  (B)  $177,017;  John  A  Bolick,  Jr.. 
(B)   $184,011;   Leonard  &  Slate,  Port- 


Federal  Project  No.  F-153  (5). 

W.  H.  Phllpot,  Portland,  Ore.,  low 
at  $26,945. 

Washington  County— Davies-North 
Plains  section  of  the  Wolf  Creek 
Highway.  Federal  Project  No.  F-186 
(9).  7.23   miles  of  grading:   also   sur- 


Struss  &  McCoy.  Redmond,  Ore., 
low  at  $26,160. 

Lincoln  County  —  Waldport  rock 
production  project  no  three  state 
highways;    state   project 

Marion  County — Gates  Niagara  sec- 
tion of  North  Santlam  secondary 
highway  Federal  Project  No.  S-230 
(2),  3.53  miles  grading  and  bitumin- 
ous macadam  surfacing;  also  fur- 
nishing 3000  cu.  yds.  crushed  rock  In 
stockpiles. 

Kuckenberg  Construction  Co.,  11,- 
104  NE.  Holman,  Portland,  Ore.,  low 
at  $387,929. 

Polk  County — Buell  and  Salt  Creek- 
Dolph  Comer  sections  of  The  Dalles- 
Coast  secondary  highway.  Federal 
Project  No.  S-215  (4).  4.02  miles  grad- 
ing and  bituminous  macadam  sur- 
facing. This  project  may  be  bid  In 
combination  with  the  Mill  Creek 
bridge  project  in  Polk  County. 

O.  C.  Yocom  Co.,  McMinnvllle,  Ore., 
low  at  $152,868. 

Polk  County  —  Bridge  over  Mill 
Creek  on  The  Dalled- Coast  secondary 
highway  near  Buell.  68  ft  I-beam 
span  with  60  ft.  concrete  approach 
at  each  end,  Federal  Project  No.  S- 
215  (4).  This  project  may  be  bid  In 
combination  with  the  Buell  and  Salt 
Creek-Dolph  Comer  project  In  Polk 
County. 

W.  H.  Whilpot,  Portland,  Ore.,  low 
at  $34,440. 

W  ashington  County— Berger  Ranch- 
Barnes  Rd.  section  of  the  Wolf  Creek 
highway.  Federal  Project  No.  F-lSa 
(8),  3.92  miles  of  grading;  also  sur- 
facing and  oiling  of  road  connections. 

Sound  Construction  &  Engineering 
Co.,  140S  W.  45th  St..  Seattle.  Wash., 
low  at  $150,759.40. 

Washington  County— 105  ft  treated 
pile  trestle  bridge  with  concrete  deck 
over  McKav  Creek  on  Wolf  Creek 
highway,  Federal  Project  F-186  (9). 

C.  J.  Eldon,  3101  N.  Colorado  Blvd., 
Portland,  Ore.,  low  at  $14,249.  29 


gate   valve    and   valve    box   as- 
semblies ; 

(75)  erecting  65.000-gal.   wattr  tank: 

(76)  1.200    l.f.    concrete    in    combined 
gutters  and  curbs ; 

(77)  63.000    8.f.    of    concrete    In    side- 
walks,    gutters,     and     combined 

sidewalks  and  gutters; 

(78)  20  c.y.  concrete  in  culvfrt  head 
walls; 

(79)  75   ay.   concrete   in   waller  tank 
foundation ; 

(80)  furnish  and  place  45,00(>  Iba.  of 
reinf.    t>ar8. 

The  total  bids  submitted  were : 
(A)  Charles  J.  Dorfman,  $214^L38. 


(B)  W.     S.    Ford.     Klngnian,    AtUl, 
$218^75.71. 

(C>  Vinson    Construction    Co..   Phoe- 
nix, Aria..  $235,791.27. 

(D)  Green  -  Mears    Construction    Cow 
and  R  R  Hensier,  $242,711. 

(El  Utah      Construction      Co.,      San 
Francisco.  $267,279.75. 

(F)  N.  P.  Van  VaJkenburgh.  Los  An- 
geles. $305,000.  ^        , 

(G>  Fisher  Contracting  Ca,  Phoenix, 
Aril.,  $310,713.95. 

(H)  Haddock   Blnglneers.   Ltd..   $871,- 
212.85. 
The  unit  bids  were: 


land.  (B)  $186,633;  E.  C.  Hall.  Tigard.  I  facing  of  road  connections.  This  proj- 
Ore.,  (B)  $199,146;  Berke  Bros.'  bid  ;  get  mav  be  bid  in  combination  with 
rejected.  ithe     North     Plains -Gardner     Ranch 

Washington  County— 105  ft  treated  [project  in  Washington  County, 
pile  trestle  bridge  with  concrete  deck  <     Sound   Construction  &  Engineering 
over   McKay    Creek    on    Wolf    Creek  ,  Co.,  1403  W.  45th  St,  Seattle,  Wash., 
highway;   Federal  Project  No.  F-188jiow  at  $171,726.90. 

(9);  approximately  1500  ft  creosoted  Washington  County— North  Plains- 
piling  95  cu.  yds.  concrete,  20,000  lbs.  j  Gardner  Ranch  section  of  the  Wolf 
reinforcing,  30  MFBM  creosoted  lum-  Creek  Highway.  Federal  Project  No. 
ber,  230  ft.  metal  handrail.  F-186  (9).  3.38  miles  of  grading.  This 

Contract    awarded .  low    oidder.    C.    project   may   be    bid    in    combination 
J.  Eldon.   Portland,  $14,249.  with  the  Davies-North  Plains  Project 


Other  bidders:  W.  H.  Philpott,  $14,- 
435-  Lindstrom  Bros..  Portland.  $14.- 
91a''  Walder  &  Ken  worthy.  $16,526: 
Lockyear  &  White.  Wodland.  Wash., 
$18,861;  Marine  Contractors,  Inc.. 
Portland,   $24,970. 

Lincoln  County  —  Waldport  rock 
production  project  on  three  state 
highways;  state  project;  approxi- 
mately 10.000  cu.  yds.  crushed  rock 
In  stockpiles. 

Project   shelved.  *     * 
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January  23.  1946 
CONTRACT    AWARDED 

SAN  FRANCISCO.— Fay  Imp.  Co.. 
760  Market  St..  at  $4,636.50  awarded 
contract  by  the  Department  of  Pub- 
lic Works.  Room  282.  City  Hall,  under 
St)ec.  No.  20035  for  construction  of 
Hubbell  Street  sewer  between 
and  17th  Streets.  *         ' 


16th 
29 


January  23.  1946 

BID    OPENED 

NAPA  Napa  Co..  Calif .  — Basalt 
Rock  Co..  900  8th  St.  Napa,  at  $1.- 
24122  submitted  only  bid  to  the 
Napa  City  Council.  Chas.  E.  Martin. 
Cltr  Clerk.  City  Hall,  for  resur- 
facing three  tennis  court  at  the  In- 
termediate  School   Grounds.   Napa. 


Bldg..  Los  Angeles,  at  2  P. 
ruary  7. 


M. 


4  7:30  P.  M.,  bids 
b'v  the  Napa  City  Council.  Charles 
E  Martin.  City  Clerk.  City  Hall,  for 
one  new  automobile  for  the  Napa 
Police  Department. 


Until 


25 


January  23,  1946 
PLANS   AVAILABLE 

CALIFORNIA    State   Highway.— < 
T.   McCoy.   State   Highway   Engineer.  ,  J'^^^'^y^J^g^city  of  Oakland,  John  W 


January  28,  1946 

BIOS   WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  February  5.  4  P.  M..  bids  will 
be  received  by  the  Board  of  Educa- 


January  23,  1946 

BIDS  WANTED 

SHOSHONE  FROJ..  Wyo. 
February  8,  2  P.  »*..  (bid  opening 
postponed  from  Jan.  23).  bids  will 
be  received  at  the  office  of  the  Bu- 
reau of  Reclamation,  Denver,  for 
furnishing  and  delivering  fob  cars  at 
the  shipping  point  or  fob  cars  at 
Thermopolis.  Wyoming,  transformers 
disconnecting  switches  and  circuit 
breakers  for  the  Hot  Springs  County 
REA  substation,  Shoshone  Project 
Wvo. ;   Spec.  1139. 


in  Washington  County. 

Sound  Construction  &  Engineering 
Co.,  1403  W.  45th  St,  Seattle.  Wash., 
low  at  $44,381.  29 


BIDS  WANTED 


January  23,  1946 


0RE(50N  STATE  HIGHWAY  — 
The  Oregon  State  Highway  Commis- 
sion. Public  Service  Bldg.,  Portland, 
Ore.,  received  bids  January  17  for 
the  construction  of  the  following 
highway  Improvement  projects : 

Creek  and  Deschutes  Counties — 
Redmond  rock  production  project  on 
four  state  highways;   stats  oroject 


BIDS   WANTED 


January  23,  1946 


/ 


ST.  GEORGE,  Utah— Until  Feb. 
18,  10  A.  M.,  bids  will  be  received  by 
the  Civil  Aeronautics  Administration, 
1500  4th  St  .Santa  Monica.  Calif.,  for 
clearing,  grading,  seal  coating  run- 
ways. Installing  concrete  pipe  drain- 
age, fencing  and  construction  of  a 
watch  house  at  the  landing  field,  St. 
George.  Utah.  29 


BIDS   WANTED 


January  28,  1946 


LOS  ANGELES,  Calif —Until  Feb.  j 
6,  10  A.  M.,  lump  sum  bids  will  be  j 
received  by  the  Los  Angeles  Board 
of  Public  Works.  153  City  Hall,  Los  I 
Angeles,  for  the  application  of  as-  t 
phaltlc  cement  seal  coating  and  the  ' 
spreading  of  sand  on  1.839,775  sq.  ft  < 
of  taxlways.  loading  apron,  parking  j 
areas,  service  roads  and  gutters  at 
the  Los  Angeles  Airport;  a  cash  con-  J 
tract ;  90  days  for  completion.  29  I 


(Oontlnued  on  Page  Four) 


DAVjis  DAM  PROJECT,  ARIZONA-NEVADA 


i 


25 


Public     Works      Bldg..     Sacramento.  '  Edeemond    secretary.   Room   122  Ad- 


has  reported  that  plan.s  are  available    njinistration     Bldg..     1025    2nd     Ave., 

'for  the  construction  of  the  following    Oakland     for   Schedule    No.    69,    unl- 

projects,   bids   for  which    will    be   re-    ^,^^^^\  hydraulic  type  testing  machine 

ceived  In  Los  Angeles  on   Feb.   14:      \     ^^^^  bid  must  be  accompanied  by 

check    in    amount    of    ''"'^ 


VII-L.A.-2-L.A..  Eanta  Ana  Park- 
way over  Ramoria  Parkway  Ramp  4: 
Plans  (incl.  sales  tax»  $1.69;  no  Cross 
Sections. 

VII  -  L.A.  -  Terminal  Island,  over 
UP.  SP.  and  PE  railroads  at  Ana- 
heim St.:  PLANS  (incl.  sales  tax), 
$4.31 ;  no  Cross  Sections. 

XI-S.D.-77-S.D,  over  Balboa   Park- 


certified 
of  bid. 


10% 
25 


January  28,  1946 

11  A  M.  (bid  opening  postponed  from 
Tan  25)  bids  will  be  received  by  the 
is.  Navy.  Public  Works  Office,  11th 


January  23,  1946 
CONTRACT    AWARDED 

TEHAMA  COUNTY,  Cal.-Oilfields 
Trucking  Co,  and  Phoenix  Constr. 
Co..  Box  751,  Bakersfield,  at  $508,- 
837.32  awarded  contract  by  the  State 
Division  of  Highways.  I^*>»«^^^°'^^^ 
Building.  Sacramento,  ofr  at>o"t  7.1 
miles  in  length  to  be  graded  and 
surfaced  with  plant  mix  surfacing 
on  cement  treated  base,  between  s  x 
miles  "orth  of  Red  Bluff  and  Shasta 
County  line,  in  Tehama  County.       ^^ 


uav   at   Richmond  St  .   PLANS   (incl.    rt^.,  niat'rict   1220  Pacific  Highway 
sales  tax),  $1.23;  no  Cro.s.s-Sections.     ^»^  piggo,  for' material  and  labor  for 


the     con'struotlon     of    additions 


and 
station 


WANTED 

FOR  SALF  '  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


alterations  to  the  existing 
electrical  distribution  system  and  new 
faVilities  to  provide  adequate  e  ec- 
rica^  services'^  and  outlets  to  p^ers 
Nos    6  and  8.  San  Diego;   Specif ica- 

'"Thrproj'e^t'includes  the  furnishing 
and    insta  ling  of   new    transformers, 

witchKear.  submersible  air  circuit 
;;eake?s  manholes,  conduit  caWe 
undereround  cableways.  alterations 
ro"  «?sting  electrical  ^^-^P-^LSf 

ther     miscellaneous     relatea 
and     specificaUons 


Plans 
[rom 
>f  $15. 


work, 
available 


the   above    office   upon  deposit 


2fr-FTRE  EQUIPMENT 


FOR  SALE 

NEW  &   RECONDITIONED 

DIMENSION   LUMBER 


January  28,  1946 
PURCHASE    AUTHORIZED 

VVNTURA,    Ventura    Co.,    Cam. 

The  aty  Council  of  the  City  of  Ven- 

fu*;;    hi    authorized^City^^Manager 


Hicha;;rH.   smith,   aty  Hall, 
tura,   to   purchase  a 


new  fire  truck. 
;^-"gallon    capacity    ^ater   tj^k^or 
the  City  of  Ventura ;  estimated  com. 
TI.MI!ER?5.    wallboards.    plambins.  03,500. 

pipe,   millwork.  and  other  bniiainif        '  . 

mat.na's.    SACE  PRICES.    Large  .oop'S'^ 

Mocks  of  -hard  to  get"  itemfi.  CONTRACT  award t^  ^^ 

Wire,   write,  or  'phone  '      REDWOOD   CITY    Sg^  ^^^_ 

CI.EVF.L.AND   WRECKING    CO.    !  Calif -Jhe  |«*S^^;^^^  •  ^,    ^,. 
2900  Third  St.      -      VAlencia  4977  ^^^'^^^^  „*t    bid.    was   awarded    con- 

70-ft  STEEL  TOWER  28  M  gaL 
REDWOOD  TANK  and  two  66-in  t 
24-ft  x  A -In.  STEEL  PRESSURE 
TANKS  to  be  sold  as  one  unit  Lo- 
cated in  San  Francisco.  Must  b«  I 
renaoved  at  once.  Sacrifice-  Write.  | 
'phone     or     wire     for     information. 

CLEVELAND     WT^ECKING     CO. 
Third    Street,    San    Francisco 
VAlencia  4977 


Calif— The    Seagrave    Corp., 
^*  San    ^^ 

*   hrthe^^Cify'of   Redwood   City. 


two     1000-gallon     per 
combination  pumpers. 


minute 


January  23.  1946 
CONTRACT    AWARDED 

KINGS  COUNTY,  Cal.-W.  C.^Ra^j; 
ine  27  Lowell  St.,  Redwood  City,  at 
$70,408.25  awarded  contract  by  the 
State  Division  of  Highways.  G.  T. 
McCoy.  State  Highway  Englneei-. 
Public  Works  Bldg.,  Sacramento,  for 
about  1.5  miles  in  length  to  be  grad- 
ed  and  surfaced  with  road  mix  sur- 
facing between  fifth  standard  par- 
allel south  and  1.5  miles 
Kings  County.  ' 


north 


in 
29 


1946 


DAVIS  DAM  PROJECT.  Arisona- 
Nevada. — Charles  J.  Dorfman,  124  N. 
La  Brea,  Los  Angeles,  at  $214,251.35, 
submitted  the  low  bid  to  the  Bureau 
of  Reclamation,  Kingman,  Ariz.,  Jan. 
17.  for  th  econstruction  of  streets, 
highways,  sidewalks,  curbs,  gutters, 
drainage  facilities,  sewage  and  water 
distribution  system  for  Davis  gov- 
ernment camp,  Davis  Da^  Project, 
Arizona-Nevada;  Specification  1136. 
The  work  Is  situated  about  30  miles 
west  of  Kingman,   Ariz. 

The  work,  in  general.  Includes  the 
following  work : 

(a)  The  streets  and  parking  areas 
will  be  surfaced  with  a  4-inch  com- 
pacted base  course  and  a  2-inch  bitu- 
minous surface  course.  The  highways 
will  be  surfaced  with  a  6-inch  com- 
pacted base  course  and  a  3-lnch  bitu- 
minous surface  course.  Gravel  shoul- 
ders will  be  provided  for  the  streets 
without  concrete  gutters  and  for  the 
highways. 

(b)  Sidewalks,  curbs  and  gutters 
will  be  of  concrete,  with  expansion 
joints  at  approximately  15-foot  In- 
tervals and  with  grooves  at  approxi- 
mately 5-footi  intervals. 

(c)  The  drainage  system  will  con- 
sist of  earth  dikes,  ditches,  concrete- 
pipe  culverts,  concrete  headwalls  for 
culverts,  concrete-pipe  drains  and 
concrete  inlets  and  catchbasins.  Dry 
rock  paving  and  riprap  will  be  re- 
quired as  directed  by  the  contracting 
officer. 

(d)  The  sewerage  system  will  con- 
sist of  clay  sewer  pipe  mains  and 
laterals,  concrete  sewer  manholes,  a 
reinforced  concrete  sewage  pump- 
house,  a  reinforced  concrete  septic 
tanki  a  cast  iron  pipe  discharge  line 
between  pumphouse  and  septic  tank, 
a  sludge  dr>ing  bed  and  a  leaching 
field.  The  work  will  also  include  the 
connection  of  the  existing  sewer  line 
to  manhole  No.  5. 

(et  The  water  distribution  system 
will  consist  of  asbestos  cement  pipe 
mains,  lead  or  copper  service  piping, 
fire  hydrants,  street  washers  and  a 
used  65,000-gallon  water  tank. 

The  work  Involves: 

(1)  70,000  c.y.  excav.  for  streets  and 
highways ; 

(2)  2.900  c.y.  excav.  for  ditches  and 
culverts ; 

(3)  1,400  If.  excav.  and  backfill  of 
sewer  pipe  trenches.  4  ft  deep 
or  less; 

(4)  1,400  If.  do,  over  4  ft.  deep  and 
not  more  than  6  ft  deep; 

(5)  1,660  l.f.  do,  over  6  ft  deep  and 
not  more  than  8  ft.  deep; 

(6)  2.400  l.f.  do,  over  8  ft.  deep  and 
not  more  than  10  ft.  deep; 

(7>  2,200  l.f..  do,  over  10  ft  deep  and 
not  more  than  12  ft  deep; 


(31) 


January  23 
PLANS   AVAILABLE 

CALIFORNIA  State  Highway— G. 
T.  McCoy,  State  Highway  Engineer, 
Public  Works  Bldg.,  Sacramento, 
has  reported  that  plans  are  available 
for  the  construction  of  the  following 
projects,  bids  for  which  will  be  re- 
ceived in   Sacramento  on  Feb.  13: 

III-E.D-11-B.    bet    Shingle    Springs 
and    1*4    miles    west    of    El    I>orado: 
Plans    (incl.   sales   tax)    $2.46;    Cross- 
Sections   (Incl.  sales  tax)  $10.76:  To-  ;    (8)  280  l.f.  do,  ov6r  12  ft  deep  and 
tal    $13.22.  '  not  nnore  than  14  ft.  deep; 

IX-Ker-23-D.    at    Freeman    Gulch:  j    (9)  16O  Lf.  do.  over  14  ft  deep  and 
Plans    (Incl.    sales    tax)    $2;    Cross-  not  more  than  16  ft  deep; 


Sections 
tal.  $6.61. 


(incl.   sales   tax>    $4.61; 


To- 
•29 


1946 


28 


29 — 


STREETS  AND 
HIGHWAYS 


(tf)| 


January  23,  1946 
1000  USED  OFFICE  DESKS,  STE-    ^?ST?e  OF  ORGEON— The  follow- 


,  qtate  of 

NOGRAPHER  CHAIRS,  CABINETS.    ,    „    llntracts   were   awarded 
TABLES   AND   FILES.   2083   Market    "^£ ^n    State   Highway   Commis 
St..  San  Francisco.  ^    %\^^xc    Ser%ice    Bldg..    Portland. 

1/21-22-23-24-25/46    ^^^^^^^^etlon  as  follows: 

crook    and    Deschutes 


Countli 


FOR   RENT 


5-yd.    DUMP    TRUCKS    for    clean  I  appf^^imaUly 


!  nSmond  rock  P>^^<^"°f  P^^^^U" 
^T^  state  highwaya;   state  P">J«"' 
-  ,  four  state   *t  *  j^q<Jq  cu.  yds.  crushed 


up.  $3.25  per  hr.    Call  ATwater  6700. ;  gravel  in  sto^Pj^^ 
(1/22-23-24-25-28/46) 


CLBVELAND  TRENCHER,  fully 
operated.  F.  R.  Archibald.  LOdt- 
havan  81702.  * 


?„„.4c.  ..ard<Kl  th.  .ow  bldd^. 
''X*b'Si?rJ-*Sin«be.  Reno. 
Nev  $31,800;  Arthur  Gentemann. 
?ortiand:     $31,800:     P.     B.     Doherty. 


January  23, 
BIDS  OPENED 

MERCED,  Merced  Co.,  Calif —Al 
W.  Simmonda.  420  Market  Street.  San 
Francisco,  at  $3020.25  submitted  low 
bid  to  the  U.  S.  Engineer  Office, 
Wright  Building.  Sacramento,  under 
Spec.  1207  for  numbering  and  strip- 
ing one  runway  at  Merced  Army  Air- 
field. 


(10)  10  l.f    do,  over  16  feet  deep; 

(11)  11,300  l.f.  excav.  and  backfill  of 
water-pipe  trenches; 

(12)  1,236  c.y.  excav.  for  structures; 

(13)  800  c.y.  excav.  for  leaching  field 

(14)  1,200  c.y.  backfill  around  struc.; 

(15)  400  c.y.  tamping  backfill  around 
structures ; 

(16)  40.000   cy.    compacting   fills   for 
streets  and   highways; 

(17)  400  cy.  excav.  in  borrow  pits; 

(18)  25,000  sta.  cy.  overtiaul; 

(19)  800  s.y.  dr>-rock  paring: 

(20)  28  cy.   dumped  riprap; 
of   watering    base 


Other   bidders   were:  __ 

Couch  A  Phinipl.  Los  Angeles.  $3.-  j  (jj)  300    M.    gals. 
278.10.  ,„     1  course;  

J.  H.  Ganey  Ca,  Los  Angeles,  $3,-  j  ^22)  famish    and    place   8,200   cy.    of 
481.52.  gravel  or  crushed  rock  for  base 

Townsco  Contr.  Co..  Oklahoma  City  I  course    of    street    and    highway 

Okla..  $3,497.50.  i  surfacing;  ^^^ 

Eric    Lundeen    Painting    Contrac-  |  ^23)  furnish  and  apply  15,000  gals    of 
tors.  Fresno.  $18,082.  •     •  29  j  ^^  material  tor  prime  coat ; 

t  (24)  f umiak  and   place  8.060  cy.   of 

January  23.  1946      j  gravel  or  crushed  rock  for  sur- 

BID8  WANTED  I  face  course; 

SAN   FRANCISCO.— As   previously  |  ^25)  furnish  and  apply  58.000  gals,  of 
reported,    until    Feb.    6.    2:30    P.    M.  1  ^sph.   material  for  surf,  course: 

bids  will  be  received  by  the  Depart-  |  (26)  mix,  finish  and  roll  49.000  s.y.  of 
ment    of    Public    Works,    Room    282.  j  surface  course ; 

City   Hall,   for  improvement    of    Pine    ^27)  furnish  and  apply  8.500  gals,  of 
Street  between  Kearny  and  Stockton  :  asph.  material  for  seal  coat; 

Streets.  '  (28)  furnUh    and    apply    170    cy.    of 

Plans  and  specifications  obtainable  |  coarse  sand  for  seal  coat ; 

from   office   of   City  Engineer  Ralph  -  (jg)  furnish   and  stocki^le  80  cy.  of 
Wad 8 worth.  City  HalL  I  graTel  or  crushed  rock  for  sur- 

Work    Involves    approx.    24.462    est  1  face   course ;  ,       »  _* 

sq.    ft    of    non-skid    emuUified    con- 1  (jq)  furnish  and  stockpile  16  cy.  of 
Crete.  •  29  i  coarse  sand  for  seal  coat; 


furnish  and  lay  120  l.f.  of  15-in. 
diameter  concrete  pipe ; 

(82)  furnish  and  lay  236  l.f.  of  18-in. 
diameter  concrete  pipe; 

(83)  fumish  and  lay  410  If.  of  21-in. 
diameter  concrete   pipe; 

(34)  furnish  and  lay  130  Lf.  of  24-in. 

diameter  concrete  pipe; 
(36)  fumish  and  lay  60  l.f.   of  80- In. 

diameter  concrete  pipe; 

(86)  fumish  and  lay  190  l.f.  of  8«-ln. 
diameter  concrete  pipe; 

(87)  constructing  9  structures  of  In- 
lets or  catch  basins  9  ft.  deep 
or  less ; 

(38)  constructing  7  addl.  feet  of  In- 
lets and  cat<^  basins,  each  ad- 
ditional   foot    over   6  ft.   deep; 

(39)  fumish  and  lay  3.000  l.f.  of  4-in. 
diameter  clay  sewer  pipe  and 
fittings   for  sewer  lines; 

(40)  furnish  and  lay  1.780  Lf.  of  6-ln. 
diameter  clay  sewer  pipe  and 
fittings   for  sewer   lines ; 

(41)  fumish  and  lay  2,500  Lf.  of  8- in. 
diameter  clay  sewer  pipe  and 
fittings   for   Eewer  lines ; 

(42)  furnish  and  lay  1.600  l.f.  16-ln. 
diameter  clay  sewer  pipe  and 
fittings   for  sewer  lines; 

(43)  fumish  and  lay  20  Lf.  of  10-in. 
diameter  cast-iron  soil  pli>e  for 
sewer  line; 

(44)  fumish  and  lay  1.050  l.f.  of  4-ln. 
diam.  cast-iron  A.W.W.A  pipe 
and  fittings  for  sewer  line ; 

(45)  furnish  and  lay  36  Lf.  of  8-lnch 
dlam.  cast-Iron  A.W.W.A.  pipe 
and  fittings  for  sewer  line; 

(46)  construct  19  sewer  manholes  6 
feet  deep,  or  less ; 

(47)  construct  70  addl.  feet  of  sewer 
manholes,  each  addl.  foot  over 
6  feet  deep; 

(48)  connecting  existing  sewer  line 
to  manhole  No.  5; 

(49)  fumish  and  lay  2,650  Lf.  of  4-ln. 
diam.  clay  sewer  pipe  for  leach- 
ing field  &  backfilling  trenches; 

(50)  fumish  and  lay  400  Lf.  of  6-ln. 
dlam.  clay  sewer  pipe  for  leach- 
ing field  &  backfilling  trenches; 

(51)  constructing  manhole  "A"  in 
leaching  field: 

(52)  constructing  septic  tank; 

(53)  construct  sewage  pump  house; 

(54)  installing    1.500    lbs.    of    sewage! 
pumps ; 

(56)  fumish   and   insUll   80   Lf.   4-in.  \ 
diameter  asbestos -cement  water 
pipe  and  cast-iron  fittings; 

(56)  fumish  and  install  4,680  Lf.  6-ln. 
diameter  asbestos-cement  water 
pipe  and  cast-iron  fittings; 

(57)  fumish  and  install  3,200  Lf.  8-ln. 
diameter  asbestos-cement  water 
pipe  and  cast-Iron  fittings; 

(58)  fumish  and  lay  2,200  Lf.  \-lnch 
diameter  lead  or  copper  service 
ptpftig; 

(00)  fumish  and  lay  560  Lf.  of  l-lnch 
diameter  lead  or  copper  service 
piping ; 

(60)  furnish  and  lay  500  Lf.  l^-lnch 
diameter  lead  or  copper  service 
piping ; 

(61)  furnish  and  lay  160  Lf.  of  2-lnch 
diameter  lead  or  copper  service 
piping; 

(63)  furnish  and  install  80  %-lnch 
lead  or  copper  water  -  service 
connections ; 

(63)  fumish  and  install  eight  l-lnch 
lead  or  copper  water  -  service 
connections ; 

(64)  furnish  and  insUll  four  1%-in. 
lead  or  copper  water  -  service 
connections ; 

(66)  fumish   and  install  four  2-tncb 
lead   or  copper  water  -  service 
connections ; 
(66)  fumish    and    Install    80    %-inch 
curb-stop    and    service-box    as- 
semblies ; 
(87)  fumish  and  tnstaU  eight  l-lnch 
curb-stop    and    service-box    as- 
semblies ; 

(68)  fumish   and   Install  four  lH-*n. 
curb-stop    and    service-box    as- 
semblies ; 

(69)  fumish  and  install  four  2-lnch 
curb-stop    and    service-box    as- 

(70)  fumish  and  Install  18  units  of 
fire   hydrants   and   connections; 

(71)  fumish     and     install     14     street 

(72)  furnish    and   InstaU    one   4-lnch 
gate   valve   and  valve    box   as- 
sembly ; 

(78)  furnish  and  Install  U  6-iBch 
pate  valve  and  valve  box  as- 
s«im  biles ; 

(74)  furnish  and  install  three  S-inch 
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UNITED  MATERIA i  S  &  RICHMOND  BRJCK  CO.,  Ltd. 

ManufacturtTS  of 
Wire  Cut,   Repressed   pav-     DDiri^       Hollow    BuUd 
ing.   Acid   Resisting.   Face,     DlVlLlV       '"'^'     Partition 

Fire  Clay,  and  Fire  l^ll^TZV,^  ' 

Office  mxxei  Piant— POINT  RICHMOND 

Phone  RichanoDil  226 


TILE 


CLAY  PRODUCTS 

Specify  QUALITY  MateriaU 

N.  CUOIK  &  SONS 


10th  &  Division   Streets   -   SAN    FRANCISCO 
Main  Office  &  Factory,  401  Pacific  Ave.,  Alameda 


KLondike    2-0462 
LAkehurst  2-3S77' 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DITTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  Harriaon  St  DO  55iW  San  Fr»Bdse« 


Associateij  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

1335  SIXTH  ST.,  Berkeley  2,  CaJif. 


Berkeley  8317 


Safety  FINLENITE  Tread 

Slept,  Noiintt,  Platforma,  Sidewafli  Box«i 

AH  Typet  Gray  Iron  Caatinfi 

SAN  FRANCISCO  IRON  FOUNDRY 

EAN  FRAJNCISCO  IRON  WORKij 

260  TOWNSEND  8TEBET       Phope  DOugJasJJl5. 


Boilers—High  Pressure  and  Heating 

NEW      AND      REBUILT 

All  Sizea  and  Typea  of  Steel  Tanks 

OCEAN  SHORE  IRON  WORKS 

5S0  Egfatfa  St  •  Phone  UNderhai  4310  - 


PLASTERING  MA lERIALS  »  CEMENT  -  GRAVEL 

SAND  '  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -i-  Phone:  SUtter  469* 

CERTAIN- TEED  ROOHNG  PRODUCTS 
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AILY     PACIFIC     lUILDER 


U'TX>NEJSDAY,  JANUARY  23.  1946 


IIiMildiMiflr  Pergntte,  Contr j^cts^ ReccMrdlecl  Motives 


BUILDING  PERMS 


Building  Penniti,   $1,000  and 
Over,  Appfied  For 

SAN  FRANCISCO  COUNTY 


RESIDENCES,  20  1-story  frame 
N  QUINTARA  70  E  45th  Ave;  E 
45th  Ave  75,  100,  125,  150,  175,  200, 
225,  276  S  Pacheco;  S  Pacheco  116, 
90  E  45th  Ave;  NE  45th  Ave  and 
QuJntara;  E  45th  Ave  25,  50,  75, 
100.  125,  225,  250.  275  N  QulnUra. 
Owner  and   Builder— R   F   Galll,   377 

West  Portal  Avenue. 
Architect— Not  Given.         15.300  each 
(App  Nos  85455,  85436-43,   85453-85464 
85444-52) 


DWELLING.    1 -story    6-room 
3121   STANLEY  Ave.   OAKLAND. 
Owner  &  Builder— Peter  J  Olson,  2667 

77th  Avenue. 
Architect — Not  Given.  |6.000 


ADDITION 

9953  MacARTHUR  Blvd.  OAKLAND. 
Owner — W   Bommarius. 
Contractor— E  R  Edwards,  2741  78th 

Avenue. 
Architect — Not  Given,  $2,850 


DWELLINGS,    16   l-«tory   frame 

E    25th    AVE    200.    225,    250,    275,    300, 

325,    350,    425,    450    S    Qulntara;    W 

24th   Ave  225  250.  275,  300,  325,  350 

S  Qulntara. 
O^^Tier  and  Builder — Atlas  Realty  Co, 

1500  Judah    Street. 
Architect— Not  Given.         $5,300  each 
(App   Nos   86467-75.   85476-81). 


DWELLINGS,  four  l-story  frame 

SE  Bayshore  30.  350  SW  Hester;  S 
Hester  Ave  70  W  Wheeler;  NW 
Wheeler  400  NE   Blanken  Ave. 

Owner  and  Builder— R  F  Galll,  377 
West  Portal  Avenue. 

Architect — Not  Given.         $4,850  each 

(App  Nob  86467-8.  85459-60). 


DWELLINGS,   four   l-story   frame 
SE  HESTER  Ave  and  Bayshore  Blvd 

NW  Wheeler  Ave  445,  470,  425  NE 

Blanken. 
Owner  and  Builder — Gilbert   L  Plov, 

395  Monterey  Blvd. 
Architect— Not  Given.         $4,850  each 
(App  Nos  85456.  85461-63). 


ALTER    APT 

54-56    MACONDRAT. 

Owner — E   John   Tampeko,    premises. 

Contractor  —  James    Mulholland.    736 

Huron  Avenue. 
Architect— Not  Given.  $4,300 

(App  No  85464). 


ALTER    DWELLING 

3643  23rd  STREET. 

Owner — O  W  De  Vos.  premises. 

Contractor — J   A   Johansen,   30   Point 

Lobos   Avenue. 
Architect — Not  Given. 
(App  No  854651. 


$1,000 


Btlilding  Permits,   $1,#00  and 
Over,  Applied  Fw 

ALAMEDA  COUNTY 

1- STORY  8- ROOM  DUPLBDC 
1215  (ANTRAL  AVE..  ALAMEDA 
Owner  and  Builder — CTharles  M.  Rob- 
inson. 735  Central  Ave. 
Architect— Not  Given.  $8,500 


ALTERATIONS 

1533   PARK   ST..  ALAMEDA. 

O^wTier — M.   Castro. 

Builder— Fred    Mala,    3932    Altamond 

Ave. 
Architect— Not  Given.  $8,000 


1 -STORY  6-ROOM  DWELLING 
1410  THIRD  ST..  ALAMEDA 
Owner    and    Builder — Eklward    Berg, 

3411  Adeline  St. 
Architect— Not  Given.  $6,200 


ALTERATIONS 
814-16  35th    ST,   OAKLAND. 
Owner — Gus  Westln,  premises. 
Contractor— Elliott  A  Elliott  Co,  2109 

San  Pablo  Avenue. 
Architect — Not  Given.  $1,800 

ADDITION 

9911    EMPIRE   ROAD,    OAKLAND. 
Owner — J  H  Rowan,  premises. 
Contractor — Nelson  ft   Ruer.   9632  E 

14th  fft 
Architect — Not  Given.  $1,596 

ALTERATIONS 

3551  FRUITVALE  Ave.  OAKLAND. 
Owner  and  Contractor— J  D  Hutch- 
inson. 3551  Frultvale  Ave. 
Architect— Not  Given.  $1,500 

ALTERATIONS 
1536-37  E   38th   ST.   OAKLAND. 
Owner  and  Contractor — Stanley  Niel- 
sen, 1535  E  38th  St. 
Architect — Not  Given.  $1,200 

Garage,  $400. 


PERMITS  ITNI»HR  fl.OOO 
ALAMEDA  COUNTY 


OAKLAND 

owner.  Ag'nea  Peterson,  prem ;  con- 
tractor, Wallace  A  Peterson,  7127 
Weld  St. 

ALTERATIONS.  $500 ;  1917  San  Pab- 
lo Ave ;  owner,  C  Fritman,  5500  Ma- 
sonic Ave;  contractor,  Tom  Pucclo, 
2131  6th  St.  Berkeley. 

ALTER,  $400;  8733  D  St;  owner  and 
contractor,  F  E  Smith,  646  16th  St 

REPAIRS,  $350;  4019  Rhoda  Avenue; 
owner  and  contractor,  V  Walton, 
4015  Rhoda  Ave. 

ALTER  and  Addn,  $300;  2275  85th 
Ave;  owner,  Agnes  Peterson,  2275 
85th  Ave;  contractor,  Wallace  A 
Peterson.  7127  Weld  St. 

ALTER.  $265;  2874  Grove  St;  owner 
and  contractor,  R  W  Phillips,  3884 
Grove  St. 

ALTER,  $230;  1700  Grove  St;  owner 
€Uid  contractor,  Mrs  Robbins.  1700 
Grove  St. 

ALTER  and  repair,  $210;  682  Mac- 
Arthur  Blvd  ;  owner,  V  La  Centra, 
premises;  contractor,  Allen  Walk- 
er. 1925  50th  Ave. 

ADDITION.  $200 ;  5751  Foothill  Blvd  ; 
owner  and  builder,  John  W  Boyd, 
5751  Foothill  Blvd. 


COTTAGE,    7-rm,   $7000;    446   Dimm 
owner.  Forrest  J  Simoni.  457  25th' 
contractor,    Burbeck    Bldrs     758 
18th   Street 

STORE    Bldg.    stucco.    $7000;    4216-18 
Macdonald;    owner,   H   T   Dysland 
c/o  cntr;  contractor.  R  F  Johnson 
&  Son,  2036  San  Pablo  Avenue    Kl 
Cerrlto.  ' 

COTTAGE,  5-room  stucco,  $5500;  716 
McLaughlin;  owner  and  contrac- 
tor, L  B  Connerley.  Box  lis,  Pi- 
nole. 

COTTAGE.  5-room  stucco,  $6000-  464 
Dimm;  owner,  F  J  Slmonl,  457  25th 

contractor,     Burbeck    Bldrs.     758 
18th   Street 

DUPLEX,  stucco,  S-rooms  each.  $6  - 
000:  647-49  10th  St;  owner,  EL 
Tompsett,  c/o  cntr;  contractor,  C 
G  Adrews,  3500  Maconald. 

COTTAGES,  two  4 -room  stucco  $6 - 
000  each;  1828  Burbeck,  735  19th; 
owner,  Joe  Sutter,  Carquinez  Ho- 
tel; contractor,  C  G  Andrews,  8500 
Macdonald   Ave. 

STORE  bldg,  masonry,  $4500;  729 
San  Pablo;  owner  and  builder,  J 
P  Torvik,  735  San  Pablo  Ave. 

COTTAGE,  4-room  stucco.  $4,000; 
1612  Mariposa;  owner  and  builder^ 
Pearl  J  McJimsey.  1335  Panhandle 

REMODEL  bldg  interior.  $3000;  619 
Macdonald ;  owner  and  contractor. 
Bill    Lulz,    premises. 

COTTAGE.  5-room,  $3000;  2728  Pan- 
handle; owner  and  builder,  Jos  J 
Smith,    premises. 

BRAKE  Shop,  masonry,  $2500;  267 
5th  St;  owner.  Brown  &  Whltlock. 
5517  Ludwig  Ave,  El  Cerrlto;  con- 
tractor.  N  Anderson,   2730  Barrett. 

SAN   JOSE 

ALTER    business     bldg,    $70,000    300 

S  First   St;  owner.  Hale  Brothers; 

contractor,  MacDonald,   Young  and 

Nelson.    127    Montgomery    St,    San 

Francisco. 
MORTUARY,  $45,000;  710  Willow  St; 

owner.     Lima.     Salmon     &     Tully; 

contractor,    E    A    Hathaman,    1275 

Glen   Eyre   Ave. 
BUSINESS    Bldg,    $17,000;     783     The 

Alameda;    owner,    Tucker    Printing 

Co;   contractor,   Lew  Jones  Constr.  ., 

RESIDENCE.  2-famlly,  $13,000;   1066   '""^oFakI. 

Hedding    St;     owner    and    builder, 

Edward  R  Klipstein. 
INUDUSTRIAL    Bldg,    $13,000;     1175 

Campbell  Ave;   owner  and   builder, 

F  W  Bagley.  76  S  2nd  St. 
BUSINESS  Bldg,  $11,000;  740  Emory 

St;    owner,    Neal    R   Barnard,    1039 

McKendrle     St;     contractor,     Lew 

Jones  Constr  Co. 


789  40th  St;  owner,  GlojBOChim; 
dealer,  Aavoucks  Heating  &  Appli- 
ance; floor  furnace. 

5441  Claremont ;  owner,  De  Lucchl ; 
dealer.  Aavoucks  Heating  &  Appli- 
ance Co;  central  fumaock 

2471  64th  Ave;  owner,  Johnscai; 
dealer.  O  C  Wood ;  floor  furnace. 

558  Crofton  Ave;  owner.  Tribley; 
dealer,  California  Furnace  Co;  floor 
furnace. 

1334  93rd  Ave;  owner.  J  Gonzalea; 
dealer.  California  Funiaca  Co;  floor 
furnace. 

5934  Hilton  St;  owner.  Lienlnf; 
dealer,  California  S^l^lac•  Go;  oea- 
tral  furnace. 

3914  Brookdale;  owner,  Straub; 
dealer.  California  Furnace  Co,  floor 
fumaoa 

1280  78th  Ave;  owner.  Gain;  dealar. 


Ei^ineering  SectioB 


Januar>-  23,  1946 
BIDS  OPENED 

MARION  COUNTY.  Ore— Kucken- 
berg  Constr.  Co.,  11104  NE  Holman. 
Portland,  at  $387,929  submitted  low 
bid  to  the  State  Highway  Commis- 
sion, R.  H.  Baldock.  State  Highway 
Engineer,  Public  Service  Building, 
Portland,  for  Gates-Niagara  section 
of  N.  Santiam  secondary  highway; 
Federal  Project  No.  S-220  (2) ;  3.53 
miles  grading  and  bituminous  ma- 
cadam surfacing,  furnishing  3000  c.y. 
of  crushed  rock  in  stockpiles,  approx. 
360.000  c.y.   excavation,   490  c.y.   con- 


crete.   79.00    Olbs.    metal    reinforcing, 
40,700  c.y.   crushed  rock,  290  tons  of 
Calif ornla  Furnace  Co ;  floor  furnaoa.    asphaltlc  materials. 

Other  bidders   were: 


2215  E  30th  St;  owner,  Laxxarlno; 
dealer.  Al  Chymbraln ;  floor  f unaca. 

2568  14th  Ave;  owner,  Walsten; 
dealer,  Jackson  Fumaca  Co;  floor 
furnace. 

268  Adams  St;  owner,  Wilaon; 
dealer,  California  Furnace  Co;  cen- 
tral furnace. 

2221  Church  St;  owner,  Swart* ; 
dealer,  California  Furnace  Co;  floor 
furnace. 

4107  Mera  St;  owner.  PlckereU; 
dealer.  California  Fumaca  Co;  cen- 
tral furnace. 


Berke  Bros.,  Portland,  $416,520;  K. 
Lk  Goulter  Co.,  Seattle,  $418,474.50; 
E.  C.  Hall  Co..  Tigard.  Ore..  $439.- 
828.50;  Sound  Cbnstr.  A  Engrg.  Co.. 
Seattle.  $513,697. 

Bids  referred  to  Engineer.      •     "29 

30— RESERVOIRS  &  DAMS 


Phmibiiig  Permits 


BERKELEY 


2009  Addison;  owner.  H  William- 
son ;  dealer.  J  H  Jevons ;  2  w  closets ; 
2  w  basins ;  drain. 

3044  Sacramento  St;  owner,  E  A 
Britton;  dealer,  W  MacMlllan ;  2  w 
closets ;  2  w  basins. 

640  Colusa;  owner,  R  F  Hamold ; 
dealer.  W  H  Plcard;  w  closet;  w 
basin ;    shower. 

861  Contra  Costa;  owner,  F  E 
Fantazzl ;  dealer,  W  H  Plcard :  sink. 

3254  Adeline;  owner,  Oshlzen;  deal- 
er.   M   L   Hull;    2   w    basins;    dental 


January  23,  1946 
CONTRACT  AWARDED 

DAVIS  DAM  PROJECT.  Arizona- 
Nevada.— The  Utah  Construction  Co.. 
jointly  with  Morrison -Knudsen  Co., 
Boise,  Idaho;  General  Construction 
Co.,  Seattle,  Wash. ;  Kaiser  Co..  Oak- 
land. Calif;  Pacific  Bridge  Co..  San 
Francisco;  Winston  Broa,  Minne- 
apolis. Minn. ;  Raymond  Concrete  F*ll6 
Co.,  New  York,  N.  Y.,  and  Modglln- 
Kahn  Corp.,  1  Montgomery  St,  San 
Francisco,  at  $21,462,505,  were  award- 
ed contract  by  the  Bur'eau  of  Recla- 
mation, Denver,  Colo.,  for  furnishing 
labor  and  materials  and  performing 
all  work  for  the  construction  of  Davis 
dam  and  power  plant  Davis  Dam 
Project,  Arizona-Nevada;  Specifica- 
tion No.  1130.  The  work  is  situated  on 
the  Colorado  River  about  80  miles 
west  of  Kingman,  Ariz.  •     so 


RESIDENCE,  1-family,  $10,000;  564 
University  Ave ;  owner  and  con- 
tractor, V  H  York. 

RESIDENCE,  1-family,  $10,000/  1082 
Ellis  Ave;  owner,  J  P  Marden; 
contractor.  Otto  Petersen,  444  N 
11th   St,  San  Jose. 

RESIDENCE,   1 -family,   $10,000;    1170 


31— PIPE  LO^ES  &  WELLS 


2645  San  Pablo;  owner,  Paul  Colon 
dealer,  Swendermenn;  sink;  w  closet 

443  Spruce  St ;  owner,  Davidson ; 
dealer.  Swendermann;  2  w  closets; 
2  w  basing;  b  tub;  sink;  w  tub. 

1819  Solano;  owner,  Solano  Fish 
&  Poultry;  dealer.  Swendermann ; 
sink. 

3116  Ellis  St;  owner.  D  Wilson; 
dealer.  Swendermann;  w  closet;  w 
basin;  b  tub;  slnlc 

2923  Newberry ;  owner.  R  Nelson ; 
dealer,  Swendermann ;   w  closet. 

1173  Colusa;    owner.    Laird;   dealer.  !  32_    SEWERS  &   SEWAGE 


January  23,  1946 
CONTRACT    AWARDED 

CAMP  JOHN  T.  KNIGHT,  Oak- 
land, Alameda  Co.,  Calif.— E.  T.  Haas 
Co.,  Box  411.  San  Mateo,  at  $26,448, 
awarded  contract  by  the  U.  S.  Engi- 
neer Office.  74  New  Montgomery  St, 
San  Francisco,  under  Spec.  2335  for 
construction  of  16-inch  pipeline  cross- 
ing at  Camp  John  T.  Knight  Oak- 
land. •    SI 


S.    F.    SURPLUS    PROPERTY 


SAN  FRANCISCO.— UnUl  Jan.  'M, 
orders  will  t>e  received  by  the  Re- 
construction Finance  Corp.,  Office 
of  Surplus  Property,  30  Van  Ness 
Avenue,  tor  tne  sale  tu  wholesalers 
and  retailers  of  approximately  81.000 
new  U.  S.  Army  picks  and  400,000 
shovels.  Specifications  available  at 
the  above  office.  • 


SAN  FRANCISCO.— UntU  Feb.  5, 
orders  will  be  received  by  the  Re- 
construction   Finance    Corp.,    Office 


349S2  1006  Broadway ;  owner,  Tlsh- 
er;  contractor.  Spatt  Electrical  Co; 
alterations. 

34983  1628  Franklin  St;  owner. 
Beaton  House ;  contractor,  Spott  Elec- 
trical Co;  alterations. 

S49S4  438  10th  St;  owner.  Star 
Cafe;  contractor.  Spott  Electrical  Oo: 
alterations 

84n5  omitted. 

S4986  685  Calmar  Ave;  owner,  Va«- 
sar;  contractor.  Crescent  Electric  Co- 
senrloe. 

34937  384  50th  St;  owner.  Joseph; 
contractor.  Paramount  Electric  Co'; 
alterations. 


A^,/"^l."^tH^'"°^'*^  ^^"i?    ^^*i     S*»38    1721  E  14th  St:  o^-ner   Tidy 
Ave.,   for   the   sale   of   miscellaneous   niHv    Tj^imHrv      ,.o«»»«i^^r^i*-t  _!. 

flat  paint  brushes,  whitewash  brush-    git'tri^Co    motoi'^''""    ''^'°"* 


es,  kalsomine  brushes,  and  oval  var- 
nish brushes.  Orders  are  restricted 
to  wholesalers,  and  large  and  small 
retail  buyen^  * 

U.  8.  TREASURY 

SAN  FRANCISCO.— Until  Feb.  12, 
2  P.  M.,  bid*  will  be  received  by  the 
U.  S.  Treasury  Dept,  30  Van  Ness 
Ave.,  under  In  v.  SF  2757-46  for  426 
kegs  of  nails  fob  1240  Palmetto  St.. 
Los  Angeles. 

Specifications  obtainable  Irom  the 
above  office*  *        * 


Electrical  Peimiits 


SAN  FRANCISCO  COUNTY 


I 


Camino  Pablo;  owner.  M  Frondler; 

«WTrr»    t'tnn.   ftiic   t  „    a    .,      a  '      contractor,    F   Winnlngar. 

SHED,   $200     «116   La    Salle   Avenue ;    BUSINESS  bldg,  $9500;  13  N  Market 
owner  and    builder,    Lee   K   Hirsh- i     gt;  owner,  Paul  N  Parker. 


berg,  preftilses. 

ALTER.  $100;  348  E  14th   St:  owner 

and  contractor,  V  Lilian,  premises. 


I 
!  RESIDENCE,    1-family,    $9000;    10211 


ALAMEDA 

REPAIR  FIRE  LOSS,  $750 ;  2259  Cen- 
Iral  Ave;  owner.  First  Methodist 
Church,  2259  Central  Ave;  builder, 
W  A  Rose,  478  25th  St 

ALTERATIONS,  $500;  2819  Lincoln 
Ave;  owner  and  builder,  Parisian 
Laundry,  2319  Lincoln  Ave. 


Swendermann ;   w   closet 

1106'  Oxford;  owner,  H  Wright; 
dealer,  Swendermann;  w  closet;  w 
basin ;   shower. 

2779     Acton;     owner.     East     Shore 
Homes.    Inc;    dealer,   J   A   Fazio;    w 
closet ;  w  basin ;   b  tub ;  sink ;  w  tub.  j 
2719  Matthews;  owner.  J  M  Walk- 
Pine  Ave;  owner  and  builder.  Gar-  | ^ ■ . **^*i^ t'  I  tnk^w'tJ'b  '''°*^*'   ""' 
land  B  Hall  ! basin ;  b  tub;  sink;  w  tub. 

RESIDENCE.-  five-room.   $8500;   1082  |      ^^^^^^^^^^  ^^  v'aX'w^YosT^^^^^ 

Pine    Ave;    owner.   Joe   Di   Napoli;    ^^^ ;**«*'"•  J.  t«„utwt.T^ 

contractor.  Robt  C  Herschbach.  Rte  h*"'"  ^  ^  *"''•  "^°*''  ^  *"^- 

1,  Box  67A,  Campbell.  | 
RESIDENCE,    1-family,'   $8600;    1297  J  

Glenwood  Ave ;   owner  and  builder.  • 

Alfred   E   Haggard.  j 

DUPLEX.   $8000 ;    1619-21    East    Saint  ; 

James ;   owner  and   builder,  Louise  ! 

Pitts. 


DISPOSAL  PLANTS 


Januarv  23.  1946 
PLANS  BEING  PREPARED 
SEWER    TREATMENT    PLANT 

Estimated  Cost  $107,276.26 
MONROE,  Wash. 

Construction  of  a  complete  sewage 
treatment  plant,  including  equip- 
ment, pumphouse,  clarifler.  di- 
gester and  sewer  system,  includ' 


7787  109  Edgewood  Ave;  owner, 
Dr  Emge ;  contractor,  Edw  W  Scott 
Elec  Co;  service. 

7788  1781  Mission  Street;  owner, 
Schwartz  Sausage  Factory ;  contrac- 
tor, Buzzell  Elec  Works ;  15  motors ; 
service;  2  transformer. 

7789  728  Lincoln  Way;  owner. 
Hanna ;  contractor.  Berirand  Electric 
Co ;  2  outlets ;  4  switches ;  4  plugs. 

7790  276  Orizaba  St;  owner.  N  E 
Johnson ;  coihtractor.  Strom  A.  Smith ; 
13  outlets;  i:i  switches;  13  pugs 

7791  272  Orizaba  St;  owner,  N  K 
Johnson;  coi'itractor,  Strom  &  Smith; 
13  outlets;  1.1  switches;  13  pugs 

7792  295  S'arallone  St;  owner,  N  K 
Johnson;  cotlitractor,  Strom  &  Smith; 
13  outlets;  11  switches;  13  pugs 

7793  430  Hyde  St ;  owner,  A  Cohn  ; 
contractor,  f'acific  Elevator  &  Equip 
Co ;    1    motor. 

7794  77  O^Farrell;  owner,  J  Mag- 
nin  Co;  contractor.  Pacific  Elevator 
&  Equip  Co;  2  motors. 

7795  256  Sutter  St;   owner,   ; 

contractor,  Pacific  Elevator  &  Equip 
Co;   8   plugs;    1    motor;   alterations. 

7796  138  Parque  Drive ;  owner  and 
contractor,  H  Hennlg;  4  outlets;  one 
switch. 

7 (Hi     46   Geary    St;    owner,    Silver; 


34939  1901  San  Pablo;  owner.  Four 
Star  Liquor  Store;  contractor,  Mat- 
MA  Klactrical  Equipment;  altara- 
tiona 

34940  2601  Wood  St;  owner.  Chemi- 
cals Co;  contractor.  T  L  Rosenberg; 
motora. 

S4941  26th  and  Magnolia;  owner, 
Laher  Spring  ft  Tire  Co;  contractor. 
T  L  Rosenberg  Co ;  motors. 

S4M2  1512  Franklin  St ;  owner,  Sjo- 
berg;  contractor,  Fred  Schmits;  fix- 
tures. 

S4943  SW  12th  and  Harrison  Sta; 
owner  Doe ;  contractor  Fred  Schmits ; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

34944  SE  San  Leandro  Blvd  and 
Stone ;  owner,  Moriensen  ;  contractor, 
Fred  Schmits;  outlets;  swltchee;  fix- 
tures ;  plugs. 

34945  9621  San  Leandro  Blvd;  own- 
er. Signal  Oil  Co;  contractor.  Elec- 
trical Products  Corp;  sign. 

34946  8201  MacArthur  Blvd;  own- 
er. Signal  Oil  Co;  contractor.  Elec- 
trical Products  Corp;  sign. 


BERKELEY 


87  1101   Euclid;    owner.    ;  con- 

tractefr.  College  Ave  Elec ;  4  outlets : 
4  switches;  4  fixtures;  3  plugs;  two 
circuits. 

88  2820  College:  owner.  ;  con- 
tractor. College  Ave  Elec;  new  serv- 
ice. 

SB  2822  Ward;  ower ;  con- 
tractor.  College  Ave  Elec ;    range 

90     2543   Piedmont;   owner 

contractor.  College  Ave  Elec ;  new 
service. 

83  1828  Prince;  owner.  S  F  Bailey  ; 
contractor.  Tlmmons  ft  Berk;  S  out- 
lets; 3  switches;  11  fixtures:  two 
circuits;  11  plugs. 

84  2115  San  Pablo;  owner.  ; 
contractor,  Tlmmons  ft  Berk  ;  4  out- 
lets ;    1   switch :   4  fixtures. 

85  2635  Hillegass:  owner,  G  V 
Rogers :  contractor.  College  Avenue 
Elec ;  4  outlets ;  4  switches ;  8  plugs* : 
4  circuits. 

M     1521    Shattuck    Avenue ;    owner. 


.       -  .    -  ., ;    contractor.  College   Avenue 

contractor,   Smith   Elec  Co;   service ;  | Electric ;    new    "erv'ee. 
alterationa  ; 

7798  355  Fremont  St;   owner ;      ^  " 

contractor,  Weidenthal-Gosliner  Elec 
Co;  1  motor. 

7799  956  Cole  St;  owner,  Droubie 
Bros;  contractor.  Quality  Elec  Co; 
4  outlets ;  1   switch ;  2  motors. 


Official  Proposals 


1^ — 

Gimpletion  Notices 


7800     1216  Clay   St ;   owner,    Webb ;  i 
ing     malns^     interceptor    sewers,  j  contractor,  J  K  Herzog  Elec  Co;   13 

,  outlets ;  8  plbgs. 

J      7801     2004  Mission  St;  owner,  Bon 
I  Ome;  contractor,  E  A  Koenig;  1  out- 
let;  1   switch ;  3  plugs. 


laterals   and   manholes, 
j  Owner— City  of  Monroe.  Wash.,  Harry 
I         T.  Bennett,  mayor. 
i  Consulting     Engineer  —  James     W. 
;         Carey  ft  Associates,  Alaska  Trade 
I         Bldg..  Seattle,  Wash.  32 


Construct  Project  Calif.  F.H.  S2-K, 
Placerville-L.ake  Tahoe,  Eldorado 
National  Forest,  El  Dorado  Coun- 
ty, California. 


GARAGE.    $350;    1215    Central    J^^^ :    BESIDEi^CK     1-famllv      «7000-     605         SAN   FRANaSCO   COUNTY 
owner  and    hiiiMtir    r»ham  Tk*  -Rnhln.  , '^^*^^^"^^'      A-iamiiy,      ^ruuu,      W>0 . 


1- STORY  5-ROOM  DWELLING 

131  SANTA  CLARA  AVE.,  ALA- 
MEDA A 

Owner  and  Builder— P.  Royal  Haul- 
man,  1243A  Broadway. 

Architect— Not  Given. 


$6,000 


2-STORY  4-ROOM  DWELLING 
1340  FERNSIDE  BLVD..  ALAMEDA 
Owner  and  Builder — ^Warren  B.  Grif- 
fith, 147  Best  Ave..  San  Leandro. 
Architect— Not  Given.  $6,000 


ALTERATIONS 

1454  CAROLINE  ST.,  ALAMEDA 

Owner  and  Builder — Harold  H.  Heath, 

1454  Caroline  St 
Architect— Not  Given.  $2,000 


owner  and  builder.  Chas  M  Robin 
son,  735  Central  Ave.  ' 

REROOFING.  $360;  787  Santa  Clara; 
owner,  Methodist  Church,  787  Santa 
Clara;  builder,  Malott  ft  Peterson, 
49th  and  Shattuck,  Oakland. 

GARAGE,  $300;  1410  Third  St;  owner 
and  builder,  Edward  Berg,  3411 
Adeline  St 


Chapman ;    owner    and    builder.    D 
Monchamp. 


Recorded 


Accepted 


BUILDING  CONTRACTS 

SAN  FRANCISCO  COUNTY 


I  Jan  ....,  1946— W  KIRKWOOD  Ave 
and  Mendell  NW  76  SW  99.77 
'  SW  106.21  NW  26.49  NE  99.47  SE 
j  26;  NE  La  Salla  Ave  being  most 
;  northerly  cot  land  conveyed  by 
I  John  M  Segrue  to  C  and  C  of  S 
F    88.539    SE    25    SW    97.47    NW 


Januarv  23,  1946 
;  PLANS  APPROVED 
j       SEATTLE,  Wash.     The  City  Coun- 
•  cil    has    approved    plans    for    the    in- 
!  stallation   of  additional   front   sewers 
.'  and  sewer  outfalls  Into  Puget  Sound. 
Est     cost,    $3,000,000.      Funds    to     be 
j  raised   through   March    election   bond 
I  issue.  •  32 


FEDERAL    WORKS    AGENCY, 
Tono    -TO-,  T  c--*  w  ^.      PUBLIC       ROADS      ADMINISTRA- 

7802    727  Laguna  St;  owner,  M  Hln-TION,      San      Francisco,     California, 
»«.    .««t^.t».     TTt^.H..,,.    ...    r^.-..    j^„„^^  21,  194&  Sealed   bids  will  be 

received  at   the  office   of   the   Public 
Roads     Administration,     720     Phelan 


ALTERATIONS 

2805  YOSEMITE  AVE.,  ALAMEDA 

Owner — E.  Ashuckian.  2805  Yosemlte 

Ave. 
Builder  — W.     Degan,     6256    Melville, 

Oakland. 
Architect— Not  Given.  $1,300 


INTERIOR  PAINTING  WORK 
GUTTERS,  $30Q;  1414  Bay  St;  owner,  1 19th.  20th.  21st  and  26th  floors  of  140'      26.47.     Plo    and    Lidia    Stefannlto      ,  Januarv  23  1946 

M  L  Dewing,  1414  Bay  St;  builder,  I     NEW  MONTGOMERY   ST.  !     to  Chas  E  Daly        Januar>-  17.  196    BIDS  WANTED  * 

P  C  Edwards,  2342  Grant.  Berkeley.  '  Owner— Pacific  Tel  ft  Tel  Co.  Jan  15.  1946— W  HEAD  100,  125.  150  GLENDORA.  Los  Aneeles  Co    Oal 

BERKELEY  i  Contractor— R  P  Paoli  &  Co.  j      175.    200    W    Sargent     Walter    E       ,  —Until    Januai-v  29    7  -fo   P    -m"  Wrt- '  Richmond    Electric-    servica. 

GARAGE.  $500;  1256  Hopkins  Street;    Filed   and  Dated \     and  Max   Hansen.    Inc   to   wjom      j  ^j^'j  recewj?  b^' the  ClTy  CouncU 

owner,   Beaver,   820  29th   St,   Rich-  '     Payments  not   given.  i      it  may  concern January  15,  1946  t  „,  .i.„  ^.^..  _,  ^,_jf^ .,,i,_   .-  .^  . 

mond  ;  contractor,  G  Fishbeck.  1320  j  TOTAL  COST,   $7,626  i  Jan    16,    1946— W   44th    AVE    100    S 

Sanf ord  Ave,   Richmond ;   plans   by  i  Plans  filed   December  11,  1945.  j      Ulloa   St.     R   F  and    Bemardlne 

Kf«  «o.  .«,  ...s.  own-!  — ;---~-;i  ^^.-^■■^s.^^^£i...\^-^,s:^^^^^^''-^ 

er,    F   W    Ryle,    prem;    contractor,    Boflding  PcrmitSl,   $500  00  and   " ^ 


I  of  the  City  of  Glendora,  office  of  the 

;  city    clerk,    City   Hall,    Glendora,   for 

labor  and  materials  for  the  construc- 


Edwards  Gutter  Service,  2342  Grant 

Street.  i 

ALTER,    $300 ;     1509    McGee ;    owner  ; 

and   contractor,   A  Mauza,   prem. 
ROOFING,  $296;   2716  Durant;   own-! 

er,    Marie    G   Perkins,    prem;    con-  ' 

tractor,   Elliott  ft  Elliott,   2109   San 

Pablo  Ave,  Oakland. 
ALTER,    $250;    2737    Forest;     owner, 

Marie     Russell.     239    Cross     Road. 


Over,  Issued  Iby  tli«  Bound 

of  PabHc  W«rka 
SAN  FBANCI8C0  COUNTY 


ALAMEDA  COUNTY 


January  23,  1946 
CONTRACT    AWARDED 


i?r  2^194(^1870   SOLANO^'aX^-      KLAMATI,    FALLS.    Ore.-Cllfford 
Berkeley.   Tirol  Co  to  H  S  Pad- 


Yee ;    contractor,    Ets-Hokin    A    Gal 
van;  2  outlels;  2  switches;  2  plugs; 
service. 

7803  1670  Halght  St;  owner  E\BuTi7ingrSa^''¥^^co.'''cfilUo^^ 
Margo;  contractor,  Anierican  Elec- .  until  2:00  p.m.  on  February  14,  1»4«. 
trlcal  Const;  111  outleU;  8  switches;    and    then    publicly    opened     for    fur- 

^^^Sly^^'on'S''"  ,,,  ^,  jnishing   the  materials   and    perform- 

7804  335  Pine;  owner,  E  Clemens  m^  the  work  for  constructing  ProJ- 
Horst ;  contractor,  American  Elec-  ,  ect  California  F.H.  82-K,  Pla<»rvllle- 
^"™^^'!i  f^^«»"o»^»-  I  Lake  Tahoe.  Eldorado  National  For- 

7805  E  4»th  Ave  150  S  Pacheco ;  I  est,  El  Dorado  County,  California 
owner,    Galll;    contractor.    Richmond  |  The    length    of    this    project    Is    3  142 

^'5£!^r**^iT^®*^'*^*"     «,  o  ^   .      I  ""«»  «^d  the  principal  items  of  work 

7806  NE  comer  31st  Ave  and  Quin-  '.  are  approximately  as  follows  :  38 
tara    St;    owiner.    United;    contractor,  j  acres   clearing  and  grubbing;    424.000 

^„         _    ,  ^     .  '  «"•  yd"-  unclassified  excavation ;  2.100 

7807  287  Geary;  owner,  De  Lucca ;  cu.  yds.  unclassified  excavaUon  for 
ft  Son;  conllractor.  Lynch  Electric;  ;  gtructu  res ;  32,000  cu.  yds.  unclassl- 
alterations.  ;  f  ied   excavation  for  borrow;    1,300,000 

7808  2236  Chestnut  St;  owner,  De  gta.  yds.  overhaul;  143.000  cu.  yd.  ml. 
Lucca  ft  Son  contractor.  Lynch  Elec-  ,  special  overhaul  of  borrow ;  LOOO  Un. 
trie;  3  outlets;  1  switch.  ft.    furrow    ditches:     13,960    M    Gals. 

7809  4041  Geary;  owner,  Hill  ft  watering;  Lump  sum  providing  and 
Smale;  contMctor,  Manning  ft  Whit-  .maintaining  water  plant  or  planU; 
aker;  9  outlets;  1  switch;  6  plugs.        16.500  tons  crushed  gravel  or  crushed 

7810  89  Ashton   Ave;    owner.   City  i  gtone   l)ase   course 


JANUARY  22,  1946 


_       -  T„„..o,.^  i">    loiR  I  **^'5'^®'  awarded  contract  by  E.  Stan- 

i     Oakland.    Cornelius    and    Martha 


. ^    ^„...„„,  180  tons  cutback 

A  Dunn,  Box  431,  Klamath  Falls,  at    and  County  of  San  Francisco;   con-    asphalt-  900  tons  cover  aggregate  for 

toAK-jf,   „ ,„.. *-_„.  v..  »,   o.__       tractor.  Department  Of  Public  Works;  I  seal  coat;   11.200  tons  plant  mixture; 

alterations.  «_  !  ^^3^   *^o»»«   asphalt  for   plant   mixture; 

7811      85    Post    St ;    owner.    Fanny  j  340  cu.  yds.  concrete ;  39,900  Iba  reln- 


DEMOLITION 

2277-95     TELEGRAPH     AVE.     BER- 
KELEY. 

Owner — Unverslty  of  California. 

Contractor — Cleveland    Wrecking    Co. 
2800  Third   St.   ?an   Francisco. 

$8,000 


597  Castro  St;  alter  dwelling;  cost 

OakiandV'conVracto;.    WestwaVTft  ' 'l??^  =    o^nf/-  Mrs   P   Mehas. 

Lehner,  595  Merritt  Ave.   Oakland.  1     ^^  ^tls   St;   alter  bldg;   cost.  $800; 
ALTER,  $250;   2134  Grove   St;    owner  ; o^^^""-  ^^^l"  *  ^"^''f.*'-    ^       „.  i 

and    contractor.    City    of    Berkeley.        ^5  and  37  Stone  St;  alter  dwelling;  ; 

2134  Grove  St  '  '^°**'  *®^  •  owner.  Dere  Sang. 

ALTER.  $180;  2076  Emerson;  owner,;      *910  "^"^l^^.^i;  ^^"  '°H?>*j°   *""* 

Geo    Kondo,    premises;    contractor!    «t°"»  =  <^<>«*'  '^^OO;  owner,  Nick  Dan- 


director.    FPHA,    346    Skinner    Bldg., 

\     AmaSrto^^^'lacqurBror.?""      \%^'^''  ^"*»-   {^^  the   construction    Wolmar;  contractor,  Marelco,  Inc;  U\to'rcing':i^\7u:^  "ibrBt'^u'^ 

Amann  ^°  **«^'**^^"*  ,t^l^"- ^    10411   °'    *    ^ewe    rsystem    and    treatment  1  outlets ;  4  plugs.  steel-   11  M    f t  B  M  untreated   tlm- 

'1 January   19,   1946 ,     ,.    .  „,,hn,»  *,«,.«««».    »«4t-        toio      i«Ia    w-i»»,*     b*  .    »»«»     \r  <Z\^^  •  J:±^,.^^  ff**-  ""i^-^^~  ."" 


I  plant   to   serve   public  housing   units  |      7812      1510    Height    St;    owner,    M'ber;  '2^996    lin~  ft    CGSM     culvert 
1  and  residences  occupied  by  personnel     Fox ;    contractor,    Brumfield    Electric  '  pipe  •  7  c.G.S.M.  culvert  nine  elbows  • 


MARIN    COUNTY 


at   the   Naval   Air   Station,   Klamath     Sign  Co ;  sign ;  alterations. 


Recorded 


Accepted 


Falls,  Ore. 
i      Only  other  bidder  was  C.  F  Davld- 
\  son,  lacoma.  Wash.,  at  $102,000.  •     32 


i98  lln.  ft  removing,  cleaning  and  re- 


Paul   J   DeSmldt,   2316  Bonar. 


drea. 


DWELLING 

1256  HOPKINS.   BERKELEY. 

Owner— Beaver,  820  29th  St.  Rich- 
mond. I 

Contractor — Gordon  Fishbeak.  1320 
Sanford   Ave,  Richmond. 

Architect— Not  Given.  $7,000 


REPAIRS.  $165;  2075  Ashby  Avenue;)     ^765    Hyde    St;    alter    restaurant 
owner.  Geo  Kondo,  prem;   contrac- i  <^°«t  ^^J^:   o^"*'"'  ^  Koeppler 
tor.  Paul  J  DeSmidt  2316  Bonar. 

ROOFING.  $165;   560  Colusa;    owner 


Jan     18.     1946— SYCAMORE    VIL-         ____ 

LAGE.   Mill  Valley.     Marin    Cap-      1  — "       —       ___„,-.___^ 
lUl  Co  to  Goheen  Constr  Co !  33 ^WATERWORKS 

January   18,   1946  1. 


DWELLING,    5-ROOM 

3042   DOHR   ST.    BERKELEY. 

Owner — W  E  Sloan. 

Contractor    —    Scott    W   Bonds,    2951 

Shasta    Road. 
Architect— Not  Given  $5,600 


ALTERATIONS 

1886  SAN    PEIDRO.    BERKELEY. 
Owner — M  L  Staith,   1886  San  Pedro. 
Contractor— F  C  Williams,  49  Geary 

St,   San   Francisco. 
Architect— Not  Given.  $1,200 


Harry    R   Gray,    639    Colusa;    con- 
tractor. Fiftn  Rfg  Co,  15  Echo  Ave, 
Oakland. 
ROOFING.    $162;    2030    Magnolia    St; 


690  Great  Highway;  alter  restau- 
rant; cost,  $3000;  owner,  Geo  Whit- 
ney. • 

1077  Filbert  St;  alter  apts;  cost 
$1000;  owner,  Mrs  E  Grabhom. 


MONTEREY   COUNTY 


January  23,  1946 
BIOS  OPENED 
ALAMEDA    Alameda   Co..   Calif.— 


7813  1620  Pacific  St;  owner,  M }  laying  or  stockpiling  salvaged  cul- 
Hlnterman ;  contractor,  Brumfield  ;  vert  pipe ;  15  drop  Inlets ;  15  steel 
Electric  Sign  Co;  sign;  alterations.      •  inlet  covers;  2  embankment  spillway 

7814  1211  Golden  Gate  Ave;  owner,  injet  assemblies;  150  so.  yds.  grouted 
Douglas  Bros;  contractor.  Brumfield  rubble  gutter;  80  right  of  way  monu- 
Electric  Sign  Co;  1  sign;  alteraUona    ments ,  4  concrete  maintenance  mark - 

7815  570  Biaritet  St;  owner^  M  er  posts;  27  timber  culvert  mariters; 
Newman ;  contractor,  Brumfield  Elec-    155  timber  guide  posts.  The  minimum 

^'Ifn^^j^,^";,.^^'  .Vr^"'"""®"^       l'^»««    P*'<*    iabo""    employed    on    thU 

7816  199  O'Farrell  St ;   owner,  Gus    project    shall   be   in  accordance   with 


Recorded                                      Accepteo    Anderson  ft  Rowe,  2501  Harrison  St,    casareto     contractor  Bmmf leld  Elec-    Ki^    .       . ,^ \,    ,   ^  accordance   with 
•Ijan   14,  1946-PARCEL  of  land,   65      |  San    Francisco,   at   Item    (1)    i221 ,2Vt /  ,^l'^l^^' t^^^I'fJrJ^'^^  classified    labor    rates    set   lorth 

.  I      ft    on    Fairground    Road,    145    ft      'submitted  the   low  bid   to   the  Public  ^'l^o,,^.J'fir^:..*^i-^"' »*    '"    *^*  Special   Provisions    Plans  and 


owner.  F  E  Crofts,  prem;  contrac-    "^"e^-   ^'P^    ^V^^'f,'"        ,* 

tor,    Malott    ft    Peterson,    49th    and  i    2^  Mission  St ;  alter  offices;  cost 

Shattuck   Ave,   Oakland.  |$8000;    ovvner^  Chas   Block. 

ROOFING,      $100:      2641      Matthews  ;  1  _i*"_^"«  ,^t^*j.*/J^^f*P:  <^o»^'  *^' 

owner,  Raymond   Lopez (   premises; 

contractor,    J    V    Adams,    744    65th 

St.   Oakland. 
ALTER,    $25;     1317    i>feralta;     owner 

and    contractor.    Milton    J    Dorms, 

1317    Peralta. 


2800  Anza  St ;  alter  apts  ;  cost,  $600 ;  I  ^-    -^  Def  MonJe  Hotei.   Albert      I  Wo^kV^  Of f^e,  '  mh"' N^var  Dl^t^rict    JonLS^  "^^^^tor  '  Bmr^'ieJJ   ^^<^^-^^^'  ^^V '  '^'^ex^^^  "^^ 

"^—1  Hoom  402  Marshall  Square  Bldg.,  1182  ^  J^^"  f r^,?^  Co°V"^;rforS^r^'*'^    P/f'^P-^.l^  _^'^.^"-  'L^^?-  ^^S  Phe- 


i  Jan 


R    Miller     Monterey,    to    Hodgen 

ft   Croplev      Januar>-    10.    1^6  j  Market  sX  San  F^ncl^o:u"nd:r'Nbi;  i  ^L^^^^^^^^  „    1^"    Building,   San   Francisco,   at    the 

in  19,  1946-LOT  9  Blk  350,  I-^ir-        12355,    Spec.    16582,    for    additions    to    H^fromh;  ro^tSrtor        R^mfield  '  ^*'"*''***'^   General    Contractors'    Of- 
tr m ♦    v>«,^if\r^  firovp         ...-* „* * *.__  w-.j »_    __j  ,  Holcombe .  contractor,       Brumileia  .  # icm   at   2i«   THn»   Rtr««t     .«««    irv^n. 


ADDITION 

2930  SACRAMENTO  St  BERKE- 
LEY. 

Owner  and  Builder — Geo  F  Dow^llng, 
1444  Webster  St  Oakland. 

Architect— Not  Given.  $1,175 


ALTERATIONS 

2641    MATTHEWS,    BERKELEY. 
Owner — Ra>-mond   Lopez,   premises. 
Contractor— J  V  Adams,  744  65th  St, 

Oakland. 
Architect-J^ot  Given.  $1,000 


AUTO   COURT,    2-stor>'  26-room 

2408  MacARTHUR  Blvd.  OAKLAND. 

Owner  and  Builder— M  M  Moody,  c/o 
Architect 

Architects— Miller  ft  Wamecke.  Fi- 
nancial Center  Bldg.  $69,000 


RICHMOND 


000;  owner.  Wm  Bachman 

280  Golden  Gate  Ave;   alter  stores 
and  hotel;  cost,  $1660;  owner.  Home. 

340    Lombard    St;    alter    residence; 
cost  $3500;   owner,  V   Smith -WlUd. 

SE    Cor    Lafayette    and    Natoma;    

Class  C  bldg;   cost,   $2500;   owner,   L   _  „      ,    . 
B  A  Hoffman.  '  ^^<^^^ 

W  40th  Ave  125  S  Lincoln,  E  41st 
Ave  125  S  Lincoln;  two  l-story  frame 


way  Homes  Tract,  Pacific  Grove 

Ernest    M   and    O   W   Lunt,    Sal 

Unas  to  whom  it  may  concern  |  Alameda. 

January     19,    1946! 


::ei.fr'!f.",rJl"^:?.?".?.rJ*:3«P^   Co;  2  transformer. 


I  domestic   supply.   Naval   Air   Station, 


SAN    MATEO  COUNTY 


WAREHOUSE     Addn.     to     cannery.    ^  ^  ^     ,,,^ 

$205,000;    Tenth    and    Hall;    owner.  I  d^'*"^"!:^ ;    cost    $5500    each;    owner. 

Felice  ft   Perelll   Canning  Co.   loth  I  United   Housing   Corp. 

and   Hall ;    contracotr.   Barrett  and  i     SE  Harrison  217  NE  of  3rd  Street : 


Accepted 
Jan    15,    1946— LOT    7   Blk    14,    Le- 
nolt    Phoebe  R  Cassidy  to  Harry 


Complete  bids  were: 

Anderson  ft  Rowe,  (1)  $227,297.  (2)  i 
$7837,  (3)  $23,999,  (4)  $7555,  (5)  $3066,  \ 
(8)  $7  ton 


OAKLAND 


flees  at  216  Pine  Street  San  Fran- 
cisco, 707  Architects  Building.  Los 
Angeles,  and  Hotel  Golden.  Reno. 
Nevada,  and  at  the  California  Divi- 
sion of  Highway  8,  Sacramento  Where 
copies  of  plsjifl  and  specifications 
are   requested    a    deposit    of    flO   will 


Hilp,  918  Harrison  St.  S  F. 
SCHOOL  bldg,  $82,000;  18th  and  Coa 
linga;      owner,      Richmond      School 


Class    C   bldg;    cost    $23,000;    owner. 
California  Pacific  Title  ft  Trust  Co. 
S    Sadowa    180,    206   W    CaplCTTl ;    E 


District.  11th  and  Blssell ;  contrac-   Victoria  250,  275  N  Stanley;  four  1 


tor.  Elmer  J  Freethy.  1432  Kear- 
ney St.  El  Cerrito. 
AUTO  Salesroom  and  shop,  $28,000; 
100  23rd  St ;  owner,  Nash  Richmond 
Motors,  3454  Harlan  St.  Oakland; 
contractor,  Christensen  ft  Lyon, 
3454    Harlan    St    Oakland 


story    frame    dwellings;    cost,    $5500 
each;  owner,  L  Baldwin. 

W  43rd  Ave  100.  125.  150,  175  N 
Ortega;  E  44th  Ave  100.  250  N  Mo- 
raga;  six  l-story  frame  dwellings; 
cost.  $5400  each;  owner,  Superior 
Bldg.    Co. 


APT  HOUSE,  3-8torv  20-room 
33  HOME  PLACE  East.  OAKLAND. 
Owner— Wesley  M  Jones.  212  Frisbie. 
Contractor— E     T     Lelter    Sons.     811 

37th  Street  * 

Architect— R   F.   Keefer.   770   Wesley 

Avenue.  $31,500 


AUTO   COURT,   2-story  20-room 
Owner  and  Builder — M  M  Moody,  c/o 

Architect 
Architects— Miller   ft    Wamecke,    Fi- 
nancial Center  Bldg.  $28,500 


AUTO  COURT,  l-story  9-room 

2412  MacARTHUR  Blvd.  OAKLAND. 

Owner  and  Builder— M  M  Moody,  c/o 

Architect. 
Architects— Miller    ft    Wamecke.    Fi- 
nancial Center  Bldg.  $16,000 


DWELLING,    l-story    5-room 
3831    SUTER   ST.    OAKLAND. 
Owner    and    Builder — Olaf    Johnson, 

4660  Tvrrell  St 
Architect— Not  Given,  $5,000 


PUBLIC  Bldg.  wood  frame  ft  stucco;        S  Los  Palmos  Dr  46,  71.  96,  121,  146. 

171,  196.  221  W  Lulu  Alley;  S  Buri- 
wood  Drive  48.  73.  98.  123  W  Lulu 
Alley;  twelve  2-8tory  ffame  dwell- 
ings; cost.  $7000  each;  owner.  Meyer 
Constr  Co. 

NE   Cor  3l8t   Ave  and   Ortega :    E 


4416  Macdonald  Ave,  $17,000;  own 
er,    Richmond    Jewish    Community 
Center.    4416    Macdonald;    contrac- 
tor, Arthur  Greenback,  2704  Rheem 
Avenue. 

OFFICE  and  utility  bldg.  $14,300; 
1311  Hall:  owner  and  contractor. 
Standard  Oil  Co  of  Calif.  1500  Fi- 
nancial Center  Bldg.  OcUcland ; 
plans    by    Cecil    S    Mayer. 

SERVICE  STATION.  $15,000;  3131 
Macdonald ;  owner,  Tony  Faria, 
10th  and  Barrett;  contractor,  Os- 
car Holland,  3030  Clinton  Avenue. 
Richmond. 

STORE  BLDG,  masonry,  $12,000; 
456-60  San  Pablo  Ave;  owner  and 
builder,  Hanner  Bros,  3239  Andrade. 

RESTAURANT,    2-3tor>'    brick.    $12, 


January   16.   1946 

Jan  16.  1946-LOT  7  Blk  4.  S  "B" 
St  Tr.  Harry  J  Hardy  to  whom 
It  may  concern January  14.  1946 

Jan  17,  1946— WHITE  OAKS.  San 
Carlos  ElemenUry  School  Dlst 
to  Peter  Sartorio Jan   19.  1946 

Jan  17,  1946— PTN  LOT  5  Block  3, 
Beresford.    Harry  Shapiro,  etc  to 

whom  It  may  concern —  - 

..January   17.   1946 

Jan  17,  1946^U)T  9  Blk  10.  Belle 
Haven  City.  Francis  L  Newton 
to  D  D  Bohannon  Organization.  - 

Januarv    15,   1946 

Jan  18,  1946^^64  SAN  MATEO  Ave 
San  Bruno.  R  H  O  Bohr  to  Fred 
W  Schell January  17,  1946 


Slst  Ave  25.  50.  75  N  Ortega:  N  Or-  I  "  jl  iVtiZVilTS  20  and  21  Blk 
tega  70,  95  E  Slst  Ave:  E  22nd  Ave  ^^  ^  ^^M  Sub  of  Redwood 
150  S  Lawton;   seven   l-story  frame  w    «    »    o" 


dwellings;  cost  $5500  each;  owner. 
United  Housing  Corp. 

NW  Cor  35th  and  Santiago:  50  N 
Santiago  W  35th  Avi;  two  l-story 
frame  dwellings ;  cost,  $5000  each ; 
owner,  Sigler  M  Kovacik. 

N  Balboa  63  E  28th  Ave;  Class  C 
bldg ;  cost,  $800 ;  owners,  V  Kahn  and 
Carl   Semarian. 

SE  Tara  St  320  NE  Niagara  Ave; 


34916  3258  Hollis   St;   owner, 
'*'   "*?-      ^       J.,        ^       r.        ™_         Itercraft:  contractor  .Marelco,  Inc;  10    yJL~  r^^^^ZX'^f,^    i,.^, ,...„.    .v,^,^    ......_ 

Haas   Construction  Co.,   San    Fran-'       ti«ts-  3  switches     10  fixtures  I  rf  .[^"^^*    ^**    Insure    their    return. 

vlS^'  iaoA^^'  ^^n-,      "   "»«^  *«■«   not   returned    within  U 

34917  3934  Broadway;  owner.  Gar-  ^  ^,^^    opening    of    bTa«    the    de- 
den  Basket  Market;  contractor.  Mar-  j  j^j^  ^,  ^  forfeited  to  the  Govern- 

.  ment  Checks  should  be  certified  and 

!  made  payable  to  ihe  Treasurer  of  ih® 

[  United    States.    Plans,    Bi>ecLf  Ications 

-.«.,«,    ««_j       J  «      »_.w  _^»     aiad    proposals    may    be    obtained    at 

...!l*\'oS^l'^nS^i.?^fih;ami''^»'«    OfficVof    the    PubiU     R.>ads    Ad - 
SlgnsaOllC«^oon_tractor,  Shea  Elec- ^,^j„l,^^^j^,„      720     Pheian     Buildmg, 

San    Francisco    2,    CaltfornLa.    CHAS. 
C.  MORRIS,  Division  Engmeer. 

(Daily  Pa^ifk:  Builder) 
(Jan.  23,  1*46) 


Cisco,  (1)  $245,124.  (2)  $6300,   (3)  $38,- 

.  000.   (4)  $12,750,   (5)   $4400.   (6)   $7  ton.    „^„  „««..„  «»™. 

H  Welner January  15.  1945  i      chartes  L  Hamey,  San  Francisco.    °f"     ine     m^to^ 

Jan    16,    1946—812    DOUGLAS    ST,        (d  $276,800.  (2)  $3000,   (3)  $35,000,  (4)       "^'  "^^'  "**""• 
Redwood  City.  Elsworth  T  James      {iJOOO.  (5)  $4000.  (6)  $5  ton.  •     88 

etc  to  whom  It  may  concern 


Machinery  &  Material 


34918  Foothill  and  MitcheU;  own- 
er, Signal  OH  Co;  contractor.  Shes 
Electric  Co;  alterations. 


RECLAMATION  BUREAU 


000;   4220   Macdonald:   owner,    M   J  i  l-story  frame  bldg:  cost  $1000;  o-wn 


Farm.     Ethel   Grace   Hileman    to 
Martin  D  Priest  Dec  15.  1946 

Jan  18.  1946— LOTS  7  and  8  Blk 
10,  Clark  Tract  Wm  C  Bullard 
to  Cassato  Sabln ^*1,®'   „ 

Jan  19,  1946— LOTS  21  and  22  Blk 
6,  Swift  Sub.     Wallace  Ohran  to 

whom    it    may    concern ---,-. 

January   19,   1946 


Hong,  Berkeley;  contractor,  R  F 
Johnson  ft  Son,  2036  San  Pablo 
Ave.  El  Cerrito. 

GARAGS,  masonry-,  $10,000;  531  16th 
St ;  owner  and  builder,  Mike  Mil- 
ler, 1704  15th  St 

OFFICE,  steel  and  concrete,  $8000; 
24  9th  St;  owner  and  builder.  W 
Hutson,   1014   Nevln   Ave. 

STORE  Bldg,  $7000;  4113-15  Mac- 
donald ;  owner,  Harry  Rex,  c/o 
cntr;  contractor,  R  F  Johnson  and 
Son,    2036    San    Pablo    Avenue,    El 

Oerrita 


er,  F  C  Frank  and  E  VlgnatL 


Non-Responsibility 


Fomace  Permits 


SAN  FRANCISCO  COUNTY 


OAKLAND 


4012  Penniman  Ave;  owner.  Har- 
ruf f ;  dealer,  California  Furnace  Co ; 
floor  furnace. 

1100  70th  Ave;  o-wner,  Ebert;  deal- 
er, California  Furnace  Co ;  floor  fur- 
nace 


Jan  26,  1946—202  HEMLOCK:  Al- 
berta Pruett  as  to  improvements 
on  property.  „  „_ 

Jan  23,  1946-701  McALLISTER  ST. 
Michael  J 'Fritz  as  to  improve- 
ments  on   property. 

Jan  16,  1946-NW  TURK  and  Jones. 
Jesse  S  Marks,  Robert  and  Mil- 
dred A  Patterson  as  to  Improve- 
ments on  property. 


trie  Co;  alterations. 

i      34920     1812-14-16  E  14th  St;  owner. 

,  Mr  Fox;   contractor.   Shea  Electric; 

;  outlets ;  switches ;  fixtures ;  plugs. 

~rzrZZZr — ~~ '       „    „■  |      34021      1575    7th    St;    owner,    Mead 

DENVER,  Colo.  — UntU  February  |oo;  contractor.  Shea  Electric;  out- 
25,  2  P.  M..  bids  will  be  received  by  ,eta;  switches;  fixtures;  plugs;  altar- 
the  Bureau   of  Reclamation,  Walker   j^tions 

R.  Young,  chief  engineer.  Denver,  3492^  5^42  College  Ave;  owner. 
Colo.,  under  Spec.  No.  1156  for  fur-  .  vanderbeck  contractor.  Neon  Maln- 
nishlng  and  delivering  fob.  cars  at  tenance  Corp;  fixturea 
the  shipping  point  or  f.o.b.  cars  at  34923  1Q23  Market  St ;  owner.  Mill 
Redding,  Calif.,  at  the  option  of  the  Engineering  ft  Machinery ;  contrac- 
bldder.  four  motor-driven  gate  hoists  tor  t  L  Rosenberg  Co;  27  ouUeta; 
for  operating  the  50  x  50  ft  regulat-  jg  gwUches ;  8  fixtures ;  30  plugs, 
ing  gates  to  be  Installed  in  the  spill-  34924  NE  56th  Ave  and  E  14th  St ; 
way  at  Keswick  Dam.  Kennett  Dlvl-  owner  Rlsdon ;  contractor,  Marelco, 
slon.  Central  Valley  Project,  Calif  or-  j^c  outlets  .  switches ;  fixtures ;  plugs 
nla.  The  gate  hoists  will  be  installed  ;  34925  821  57th  St;  owner,  Thu- 
by  the  government  The  specif  lea- '  ^0^^^  contractor,  special  owner;  mo- 
tions  contain    a   provision    for    liqul-    ^^^^ 

Z^coT^^ir  't^l  %'^i^U^r^  !     34926    3920  California    o^r.  Hud- 
prospective  bona  fide  bidders;  to  oth-    »°°/  ,  ''*'°i!5fl'*f'     ''f^ft^r..     «i!.^    ' 
ers,  $1.  not  returnable.  For  particu-  .°""«^=  fT^^l  f?^™^^S!.% 
lare.  address  the  Bureau  of  aSama-  '     ^4927    38  BlacWord;  o^^f!;,?,"*;*: 
tlon^  Denver,  Colo.  ^^»    «"» ;   contractor,  Spott  Electrical  Co; 

.  •  switches  ;  plugs  ;  alterations. 

1924      ~ 


Qassified 


WANTED 


ARCHITECTURAL  DRAFTSMA.N 
wanted.  A-1  man.  Working  draw- 
ings and  details.  Genera!  work, 
schools  and  public  buildings.  Long 
Job.  Write  details  and  salary  ex- 
pected. F.  T.  Georgeson.  P.  O.  Box 
55.  Eureka.  Calif.    Phone  Eureka  3»4. 

(to   2/4/46> 


STATE  PURCHASING  AGENT 


1st  Class  CONSTRUCTION  SUPT.. 

34927       1924      Broadway;      owner,  ■  j^^ge    buildings;    good    »a!ar>.    good 

•  Kaiser;  contractor,  Spott  BUectrical;    future.  SUte  exp.  and  ref    Reply  Box 

SACRAMENTO.    Calif .  — Bids    will    **^*™"**°*-  122,  c/o  Dally  Pacific   Builder 

be  received  by  the  State  Purchasing  I     34928     402©  Piedmont  Ave ;   owner,  i/22-28-a4-26-28/4« 


Agent.  Sacramento,   for  materials  as    Mohrdick;    (Contractor,  Spott  Electri- 
f  oUows : 

January  24 

QUO.  31868,   REQ.  3801: 
One  medium  weight  dry  type  Jack 


PAINTING  ESTIMATOR,  prefeca- 
bly    one    with    experience    or    back- 


hammer  rock  drill,  f.o.b.  Redding. 

January  30 
QUO.  30319.  REQ.  165: 

One  portable  air  compressor  ■with 
two-wheeled  pneumatic-tired  mount- 
ing and  caster  wheel  retractable  for  I  outlets ;    switch 
towing,  f.ab.  Sacramento  20    tioaa. 


cul ;   20  fixtures. 

34W9    1420  Alice  St;  owner.  Clean - 
rite  CleaneriB :  contractor,  Spott  Elec-  j  ground  adaptable  to  this  line  of  work. 
trical;  alterations.  Reply    Box    118,    c/o    Dally     Pacific 

34930     144  Frisbie  St;  owner.  Gar- ]  Builder.  1/18-21-22  23-24^46 

butt;  contractor.  Spott  Electrical  Co; 


3  plugs. 

34931      276  Lee    St;    owner.    John- 
stone;   contractor.    Spott   mectrical; 

fixtures ;    altera- 


BLDG.  CONSTr*.  SUPT.  good  fu- 
ture. State  experience  and  referenees. 
Reply  Box  16.  c/o  "Baiiv  Pacific 
Builder.  tt 


>. 


PLANS  and 
Speculations 


Western  YOLO  COUNTY  has 
assurance  from  the  State  Highway 
Commission  that  $456,00  will  be 
made  available  immediately  for  the 
MBBtmction  of  6.7  miles  of  the 
Vacaville  -  Winters  -  Dunnigan  cut- 
oif. 

oOo 

One  acre  of  the  land  next  to  the 
Masonic  Temple  in  CONCORD  was 
sold  last  week  to  John  G.  and 
Clara  Johnson,  owners  of  Quality 
Bakery.  Mr.  and  Mrs.  Johnson 
plan  to  build  a  theatre  on  the  site 
costing  between  $60,000  and  $70,- 
000. 

oOo 

Professor  Raymond  W.  Jeans, 
who  heads  the  University  School 
of  Architecture,  is  preparing  plans 
for  the  new  Grace  Episcopal  church 
and  parish  hall  in  MARTINEZ. 
The  site  is  a  100  by  150  foot  lot 
at  Pine  and  Haven  streets. 
oOo 

Foundation  work  has  started  for 
the  new  Galen  Company,  Inc.,  plant 
at  1141  S.  14th  St.,  RICHMOND. 
Transfer  of  operations,  including 
headquarters,  from  the  firm's  pres- 
ent location  at  2148  Fourth  Street, 
Berkeley,  is  expected  to  begin  in 
March. 


Mk  Jacific 


uil^er 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


I!       Complete 

IP  EuTKfiii^ajsdl 
Newi  Scrviija 
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FIRST  UNIT  NEW 
S.  F  AIRPORT  TO 
GO  OUT  TO  BIDS 


POWER  STUDY 
PLANNED   FOR 
NORTHWEST 

Announcement  of  a  Department 
of  the  Interior  study  of  the  power 
market  and  supply  of  the  basins 
of  the  Snake  River  and  tributaries 
down  to  and  including  the  Salmon 
River,  to  be  conducted  jointly  by 
the  Bureau  of  Reclamation  and  the 
Bonneville  Power  Administration. 
was  made  today  by  R.  J.  Newell, 
Regional  Director  for  the  Bureau, 
and  Paul  J.  Raver,  Bonneville  Pow- 
er Administrator. 

The  objective  of  the  survey,  ac- 
cording to  a  directive  issued  to 
both  agencies  by  Secretary  of  the 
Interior  Harold  L'.  Ickes,  is  to  pro- 

CHARLES  C.  HANNAH 
LAST  RITES  TODAY 


GRAND   COULEE    T  U  N  N  E  L  S  Use  of  Purchasing  Power  in  Plannmg 

Sboppiog  Centers  Shown  in  New  Study 


James  H.  Turner,  Manager  of 
Utilities,  has  announced  that 
plans  and  specifications  for  the 
first  unit  of  work  under  the  new 
$20,000,000  San  Francisco  air- 
port bond  issue  will  go  out  to 
bids  in  about  ten  days. 

Work  will  involve  a  fill  of 
approximately   6,00,000   yards. 


iitiiiy  J.  Kaiser,  chairman  of 
the  Board  of  the  Kaiser  -  Frazer 
Corporation,  has  revealed  plans 
for  an  addition  to  the  FONTANA 
plant,  which  will  cost  between  $10,- 
000,000  and  $15,000,000.  The  new 
mill  will  produce  strip  steel. 

oOo 

Sears,  Roebuck  has  announced 
plans  for  a  $5,000,000  store  at  Ma- 
sonic Avenue  and  Geary  Blvd.,  in 
SAN  FRANCISCO.  The  two-story 
structure  is  scheduled  for  comple- 
tion early  in  1947.  The  parking  lot 
in  conjunction  with  the  store  will 
accommodate  approx.  900  cars. 
oOo 

The  Oakland  Canning  Company 
has  taken  out  a  permit  for  a  $210,- 
000  plant,  and  the  Pacific  Can  Com- 
pany has  been  issued  a  permit  for 
a  $290,000  factory.  Both  are  be- 
ing constructed  on  the  Pacific  Can 
Company's  25-acre  site  at  West 
Avenue  and  Menlo  Street  in  SAN 
LEANDRO. 


Funeral  serviccB  for  Charles 
C.  Hannah,  President  of  Fire- 
mans  Fund  Insurance  Company 
and  member  of  the  San  Fran- 
cisco Builders'  Exchange,  who 
passed  away  Sunday,  will  be 
held  today,  January  24,  at  2:00 
p.  m..  at  St.  Matthew's  Episco- 
pal Church,  San  Mateo.  Intern- 
ment will  be  at  Cypress  Lawn 
Memorial  Park.  Friends  may 
call  at  the  chapel  of  Crosby-N, 
Gray  &  So.,  221  Park  Rd.,  Bur- 
lingame,  until  12  noon  Thursday. 


vide  for  the  maximum  over-all  de- 
velopment of  this  area  "through 
the  construction  of  the  multiple- 
purpose  water  conservation  proj- 
ects planned  by  the  Bureau  of  Rec- 

!  lamation  and  through  the  avail- 
ability of  the  low  cost  electric 
power  from  the  Columbia  River 
system." 

The  agencies  will  submit  recom- 
mendations leading  to  the  most 
effective  power  construction  pro- 
gram for  the  Basin  consistent  with 
the  full  development  of  the  area, 
including  dams,  generating  and 
transmission  facilities  as  well  as 
proper  wholesale  rates  to  be  charg- 
ed for  power  in  the  area  by  the 
Department  of  the  Interior,  the 
announcement  stated. 

The  region  to  be  covered  in  the 
study  will  include  part  of  eastern 
Oregon,  all  of  southwestern  and 
southeastern  Idaho,  and  small  por- 

I  tions  of  Wyoming,  Utah  and  Ne- 

'  vada. 


The  use  of  ptirchaaiwi  powtr  as  a  yard-stick  in  planning  neighbor- 
hood shopping  sections  h  nrged  in  the  latest  study  of  the  National 
Com  mitt  w  on  HouMng,  "Planning  Neighborhood  Shopping  Centers  , 
just   published. 

The  study  calls  attention  to  the  fact  that  most  communities  are 
over-zoned  and  over-built  as  far  as 


COULEE  DAM.  Wash. — Driven  through  solid  granite  by  the  Bureau  of  Reclamation,  these  tunnels  at  Grand 
Coulee  Dam  will  carry  water  for  the  extensive  Columbia  Basin  Project  in  south-central  Washington. 
I  Varying  from  487  feet  to  530  feet  in  length,  the  bo.es  will  be  fitted  with  steel  pipes  12  feet  in  diameter 
jand  will  be  served  by  the  world's  largest  pumps  forcing  water  from  nearby  Lake  Roosevelt.  The  pipes 
.  will  emerge  from  the  hill  in  the  background  and  lead  to  a  feeder  canal  which  will  empty  into  the  Grand 
,  Coulee  Equalizing  Reservoir  about  2  miles  away.  The  Bureau  recently  called  for  bids  on  the  gigantic  pumps. 


J.  G.  LINDLEY 
APPOINTED  TO 
BUREAU  POST 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 
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Appointment  of  James  G.  Lind- 
ley  as  Chief  of  the  Regional  Branch 

'  of  Operation  and  Maintenance,  U. 

;  S.  Bureau  of  Reclamation,  was  an- 
nounced today  by  Richard  L.  Boke, 

;  Regional  Director  at  Sacramento. 

Chief  among  the  duties  of  this 
ranch  that  lie  immediately  ahead 
re  the  prosecution   of  the  repay- 

ent  contracts  with  irrigation  dis- 
ricts  that  are  to  be  served  water 
y  the  Central  Valley  Project,  and 
ompletion  of  the  Bureau's  plans 
or  opening  to  homestead  entry 
bout  7,000  acres  of  the  Klamath 

roject,  Oregon-California. 

Prior   to   this   appointment,   and 

ince    1942,    Lindley    was    Project 

!  Director    of    the    War    Relocation 

Center  at  Amache,  Colo.,  in  charge 

lof  the  activities  of  8,000  evacuees. 

■  Before   that   he   was    manager   of 

I  the   Gila   River   District,   Arizona, 

of  the   Soil   Conservation   Service, 

and    later   was  Regional    Engineer 

for  that  agency  with  headquarters 

at  Albuquerque,  N.   M.,  where  he 

had    charge    of    construction    and 

!  maintenance    of    soil    conservation 

i  projects  in  four  states  of  the  arid 

I  southwest  where  all  crop  agricul- 

jture  is  by  irriaration. 

\  Before  working  lor  the  Govem- 
i  ment,  Lindley  was  Superintendent 
I  of  the  Clifton  property  of  Phelps 
i  Dodge  Corporation,  a  smelter  that 
I  turned  out  10  million  pounds  of 
\  copper  a  month ;  for  that  and  other 
'companies  he  had  built  and  oper- 
';  ated  smelting  and  mining  proper- 
1  ties  in  the  southwest  United 
!  States  and  in  Mexico. 
;  Lindley  is  a  native  of  Missouri. 
He  attended  high  school  in  Cali- 
ifomia,  and  college  at  the  Univer- 
sity of  Oregon  and  the  University 
of  Arizona,  with  degrees  B.S.  and 
M.E.  He  is  married  and  has  one 
daughter. 


L  A.  HOME  SHOW 
PRESIDENT  IS 

RE  .  EI  FfTFn 


Re-election  of  M.  J.  Brock  as 
president  of  the  Southern  Califor- 
nia Construction  Industries  Ex- 
position and  Home  Show,  and  the 
admission  of  two  additional  trade 
associations    as    members    of    the 

E roject,  was   announced   today   by 
awrence    B.    Gibbs,    secretary    of 
the    exposition    corporation.    - 

The  two  associations  admitted 
are  the  Pacific  Coast  Gas  Asso- 
ciation and  the  Southern  California 
Radio  &  Electrical  Appliance  As- 
sociation, bringing  the  total  to  14 
trade  associations  as  participating 
operators  of  the  show. 

"National  and  local  manufac- 
turers have  already  reserved  more 
than  45  per  cent  of  the  auditorium 
space,"  said  Brock,  in  accepting 
re-election. 

"Exhibitors   include   trade   asso- 
ciations,   building    materials,    con- 
tractors,  electrical   appliances,   ra- 
dio manufacturers,  home  furnish- 
I  ings,  gas  appliances,  heating  and 
1  ventilation,     lumber     and     lumber 
I  treating,  steel  and  brass,  paint  con- 
\  tractors,  sales  and  manufacturers, 
home   financing,    banks,    hardware 
supplies,     home     motion     pictures, 
floor  polishes,  water  softeners,  ter- 
mite control,  and  other  classifica- 
tions", Brock  stated. 

The  exposition,  which  will  pre- 
sent postwar  developments  in  con- 
struction and  home  building  and 
appliances,  will  be  held  at  the  Pan 
Pacific  Auditoriu.M  from  July  12 
to_21._ 

Other  officers  re-elected  are  Earl 

S.    Anderson,    first    vice-president; 

Frank    Jani,    2nd    vice  -  president; 

i  Lawrence  B.  Gibbs,  secretary,  and 

j  A.    L,    Stone,   treasurer.     Manage- 

i  ment  is  under  the  direction  of  the 

Tabery  Corporation. 


G.  E.  EXPERT 
CONFERS  WITH 
S.  F.  OFFICIALS 


W.  H.  Robinson,  nationally- 
known  lighting  authority,  arrived 
in  San  Francisco  this  morning  for 
a  two-day  conference  with  local 
electrical  oflRcials.  Robinson  is  Ad- 
vertising Manager  of  General  Elec- 
tric Company's  Lamp  Department 
in  Nela  Park,  Cleveland. 

Sponsored  by  General  Electric, 
Robinson  will  be  g-uest  speaker  at 
a  dinner  meeting  this  evening  be- 
ing held  for  local  wholesale  lamp 
distributors  at  the  Sir  Francis 
Drake  Hotel.  He  will  also  talk  be- 
fore utility  executives  tomorrow 
noon  at  a  luncheon  meeting  at  the 
Sir  Francis  Drake.  His  subject, 
"Relighting  America"  was  a  slo- 
gan first  introduced  by  the  elec- 
trical industry  at  the  Victory  Light- 
ing Jubilee  held  recently  in  New 
York  City. 

Stressing  improved  retail  store 
lighting,  Robinson  will  feature 
General  Eleotric's  contribution  to 
the  industry  progam.  .  .  a  color 
movie  "Seeing  Is  the  Biggest 
Thing  In  America".  The  relative 
importance  of  better  store  illum- 
ination to  increase  retail  sales  and 
greated  production  is  demonstrat- 
ed in  the  film.  In  addition  to  the 
motion  picture,  he  will  also  high- 
light other  sales  points  of  vital 
interest  to  the  electrical  industry 
in  its  postwar  campaign  to  "re- 
light America". 

Well  known  in  the  national  light- 
ing field  for  many  years,  Robinson 
has   contributed    much   to   lighting 

I  programs    throughout   the    nation. 

I  He  has  long  stressed  a  wider  and 
more  intelligent  use  of  G.  E.  fluor- 

j  escent   lamps.    After   his   visit   in 

j  San    Francisco   he   will   go  to   Los 
Angeles,  Salt  Lake  City  and  Den- 

I  ver,  before  returning  to  his  head- 
quarters in  Cleveland 


neighborhood  stores  are  concerned 
and  points  out  that  only  by  ad- 
vance study  and  planning  may  im- 
provements be  made  in  shopping 
conveniences  and  physical  appear- 
ance of  communities.  Mainten- 
ance of  real  estate  values  and 
relief  to  distressed  retal  merchants 
are  other  problems  analysed  in  the 
study,  which  also  outlines  meth- 
ods of  rectifying  existing  condi- 
tions and  planning  new  neighbor- 
hood  shopping  areas. 

A  foreword  by  Mrs.  Samuel  I. 
Rosenman,  Chairman  of  the  Na- 
tional Committee  on  Housing,  Inc., 
points  out  that  while  'adequate 
neighborhood  shopping  centers 
have  been  recognized  a»  vital  to 
every  community,  no  yardstick  has 
been  readily  available  which  would 
serve  as  a  basis  for  deitermining 
the  requirements  of  such  centers. 
The  number  of  empty  and  mar- 
ginal stores  which  characterize  al- 
most every  community  in  the  coun- 
try and  the  recurrent  failures  of 
thousands  of  small  merchants  an- 
nually, attest  to  the  need  for  well- 
planned  commercial  centers. 

"The  conclusions  to  be  drawn 
from  the  facts  presented  in  'Plan- 
ning Neighborhood  Shopping  Cen- 
ters' are  that  most  communities, 
old  and  new,  are  over-zoned  and 
over-built  as  fas  as  neiighborhod 
?tores  as  concerned.  There  is  no 
profit  to  the  real  estate  owner, 
the  merchant,  or  to  the  commun- 
ity in  over-building  and  over-zon- 
ing for  retail  trade.  The  newer  and 
better  way  will  be  to  plan  neigh- 
borhood shopping  centers  in  terms 
of  neighborhood  needs  and  neigh- 
borhood purchasing  power". 

Marcel  A.  Villanueva,  A.I.A., 
planning  consultant,  who  made  the 
study,  explains  that  its  chief  ob- 
jective is  to  call  attention  to  the 
need  of  planning  commercial  cen- 
ters in  terms  of  the  purchasing 
power    of    the    populatif>n    to    be 


served   and   of   finding   new    plan- 
ning standards  for  such  centers. 

"It  is  time  for  all  groups  in  the 
community,"  the  author  states  in 
his  introduction,  "to  know  the 
number  of  unprofitable  businesses, 
the  pitiful  earnings  of  the  major- 
ity of  merchants  and  the  percent- 
age   of    failure    that    recur    every 


VICE-PREIS  SAMUEL 
LUNDEN  TO  SPEAK 
AT  AIA  MEETING 


Program  chairman  J.  FVanci* 
Ward  has  just  annwinctxl  that 
architect  Samuel  Lnnden,  Vice 
President  of  AI.\,  will  be  a 
guest  speaker  at  the  Friday- 
night  dinner  of  the  Northern 
California   Chapter. 

Lunden.  former  president  of 
the  Southern  California  Chapter, 
will  be  remembered  here  for  his 
stimulating  talk  given  before  the 
Construction  Industry  Confer- 
ence, held  at  the  Palace  Hotel 
last  November.  Since  his  elec- 
tion as  Vice  -  President  of  the 
Institute,  he  has  devoted  a  great 
amount  of  time  to  the  unification 
program  in  California  and  thru- 
out  the  country.  All  architects 
are  urged  to  attend  the  meet- 
ing. Kindly  call  the  Chapter  of- 
fice. DOuglas  4S61.  and  make 
your  reservations. 


year    in    the    same    nxrHtions    and 
for  the   same  reasons. 

"An  analysis  of  the  health  of 
the  retail  trade  reveals  unbelieve- 
able  distress  among  the  great  ma- 
jority of  merchants.  Too  many 
stores,  particularly  small  ones, 
constantly  fail.  Due  to  ignorance, 
merchants  continue  to  open  stores 
(OoBtinttttd  «i  Psc*  4) 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
tqulpped  with  a  special  roller  catch  that  rolls  the  door 
sKut.  Heavy  concealed  cast  comer  braces  sive  Fuller 
shower  doors  extra  strength  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 
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FACTORIES  AND 
WAREHOUSES 


January  24.  1946 
CONTRACT   AWARDED 
FEDERAL  BUILDING      Cost.  {4.330 
EL  TORO,  Orange  Co.,  Calif..  Marine 

Corps  Air  Station. 
Installation     of    floor    covering    for 

bachelor  officers'  quarters;   NOy 

13336. 
Owner — Bureau  of  Yards  and  Docks, 

Navy    Department,    Washington, 

D.  C. 
General  Contractor — Crown  Carpet  & 

Linoleum   Co.,    4231    Park    Blvd.. 

San  Diego,  Calif.  7 


January  24,  1046 
FUNDS   AWARDED 

HILO,  T.  H.— Glen  A  Aklna,  chair- 
man and  executive'  officer,  has  ra« 
celved  the  information  from  W.  H. 
Cheney,  division  engineer  in  charge 
of  the  Bureau  of  Community  Facili- 
ties of  the  Federal  Works  Agency, 
Berkeley,  Calif.,  that  funds  to  the 
amount  of  $2500  will  be  furnished  the 
hospital  for  the  purpose  of  assisting 
in  the  preparation  of  plans  for  a 
laundry  building  at  the  Hilo  Memo- 
rial Hospital.  Hawaii.  The  plans  can 
now  be  completed  and  all  arrange- 
ments made  for  construction. 

The  preliminary  draft  outlines  a 
modem  laundry  In  connection  with 
the  200-bed  Hilo  Memorial  Hospital 
The  estimated  cost  of  the  facilitiaa 
will  be  $55,000,  to  be  furnished  from 
available  cash  and  other  funds.  The 
funds  made  available  through  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency  are  to  be 
repaid  without  interest  when  the 
construction  begins. 

C.  W.  Schruth,  located  at  Honolulu, 
T.  H.,  is  the  engineer  for  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral  Works  Agency  for  Hawaii,  and 
N.  L  Wung  is  the  architect  for  the 
hospital  to  make  the  final  plans  for 
the  laundry  building. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  S 


January  24.  1946 
TO  START  WORK 

HONOLULU,  T.  H.— McNeil  Con- 
struction Co.,  5860  Avalon  Blvd.,  Loa 
Angeles,  w^ill  build  a  concrete  and 
structural  steel  warehouse  building 
to  contain  approximately  50,000  sq. 
ft.  of  floor  space  on  a  site  to  be  an- 
nounced later  in  Honolulu,  T.  H.,  for 
Sears,  Roebuck  &  Co. ;  estimated  cost 
$250,000. 

The  purchasing  of  local  materials 
will  be  handled  through  McNeil  Con- 
struction Co.  main  office.  5S60  Avalon 
Blvd.,  Los  Angeles,  and  balance  will 
be  purchased  through  McNeil  Con- 
struction Co.,  P.  O.  Box  565,  Honolulu. 

^ L  *  * 

January  24,  1946 
CONTRACT   AWARDED 

WEST  END,  Searles  Lake,  Inyo 
Co.,  Calif.  —  Prime  contracts  have 
been  awarded  by  West  End  Chemi- 
cal Co.,  H.  D.  Hellmers,  general  su- 
perintendent, Latham  Square  Bldg., 
Oakland,  for  expansion  to  the  com- 
pany's plant  at  West  End,  Searlea 
Lake,  Inyo  County,  involving  addi- 
tional housing  and  plant  improve- 
ments to  cost  approximately  $750,000, 
as  follows:  Western  Pipe  &  Steel  Co., 
5717  S.  Santa  Fe  Ave.,  Vernon,  for 
fabricated  steel;  Santa  Fe  Tank  tc 
Tower  Co,<-482Q  Santa  Fe  Ave.,  Ver- 
non, for^wood  tanks ;  J.  T.  Thorpe, 
Inc.,  948  E.  2nd  St.,  Los  Angeles,  for 
brick  work  on  furnaces,  kiln  and 
boilers;  C.  F.  Braum  &  Co.,  1000  S. 
Fremont  Ava.,  Alhambra,  for  heat 
exchangers,  and  Gay  Engineering  Co., 
2730  E.  11th  St,  Los  Angeles,  for 
refrigeration   equipment. 

Plant  changes  are  to  include  in- 
stallation oi  a  battery  of  stainless 
steel  heat  exchangers,  a  compressor 
which  will  increase  plant  refrigera- 
tion by  200  tons  a  day,  20  carbonat- 
ing  towers,  a  new  boiler  and  other 
improvements.  •    4 

7— FEDERAL  BUILDINGS 

January  24,  1946 

CONTRACT   AWARDED 

FEDERAL  BUILDING 

OCEANSIDE,  San  Diego  Co.,  Calif. 
Saui  Diego  Area,  Camp  Pendleton. 

Construction  of  facilities  for  consoli- 
dated track  vehicle  batallion  at 
Marine  Training  Command. 

Owner — Bureau  of  Yards  and  Docks, 
Navy  Department,  Washington, 
D.  C. 

General  Contractor — Haddock  Engi- 
neers, Ltd.,  P.  O.  Box  479,  Ocean- 
side,  Calif.  .  7 


January  24,  1946 
BIDS  OPENED 

SANTA  CRUZ.  Santa  Cruz  Co., 
Cal.— Chas.  E.  Wait,  355  West  110th 
St.,  Los  Angeles,  at  $1524  submitted 
low  bid  to  the  office  of  the  district 
engineer,  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  £»ldg.,  San  Fran- 
cisco, for  waterproofing  concrete 
sidewalk  and  driveway,  repairs  and 
repointing  steps,  etc.,  U.  S.  Post  Of- 
fice,  Santa   Cruz. 

Other   bidders   were : 

Grohne,   Inc.,  Decatur,   111.,   $1839. 

Nick  Hemminga,  San  Franci.sco, 
$2850. 

Conrad  Sovig,  San  Francisco,  $3289. 
•         •  7 


January  24,  1946 
BIDS  OPENED 

SAN  FRANCISCO.  —  Adam  Arraa 
&  Son,  116  New  Montgomery  St,  San 
Francisco,  at  $745,  submitted  low  bid 
to  the  office  of  the  district  engineer. 
Federal  Worits  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
new  wire  mesh  pariitions  and  inte- 
rior painting  at  new  U.  S.  Mint  build- 
ing, San  Fnin  Cisco.       ^ 

Other  bidders  were:  \ 

Charles  E.  Walt  Los  Angeles,  $824. 

Protective  Wire  Co.,  $858. 

Michel  &  Pfeffer  Iron  Works,  San 
Francisco,  $1379. 

Edward  L.  Schwartz,  San  Fran- 
cisco. $1721.  •     7 


January  24,   1946 
BIDS  WANTED 

RIVERSIDE  COUNTY,  Calif.— Un- 
til February  5.  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Navy,  Public 
Works  Office,  U.  S.  Naval  Base,  Ter- 
minal Island  (San  Pedro),  for  alter- 
ations to  administration  building  to 
provide  morgue  and  autopsy  room 
at  the  U.  S.  Naval  Hospital,  Corona, 
Calif.;   Spec.  No.   17464,   NOy  13308. 

The  work  Involves  demolition,  con- 
crete work,  miscel.  steel  and  iron, 
carpentry  and  millwork,  lathing  and 
plastering,  glass  and  glazing,  finish 
hardware,  resilient  flooring,  field 
painting,  plumbing  and  miscel.  pip- 
ing, elec4*Sc  work,  equipment,  pav- 
ing and  appurtenant  work,  and  two 
36-cu.   ft.    refrigerators. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  check  or  postal  money 
order  for  $10,  payable  to  the  Chief 
of  the  Bureau  of  Yards  &  Docks.      9 


January  24,  1946 
BIDS  OPENED 

SAN  FRANCISCO.— Westinghouse 
Electric  Co.,  Elevator  Division,  San 
Francisco,  at  $2360,  submitted  low 
bid  to  office  of  the  district  engineer, 
Federal  Works  Agency,  Public  Build 
ings   Administration,    838   U.    S.    Ap 


PUBUC  BLDGS. 
FIRE  HOUSES,  JAILS 

January  24.  1946 
BIDS  OPENED 

SANTEE,  San  Diego  Co.,  Calif.— 
H.  H.  Johnson,  624  Spreckels  Bldg.. 
San  Diego,  at  $61,777,  submitted  the 
low  bid  to  the  County  of  San  Diego 
Board  of  Supervisors,  1600  Pacific 
Highway,  San  Diego,  January  21,  for 
alterations  and  additions  to  county 
buildings  at  Santee,  San  Diego  Coun- 
ty. The  work  includes  extensive  al- 
terations to  two  buildings  and  a 
frame  and  stucco  addition  to  a  build- 
ing used  as  a  women's  dormitory. 
The  cost  is  estimated  at  $50,000.  Plans 
were  prepared  by  E.  L  Freeland. 
eng^lneer,  602  Spreckels  Bldg.,  San 
Diego. 

The  complete  bids  were: 

H.  H.  Johnson,  $61,777. 

Tavares  Construction  Co.,  $69,454. 

O.  L  Carpenter,  $71,859. 

Stanton  Reed  Co.,  $731^835. 


Room  282  City  Hall,  under  Job  No. 
494  for  new  toilet  room  In  the  clinic 
patients'  department  2nd  floor.  Ward 
A  main  building,  Laguna  Honda 
Home. 

Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A  Rledy.  Room  265  City  Hall, 
upon  deposit  of  $5.  'IS 


January  24, 1946 
CONTRACT  AWARDED 

SAN  FRANCISCO.  —  Patterson  * 
Elvih  Iron  Works,  280  13th  St.  at 
$1594,  awarded  contract  by  the  De- 
partment of  Public  Works,  Room  282 
City  Hall,  for  repairs  to  main  en- 
trance gates  at  San  Francisco  Hos- 
pital, Potrero  Ave.,  between  22nd  and 
23rd  St  •     IS 


January  24,  1946 
CONTRACT    AWARDED 

SAN  FRANCISCO.— Robt  F.  Smith 
Co.,  61  Clementina  St,  at  $329,  was 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282  City  Hall, '  January  24,  1946 

for  repairing  tar  and  gravel  roof  at    PREPARING   PRELIMINARY 


January  24,  194S 

PREPARING    PRELIMINARY 

PLANS 

SCHOOL  BUILDING      Cost  $360,000 

LOS  ANGELES,  Los  Angeles  County, 
Calif.  Los  Angeles  Campua 

Construction  of  hospital. 

Owner — The  Regents  of  the  Univer- 
sity of  California,  Berkeley.  Calif. 

Architect— D.  C.  Allison,  supervising 
architect  650  S.  Grand  Ave.,  Loa 
Angeles,  Calif.  15 


January  24.  1946 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  BUILDING      Cost  $400,000 

LOS  ANGELES,  Los  Angeles  County, 
Calif.  Los  Angeles  Campus. 

Construction  of  art  building. 

Owner — The  Regents  of  the  Univer- 
sity of  California,  Berkeley,  CaUf. 

Architect — D.  C.  Allison,  supervising 
architect,  650  S.  Gran*  Ave..  Loa 
Angeles.  CaUf.  15 


the  Civic  Auditorium. 
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SCHOOLS 


January  24,  1946 
CONTRACT   AWARDED 
PREFABRICATED    BUILDING 

Contract  Price,  $93,927 
CONCORD,   Contra  Costa  Co.,  CaUf. 

Blast  Street 
Construction  of  prefabricated   school 

building   on    concrete    foundation 

and  floor  at  Williams  Elementary 

School. 
Owner — Concord    Elementary   School 

District,  Willow   Pass   Rd.,   Con 

cord, 


PLANS 

SCHOOL  BUILDING      Cost  $950,000 

LOS  ANGELES,  Los  Angeles  County, 
Calif.  Los  Angeles  Campus. 

Construction  of  engineering  building. 

Owner — The  Regents  of  the  Univer- 
sity of  California,  Berkeley,  Calif. 

Architect— Allison  &  Rlble,  650  S. 
Grand   Ave.,    Los   Angeles,   CaUf. 

15 


January  24.  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BUILDING      Cost,  $350,000 
LOS  ANGELES,  Los  Angeles  County, 

Calif.  Los  Angeles  Campus. 
!  Construction      of     home      economlca 


FLANS  ON  FILE 


The    tallowing    list    of    plaat    and     iipeolfications    for    construction  / 

projadts  are  now  available  foi    inspection  at  the  effloa  of  DAILY 
PACIFIC    BUILDER,    466    Tonlh    Street,    San    Francli 


Wlark 


Laaatlon 


Bid  Opening  Date 


Ward  Bulldlnga 
Stockton  State  Hoapltal 


StooktOQ 


Buildings  and  Utilities 
Spec  17379,  NOy  13211 


Inyokera 


2.  6 


Warehouse 

California  Natural  Guard 


Sacramento 


S-  S 


SUB^IDS  WANTED 

daalrlng  sub-bios  on  any  job  are  invited  to  make  known 
their  requlremanta  in  this  column.     There   is   no   charge  for  thia  service. 


Ward  Bldgs..  Stockton  State  Heap..  Stockton;  Bids  open  Jan.  29,  2:00  P.  M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Kuss  Bldg.,  S.  F.  (EDCbrook  6905-7054). 
Moore  A  Roberts,  683  Mission  St,  San  Francisco   (GArfield  8679). 
M.  &  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (KXbrook  7624) 
Carrico  ft  Gautler.  365  Ocean  Ave..  San  Francisco   (JUnlper  4-8081). 
Empire  Constr,  Co.,  Ltd.,  344  Harriet  St,  San  Francisco   (HEmlock  3400) 
Parker,  Steffens  &  Pearce.  135  South  Park,  San  Francisco  (KXbrook  6639) 


I         building. 
ArchiTe'^'ts— Dragon  &  Schmidts,  2068 !  Owner— The  HegenU  of  the  Univer- 
Allston  Way?  Berkeley  4.  I  ^      s^X  f'  ^alif orn^  Berkeley.  Calif. 

Contractor— C.  F.  Parker.  1644  Mon-    ■A.rchltect— D.   C.  AlUson,   supervising 


terey  Blvd.,  San  Francinco.  •     15 


architect,  650  S.  Grand  Ave.,  Los 
Angeles,  Calif.  15 


BIDS  WANTED 


January  24,  1946 


January  24,  1946 


SHAFTER,   Kern   Co.,   Calif.— Until  !  P«EPARI  NG    PRELIMINARY 
February  13.  7:30  P.  M.,  bids  will  be  i  P'-^NS 

received  by  the  Richland  Elementary  \  SCHOOL  BUILDING  Cost  $200,000 
School  DUtrict  Shafter,  for  the  con-  ^OS  ANGELES.  Los  Angeles  County, 
struction  of  12  classrooms,  alternate  '  ^alif .  Los  Angeles  Campus, 
bid  for  18  classrooms,  additions  to  ■  Addition  to  administration  building, 
the  Shafter  St.  School,  Shafter,  Kern  Owner— The  Regents  of  the  Unlver- 
County,  for  the  district;  wood  roof,  i  s^^y  of  California,  Berkeley,  Calif, 
structural     steel    frame,    wood    and )  ■^^<*^^«<^^  —  J^-    "■    McLellan,    Archi- 


tects'   Bldg.,   Los  Angeles,    Calif. 

U 
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January  24,  1946 
FUNDS   AWARDED 
FLAGSTAFF,  Coconino  Co.,  Ariz. — 
praiser's    Bldg.,     San    Francisco,    for  Gordon    Evans,   chairman,    Board    of 


elevator  repairs,  etc.,  at  100  McAllis- 
ter St  building,  San  Francisco. 

Other  bidders  were: 

San  Francisco    Elevator    Co.,    San 
Francisco,  $2596. 

Pacific  Elevator  &  Equipment  Co., 
San  Frnncisco.  $2984.  •    7 


January  24,  1946 

PREPARING    PLANS 

FEDERAL  BUILDING 

Cost — Negotiated 

SAN  PEDRO,  Los  Angeles  Co.,  Calif. 
Terminal  Island. 

Services  for  design  of  new  ordnance 
building. 

Owner — Bureau  of  Yards  and  Docks. 
Navy  Department,  Washington, 
D.  C 

Architect — Gordon  B.  Kaufman,  458 
S.  Spring  St.,  Rowan  Bldg.,  Los 
Angeles  13. 

Engineer— Norman  B.  Green.  458  S. 
Spring  St.  Rowan  Bldg.  Los  An- 
geles. 7 


8 —  CLUB  BUILDINGS 

January  24,  1946 
CONTRACT  AWARDED 

LOS  ANGELES,  CaL— Myers  Bros. 
3407  San  Fernando  Road,  Los  An- 
geles, awarded  a  contract  and  will 
start  work  immediately  on  the  con- 
struction of  a  youth  recreation  cen- 
ter on  a  2-acre  site  on  E  Olympic 
Blvd.  and  Grande  Vista  Ave.,  Los 
Angeles,  for  the  Lou  Costello  Junior 
Youth  Foundation ;  Lou  Costello, 
president  and  Bud  Abbott,  secre- 
tary-treasurer. 

The  center  consists  of  a  two-story 
clubhouse  building  to  contain  stand- 
ard size  gymnasium,  snaclt  bar, 
game  rooms  and  shops.  Outdoor  fa- 
cilities include  a  softball  field,  bad- 
minton and  basketball  courts,  bleach- 
ers, swimming  pool  and  locker  rooms 
and  wading  pool.  Plans  also  provide 
for  a  free  medical  clinic. 

Plans  were  prepared  by  Architects 
Earl  T.  Heitschmidt  and  Charles  O. 
Matcham.  417  S  Hill  St.,  Los  Ange- 
les. 8 


Supervisors,  has  received  the  infer 
mation  today  from  W.  H.  Cheney, 
division  engineer  in  charge  of  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency,  Berkeley. 
Calif.,  that  fimds  to  the  amount  of 
$336  will  be  furnished  the  county  for 
the  purpose  of  assisting  in  the  prepa- 
ration of  plans  for  construction  of 
an  addition  to  the  Coconino  County 
Jail    in   Flagstaff,   to    be    used    as 


brick  veneer  walls,  concrete  floor,  etc  ; 

Plans  were  prepared  by  Architect  E.  1 

J.    Kump   Co..    251   Kearny    St.,    San  

Francisco,  and  a  set  may  be  obtained  . 

from  his  office  after  January  25  upon  \^^^^^„.^^   ^^J,^!]!;^I?'JJ<, 
deposit  of  $25.  15  j  PREPARING   PRELIMINARY 

'  !  SCHOOL  BUILDINGS    Cost  $200,000 

January  24,  1946      i  L^S  ANGELES,  Los  Angeles  County, 
FUNDS  AWARDED  '         Calif.  Los  Angeles  Campus. 

LAS  CRUCES,  Dona  Ana  Co.,  N.  M.  <  Construction  of  an  addition  to  men'a 
— C.   S.    Conlee,    superintendent.    Las  gymnasium. 

Cruces  Municipal  Board  of  Educa-  ■  Owner— The  Regents  of  the  Univer- 
tlon,  has  received  the  Information  !  alty  of  California,  Berkeley,  Calif, 
from  W.  H.  CSieney,  division  engl-  •  Architect— S.  E.  Lunden,  458  S.  Spring 
neer  in  charge  of  the  Bureau  of  Com-  [         St.,  Los  Angeles,  Calif.  16 

munity     Facilities     of     the     Federal  '  

Works  Agency,  Berkeley,  Calif.,  that !  January  24,  1946 

funds  to  the  amount  of  $6000  will  be  i  PREPARING  PRELIMINARY 
furnished  the  school  district  for  the  :  PLANS 

purpose  of  assisting  in  the  prepara-    SCHOOL  BUILDINGS      Cost,  $60,000 
tion   of   plans   for  constructing  a   16-    1-OS  ANGELES.  Los  Angeles  County, 
room  elementary  school  building.  The  I         Calif.  Los  Angeles  Campus, 
plans  can  now  be  completed  and  all   Completion  of  library  stack, 
arrangements  made  for  construction.  '  Owner— The  Regents  of  the  Univer- 

The  estimated  cost  of  the  faciliUes  sity  of  California,  Berkeley,  CaUf.  j 

will  be  $107,500,  to  be  f umUhed  from    Plans  by  owner.  15  . 

available  cash  and  other  funds.  The  •" 


Conversioh  Bldg.,  No.  401,  S.  F.  Naval  Shipyard.  San   Francisco:   Bids  open 
January  31.  11    A.   M. 
M.  J.  King,  Inc.  231   Franklin  St.,   San   Francisco    (UNderhill   8209). 
Erbentraut  St  Summers.  446  Sixth   St.,   San   Francisco    (MArket  8310) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 
Jas.  L  Barnes  Constr.  Co..  941   Russ  Bldg.,  S.  F.    (EDCbrook   0905-7054). 
Barrett  ft  Hilp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Clinton  Constr.  Co..  923  Folsom  St,  San   Francisco    (SUtter  3440). 
A  Famell  Blair,  9  Main  Street  San  Francisco   (YUkon  0390). 
De  Luca  ft  Son,  1746  Filbert  Street  San  FrancUco  (ORdway  3600). 

LaJboratory    Bldg..    Moffett    Field;    Bids    close    January    30.    3    P.    M. 
Erbentraut   ft   Summers,   446   Sixth    St.,    San    Francisco    (MArket    8310* 
Peter  Klewit  Sons  Co..  442   Post   St,   San  Francisco   (EXbrook  57S6». 
Carl  N.  Swenaon  Co.,  355  Stockton  Ave..  San  Jose  (BAUard  2602). 
Jas.  L  Slames  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6906  or  7054) 
De  Luca  A  Son,  1745  Filbert  Street,  San  Francisco   (ORdway  8600 >. 
M.  J.  King,  Inc.,  231  Franklin  Street,  San   Francisco   (UNdei^iU  820© t. 

Warehoutte,  8th   and   Ohio,    Richmond;    Bids  open    January   25,   10   A.    M. 
MacDonald.  Young  ft  Nelson,  127  Montgotpery  St.  S,  F   (SUtter  8296). 
Clinton  Constr.  Co.,  923  Folsom  St,  San  (Francisco    (SUtter  3440). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.^S.  F.  (EXbrook  8905  or  7054) 
Erbentraut  ft  Summers,   446  6th   St.,   San   Francisco   (MArket   8310). 
Moore   ft   Roberts.    693    Mibston    St..    San    Francisco    (GArfield    8579) 
M.  J.  K(lng.  Inc.  231   Franklin   St.,  San   Francisco   (UNderhill  8209). 
Biltwell  Constr.   Co..   4745  Geary  Blvd.,   San   Francisco    (BAyvlew   5947) 
C.  L  Wold  Constr.  Co.,  Ltd.,  4412-15  Fulton  St,  S.  F.   (SKyline  4362). 
Elmer  J.  Freethy,  1432  Kearney  St..  El   Cerrtto   (Richmond  6875). 
William    M.    Greuner,   2727   Parker  St.,    Berkeley    (BErkeley    2877) 
Empire  Constr.  Co.,  Ltd.,  344  Harriet  St.,  San  Francisco  (HEmlock  S400) 

Nursery  and   Residence,  Valencia  St..  S.   F.;    Bid*  opan   Jan.  24,  1    P.   M. 
A   J.   Hopper  Co.,  243   Langton    St,   San    Francisco    (MArtiet   7070). 
Rademann-Glusto,  40  Ringold   Street,   San   Francisco    (MArket  8151). 
Midstate   Constr   Co.,   12V7   Bush    St.,    San    Francisco    (ORdway   4638) 
C.  L  Wold  Constr.  Co.,  Ltd..  4412-16  Fulton  St.  S.  F.   (SKyline  4362). 


Bldgs<;,   Sarvlces,   Reserve    Fleet    Berthing,   Mar«    Island;    NOy    13296;    Spec 
17459;   Bids  open  February  1,  1l:00  A.  M. 
Jaa.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F   (EXbrook  6905-7054). 
Peter  Kiewit  Sons  Co..  441  Post  St,  San   Francisco   (B«Xbrook  5736). 
Barrett  ft  Hilp,  918  Harrison  bt..  San  Francisco   (DOuglas  0700). 
Clinton  Constr.   Co.,  923  Folsom   St,   San   Francisco    (SUtter  3440). 


Expansion    Sheet    Metal    Shop,    Etc..    S.    F.    Naval    Shlpyaf^i;    Spec    17230; 
Bids  open   February  7,  11   A.  M. 
Carrico  ft  Gautler,  866  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081). 
Jas.  I.  ibames  Constr.  Co.,  941  Russ  Bldg..  S.  F   (EXbrook  6905  or  7064) 
Erbentraut   ft   Summers,   446   Sixth    St,   San   Francisco    (MArket    8310) 
S.  J.  A^noroso  Constr.  Co.,  2100  Oakdale  Ave..  S.  F.    (Mission   1490). 


funds    made    available    through    the 

Bureau    of  Community   Facilities    of  ^   oppi  imiwarv 

the  Federal  Works  Agency  are  to  be    plans  PRELiMiitA^MY 

«tl^c?io'^'S«^'«!f  *^"''  "'*'*''  **"•  *'°'^"  i  SCHOOL  BUILDING       Cost.  $250,000 
E.  A  RosoSSited  at  Denver,  Colo.,  '  LOS  AKGELES,  Los  Angeles  County, 
is    the    engineer   for    the    Bureau    of  '  ^„  Calif.  Los  Ange  es  Campus 


January  24,  1946 


Mr.   Cheney   stated  that   work   on 


Owner — The  Regents  of  the  Univer- 
sity of  California.  Berkeley,  Calif. 


♦».t'«i-«-"l'in  Kr-TTr+^T  «t"nnr«  «o    Architect— RlBlcy     ft    CJould,    220     S. 
the  plans  will  be  started  at  once  so  Westmoreland  Ave..  Los  Angeles. 

Calif.  16 


that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  15 


January  24,  1946 
PREPARING   PRELIMINARY 
PLANS 


January  24,  19^ 
FUNDS   AWARDED 

PORTALEZ,  Roosevelt  Co..  N.  M.—  SCHOOL  BUILDING  Cost  $310,000 
Floyd  D.  Golden,  president,  Eastern  DAVIS,  Yolo  County,  Calif.  Davis 
New  Mexico  College,  Portalez,  N.  M.,  i         Campus.  - 

has    received    the    information    from  .  Construction  of  plant  sciences  build- 
detention  wing  for  Juvenile  cases.  It  j  w.    H.    Cheney,   division    engineer  In  Ing. 
is  planned  that  the  buiWing  area  will  j  charge  of  the  Bureau  of  Community   Owner— The  Regents  of  the  Univer- 
occupy  approximately  580  square  feet  !  Facilities     of     the     Federal     Works  '         sity  of  California,  Berkeley,  Calif. 
The  plans  can  now  be  completed  and  |  Agency,   Berkeley,  Calif.,   that  funds  ■  Architect — E.  T.  Spencer,  251  Kearny 


Store  Bldg..  Railroad  Ave.  and  E  7th  St,  Pittsburg;  Bids  opao  Jan.  31.  4  PM 
Barrett  ft  Hilp,  918  Harrison   St.  San   Francisco    (DOuglas   0700). 
Howes  ft  Whitaker,  626  Russ  Bldg.,   San   Francisco    (GArfield  5729) 
Erbenti*aut  ft   Summers,   446   Siscth   St,   San   Francisco    (MArket   8310) 
Louis  C.  Dunn  Co.,  799  MonadnOek- Bldg.,  San  Francisco   (YUkon   1471) 
S.  J.   Amoroso  Constr.    Co..   2100  Oakdale   Ave..    S.   F     (Mission    1490). 

■■■■-—-  t  ,    ■  -      -      ■  ..  -     I.  ,.      »  — ,  II,  ■-  I  -  ..■  _     I      I      ..I  ■ .  "   ■ 

Motel  Butildlnga,  Oakland;   Bids  open  January  31,  3  P.  M. 

Barrett  ft  Hilp,  918  Harrison   St  .   San   Franrlsco   (DOuglas  0700). 
G.  W.  Williams  Co..  10  California  Drive,   Burllngame    (Burl   4-1796) 


Candy  Factory,  Ocean  Ave.  near  19th  Ave..  S.  F.;  Bids  open  Feb.  4.  3  P.  M. 
Erbentraut  ft  Summers,   446  Sixth   St,  San  Francisco    (MArket  8810) 


Tulana   F*arms  Grain    Elevator,  Worden.  Ore.;    Bids   ipen    Feb.   14,   Noon. 
Carrico  ft  Gautler,  366  Ocean  Ave.,  San  Francisco  (JUniper  4-8081). 


all  arrangements  made  for  construe 
tion. 

The  estimated  cost  of  the  facllitiea 
will  be  $9000,  to  be  furnished  from 
available  cash  and  other  funds.  The 
funds    made    available    through    the 


to  the  amount  of  $3500  will  be  fur- 
nished the  college  for  the  purpose 
of  assisting  in  the  preparation  of 
plans  for  constructing  a  Student 
Union     building    and    little    theater, 


St.,  San  Francisco. 


15 


Higbee   Bldg.,   Burllngame;    Bids  open  January  24,  3   P.   M. 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St.,  S.   F    (SUtter  8296). 


Offtoee  oh  Mezzanine.  Grove  St.  Pier.  Oakland;   Bids  open  Jan.  28,  4  P.  M. 
R.  A.  Cullen,  478  Jackson  Street,  San  Francisco   (SUtter  1951) 


Januar\'  24,  1946 
PREPARING   PRELIMINARY 
PLANS 
floor  area    approximately    82,967    sq.    SCHOOL  BUILDING      Cost,  $600,000 
Bureau    of   Community   Facilities   of  |  ft. ;  $4500  for  constructing  a  hbrary   DAVIS,    Yolo    County.    C^alif .    Davis 
the  Federal  Works  Agency  are  to  be    building,     two-story,     approximately  ;         Campus. 

repaid    without    interest    when    con-    29,000    sq.    ft,    and    $3000    furnished    Construction     of     veterinary     science 
struction  begins.  for  constructing  an   auditorium   and  i         college. 

Wright  L  Felt  located  at  Los  An-  gymnaislum,  132x130  ft,  with  two  bal-  I  Owner— The  Regents  of  the  Unlver- 
geles,  Calif.,  is  the  engineer  for  the  conies.  The  plans  can  now  be  torn-  I  sity  of  California,  Berkeley,  Calif. 
Bureau    of   (Community  Facilities   of  I  pieted    and    all    arrangements    made  \  Architect — Blanchard    ft    Maher,    368 


the  Federal  Works  Agency  for  Ari-  i  for  construction 

zona,  and  Lescher  &  Mahoney,  Phoe-  I      The  estimated  cost  of  the  facilities 

nix,  are  the  architects  for  the  county    will  be  $162,955,  $218,750  and  $162,550. 


Pine  St.,  San  Francisco. 


16 


January  24,  1946 
PREPARING   PLANS 

MISSION  VALLEY,  San  Diego  Co.. 
Calif —Architect  Ray  Alderson,  1155 
13th  St.,  San  Dieao.  is  preparing 
plans  for  the  construction  of  a  one- 
story  frame  and  rustic  log  clubhouse 
at  the  Polo  Grounds,  Mission  Val- 
ley, San  Diego  County,  for  a  client; 
30x100  and  30x40  ft  in  area;  pitched 
composition  roofing,  redwood  inter- 
ior, asphalt  tile,  cement  floors,  re- 
frigeration, ranges,  lounge,  cocktail 
bar.  restaurant  ft  equipment,  booths, 
etc.  8 


to  make  the  final  plans. 

Mr.   Cheney    stated    that    work    on 
the  plans  will  be  started  at  once  so 


Januar>'  24,  1946 
PREPARING    PRELIMINARY 
PLANS 


respectively,    and    will    be    furnished 

from  available  cash  and  other  funds. 

The   funds    made    available  through  ^^ 

that  construction  may  begin  without  j  the  Bureau  of  Community  Facilities  SCHOOL  BUILDINGS  Cost,  $200,000 
delay  when  funds  and  materials  are  i  of  the  Federal  Works  Agency  are  to  ,  LOS  ANGELES,  Los  Angeles  County, 
available.  IS    be  repaid  without  interest  when  the '         Calif.  Los  Angeles  Campus. 

construction  beirins.  I  Addition  to  women's  g>-mnasium. 

E.  A  Rose,  loaited  at  Denver,  Colo.,  '  Owner-The  Regents  of  the  Univer- 

is    the    engineer   for    the    Bureau    of         sity  of  California,  Berkeley.  Calif. 

Community  Facilities  of  the  Federal   Architect-Paul    R    Hunter     627    S. 

Works  Agency  for  New  Mexico,  and  I         Carondelet  St.  Los  Angeles,  Calif. 

Schaefer  &  Merrell,  Clovis,  N.  M.,  are  '  ^^ 

the  architects  for  the  college  to  make  |  —  „^   ,^^^ 

the  final  plans.  \  January  24.  1946 


January  24,  1946 
PREPARING    PRELIMINARY 
PLANS 

PUBLIC  BUILDING         Cost,  $36,000 
SOUTH  SAN  FRANCISCO,  San  Ma- 
teo County,  Calif. 
Construction  of  recreation  bulldlnga 
Owner— City  of  South  San  Francisco, 

San  Mateo  Co.,  Calif. 
Architect— W.    H.    Rowe,    1036    Lan- 
caster. Hillsborough,  C^alif.  IS 


i 


UNIFORM    •    DEPEN  D  AB  LE 


There  is  no 


for  good 


M*iwairrb*i* « 


miw«OT( 


nBEREDWMl 


PACII 


PRODU 


1 1  M     /"^ 


/  PLASTEi 
V     CRAFT 


♦ROUUCEO  BY 


CONSTRUCTION 


PACIFIC  PORtlANfl  CEMENT  COMPANY 


SAN   FRANCISCO 
LOS  ANGILES 


(iOASTWIDE  SERVICE 


PCRTLANO 
SEATTLF 


January  24,  1946 

PREPARING    PRELIMINARY 

PLANS 

PUBLIC  BUILDING        Cost  $60,000 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo  County,  Calif. 

Construction  of  central  fire  house. 

Owner— City  of  South  San  Francisco. 
San  Mateo  Co.,  Calif. 

Architect— W.  H.  Rowe,  1035  Lan- 
caster, Hillsborough,  CaUf.  13 


lay   when    fimds   and    materials   are 
available.  15 


Mr.  Cheney  stated  that  work  on  the    PREPARING   PRELIMINARY 

plans  will  be  started  at  onoe  ao  that '  PLANS  

construction   may  begin  without  de-  !  SCHOOL  BUILDING      Cost  $200,000 
•^        -  LOS  ANGELES,  Los  Angeles  County, 

Calif.  Los  Angeles  Campus. 
Addition  to  women's  gymnasium. 
Owner — The  Regents  of  the  Univer- 
sity of  California,  Berkeley,  Calif. 
Architect— Paul    R    Hunter,    627    8. 
Carondelet  St,  Los  Angeles,  CaUf. 

15 


January  24,  1946 
BIDS   WANTED 

SAN  FRANCISCX).— Until  January 
30,  1:45  P.  M.,  bids  wUl  be  received 
by  the  Department  of  Public  Worica, 
Room  282  <^ty  Hall,  for  repair  of  tar 
and  gravel  roof  over  kitchen  area 
at  No.  29  Engine. 

Plans  and  specifications  obtainable 
from  Superintendent  of  Buildings  R 
A  Chlsholm.  490  11th  St  •    13 


January  24.  1946 

PREPARING    PRELIMINARY 

PLANS 

SCHOOL  BLDOS.  Coat  $210,000 

j  DAVIS,  Yolo  County.  Calif.  Davia 
Campus. 

Construction  of  soils  and  Irrigation 
building. 

Owner— The  Regents  of  the  Univer- 
sity of  California.  Berkeley.  Calif. 

Architect— H.  A  Thomson  Jr..  815 
Montgomgery  St,  San  Franclaco, 
Calif.  15 


January  24,  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  February 
6,  2:30  P.  M.,  bids  wlU  be  received 
by  the  Department  of  PubUc  Works 


January  24.  1946 
PREPARING   PRELIMINARY 
PLANS 

SCHOOL  BUILDINGS    Cost,  $605,000 
LOS  ANGELES,  Los  Angelea  County, 

Calif.  Los  Angeles  Campua 
Constfuction    of    college   of    business 

administration      and      economics 

building. 


January  24.  1946 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  BUILDING      Cost  $360,000 

LOS  ANGELES,  Los  Angeles  County, 
Calif.  Los  Angeles  Campus. 

Construction  of  hospital. 

Owner — The  Regents  of  the  Univer- 
sity of  California.  Berkeley,  Calif. 

Architect — D.  C.  Allison,  supervising 
architect,  650  S.  Grand  Ave.,  Los 
Angeles,  Calif.  15 


MacDONALD,  YOUNG  &  NELSON 
General  Contractors 

specializing  in  Industrial  and  Commercial  BuOdmgs 


GRAEME  K.  MacDONALD 

DALLAS  YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY  STREET 
SVN   FRANCISCO.   C\MF. 
PHONE— SUTTER  8296 


GAMERSTON  &  GREEN  LVMBER  CO. 

Whoieaale  and  Jobbing  Yards 

LUMBER  -  TIMBERS     HES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PWE 


Sar*    Francisco 
IfOO   ARMY    STREET 
ATwater  1300 


Oakland 
2001    LIVINGSTON    STRrET 

KEHo-3    4-16&4 


Safety  FINLENITE  Tread 

Stept,  Nozingt,  Platlomu,  Sidewalk  Bozet 

All  Type*  Gray  Iron  Casting* 

SAN    FRANCISCO    IRON    FOUNDRY 

;HAN  FRANCISCO  IRON  WORKS) 
260  TOWNSEND  STREET -  Pbone  DOuglaa  1175 


UNITED  MATERIALS  A  RICHMOND  BRICK  CO.,  LUi 


V1»nuf aftiirr'T*  (tf 


Wire  Cut,  Repressed  pav-  DDir'If  *^o"o*  BuiW- 
ing. Aicid  ReaiRtinR.  Fare.  uRlvll  '"*•  Partition 
Fire  Clay,  and  Fire     .  «"«^  Qaarry  .  . 

Office  and  Plant— POINT  RICHMOND 
!  Phone  Richmond  226 


f|f«|  r<i 


FOR  SALE  AT  THE  RIGHT  PRICE 

1,500  PIECES  OF  OFHCE  FURNrfURE 

"^S  ™"'^'  Tables,  Typewriter  Desks,  Chairs, 

Planning  Tables    Filca,  Drafting  Tables,  etc 

Just  what  you  need  for  your  CONSTRUCTION  OFFICE 

Phone  LANDSCAPE  5-6363 

ADVANCE  SALES,  INC. 


Januar>-  24,  1946 
PREPARING  PRELIMINARY 
PLANS 
rw«-.^^u-    «  *      «#  ♦»,-   TTr,i-.,«r    I  SCHOOL  BUILDING       Cost,  >350,000 

^^^!f~T?*^  Regents  of  the  Univer-  aNGELES,  Los  Angeles  County, 

Blty  of  California,  Berkeley,  Calif.  !         ^^j^j   ^os  Angeles  clmpus. 

ConstAiction      of      home      economics 

building. 
Owner — The  Regents  of  the  Univer- 
sity of  California,  Berkeley,  Calif. 
Architect — D.  C  Allison,  supervising 
architect.  650  S.  Grand  Ave..  Loa 
Angeles,  Calif.  19 


Architect— John    C.    Austin.    1151    B. 
Broadway,  Los  Angeles,  CaUf.    18 


CONTRACTORS— "Save  Money  and  Tim«       ir 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET  -         SUtter  8361  SAN    FRANCISCO 

PRE  AREo  BY  LeROY   SERVICE 


1601  East  Shore  Bird. 


Ridtfnona,  Cafif . 


January  24,  IHt 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  BUILDING      Cost.  $750,000 

LOS  ANGELES,  Loa  Angeles  County, 
Calif.  Loe  Angelea  Campus. 

Construction   of  life  science  building. 

Owner — The  Regents  of  the  Univer- 
sity of  California,  Berkeley,  Calif 

Architect — Marsh,  Smith  &  Powell, 
518  Architects'  Bldg.,  Los  Angelea. 
Calif.  13 


NATIONAL  EXPANSION  JOINT  CO. 

MANUFACTURER  4SD  DISTRIBUTOR 

FIBER    BOARD— FELT  SIDED    ASPHALT    A.ND 

REDWOOD   EXPANSION   JOINT  FILLERS 

DtSTMIBOTOM 

MARVEX-KOTE — -Concrete  Curing  Compound 

SEALZ— - E'jt,pan8Jon  Joint  Sealing  Compound 

j  Com,pijeg  With 

I  Federal  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.    UNderhiU  7172    San  Franebeo  3,  Cahf. 


I       riTiri  V-.i    fc        -.t    —   .   .. 


..-•s.^^im 


THURSDAY,  JANUARY  24.  1946 


DAILY    PACIFIC    BUJLDER 
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ADVANCE  CONSTRUCTION  REPORTS 


I  January  24,  1946 

January  24,  1946        PREPARING    PRELIMINARY 
PREPARING    PRELIMINARY  PLANS  •  uiiviinaky 

fpHom    «TTTTr.Txr^  SCHOOL  BUILDINGS    Cost,  |200.000 

7^=   A^^2F™^^^^°       ^°»^  »525,000  !  RIVERSIDE.  Riverside  County.  Calif. 

r^    J  •  ^^*  Angeles  County,  I         Riverside  Campus  of  U.  C. 

Calif.  Los  Angeles  Campus.  I  Construction  of  plant  pathology  and 

C  onstrucUon    of    library,    east    wing,  |         physiology  buildings. 

and  alterations.  i  Owner— The  Regents  of  the  Univer- 

Ownet^The  Regents  of  the  Univer-  I         sity  of  California,  Berkeley,  Calif. 

sity  of  California.  Berkeley.  Calif.    Architect— G.     Stanley     Wilson,    3681 
Architect— Heitschmidt    &    Matcham,  I         Sixth  St.,  Riverside.  16 

417  S.  Hill  St,  Los  Angeles,  Calif.  '  

15  I  January  24,  1946 

PREPARING    PRELIMINARY 


„„„  January  24,  1946      1  PLANS 

PREPARING    PRELIMINARY  SCHOOL  BUILDINGS 

o/b^J^^  '^'^-  HAMILTON,   Lick  ObseiVatiry, 

?S:^^0^  BUILDING        Cost,  $90,000  ''         Santa  Clara  County.  Calif. 


LOS  ANGELES,  Los  Angeles  CouAty, 

Calif.  Los  Angeles  Campus. 

Expansion  of  utilities.  ^ 

Owner— The  Regents  of  the  Univer-  i  ^lans  by  owner. 

sity  of  California,  Berkeley,  Calif. 
Plans  by  owner.  jj 


January  24. 1946 

PLANNED 

DEPARTMENT    STORE 

Cost  ^,000,000 

SAN  FRANCISCO.  Comer  Masonic 
Ave.  and  Geary  SL,  on  the  site 
of  the  old  Calvary  Cemetery. 

Construction  of  two-story  depart- 
ment store  building  involving  the 
utilization  of  300,000  square  feet; 
the  new  store  to  be  accessible 
from  three  different  parking  lev- 
els because  of  natural  elevations; 
a  tire  and  battery  service  station 
and  parking  space  for  approxi- 
mately 900  cars. 
Cost,  $70,000  '  Owner— Sears,  Roebuck  &  Co.,  D.  S. 
Tarvid,  San  Francisco  manager; 
H.  W.  Kingsley,  vice-president  in 


Fire  protection  and  rehabilitation.        i         charge  of  Pacific  territory    Mis- 
Owner— The  Regents  of  the  Univer-  <         sion    and   Army   Sts.     San   Fran- 
sity  of  California,  Berkeley,  Calif.  ;         Cisco. 

16  I  Architect — Not  announced. 

The  new  store  is  scheduled  to  open 


le—  BANKS,  STORES 
AND  OFHCES 


in  the  spring  of  1947. 


16 


17—       THEATERS 


January  24,  1946 
PLANS  BEING  FIGURED 


„^_  January  24,  1946 

PREPARING    PRELIMINARY 

PLANS  1   

SCHOOL  BUILDINGS    Cost   »4a0000:„„^^  January  24,  1946 

BERKELEY.  Alameda  County    C^iSf  T^S^^^"^'^^    BIDDERS 

Berkeley  Campus  ^  I  ^^BO^ATORY  BLDG.  ,     .  ^^     .xr^«^ 

Construction  of  forestry  buildine  '  MOFFETT  FIELD.  Santa  Clara  Co.,  '  „  ^^    ANGELES.    Calif  .-Architect 

Owner-The  Regents  of  the  uSver- ^         ^^'^^      ^""^^    Aeronautical    Lab- I  ?•. „<=^h."L««   ^f'  ?648  Wilshire  Blvd.. 
sity  of  California.  Berkeley.  Calif 

Architect— Miller  &  Wamecke,  Fi- 
nancial Center  Bldg.,  Oakland, 
Calif.  15 


r>»r«.»  January  24,  1946 

PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BUILDING      Cost.  $380  000    w 

BERKELEY,  Alameda  County   CaUf  1        ^Pened  January  30.  3  P.  M. 

Berkeley  Campus  *  i      Following  contractors  will   be  fur-  ! 


oratory.  iLos   Angeles,  is   taking   bids   for  the 

Construction  of  .steel  frame  and  con-  '  construction  of  a  1000-seat  theater 
Crete  wall  laboratory  building  to  i  ^'^^'^^^  ^^  ^**®  comer  of  Slauson 
contain  offices  and  maintenance!*^*^  Overhlll.  Los  Angeles  county  dis- 
shop  for  new  supersonic  wind !  ^''*^^'  '**''  ^^^  Fox-West  Coast  Thea- 
tunnel.  i  ters.    Inc. ;    reinforced    concrete    and 

Owner— National    Advisory    Commit-  '  "i^^o^ry  walls,   wood   roof  construc- 
tee  for  Aeronautics.  Moff ett  Field  I  '*°°'   P**^*  glass,   tile  tilets,  acoustic 
Plans   by  Engrg.    Dept.    of  Owner         |  ceilings,  heating  and  ventilating  sys- 
As    previously    reported,    bids    will '  *®"™'  sprinklers,  marquee.  17 


January  24.  1946 
BIDS  WANTED 

LOS  ANGELES,  Calif.— UntU  Jan. 
28,  11  A  M..  bids  will  be  received  by 
the  Navy  Material  and  Disposal  Of- 
fice, officer  In  charge.  Room  220,  542 
S.  Broadway,  Los  Angeles,  for  the 
sale  of  wire  rope  thimblea,  insulating 
ferrules,  gasket  material,  asbestos, 
rope,  belts  and  miscellaneous  other 
materials;  Catalog  No.  B-332-4a  Bids 
must  be  accompanied  by  a  certified, 
cashier's  check  or  cash  for  26%  of 
bid.  •     20 

January  24,  1946 
BIDS   WANTED 

BURBANK,  Los  Angeles  Co.,  Calif. 
—Until  January  29,  7:30  P.  M.,  bids 
will  be  received  by  the  City  of  Bur- 
tank,  H.  I.  Stites,  city  manager,  City- 
Hall,  275  E.  OUve  Ave.,  Burbank.  for 
furnishing  approximately  660  tons  of 
cast  iron  pipe  and  10  tons  of  fittings 
in  accordance  with  Specification  No. 
349.  Specifications  available  from  the 
office  of  the  Public  Service  Depart- 
ment, 174  W.  Magnolia  Blvd..  Bur- 
bank.  *     20 


■•• 


2»—    STREETS  AND 
HIGHWAYS 


January  23,  l»4e 
BIDS  WANTED 

LOS  ANGELES.  Calif.— Until  Feb. 
6,  10  A  M.,  bids  will  be  received  by 
the  Los  Angeles  Board  of  Public 
Works.  153  City  Hall,  Los  Angeles, 
for  the  improving  by  grading,  paving 
and  by  the  removal  of  walks  and 
guard  rails  on  Mission  Rd.  betw««D 
AUso  and  First  St,  Los  Angelea;  a 
cash  contract;  90  days  for  comple- 
tion. 

The  Mork  involves: 


Engineering  Section 


^^^^   ^^  ,  _  - January  24,  1946 

Construction      or*' home      economics  I  "*^^^*^  ^^'^^  plan.s  and  specifications:  {  ^'-,^'^5  COMPLETED 

building  economics  ;     ^arl  N.  Swenson  Co.,  355  Stockt.m       WATTS    DISTRICT.    Los    Angeles 

Owner— The  Reeents  of   the  Univer    '  ^^«  •    ^»"   J^se.  Calif.— Architect    Herman    C.    Light, 

sity  of  Callffmia   Berkelev  cltlf'  I     ^^"'"'  ^  Goodenough.  49  Wells  Ave.  I^S   N.   Highland   Ave.,   Los  Angeles. 
Architect-Irthu^B^o^  Jr  ^S^r:  :  P^A°  ^^'°-  U".  '^°™P'ft?,  plans    and    bids    will 

vising  architect,   251  Kearny   St..    -        -^"^   *   ^°"'    ^^^'^    Filbert    SL,  !  ^f  ^f^en  shortly  for  the  construction 

San  Francisco. 


January  24,  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BUILDINGS     Cost.  $400,000 
BERKELEY,  Alameda  County,  Calif. 

Berkeley  Campus. 
Construction   of   forest   products   lab- 
oratory. 


_    San  Francisco. 
■"*  1      Barrett    &    Hilp 
i  San  Francisco. 


i  of    a    theater    building    at    Imperial 
918    Harrison    St.,  '  Blvd.    and    Central   Ave.,    Watts,    for 
'  j  a   client.    The   structure   will   contain 
I.  M.  Sommer  &  Co.,  580  Market  St.,    three   stores.    30x40   feet    each;    cafe, 
;San  Francisco.  1 30x80  feet;   market.  80x110  feet,   and 

Moore  Dry  Dock  Co.,  foot  of  Ade-  ■  the  theater  will  seat  950  people.  The 
line   St.,   Oakland.  I  theater  portion  will  be  of  reinforced 

Fishback    &    Moore,    Inc.,    55    New  j  concrete     construction     and    the    re- 
Montgomery  St..  San  Francisco.  j  mainder   will   be    frame    and    stucco, 
Erbentraut  &  Summers.  446  6th  St.,  1  wood     trusses,     composition     roofing, 
1  San  Francisco.  I  cement  floors,  acuostic  plaster,  plate 
M.  J.   King.   Inc..   231   Franklin   St.,  j&lass.    toilets,    heating   and    ventilat- 
ing system.  17 


Owner— The  Regents   of  the  Univer- 
sity of  California,  Berkeley,  Calif,    o        t:>         . 
Architect— H.    A    Thomsen    Jr      3i5  ^*r.^'"*"''*^'^°- 

Montgomery    St.,    San    Francl«:o        ^^^"^  o'"'^^  *  ^^"'  ^^^  ^^"^  ^^""^^ 
»  jr         .    oooj    r  rancisco.  ,  gomery    St.,    San    Francisco. 

j     Peter    Sorensen,    927    Adguello    St., 
1  Redwood   City. 

j      Judson  -  Pacific  -  Murphy    Co.,    1200 
1 17th  St.,  San  Francisco. 

Parker,  Steffen.s  &   Pearce.   135  So. 


11 1!.-  ff  n J   1  in  1/  .H  A 

For  convenient  r»ff»nc«»  n«w» 
reports  In  thi»  seotlon  ar«  olSMl- 
fled  as  follows: 


Bridge* 


21 


Dredging,  Harbor  Works  and 

"  Excavation 22 

Canals    .— ^ 22 

Street  Lighting  SyaUm M 

Machinery  and  Eqvlpmont  _  25 

Railroads 22 

Treasury  Department  27 

Fire  Equipment , 22 

Streets  and   Highways  2» 

Reservoirs  and  Dams 20 

Pipe  LWfw  and  Welts 21 


Sewers  and  Sewage  Dispeeal 

Plants  2t 

Waterworks 22 

Parks  and  Playgrounds  24 

Tunnels 26 


(1)  lump     sum,     grading,     including 

hauling,    but   not   including   2786  j  sprtngs   "reservorr,  "  South 


1(5)  Flood  control  work.  Big  Dry 
Creek  reservoir  and  diversion,  Cali- 
fornia, $435,000;  U.  a  District  Ehigl- 
neer  Office,  Scu;ramento. 

(6>  River  and  hartwr  improvemttits, 
San  Joaquin.  California,  $180,000:  U. 
S.  District  EIngineer  Office,  Sacra- 
mento. 

(7)  River  and  harbor  improvemMita, 
Sacramento  River,  Callfomita,  2290,- 
000  •,  U.  8.  District  Engineer  Office, 
Sacramento. 

(8>  River  and  harbor  improvements, 
Suisun  channel.  California,  $160,000; 
U.  S.  District  Elngineer.  Sacramento. 

(9)  Flood  control  work.  Hot  Springs. 
S.  D..  1154,000:  U.  S.  District  Engi- 
neer, Fort  Peck,  Mont. 

(10)  Flod  control  work.  Coltonwood 

Dakota. 


ion  Ave.,  Los  Angeles,  awarded  con- 
tract at  $.152  per  sq.  ft: 

Lroe  Angeles  Cement  Gun  Co..  $.1779 

Macco    Constr    Co..    $.182; 

Case  Constr.   Co.,  $.186. 
Fencing 

Cyclone  Fence  Co..  5532  San  Fer- 
nando Road,  Glendale.  awarded  con- 
tract at  $4,113.28: 

Allen  ft  Son.  San  Bernardino,  $4,- 
161.43.  90 


32—  SEWERS  Si  SEWAGE 
DLSPOSAL  PLANTS 


January  24.  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BUILDINGS      Cost.  $90  000    r.^l^'^V'  '^'^'^"•!  "^ 

Expansion  of  uUlitles.  i  ^*  •  ^*"    Francisco.  •     •  16 

Owner— The  Regents  of  the  Univer 


18— WHARVES  &  DOCKS 


22—  DREDGING,  HARBOR 
WORKS,  EXCAVATION 


cu.  yds.  of  excavation;  l$510.000;  U.  S.  District  Engineer,  Fort 

(2)  lump  sum.  removal  and  hauling  Jpeck   Mont 

of  1632   lin.   ft   curb.   260  sq.   ft  t      (n*)     Rjver    and    harbor    Improve- 

gutter.    6850  sq.   ft   sidewalk.   90  }  ments.    Columbia    River    and    tribu- 

lin.  ft  wall,  25  lln.  ft  handrail    taries,  Celilo  Falls  and  SnaHe  Rirer. 

«^  ??-«-    catchbaalns;  i  $100,000;     U.     S.     District     Kngineer, 

(3)  76,703  sq.   ft  AC.  8-in.   concrete  i  po^  land.    Ore 

base,    6-in.     and    2-In.    wearing.      (i2)  Flood  control  work.  McKenzie 
..  t^T^^^^'-  ^  _,  I  River,  Oregon.  $62,000;  U.  S.  District  i 

(4)  3488    sq.    ft    AC.    wearing    sur- j  Engineer,  Portland,  Ore 

face  of  variable  thickness,  aver-  \      (13)    Flood    control    work.    Cottage 
age  thickness  1-ln. ;  l  Grove    reservoir.   Oregon.    $11,500;    U. 

(5)  23,374  sq.   ft.  concrete  pavement  I  g    District    Engmeer,    Portlaind.    Ore. 
8-ln.  thick:  j      (14)    Flood    control    work.    Detroit 

(6)  500  sq.  ft  rock  and  oil  roadway,    reservoir,    Oregon.     $2,000,000,    U.     a 
3-iD.  thick :  I  District  Engineer.  Portland,  Ore. 

<7t  720  sq.  ft  rock  and  oil  roadway;      ,15,    Flood    control    work.    Dorena 

of    variable    thickness,    average    reservoir,     Oregon.    $1,000,000,     U.    S. 

thickness  l-hi.;  District  Engineer,  Portland,  Ore. 

(8)  1583    lin.    ft.    unplastered    curb,  ■      (i6>  Flood  control  work.  Mill  Creek, 

type   B;  ;  Washington,    $125^500;    U.    S.    District 

(9>  125     lin.     ft.     unplastered     curb,  ;  Engmeer,  Portland.  Ore. 

type  D;  (17)      Flood      control     wortt,      Mud 

(10)  62  lin.  ft.  monolithic  curb;  Mountain        reservoir.       Washington, 

(11)  1939  sq    ft.    course   sidewalk,   8-    |257,000;     U.     S.     District     l:ngmeer, 
In.   thick;  1  Seattle.   Wash. 

(12)  272   sq.   ft.   monolithic   sidewalR;  {      (jg,    Flood   control   work.   Tacoma. 

(13)  15  lin.  ft.  reset  iron  railing;  I  Wash..  $700,000;  U.   S.  DistrUct  Kngl- 

(14)  reset    two    manhole    frame   andlng^r,  Seattle,  Wash. 

cover  sets  to  grade;  ,      (19)    piood    control   work.    Takima, 

(15)  storm   drain   and   appurtenances  ;  vvash.,  $134,000:   U.  S.  Distrijct  Engi- 
complete  in  place;  'neer,  Seattle,  Wash.  |  20 

(16)  48  lin.  ft.  6-in.  house  connection  j  j 

sewers :  |  JanuarN'  ^4    1946 

(17)  replace  manhole  frame  and  cover  I  pQ^^j,^j,^5  AWARDED   ^* 

cover  sets  (4  units).  29  j      redlANDS.    San    BernaHUno    Co., 

I  7~  oa    iivxc      ^  Calif.— The  Bear  Vallty  Mutual  Wa- 

j  January  24,  1946      ,•  ^^^   ^^     j^   ^,   Citrus.    Redljjinds,    re- 

!^'°®  ^ti^JrfP  ..^^^-n,  r^Tr^TTnTA-v  icelved  bids  and  awarded  Contracts 
i  CALIFORNIA  STATE  HIGHWAY  j  ^^^^^^  ^jqq  ^ec.  28,  for  the  con- 
j -Until  February  21.  2  PM  bids  Willi  ^j.^p^jy^  ^^^  ^  31,000,000-galllon  open 
I  he  received  by  G.  T^  McCoy,  state  n^p  reservoir  20-f eet.  dfep  near 
'  highway  engineer,  808  State  Bldg.,  !  figntone 
Los  Angeles,  for  the  construction   of  |      -y^ork  involves: 


January  34.  1946 

PREPARING    PRELIMINARY 

PLANS 

SEWERS  Cost  $112,000 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo County,  Calif. 

Construction  of  intercepter  and  out- 
fall sewers. 

Owner — City  of  South  San  Francisco. 
San  Mateo  Co..  Calif. 

Engineer — Charles  T.  Broughton,  City 
Hall.  South  San  Francisco.        JA 


33— WATERWORKS 


BIDS    REJECTED 


January  24,  1946        BIDS   REJECTED 


January  24,  1946 


the  Terminal  Island  Freeway  between  ■ 
Henrv    Ford     Ave.     and    Willow    St 
(VII-L.A -Terminal     Island),     in     the 
I  cities  of  Los  Angeles  and  Long  Beach.  .      240,000  sq.  ft  gunite  work; 

RFDONDO    BEACH     Los    Ancples  i  ^^°"*  ^^  '""^^  *"  ^^^^J!}.'  ^°  ^*  «Taaed  '      2400  ft  2x2-in.  mesh  fence, 
REDONDO    beach.    Los    Angeles    ^^^  p^.^.^^  ^^^  asphaltlc  concrete;  a  i      ^^  contracU  awarded  ancj  the  bids 


Furni.shiug   and    laying   reinforcing 
concrete  spun  pipe ; 

56,000  c.y.    excavation   andi   fill; 


sity  of  California.  Berkeley,  Calif.  '  ^q  starT  WORK 
Plans  by  owner.  15  ai'^Mi    wokk 


January  24,  1946 


CORONA,  Riverside  Co..  Calif.— All  |  c.,..    Calif.-As    previously    reported,  !  n'7jn';'Vrdef7n9e7ontract 
bids    submitted    December    20    have  j  state    Director   of   Public   Works,    C.  '  "a"""*^  defense  contract 
been    rejected   and    the    project  can-  (  h.   Purcell,   in   concurrence   with   the 
celled  by  the  U.  S.  Navy.  Bureau  of  j  Board    of    Supervisors,    City    Council, 
Yards  and  Docks,  Washington.  D.  C,  j  Redondo  Beach.  ha.s  rejected  all  bids 
for  the  construction  of  rehabilitation,  \  submitted   to   the  California   Depart- 


'  office  and  work  shop  buildings  at  the 


January  24.  1946 
PREPARING    PRELIMINARY 
PLANS 


.  STORES  AND  OFFICES  Cost.  $34,000  I  u.   S.   Naval  Hospital,  Corona;  Spec. 
!  SACRAMENTO,  Sacramento  County.  I  nq   19303  18 

Calif.  802  K  St.  !  

.  Miscellaneous    interior    and    exterior  \  _ 

alterations  to  shoe  store. 


SCHOOL   BUILDING     Cost,   $186,000   Owner— Berland  Shoe  Stores.  Inc.,  L 

BERKELEY.  Alameda  County.  Calif.  I         ^   ^^^^  President,  1209  Washing 
Berkeley  Campus.  • 

Completion  of  library  stack. 

Owner— The  Regents   of   the  Univer- 
sity of  California.  Berkeley,  Calif. 

Architect  —  Arthur    Brown     Jr,     251 
Kearny  St.,  San  BYancisco.  15 


ment    of    Public    Works,    Division    of  ' 
Water    Resources,    803    State    Build-  ' 
ing,    Los    Angeles,    for    construction 
of    a    stone    seawall    In    the    City    of 

Redondo    Beach. 

19 MISC.    CONSTRUCTION        Guy   F.    Atkinson    Co.,    1103    Heart- 
well   Bldg..   Long  Beach,   at    $179,600 


ton  Ave.,  St.  Louis.  Mo. 
{Architect  —  Benjamin     Shapiro,     508 


January  24,   1946 


CONTEMPLATED 


Missouri      Insurance      Bide       SL^^WER    LINE   PROJECT 
Louis    Mo   "^""^"^^      ^'°^-      ^^1  Est.    Cost,    $1,500,000 

General     Contractor-Markwart     Co..  i  I^OI^.^E.   Washlng^^^ 


submitted    the    low    bid    which    was 
19^c   above   the   engineer's   estimate. 

22 


The  work  Involves: 

(1)  1200  cu.  yds.  remove  concrete; 

(2)  58  acres  clear  and  grub : 

(3)  14,500  cu.  yds.  roadw^ay  excava- 
tion; 

(4)  23,500  cu.  yds.  structural  excava- 
tion; 

(5)  4700  cu.   yds.  ditch   and  channel 
excavation : 

(6)  144,000  lln.  ft.  vertical  holes,  sand 
drains; 

(7)  16,500   tons    sand    backfill,    sand 
drains : 

(8)  680,000  tons  imported  borrow; 


•submitted   were   as   follows: 

,  Inlet    and    Outlet    Struc)ture« 


And   Pipe  Work 

Concrete  Conduit  Co.,  899  La  Ca- 
dena  Ave.,  Colton.  awarded  contract 
at    $19,966. 

Bolton  Engrg  and  Coijstr.  Co.. 
$31,600; 

Macco  Con.str.   Co.,  $31,90OJ 
Excavation    and    Embankment 

Vergil  Grove.  5841  Grand  Avenue, 
Riverside,  awarded  contra<;l  at  $39 
cubic    vard ; 

A.  S.  Hubb.s.  Colton,  $.52; 

Case  Constr   Co.,   $.53; 


I 


(9)  72,000    tons     Imported     subgrade  i      Matich   Brothers,  $.54 ; 

material:  !      H.     U     Manning.    San     Btimardino 


Januar>'  24,  1946 
BIDS  WANTED 

PORTLAND,  Ore— Until  Jan.  30.  6 
P.  M.,  bids  will  be  received  by  the 
Capitol  Highway  Water  District  at 
the  office  of  C.  E.  Carter,  engmeer, 
822  Spalding  Bldg..  Portland,  (to  be 
opened  at  8  p.  m.  •  at  the  Pump  House 
of  the  Water  District.  SW  40th  Ave. 
and  Taylors  Ferr>-  Road,  Portland, 
for  the  construction  of  water  mains 
and    appurtenances.    Portland. 

Bidder's  bond  in  amount  of  6'«^  to 
accompany  bids.  Plans  were  prepar- 
ed by  Engineer  C.  E.  Carter,  832 
Spalding  Bldg.  Portland,  and  are 
available  from  his  office  upon  de- 
posit  of   $25.00 

Work   Involves: 
(1»  8800  l.f.    12-ln    CH.FX    Iron   pipe; 
(2)  4000  If.  lO-hich  do; 

(3»  16,000  If.  8-inch  do; 

(4  1  9000   If     6-inch  do; 

(5t  15.000  If.   4-inch  do: 

(6)  800    If.    2-lnch  do; 

•  71  6000  If.    ^-in.  copper  piping; 
(8)   13,200    l.f.    ^-inch  do; 

(9>  necessary  gate  valves,  fltttnga 
and  appurtenances. 
Schedules  will  ask  quotations  on 
both  rail  and  water  deliver>'  of  pipe 
and  alternate  bids  will  be  taken  for 
(a)  flexible  joint  cement-lined  pipe; 
(bi  open  bell  cement-lined  pipe;  ic) 
open  bell  unllned  pipe. 

A  bid  call  Is  expected  to  be  is- 
sued in  about  60  days  for  three  con- 
crete covered  reservoirs,  two  each  of 
500,000-  and  one  of  250,000-gal.  ca- 
pacity;  cost,  $70,000.  83 

January  24,  1946 
TO    PREPARE    SURVEY 

VENTURA  COUNTY.  Calif.— En- 
gineer Donald  R.  Warre,  500  South 
Flgueroa  St,  Los  Angeles.  Herman 
Blau.  in  charge  of  field  work,  will 
started  work  January  14  on  the  Ma- 
tillja  Dam  site  sur\ey  for  the  Ven- 
tura County  Flood  Control  District. 
The  purpose  of  the  survey  is  to  de- 
termine the  exact  location  for  the 
dam  and  to  supply  data  for  design- 
ing the  structure.  88 


P.  O.  Box  2104.  Sacramento,  Calif. 

161 


Power  line  facilities  in   Spokane  and 


I  (10)  125,600   sq  yds.   prepare   class   C    igj. 


January  24,  1946 
PREPARING    PRELIMINARY 
PLANS 

SCHOOL  BUILDING  Cost,  $490,000 
BERKELEY,  Alameda  County,  Calif. 
Berkeley  Campus 


January  24,  1946      i 

TO  START  WORK  j 

HONOLULU,    T.    H.— McNeil    Con-  [ 

.■St ruction  Co.,  5860  Avalon  Blvd.,  Los  i 

Angeles,    awarded    contract   and    will  • 

Construction   of   Jurisprudence  build-    ^^^^  work    immediately   on   altering! 
Ing.  and    adding    to  a   store   building   on  j 

Owner— The  Regents   of   the  Univer-    Beretanla    St,    Honolulu,    for    Sears, 
sity  of  California,  Berkeley.  Calif.    Roebuck    &    Co.    The    work    involves  j 

Architect W.   C.  Perry.   260  Califor-    ^^^  construction  of  a  full  second  floor 

not  St.,  San  Francisco.  16  ^"<J   partial  tbird   floor  addition   and 

I  the   rearrangement   of  basement  and 

Jamuary  24,  1948     i  ^'"^^  floor  areas ;  concrete  and  steel 
PREPARING    PRELIMINARY  I  construction,  air  conditioning  system, 

PLANS  I  install  new  two-way  escalator;   cost, 

HEATING  PLANT  Cost.  $6,000   $600,000.  Plans  prepared  by  Architect 

RIVERSIDE,  Riverside  County,  Calif.  ,Guy  N.  Rothwell,  Honolulu. 

Riverside  Campus  of  U.  C.  i     Th®   purchasing   of   local  materials 

Construction   of  heating  plant  will  be  handled  through  the  McNeil 

Owner— The   Regents  of   the  Univer-    Construction    Co.    main    office,    5860 

sity  of  California,  Berkeley,  Calif.    Avalon   Blvd.,   Los  Angeles,  and  bal- 

Plans  by  owner.  15   ance  will  be  purchased   through  Mc- 

J ,Nell  Construction  Co..  P.  O.  Box  555. 

.^■■■iaH^^^niHHB^^HH^^    Honolulu.  16 


other  inland  city  to  include:    (1)  •  25— MACHINERY  AND 

$70,000  Improvements  to  East  side  1  EQUIPMENT 

substation:    (2)    $350,000  improve-'  ^^ 

ments  to  system  of  Spokane  and 
surrounding  area;  (3)  improve- 
ments   to    down     R    distribution 


FOR  SALE 

ROSS  LI  MBER  CARRIER 

pneumatic  tires,  uses  66-ln.  blocks. 
Immediate  delivery.  Gamerston  A, 
Green  Lumber  Co.,  ^Q00  Army  St., 
San  Francisco  24.    Phone  AT.  1300. 


January  24,  1946 
BIDS  WANTED 

,  FRESNO.  Fresno  Co.,  Calif.— Until 
system,  includmg  change-over  of  j  j^^  31  jq  ^  m.,  bids  will  be  re- 
feeder  lines  and  removal  of  1  ceived  by  the  Commiaalon  of  the  City 
poles  to  alleys:  (4)  construct  new  j^f  Fresno,  D.  E.  Roughton,  City  Clerk 
13.000  volt  feeders,  7  new  under-  !  cjty  Hall.  Fresno,  for  building  of  one 
ground  vault.s ;  (5)  new  distrib.  |  trailer  to  be  installed  on  tractor 
line  In  Altamont  dist,  pole  lines  1  u^jt.  Tractor  unit  and  wheelbase 
on    E    Sprague    to    he    moved    to  I  ^^    ^le    shortened    on    1942    Chevrolet 


J.  E.  Roberts,  San  Bemarilmo,  $.63 
Willis  &  Sons,  $.64  ; 
Macco  Constr.    Co..   $.685. 

GuniU  Work 
California   Gunite  Co..  20V|2  Hyper- 


alleys,  $48,000  improve,  to  Post 
St  Sta.;  (6»  approx.  400  miles 
rural     extension     in     Wash,     and 


li/i-ton   truck,   which  is  the  property 
of  the  Citv  of  Fresno. 


subgrade:  , 

(11)  develop   water    supply   and   fur-  • 
nish  water  equipment :  . 

(12)  7200  M  gallons  apply  water; 

(13)  finish  roadway;  . 

(14)  290    tons    liquid    asphalt,    RC-Z,  | 
bituminous  surface  treatment; 

(15)  24,000  sq.   vds.  prepare,  mix  and  . 
shape   surface,    bituminous   sur 
face  treatment; 

(16)  2  tons  liquid  asphalt,  SC-2,  prime  . 
coat ; 

(17)  540  tons  plant  mix  surfacing 
MR)  .10  500  tons  asphalt  concrete:  • 
[l9)  132  tons   asphalt   emulsion,   cur-    G.    T.    McCoy,    state    highway,    engl- 


(Contlnued  on  Page  Four) 


0.3  MILE  GRADt  AND  PAVE,  VALLEJO,  CAUf . 


} 

SOLANO     COUNTY.    Calif.— C.     M. 

ISvar.     Box    1431,    Vallejo,    Calif.,    at 

j  $27,494.     submitted    the    low    bid     to 

the     State     Division     of     Highways, 


Ing  seal  and  seal  coat: 


Specifications  on  file  in   the  office    /on)  33©  cu   vds  portland  cement  con- 
Idaho,  plus  dlstrib.  sys.  In  small-  j  of  the  city  clerk;  certified  check  for.  ^^ete   pavement  base; 
er  sections  of  inland  empirt ;   <7)  .  iq%   ^q  accompany  bids.                     25  j  (21)  720  cii.  yds.  portland  cement  con- 


January  24,  1946 


15   miles   of   Pend    Oreille    trans- 
mission  line  to  be  reconstr. ;  new  j 
substation    equip,    to    be   installed  j 
at    4    substations    serving    CouerjBID  OPENED 
d'Alene's    mines     and     at     Latah  j      ORANGE  COUNTY,  Calif 
substation. 
Owner 


Crete,  structures ; 


M.  Elt- 

I  iste  &  Co..  407  E.  4th  St.  Santa  Ana, 

Washington  Water  Power  j  at  $9600    (trade-in   allowance   $4000), 


neer.  Public  Works  Bldg..  Sacra- 
mento, for  about  three -tenths  mile  la 
length  to  be  graded  and  paved  with 
asphalt  concrete  on  crusher  run  baae 
on  Waterfront  Rd.,  between  Virginia 


(22>  315  tons   gravel   backfill,  retain-    St  and  Santa  Clara  St.  in  the  City 
ing  wall  f^ndations:  'of Vallejo,   Solano  Co.,  Calif.  Thla  la 

(23)  400  lln.  ft  rubber  waterstops;         a  national  defense  contract 


membrane    water- 


WANTED 

FOR  SALF  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


■  January  24.  1946 

CONTRACT   AWARDED 

LA  JOLLA.  San  Diego  Co.,  Calif.— 
,  John  O.  Shlve,  3440  Palm,  San  Diego, 
.  at   $37,840,   awarded  contract   for  the 
!  construction  of  a  one-story  reinforced 
^ '  brick  clinic  building  at  La  Jolla,  San 
Diego   County,  for   Dr.    Hnoepp;    ap- 
proximately 31(X)  ."^q.  ft.  of  floor  space, 
composition  roofing,  wood  roof  fram- 
ing,  three  suites  of  offices,   concrete 
floor    slabs,    glass    blocks,     linoleum, 
metal    sash,    acoustical    plaster,    etc. 
Plans    were    prepared    by    Architects 
W.  T.  Johnson  and  H.  S.  Abrams,  San 
Diepo    Savings    &    Trust    Bldg..    San 
Diego.  16 


other    facilities    for    operation 
railroad   of  that   length. 


FOR  SALE 


NEW   &    RECONDITIONED 

Dllvn:NSION  LUMBER 

TIMBERS,    wairtwards.    plamhinfcj 
pip*?,   raillwork,   and  other  building  > 
materials.    SAfE  PRICES.    Lar«e 
itocks  of  *'hard  to  get"  itemR. 

Wire,  write,  or  'phone 
ri.KVFI   *VD  WRFCKINC    CO 


I  January  24,  1946 

CONTRACT    AWARDED 

BREMERTON.  Wash.  —  Henrik 
Valle  Co..  Inc..  407  Third  Ave.  W.. 
Seattle,  awarded  contract  for  con- 
struction   of   a    five-storv    reinforced 

,  concrete  office  building  at  243-49  4th 
St ,  Bremerton,  for  Joseph  and  Her- 
bert Haas:   60x103   ft.   in   area,   terra 

,  cotta  tile,  marble  and  terrazzo  floors, 
tiled    walls    in     rest    rooms,    interior  j         ^^      gj^jj    Francisco 

,  woodwork     of     birch,     automatically    pj^ns  by  Onwer. 
controlled    elevators,    etc. ;    estimated 

'.  cost,  $400,000.  Plans  were  prepared  by 
\rchitect  G.  C.  Field.  1331  Third  Ave.. 
Seattle.  1«  i 


(24)  30    sq     .yds. 
proofing : 
■  ('>'^^  410    rn     vds    class    C    portland 
Co..    J.   E.    E.    Royer.    vice   pres-    submitted    the   only   bid   to   and   was    "<='     cement  concrete  pipe   relnforce- 
ident  and  manager.  W  825  Trent,    awarded  a  contract  by  the  board  of  \  cement  concreie   p  f«: 

Spokane.  •         •  19  .  directors.  Orange  County  Water  Dls-  j  ,2«)  SoO    cu     vds     portland    cement 

■  tr'c^-  Roo™  222  Ramona  Bldg.,  Syca-    '^6)  ^»W)    cu.    y°»-    P""^  cutters-  j 

January  24,   1946      :  -ore   and   5th    St.    Santa  Ana    Ja^     ^^^^     rsSSlln.  Tt^'haTn'-rk'/e"^:      I 

18,    for    one    Model    TD-18    Interna-        „     i«\»ooVi    ■ara^v  <mtAA- 
i  tional  trac-tractor  and  bulldozer  unit ;    fj    JJo^  »""  *T  {q  in   reinforced  con- 
Dodge    Corp.,    Harrv'     M.     Lavender,  !  complete.  25  ;  <'^^  l^fj^l,^]  I'tanda'rt's^J^fgth? 

(30)  2500  lin.  ft  24-in.  same; 
(21)  1320  lln.  ft  30-ln.  same; 

their     New     Cornelia     mme     at    Ajo,  j  26—         RAILROADS                   '  \  \ll\  ^m  Un    H    ittllmV 
Ariz  ,   at   a  cost  estimated  at  $2,000,-  j  ^^^  !    33>  ©0  lirr  ft  48-in^  same. 

000.     The   electric   installation    would  ,  January  24,  1946      j  \lll  J^So  „n   ft  M-in   same; 

replace    oil    burning    steam    locomo-     PROSPECTIVE    BIDDERS  {Te^  5  Hn    ft.  pipe  shaftmanholes ; 

tivea  used  to  pull  ore  cars  to  the  con-  ,      bqiSE     PROJECT,     Idaho.  — UntU      37)  68©  lin     ft    12-in.   plain   concrete 
centrator     The    mstaUation^Jnclud^esjpgbruary    28,   10  A.    M..    bids   wUl   be  j  pipe;  / 

same; 
steel  pipe  conduit; 

auxiliartes   and   two   straight  dlesels     ---;.-~^^  ^yt^-.b.^^Slr^eTnfoX^  S?^l: 

i"?„ .    ,!  ^""I'T^V"",  °  ,..rt°v,°!!^  oJh  I  Sf^aph  line  relocation  of  Idaho  North-  ;  (42)  35.OOO  lbs.  miscellaneous  iron  and 


WORK    STARTED 
RJO,  Pima  Co.,  Ariz.— The  Phelps 

M 

general  manager,  Douglas.  Arizona,  j 
has  announced  that  work  has  started  1 
on    the   electrification    of    the    pit    at 

mine     at 


centraior      ine    mstaiiauon    ""^'""^^  j  February    28,   10  A.    M..    bids   wUl   be  i  „!««• 

erection   of    trolley   poles,    grade   and  !  ^^^,^4^^^   ^y  Walker  R   Young,  chief  ! /og)  igfioiln   ft  15-in 

track    realignments   and    purchase   of  .         j„  Bureau     of     ReclamaUon,  j    ^  90  Hn    ft  6-in    ste 

'^.}?!i?T^'^:.'L^'^}:^J:?''.^!!^'^'>-'    W'^o,    for   the   completion   Of    ;5J;  f^i^h.^adjust  ma 


miles  of  track  and  all  switching  and    l^^'j^j.^^j^    ^^^^^^  ghort  Line  Rail-  |        '  s?;^ 


ot 


.-,  I  road     (Union    Pacific    Railroad    Co.,    (43)  145,000  each  mesembryanthemum 

i  lessee),    Cascade    to    Donnelly,    Cas- |  edule  cuttings ; 

Tan.iarv  24    1446       cade     Rcservolr,     Payette     Division,  ,  (44^  glectrtc  equipment; 
rf^KXTo^r-r    AXA/ABnEn  f  Boise    Project    Idaho.    The   work    la  ;< 45 >  pump  house  and  pumping  equip- 

f  n AmT?r  R^^s  Cost   S98.120  '  «>*"**^  "^''  ^"*^''- ^*^°-  "»*«»  '    *» 

^?^J^,^xTT^o     f      n     .     n^   i^:?       The   principal   items    of   work   and 
RICHMOND.   Contra  Costa  Co..  Cal.  '         estimatedquantlties  involved  ai«  I 


Construction  of  loading  racks. 
Owner— Standard    Oil   Co.,    225    Bush 


Contractor — Bechtel  Bros.  -  McCone 
Co.,  15  Sansome  St  Sam  Fran- 
cisco. •         •  19 


January  24,  1946 

ACQUIRING    SITE 

VKNTTTRA.    Ventura    Co.,    Calif. — 
Walter  H.  Rolapp.  523  W.  6th  St.  Los  | 
Angeles,    is     acquiring    property    be- I  BIDS  WANTED 


20— MISC.  SUPPLIES  AND 
MATERIALS 


January  24.  1946 


2900  Third  ^t. 


tween    E.    Main    St    and    Thompson 
VAIencia  4977    Blvd.    from    Borchard    Dr    to    •Viv9 


as  follows : 
(1>  850.000  sta.  cu.  yds.  overhaul; 

(2)  42,000  cu.  yds.  excavation,  com- 
mon, for  roadway: 

(3)  40,000  cu.  yds.  0prap; 

(4)  26.000  cu.  yds.  ballasting; 

(5)  21,000  cu.  yds.  excavation,  rock, 
for  roadway; 

(6)  1000  cu.  yds.  backfill: 

(7)  1000  cu.  yds.  compacting  back- 
fUl; 

(8)  12.C  miles  of  fine  ^radlnf ; 

(9)  placing  400  track-feet  of  galvan- 
ized metal  deck  protection  on 
trestles ; 


1 


January  24,  1946 
i CONTRACTS   AWARDED 
(      STATE  OF  NEW  MEXICO— F.  G. 
:  Healy.  State  Highway  Engineer,  Cap- 
i  itol  Bldg.,  Santa  Fe,  N.  M.,  awarded 
contracts  for  the  construction  of  the 
following     projects     for     which     bids 
were  received  Decemt>er  21 : 

Skousen  Constr.  Co.,  Albuerque, 
N.  M..  $284,291,  for  FAP  No.  FI-90 
(6)  located  in  Santa  Fe  County. 

G.    I.    Martin.    Albuquerque,    N.    M., 

$50,498,  for  FAP  F-109    (2)    CJuay   Co. 

Brown     Bros.     Constr.     Co.,     Albu- 


querque, N.  J4.,  $303,194  for  FAP  No. 
of  «tr„rt.,r.i  '  F-126   (14)    Socorro  County. 
.     .  .     ^^^  structural        ^     ^     Bookout    Constr.    Co.,    Las 

'  Points,"  and  Helene  Park  Tract  lote '  the     Reconstruction     Finance     Corp.,  steel  in  bridge  •  ;  vegas     N     M      $77,701    for    f  aP    No. 

0-ft    STEEL  TOWER.   2«   M   gal    fronting  ton  E.  Main  St.  from  Loma  j  Of f ice   of   Surplus    Property,   30   Van  !  (11)  laying  14.6  track  milea  of  track;  ;  ^^^ '^^i    imion  Countv.  29 


SAN    FRANCISCO.— Until   Jan.    29. 
10    A.    M.,    bids    will    be    received    by    (10)   erecting  231.000  lbs 


tF-196  (3),  Union  County. 


REDWOOD  TANK  and  two  «6-tn    x    Vista  Rd.  to  the  California  Highway !  Ness  Ave.,  for  the  sale  of  pipe,  tees.  I  (12)  applying  8500  raU  anchors; 

24-ft    X     A -In     STEEL   PRESSURE    natrol  .station  at  "Five  Points."  Ven- j  connectors,  valves,  cocks,  water  clos-  |  (13)  constructing  4  turnouts;  ; 

TANKS  to  be  sold  as   one   unit   Lo-    tura,  as  a  site  for  store  building  to  ;  ets,    sinks,    urinals,    traps,    fountains  ;  (14)  constructing  1  mile  of  n|^t-of-  ;  ^^^^  REJECTED 


January  24.  1946 


cated     In     San     Francisco.    Must     be    be  built  for  himself ;  one  of  the  build-  j  and  elbows,  located  at  various  points 


way  fence; 


BERKELEY.    Alameda    Co..    Calif. 


removed    at    once 
'phone      or 


...cc      Sacr1flr<>.      Write,    inps    to   be  occupied   by   Sears,   Roe- ;  in  California  and  Arizona:  Sales  No.  !  (15)  constructing  16  cattle  guards ;        '      ^he    Berkeley    City    Clerk    has    re 
wire      tor     toformaUon.    buck  A  Co.,  will  cost  about  $500,000.  ;  45147.    Specifications  available  at  the  ;  (16)  constructing    12    M    ft    b.m.    or    .^^^    ^u    bids    for    construction    of 


CLEVELAND    WRECKING    CO.        Plans  provide  for  an  entire  shopping  , above  office 

2800  Third   Street,   San   Francisco        center   to  be   built   on    the   property,!  

VAIencia  4977                 (tf)  i  including   a   bank    building,   a   super  i  January  24,  1946 
-^ service    station,    a    super    market    a!  BIDS  WANTED 


20i 


1000  USED  OFFICE  DESKS.  STE-  ;  drug  store  and  a  number  of  smaller  i      LOS   ANGELES,   Calif— Until  Jan. 

NOG RAPHER  CHAIRS,  CABINETS,    shops   and  stores:   total   cost  $1,000,- [  28.    11    A.    M.,    bids    will    be    received 

TABLES   AND   FILES    2083   Market   000.    An   architect   has   been   selected  |  by  the  Navy  Material  Redistribution 

St     San  Francisco  ■  to  prepare  the  plana  for  the  building  ;  and     Disposal     Office,     Officer  -  in  - 

1/21-22-M-24-25/46    to    be    occupied    bv    Sears,    Roebuck  i  Charge.   Room   220.   542   S   Broadway, 

I  ^  qq  16    Los  Angeles,  for  the  sale  of  screws, 

I  " ;  bolts,    rivets,    clevises,    wire    netting 


FOR  RENT 


! 


January  24,  1946 


and  other  misc.  hardware;  Catalog 
No.  B-333-46.  Bids  must  be  accom- 
panied by  a  certified  or  cashier's 
check,  payable  to  the  Treasurer  of 
the  U.  S..  or  cash,  for  25 Tc  of  bid. 

•  20 


D    8  TRACTTORS.    with   Bulldoaers,    PLANS  BEING  FIGURED— BIDS 
fully    operated.    E.     Barbettini,    2251    OPEN  JANUARY  29,  2  P.  M.  j 

<?uesada,   S.   F.   Phone   AT.  5182.  STORE   BUILDINGS  ^  „* 

to  Jan.  81,  '48   SAN  BRUNO.  San   Mateo  Co..  Calif. 

. _.  Construction  of  two  store  buildlnga.  

5-yd.    DUMP    TRUCKS    for    clean  ,  Owner— c/o  architect  .    .    „  ^    i  o.oc  ul/aki-tc,^     January  24.   1946 

UD    13  25  ner  hr     Call   ATwater  6700.    Architects— A.  A.  Cantln  and  A.  Mac-  ■  BIDS  WANTED 

up,  ♦i.xo  per  nr.    V?22-23-24-25-28/46)  i  Kenzie    Cantln.    704    Market    St,  !      CLEARFIELD,     Utah.-Until     Jan 

San  Francisco.  '28,  3  P.   M.,  bids  will  be  received  by  i 


highway  crossings;  !  i»ncrete   sUps   and   walk    on   Acacia 

(17)  constructing  1  mUe  of  telegraph  |  p^^^^    Srpuce  to  Cragmont 

lln«;  .1      Albany   Concrete  Co..   1840  4th   St, 


(18)  removtag  and  salvaging  mate- 
rials. 
Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  followAg  offices  of  the 
Bureau  of  Reclamation  :  R.  J.  Newell, 
regional  director,  P.  O.  Box  «S7,  Rec- 
lamation Bldg.,  Fairgrounds,  Boise. 
Idaho;  Walker  R.  Toung.  chief  engi- 
neer, U.  S.  Custom  House,  Denver  2,  ; 


Berkeley,    at    $1721.80    submitted    the 
previous  low   bid.  •         *  29 


30— RESERVOIRS  &  DAMS 


January  23,  1948 
FUNDS  APPROPRIATED 
WASHINGTON,   D.    C— The    U.    S. 


CLB\'ELAND    TRENCHER,    fully        The     following     contractors     have  ,  the     Reconstruction     Finance     Corp..  |  Portland. 

F.     R.     Archibald.     LOck-    taken   out  plans:  Office  of  Surplus  Property.  728  15th  |      Max    J.   Kuney   Co., 


Colo  and  Michael  W.  Straus,  com- j  War  Department,  Bngteeer  Office, 
mlMlo^r  BuWi  of  Reclamatloii.  Washington.  D.  C.,  has  reported  ap- 
w7-I.««-^««  9^   t5  C  propriaUon  of  funds  for  the  construe- 

No  ?£^1opro.pecUve  bidders;  ition  of  the  following  California  flood 
to  others,  $1.50  per  copy,  not  return- 
able. 

Following    contractors    have    taken 

out    plans : 
Nat  McDougall  Co.,  Sherlock  Bldg., 


operated, 
haven  81792. 


N    120    Ralph, 


WANTED 


John   E.   Kramer,  2547  Washington  :  St.,    Denver,    Colo.,    for    the    sale    of  .,  SpokanSL 
St.,  San  Francisco. 
Joseph    Bettancourt, 


422    San    An- 


WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton  66639  tf 


selmo  "Ave.,  San  Bruno.  i  ll\-in.   long,   weight   13   lbs.,   located 

Salih    Bros.,    988    Market    St,    San    at    the   U.    S.    Naval    Supply    Depot 

Francisco.  '  Clearfield.  Utah ;  Sales  No.  2-0066. 

Mariposa     Construction     Co.,     1106  i     Specifications    available    at    at>ove 

Mariposa  St,  San  Francisco.        •    18    office.  •  20 


12.000    cast    iron    medium    soil    pipe,  i      v'ernon  Brothers.  8th  and  Orchard 
uncoated,   reducmg  tees,   size  4x4x£x  '  Avenue. 


M.  K.  Engineering  Co..  Inc.,  Al- 
bany, N.  T. 

Wixon-Crowe,    Redding.   Calif. 

Condon  -  Cunningham  Co.,  Omaha, 
Nebraska.  *        *  28 


'  control  projects : 

(1)  Flood  control  work.  WhitUer 
Narrows  reservoir.  CaUfomia.,  $2,000,- 
000;  U.  S.  District  Engineer.  Los  An- 
geles. 

(2)  Flood  control  work.  Santa  Fe 
reservoir.  California,  $900,500;  U.  S. 
District  Elngineer.  Los   Angeles. 

(3)  Flood  control  work,  Los  An- 
geles River,  California  $2  000,000;  U. 
S.  District  Engineer,  Lob  Angeles. 

(4)  River  and  harbor  improvements, 
Los  Angeles  and  Long  Beach  har- 
bors, CSalifomia,  $7,100,000  U.  S.  Dle- 
trict  Engmeer,  Los  Angeles. 


The   work   involves: 

( 1)  45  cu.  yds.  remove  concrete ; 

(2)  1750   cu.   yds.    roadway    excava- 
tion; 

<3)   106   cu.    yds.    structural   excava- 
Uon; 

(4)  2Z00    sq.    yds.    compact    original 
ground ; 

(5)  400  cu.  yds.  imported  borrow; 

(6)  250  cu.  yds.  rock  fill; 

(7)  develop  water   supply   and  fur- 
nish water  equipment: 

(8)  400  M  gallons  apply  water; 

(9)  15  sta.  finish  roadway: 

(10)  5900  tons  crusher  run  base; 

(11)  3  tons  liquid  asphalt  MC-2  prime 
coat; 


(A) 

(1) $    800 

(2) .40 

(3) 2.00 

(4) „ 10 

(5) 2.60 

(6) 800 

(7) „_ 50.00 

(8) LOO 

(9) 5.00 

(10) 2.40 

(11) 19.00 

(12) 20.00 

(13).„ ™  5.00 

(14) 5.00 

(15) _-  1.00 

(16) 90.00 

(17) 25.00 

(18) 1.00 

(19) _-.-  2.50 

(20) 30.00 

(21)..._ 1« 


(12)  8  tons  asphaltlc  emulsion  paint 
binder,  seal  and  armor  coat ; 

(13)  100  tons  screenings  armor  coat; 

(14)  1233  tons  asphaltlc  concrete; 

(15)  400  lln.  ft  raised  bars; 

(16)  3  cu.  yds.  class  A  portland  ce- 
ment concrete  structure* ; 

(17)  34  cu  .yds.  class  A  portland  ce- 
ment concrete  curbs  and  gut- 
ters ; 

(18)  39  each  curb  dowels; 

(19)  108  lln.  ft  18-ln.  CMP,  14-gage; 

(20)  3  each  cast  steel  frames  and 
covers ; 

(21)  300  lbs.  bar  reinforcing  steeL 

Total  bids  were: 

(A)  C.  M    Syar.  Vallejo.  $27,494. 

(B)  Parish    Bros.,    Benicia.   $29,611.00. 

(C)  E.  A.   Forde,   San   Anselmo,  $30,- 
867.10. 

(D)  E.   E.   Lowell,   Vallejo,  $30,918.85. 

(E)  A.  G.  Ralsch  Co.,  San  Francisco, 
$30,919 

(F)  Lee   J    Immel,    San    Pablo.   $81,- 
558.60. 

(G)  J.  Henr>    Harris,  Berkeley,  $88.- 
529.90. 

Unit  prices  were: 


(B) 

(C) 

(D) 

(E) 

(F) 

(O) 

$    8.00 

$     6.00 

$     8.00 

$     5.60 

$     &00 

$     5.08 

.85 

1.10 

1.20 

1.00 

1.85 

2.19 

2.00 

2.50 

3.00 

2.90 

2176 

5.08 

.10 

.10 

.10 

.15 

.10 

.17 

2.06 

2:35 

2.00 

3.50 

2.20 

4.10 

300.00 

7.90 

4.50 

(LSO 

8.26 

7.18 

250.00 

100.00 

150.00 

150.00 

276.00 

1.28 

LOO 

1.60 

2.30 

LSO 

1.92 

&op 

10.00 

8.00 

6.00 

10.00 

86.90 

2.48 

2.66 

2.80 

2.50 

2.96 

2.08 

20.00 

22.00 

30.00 

30.00 

25.00 

44.70 

22.00 

30.00 

24.00 

34.00 

28.00 

47.70 

4.00 

4.00 

5.00 

4.00 

5.00 

10.16 

ts 

4.70 

5.76 

5.50 

5UK> 

5.58 

LM 

LSO 

LOO 

.76 

1.00 

56.00 

60.00 

35.00 

80.00 

50.00 

62.50 

32.00 

24.00 

24.00 

20.00 

30.00 

4L40 

.4A 

.50 

.00 

LOO 

.75 

.80 

2M 

2^ 

2.40 

2.00 

2.70 

4.36 

TBjOO 

00.00 

22.00 

70.00 

45.00 

73.00 

.1 

I 

.10 

.12 

.15 

.10 

.26 

TWO  BRIDGES  EAST  OF  TRACY,  SAN  X>AQU1N  CO. 


SAN  JOAQUIN   COUNTT.  CaUf.— 

Stockton  Constr.  Co..  40  West  Clay 
Sto.,  Stockton,  at  $119,907  submitted 
low  bid  to  the  State  Dinision  of 
Highways,  G.  T.  McCoy,  state  high- 
way engineer.  Public  Works  Bide., 
Sacramento,  for  the  construction  of 
two  bridges,  one  a  steel  fotnam  span 
bridge  on  concrete  pile  bert«  itcross 
Paradise  Cut  and  the  other  a  r«m- 
forced  concrete  slab  bndg*'  on  con- 
crete pile  bents  acroes  Paradise  Cut 
overflow,  about  six  mllcsi  east  of 
Tracy  in  San  Joaquin  Counity. 

The  work  involves: 

(1)  750  cti.   yds.   structural  excava- 
Uon; 

(2)  1038  cu.  yds.   claas  A  pottlaDd 
cement  concrete; 

(3)  504,800    lbs.     furnish    structural 
steel; 

(4)  504,300  lbs.  erect  structural  steel; 

(5)  1700  lbs.  cast  steel; 

(8)  7025     lln.     ft    furnish     concrete 
piles  , 

(7)  145  each  drive  c<»crete  pllee; 

(8)  155.000  lbs.  furnish  bar  reinforc- 
ing steel; 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(I) 

(J) 

(K) 

(L) 


(1) 
$2.00 
2.00 
2.50 
2.00 
700 
3.00 
2.50 
10.00 
7.00 
270 
3.00 
4.00 


(2) 
$30.00 
32.00 
33.45 
40.00 
35.00 
40.00 
35.00 
38.00 
40.00 
43.00 
54.00 
55.00 


(3)       (4) 
$.07     $.02 

.07  .02 

.065  .025 

.08  .015 

07  .02 

06  .02 
0874  .017 
.08  .02 
.07  .029 
0925  .01 

07  .03 
.06  .04 


(9)  156,000  lbs.  place  bar  reinforcing 
steel; 
(10)  miscellaneous  items  of  work. 
Total  bids  were : 

(A)  Stockton    Constr    Co..    Stockton, 
$119,997. 

(B)  Macco  Constr.    Co..   Clearwater, 
$122,715.25 

(C)  George  Pollock  Co..  Sacramento, 
$129,744.95. 

(D)  Kiss  Crane  Co.,  San  Pablo,  $134,- 
538.13. 

(E)  A.  Soda  A.  Son,  Oakland.  $135,- 
7C984. 

(F)  Chittenden    &    Chittenden.    Au- 
burn.   $140,722.da 

(G)  MJB  Constr.  Co..  Stockton,  $142,- 
652.00. 

(H)    Fred   D.   Kyle,   Pasadena,   $143,- 
80&00. 

(I)    Fredricksen    A    Wateon    Constr. 
Co..    Oakland,   $144,931  70. 

(J)    M.    A.   K.    Corp..    San    Francisco, 
$151,81875. 

(K)  Guv  F.  Atkinson  Co.,  San  Fran- 
cisco, $152,676.50. 

(L)  Bechtel  Bros.  *  McCone  Co..  Ban 
Francisco,    $158J205. 
Unit  prices  were: 

"-jyT""""'  "'*■ 

(5)   (6)    (7)    (8)   (9)      ' 
$.00  $2.00  $60.00  $04  $-02 
.50   3.15   00.50   .04    015 


.55 
.90 
.50 

70 
.98 
.50 
.58 
.95 

70 
.30 


2.75 
2.35 
2.50 
2.50 
4.10 
4.00 
2.40 
8.00 
2.50 
840 


124.00 

120.00 

fSO.OO 

125.00 

58.00 

40  00 

135.00 

127.00 

100  00 

80.00 


036 

.04 

.04 

.04 

038 

.06 

.047 

.066 

.046 

.03 


.013 
01 
.01 
.015 
02 
.02 
.012 
.015 
.015 
03 


$8960.00 
2400  00 
2000  00 

500.88 

3800.34 

i2(.mm 

4fx:x>  w 
lom.m 

1300  00 
1600  00 
1500  00 

2500.00 


I 


\ 
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AILY     PACIFIC     BUI  L  E)  E  R 


THURSDAY.  JANUARY  24.   1946 


MiMmq  Perniils,  Contracts  -  -  -  Recorded  Notices 


BUILDING  PERMITS 


BuUding  PermitB,  $1,000  and 
Over,  Appfiad  For 

SAN  FRANCISCO  COUNTY 


Correction  

DWELLINGS,  four  X-story  irame 
8E   Bayshore  30,  350   SW  Heater-   S 

Hester   Ave    70   W    Wheeler      NW 

Wheeler  400  NE  Blanken  Ave 
Owner  and  Builder— Gilbert  L,  Plov 

395  Monterey  Blvd. 
Architect— Not  Given.         ^,850  each 
(App  N08  85457-8.  85459-80), 

The   owner  and    builder   was    pre- 
viously   reported    incorrectly. 

FACTORY,    CLASS    C    PAINT 
W  MISSISSIPPI  100  N  Mariposa  St. 
Owner— H   Levin,   1445  Bush   Street. 
Contractor— Fred  W  Schell,  666  Mis- 
sion  Street. 
Architect— Not  Given.  S30,000 

(App  No  85496). 


tractor.    Electrical    Products    Corp, 

9J0  Harriaon  St. 
SIGN,  electric,  $50;  932  Fillmore  St; 

owner,    E    Eichenbaum,    premises; 

contractor,     Brite     Lite     Neon     Co, 

1095  Folsom  St. 
BARBER  POLE,  *50;   92  Fourth  St; 

owner   and    contractor,    Fred    Veit, 

92    4th    St. 

-   —      -         ■    -  ■        .  ■   .   -  . 


Bvdiaing  PenmtM,  $1,000  and 
Over,  Applied  Per 


ALAWEDA  COUNTY 


ALTER  store  bide,  fiooo    14«2  »,.r    I  e-i*!!.^^^"™®  S^'  alter  of  flees ;  cost, 
lln^ini*.    Av^     «wn:T,'„™  ^'-    «49.00O:  owner,  S  F  Stock  Exchange. 


,  Bucks  Lake  for  domestic  use  and  lire 
lingame    Ave      owner    Geo  7'  ~rt"    l'""'"^-  owner,  s  if   siocK  Exchange.  I  contractor,  B  J  Doherty;  11  outlets; 'war    period    shows    si^ns    of    st«p-  'protection.  Estimated  cost.  175. 
contractor,  HE  Winfrev    8<k"f^'^  '  L.^   Fulton    St;   alter   offices   and]  3  switches;   3  plugs.  |  pjnjj    up    tlhe    numberx  of    civilians  i      ^PP-   li24£  (Contra  Costa  County)^ 

shore  Blvd.  ''^y- |  display     room;     cost.     $6275;     owner. 


shore  Blvd. 

RE-STUCCO  $600;  954  Laguna ;  own- 
er, Sam  Hill ;  contractor,  JYed  E 
Whelen,    1105   Dufferin    Ave 

ALTER    room,    $200;    1134    Clavelly 
owner  and    contractor,   H   E   Enie- 
strom.  * 


ftAN   MATEO 


^^" 


ALTERATIONS  AND  ADDITION 

3217-19  LAKESIDE  AVE.,  OAKLAND 
Owner— Vasco  E.  M.  Osario,  400  2»th 

Stre«t 
Builder — Cosca  &  Marquis  Construc- 
tion Co..  3000  E.  14th  St 
I  Architect— Not  Given.  $30,000 


APARTMENTS.  3-8tory  frame 
S   CHESTNUT  ST  82.6  W  Kearny. 
Owner— Wm  Mayo.  212  Clara  St. 
Contractor— A     F    Mattock    Co.     212 

Clara   Street. 
Architect— Not  Given.  $25,000 

(App  No  85501). 


ADDITION 

2385  103RD  AVE.,  OAKLAND. 

Owner  —  Grace    Methodist     Church, 

2385  103rd  Ave. 
Builder — Drinkward  Bros.,  7801  Out-  I 


CHURCH,  $40,000;  2500  Hacienda; 
owner,  San  Mateo  Presbyterian 
Church;  contractor.  Geo  Arthur  & 
Sons,  941  S  Claremont  Street,  San 
Mateo. 

CHURCH,  $25,000;  2801  Alameda  de 
Los  Pulgas;  owner  and  builder,  S 
F  Bay  Cities  Unkm  Baptist  Ch. 
83   McAllister  St.  San   Francisco. 

STORE.  $18,000;  101-3-5  26th  Ave; 
owner.  Monson  Bros ;  contractor,  H 
D  Ctirr«nce,  30  10th. 

DWELLING.  $12,000;  737  Oregon; 
owner  and    builder.    Flnlof    Bros. 

OFFICE.  $11,000;  2000  El  Camino ; 
owner,  Fox  &  Carskalan ;  contrac- 
tor. W  H  May,  RFD  140  B 


Machinery  &  Material 


7888     527  Arch  St;  owner,  L  Bund- 


U.  &  TREASURY 


look  Ave.  ]  DWELLING,    $10,000:    815    Crescent; 

Architect — A.   A.   Cantin,  704  Market;     owner,  E  Kime.  811  Crescent  Ave; 
St..  San  Francisco.  $15,000  I     contractor,  H  P  Kime. 

DWELLING,    $9000;    260    41st    Ave; 


ALTER    BAR 

609  MARKET  STREET. 

Owner— Jack   Ruskin,   premises. 

Contractor— Undlin  Store  Fixture  Co 

684  McAllister  St. 
Architect— Not  Given.  $7,000 

<App  No  85500). 


owner,    Harold    and    Madlyn   Com 

stock;  contractor.  Peninsula  Home 

Bldrs,  25th  and  S  El  Camino  Real. 


_„Q.    _„-^  „,     „  I  ping   up   tlhe    numberv  of   civilians  ,--,„„  — 

coI^rt^R  T^T^K "!?"■•  f*^*'*°'^"=Pl»»»"^«f  t«  undertake  small  bus- '  ^if red  S.  Ferguson  Byron  for  i4 
contractor,  B  J  Doherty;  2  outlets;  r„*.»-«,  «f  ♦h«.ir  own  In  «/ldition  ^-^  ^^^"^  Italian  Slough  and  West- 
2  switches;   service.  tnesses  oi   tfteir  own.    in  aaaition     ^^  Canal,  tributary  to  San  Joaqum 

7881  535  Arch  St;  owner.  L  Sund- ^  ^"^^  "?"*    million    veterans    arelRi^er  for  irrigation  of  I92a  res       St 

berg ;     contractor.    Arc    Electric  •    12  !  COnSKienng  such   ventures,  accord-  '         

outlets ;  10  switches ;  8  plugs.       '        '  ^^S  to   reports   received   from   the 

7882  531  Arch  St ;  owner.  L  Sund- '  armed    forces    regarding    business 

12    loans  avaitable  to  them   under  the 

G.  I.  Bill  0f  Riffhta."  i' 

Ka.».    „^«* .        .       -..■ While  the  problem  of  inadequate 

o';?ets;T^rcLs"^pSr^^=    "   or   over-bmlt   shopping   centers    is  

7884  1923  Ocean  Ave;  owner  Brend-    "°*  *  ^T'u'^'f'  ^^^  ^^^^^  explains,  gj^  FRANCISCO.-UnUl  January 

-                -                                             .son;  contractor.  Arc  Electric  '  12  out-    '^  Caused  Ijttle  interest  because  the  30.  2  P.  M.,  bids  will  be  received  by 

frame  bldg;  cost.  $7000;  owner,  L  J  iiets;  10  switches;  8  plugs.                        ^public  did  not  suffer  directly.  "To-  the    U    .8.    Treasury   Department,    30 

"v^atu   A                                                     ^^^    ^^^  Winfield  St;  owner.  Bon- '^ay,    however,"    it   continues,    "the  Van  Ness  Ave..  San  Francisco,  under 

aZL    7}^  t^'^J*^        Noriega;  E  46th    dary;  contractor.  Arc  Electric;  9  out-    ill    effects    of   DOor    retail    business  Inv.    No.   SF-2756-46  for  12   carriers, 

Ave    iw    N    Santiago;    SE   Cor   46th  j lets ;  8s\v'ltche8:  7  plugs.                     v  i  reflect   directly    upon    the    real    es-  "*oo<l-    water    can     (horizontal    type) 

7886  36  Winfield  St;   owner,  Bar\.  tate   value*    the    ratables     the   tax  *"*™»'  packing,  f.o.b.  650  5th  St,  San 
ney;  contractor.  Arc  Electric;  6  out-    rate    and  Hhe  nublic   sutfeVs  "  Franciaco. 
lets;  4  switches;  3  plugs.                              ^u  ana  line  PUDlic  suneis.  specifications   obtainable  from  the 

7887  1515   46th   Avef  owner    E   t'  •   7       ^""L"^  ^H  ''^  ul^  *^  I'berally  aboVToffice. 

Adams;  contractor.   Arc   Electric     9   ^n^^^perseid  with  tables  and  other  

outlets ;  8  switches ;  8  plugs.                     |  lactual    data    and    gives    the    theo-  SAN  FRANCISCO.— UnUl  February 

7888  436  42nd  Ave;  owner,  Norton ;!  r  e  t  i  c  a  1  area  requirements  for  11.  2  P  M.,  bids  will  be  received  by 
contractor,  FH  Tattenham :  12  out-  neighborhood  shopping  centers,  to-  the  U.  S.  Treasury  Department.  30 
lets:   12  switches;  14  plugs:   service,  j  getner  with  the  number  and  kinds  V*°  Ness  Ave.  San  Franciisco,  under 


i  Sarah  Ccdcer. 

201  Jone  St;  alter  bar;  cost,  $3000; 
owners,  Wm  Mountanos.  Peter  Geor- 
garious.  James   Paatages. 

425  Ellis  St;  alter  store;  cost,  $095; 
owner.  The  Prime  Rib. 

SW    Cor   Grant    Ave    and    Maiden  | berg;    contractor.    Arc    Electric 
L*ne;     alter     stores;     cost,     $85,000;    outlets;  10  switches     8  plues 
owner.  Hale  Bros  Stores.  '"'°-     —    '      ■     -  »-     » 

218  Fremont  St;  alter  mfg  plant? 
cost.  $1500;  owner,  Natt  Welding 
Equipment 

N  Geary  82  E  23rd  Ave;  one-story 


1-STORY  5-ROOM  DWELLING 
1918  HOOVER  AVE.,  OAKLAND. 
Owner  and  Builder — O.  W.  Johnson, 

5506  Thomhill  Dr.  j  DWELLING,     $9000 ;     342    4l8t    Ave ; 

Architect— Not  Given.  $7,500  '     owner,    Louis    H    and    Helen    Hill ;  j 

i      contractor.   Peninsula  Home  Bldrs,  I 

1-STORY  5-ROOM  DWELLING  I     25th  and  S  El  Camino  Real  | 

2029    ST.    JARLATHE    AVE.,    OAK-    REAL  Estate   Office.  $9000;   2708  El  j 


Ave  and  Pacheco;  S  45th  Ave  25  S 
Pacheco;  four  l-story  frame  bidgs; 
cost.  $5700  eadi;  owner.  M  J' King. 

S  Lombard  St  114  E  Pierce;  one- 
story  frame  bldg;  cost,  $14,000;  own- 
er.  Frank  and   EVelyn   Thatcher 

46  and  50  Entrada  Court ;  one- 
atory  frame  bldg;  cost  $750;  owner, 
T  Humphery  and  E  Larsen. 

NE  Cor  Oakdale  and  RakUn;  one- 

iW   B  J?fTe*rson.*'  ''°'''  **^'  °'''""'  i  °>vner.  City  and  County  of  San"  Fran 

1226    Fillmore    St;    Class    C    bldg; 
cost.   $1500;   owner,   Nasser  Bros. 
S    Irving  St   32   E    18th   Ave;    one 


788#    Silliman  and  Cambridge  Sts ;    of  stores  receded. 


Inv.  No.  8F-2758-46  for  244  2-qt.  3000 
4-qt..   00    1-gal.    galvanized    canteens. 


Cisco;    contractor.    F   H    Tattenham;    th^u«rhthpinT^.Btn?fh^I.^«M  ^  ""^     *^    Francisco;    288    4-qt    gal- 

alterations.  '    through   the   interest   of   the   Field  vaniaed  canteens,  f.o.b.  1240  Palmetto 

7890     HiUcrest  School;  owner,  City  '  5^?""**^^*°^-  *"<^-'  ®^  ^^^^  ^^^^  *"^  ^i  .  Los  Angeles 
•and   County   of   San   Francisco;   con- i  ^  _^*80- 


E'''5'^«u*'^='°'''*'*^'°^'"*'''t«^<=*°r.FHT^^^^^  The    booklet    may    be    obUined   above  office. 

«^niaxis.  I     7ggj     2201  Bayshore   Blvd ;   owner.  ■  from   the   National   Committee   On 

Schlage  Lock  Co ;  contractor.  Geo  F  j  Housing,     512     Fifth     Ave.,     New 


Specifications   obtainable  from  the 


ALTER  RESTAURANT 

479   BROADWAY. 

Owner— Adelio    Micor,    1492    Pacific. 

Architect— Not  Given.  $6,000 

(App  No  85482). 


ALTER  STORES 
1430  VAN  NESS  AVENUE. 
Owner--CarIo   S    Morbio.   58   Sutter. 
Contractor— Fred  W  Schell.  6<>o  Mis- 
sion Street. 
Architect— Not  Given.  $5,000 

(App  No  85488). 


STORES.  1 -STORY  FRAME 

S  IRVING  ST  32  E  18th  Ave. 

Owner— E    N    Kantaxis,    1649    Irving. 

Contractor — Not   Let. 

Architect— Not  Given.  $3,800 

(App  No  85498). 


ALTER  STORE 

691  MARKET  STREET. 

Owner— Walter  Willey,  c/o  cntr. 

Contractor— Antone  Peterson  A  Sons 

2758  San  Bruno  Ave. 
Architect — Not  Given.  $2,000 

(App  No  85304). 


ALTER  AUT 

2076    VALLEJO    STREET. 

Owner— E  C  Fleischmann,   premises. 

Contractor— R    C    McBride,    Jr,    2212 

Polk  St. 
Architect— Not  Given.  $2,000 

(App  No  £^  J7). 


ALTER  STORE 
150  SUTTER  STREET. 
Owner— E  Zevingman.  154  Sutter  St. 
Contractor— Fred  W  Schell,  666  Mis- 
sion   Street 
Architect — Not  Given. 
(App  No  85491). 


$2,000 


ALTER  RESIDENCE 
2281   FILBERT  STREET. 
Owner— A    Wilbur    Woodriff,    prem. 
Architect — Not  Given.  $1,50» 

(App  No  85495). 


LAND. 
Owner    and    Builder— Sol    Scberman, 

3805  Foothill  Blvd. 
Architect— Not  Given.  $5,000 


Camino   Real ;    owner   and    builder,  { 
M  F  Conwell  Bldg  Co.  | 

RESTAURANT,    $9000;    2712   EI    Ca- 
mino Real;  owner  and  builder,  M 


Completion  Notices 


Brayer;  service. 


7     switches ;     13     plugs ;  ; 


SAN  FRANCISCO  COUNTY 


Recorded 


ALTERATIONS 
3820  GROVE  ST..  OAKLAND. 
Owner— Bob  Canier,  3646  Grove  St 
Builder   —    Walter    J.    Josephs,    3122 

Minna  Ave. 
Architect— Not  Given.  $4,000 


F  Conwell  Bldg  Co.  , 

DWELLING,    $6000 ;    Lot    19    Blk    68  •  Ja^n   23,    1946— SW   SICKLES   AVE 

75-6  NW  Sears  NW  25-3  x  SW  65 


ELECTRIC  SIGN 

1338  BROADWAY,  OAKLAND. 

Owner — Coca-Cola  Co. 

Builder— Neon  Maintenance  Corp.,  756 

Davis  St.,  San  Francisco. 
Architect— Not  Given.  $1,800 


St  Inez  Park;  owner,  C  J  Mc- 
Donald ;  contractor,  Gould  Constr 
Co,  680  Laurel  St,   San  Carlos. 

ALTER  apt,  $3000 :  1415  El  Camino ;  j 
owner    and    contractor,    L    C    Bet 
sold. 

ALTER    residence.    $2000;    811    Cres-  !  Recorded 

cent ;  owner,  Elwood  Kime,  811  I  Jan  23,  1946—3100-06  35th  AVE 
Crescent  Ave ;  contractor,  H  P  j  Oakland.  E  D  McKinnon  to  J  C 
Kime.  I     Frazier 


9    outlets ; 
service. 

7893      171    Bridgevlew    Dr;    owner, 

.  .1 ;   contractor.   Eureka   Electric; 

-    f  vw!      ' '  0"*'«t8 :    7   switches ;   13   plugs 

7894      179    Bridgevlew    Dr;    owner, 
i  Wilder;    contractor.    Eureka    Electric 


SAN  FRANCISCO.— Until  February 

i  York    18,    N.    Y.,    Price    $i.'oo!     A    ^^'  ^   ^    **  •  *>"*"  *'*"  ^«  received  by 

7892      155    Bridgevlew    Dr;    owner,  .  coDV  is  on  file  at  the  nmri^  nf  thp    ^^    ^    ^    Treasury    Department   SO 

Wilder:  contractor.  Eureka  Electric ;!  uR^f^iH^r-  ^"*  :  Van  Ness  Ave.,  San  Francisco,  under 

Inv.  No  SF-2760-46  for  126  McLeod 
tools,  rake  and  hoe  combination,  solid 
bead  pattern. 

I     Specifications  obtainable  from  the 
above  the  office.  • 


Engineering  Section 


January  24,  1946 


ti^L^  <-orngan  to  Ingvar  Bald-        co;  9  outlets;   7  switches;   13  plugs;  ^^"^ER    PERMITS  ISSUED 
Vinson January   23,   1946  .gg^j^.^  ,     o  pug»,,      SACRAMENTO.   Calif.— Pel 


ALAMEDA  COUNTY 


SAN  FRANCISCO— Until  February 

13,  2  P.  M.,  bids  will  be  received  by 

Permits  to   the   U.    S.   Treasury   Department   30 

7MW      183    Bridgevlew    Dr;    owner,    *PP''*'P"***  water  Issued  by  the  De-    Van  Ness  Ave,  San  Francisco,  under 

Wilder;    contractor.    Eureka  Electric    Pa"m«nt  of   Public  Works,   Division    inv.   No.    SF-2762-46  for  60    lanterns 

~ TlfCo;  9  outlets;   7  switches;   13  plugs;, °^     Water     Resources,     Sacramento,  '  (gasoline  1.    hand,    f.o.b.    650    5th    St. 

Accepted    service.  f    e    .    dunng  December.  1945,  were  as  f ol-    San  Francisco. 

7896  187    BrfBgeview    Dr;    owner,  ;'°^«-     ,,„,., 
o,     ,«.„   Wilder;    contractor,   Eureka   Electric '„  ^*"""  ****•  -^PP    ^1086  (Calaveras 

7897  195    Brldgeview    Dr;    owner.  ! f:^"^-  ^''°™  **^  ^"e  Creek  for  irriga- 


Specifications   obtainable  from  the 
above  office.  • 


BRICK  PLANT.  $2000 ;  3991  Pacific  Jan  23.  1946—914  MOUNTAIN  Blvd. 
Blvd ;  owner,  L  D  Wreckers ;  con-  I  Jean  Ramstein  to  whom  it  may 
tractor,    Geo    Arthur    &    Sons,    9«  j      concern^  January   22.    m^ 


ADDITION  i      S   Claremont    St  I  Jan  23,   1946— LOTS  43  and  44   Blk 

2930  106TH  AVE.,  OAKLAND.  { STORE    BLDG,    $1800;    142-46    Third  1      C,  Resub  High  St  Villa  Tr,  Oak- 

Owner — George    Hughes,    2930    106tb  !      Ave;    owner,    H    Bamerman ;    con- i      land.    Greo  Land  Ann  Wyman  to 

Ave.  I      tractor,   James   H  Arthur.  i      E  Van   Ness January  21,   1946 

Builder— Victor  K.    Lassen,   422   41st.  I  ALTER   STORE.   $1000 ;    1520  El   Ca-    Jan  22.   1946— LOTS   20  to   27   incl. 
Architect — Not  Given.  $1,600  j      mino ;    owner  and  contractor,   Vin- 

!     cent  Lucata. 

ALTER  DWELLING,  $1000;  823  Ore- 
gon ;  owner.  Col  Panst ;  contractor,  j  Jaja   22.   194^10516   BYRON   AVE, 


Co:  9  outlets;  7  switches;   13  plugs ;'     ^^""*^  ^^^'  -^PP-  1^3  (Humboldt; 


'  service. 

7898      3828 


Prospective  Bidders 


PERMITS  UNPER  $1,0^ 
ALAMEDA  COUNTY 


jCounty).   Issued   to  K   L   Blackburn,  1  .  

California    St;    owner.  ^*|?« ,I-»n<il"K'  Dec.  6.  1945.  for  1600  1  ^^^    j     r  ^  rZ  T~^ 

Empire  Theater  Co-  contractor  Cen-  |  ^  P°-   ^^*^"^   »"    unnamed   stream   for;     i»»nay  factory,  Ucean  ATC, 

Lots    33    to    40    incl    and    Lot    42.      ^''^.J^'%^,'  ?°=  ^  transformer.-  i  ^TmlVed X  $To!^''°°   °'   '*""  ""^^    '    ^^^^^^^    ^^   "^^^    Juniper, 

Tract  709,  Oakland.    Schultz  Con-      i  ^  J^^,    ^707   Sacramento   St ;    owner.  ,  ^^^^^^^^  ^^«t  $m  ,  ^      Frandsco.   CaUf. 

««t ruction  Co  Tnnnarv  91    loafi  i  Spruce  Cleaners ;  contractor.  Century  1     *^ermii  woo,  App.  11114   (San  Ber-    1  k/«»«  m  i«uiv*«v.j,   v^^it. 

1   MiM^tosTfiB^^SN    A vi?.  Electric:  1  motor;  1  sign.;  1  plug.    "^  | nardino  County).  Issued  to  Chas.  R.    ♦^.^^     ^ ; — ^      ^       ♦ 

in   22.   194ft— 10516   BYRON   AVE,  -g^-     -»-_  „   .u..    «,.*   n^nir    r-n.- ' Tayles,  Big  Bear  Lake,  Dec    7    1945         BIDS:    Douglas    Shaw,    c/o    ArchI- 

Geo   A   cole.    1300    Edgehill    Drive,  i      Oakland.^  Merritt  W  Dunning  to  J  p.^^^/flS^Ba^oa^St^^^^^^^  ^|^    ^^^  ^    .^Dec-  /• /^^S;  I  ,^^,  ^^hur  o'   J.n^n.  Au^ln   Ava. 

^       '  '  trie :  alterations 

7901 


1516  Bavshore  Blvd ;  owner,  L 

10 


OAKLAND 
GARAGE.   $800;   881   &3rd   St;    owner 
and  builder,  Edward  De  Vinsenze,       Dalv  Citv 
881   53rd   St  .  j         j 

ALTER     dwelling.     $690;     2319     38th  I 

Ave ;    owner   and    contractor,   A   L  | 
Wilson,  2321   38th   Ave. 


Burlingame 
1  GARAGE,    $600;    1214    ?nd    Avenue;!  Jan  22.  1946— LOT  16  Blk  A,  Pied- 
I     owner  and    builder,    C   H   Gould,      j     mont   Vista.    Piedmont     Alice   O       «„ ., .  ^«_t-,ofn».   rinK*  ipi.^ft.i^ 

ALTER   dwelling.    $500;    1312   Maple;        Jacobus   to   Ralph   E   Norris ^f^^l]  ^^!^^^!^°J'9,\'i^  Electric 

owner,  M  A  Barrie;   contractor.  c|     ....       January  13,   1946   P'^«^^  ^''I:'%^JT}1^ 

W  Roberts  &  Sons,  160  Los  Banos,  j  Jan  21,  194ft— LOTS  6,  8.  10,  12  and 

!      14.   ptn    Lots    3   and    4    Block   51, 
j     Townsite  of  Fltchburg,  Oakland. 

;     Crown  Body  &  Coach  Corp  to  D 

I     W  Nicholson  Corp Jan  21,  1946 


790^ 


40    Van    Ness    Ave;    owner, 
;   contractor.    Associated    Elec- 
tric A  Mech  Co;  9  outlets;  service. 
7903     421   Powell  St;  owner.  Haw- 


SAN  JOSE 


mestlc  purposes.  |  and  Patricia  Dr.,  Atherton,  February 

Permit    6457.    App.     11126     (Modoc '  ♦.  3  P.  M. 
County).   Issued  to   Milton  J.   Black,       ^^   Uucb.  A   Son,   1745   Filbert    St. 
Davis    Creek,    Dec.    10,    1945,    for    2>4|San    Francisco. 

c.f.s.  and   40   a.f.    from   an    unnamed  I     Barrett  ft   Hilp,   918   Harrison    St  . 
stream    for  domestic   and    irrigation  1  San  Francisco, 
of  240  acres.  Monson  Brothers,  475  Sixth  Street, 

Permit  64t58,   App.   11058   (Los  An- I  Sa"   Francisco. 

Transwestem      Constr.      Co.,      1402 


ALTER   APT 
400  DUBOCE  AVENUE. 
Owner — Ray    Button,    premises 
Contractor — Fred    Hoffman,    5 

sex    Street. 
Architect— Not*  Given. 
(Abp  No  85483). 


Sus- 


$1,500 


CONCESSION  STAND,  Class  B 
NE  16th  and  BRYANT  STS. 
Owner— Calif     Sport     Service,     Seals 

SUdium. 
Contractor— W  Bienfield,  666  Mission. 
Architect— Not  Given.  $1,500 

(App    No    85497). 


ALTER  CLUB 

CALIFORNIA  and  Mason  Streets. 
Owner — Pacific  Union  Club,  prem. 
Contractor  —  Albert    Massagli,   3821 

Oeary  Blvd. 
Architect— Not  Given. 
(App  No  85509). 


$1,250 


ALTER  STORE 

4947    THIRD    STREET. 

Owner — Geo    Petersen    A    Sons,    4947 

Third    Street 
Contractor— Redmond  Constr  Co,  362 

Vienna  Street. 
Architect— Not  Given.  $1,200 

(App  No  85506) 


ALTER  STORE 

2101-09    MARKET    STREET. 

Owner — L  Pritze  and   J    Strazzarino. 

2450  Folsom   St. 
Contractor — Geo  T  Robinson,  43  Mi- 

laa  Terrace. 
Architect— Not  Given.  $1,000 

(App  No  85489). 


BmlcBni^  Pematt*  $1,060  and 
Un4qr>  ApyifeJ  FW 

SAN  FRAtCOISOP  C^gUNTY 

ALTER  dwelling,  $800:  1182  Sacra- 
mento ;  owner,  E  Thasas,  premises ; 
contractor,  E  T  Haas  Co,  1104  Mer- 
chants  Exchange   Bldg. 

SIGN,  electric,  $775:  150  Mason  St; 
owner,  Rafael,  prem ;  contractor, 
Brun\field  Eiec  Sign  Co.  965  Fol- 
som Street 

ALTER  dwelling.  $600;  54  Grand 
View  Ave;  owner.  Lt  Cmdr  M  R 
Growney,   premises. 

ALTER  residence.  $550 ;  726  2l8t  Ave ; 
owner,  R  Carsen,  prem;  contractor 
S  F  Terrazzo  Co,  3730  Third   St. 

ALTER  shop,  $500;  730  La  Playa; 
owner,  Whitney's  at  the  Beach, 
4800  Cabrillo. 

ALTER  flats.  $500:  235  25th  Ave; 
owner.  E  Kurtz.  2610  Lake  Street; 
owner,  H  H  Burke  Rfg  Co,  654 
Fulton  St 

ALTER  commercial  bldg.  $500;  1960 
Folsom  St ;  owner.  Watson  &  Mee- 
han,  premises. 

ALTER  flats.  $500:  1529H  Steiner; 
owner.  Peter  A  Rector,  premises ; 
contractor.  Richard  N  Tone,  1555 
Page    St 

ALTER  dwelling,  $500;  29  Maywood 
Dr;  owner,  Allen  Waugh,  prem; 
contractor,  Richard  N  Tone,  1555 
Page   St. 

SIGN,  electric.  $440;  20  Annie  St; 
owner.  Durkin.  prem ;  contractor, 
Bruritfleld  Elec  Sign  Co.  965  Fol- 
som St. 

ALTER  dwelling,  $400:  1526  Web- 
ster St;  owner,  R  Gifford  and  T 
Johnson,  prem ;  contractor.  Mar- 
tines  A  Calhoun.   528  Hemlock. 

SIGN,  electric.  $275;  1201  Vicente; 
owner,  Gasevoda,  premises ;  con- 
tractor, Brumfleld  Elec  Sign  Co, 
965    Folsom   St 

ALTER  apts,  $250;  232  Mississippi; 
owner  and  contractor,  W  A  Sheets, 
premises. 

ALTER  residence,  $200;  125  Corn- 
wall St;  owner.  May  V  Richards, 
premises. 

SIGN,  electric.  $150;  469  Eddy  St  • 
owner.   Union   Oil  Co,   prem;   con- 


GARAGE,    1-story,    $600;    3853    High  I  RESIDENCE,    $7000;    1954    McDaniel 

St;     owner    and    builder,    Thomaa  j     Ave;  owner,  Roland  Rand;  builder, 

Harrington,    premises.  I     Judklns  A  Son,   Route  2.   Box   404, 

SIGNS,  nine  electric,  2086  Broadway.  |     San   Jose. 

$500,    owner,    The    Omar;    791,    793    RESIDENCE.     $7000;      1122     Lennon 

West.   $475   each,   owner,   J   Christ-  j     Way ;  owner,  James  Cowell ;  build- 

man.    prem;    3829    Broadway,    $450.  |     er.  F  L  Forsyth,  1181  Pine  St  San    j-j,  03    1946— N  HAIGHT   ST   62-6 

S^r^'  n^em'^^S?  M«^ aT.  ''^ «,"'/  '     J°"*'  1  ^  Cole     S^r^  E  a^J."  JoTIphine 

fi^own^'  F  F  ^1.    nr."J:  ^^^' '  RESIDENCE.  $7000;  1136  Malone  Rd;       gquire  and  Effie  Boukard  as  to 

fj?^'^?     «!^^wn«r     V.f^    "^^  K*Ti     °^'""-  •^'^'"^^  Cowell;  builder.  FL,     injprovements   on    property. 

7th    St    $450.    owner,    John    Cabibi.        Forsyth.  1181  Pine  St.  San  Jose. 

premises ;  1426  Market  Street.  $450.    RESIDENCE.  $6600;    170   N    7th    St; 

owner    Martin's  Variety  Store.  1426;     owner  and  builder.  M  Ucovich. 

Market    St ;    4712   E    14th    St    »425,  >  RESIDENCE.    $6000;    590    Chapman; 

owner.   L  B  Frederick,   prem ;   2124  ;     owner,    A    G    McCracken ;    builder, 

Broadway.  $400,  owner,  Silver-Bell  (     j  ^  ^^n  

Radio,     prem;     contractor,     on    all.  ;  RESIDENCE,  $6000;  640  E  WlllUm;    j^n    ,1     1946—2255-7-9 

General  Neon   Ute  Co.  911-A   53rd  1     owner,  H  W  Walters;  builder,  J  H    -^"^   ^^'    ^846-2255  7  9 

Avenue.  |     Thieiman 

ADDITION,   $350;   5867  Fremont   St ;  |  RESIDENCE.  $5500;   1393  Shortridge 

owner,    Al    Costa,    prem ;    contrac-  }     j^^^    owner  and  builder,  Manuel  A  ! 

tor,   John   Militillo,    5825   Fremont         silva. 
SIGN,  electric,  $350;  2419  Broadway ;    j^giDENCE,  $5500;   1369  Shortridge' 

owner.   Typewriter  Doctor's,  prem ;        ^^^    owner  and  builder,  Manuel  A  ; 

contsactor.   General   Neon   Lite  Co.  I     gllva  i 

wntAr^*"^  ^''^K.H      «n«    ^nn^r  k    j  RESIDENCE.    $5500;    420    University         SANFRANCISOO   COUNTY 

WRECKS-story  bldg.  $300;  922  Web-       ^^       owner.   M   L  Meier;    builder.    *-— -——-"---- 

ster   St;    owner.    Pioneer   Beverage  j     jj  D  Bruce  Jr  ^8**     ^^  Martlet  St;   owner,   Scott; 


Non-Responsibility 


SAN  FRANCISCO  COUNTY 


improvements   on    property. 
Jan  22,  1946—62  FIRST  ST.    Julius 
H  and  Alma  Bemheim  as  to  im- 
provements  on   property. 

ALAMEDA  COUNTY 

-2261  E  14th 
ST,  Oakland  Adolph  and  Norman 
Knopf.  E  M  Hugh  en  as  to  im- 
provements  on   property. 


Electrical  Permits 


kins;  contractor.  Crown  JElectric;   17    8eJ««  County).  Issued  to  U.  S.  Angeles  ,  ^         „,     ^ 

outlets;  3  switches;  9  plugs;   altera-  P^a^^^na'    Forest,    Los    Angeles.    Dec.  1  FVont   St.   Sacramento. 

tlons  *'     s    .  .|j2^   jg^g    j^j^  jjgQ  ^p^    ^^^^   Canton:      Erbentraut   A  Summers   .446   Sixth 

;     7904    291Geary  St;  owner.  St  Paul's 'Spring  for  fire  protection  and  stock  j  St.  San  Francisco. 
Bldg;    contractor.   Crown   Electric:   si^atering.  i      G.   W^  Williams   Co.,    10  California 

outlets:  5  switches;  10  plugs;  1  sign ;  !      Permit   6469,  App.    11064    (Los   An-  j  I^^ve,   Burlingame. 

2  transformers.  igeles  County).  Issued  to  U.  S.  Angeles  ,  -f , ♦ 

7905    4715  Mission;  owner  and  con-  j  National    Forest    Los    Angeles.    Dec  !  ;     BttJdfaEltrt  and  ScrviCCi  for 
tractor.   QRS   Neon    Corp;    1   sign;    2  i  ^jj_»«^  for  ^1350  g.pd.   from   Diablo    ;         Re»«rve  Fleet  BertfMlif, 


transformers. 


OAKLAND 


Spring   for  fire   protection   and   stock  ' 
watering.  Estimated  cost  $145.  !  ! 

Permit    6460,     App.     11165     (Placer  i  4- 
County).  Issued  to  F.  M.  Hardy,  Rose-  !      BIDS 


Mare  bland,  Caitf. 


Officer   In    Charge   ef  €♦*- 

!  ville,    Dec.    ]4,    1945,  for    U.OWi   g.p.d.  j  struction,   Publie  Works   DefMirtmaM, 

34947    4250  Laguna ;  owner.  George'^™™  *"  unnamed  stream  for  irriga- |  Mare     Island;     oentract     htOy    taM. 

{Davis;     contractor.     Davis     Electric-  '  ^'°"  °^  o"«  *cre.  I  Spec.  17459     February   1     1 1   cx)  A    M 

■  outlets;    switches.  j      P«rmit  6461.  App.   11128  (Humboldt        Barrett    A   Hilp,    918    Harriion    »«L. 

1     34948  7016  E  14th  St;  owner.  Ralph-  !  County),  Issued  to  Wallace  A.  Turner.  [San  Francisco. 

bin;  contractor.  Davis  Electric;  out-i^''^^^'    Dec     17.    1945.    for    0.6    cf.s.  |     M.   A  K.   Corp,  200  Financial  Cen- 
llets;  fixtures.  I  from  Mill   C|reek  for  Irrigation  of  20  !  ter  Bldg.,  San  Francisco 

34949     373    40th    St;    owner.  Stone;    »cres.  '  1     Parker,     Steffens     A     Pearce,     IM 

Permit    64S2.    App.    11129     (Plumas    South  Park.  San  FranclBco 
County). 


,  contractor.    Davis    Electric ;    outlets ; 

i  switches. 
-  I      34950    2758  Park  Blvd  ;  owner.  Hus- 

j  ton   A  Associates ;    contractor.   Davis 

1  Electric ;   outlets ;  switches ;  fixtures. 

i     34951    7875  MacArthur  Blvd  ;  owner. 

j  Oakland  Pet  Shop;  contractor,  Davis 
.  j  Electric ;  outlets ;  switches. 

34952     Comer  71st  Ave  and  E  14th 
St;  owner,  Huston  A  Associates;  con- 


Issued  to  I.  R.  Ewing, 
Meadow  Valley,  Dec.  18,  1945,  for  800 
g.p.d.  from  a  spring  for  domestic 
purposes.  Estimated  cost,  $200. 

Permit  64d3,  App.  11143  (San  Ber- 
nardino County  (.  Issued  to  Elmo  C. 
Proctor,  Baker,  Dec.  19,  1945,  for  0.26 


Moore  A  Roberts,  693  Mtssioa  St. 
SaA  Francisco. 

Johnson.  Drake  &  Piper.  ITM 
Franklin  St.  Oakland. 

A.  J.  Hopper  Co..  243  Langton  St., 
San  Francisco. 

Lawrence  Construction  Co.,  M30  T 


cf.s.  from  Mojave  River  for  domes-  [St,  Sacramento. 

1»*6,  I     Robert    McCarthy    Co.,    lOBt    KJrk- 
pring   for  i  ham  St,  San  Francisco 


Co;  contractor.  Central  Electric  Co;,     ,.„.    .o^a  r,       j  .r^w 

alterations  ^  l     34954  4270  Broadway;  owner,  Chen - 

7822      62"    1st     St;     owner.     Ooldin  j  •y  ^"""f  =  *^°"*'*<=^'"'  "^  ^  ^»«»^«'"«: 


owner.   Standard   Chemical   Co.   921       ^^^^  j^        g„  jo^e. 

Harrison   St;   contractor.   C  R  An-  '     jjgjpjjj^^jj^  ,5^00     gj^  S   2(Hh   St; 

cTi*^«^,^^^^':t^^"o:^^•«^"^^'*^•        owner  and  buUder.  A^ert  Eastman.  ,        --       -     -^     ^-.     alterations 

^^^^'  "''*  electric.  2086  Broadway,    j^^jsj^jej^^.^    ^^q^^    360  Hedding  St;  Rohne;    contractor.    Central    KJectric  I *'**~V    7« 

$300,   owner.   The   Omar,   premises;        ^^„^,  ^^^  '^JH^S^     ^„  ^  kosher.  Co;   alterations.                                            '     34965     76 

2009-11  Grove  St  $M0    OA^^er  Jl  O   j^gsujjgj^^,^,,   $4500;   290  N  24th   St;  7823     750  Post  St;   owner.   Post  St 

Hartwick.     prem;     3867     Piedmont  i     owner  and  builder.  C  C  Poison.  

Ave.  $275.  owner,  Gils  Home  Apph-    ADDITION.  $4300;  835  E  Taylor  St;  Industrial  Marine  Electric  A  Eng  Co; 

ance.  prem ;  3307  Grand  Ave,  $275,  ,     -wner    Santa   CTlara  County  Ve«e-  1  outlet. 


cost 
$69. 

Permit  64<l6,  App.  10966  (Monterey 
County).  Issued  to  L.  S.  White,  Park- 
field,  Dec.  2$,  1945,  for  H  c.f.s.  from 
Cholame  Creek  for  irrigation,  domes- 
tic and  stock  watering  purposes.  !B«s- 


34965     762   100th   Ave;   owner.  Sun- 
set   Venetian    Blind    Co;    contractor. 

nn^Z~  A    JTm^XI^  w«t*r.'"^«A«*^°«*^'^  i  ***t«on  Electrical;  alterations. 

Body   ft    Fender  Works,    contractor.,     3^^     ^^    ^^^    g^.    ^^^^    Rose ;;  tim^ted  cost  $1000. 

contractor.  Matson  Electrical ;  altera- I     Permit     6466,     App.     10456     (Napa 
^  tlons.  I  County;.  Issued  to  State  Department 

Kinuia,  1100  <in  01.  ^av,  owner,  n|  ^.^„,„  -«-  r»-i«,—  A^«  «-«  To—  son  contractor  Industrial  M-rin«  '**'^  ^**^  Broadway  Terrace;  ,0'  ^"^^fe-  S*cranaento,  Dec  26,  1946, 
A  H  Cafe,  prem;  contractor  on  all.  I ^gaputo  «»  Delmas  Ave.  San  Jose.  Ij^^^.^rft^ng  Co^^^^^'Jf  M*'^«  j  owner,  Peganavitch ;  contractor.  R  O  forTo  cf.s.  and  4400  a.f.  from  Rector 
General   Neon  Ute  Co.  911-A  53rd.  1  ^^^SIDENCE,    $4000     ^*    ^ull    Ave     Eiectri  "o*.     fin-.  r«r.    De»<lrick ;  outlets;  switches;  f ixtures ;,  Creek  for  lon:>e»tic  "d  irripUon  of 


air-MQ     «icK»    »i»^*«o     iiR7«   "»♦»,    «♦  i     owner  and  builder,  Robt  L  Talbot       7825     1653  Market  St;  owner,  Cor- 
S2»  "o^Sr    tltulM^iSIvitlis^K   REPAIRS,  $3500;   837  Almaden  Ave;,bett  Grill;  contractor.  Apex  Electric; 

i^kt    iOic^  E ^/th^t  ISoi   ^wnlr       o^^^'"  »'^<1  f""'^*'"'  AttiHo  Ranaldl.    1  sign;  6  transformers. 
7th  St.  10102  E  14th  St  $200,  owner  1  ^^^  ^  ^^j,    M/vnn    •>«  g  •>«/»  «♦  •  »■»,»...        7826 


REPAIRS,  $3000 ;  26  S  2nd  St 
Allen  Young;  builder.  E  C 


;  owner.       7826    310  Jessie  St;  owner.  Quality   Jljr, .  _,_',,_-, 
Lelck.       Hats:    contractor.    Apex   Electric;    1  T  r/qjST  imh 


pluga 

34958    2516  Chestnut ;  owner.  Cxolden 
i  State  Co ;  contractor,  C^alif omia  Elec- 


,940   acres.   Estimated   cost.   $1,350,000. 


Louis  C.  Dunn.  7W  Monadnod» 
Bldf..  Sac   Francisco 

J.  H.  Pomeroy  A  Co..  Inc.,  Mi 
Montgomery  St,  San  Francisoo. 

Healy  -  Tlbbltti  CondtructJon  Co., 
1100  Evans  Avf  ,  San  Fraccisoo.  att4 
DuncansoD-H&rrelBon  C^..  DeTouaf 
Bldg.,  San  Francisoc  * 

James  I.  Barnes  Constr.  Co.,  941 
Russ  Bldg.   San   Francisco. 


Wardboote,  ) 

ftlJb  and  Oluo  Sts,  RicluxK>Dd  | 


General    Pet    Corp,    prem;    7340    E 

I4th   St,  $200,   owner.  General   Pel ;  .  .^'•"' ^ """» •  "";;;;j^\'  f^^^  ll'lT'    v.v...v.«,.«.,    ^p.*    «.^„.v,    *j     j^gjg     ^j^jj    ^^^   ^^   ^    ^^th    St; 

o^.V  Ten^^l^  Per  c^orn^'    S  |     C^rT^^^efTmrna  f <S«^  >     ?^-5S    Various  locations  and  own-  j  f'^f^r  °s?erElL\'S.'*r«P°'^'  '°° 
owner.     General     Pet     Corp       33.^0       w..i,j...    1,  t»«i«i    ika  v<««  c*    a.^    •isi-    /<nnfM»«^.     a^.«    v\^^*^^    _' tractor,  Snea  Electric;  sign. 

).  owner.  Gen- !     buUder.  AI  Bolel,  154  Vine  St.  San   et^    contractor.    Apex    Electric   Co,       ^^    ^22^  gj^  ^^^.  ^^ 


Lakeshore   Av(,  $200, 


Jose. 


signs;  transformers. 


T^nX  \^^I^'  r?l«l«i    P-t    ,'Ir.'  I  ADDITION,  $2500:  634  Stockton  Ave;  i     7854-59    Various  locations  and  own- 


January  24,  1946      i      BiO»;   Rlehm«nd  Union  8«h«l   Die- 

WATER  APPLICATIONS  FILED       |  trict,  Walter  T  H»lmm,  •upmiMmnAwHt, 

SACRAMENTO.     Calif.  —  Applica-    110t  BIm*4I   Ave.,  Rlehfnend.  Jannery 

tions  for  penmiu  to  appropriate  water    2S.  it  A    M.  Plans  prepared  by  Arolil- 

owner.  Len-'"led  with  the  Department  of  Public    tectt   Dnflen   A   iohmidts,  »M   AH- 


$200,  owner.  General  Pet  Corp; 
3209  12th  St.  $200.  owner.  General 
Pet  Corp;  5500  E  14th  Street.  $200. 


owner.  A  J  Peters  A  Son ;  builder,    ers ;   contractor.  H  O  Wilson ;   signs ;  1 


Carl  N   Swensoa   Co,  355   Stockton   alterations 
owner    (leneral  Pet  Corn     contrac-  '      •^^«>   San   Jose.  1      T860     N   16th   St  260  E  Mission    St; 

?or   on   aa   NioT  MiinTco.?^W   OCTTCE     BUILDING      $2600:      1180   owner     Store:     cotjtractor.     Clmlno 
Davis    St     San   Francisco  '"'^  •^^*'  o^"^**^  and  builder,  Vic-    Electric  Co;    26  outlets;   7   switches; 

'  tory  Lumber  Co.  ,  2  plugs :  1  motor. 

BUSINESS  BUILDING.  $2500;  635  N  7861  S5  Polk  St;  owner,  "Ware- 
7th  St;  owner  and  builder,  John  W  house;  contractor.  Malm  ft  Welter;  1 
Schlosscr  motor. 


f eldt ;     contractor,    Flagler    Electric ;    Works.  Division  of  Water  Resources, 
new  service.  '  Sacramento,    during    December.    1945. 

34961      120    Florence    Ave;    owner,  j  were  as  follows : 
Harburt;  contractor.  Fox  Electrical;!     A.pp.   11232    (Los   Angeles   County), 
service.  1  C^ias.  L.  Menning.  Pasadena,  for  ie.-JBl  C«rrtto 

S4M2    1200  87th  Ave ;  owner.  Alfred   000   « M    '"»»   unnamed   spring   for,     Clinton   Construction    Co,   tSt    Wni 


■ton   Way,   Berkeley. 

M    J    King.   Inc,   2S1   Franklin   M^ 
San  Frandsoo. 

Elmer  J   Freethy,  1482  Kearney  8t  . 


SIGNS,  five  electric,  3830  E  14th  St 
$200  each  (2),  owner,  Nick's  Foun- 
tain Lunch,  prem;  5947  MacArthur 
Blvd,  $200,  owner,  Lonnies  Kiddie 
Shop,     premises;     6703    San    Pablo 

Ave,  $200,  owner.  Eagle  Cafe,  prem ;  »,  »  1  .    ir..   in        o^    a        1 

3120    Frultvale    Ave,    $150,    owner,  i     builder.  Al  Bolel,  164  Vine  St.  San    1  njotor 

Sadie   Bricbeque.   prem;   contractor  I*    Jose.  I     7863      335  6th    St;    owner.    Snyder; 

on  all.  General  Neon  Lite  Co,  »ii- a    RESIDENCE.  $2000;  864  N  First  St;  I  contractor.    American    Electric   Const 


63rd    Ave. 


ALTER,  $150;   1350  E  14th   St;  own- ; -A-LTERATIONS.    ^2000; 


(Jonsalves;  contractor,  special  owner;    domestic    and    irrigation.     Estimated  J  som  St,  Ban  Frmactooo. 
j  5   outlets ;   3   switches ;   5   fixtures ;   6   cost,  $300.  c    L   Wold   Construction   Co..   Li4  . 

plugs.  App.  11238  (Modoc  County).  Round  ;4412-1«  Fulton  St,  San  Ftanclsoo. 

I     34963     1338  Broadway;  owner.  Coca   Valley   Ranch    Co.,   Alturas,   for  4000!     Moore   A   Roberta.   AM  Miasloo    St.. 
...--^  !  Cola    Co;    contractor,    Neon    Malnte- i  a.f.    from    three    lakes    tributary    to  '  San  Franclsoo. 

PARTITIONS,  $2000;  303  W  San  Fer-       7862     1286  Folsom   St:   owner.  Mc-    nance  Corp;  sin.  Bo'«8  Creek.  Willow  Creek  and  Clear  |     Empire   Construction   C^ ,   Ltd     $44 

nando;  owner.  Service  Electric  Co;    F^dden:  contractor.  Malm  ft  Welter;  1     349^      1575   ^^h    St;    owner.    Mike    Lake  for  irrigation  of  1000  acres.  Harriet  St,  San  Francisco 

Markovits;  contractor.  Neon  Mainte- i     App.  11234  (Tehama  County).  E.  B  |      Paiker      Steffen*     ft     Pearce      135 
nance  Corp ;  sign.  1  Estes     Feed     ft     Livestock     Co..    Red  |  South  Park,  San  Francisco. 

34966     lOlst  and  E  14th  St;  owner,  !  Bluff,    for    3<l»,000    a.f.    from    Thomas 
General   Petroleum   Corp;  contractor.    Creek,  tributary  to  Sacramento  River, 


owner  and  builder,  Ed  Bertola. 


10 


Co:  alterations. 


er,  R  H  Bacon,  prem;  contractor, 
Arthur  Stone,    1843  34th   Ava 

BILLBOARD.  $60;  SW  Cor  19th  and 
Adeline  Sts;  owner  and  contrac- 
tor, Special  Site  Sign  Co,  3225 
Louise  St 

BILLBOAfUDS,  two,  $25  each;  N  7th 
St  25  E  Union ;,  NE  Cor  37th  and 
Telegraph ;  owner  and  contractor, 
Foster   ft   Kleiser,    22nd   and    Mar- 

SIGN,  flat  110;  5340  Grove  Street; 
owner  and  contractor,  Harold  W 
Olsen,  premises. 


S   Morri- !     7864     155  (^Iden  Gate  Ave;  owner.    Neon  Maintenance  Corp;  sign 


_  for  irrigation  of  35.000  acres. 

son;    owner.    Dr    H    Hardenburgh;    St  Boniface  Church :  contractor.  Gold- j     34^66      74th    Ave    and    E    14th    St;  I     App.    11235    (Napa    County).   C.    M. 

builder,  C  Harris.  j  en  Gate  Kfectrtc;  alterations.  (owner,  General  Petrolum  Corp;  con- iHauboe,  San   Francisco,   for  1.0  c.f.a 

REPAIRS.     $2000;     350    N    16th    St;  1     7865      270    Bayshore    Blvd:    owner.  Uractor.  Neon  Maintenance  Corp;  sign    from  James  Creek,  tributary  to  Putah 

owner  and  builder.  E  W  Cook,  7466   Epole:  contractor.  (5olden  Gate  Elec-  j     349^7      7.5th    Ave    and    MacArthur;  1  Creek,  for  irrigation  of  70  acres. 

E  58th  St.  Los  Angeles.  trie:  6  outlets:  2  switches:  3  plugs.        I  owner.  CJeneral  Petroleum  Corp;  con-  '     App.     11236    (Napa    County).    Dick 

ADDITION.    $1860:    431    N    16th    St;  I     7866     1821   Market  St:  owner.  J  W   tractor.  Neon  Maintenance  Corp    sign  !  Week,    San     Francisco,    for    270    a.f. 


Classified  Adyertisiiig 


owner.   V  F  Navarra;   builder.   Soil  Martini;   contractor,  Brite-Ute  Neon 
Guardino.  |Co:  1  transformer 

ADDITION,     $1800;     1656     E     Santa  |     7867    19th  and  Valencia  Sts:  owner. 
Clara;    owner   and    builder,    Harry   Barney    Marrow;    contractor.    Brtte- 


A   Boos. 
ALTERATIONS.  $1500;  950  The  Ala- 


Lite  Neon  Co ;  5  transformers. 
7868    4800  Cabrillo:  owner.  Amuse- 


meda ;  owner  and  builder,  Dr  Helen  ,  ment  Concession ;   contractor,    Brite- 


BURLINGAME 


RESIDENCE.  $13,000;  Lot  27  Blk  1, 
Adeline  and  Vancouver;  owner. 
Dorothy  Oracle ;  contractor.  R  E 
Broderick,  130  12th  Ave.  San  Mateo. 

RESIDENCE.  $13,000;  Lot  7  Blk  58. 
Vancouver ;  owner,  9  O'Brien ;  con- 
tractor, Robt  E  Broderick,  ISO 
12  th   Ave,  San  Mateo. 

RESIDENCE.  $8000;  Lot  9  Blk  22 
Channing  Road;  owner.  Carl  F"^ 
Johnson;  contractor.  Joe  Bettan- 
court.  422  San  Anselmo  Ave,  San 
Bruno. 

RESIDENCE.  $7700;  Lot  17  Blk  9 
Klllamey  Lane;  owner.  Roy  T 
Nilsen;  contractor,  W  O  Nicolai- 
des  &  Son.  218  Peninsular  Avenue. 
San  Mateo. 

RESIDENCE.  $6500;  944  Laurel; 
owner,  R  E  Doss;  contractor.  H  £ 
W^infrey,   865    Bayshore   Blvd. 

ADDN  to  residence.  $5000;  1456  Al- 
varado;  owner,  H  H  Voss;  con- 
tractor, V   A  Enrico.   1428  Balboa. 

ALTER  residence.  $2000;  1249  Belle- 
vue;  owner,  Aug  Cufferata;  con- 
tractor, CJeo  Arthur  ft  Sons.  941  S 
Claremont   St.   San    Mateo 


Hardenbur^. 

RESIDENCE,  $1500;  780  N  12th  St; 
owner  and  builder.  E  E  York. 

OFFICE  BUILDING.  $1600;  1130 
Bird  Ave:  owner  and  builder,  Vic- 
tory Lumber  Co. 

PARTITION.  $1250;  333  W  JuHaa  St; 
owner  Food  Machinery  Corp ;  build- 
er. Bert  P  Ward  ft  Son.  1246  Lin- 
coln Ave,  San  Jose. 

ALTERATIONS  and  GARAGE.  $1000 ; 
1196  Britton  Ave ;  owner  and  build- 


Lite  Neon  Co:  7  transformers. 

78«  1188  Market  St;  owner,  Or- 
pheum  Theater:  contractor,  QRS 
Neon  Co:  sien;  7  transformers. 

7870  51  Eddy  St:  owner,  Ed  Dan- 
lelson:  contractor,  QRS  Neon  Co:  1 
sirn  :  2  transformers. 

7871  871  Mission  St ;  owner.  Silver- 
berg;  contractor.  Liberty  Electric  Co: 
S  outlets;  3  switchei:  2  plugs;  altera- 
tions. 

7872  N  Xnioa  57  W  of  JOth  Ave 


34968  68th  Ave  and  Foothill  Blvd ;  j  ^^^  unnamed  stream  tributary  to  , 
owner.  General  Petroleum  Corp;  c<Mi-  Pop*  Creek  for  domestic  and  irrt- i 
tractor.  Neon  Maintenance  Corp;  sign  •  nation   of  100  acres. 

34969  E  12th  and  Frultvale;  owner.  |_  App.  113J7   (Nevada  Coimty).  Thos 


WANTED 


.,  AKClilTECTURAL    DRAFTSMA.V 

(^neral   Petroleum   Corp;   contractor.  1  >!•  Dee.  Smartsville.  for  1.0  c.f.s.  from    wanted      Al     man      Working    dra» 
Neon  Maintenance  Corp:   sign  j  Squirrel    Creek,    tributary     to    Tuba  |  ings     and      details       General      work. 

34970  Lakeshore  and  Beacon ;  own- i  R'ver.  for  irrtgaUon  of  20  acres.  I  schools   and    public    buildings      Long 
er.  General  Petroleum  Corp;  contrac-  >      App.    11288    (San    Joaquin    County).  J  job.     Write    detail*    and    salary    ex 
tor.  Neon  Maintenance  Corp;  sign.        J  Willma    Cook.   Los    Angeles,    for    4J9  1  pe«ted.    F.   T    Ge<.rsrB«on.    F    (j     M(  x 

34971  55th    Ave    and    E    14th    8t:ic'»-   'rom   unnamed   creek    tnbutary    55,  Eureka.  Calif     Phone  Eureka  3iM 
owner,  General  Petroleum  Corp;  con-    to  San  JoaquKn  River  for  stock  water-  ' 
tractor.  Neon  Maintenance  Corp;  sign    »ng  and  irrigation  of  3916  acres    Es- 

34972  2311  E  14th  St;  owner.  Safe-    timated  cost    S800. 
T-Mike     Condenser    Co;     contractor.        App      1123it      <Humboldt     County). 
Dimond  Electric ;  new  service.  ;  Paul  M.  Schittook.  Scotia,  for  LO  c.f.a 


•to    2/4 '♦« 


er.  Eari  W  Heple.  494  Delmas  Ave,  '  owner    A    Nelson;    contractor.    F   P'aon;  contractor,  Paramount  Electric; 
San  Jose.  j  Tattenham:  1  motor  {fixtures;  alterations. 

I     7873    SW  Sagamore  225  W  Capitol ; 

owner :  contractor.  F  P  Tat- 
tenham: alterations. 

7874  151  Bayshore  Blvd:  owner. 
Coast  Mills ;  contractor.  Quality  Elec- 
tric Co :  4  outlets    2  plugs :  2  motors. 


1st  Class  CON8TR.UCTION  SXJ'PT',, 
large     bulkitngs :     good,    saiary.     good 
future    State  txp  and  ref.  Reply  Box 
34973     5101  Telegraph;    owner  KeyUrom    cnemlcal    Creek,    tributary    to    122,  c/o  Daily  Paclfte  Builder. 
Garage;  contractor,  Paramount  Elec-    east  branch  <rf  south  fork  Eel  River, 
trie:  alterations.  :  f or   power  purposes.   Estimated    cost, 

84974     475  36th  St;  owner,  Dr  Ben-  '$800. 


App.    11240    (Sacramento    County). 


1/22-2$. 24-26- m/ 46 


PAINTING  lamMATOR.  prefera- 
bly   one    with     experience    or    back 


Bcnldnig  Permits^  $500.00  «ad 

Over,  Inued  Vy  tke  Bo«rd 

of  PnUic  W«rlB 

SAN  FRANCPSC©  COUNTY 


Purchasing  Power 

(Continved  from  Page  One) 


!  — 


Victor  E.  and  C:arrie  M.  Nevln,  Elk  I  ground  adaptable  to  thla  line  of  work 
Grove,  for  2u5  cf.s.  from  unnamed  Rephr  Box  118,  c/o  Daily  Pacific 
dredger   cut,    tributary    to    SnodgrauB  ^  Bulkier.  lA8-21-a3-S$-2l/4i 

Slough,   for   domestic   and    Irrigation    

of  207.94  acres.  Estimated  cost,  $2000.  i      BLDO.   CONSTi*.    8UPT.,   good   f«- 
App.  11241  4Santa  Barbara  County).  '  ture.  State  experience  and  rrtftmneei 
Helen  M.  Weber.  Cuyama  Valley,  for '  Replv     Box     16,     c/o    Baily     Pacific 
2000    g.p.d.     from    unnamed     well     in    Buiider  ^ 

Branch  Canyon,  tributary  to  Cuyama  ' 


JANUARY  23,   1946 


I  nlue-  1  motor  i  concern   for    the   repeated   failures 

!     7«t7«    24.v>  Harrison  :  owner  TTnlted  ,  that   preceded  them. 
14th    Ave  •    alter  '  '^'e^t"* :  contractor.  Qualitv  Electric :  j 


7875    1025  Golden  Gate  Ave ;  owBer.  j  ^j^hout    regard    to    the    actual    ne- 

itv%";t,5?"co"loTlerri^^^                      ^r    'l^^^    ^n^  with    little!w^~f<ir;roikw;te"ringp;rp;s;:     1 
V.O.  , ,^    ,„    »K^    ^^^i^A    *-,! ..I      App    J1242    (Glenn   County).   Jerald 

and    Edith    S-    Holsapfel    and    Gene 
«?   Taraval    60    F    14th    av-o-    -i.        rextile  •  contractor   (Juaiitv  Biecint .  ,        Every  year  Since  1900  some  250- j  ^alla  Tire  C:**.,  WUlows,  for  150  cf.a 
cl^n^shop     KS)o!own1r    Knick-l««"*'*^^^^  '000     to     450,000     retail     businesses    L^.-  Bi._drain  on  lower  end  of  Glenn- 

erbocker  ft  Amott  '     7877     liSS    Bavshore    Blvd:    "w^e^- ,  have  failed  and  a  comparable  num     .,.«_k 

2146  Great   Highway;  alter  dwell-   H**"*^    Trailer:    contractor    Quality ,  ^^j.  ^f  ^ew  ones  have   started  ap-    district    2047    fnr    i^^a^^    «/    ^v^ 
ing;  cost.  $600;  owner,  E  Gear>-.         ^'^r!„^^l,l«  outlets:  2  «^*<^5;^,    -^,.  j  parently  unaware  of  what  was  go-    ac"^   Lt^at^  cmTSSS 

991     Howard    St;    alter    store    and!    ^878    f*0  21.t  Pt-^ow^er  bcbender      V        ^^      ^^^^^    ^^^  been    no  j    "pp.  112«' |?uS2' SS^tv)    H    R. 

ruTSZs   cr'*  *'°*^^  '"'"'^-  ''^''-PucT;^^^^  O^    «     ^^^^^^     of    thi    Bremllnger    Hav^^,   ?or  ii)i)  gp5^ 

'     7879    3236  MstSt:  owner.  Schender:    trend.    On  the  contrary,  the  post- 1  from    unnamed    spring    tributary    to 


Colusa   District  tributary   to  Willow 
Creek    or    B     drain    of    Reclamation 


HELP  WANTED 


SUF^ERINTENDENT 
ESTIMATOR 
STOREKEEPER 
The   above    three    permanent    posi- 
tions open   with  larg'f   electrical   con- 
tractor State  experience,  ability  and 
furnish    references.    Reply    Bex    123, 
c/o  Daily  Pacific  Builder. 

to  Jar    31,  '46 


PLANS  and 
Speculations 


A  new  caii  for  bids  on  the  pro- 
posed REDONDO  North  Beach  sea- 
wall may  be  advertised  soon,  ac- 
cording- to  Mayor  Clyde  V.  March, 
ihe  bids  recently  filed  have  been 
rejected  by  State  Director  of  Pub- 
lic Works  Charles  H.  Purcell.  New 
specifications  as  recommended  by 
Redondo  Beach  City  Engineer  Wm. 
Barclay  will  allow  minor  structur- 
al changes  expected  to  redace  the 
over-all  cost  of  the  wall  to  within 
the  $163,200  already  posted  by  the 
city,  county  and  state  for  the  work. 
Previous  low  bidder  was  Guy  F. 
Atkinson  Company  of  San  Fran- 
cisco at  1179,600. 

oOo 

Officials  of  the  Frostorage  Com- 
pany of  Oakland  have  announced 
plans  are  being  completed  for  the 
construction  of  a  |600,000  cold 
storage  warehouse  plant  in  WOOD- 
LAND. L.  Rench,  owner  of  the 
Oakland  company,  said  the  plant 
will  be  built  on  25  acres  north  of 
the  Marvin  Landplane  Company  on 
Woodland  -  Knights  Landing  High- 
way. 

oOo 

Construction  of  six  proposed 
permanent  public  housing  projects 
in  SAN  FRANCISCO,  including 
Ping  Yuen,  the  Chinatown  project, 
is  blocked  because  the  limitation 
set  by  law  in  construction  costs  is 
below  present  building  prices.  The 
following  projects  are  effected: 

Ping  Yuen.  230  family  units  to  be 
built  on  the  south  side  of  Pacific 
St.  between  Powell  and  Kearny  Sts., 
at  a  cost  of  |7,90O  per  unit. 

North  Beach,  226  units  in  an  area 
bounded  by  Bay.  Mason  and  Fran- 
cisco Streets  and  Columbus  Avenue; 
estimated  cost.  $6,126  per  unit. 

Glenn  Crags,  171  units  in  an  area 
bounded  by  30th,  Berkeley,  Elk.  Sus- 
sed and  Glen  Park  Streets ;  estimated 
cost,  J6,118  per  unit. 

Bemal.  201  units  in  area  bounded 
by  26th.  Harrison,  Folsom  and  Army 
Sts. ;   estimated   cost,  $4,820  per  unit. 

De  Haro.  135  units  in  area  bounded 
by  Wisconsin,  De  Haro,  18th  and  19th 
Streets;  costs  not  estimated. 

Hunters  View,  150  units  at  Fairfax 
and  Innes  Avenues  and  Hunters  View 
Blvd.  adjoining  Evans  Ave.;  costs 
not  estimated. 

oOo 

On  property  adjoining  the  Will- 
strut  Hoisery  Mill  at  16308  Foot- 
hill Blvd.  in  SAN  LEANDRO,  now 
occupied  by  a  riding  academv,  Will 
Struthers,  president  of  the  hosiery 
firm,  plans  to  build  an  ultra-mod- 
em restaurant.  The  building,  con- 
taining 8000  square  feet  and  seat- 
ing 250  people,  will  cost  an  Esti- 
mated $75,000. 

oOo 


^ailu  Pacific 
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BURKE  FORM  CLAMPS 


CPA  Issues  Directive  Chaiineiing 

Lumber  Into  Low-Cost  Housing 

The   Reconversion    Housing   Program    swung   into   action    as    the 

Civilian    Production    Administration's    new    Priorities    Regulation    33 

became  effective  and  the  first  of  its  directions  to  channel  scare  materials 

into  400,000  and  500,000  moderate 
and  low-cost  housing  units  for  vet- 
erans was  issued.  The  first  direc- 
tion to  PR  33,  spells  out  the  meth- 
ods by  which  lumber  and  millwork 
will  be  channelled  into  the  housing 
program.  Directions  covering  the 
other  materials  included  in  PR  33, 
like  cast-iron  bath  tubs,  soil  pipe 
and  radiation,  gypsum  board  and 
lath,  clay  products  and  concrete 
blocks  will  be  issued  soon. 

Direction  1  effective  January  15 
provides  for  the  part  which  saw- 
mills, distributors,  office  whole- 
salers, millwork  manufacturers, 
hardwood  flooring  manufacturers, 
and  housing  contractors  are  re- 
quired to  play  in  providing  9  bil- 
lion board  feet  of  lumber  in  1946 
for  moderate  and  low-cost  housing 
to  which  veterans  will  be  given 
special   preference. 

Sawmills,  coming  within  the  pro- 
visions of  the  Direction  include: 
(1)    mills   or   plants   producing   in 

1945  or   expecting   to    produce    in 

1946  at  least  2,000,000  board  feet 
of  softwood  or  1,000,000  board  feet 
of  hardwood  lumber,  and  (2)  con- 
centration yards  or  plants  proces- 
sing into  lumber  (by  drying,  saw- 
ing, edging,  grading,  sorting,  plan- 
ing or  otherwise)  at  least  25  per 
cent  of  the  total  volume  of  logs 
and  lumber  received. 

Under  Direction  1,  such  saw- 
mills, beginning  February  1  and 
in  each  succeeding  month  there- 
after, must  reserve  from  their  to- 
tal lumber  production  40  per  cent 
of  their  expected  softwood  lumber 
production  in  the  form  of  "housing 
construction  lumber"  and  100  per 
cent  of  the  flooring  grades,  i.e.,  2 
and  3a,  of  hard  maple,  oak  and 
pecan  in  thicknesses  of  5/8-,  4/4- 
and  5/4-inch.  Each  month's  re- 
serve mus7  be  held  until  the  20th 
of  that  month  for  delivery  to  cer- 
tified orders  in  preference  to  all 
other  orders  (except  AAA  ratings) 
On  or  after  the  20th  day  of  the 
month,  any  of  the  production  re- 
serve   not    taken    on    such    orders 


-«!ai" 


may  be  sold  to  other  rated  and  un- 
rated  orders. 

A  distributor  (one  who  buys  and 
stocks  lumber  for  resale,  either  at 
wholesale  or  retail)  may  obtain 
housing  construction  lumber  by 
placing  certified  orders  each  month 
with  a  sawmill  or  office  wholesaler 
for  one  of  the  following  amounts, 
whichever  is  greatest:  (1)  An 
amount  not  exceeding  five  per  cent 
of  the  total  footage  of  hh  soft- 
wood lumber  inventory  as  of  Jan- 
uary 1,  1942;  or  (2)  an  amount 
equal  to  the  total  footage  of  hous- 
ing construction  lumber  called  for 
by  the  orders  rated  HH  which  he 
has  accepted  for  delivery  in  that 
month;  or  (3)  one  carload  of  hous- 
ing construction  lumber  in  each  of 
any  two  of  the  three  months  in  a 
calendar  quarter.  Housing  con- 
struction lumber  received  on  a  cer- 
tified order  must  be  held  for  60 
days  beginning  on  the  day  of  its 
receipt  for  orders  rated  HH  or 
AAA.  At  the  end  of  the  60  day 
period  such  of  the  lumber  as  re- 
mains may  be  sold  on  other  ratings 
or  in  the  free  market. 

An  of!ice  wholesaler  (one  who 
buys  and  sells  but  does  not  stock 
lumber)  may  accept  certified  or- 
ders from  distributors,  and  floor- 
ing and  millwork  manufacturers, 
and  housing  contractors  and  may 
fill  these  orders  by  placing  certi- 
fied orders  with  the  sawmill. 

A  millwork  manufacturer  may 
obtain  housing  construction  lum- 
ber by  placing  certified  orders  with 
a  sawmill  or  office  wholesaler  each 
month  for  an  amount  not  in  ex- 
cess of  5  per  cent  of  the  total  foot- 
age of  softwood  lumber  he  con- 
sumed in  the  manufacture  of  mill- 
work  in  the  year  1940.  A  quantity 
of  such  lumber  equal  to  the  lum- 
ber received  on  such  certified  lum- 
ber niust  be  used  in  the  manufac- 
ture of  millwork.  At  least  75  per 
cent  of  this  millwork  must  be  held 
for  60  days  after  completion  for 
HH  rated  orders  (whether  served 
directly  or  extended  to  him  by  a 
distributor)  in  preference  to  all 
other  orders  except  AAA.  At  the 
end  of  the  60  day  period,  any  of 
this  millwork  remaining  may  be 
sold  on  other  rated  orders  or  in 
the  free  market. 

A  hardwood  flooring  manufactur- 
er may  obtain  hardwood  flooring 
lumber  by  placing  certified  orders 
with  a  sawmill  or  office  wholesaler 
■each  month  for  an  amount  not  ex- 
ceeding 6  per  cent  of  the  hardwood 
lumber  he  consumed  in  the  manu- 
facture of  standard  hardwood  floor- 
ing in  the  year  1940.  He  is  then 
governed    by    the    same    set   aside 


BivTltK,  IH^K  YOU 

The  one  bright  spot  during  the 
past  two  weeks  has  been  the  words 
of  interest  and  inquiry  from  the 
readers  which  filtered  past  the  "no 
visitors"  sign  on  my  hospital  room 
door. 

•  •    • 

When  a  guy  is  in  the  hospital 
one  standard  question  seems  to 
be:  "Have  you  a  pretty  nurse?" 
The  answer  is,  if  you  notice,  you 
don't  NEED  a  nurse t 

•  •    • 

Many  of  the  little  numbers  look 
very  neat  in  their  smartly-tailored 
uniforms,  but  when  you're  burning 
with  fever  one  hour  and  your  back 
teeth  chattering  with  chill  the  next 
you  don't  give  a  dum  whether  Var- 
ga  or  Petty  ever  heard  of  Florence 
Nightingale! 

•  •    • 

Then  is  the  time  you  are  thank- 
ful for  one  of  the  gals  who  has 
spent  years  flattening  her  arches 
along  countless  miles  of  hospital 
corridors.  There  is  comfort  in  the 
way  she  firmly  holds  you  and  says: 
"Now  Bub,  you  do  the  relaxing  and 
let  me  worrv  about  this  needle." 

•  •    • 

Why  try  to  describe  it  ?  If  you've 
been  there  you  understand — and  if 
you  haven't,  words  don't  explain. 

•  •    • 

The  interest  expressed  by 
many  of  you  adds  encourage- 
ment to  picking  up  the 
threads  of  interest  in  the 
passing   scene. 


NAREB  Plans 

Regional  Series 
Ut  Lonierences 


A  series  of  nine  regional  confer- 
ences of  local  real  estate  board 
presidents  and  secretaries  with 
their  national  offices  has  been 
scheduled  for  February  and  March 
by  the  National  Association  of 
Real  Estate  Boards. 

The  meetingfs  will  begin  Feb- 
ruary 6  at  Boston  and  conclude 
March  12  at  Los  Angeles.  Boyd 
T.  Barnard,  president  of  NAREB, 
and  Herbert  U.  Nelson,  executive 
'vice  president,  will  attend  each 
conference. 

Their  purpose  is  to  review  the 
general  position  of  the  Associa- 
tion on  vital  issues  in  the  real 
estate  field  and  to  make  local 
viewpoints  effective  in  the  national 


OPA  FREEZES 
SHiNGLE  PRICES 
AT  DEC.  1  LEVEL 


AUTO  THEFTS   RISE 


AMERICAN  INSTFTUTE 

ARCHITECTS  ANNUAL 

DINNER  TONIGHT 

In  addition  to  the  previously 
announced  program  featuring 
Vice-President  Samuel  Lunden 
and  a  guest  list  including  most 
of  the  past  presidents  of  the 
Chapter,  the  Chapter  has  re- 
ceived word  that  AIA  Regional 
Director  Earl  Heit^hmidt  will 
be  here  for  the  annual  dinner. 
Architect  Heitschmidt  of  the 
Los  Angeles  firm  of  Heitschmidt 
and  Matcham,  is  widely  known 
among  the  profe^ion  for  his 
outstanding  legislative  work,  as 
well  as  his  architectural  achieve- 
ment. He  first  came  to  the  west 
coast  as  resident  architect  for 
Schultze  and  Weaver,  New  York 
archit^'cts  for  the  Hunter  Dulin 
Building. 

President  Haas  and  Program 
Chairman  J.  Francis  Ward  ex- 
pect over  100  at  tonight's  din- 
ner at  the  Engineers'  Club. 


Automobile  thefts  have  risen  I  „  j  j 

more    than    26    per    cent,    reports   Program,   Barnard  announced 

the    California 


The  Office  of  Price  Administra- 
tion has  "frozen"  at  December  1, 
1945,  levels  the  ceiling  pricee  dis- 
tribution yards  may  charge  for 
Western  Softwood  shingles  and 
Northern   Softwood  lumber. 

The  action  became  effective  Jan- 
uary 22,  1946. 

Details  of  the  "freeze"  are  as 
follows:  I 

Maximum  prices  whicli  retail 
distribution  yards  may  charge  on 
sales  of  Northern  Softwood  and 
Western  Cedar  shingles  lumber 
must  be  computed  from  the  maxi- 
mum prices  for  mill  saleti  in  ef- 
fect December  1,   1945. 

For  sales  by  wholesale  distribu- 
tion yards  and  in  wholesale-type 
sales  by  retail  yards,  however,  dis- 
tribution yards  may  continue  to 
pass  through  to  buyers  any  mill 
price  increases  becoming  effective 
after  December  1,  1945. 

Immediate  effect  of  the  "'freeze" 
is  to  require  retail  distribution 
!  yards  on  most  sales  to  absorb  mill 
price  increases  of  $2  p^r  1,000 
board  feet  for  Northern  Softwood 
lumber,  and  20  cents  per*  square 
for  Western  Softwood   shingles. 

The  Northern  Softwood  lumber 
mill  price  increase  became  effec- 
tive December  26,  1945,  and  the 
higher  mill  ceiling  price  for  West- 
ern Softwood  shingles  on  Decem- 
ber 22,  1945. 

The  "freezing"  of  distribution 
yard  prices  is  in  line  with  OPA's 
overall  program  requiring  absorp- 
tion of  producers'  price  iilicreases, 
wherever  practicable,  at  distribu- 
tive levels  of  sale,  thus  mitiimizing 
increases  in  prices  of  goods  and 
commodities  generally  to  Ultimate 
users. 

V , 

MORE  CLASSES 

AT  UC  EXTENSION 


State  Automobile 
Association,  analyzing  FBI  fig- 
ures for  the  nation.  Motorists  are 
urged  to  protect  their  cars  from 
possible  theft  at  "SIl  times. 


and  disposal  rules  for  his  product 
as  is  the  millwork  manufacturer. 

A  housing  contractor  (any  in- 
dividual who  has  been  authorized 
to  apply  in  HH  ratings)  obtains 
housing  construction  lumber  by 
placing  an  HH  rating  with  a  dis- 
tributor or  by  placing  a  certified 
order  with  a  sawr:4k\  or  an  office 
wholesaler.  However  the  total  foot- 
age covered  by  the  HH  or  certi- 
fied order  must ,  not  be  in  excess 
of  the  quantity  needed  to  meet  his 
construction  schedule  as  author- 
ized by  the  Civilian  Production  Ad- 
ministration or  the  Federal  Hous- 
ing Administration  under  Priorities 
Regulation  33. 


On 
taking  office  as  president  of  the 
NAREB  last  month,  he  pledged  the 
Association  to  a  policy  of  positive 
action  on  the  many  problems  in 
the  real  estate  field  that  now  par- 
ticularly affect  the  public  interest. 
Housing  for  veterans,  which  is 
a  major  effort  in  NAREB's  1946 
activities,   and   effective   measures 


Next  week  in  the  San  Francisco 
center  of  University  of  California 
Extension,  classes  will  opein  in  the 
fields  of  business  administration 
and  engineering. 

Among  the  business  adrhinistra- 
tion  courses  offered  as  "Labor 
Law"  and  "Introduction  to  Air 
Transportation",    beginning    Mon- 


8NAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  .  REINFORCED    PAPER 

All  Types  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street       -      San  Francisco      -       Phone  GArfield  8768 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Odif. 


to  overcome  the  housing  shortage  j  day,  7  p.  m.;  "Principles  of  Ad- 
will  be  principal  topics  of  the  con-  vertising",  Wednesday,  7  p.  m., 
feiences.    The    Associatiop   is   co-   and    "Fnancial     Statement     Anal- 

'"«='s",  Friday,  7  p.  m. 

Tool    Engineering''    m^^ets    for 


operating  in  the  government's  pro-    ysis 


iRuim  PflinT  compnnv 

MAKES 

FinE  pninr 

4th  &  Addison  Sts    Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


gram  to  channel  building  mate- 
rials into  houses  costing  less  than 
$10,000  for  veterans.  Impediments 
to  construction  and  varying  local 
factors  affecting  the  real  estate 
market  will  be  discussed.  Other 
topics  of  the  meetings  include  tax- 
ation, educational  opportunities  in 
real  estate  and  protection  of  prop- 
erty ownership. 

The  schedule  is  as  follows: 
New  England  Region,  Boston, 
February  6;  Central  Atlantic, 
Washington,  D.  C,  February  8; 
Southeast,  Atlanta,  February  12; 
Great  Lakes,  Indianapolis,  Febru- 
ary 15;  North  Central,  Des  Moines, 
February  19;  South  Central,  Tulsa 
February  22;  Northwest,  Tacoma, 
March  5;  Southwest  (two  meet- 
ings) San  Francisco,  March  8,  and 
Los  Angeles,  March  12. 


onewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.   OF  CAUFORNIA 


Cimnl  Grip  Drivt  DowtU 


teco 


Uoubie    Urtp   Spikes 

Timber  Connecfors  and  Tools 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


666  Harrison  St. 


DO  5583 


San  Francisco 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  1636-0755 


Walter  Ballard 
torp   Establishes 
Office  In  S.  F. 

West  Coast  offices  of  The  Walter 
M.  Ballard  Corporation  of  New 
York  and  Washington  have  been 
recently  established  in  the  Hobart 
Building  in  San  Francisco.  This 
office  will  serve  clients  in  all  states 
West  of  the  Rocky  Mountains  and 
in  the  territories  of  Alaska  and 
Hawaii.  Other  Ballard  offices  are 
located  in  Chicago,  Dallas,  Atlanta, 
Miami,  New  York  and  Washington. 

The  Ballard  Company  has  been 
recognized  for  more  than  a  quar- 
ter of  a  century  as  the  country's 
foremost  designers  and  interior 
decorators  of  hotels,  clubs,  steam- 
ships and  institutions.  They  are 
specialists  in  the  field  of  creating 
beautiful  architectural  interiors 
and  merchandising  space. 

Ballard's  most  famous  clients 
have  included  the  hotels  Mayflower. 
Shoreham,  Raleigh,  Carlton  ana 
Wardman  Park  in  Washington,  D. 
C,  and  the  Astor,  Ritz  -  Carlton, 
Plaza,  Commodore  and  Pennsyl- 
vania in  New  York,  the  Stevens 
and  Blackstone  in  Chicago,  the 
Radisson  at  Minneapolis  and  Hotel 
Utah  at  Salt  Lake  City. 

Steamship  interiors  have  been 
designed  and  created  for  the  U. 
S.  Lines'  Washington,  Manhattan, 
Leviathan,  Southern  Cross,  and 
others,  and  for  the  Moore-McCor- 
mack  Lines'  Brazil,  Uruguay,  Mu- 
nargo,  and  other  Mormacs, 

Ballard  has  also  handled  the  in- 
teriors of  many  broadcasting  stu- 
dios for  both  Columbia  and  N.B.C. 
throughout  the  country,  including 
35  studios  over  10  floors  in  the 
RCA  Building  of  Rockefeller  Cen- 
ter in  New  York. 

Headquarters  of  the  Ballard  Cor- 
poration is  in  New  York  Citv.  S. 
M.  Revness  is  President  of  the 
Corporation.  Walter  M.  Ballard, 
Chairman  of  the  Board,  resides 
in  Washington,  D.  C. 

The  San  Francisco  office  is  com- 
pletely staffed  with  designers,  in- 
terior decorators  and  technicians 
thoroughly  familiar  with  the  prob- 
lems of  creating  practical  yet 
beautiful  and  esthetic  architectural 
interiors  for  the  most  discrim- 
inating client.  Ballard  has  out- 
standing local  professional  asso- 
ciates in  architectural  and  engi- 
neering work  wherever  their  proj- 
ects  are   undertaken. 

Harry  S.  Moyer  is  General  Man- 
I  ager  of  the  Western  territory  with 


the  first  time  on  Friday,  7530  p.  m.  I  headquarters   in   San   Francisco. 


IMPROVED 


GAMERSTON  &  GREEN  LUMBER  CO. 

Wholesale  aod  Jobbing  Yards 

LUMBER  -  TIMBERS     TIES     FIR     REDWOOD 

PONDER  OS  A  -  SUGAR  PINE 


Sar   Francisco 
1S00  ARMY   STREET 
ATwater  1300 


Oakland 
2001    LIVINGSTON    STREET 
KEIlog  4-1884 


PRIOniTltS  NO 
LONGERREQUmD 


'CONVERT  TO 
FlUOWSCEWT' 


TIMBER  ENGINEERING  CO.  OP  CALIFORNIA 


89   S«cond  Street,  San   Francisco 
EXbrook   3909 


1151   So.   Broadway,   Lo«  Angelct 
PRoapcct  8269 


Wide-Flange  and  Standard  i-Beams, 
Channels,  Angles,  Tees,  etc. 

BETHLEHEM   PACIFIC 


(^m^AimMli^MA  ft^litMi^  )M0(ft» 


Fluorescent  Products  Co, 


CONTRACTORS:  sff  us  BFffiRf  \m  bid! 

We  nill  fiiiance  sound 
Improiement  District  Jobs 

•  We  enter  into  written  contracts  before  yeu  bid  .  , .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Art  and  1015  AcT^ 

BONDS  and  WARRAjVO^  •.bought  •  quoted  •  sold 

Phonecoueci  § T 0 IVl E  &  YOUMBBERG 

Sutter5460    •    eso  rls:»  bvilding   ■  sa.s  t RAistiaco  « 


MoreYards  Per  Sack  •  Spreads  Easier  •  less  Shrinkage 
PACIFIC     PORTIAND     CEMENT     COMPANY 


Soytid  Conditioning 

with 

Acousti-Celotex 


! 


this  cleaner  jemoves 
old.  hardeties'  p.iint 
n^ht  to  the  Hpf' 


\/<illtll  5  III  U^U 

Oeaiier 

DIttrtbutad  by 

Gunn  Carle  &  Co. 

20  Potrero  At*., 

San  Francitco 


0     A 


|THUH|^ 
STEEL 


T         STEEL         CORPORATION 
Genera/  Offices:  San   Francisco 

OitiriH  OAcM :  Seattle,  Portland,  Los  Angeles,  Salt  Lake  City 

St—I  P/ants :  Seattle,  South  San  Francisco,  Los  Angeles 

Fabricafing  Works :  South  San  Francisco,  Alanteda,  Los  Angeles 

Mill  Oepo/j  ;  Seattle,  Portland,  Son  Froncisco,  Los  Angeles 


FOR    SALE 

12x12,   14x14,  various  lengths,  now  on  CARRIER 
BLOCKS.    Approximately   200  M  ft. 

ADVANCE    SALES,   INC. 

Phone  LANDSCAPE  5-6363 
1601  EmI  Shore  Blvd.  Richmond,  Calif. 


The  ACME  SWING  SAW 


Self  Starting  Portable  Contractors  Saw 

Manufactured  by    The   Acme  Saw  and  Grinding   Works 
964  BRYANT  ST.,  SAN  FRANCISCO  —  Phone  HEmlock  208^ 
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AILY   PACIFIC    BUILDER 


FRIDAY,  ,JANn:;AR,Y  25,  1946 


ADVANCE  CONSTRUCTION  REPORTS 


1 


DAILY  PACIFIC  BUILDER 

(Ettablishod  1880) 
i««u«d  Every  Mornine*  Except  Saturday,  Sunday  and  Lagal  Holiday* 


^^J^LY  PACIFIC  BUILDER  la  the  pioneer  conatrucUon  dally  of  the 
t'aculc  Coast,  Malntammg  a  complete  news  reporting  aanrice 
covering  all  principea  building  and  engineer^g  project*; 
consolidated  January  2,  1930,  with  Larsen's  Advance 
Construction  Reports.  A  L«gal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

..^  SUBSCRIPTION  RATES: 

13.00  per  Month;  $30  per  Year  (Payable  In  Advanca).  Single  Copy,  IBe 

Entered  as  Second-Class  matter  July  25,  1907,  at  the  post  office 
at  San  Francisco.  California,  under  the  Act  of  March   3,   1879 


Published  by 
STARK.RATH  PRIKHNG  &  PUBLISHING  CO.     «^ 
Under  a  management  a^nreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

McGAVRAN,  Editor  J.  E.  ODGER8,  Advertlalng  Managar 

465  Tenth  St,  San  Francisco  3  TeL:  MArket  7110 


G.   E 


BUILDING  SECTION 


NEWS  INDEX 

For    convenient    reference,    new* 
reports  in  this  secttcn  are  olasai- 
fied  as  follows: 
Apartments   ___—_«___«__    1 

Mortuaries t 

Churches 8 

Factorlee  and  Warehous«a_      4 

Flata   ^ B 

Garages  A  Service  Stations—    6 
Federal   Buildings  «___^««_    7 

Club  Buildings  • 

Hospitals • 

Hotels 10 

Ice  and  Cold  Storage  Planta-  11 

Power  Plants ^  12 

Pub.  BIdgs.,  FIrehoMSea,  Jails  IS 
Residences    ________________  14 

Schools IB 

Banks,  Stores  and  Offices  __  16 
Theaters    _________________  17 

Wharves  and  Docks  ^ IB 

Miscellaneous  Construction  _  It 
MIsc    Supplies  and   Materiala  20 


FACTORIES  AND 
WAREHOUSES 


will  provide  140  beds  and  worlc 
will  include  officers'  building, 
nurses'  bldg.,  attendants'  quar- 
ters bldg.,  storehouse,  garage, 
boiler  house,  utility  shops  bldg. 
and  laundr>'. 
The  following  contractors  have 
taken  out  plans: 

General    Work 
Francis    R.    Orshek    Co.,    515    Ste- 
phhens    National    Bank    Bldg.,    Fre- 
mont, Neb. 

James    McHugh    Constr.    Co.,    6649 
South  Park  Ave.,  Chicago,  111. 

Barbour  Constr.  Co.,  133  Gunnison 
Ave.,  Grand  Junction. 

Thomas   Bate   &   Sons,  2311   Tenth 
St.,  Denver. 
Ramey  &  Mathis,  Amarillo.  Texas. 
Olson   Constr.   Co.,   Inc.,   250  E   Ist 
South   St.,  Salt  Lake  City,   Utah. 

Robert  E.  McKee.  1900-32  Texas  St. 
El  Paso,  Texas. 

J.    Howard    Mitchell    Constr.     Co.. 
607  May  Bldg.,  Pittsburgh,   Pa. 

Theriault  Constr.  Co.,  534  E.  John- 
son  St.,   Philadelphia,   Pa- 
Plumbing   and    Heating 
Geo.  W.  Hanes.  1219  Eye  St.  NW., 
Washington,  D.  C. 

Johnson  &  Davis  Plumbing  &  Heat- 
ing Co.,  2285  Arapahoe  St.,  Denver 

Service  Plumbing  Co.,  1259  Wilkin- 
son St.,   Shrevesport,  La. 
Electric 
Prank  Adams  Electric  Co.,   419   W 
54th  St.,  New  York  City. 
Elevators 
Warsaw     Elevator     Co.,     Warsaw, 


1200  Van  Ness  Ave.,   San  Fran 
Cisco. 
Architect  —  Sharps    &    Brown,    1477  j  New  York. 

Burlingame  Ave.,  Burlingame.  Murphy  Elevator  Co.,  128  E   Main 

Contractor  —  MacDonald,     Young    &  •  St..  Louisville,  Ky. 

Nelson,  127  Montgomery  St,  San  ^     Westinghouse  Electric  Elevator  Co. 
Francisco.  j  1112  21st  St,  N.W.,  Washington,  D.C. 

OUier  bidders  were:  Otis   Elevator  Co.,   810   18th  Street, 

De    Luca    &    Son,    San    Francisco,    N.W..  Washmgton,  D.  C. 
1100,000.  I  Refrigeration 

G.    W.    Williams    Co.,    Burlingame,  '     Creamery    Pacltage   Mfg.    Co.,   2715 
$110,400.  JN.  Broad  St,  Philadelphia,  Pa. 

Parker,     Steffens     &    Pearce,    San  '     National  Korectaire  Co.,  1619  Cort- 
Franclsco,  |118,750.  •     6   land  St,  Chicago,  111. 

i     Kohlenberger   Engr.    Corp.,    Fuller- 
January  25,  1946     jton,  Calif. 
PREPARING    PLANS  Chicago  Bridge  &  Iron  Co.,  703  At- 
GARAGE  AND  OFFICE                               lantic   Bldg..   930   F   St    N.W.,    Wash- 
Estimated  Cost,  $60,000    ington,  D.  C. 
EUREKA.  Humboldt  Co.,  Cal.  Broad-        W.    E.    Caldwell    Co.    .Inc.,    Louis- 
way  and  Pacific.                                 iville,  Ky. 
Construction     of    garage     and     ofice  1     Pittsburgh-Des    Moines    Steel    Co., 
buUdlng  of  concrete  and  redwood,  I  Neville  Island  P.  O.,  Pittsburgh,  Pa. 
and  installation  of  hiachine  shop,  ',  *         *  ® 

truck    service,    recapping    equip-  j  

ment. 
Owner — James    S.    Cloney   and    Sons,!  "^^ 

7th  and  E  Sts.,  Eureka.  i  14 RESIDENCES 

Architect — Newton  Ackerman,  4th  &  1 

Commercial,   Eureka.  j  January  25,  1946 

Bids   will   be  asked    upon    comple- j  preparing  PLANS 


tion  of  plans 


January  25,  1946 
PLANS    BEING    FIGURED- 
BIDS  OPEN    FEBRUARY   18,    NOON 
LOADING  FACILITIES 
RICHMOND,   Contra  Costa   Co.,   Cal. 
Construction    of    tank    truck    loading 

facilities   at   Standard    Richmond 

refinery. 
Owner — Standard    Oil    Co.    of    Calif., 

225  Bush   St..   San   Franci.sco. 
Plans  by  Engrg.  Dept.   of  Owner. 

Plans  are   being  figured   by  a   se- 
lected list  of  contractors.         •     •       4 


7— FEDERAL  BUILDINGS 


GARAGES  AND 
SERVICE  STATIONS 


January  25.  1946 
CONTRACT    AWARDED 

GARAGE  &  AUTO  SALES  BLDG. 

Contract  Price,  $95,000 

BURLINGAME.  San  Mateo  Co.,  Calif. 
California  Drive. 

Construction  of  one-  and  part  two- 
stor>-  reinforced  concrete  garage 
and  auto  sales  building. 

Owner— James    W.    McAllister,    Inc., 


I  RESIDENCE  HALL  Cost  $25,000 

JLOS  ALTOS,  Santa  Clara  Co.,  Calif. 
I         El   Retire. 

Construction  of  a  new  residence  hail 
I         of  frame  construction  to  provide 

15  rooms,  each  with  bath. 
Owner — El   Retire,   c/o  Rev.   Wm.    I. 
Rice,  S.J.,  El  Retire,  Los  Altos 


January  25,  1946 
BIDS  WANTED 

£:UREKA.    Utah.— Until    March    1, ' 
2    P.    M.,    bids    will    be    received    by  :  Architect— Martin  Rlst,  Phelan  Bldg., 
the  district  engineer,  Federal  Works  j  San  Francisco. 

Agency,  Public  Buildings  Adminls-  j  Upon  completion  of  plans,  bids  will 
tration,  838  U.  S.  Appraiser's  Bldg.,  :  be  asked  according  to  terms  of  donor, 
San   Francisco,   for  Interior   and   ex-  i  Frank  Marinl,  Los  Altos.  •     14 

terior  painting  at  U.  S.  Post  Office,  

Eureka,  Utah.  I 

Plans  and  specifications  obtainable  ; ■ — -— — ■ — 

from  the  above  office  of  the  district    15——  SCHOOLS 

engineer.  • 


January  25,  1946 
BONDS  VOTED 

SCHOOL  FACILITIES 

Estimated  Cost,  $604,980 

OAKDALE,  Stanislaus  County,  Calif. 

Enlargement  of  high  school  campus 
to  include  land  for  play  areas, 
remodel  and  modernize  class- 
rooms, gymnasium  and  shops  to 
provide  new  acCidemic  building, 
boys'  g>iunasium,  swimming  pool, 
additional  shops,  cafeteria  build- 
ing, tennis  courts,  basketball 
courts,  bleachers  amd  track  house 
with  public  lavatories  in  stadium 
and  the  necessary  extension  of 
services,  sewers,  landscaping,  etc. 
The  total  floor  aera  of  the  build- 
ings will  cover  approximately  74,- 
000  square  1*1'. 

Owner  —  Oak<|\  y;  Tolnt  Union  High 
School  DListt  of  Stanislaus 
County,  R.  F.  Carpenter,  clerk. 

Architect— Johnson  &  Mayo,  307  Ex- 
change Bldg.,  Stockton. 
The    school    district    voted    bonds 

January  22  In  amount  of  $600,000  to 

finance  the  construction.  •     15 


V  January  25, 1946 

BIDS  IN— HELD  UNDER 

ADVISEMENT 

OFFICE   BUILDING 

BURLINGAME.  San  Mateo  Co..  Calif. 

Construction  of  two-story  and  rein- 
forced concrete  office  building 
with  dental  offices  on  second 
floor. 

Owner — Lincoln  E.  Higbee,  c/o  archi- 
tects. 

Architects — Sharps     &    Brown,     1477 
Burlingame  Ave.,  Burlingame. 
Announcement  shortly.  *     16 


i  January  25,  1946 

I  TO  ASK  BIDS 

I  REMODEL  BUILDING    Cost  $30,000 
BERKELEY,  Alameda  County,  Calif. 

2502  Ashby  Ave. 
Remodeling  of   building  with  90  per 
cent     construction     for     medical 
offices. 
Owner— Dr.    William   E.   Marsh,   2580 

Bancroft  Way,  Berkeley. 
Architect — John  Knox  Ballantine,  1512 
La  Loma  Ave.,  Berkeley. 
Bids    will    be    asked    about    Feb- 
ruary 1st.  •     16 


January  25,  1946 
BIDS    WANTED 

PIMA  COUNTY.  Ariz.— Until  Feb. 
8,  2  P.  M.,  bids  will  be  received  by 
Architects  Starkweather  &  Scholer. 
40  W  Congress  St.,  Tucson,  Arizona, 
for  the  construction  of  additions  to 
Wrightswood  School,  located  on 
Wrightswood  Road,  I»ima  Co..  Ariz., 
for  the  Board  of  Trustees,  School 
District  No.   33,   Pima  County.  Ariz. 

Plans  an#  specifications  may  be 
obtained  from  the  office  of  the 
architects  upon  deposit  of  $15,         15 


January  25,  1946 
CONTRACT   AWARDED 

BELL,  Los  Angeles  Co..  Calif- 
Jackson  Bros.,  2475  W  8th  St.,  Los 
Angeles,  have  been  awarded  contract 
for  construction  of  a  one-story  ma- 
sonry store  building,  80x120  feet  in 
area,  at  6517  Atlantic  Ave.,  Bell,  for 
J.  C.  Penney  Co.  Wood  roof  trusses, 
composition  roofing,  steel  or  wood 
sash,  concrete  floor,  plate  glasK ;  cost 
$90,000. 

Plans  were  prepared  by  Architect 
Harold  S.  Johnson.  421  HolllngBworth 
Bldg.,  Los  Angeles.  16 


16—  BANKS,  STORES 
AND  OFHCES 


Jsmuary  25,  1946 
BIDS    WANTED— TO    BE    OPENED 
FEBRUARY  4,  3  P.  M. 
STORES  AND  APARTMENTS 
OAKLAND,   Alameda   County,   Calif. 
N.    Grand    Ave.    east    of    Euclid 
Ave. 
Construction    of    building   to    contain 
six  stores  and  four  studio  apart- 
ments*   on     second     floor;     each 
apartment    to    consist    of    living 
room    with    twin    wall    beds,    din- 
ette, kitchen,  dressing  room  and 
separate     rooms    for    washbasin, 
tub  and   toilet 
Owner — Foster  W.  Weeks. 
Plans  prepared  by  W.  C.  Helms,  1759 
Broadway,  OaklaJid. 
The     following     contractors     have 
taken  out  plans : 

Doty  &  Lockwood,  2003  E.  14th  St, 
Oakland. 

Empire  Construction  Co.,  Ltd.,  344 

Harriet  St.,  San  Francisco. 
S.  A.  Ortzow,  1511  Jackson  St,  Otik- 
land, 

Cosca    &   Marquis,    3519    Lamp  St, 
Oakland. 

Clarence  H.  Thrams,  28  Home  PL, 
Oakland. 

A.    T.    Beckett,    1441    Franklin    St, 
Oakland. 

Howes  &  Whltaker,  626  Russ  Bldg., 
San  Francisco.  •     16 


SUB -BIDS  WANTED 

OeneraFcontractors  desirirrgVub-bids  on  any  Job  are  Invited  to  maka  known 
thatr   requlrsmaats  in   this  eoiumn.     There   Is   no   oharg*   for  this   aarvloa. 

Ward  BIdgs.,  Stockton  State  Hosp.,  Stockton;  Bids  open  Jan.  22,  2:00  P.  M. 
Jaa  L  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6905-7054). 
Moore  A  Roberts.  683  Mission  St,  San  Francisco  (GArfleld  8579). 
ML  &  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (KXbrook  7624) 
Carrlco  &  Gautier.  365  Ocean  Ave..  San  Francisco   (JUniper  4-8081). 
Empire  Constr.  Co..  Ltd..  344  Harriet  St..  San  Francisco  (HEmlock  3400) 
Parker,  Steffens  &  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 


Conversion  Bldg.,  No.  401,  S.  F.  Naval  Shipyard,  San   Francisco;   Bids  open 
January   31,  11    A.   M. 
M.  J.  King.  Inc.,  231  Franklin  St..  San  Francisco   (UNderhlU  8209). 
Erbentraut  &  Summers,  446  Sixth   St.   San   Francisco   (MArket  8310) 
M.  A  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Jaa.  L  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.    (EXbrook  6905-7054). 
Barrett  ft  Hilp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Clinton  ConatT.  Co..  923  Folsom   St.,  San   Francisco   (SUtter  3440). 
A.  Famell  Blair,  9  Main  Street,  San  Francisco   (YUkon  0390). 
De  Luca  /k  Son,  1745  Filbert  Street  San  Francisco  (ORdway  3600). 


Laboratory    Bldg.,    Moffptt    Field;     Bids    close    January    30.    3    P.    M. 
Erbentraut  &   Summers,   446   Sixth   St.   San   Francisco    (MArket   8310). 
Peter  Kiewit  Sons  Co..  442  Post   St.   San  Francisco   (EXbrook   5738). 
Carl  N.  Swenson  Co..  355  Stockton  Ave..  San  Jose  (BAllard  2602). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905  or  7054) 
De  Luca  ft  Son,  1745  Filbert  Street  San  FYancIsco  (ORdway  3600). 
M.  J.  Kin^,   Inc.,  231  Franklin   Street,  San   Francisco   (UNderhiU   8209^. 


Warehouse.  8th   and   Ohio,    Richmond;    Bids  open    January   25.   10   A.    M. 
MacDonald.  Young  ft  Nelson.  127  Montgomery  St.  S.  F.    (SUtter  8296). 
Clinton  C(t)nstr.  Co.,  923  Folsom  St.  San   Francisco   (SUtter  3440). 
Jas.  L  Bames  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6906  or  7054) 
Erbentraut  ft  Summers.  446  6th   St..  San   Francisco   (MArket   8310). 
Moore  ft  Roberts,   693  Mission   S:.,   San   Francisco    (GArfield   8579) 
M.   J.    King,    Inc..   231    Franklin    St.,    San    Francisco    (UNderhiU    8209). 
Biltwell  Clonstr.   Co.,   4745  (^ary   Blvd..   San   Francisco    ^BA^'^•lew   5947) 
C.  L.  Wold  Constr.  Co.,  Ltd..  4412-lS  Fulton  St.  S.  F.   (SKyline  4362). 
Elmer  J.   iPreethy,  1432  Kearney  St.,  El   Cerrito    (Richmond  6875). 
William   M.   Greuner,   2727   Parker  St.,   Berkeley    (BErkeley   2877). 
Empire  Constr.  Co..  Ltd.,  344  Harriet  St,  San  Francisco  (HEmlock  3400) 


BIdgs.,   Services,    Reserve    Fleet    Berthing,   Mare    Island;    NOy    13295;    Spec 
17459;   Blids  open  February  1,  11:00  A.  M. 
Jas.  L  Bames  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6905-7054). 
Peter  Klewlt  Sons  Co.,  441   Post   St.,   San   Francisco    (ElXbrook  5736). 
Barrett  ft  Hilp.  918  Harrison  bt.  San  Francisco   (DOuglas  0700). 
Clinton  COnstr.  Co..  923  Folsom   St  ,   San   Francisco    (SUtter  3440). 


9— 


HOSPITALS 


January  25,   1946 
BIDS   WANTED— TO    BE 
OPENED    FEB.  26,  1:30  P.   M. 
HOSPITAL  GROUP       Cost  $1,164,157 
GRAND    JUNCTION.    Colo.     North- 
eastern   Section    of   City. 


January  25,  1946 

PREPARING   PLANS 

REMODEL  SCHOOL         Cost,  $45,000 

TRACY,   San  Joaquin   County,  Calif. 

Remodel  or  replace  Lammersville 
School. 

Owner  —  Lammersville  School  Dis- 
trict, c/o  Mrs.  Minnie  Anderson, 
clerk.  Route  1,  Box  148,  Tracy. 

Architect  —  Peter  L.  Sala,  2130  N. 
Commerce  St.,  Stockton,  Calif, 


Construction     of    group    of    hospital 

buildings  of  brick  fireproof  con-  j  The  district  has  recently  voted  to 
struction ;  14  units  to  cover  a !  issue  bonds  in  the  amount  of  $50,000 
plat    of    40    acres.     The    hospital  i  to  finance  above  construction.     •     15 


January  25,  1946 

TO   ASK    BIDS 

OFFICE  BLDG.  Cost.  $50,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
23rd  St  south  of  Bissell  Avenue. 

Construction  of  office  building  com- 
prising 9,000  sq.  ft.  of  floor  space, 
soundproofing,  glass  brick  front 
and  concrete  floor  with  tile  cov- 
ering, etc. 

Owner  and  Builder — R.  J.  Stempel, 
1039  23rd  Street,  Richmond. 

Lessee — California  State  Employ- 
ment and  U.  S.  Employment 
Service,  601  Nevin  Ave.,  Rich- 
mond. 

Architect  — U.    S.    Barbachano,    6539 
Morris,    Richmond. 
Sub-contract    bids    will    be    asked 

about  February  1.  •         •  16 


January  25,  1946 
CONTRACT  AWARDED 

SALESROOM    Contract  Price,  $32,720 

OAKLAND.  Alameda  County,  Calif. 
29th  and  Broadway. 

One-story  reinforced  concrete  sales- 
room building  (65.04x72.99)  for 
Packard  distribution. 

Owner — Foster  W.  Weeks. 

Plans  prepared  by  W.  C.  Helms,  1759 
Broadway,  Oakland. 

Contractor — Empire  Construction  Co., 
344   Harriet    St,    San    Francisco. 

•     16 


Expansion    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;    Spec.    17230; 
Bids  op«n   February  7,  11   A.  M. 
Carrico  ft  Gautier,  365  Ocean  Ave.,   San   Francisco    (JUniper  4-8081). 
Jas.  I.  Baimes  Constr.  Co..  941  Russ  Bldg..  S.  F.   (EXbrook  6905  or  7054) 
Erbentraut   &   Summers,   446   Sixth    St.,   San   Francisco    (MArket   8310) 
S.  J.  Amoroso  Constr.  Co.,   2100  Oakdale  Ave..   S.  F.    (Mission   1490 1. 

I — ■ — 

Store  Bldg..  Railroad  Ave.  and  E  7th  St..  Pittsburg;  Bids  open  Jan.  31,  4  PM 
Barrett  ft  Hilp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Howes   &    Whitaker.   626   Russ   Bldg.,    San    Francisco    (GArfleld   5729) 
ErbentraMt   &   Summers.    446   Sixth    St.   San   Francisco    (MArket   8310) 
Lotils  C.  t>unn  Co.,  799  Monadnock  Bldg,  San  Francisco   (YUkon  1471) 
S.  J.   Amoro.so  Constr    Co.,   2100  Oakdalt?   Ave..    S.   F.    (Mission    1490)- 


Motel    Buildings,  Oakland;    Bids  cpen  January  31.  3   P.   M. 
Barrett   &   Hilp,   918  Harrison   St  ,    San    Francisco    (DOuglas  0700). 
G.  W.  Wlllliams   Co.,   10   California  Drive.   Burlingame    (Burl   4-1796) 


Candy  Factory,  Ocean  Ave.  near  19th  Ave..  S.  F.;   Bids  open   Feb.  4,  3  P.  M. 
Erbentraut   &   Summers.   446   Six'h    St..   San   Francisco    (MArket    8310) 
Carrico  &  Gautier,  365  Ocean   Ave.,   San   Francisco    (JUniper  4-8081). 


Jan/ary  25,  1946 
CONTRACT    AWARDED 
BANK 
SALEM,    Oregon.    Liberty   and   Che- 

meketa   Streets. 
Construction  6f  bank,  relnf.  concrete 

construction,     fireproof,     granite 

and  marble  facing. 
Owner — Salem    Branch,    1st   National 

Bank  of  Pi.a-tJ^nd. 
Architect— Plet7o*Belluschl,  2040  SW 

Jefferson,  Portland. 
Contractor— L   H   Hoffman,    715    SW 

Columbia.  16 


19-— MISC.  CONSTRUCTION 

January  25.   1946 
CONTEMPLATED 

PORT  ORCHARD,  Wash  — Horiuck 
Transportation  Co..  Mary  Lieseke, 
President,  is  contemplating  a  ma- 
rine railway  to  include  machine  shop 
and  carpenter  shop,  west  of  Port 
Archard,  Wash.,  at  an  estimated  cost 
of  $15,000.  Work  will  be  done  en- 
[  tirely  by  owner.  •  19 


Tulana   Fanms  Grain    Elevator,  Worden,  Ore.;    Bids  Ipen    Feb.   14,   Noon. 
Carrico  &  Gautier,  365  Ocean  Ave.,  San  Francisco   (JUniper  4-8081). 


Tank  Truck  Loading  Fac,  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 
Swinerton  &  Walberg  Co.,  225  Bush  St.,   San   Francisco    (GArfleld  2980 


Let's  so  into  a  huddle  about 
MATERIALS 


EXbrook  3657 

When  you  need  competent,  reliable,  experienced  paint,  roof- 
ing or  floor  covering  applicators  to  figure  on  sub-oontracts, 
WE  CAN  GET  THEM  FOR  YOU. 

PABCO  PAINTS 
.      ROOFINGS 

BUILDING  MATERIALS 
WATERPROOFING  MATERIALS 
GOVERNMENT  SPEOFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  experienced  paint,  waterproofing,  roc^ng  and  flcwr  cov' 
cring  service  representatives  .  .  .  backed  up  by  a  highly 
trained  TECHNICAL  STAFF  .  .  .  have  solved  many  a 
tough  problem  of  WHAT  TO  USE  AND  HOW.  This 
scivice  is  yours  for  the  asking ! 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475   Brannan  Street     •     San  Frandsco,  19 
Government  Specification 

PAINT    -    ROOFING    .    LINOLEUM 

Camouflage  Paint*  and  Roofings.  Mastipave.  Ptbco  Soil-Sealed  Linoleumi 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plants 

From 
650  WatU  to  15  KW 

Generate  Your  Owu 
Electricity  Right  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 

KERR  EQUIPMENT  COMPANY 


160  Tenth  St 


Corner  of   Natoma 
SAN   FRANCISCO 


Ph.  MArket  16S1 


20— MISC.  SUPPLIES  AND 

MATERIALS 

January  25,  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO.— Until  February 
1,  10  A.  M.,  bids  will  be  received  by 
the  Navy  Department,  Material  Re- 
distrbution  and  Disposal  Office,  785 
Market  St,  San  Francisco  3,  under 
Sales  Catalog  No.  B-255-46  for  275 
net  tons  -scrap  tires,  consisting  of 
truck,  automobile,  industrial,  grader 
and  miscellaneous  types,  located  at 
the  Material  Redistribution  Center, 
2144  Clement  Ave.,  Alameda,  Calif. 

•     20 


BIdgs.,  Pavfng  and   Utilities,   U.  8.   Navy  SU.,   Inyokem;    Spec.  17379;    NOy 
13211;    6ld»  open    February  5,  2    P.    M. 


Haddock-tEnglneers,  Ltd.,  P.   O.  Box  479.  Oceanalde. 
Factory  Bldg.,  Penetrators  Syphon  Co.,  Dixon;    Bids  ©pen   Feb.  4,  2  P.   M. 

Erbentraiif    *   Summers,   446   Si-xth    St..    San    Pranrl.sro    fMArkot    8,310' 


CONTRACTORS   . . . 

See  us  regarding  Improveitu-iit  District  iohs.  We  handle 
collections;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD    &    TALBOT 

510  rATTFO!;\r\    STREET  -  SAN    FIJANrTSro  4 


E 


60 — Good  Lote  Trucks 

1W1.1942  — V2  to  6  TON 

DUMPS  — CARGOES  — CHASSIS  — VAN 

AND  ARMY  RECONS 

INTERNATIONAL^DODGE--GMC»^  WHITE 

CHEVROLET— FORD 
Standard— 4  Wheel— 10  Wheel  Dual  Drive 

Low   Mileage 

•  ••iKlWtU    T w    ^ C I* !■  •  •  • 

TROCK  WRECKINe  CO.,  INC. 

1710  HARRISON  STREET    -    MARKET  6528 

CAU.  mONE.  WWE   0«  WMTE  roft  INfOCMATION 


■Bi 


January  25,  1946 
CANCELLATION 

SAN  FRANCISCO.— The  Navy  De- 
partment, Material  Redistribution  and 
i  Disposal  T)f f ice,  785  Market  St.,  Ssux 
j  Francisco  3,  has  announced  the  can- 
cellation of  Sales  Catalog  No.  B-251- 
|46  in  its  entirety.  All  bids  and  de- 
'  posits  will  be  promptly  returned. 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


ATTENTION  CONTRACTORSl 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,  WE  DO  have  on 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

James  C.  Franken 

1112  Polk  St.,  San  Francisco  9        Phone  GRay»lone  5068 


.e^^ 


PRODUCTS 


^ 


C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  -  SNAP  TIES  -  SCREED 

SUPPORTS   -    COLUMN   CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILL! 

ELECTRIC    HAMMERS    -    ELECTRIC 

DRILLS    -    CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

a 

1385  W.   IGth  St,  Oakland,  Calif. 
TEmplebar  1405 

24-HOUR  PHONE  SERVICE 


NEW  &  RECONPfnONED 
DIMENSION  LUMBE^ 

TIMBERS,  waUboards,  plumbing, 
pipe,  millwork.  and  other  bailding 
materiaiR,  S.ALE  PRICES.  Large 
itocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2900  Third  St.      -      VAlencia  4977 

70-ft    STEEL  TOWER,   28   M   caL 

REDWOOD  TANK  and  two  fl6-tn  x 
24-ft  X  A -In.  STEEL  PRESSURE 
TANKB  to  be  eold  aji  one  unit  Ijo- 
cated  In  San  Francijico.  Mu«t  be 
removed  at  once.  Sacrifice.  Write, 
photte     or     wire     tor     tnfonnatton. 

CLEVELAND     WRECKING     CO. 

2800   Third   Street,   San    Francisco 
VAlencia  4977  (tf) 

1000  USED  OFFICE  DESKS.  STE- 
NOGRAPHER CHAIRS,  CABINETS, 
TABLES  AND  FILES.  2083  Market 
St..  San  Franciaco. 

.   l/21-22-23-24-25/4« 


FOR  RENT 

I  ••"III   • ■■[■■iiiiiii ■■1 Pi, 

D  8  TRACTORS,  with  Bulldoxers, 
fully  operated.  E.  Barbettini,  2251 
Quesada,   S.  F.  Phone  AT.  5182. 

to  Jan.  31,  '46 

5-yd.    DUMP    TRUCKS    for    clean 

up,  13-25  per  hr.    Call  ATwater  6700. 

(1/22-23-24-25-28/46) 

CLEVELAND  TRENCHER,  fully 
operated.  F.  R.  Arckibald,  LOck- 
haven  81792.  • 


QjtVtlAHO         COtV)MBUS 

CM-^^^^  PLEASE 


<^VVN^<^ 


WE'RE  BURNING  UP 
THE  WIRES 

.  to  speed  up  deliveries  of  the  equipment 
yclu  need  from  Jaeger,  Austin -Western, 
Byers,  Independent  Pneumatic  and  manv 
otther  manufacturers  of  construction 
machinery  we  represent.  Tell  us  your  needs 
and  we'll  bum  up  the  wires  for  you. 


WANTED 


WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton  66639  tf 


I 


'r 


FRIDAY.  JANXJARY  25.  1946 


DAILY    PACIFIC    BUILDER 
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ADVANCE  CONSTRUCTION  REPORTS 


20— MISC    SUPPLIES  AND 

MATERIALS 


January  25,  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO.— Until  February 
6,  10  A.  M.,  bids  will  be  received  by 
the  Navy  Department,  Material  Re- 
distribution and  Disposal  Office,  785 
Market  St.,  San  Francisco  3,  under 
Sales  Catalog  No.  B-260-46  for  mis- 
cellaneous lighting  fixtures,  steel 
boxes,  grease  cups,  chain,  steel  safety 
set  collars,  water  scoops,  ball  joints, 
galvanized  tumbuckles  and  cheek 
halyard,  located  at  Naval  Material 
Redistribution  Center,  2144  Clement 
Ave..  Alameda,  Calif.  •     20 


(2)  5000    lin.    ft    1-in.    copper  water 
service  tube ; 

(3)  1000  lin.  ft.  l%.ln.  copper  water 
service  tube; 

(4)  2500    lin.    ft.    2-in.    copper  water 
service  tube.  •    20 


January  25,  1948 
NOTICE   OF   SALE 

SAN  FRANCISCO.— UntU  February 
4,  10  A.  M.,  bids  will  be  received  by 
the  Navy  Department,  Material  Re- 
distribution and  Disposal  Office,  785 
Market  St.,  San  Francisco,  under 
Sales  Catalog  No.  B-256-46  for  10 
tons  miscellaneous  mixed  non-ferrous 
scrap,  consisting  of  copper  and  brass 
with  attachments  and  armored  cable 
(Lot  No.  1),  located  at  Kaiser  Co., 
Inc.,  Richmond,  Calif.,  Yard  No,  3; 
and  75  tons  unprepared  ferrous  scrap 
(Lot  No.  2),  located  at  Kaiser  Co., 
Inc.,    Richmond,    Calif.,    Yard    No,    2. 

•     20 


January  25, 1946 
BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  February  6,  5:30  P.  M.,  bids  wlU 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Daniel  Read,  sec- 
retary, 512  16th  St.,  Oakland,  under 
Pro.  1707  for  furnishing : 

(1)  2304  seamless  hard-drawn  red 
brass  tubes,  3% -in.  outside  diam- 
eter, etc.; 

(2)  56  seamless  hard-drawn  red  brass 
pipes,  3^ -in.  outside  diameter, 
etc.  •    20 


January  25,  1946 
NOTICE  OF  SALE  N 

Jajiuary  25,  1946 
NOTICE   OF  SALE 

SAN  FRANCISCO— Until  February 
5.  10  A.  M.,  bids  will  be  received  by 
the  Navy  Department  Material  Re- 
distribution and  Disposal  Office,  785 
Market  St.,  San  Francisco  3,  under 
Sales  Catalog  No.  B-260-46  for  tow- 
ing lights,  rope,  ship  cleats,  ship 
chocks  and  ladders,  located  at  Naval 
Supply  Depot,  Bldg.  No.  1002,  Stock- 
ton, Calif.  •     20 


January  25,  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO— Until  February 
5,  10  A.  M.,  bids  will  be  received  by 
the  Navy  Department,  Material  Re- 
distribution and  Disposal  Office,  785 
Market  St..  San  Francisco  3,  under 
Catalog  B-258-46  for  Lot  No.  1,  2103 
only  closures  from  pontoon  gear;  Lot 
No.  2,  136  only  blocks,  wood,  used  as 
side  launching  gear  on  LSTs;  Lot 
No.  3.  42  only,  buoys,  mooring,  steel 
cylinder,  by  contractors  at  Pacific 
Naval  Air  Base,  9th  Ave.  Pier,  Oak- 
land, Calif.  •     20 


January  25,  1946 
BIDS   WANTED 

OAKLAND.  Alameda  Co.,  Calif.— 
Until  Februar>'  6,  5:30  P.  M.,  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District,  Daniel 
Read.  8ecretar>',  512  16th  St.,  Oak- 
land, under  Pro.  1708  for  furnishing: 
(1)  100,000  lin.  ft.  %-ln.  copper  water 
service  tube; 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  olasel- 
fied  as  follow*: 


Bridges    , 

Dredging,  Harbor  Works  and 

Excavation 

Canals    . ^ 

Street  Lighting  System 

Machinery  and   Equipment  

Railroads 

Treasury  Department  

Fire   Equipment  , 

Streets   and   Highways 

Reservoirs  and  Dams 

Pipe  Lines  and  Wells 

Sewers  and   Sewage   Disposal 

Plants . 

Waterworks 

Parks  and  Playground*  

Tunnels , 
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29 
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86 


man,  city  purchasing  agent,  Spokane, 
for  furnishing  cast  iron  bell  and 
spigot  pipe  Quantities,  23,934  ft  of 
6x18  In. :  6300  ft.  of  8x18  In. ;  working 
pressure  with  fittings,  15  4-ln.  and 
1800  ft.  of  12x18  In.,  all  class  150,  and 
150  lbs.  85  6-ln.  hydrants;  175  6-ln., 
15  8-ln.  and  15  12-in.  double  iron  gate 
valves  with  bells  for  cast  Iron  pipe, 
and  23  double  Iron  gate  valves  with 
flanged  faces.  *    25 


Jamuary  25,  1946 
NOTICE  OF  SALE 

SAN  FRANCISCO— UntU  February 
6,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Department  of  Agriculture, 
Forest  Service,  447  Sansome  St,  San 
Francisco  11,  under  Inv.  No.  352  for 
the  sale  of  one  14 -ton  truck,  pickup, 
Chevrolet,  closed  cab,  located  at  Sa- 
linas, Calif. 

Specifications  obtainable  from  the 
above  office.  •    25 


21— 


BRIDGES 


January  25,  1946 
BIDS    REJECTED 

TILLAMOOK  COUNTY.  Ore— The 
Oregon  State  Highway  Commission, 
R.  H.  Baldock.  State  Highway  Engl- 
neer,  Phiblic  Service  Bldg.,  Portland, 
has  rejected  all  bids  for  the  Three 
Rivers  bridge  at  Hebo  on  the  Oregon 
Coast  Highway,  138-ft.  concrete  via- 
duct; Federal  Project  No.  F-153   (5). 

W.  H.  Phllpott.  at  $26,945  submit- 
ted previous  low  bid.  •  21 


25— MACHINERY  AND 
EQUIPMENT 

January  25,  1946 
CONTRACT    AWARDED 

SPOKANE.  Wash.— Hughes  &  Co., 
S.  119  Howard  St,  Spokane,  at  $54,- 
889,  awarded  contract  by  I.  S.  Getter- 


January  25,  1946 
BIDS    POSTPONED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  Jan.  30,  5:30  P.  M.  (postponed 
from  Jan.  23 >,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District.  Daniel  Read,  secretary,  612 
16th  St..  Oakland,  under  Pro.  LS-345 
for  hydraulically  operated  gate  valves 
and  hydraulically  operated  sluice 
gates  and  filter  rate  controller  for 
Orlnda  filter  plant. 

The  work  Involves: 

Schedule  I 

Hydraulically   Operated    Gate  Valve* 

for  Orlnda  Filter  Plant 

(1)  36  20- In.  gate  valves  equipped 
with  8-ln.  minimum  diameter  hy- 
draulic operating  cylinders,  com- 
plete ; 

(2)  12  18-ln.  gate  valves  equipped 
with  8-in.  minimum  diameter  hy- 
draulic operating  cylinders,  com- 
plete ; 

(3)  12  8-in.  gate  valves  equipped  with 
4-in.  minimum  diameter  hydraulic 
operating  cylinders,  complete. 

Schedulell 
Hydraulically   Operated    Sluice    Gates 

Orinda   Filter  Plant 

(1)  24  24x24-in.   sluice  gates  with  7- 

In.   minimum    diameter  hydraulic 

operating  cylinders,  complete. 

Schedulell  I 

Filter   Rate  Controllers  for  Orinda 

Filter  Plant 
(1)  12  filter  rate  controllers,  includ- 
ing rate  controller  tubes  and  op- 
erating   mechanisms,    and    every 
device  necessary  for  complete  and 
operative  units. 
Specifications   obtainable   from   the 
above  office.  •     25 


Bill  Wood  Motor  Co.,  at  $1133  each 
(2  or  4  doors  not  stipulated) ;  total 
bid,  $6798.  •    25 

January  25,  1946 
BIDS  OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
The  following  bids  were  submitted 
January  23,  5:30  P.  M.,  to  the  East 
Bay  Municipal  UtUity  District  Daniel 
Read,  secretary,  512  16th  St,  Oak- 
land, under  Pro.  1704  for  furnishing 
oil  circuit  breaker: 

Allis-Chalmers,  $2931. 

General  Electric  Co.,  $3193. 

Westinghouse  Electric  Corj.,  $2300 
(alternate  bid).  •     25 

Janxiary  25,  1946 
BIDS   OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
The  following  bids  were  submitted 
January  23,  5:30  P.  M.,  to  the  East 
Bay  Municipal  Utility  District  Daniel 
Read,  secretary,  512  16th  St,  Oak- 
land, under  Pro.  1705  for  furnishing 
three  500  kva.  transformers : 

Allis-Chalmers,  $4828.71. 

Gardiner  Electric  Manufacturing 
Co.,  $4824. 

General  Electric  Co.,  $5022.48. 

Moloney  Electric  Co.,  $4875. 

Wagner  Electric  Corp.  (no  total), 
$1812.90  each. 

West  Electric  Corp.,  $5516.16. 

Kuhlmann  Electric  Co.,  $5535.54. 

•    25 


cement  concrete,  between  Grant  Line 
Rd.  and  Mossdale,  Ld  San  Joaquin 
Cotmty.  •    29 


January  25,  1946 
BIDS  POSTPONED 

STOCKTON,  San  Joaquin  Co..  Calif. 
—Until  February  1,  11  A.  M.  (bid 
opening  date  postponed  from  Janu- 
ary 29 J,  bids  will  be  received  at  the 
office  of  the  officer  in  charge  of 
construction,  U.  S.  Naval  Supply  An- 
nex, Stockton,  under  Spec.  No.  17555 
for  additional  drainage  systems  and 
extensions  of  motor  parking  area  at  j  f 
the  U.  S.  Naval  Supply  Annex,  Stock-  1 1 
ton,  Calif. 

Specifications  may  be  obtained 
from  the  above  office  upon  deposit 
of  check  or  postal  money  order  for 
$10,  payable  to  Chief  of  Bureau  of 
Yards  and  Docks.  •     29 


Januarv  25,  1946 
BIDS    OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
The  following  bids  were  submitted 
January  23,  5:30  P.  M.,  to  the  East 
Bay  Municipal  Utility  District,  Daniel 
Read,  secretary,  512  16th  St.,  Oak- 
land, under  Pro.  1701  for  six  Ford  or 
Chevrolet  sedans: 

Weaver-Pabst  Co.,  $1090.77  each  for 
2-door   sedans ;    $1139.77   each    for   4- 
,  door  sedans. 


2a—    STREETS  AND 
HIGHWAYS 


January  25,  1946 
NOTICE  OF   SALE 

SAN  FRANCISCO.— Until  February 
6,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Department  of  Agriculture, 
Forest  Service.  447  Sansome  St,  San 
Francisco  11,  for  the  sale  of  one 
truck,  pickup,  Chevrolet  Master 
Model.  14 -ton,  1937;  one  truck,  pick- 
up, Chevrolet  Master  Model,  H-ton, 
1934.  located  at  Redding.  Calif. 

Specifications  obtainable  from  the 
above  office.  •     29 


January  25,  1946 
NOTICE  OF   SALE 

SAN  FRANCISCO— Until  February 
6.  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Department  of  Agriculture, 
Forest  Service,  447  Sansome  St,  San 
Francisco  11,  under  Inv.  No.  353  for 
the  sale  of  one  14 -ton  truck,  pickup, 
Chevrolet  closed  cab,  located  at  Ar- 
cadia, Calif. 

Specifications  obtainable  from  the 
above  office.  *     29 


January  25,  1946 
CONTRACT  AWARDED 

SAN  JOAQUIN  COUNTY,  Calif.— 
M.  J.  B.  Construction  Co.,  322  Elks' 
Bldg.,  Stockton,  at  $372,813.25,  was 
awarded  contract  by  the  State  Divi- 
sion of  Highways,  G.  T.  McCoy,  state 
highway  engineer.  Public  Works 
Bldg.,  Sacramento,  for  about  three 
and  eight-tenths  miles  In  length  to 
be  graded   and   paved  with   portland 


AVAILABLE  NOW! 

The  famous  ''BUTLER  BUILT'' 


Suitable  for  use 
as: 

WAREHOUSES 

WORKSHOPS 
GARAGES 
FACTORIES 
FOUNDRIES 

BARNS,  etc. 


Now  you  con  have  an  All -Steel  Building  like  this  .  •  . 

oil  ready  to  erect  •  • .  for  only  $1  per  sq.  ft.  of  floor  spoce! 


Think  of  it,  only  $4000  for  a  40  x  100  ft. 
all-steel  building.  FOB  cars  at  your  rail- 
road station.  Everything  included!  Com- 
plete! Ready  to  put  up!  A  building  that 
was  primarily  designed  for  quick,  easy 
field  erection,  designed  and  prefabricated 
to  keep  erection  costs  down. 

We  are  now  able  to  oflfer  these  fa- 
mous buildings  for  early  delivery  any- 
where in  California.  We  also  are  in  a 
position  to  refer  you  to  builders  associated 
with  us  who  can  give  you  figures  on  erec- 
tion costs. 

We  have  sold  two  hundred  and  fifty  of 
these  prefabricated  buildings  in  California 
since  V-J  Day.  If  you  need  one  for  early 
delivery,  don't  delay  in  placing  your  order. 
Orders  taken  now  will  be  delivered  in 
approximately  90  days.  Future  orders  may 
take  longer,  depending  on  available  mate- 
rials and  labor  supply.  To  play  safe,  order 
soon. 

VARIASLE  LENGTHS  AS  NEEDID 

The  standard  unit  is  40  ft.  wide,  100  ft. 
long.  14  ft.  high  at  eaves  and  20  ft.  high 
at  the  center  or  ridge.  No  variation  in 
width  or  height  is  possible.  Where  more 
width  is  needed,  two  or  more  standard 
units  can  be  erected  side  by  side,  with  or 
without  separating  walls. 


Longer  or  shorter  buildings  can  be  had 
by  adding  or  eliminating  20  ft.  lengths. 
You  can  order  a  building  40  x  80  ft.. 
40  X  120  ft.  and  so  on  up  to  a  building  40 
by  several  hundred  feet  if  necessary. 

COST  OF  VARIABLE  LENGTH  BUILDINGS 

The  price  of  the  standard  40  x  100  ft. 
building  is  $4000.  For  each  additional  20 
ft.  add  $500  to  the  cost.  For  ouildings 
less  than  100  ft.  long  subtract  $425  for 
each  20  ft.  reduction  in  size.  For  example, 
a  40  X  200  ft.  building  costs  $6500.  A  40  x 
80  ft.  building  costs  $3575. 

FEATURES  OF  CONSTRUCTION 

"Butler  Built"  Rigid  Frame  Steel 
Buildings  have  a  husky  steel  frame  that 
can  be  quickly  bolted  together.  All  weld- 
ing is  done  at  the  factory  before  shipping. 
There  are  no  obstructions.  The  entire  in- 
side space  is  usable. 

Walls  and  roof  are  covered  with  24- 
gauge  galvanized  steel  sheets  strengthened 
with  deep-drawn  shouldered  ribs. ,  Sheets 
are  gang  punched  so  that  sheets  and  bolt 
holes  fit  perfectly  for  easy  bolting 
together  and  to  provide  watertight 
joints.  Roof  sheets  are  curved  at  the 
ridge  and  eaves. 

Sliding  doors  12  x  12  ft.  are  built 
into  each  end.  These  roll  on  4-wheel 


trolleys.  All  hardware  is  included.  Each 
end  has  four  windows  and  an  adjustable 
"air  louvre,  4  ft.  square.  On  buildings  now- 
being  manufactured,  "vimlite"  windows  are 
being  furnished.  Steel  sash  and  glass  win- 
dows will  be  furnished  on  future  build- 
ings as  soon  as  available. 

In  line  with  the  Butler  low-cost  mass- 
production  policy,  only  standard  units  as 
described  above  can  be  furnished  by  the 
factory.  But  if  additioo^l  doors,  windows 
or  skylights  are  desired,  they  can  easily 
be  added  when  the  building  is  being 
erected. 

FOR  QUICK  ACTION  .  .  .  ORDER  NOW 

A  card  or  phone  call  to  our  nearest 
office  will  bring  complete  information  in  a 
hurry.  We  can  even  help  with  plans  for 
obtaining  Building  Permits  where  neces- 
sary. If  you  need  a  new  building  and  need 
it  MOM,  don't  delay.  Buildings  available 
for  early  delivery  are  being  sold  fast.  If 
you  want  to  avoid  delay,  get  your  order 
in  now. 


L  C.  LIVINGSTON  CO. 


Distributors 


Januar>'  25,  1946 
CONTRACTS    AWARDED 

STATE  OF  OREGON.— The  follow- 
ing contracts  were  awarded  by  the 
Oregon  State  Highway  Commission, 
R.  H.  Baldock,  State  Highway  En- 
gineer, Public  Service  Bldg.,  Port- 
land, on  the  following  projects: 

LINCOLN  CO. :  2  bridges  over  Si- 
letz  River  on  Siletz  Secondary  High- 
way. Fuller  bridge,  190-ft.  steel  truss 
span  with  133-ft.  concrete  viaduct 
approaches.  Ojalla  Bridge.  190-foot 
steel  truss  span  with  105-ft.  concrete 
viaduct  approaches.  Each  bridge  in- 
cludes grading  and  surfacing  of  the 
roadway  approaches.  Federal  ProJ. 
No.  S-204   (3). 

Awarded  to  Tom  Lillebo,  Reeds- 
port,   Oregon,   at   $180,141.40. 

LINN  COUNTY:  Halsey  -  Holley 
Rock  Production  Project  on  the  Hal- 
sey-Sweet  Home  Secondary  High- 
way. State  project.  Quantities:  11,- 
700  c.y.  crushed  gravel  in  stockpiles. 

Awarded  to  Harrisburg  Sand  and 
Gravel  Co..  Harrisburg,  Oregon,  at 
$22,350. 

MALHEUR  CO.,  Cairo  Junction - 
Adrian  Rock  Production  Project  on 
three  state  highways.    State  project. 

Awarded  to  Newport  Constr.  Co., 
Kern  &  Kibbe,  8706  N  Bradford, 
Portland,  at  $21,880. 

MORROW  CO.:  Gilliam  Co.  Lme- 
Eightmile  Section  of  Wasco-Heppner 
Secondary  Highway.  Federal  ProJ. 
No.  S-209  (3».  4.64  miles  regarding 
and  11.56  miles  suifacing  and  oiling. 
Quantities:  4700  c.y.  crushed  rock  in 
stockpiles. 

Awarded  to  Newport  Constr.  Co., 
Kern  &  Kibbe,  8706  N  Bradford, 
Portland,  at  $128,520.10. 

WASHINGTON  CO.:  Davies-  N 
Plains  Section  of  Wolf  Creek  High- 
way. Federal  Project  No.  F-186  (9). 
7.23  mile»  grading;  also  surfacing  of 
road  connections.  This  may  be  bid 
in  combination  with  the  N  Plains- 
Gardner  Ranch  Project  in  Washing- 
ton County. 

Awarded  to  Sound  Constr.  &  Eng. 
Co..  1403  W  45th  St.,  Seattle,  at  $171,- 
726.90. 

WASHINGTON  CO. :  North  Plains- 
Gardner  Ranch  Section  of  the  Wolf 
Creek  Highway.  Federal  ProJ.  No. 
186  t9V  3.38  miles  of  grading.  This 
project  may  be  bid  in  combination 
with  the  Davies-North  Plains  Proj- 
ect in  Washington  Co.  Quantities: 
ect  in  Washington   County. 

Awarded  to  Sound  Constr.  &  Eng. 
Co.,  Seattle,  at  $45,881  with  $3,000 
deduction.  *       .»  29 

January  25,   1946 
CONTEMPLATED 

BREMERTON,  Wash.— The  City  of 
I  Bremerton,  S.  S.  Severance,  City  En- 
gineer, City  Hall,  Bremerton,  Is  con- 
templating a  proposed  underpass 
from  Pacific  to  Bridge  St. ;  estimat- 
ed cost.  $230,000.  •  29 


I  f 


January  25,  1946 

'  BIDS  WANTED 

SAN  FRANCISCO— Until  February 
8.  11  A.  M.,  bids  will  be  received  by 
the  Public  Works  Office,  Room  2110 
Administration  Bldg.,  Naval  Ship- 
yard, San  Francisco  24,  under  NOy 
12825,  Spec.  17514,  for  installation  of 
additional  paving  at  the  San  Fran- 
cisco Naval  Shipyard,  San  Francisco. 

Specifications  obtainable  from  the 
officer  In  charge  of  construction. 
Room  2110  Administration  Bldg.,  San 
Francisco  Naval  Shipyard,  San  Fran- 
cisco. •     29 


January  25,  1946 
BIDS  WANTED 
j      WOLF    POINT,    Mont— Until    Feb. 
i  11.  5  P.  M.,  bids  will  be  received  by 
I  Lee    A.     Cowan,     City    Clerk,     Wolf 
I  Point,     Mont.,     for    furnishing    labor 
;  and  materials  for  grading,  surfacing, 
excavating,   graveling,   filling,   sewer, 
gutters,    oil    paving   streets    and    av- 
enues in  Special   Improvement  Dist. 
No.  22,  Wolf  Point. 

Specifications   obtainable   from    the 
above   office.  *         *  29 


January  25,  1946 
CONTRACT    AWARDED 

SAN  BERNARDINO,  Calif.— Geo. 
Herz  &  Co.,  Base  Line  and  Lytle 
Creek,  San  Bernardino,  at  $12,000, 
was  awarded  contract  by  N.  E.  Van 
Ness,  F.  M.  Sandefur  and  R.  C.  Ring- 
holz,  owners,  for  the  surfacing  with 
asphalt  of  105,000  sq.  ft.  of  parking 
area  in  the  block  bounded  by  E  and  F 
Sts.  and  4th  and  5th  Sts.,  San  Ber- 
nardino. 29 


January  25,  1946 

PROPOSED 

SAN  DIEGO  COUNTY,  Calif.— 
Charles  F.  Wolfe.  169  Brightwood 
Ave,  Chula  Vlata,  has  fUed  an  appU- 
cation  with  the  San  Diego  County 
Board  of  Supervisors  for  a  permit  to 
establish  and  operate  an  airport  on 
114  acres  of  land  near  Otay.  The  pro- 
posed airport  would  have  a  runway 
of  3300  feet  29 


32—  SEWERS  &  SEWAGE 

DISPOSAL  PLANTS 


lERKELEY 

2009  ShoHyck  Ave. 
PhoBC  THemwoll  5911 

SALINAS 

266  Abbot*  St. 

PlioBe  4285 


PASO  ROILES 
1236  Railroad  St. 
PhoM  22 

msNO 

SOS  MosoB  B\4q. 
2-7340 


January  25.  1946 
PREPARING    PLANS 

SAN  DIEGO  COUNTY,  Calif.— The 
San  Diego  County  postwar  planning 
commission,  E.  L.  Freeman,  engi- 
neer, is  preparing  plans  and  siJfecl- 
fications  for  the  construction  of  a 
sewage  disposal  plant  at  Julian,  San 
Diego  County.  The  State  Department 
of  Public  Health  has  been  asked  to 
approve  the  site.  32 

January  25,  1946 

HEARING   SET 

RIVERSIDE.  Riverside  Co.,  Calif. 
—The  City  Council  of  the  City  of 
Riverside,  City  Hall,  7th  and  Orange 
Sts.,  Riverside,  has  set  10  A.  M.,  Feb. 
19.  as  the  hour  and  date  of  hearing 
of  resolution  of  Intention  to  Improve 
Monroe  St.  between  Magnolia  Ave. 
and  Indiana  Ave.  by  constructing  a 
sewer  therein  and  by  doing  all  neces- 
sary grading.  The  work  in  general 
j  consists  of  the  construction  of  a 
sanitary  sewer  of  vitrified  clay  pipe, 
together  with  manholes  and  wye 
branches,  in  Monroe  St,  along  the 
center  line  thereof,  beginning  at  a 
i  point  three  feet  northerly  from  the 
j  southerly  line  of  Magnolia  Ave.  and 
running  thence  southerly  along  the 
center  line  of  Monroe  St..  a  distance 
of  1608  feet.  32 


FOR  SALE 

ROSS  Lr  MBER  CARRIER 

pneumatic  tires,  uses  66- in.  blocks. 
Immediate  delivery  Gamerston  &. 
Green  Lumtwr  Co-.  1800  Army  St-, 
San   Francisco  24.    Phone  AT.  1300. 


BUILDERADS 


For  ConstructioE  Equipment,  Rentals,  Sales 


Am  COMPRESSORS  AND 

AIR  TOOLS 

One-stop  rental  and  sales  service  of- 
fered by  Wemco  provides  complete 
lines  in  all  sizes.  Assistance  available 
as  part  of  this  service  means  real  sav< 
ings  in  time  and  money. 

PORTABLE  OR  STATIONARY 

COMPRESSORS  AND  AIR  TOOLS 

FOR  SALE  OR  RENT. 


AUTHORIZED   DISTRIBUTORS  FOR 

Chicago   Pneijimatic  Tool  Company 

KiR  EQUIPMENT 

WESTERN   MACHINERY    COMPANY 

760  FOLSOM  STREET  t«I*phoii«  EXbrook  4167  SAN  FRANCISCO 


COMET  SAWS 


Va  to   10  H.  P. 


Electric  Table  Saws   •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KVAUi  KCJUIPMEM  COMPANY 

Comei    of   Natoma 


160  Tenth  Street 


SAN  FRANOSCO 


Ph.  MArket  1651 


H 


&  Tool  Co. 


aven  oaw 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

1/2  to  15  H.  P. 

FOR 

WOOD    •    METAL    •    STONE 

SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws         Drifts    •    Sanci«r$ 
STANLEY  .&  CARTiER  ELECTRIC  TOOLS 

Roufers,  Drills,  Screw<irivers,  M«fal  Shears 
BOICE   CRANE  &  DURO 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Ltrg«  Stock  on  Hand  for  Inrt mediate  Delivery 


SALES 


RENTALS    •    REPAIRS 


PERSONAL  SMVtCf  —  14  HOURS  A  DAY  DURING  EMERGENCY 


SAN  FRANCISCO  I 
107a-107t    Howard   Str#et 
HEmlMfc  6212 


OAKLAND 

•50  East  14th   8tr*«t 

6L*rtco«rt  174.2 


GEORGE  M  PHILPOTT  CO. 

BRYANT   bet.  9th   and    10th    6.TS..   &.   F. 


COMPRESSORS 

—  P  i:  M  P  S  — 
CONCRETE  BREAKEES 

RENTAL  SERVICE 

DRILL     STEEL     ■     G  A  D  8 

V' BELTS 
WIRE    ROPE    AND    FiTTiNGS 
BALL   4    ROLLER    6£ARlN«8 

i^^^flEimlock    i)4tv 


BUILDERADS   SELL    AND    RENT    CQN8TRUCT10N    EQUIPMENT 

WHEN     COMMUNICA'HNG     WITH     ABOVE     ADVERTISERS 

PLEASE    ME'^TION    DAiLV    PACIFIC    BUILDER 


■  liWUliiMmfiii'  I  lit  full 


••ammBim'mtm 
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FRIDAY,  JANUARY  25.  1946 


BiMiMinti  Permits!,  Contracts Recorded  Hotices 


PERMITS 


Building  Permits,   $1,000  and 
Over,  Applied  For 

_  SAN  FRANCISCO  COUNTY 

^TORY   FRAME   FLATS    (2) 

SW.  CAYUGA  ST.  45  W.  SICKLES' 

SW.  CAYUGA  ST.  and  SICKLBs! 
Owner    and    Builder— I.    Baldwinson. 

801  Randolph  St. 
Archltect-Not  Given.  J8,000  each 

(Application    Nos  85517-18) 

1-STORY  FRAME  RESIDENCE 
N.  JOGST  237  E.  RIDGEWOOD 

2"^^ "^^^  ^  ^*""*'   762  Joost  Ave. 
Builder— Boyd  C.  Lindsay,   1176  Ale- 
many  Blvd. 
Architect— Not  Given.  17000 

(Application  No  85513) 

1-STORY  FRAME  DWELLINGS  (12) 
NW.    32ND    AVE.    and    QUINTARA: 

W.     32ND    AVE.     25,     50,     75     N. 

QUINTARA;      NE.     (JUINTARA 

and  33RD   AVE.;   E.    33RD  AVE. 

25   N..   60,   75  N.   QUINTARA:    N. 

QUINTARA    70,    95,    120,    146   W. 

32ND    AVE.  , 

Owner    and    Builder— C.   T.    Lindsay  I 

Co.,  8241  Taraval  St 
Architect— Not  Given. 

16100  (6)  ;  »5900  (2)  ;  |5750  (4). 
(Application  Nos  85554-66) 


AL.TER  STORE.  |75;  1432  Turk  St; 
owner,  Abe  Phillips,  4560  California 
Street 

BILJL^BOARDS,  five,  $45  each;  SW 
Haight  and  Cole;  SE  Courtland 
and  Moultrie;  E  3rd  St  60  N  20th 
St;  W  San  Bruno  125  S  Wayland; 
W  10th  St  110  N  Folsom;  owner 
ckid  contractor,  Foster  &  Klelser, 
1675  Eddy  St 

SIGN,  electric,  $25;  1192  McAllister; 
owner,  Reliable  Radio,  prem;  con- 
tractor, Brite-Lite  Neon,  1095  Fol« 
som  Street 

BARBER  POLE,  $20;  1503  Ellis  St; 
owner,  Gibson,  1503  Ellis  St. 


BuUding  Permits,  $1,000  and 
Over,  A|»plied  For 

ALAM£a>A  COUNTY 


STORE 

1104-A  TENTH   ST,   BERKELEY. 
Owner— T  M  Liner,   1718  LeRoy. 
Contractor — G  O  Anderson,  2817  Nev- 

in  Ave,  Richmond. 
Architect— Not  Given.  |2,500 


1- STORY  FRAME  DWELLING 

E.  26TH  183  S.  LAKE. 

Owner  —  Margaret    Stevenson,    54(X) 

Fulton   St 
Builder— A.    T.    Morris   &   Sons,    6400 

Fulton. 
Architect— Not  Given.  $6,000 

(Application  No  86643) 


1-STORY  FRAME  RESIDENCE 
W.  INGALLIS  75  N.  THOMAS. 
Owners — E.  Granz  and  L  Murer,  1294 

Quesada  Ave. 
Builder— L.  Murer,  1274  Quesada  Ave. 
Architect— Not  Given.  ^,000 

(Application  No  85510) 


1 -STORY  FRAME  RESIDENCES  (4) 
W.   47TH   AVE.   100,   125,   150,   175  N. 

MORAGA. 
Owner  and  Builder — M. 

231  Franklin  St 
Architect — Not  Given. 


J.  King,  Ihc, 


$5,000  each 


ALTERATIONS 

2135  OREGON,  BERKELEY. 

Owner  and  Contractor — Fred  Parsons 

2135  Oregon. 
Architect— Not  Given.  $1,500 


WAREHOUSE 

1501  EAST  SHORE  Highway,  BER- 
KELEY. 

Owner — A  J  McCosker,  East  Shore 
and  Cedar  St 

Contractor — MacDonald,  Young  and 
Nelson,  127  Montgomery  St,  S  F. 

Architect— Not  Given.  $1,500 


ELECTRIC  SIGN,  $300;  1530  7th  St- 
owner,  Murray  &  Wright  prem- 
ises ;  buUder,  Modem  Neon  Co  •  La- 
fayette,  Calif.  ' 

1-STORY   GARAGE.   $200;    4039   Ma 


7920  2420  Lombard  Street;  owner, 
Johnson  and  Murphy ;  contractor, 
Mohrdick  Elec  Co;  5  outlets;  6  plugs 
1  sign. 

7921  2422  Lombard  Street;  owner, 


P^R^^^^iii  °^°t«o^^   ^""**®'''   ^^^1  ■ -^^^^^o"     ^^^     Murphy;     contractor. 


P  Reinaldson,  3623  Magee  Ave 

1-STORY  GARAGE.  $200;  1070 'sist 
Ave;  owner  and  builder,  John  Bur- 
ton, 1070  81st  Ave. 

ALTERATIOI/S,  $125;  244  Covineton 
St;  owner  and  builder,  A  C  Swen- 
sen,  premises. 

ADDITION.   $100;    1442   Trestle  Glen 
Rd;  owner,  Mrs  Simpson,  premises- 
builder,    Walter    H    Edwards.    163() 
Webster  St 
BERKELEY 

ALTER,  $816;  1620  Harmon;  owner. 
Earl  Jones,  premises;  contractor' 
Emil  Hanson.  1421  Alcatraz 

ALTER.  $750;  2820  Claremont  Ave; 
owner,  M  Morsehead,  prem-  con- 
tractor, S  V  Harris,  5912  Ayala. 
Oakland.  '       ' 

ROOFING.  $600;  2709  Dwight  Way; 
owner.  Wm  Johnson,  prem;  con- 
tractor. Standard  Rfg  Co,  648  San 
Pablo  Ave.  Albany. 

ALTER.  $450;  1707  Russell;  owner 
and  contractor.  Berkeley  Board  of 
Education.   1414   Walnut  St 

ALTER,  $350 ;  1731  Prince ;  owner  and 
contractor,  Berkeley  Board  of  Edu- 
cation, 1414  Walnut. 

ROOFING,  $225;  1335  Walnut  St; 
owner,  Tllly,^  premises ;  contractor. 


Mohrdick  Elec  Co;  5  outlets;  5  plugs; 
1  sign. 

7922  715  Bryant  St;  owner.  West- 
em  Food  Co;  contractor,  Mohrdick 
Elec  Co;  12  outlets;  2  switches;  11 
plugs. 

7923  1101  Powell  St ;  owner,  Chan  ; 
contractor.  Chas  H  Yick;  3  outlets. 

7924  1544  Grant  Ave;  owner.  Lew; 
contractor,  Chaus  H  Yick;  3  outlets; 
1  switch;  1  plug. 

7925  801  Turk  St;  owner.  Groc- 
ery; conti-actor,  Pacific  Electric  and 
Mech  Co ;  2  plugs. 

7926  3609  Washington  St;  owner, 
Rosener;  contractor,  Pacific  Electric 
&  Mech  Co;  alterations. 

7927  1560  Taraval  St;  owner,  L  T 
Pease;  contractor,  Neon  Mainten- 
ance Corp;   1  sign;   2  transformers. 

7928  750  Battery  St;  o-WTier,  E 
Stiefvater;  contractor,  Neon  Maint 
Corp ;    1   sign ;    1   transformer. 

7929  750  Battery  -St;  owner,  E 
Stiefvater;  contractor.  Neon  Maint 
Corp;    1   sign;    1   transformer. 

7980  568  Eddy  St;  o-wner,  A  B 
Grodt;  contractor.  Neon  Mtainten- 
ance  Corp;   1  sign;   1   transformer. 

7931  339  Powell  St;  ovsmer,  Saint 
Francis     Hotel;     contractor,     Victor 


PAINTING  ESTIMATOR,  prefera- 
bly one  with  experience  or  back- 
ground adaptable  to  this  line  of  work. 
Reply  Box  118,  c/o  DaUy  Pacific 
Builder.  1/18-21-22-23-24/46 


Official  Proposal 


Warehouse— California    National 
Guard,  Sacramento,  Calif. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 


OFFICE 

1501  EAST  SHORE  Highway.  BER- 
KELEY. 

Owner— A  J  McCosker,  East  Shore 
and  Cedar  St. 

Contractor — MacDonald,  i^oung  and 
Nelson,  127  Montgomery  St.  S  F. 

Architect— Not  Given.  $1,000 


ALTERATIONS 
420  13TH  ST..  OAKLAND 
Owner- Nugget  Grill,  418  13th  St 
Builder— Franlt  W.  Anderson,  811  37th 

St 
Architect— H.  A.  Schary,  409  15th  St  j 

$15,000 


Sun  Rfg  Co.  4016  E  14th  St  Oak-  1  Lemoge ;    alterations 

land.  I      7932     89   3rd   St ;    owner,    Soloman ; 

ROOFING,  $130;  1305  Talbot;  owner,    contractor,   Victor   Lemoge;    23   out- 
Holmes,    premises ;     contractor,    R  I  lets ;  5  switches ;  5  plugs ;   service. 
W  West  Co.  2211  5tn   St.  j      7933     S  Tioga  200  E  Rutland ;  own- 

ALTER,  $100;  1040  Sierra;  owner  and  '  er.  Wilder;  contractor;  ;  service; 

contractor,   W  K   Hughes,   prem.      1 1   motor. 

ROOFING,  $100 ;  2340  Piedmont ;  7934  4723  Geary  Blvd ;  owner,  Val- 
owner,  Acacia  Fraternity,  prem;  erie;  contractor,  Century  Electric 
contractor,  American  Co,  806  55th. '  Constr  Co ;  2  plugs. 

REPAIRS,   $80;   2811   Stuart;    owner.  I     7935    W  Balboa  70  S  45th  Avenue; 
H    Davies,    5716    Oak    Grove    Ave,    owner,     Ameson ;     contractor,     Rich- 
Oakland  ;   owner,  H   Hawkins,  2924  I  mond  Elec  Co ;  service ;  1  motor. 
Hillegass.  7936     E   33rd   Ave   150  S  Pacheco; 

REPAIRS,   $50;    2423    McGee;    owner  |  owner,     Doelger;     contractor,     Rich- 
and    contractor,    John    Meneghettl.  I  niond    Elec   Co;    1    motor;    service. 
2319  McGee.  j     7937    NW  Cor  15th  Ave  &  Noriega ; 

ALTER,  $50;  1736  Rose;  owner  and  i  owner,  Doelger;  contractor.  Rich- 
contractor,  O  W  Rouse,  premises     '  '    "'        "       "         """" 


NOTICE  TO  CONTRACTORS 

SEALED  PROPOSALS  wUl  be  re- 
ceived at  the  office  of  the  DivialcKi 
of  Architecture,  Public  Works  BuUd- 
ing, 1120  "N"  Street  Sacramento, 
CaUfomla,  up  to  2 :00  P.  M,  Tueoday. 
February  5,  1946,  said  bids  thereafter 
on  said  day  to  be  publicly  op«ied 
and  read  for  Warehouse,  California 
National  Guard,  Sacramento.  Caiiior- 
nia,  in  accordance  with  plans  and 
specifications  therefor. 

The  work  Inolndes  the  construction 
of  a  1 -story  brick  and  relnforosd 
concrete  Warehouse.  The  floor  area 
will  be  4400  square  feet,  approxi- 
mately. 

Prevailing  Wage  Scale:  In  accord- 
ance wtlh  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
ment of  Public  Workis  has  ascer- 
tained the  general  prevailing  rate 
of  wages  applicable  to  the  work  to 
be  done  to  be  as  follows: 

Hourly  Rats 

Bricklayers    $1-87% 

Bricklayers'  Hod  Carriers 1.15 

Carpenters  

Cement  Finishers  

Electric  Workers   


1.50 
1.60 
1.70 


'mond    Elec   Co;    1   motor;    service. 
7938     E   33rd    Ave   250    S    Pacheco; 
owner, 


Doelger;     contractor,     Rich- 


Building  Permits,  $500.00  and ; '""'^^  ^^^^  ^°'  ^  motor;  service 

rf-v         *  t  J   L    ^1       «         J       !      7939     E    33rd    Ave   350  S   Pache< 

Over,  Issued  by  the  Board 
of  Public  Works 

SAN  FRANCISCO  COUNTY 


ALTER  FLATS 

866  BROADWAY. 

Owner — Alfred  Seconde,  premises. 

Builder— Pacific  Fixture  Co.,  181  18th 

Ave. 
Architect — Not  Given.  $4,000 

(Application  No  85527) 


Oil 


ALTER  SERVICE  STATION 

NE.  PINE  AND  BATTERY. 

Owner— Tide    Water    Associated 
Co.,  79  New  Montgomery  St 

Builder— Barrett  &  Hilp,   918  Harri- 
son St 

Architect— Not  Given.  $3,500 

(Application  No  85515) 


2- STORY  8-ROOM  DUPLEX 
2862    COOLIDGE    AVE.,    OAKLAND, 
Owner — East  Shore  Homes. 
Builder  — Philip    Heraty,    3675    Mac- 
Arthur  Blvd. 
Architect — Not  Given. 


JANUARY    24,   1946 


ALTERATIONS 

2800  BROADWAY,  OAKLAND. 

Owner  —  Incandescent     Supply 

2800  Broadway. 
Builder— W.  A.  Rose,  478  25th   St 
Architect — Not  Given. 


Co. 


ALTER  APARTMENTS 

5322-24   MANILA   AVE.,    OAKLAND 

Owner    and    Builder — D. 

5324  Manila  Ave. 
Architect — Not  Given. 


7939  E  33rd  Ave  350  S  Pacheco; 
!  owner,  Doelger;  contractor,  Rich- 
j  mond  Elec  Co;  1  motor;  service. 
i  7940  518  Market  St;  owner,  Calif 
'  Health  Studio ;  contractor,  Dowd- 
j  Seid  Electric  Co;  alterations. 
I  7941  484  Pine  St;  o-wner,  Hetzell ; 
I  contractor,  Dowd-Seid  Elec  Co;  al- 
!  terations. 

7942  2512  Leavenworth  St;  owner, 
W  De  Marais ;  contractor,  Dowd- 
Seid  Elec  Co;  5  outlets;  3  switches; 
10   plugs. 

7943  1875  California  Street;  owner, 
Borwich ;  contractor.  Atlas  Electric 
&  Engrg  Co;  service. 

7944  661  Divisadero  St;  owner. 
Wm  Borwich ;  contractor,  Atlas  Elec 
&    Engrg   Co ;    service.  , 

7945  1137    McAllister    St;     owner, 


1 -STORY  FRAME  DWELLING 

1000  COLUMBUS  AVENUE.  FIRE  REPAIRS 

Owner— Triangle    Novelty    Co.,     1000    830  OAK  ST.,  OAKLAND. 
Columbus  Ave.  ^  "'         -    —       .    . 

•Builder— Not  Let 

Architect— Not  Given.  $2,900 

(Application  No  85566) 


1- STORY  FRAME  DWELLING 
E.  BRUSSELS  120  N.  CAMPBELL. 
Owner  and   Builder— A.   It    Sanchez, 

1363  Brussels. 
Architect— Not  Given.  $2,100 

(Application  No  85514) 


ALTER  WAREHOUSE 
138  HOWARD   STREET. 


621    Bayshore    Blvd ;    alter    lumber 
$8.750 'yard;  cost.  $8500;  owner,  Hogan-Von 
I  Gezder  Lbr  Co. 

i  1019  Clement  St ;  alter  garage  and 
I  store ;  cost,  $27,000 ;  owner,  William 
I  Fisher. 

j     1015  Shotwell ;  alter  apt ;  cost,  $1.- 
i  500 ;  owner,  Gus  Arnold. 
$5,000  ■      101   Howard   St ;   alter  plant ;   cost, 
,  $880 ;   owner,   Folger  Coffee   Co.  j 

I     E   Juniper   St    250   N    of    Bryant;!      __      __^ ^.    „^,    , 

alter    bottling    works;     cost    $8,000;  j  Ben   Ginsberg;    contractor,   Atlas   eI 
owner.    S    F  Brewing   Co.  &  Engrg   Co;   9   outlets;    2  switches; 

2235-7    Chestnut    St ;     alter    store ;  i  15  plugs, 
cost,  $2680;   owner,  A  Rosetti.  j      7945      i    Prospect    Avenue;    owner, 

j      4300-04    19th    St;    alter    dwellings ;  1  Harper ;     contractor,    Star    Elec    Co; 
j  cost,   $600 ;    owner,    Mrs   H   Nelson,      j  service ;   alterations, 
uou  v.r.r^^  o*.,  v^.n.«j-ui_i-»j-r.  2076    Vallejo    St;    alter    apts;    cost  |      7947      3    Prospect   Avenue;    owner. 

Owner-Chas.  G.  Hambeton,  830  Oak.  1  $2000;   owner.  E  C  Fleishmann.  :  Harper;    contractor,    Star    Elec    Co; 

Builder— W.  A.  Rose,  478  25th  St         |     1137  McAllister  St;  alter  building;  | service;   alterations. 
Architect— Not  Given.  $3.500 .  cost,    $1500 ;    owner,    Ben    Ginsberg,      j      7943      5    Prospect    Avenue ;    owner, 

, i      1244   Larkin    St;    alter   offices   and -Harper;    contractor.    Star    Elec    Co; 

ALTERATIONS  AND  ADDITION       1  warehouse;  cost,  $2500;  owner,  Mon- !  service;  alterations. 

4778  E.   14TH  ST"..  OAKLAND.  j  ogram.  j      7949      ggo    Precita    Avenue;    owner, 

Owner— Ralph  Centoni.  1420  65th  Ave.  ]      Seals   Stadium^  cla^s^  ^]^^''  ^°^^  jMontez;  contractor,  Star  Electric  Co; 


B.    Hobson, 


$4,680 


Builder— M.    Ghiselll.    1312    Fountain  '  $1500 ;   owner,   Cal   Spartsereic. 

St.,  Alameda.  !  

Architect — Not  Given. 


$3,000 


Owner— J.  A.  Clark  Draying  Co.,  100  i 
Howard  St.  ' 

Builder— H.  H.   Larsen  Co.,  64  South 
Park. 

Architect — Not  Given.  $2,000 

(Application  No  85516) 


1 -STORY   CONCRETE  GARAGE 
,1359  79TH  AVE.,  OAKLAND. 
•  OwTier— J.     Buscovich,    7608    Outlook 
Ave. 


Completion  Notices 

SAN  FRANCISCO  COUNTY 


I  service ;  1  motor. 

;      7950     16  1st  St;   owner.  Advertising 

I  Checking  Bureau  ;  contractor,  Abbett 

I  Elec  Co;  15  switches;  service. 

I      7951      981    Howard    St;    owner.    La 

I  Salle     Garage ;     contractor,     Buzzell 

I  Electric  Works ;  23  outlets ;   7  plugs ; 

j  service ;  1  motor. 


^""pr^77kv?-    W*«^««»PP    C«-    58*1  Recorded  Accepted! 

Architect-Not'rivAn  xttonn'^'^-   ^*'   1W&-1131   and  1133  Anza.      j 

Architect— Not  Given.  $6,000,     ^loyd    M   Abrahamsis   to  Cramer      ' 


OAKLAND 


ALTER  COMMERCIAL  AND 

WAREHOUSE 

972  MISSION  STREET.  |  Bancroft  Ave. 

Owner— Dohrmann  Hotel  Supply  Co.,  I  Architect— Not  Given. 

c/o  contractor.  ' 

Builder— BYed  J.  Early  Jr.  Co..  Inc., 

369  Pine  St 
Architect— Not  Given.  $1,900 

(Application  No  85545) 


^ Jan    24~1946       ^^^^^      ^'^      Washington;      owner, 

T»^  o/'V^*  "icM '^UT'ifiM  i^^l^T,  '  Yerrington  Packers ;  contractor,  Par- 
Jan.  24.  1946-1^  and  1885  Green,      (amount  Electric  Co;  fixtures;  alter- 

Maryan  B  Ellis  to  whom  it  may      1  ^tjons 

<^°»<^«™ -Jan.  24,  1946  j      3497^     2531    Parker;    owner.   Cucci ; 


ALTER  FLATS 
2059-61  GREEN  STREET. 
Owner- C.   Zulberti,   2059  Green  St 
Builder— J.    A.    Gordon,    252    CJhatta- 
nooga  St. 


Architect — Not  Given. 
(Application  No  85520) 


1-STORY  6-ROOM  DWELLING 

2174  109TH  AVE.,  OAKLAND.  ,  ,         v*    iu-k 

Owner  and  Builder— C.  R.  Hills,  10915  I  _^°".55™iV^:ji,™V^"i^^^^^  34976     2531    Parker;    owner.   Cucci; 

Bancroft  Ave.  I  •'*'*•  ^L  V^?~^„f '"*^* -\?  ^  "^""        contractor,  Collins  Electric  Co ;  serv- 

—   .    _.  S5  800  '      K^8t*»    Lot   4,   Block   5393.    James        j 

i     Henry  and  Francis  Van  Deelan  to  34977     2525  Parker ;   owner,   Olson  ; 

;     Geo  Winter  Construction  Co.   ...       !^o„,,^^^„^    Collins;    outlets;   switch- 

!     Jan.   II,   xMO  .  gg  .  fixtures"  nlu^s 

Jan.   24,   1946-Steam  cleaning  and     1     34973     541    ^gth    St;    owner.    Oak- 

?**"*i^^J^1^f  °c%  *«°"/,f  ^  ^""i^'  f  land  Typewriter  Co ;  contractor.  Scott 
ing  65  Market  St  Southern  Pa-  ,  B„tt„gr  Electric  Co;  switches;  out- 
cific  Co  to  J  H  Mohr Jan.  15,  1946   j^^g 

»,  .  ..T^Tv »    .o.r.,TTi.Trr.v  !     34979      6880    Colton    Blvd;    owner, 

ALAMEDA  COUNTY j  McClurg  &  Chopin ;   contractor,  Clif- 

'  ford  Electric  ;  outlets  ;   switches ;  fix- 


ALTERATIONS  ; 

1158  7TH  ST.,  OAKLAND.  ! 

Owner  and  Builder — United  Consum-  , 
ers  &  Producers.  Inc.,  1563  7th  St  ' 
Architect— Not  Given.  $1,300  ! 


ALTERATIONS 
3634  E.   14TH  ST.,  OAKLAND. 
Owner   and   Builder — Dynan    Finance 
Co.,  508  16th  St 


$1,200  I  Architect— Not  Given. 


$1,250 


ALTER   DWELLING 
1666  WALLACE   STREET. 
Owner— G.  Garibotto,  1666  Wallace. 
Builder — S.   J.  Amoroso  Construction 

Co.,  2100  Oakdale. 
Architect— Not  Given.  $1,000  i  SHED 


Recorded  Accepted  |  tures  •   plugs 

Jan  23.   1946-LOTS  31  and  32   Blk      j      349^     270  4th   St;   owner,  Lee  Pa- 

B.  Resubdiv  of  Blk  B.  Prospect      |  per  co;  contractor.  Clifford  Elec;  

ADDITION  ;      Hill    Tract    Oakland.     George    O      !      34931      3329     Foothill;     owner,    Co- 

4408  DAVENPORT  AVE..  OAKLAND  1      Smith  to  whom  it  may  concern. ...      [  lonial     Creamery;     contractor,     Clif- 

Owner  and  Builder— M.  Christiansen,'      :■— ■ January   19,  1945  '  fo^d  Electric;  outlets;  switches;  fix- 

tures;   plugs. 


4408  Davenport  Ave. 
Architect — Not  Given. 


$1,200 


(Application  No  85550) 


Building  Permit*,   $1,000  and 
Under,  Applied  For 

SAN  FRANCISCO  COUNTY 


3524  RUBIN  DR,  OAKLAND. 
Owner    and    Builder— D.    B.    Nelson, 

2709  Alida  St 
Architect- Not  Given. 


2884    Telegraph ;    owner,    Dr    Mey- 
11000 'ers;   dealer,   Durant   Plbg;   w  closet; 


34982  433  Jefferson ;  owner.  West- 
em  Refrigerator  Co;  contractor,  Clif- 
ford Electric;  furnace  control. 

34983  1517  Clay  St;  owner,  Meni- 
Ketti ;  contractor,  Clifford  Electric ; 
outlets ;   switches ;    fixtures ;    plugs. 

34984  6906  Saroni ;  owner.  Flash - 
msuj;    contractor,    Clifford    Electric; 


ALTER  DWELLING,  $980;  170  Stan- 
yan  St;  owner,  Walter  Blair,  1734 
Broderick;  builder,  Leonard  Solo- 
mon,  1734  Broderick. 

ELECTRIC  SIGN,  $900;  1027  Market; 
owner,  Drucker  Co.  prem;  builder, 
Electrical  Products  Corp,  910  Har- 
rison St. 

ALTER  DWELLING,   $800;   591  34th 


12  w  basins;  3  sinks  ,  .,,^, .    v..w.xaw.ui.    v..xxx«iv^    ^,^^^l. 

FIRE   REPAIRS  ]      1705-09  Solano;  owner,  Silva;  deal- |  outlets ;    switches;    fixtures;    plugs. 

1025-27  CENTER  ST.,  OAKLAND.         er.    Al    Terreria;    3    w    closets;    3    Wj      34935     3925   Alameda   Ave;    owner. 
Owners  — D.    James    and    J.    Dorsey,    basins.  I  Plant  Constr;   contractor.  Pacific  El 

1025-27  Center  St  1220  San  Pablo;  ovnier,  Jos  Kehri-  i  Motor  Co     motors 

Builder— W.  A.  Rose,  478  25th  St        !  ates ;    dealer.    Art   Johnson ;   2   water  ,      34936    92nd  Ave  near  San  Leandro ; 
Architect— Not  Given.  $1,000   closets;  2  w  basins.  owner,   Lincoln    Lumber;    contractor, 


FIRE   REPAIRS 

517-19  ADELINE   ST.,   OAKLAND. 
Owner  —  Jeanette    Balthazar,    517-19 
Adeline  St. 


Ave;  owner.  S  Le  Plat  prem;  dav  '  ^"•''*«'*— W.   A.   Rose,    478   25th    St 
work.  .  P  «™.  **»y  ,  Architect-Not  Given.  $i,000 


work. 

1-STORY  FRAME  OFFICE.  $500;  E 
Columbus  Ave  75  S  Bay;  owner. 
Royal  Motor  Sales  Co.  Bay  and 
Columbus  Ave;  builder.  De  Luca 
&  Son,  1745  Filbert  St. 

ALTER  RESIDENCE,  $500;  1739  17th 
Ave;  owner,  George  Hall,  prem; 
builder,  Standard  Concrete  Con- 
struction, 3025  Geary  Blvd. 

ELECTRIC  SIGN,  $493 ;  482  Ellis  St ; 
owner.  Young  Lee.  prem;  builder. 
Neon  Maintenance  Corp.  755  Davis. 

ELECTRIC  SIGN.  $450;  4697  Mission 
St;  owner.  The  Philadelphia,  prem; 
builder.  Wonderlite  Neon  Products, 
1095  Folsom  St 

ELECTRIC  SIGN,  $400;  972  Geneve 
Ave;  owner.  W  Nadell,  premises; 
builder,  Wonderlite  Neon  Products, 
1095  Folsom  St 

ELECTRIC  SIGNS  (2)  $400  and  $490; 
1430  Van  Ness  Ave;  owner,  W  P 
Fuller  Co,  1430  Van  Ness;  builder, 
Wonderlite  Neon  Products,  1095 
Folsom  St. 

ELECTRIC  SIGN,  $350;  1548  Taraval 
St;  owner,  C  W  Hooper,  premises; 
buUder,  Neon  Maintenance  Corp, 
755  Davis  St 

ALTER  RESIDENCE,  $300;  2170 
Hayes  St;  owner.  H  G  Anderson, 
prem;  builder,  Standard  Concrete 
Construction.  3025  Geary  Blvd. 

BILLBOARD.  $225;  NE  14th  St  and 
Van  Ness  Ave  S ;  owner  and  build- 
er. Foster  &  Kleiser,  1675  Eddy  St 

ALTER  DWELLING,  $200;  1021  Por- 
tola  Dr;  owner.  Mrs  Jos  T  Hlmes. 
prem ;  builder.  American  Terrazzo 
Co.  36  Wood  St 

ELECTRIC  SIGN,  $200;  2738  Mission 
St;  owner.  Taste  Good  Bakeries. 
2738  Mission ;  builder.  Neon  Mainte- 
nance Corp,  755  Davis  St 

ALTER  HOME,  $100;  222  20th  Ave; 
owner  and  builder,  Vincenzo  and 
Rose  Salvo.  222  20th  Ave 

BARBER  POLE.  $75;  60  Post  St; 
owner,  R  H  Joint  prem;  contrac- 
tor. Pacific  Barber  Supply  Co.  1230 
Market  St. 


ALTERATIONS 
439  23RD  ST.,  OAKLAND. 
Owner— A.  Crosetti  Bros.,  439  23rd  St 
Builder— Van   Bokkelen-Cole  Co.,   955 
22nd  St  ' 

Architect— Not  Given.  $1,000 

PERMfTS  UNPER  $1,900 
ALAMEDA  COUNTY 


543   Spruce;    owner,   White;    dealer,  !  pacific  Elec  Motor;   serN^ice. 
Art    Johnson;    w    closet;    w    basin;]     34957     324    13^^    St;    owner,    Blftde 

^^°yit^-     „  u  m  i«        w»      Typographic;    contractor.    Pacific   El 

2428  College;   owner,  H  T  Wnght;lMotor  Co     motors 
dealer    Art  Johnson;  3  w   closets;   3(      34938     1924  Franklin  Street;  owner, 
w  basins ;  3  showers.  Rjder  &  Ingram ;   contractor.  Pacific 

Electric   Motor  Co;   alterations. 

34989  4001  San  Leandro  Blvd; 
owner.  Gall  Furniture ;  contractor, 
Pacific   Elec   Motor   Co;    motrs. 

34990  1130  Adeline;  owner.  Rose; 
contractor,  Matson  Elec  Equip  Co; 
alterations. 


I  Engineers.    Portable    Holat    or 

j     Otherwise 1.80 

'Glass  Workers  1.26 

I  Iron  Workers.  Architectural  1.60 

■  Iron  Workers.  Reinforcing 

j     Steel   „ 1.60 

!  Laborers.  Building  106^ 

Painters    1.43 

i  Roofers 1.60 

[Sheet  Metal  Workers 1-60 

I  Any  classification  omitted 

I     herein  not  less  than 1-06^ 

Overtime — One  and  one-half  iimea 
i  the  above  rates. 
!  The  rates  of  wages,  including  over- 
;  time,  holiday  or  Sunday  rates,  above 
;  specified  are  subject  to  the  effect.  If 
j  applicable  hereto,  of  executive  orders 
i  of  the  President  of  the  United  States 
land  to  any  modification  thereof  and 
1  to  any  and  all  lawful  orders  of  the 
'  President  or  any  other  authorized 
!  Federal  Officer  or  agency,  In  so  far 
as  the  same  may  be  applicabel  to 
ithis  contract  In  case  of  any  Incon- 
j  slstency,  the  rates  fixed  by  any  such 
applicable  Federal  Order,  whether 
.  higher  or  lower,  shall  control. 
i  Apprentices  may  be  employed  pro- 
vided they  are  properly  indentured 
ito  the  Contractor  In  full  compliance 
'with  the  provisions  of  Section  1777.5 
of  the  Labor  Code 
I  Plans  and  specifications  for  ex- 
lamination  are  on  file  In  the  Office 
!of  the  Division  of  Architecture,  Pub- 
lic Works  Building,  Sacramento,  and 
•  Room  803  State  Office  Building.  Loa 
1  Angeles,  and  at  the  principal  Calif or- 
;  nia  Cities  Builders'  Exchange  Offices. 
'  Contractors  who  are  prequallfled 
;  and  who  are  desirous  of  securing 
I  plans,  specifications  and  proposal 
forms  for  the  purposes  of  preparing 
land  submitting  a  proposal  for  this 
j  work  may  do  so  by  requesting  same 
1  In  writing  from  the  Division  of  Archi- 
tecture, Public  Works  Buildhig,  Sac- 
;  ramento. 

I  Prequalificatlon:  Plans,  speclflca- 
;  tlons  and  proposal  forms  will  only 
I  be  Issued  to  those  contractors  who 
I  are  prequallfled  with  the  Department 
i  of  Public  Works  by  having  filed  a 
'  statement  of  experience  and  financial 
'.  condition    on    a    standard    question- 

■  naire  form  In  accordauice  with  the 
j  provisions  of  the  State  Contract  Act 

Such  statement  must  have  been  filed 
land  approved  not  more  than  one  (1) 
year  and  not  less  than  five  (5)  days 
previous  to  the  date  set  for  receiv- 
ing and  opening  bids.  Contractors 
may  obtain  standard  questionnaire 
forms  from  the  DivUUi^n  of  Archi- 
tecture. /      J> 

No  bid  will  be  accepted  from  a 
contractor  who  has  not  been  licensed 
In  accordance  with  the  provisions  of 
the  Contractor's  License  Act  or  to 
whom  a  propKssal  has  not  been  issued 
by  the  Department  of  Public  Worka. 

No  bid  will  be  considered  unless 
It  Is  presented  on  a  proposal  form 
furnished  by  the  Division  of  Archi- 
tecture and  accompanied  by  a  bid- 
der's bond,  cash,  a  cashier's  or  cer- 
tified check  made  payable  to  the 
Director  of  I*ublic  Works  In  the  sum 
of  at  least  ten  per  centum  (10%)  of 
the  amount  of  the  bid. 

The  Department  of  Public  Works 
reser\'es  the  right  to  reject  any  or 
all  bids  and  to  waive  any  Informality 
in  any  bid  received. 

No  bidder   may  withdraw   his   bid 
for  a  period  of  thirty  (SO)  days  after 
the  time  set  for  opening  thereof. 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect 
(Dally  Pacific  Builder) 
(Jan.  18-25.  Feb.  1.  IWA) 


Operator    ot     power    shovel     or 

other  excavating  equipment 

shovel  typje  controls  (over  one 

cubic  yiird) 2.00 

Renfordng  steel  woricer LOO 

Roller  operator  1.66 

Tractor  driver LTO 

Truck   driver    (18   cubic   yarda 

water  levea  capacity  or  more)  L4S75 
Truck   driver    (14  cubic  yards 

and  less  than  18  cubic  yards 

water  level  capacity)   1.3125 

Truck    driver    (8    cubic    jrards 

and  less  than  14  cubic  yards 

water  level  capacity)  1.28 

I nterirtedlate  Grade  Libor 

Concrete  vibrator  operator 1J6 

Jackhammer  operator 1.26 

Oil  dstributor  bootman  1.00 

Oiler,  power  shovels  or  cranes  I.2S 
Truck    drlvar    (4   cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity) L0025 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  0.90 
Unsklllsd  Labor 

Flagman  LOO 

Laborer 4 LOO 

Positions  Hot  listed  above  will  bs 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  holur. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $L00  per  hour. 

Th«  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  homr. 

Overtime— one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  dt  Sunday  rates,  above 
specified  arfl-  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  Gr  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  appllca- 
Federal  statutes,  rules,  and  regula- 
tions will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6).  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specificatloas.  regard- 
ing subcontracting  and  assig^nment 
of  the  contrlact.  resp)ectively. 

Plans  may  be  seen,  nad  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications miay  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sacra- 
mento, Calilomia,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  wor  kls  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisoo. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  Stat*  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  or  HIGHWAYS 
G.  T.  McCOT. 
IState  Highway  Engineer. 
Dated  JanuSry  18.  1946. 

(Daily  Pacific  Builder) 
(Jan.  18-25,  Feb.  1.  1946) 


Sunaays  ana  houaays  (except  watch- 
men, guards  and  flagmen)— one  azid 
one-half     (1^)     times    the    abov* 
rates. 
STATE   HIGHWAY   ENGINEBSl'S 
B8TIMATE 
Item  1.    200  lineal  feet  drtlUnc  aB4 
casing  weU. 

Item  2.    00  hours  pumping  welL 
DBPARTMKNT  of  PUBLIC  WORKS 
DIVISION  OF  HIOITWAYS 
O.  T    McCOY, 
State  Highway  Engineer 
By  C.  H.  WHITMORU, 
District  Engineer,  Dist  III. 
Dated  January  18,  1946. 

(DaUy  Pacific  Builder) 
(Jan.  18-28.  1040) 


Erection  of  Ward    Buildlnge  for   In- 
firm and   DIeturbed  Females, 
Stockton  State  Hospital, 
Stockton,  Calif. 

STATE   OF    CAL(FO«NIA 

DEPARTMENT  of  PUBLIC  WOR^S 

DIVISION  OF  ARCHlTECTLRE 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Dtrisioa 
of  Architecture.  Public  Works  Build* 
Ing,  12th  and  "N"  Street  Sacramsoto, 
California,  up  to  2  :00  P  M.,  Tueedi^, 
January  29,  1^46,  said  bids  thereafter 
on    said    day    to    be    publicly    opeoeS 

land  read  for  the  erection  and  comple- 
tion  of  the  Ward    Buildings   for  In- 

I  firm  Females  and  for  Disturbed  Fe- 

!  males,  Stockton  State  Hospital.  Stock- 
ton,   Cl^lifomia,    in    accordance    with 
plans  and  specifications  therefor. 
The    Ward     BulldingB     for     Infirm 

'  F«mslee  end  DisturtvKi  F»mai««  eon- 
•ist  of  s  on«-Btory  and  two-etory 
reinforced  concrete  bulkiln^e  having 
a    combined     ftcKxr    area    of    approxl- 

I  mately  160.000  square  f»et  with  hollow 
tile    partitions,    steel    »a«h,    and    clay 

j  shingle  tile  roof  covering. 

j     Separate   bids   only    will   be  ecter- 

!  tained  for  the  following  segregated 
parts  of  the  work. 

1.  General  Work. 

2.  Heating  and  Ventilating  Work. 
8.     Plumbing  Wortc. 

4.    Kleotrlcal  Work. 

Alternate  bids  wlU  be  required  for 

the  omission  of  certain  work. 
I      Prevailing  Wa^e   Soal«:   In  accord- 
jance  with    the  provisions   of   SecUOA 
1 1779  of  the  Labor  Code,  the  Depart- 

meat  of  Public  Works  has  asoer- 
!  tained  the  general  prevailing  rate  of 
!  wages  applicable  to  the  wotic  to  be 
I  done  to  be  as  follows : 

Hourly  Rate 

'Asbestos  Workers  |L50 

'  Bricklayers   1.75 

iCarpeaters  1.80 

Cement  Finishers L80 

I  Electric  Workers L70 

I  Glass  Workers  1.28 

Iron  Workers.  Architectural 1.80 

I  Iron  Workers,  Reinforcing  Steel  1.86 


Laborers,  Building 

!  Lathers  

:  Masons'  Tenders  . 

j  Painters  (brush) 

\  Plasterers  

;  Plasterers'  Tenders 

Plumbers    

!  Roofers   


Highway  Improvements,  Yolo  County 
at  the  State  Highway  Nuroery, 
About  Three  Miles  East  of  Davis 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Electrical  Permits 

SAN   FRANCISCO  COUNTY 

7906  3460  Mission  St ;  owner,  Silver 
Bell  Shop;  contractor,  QRS  Neon 
Corp;   1  sign. 

7907  Geary  and  Grant  Ave ;  owner,  \ 
I  Magnin  Co ;  contractor,  Pacific  Elec 
&  Mech  Co ;  4  outlets ;  3  switches ;  3 
plug^s ;   8  motors.  j 

ELECTRIC     SIGN.     $950;     3501    San  L''*^     ^^®*  Folsom   St;    owner,   Mc- | 
Pablo  Ave ;  owner.  Mr  CriUo    3501 '  *^*<*<J«"  •  contractor.  Malm  &  Welter ; 
San   Pablo    Ave; ^builder.    Western   ^  ^^^^nn   o.*^    o* . .     ( 


Highway    Improvemente— El  Dorado 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


Oassified  Advertising 


NOTICE  TO  CONTRACTORS 


Neon  Corp,  3001  Chapman  St 

FIRE  REPAIRS,  |800;  541  28th  St; 
owner.  Marion  McElrath,  541  28th 
St ;  builder.  W  A  Rose,  478  25th  St 

MOVE  BUILDING,  $800;  3873  35th 
Ave;  owner  and  builder,  W  G  Sand- 
ers, 3044  Blossom  St. 

FIRE  REPAIRS,  $700;  5506  Tele- 
graph Ave;  owner,  Hiram  W  Car- 
ver, 5504  Telegraph  Ave;  builder. 
Von  Bokkelen-Cole  Co,  955  22nd  St 
.LECTRIC  SIGN.  $700;  5433  Grove 
St;  owner.  Reno's,  prem;  builder,,-  r-  -7  ^ 
Modem  Neon  Co,  Lafayette,  Calif.  :  „**"*P™*"'     *^° '     contractor. 

ALTERATIONS.  $500;   17  Ascot  Crt;    '^''"•*'^''  '^" 
owner,    A    Grover,    prem;     builder. 


HELP  WANTED 


SUPERINTENDENT 
ESTIMATOR 
STOREKEEPER 
The   above  three  permanent   posi- 
tions open  with  large  electrical  con- 
tractor. State  experience,  ability  and 
furnish    references.    Reply    Box    128, 
c/o  Daily  Pacific  Builder/ 

to  Jan.  81,  '4t 


>iw»* 


WANTED 


7909  3200  24th  St;  owner.  Candy 
Store;  contractor,  Star  Electric  Co; 
2  plugs. 

7910  501  29th  St;  owner,  Perry; 
contractor,  Star  Electric  Co;  5  out- 
lets ;  4  switches ;  5  plugs ;  service. 

7911  520  6th  St  ;owner.  Phoenix- 
Slmpton  Co;  contractor,  _ ;  serv- 
ice; 1  motor. 

7912  111   Embarcadero;   owner,   M 

»oo  i.^ixa.  BU    "^°"°8  •     contractor.     Porter    Electric 

ELECTRIC    SIGN.    $700;    5433   Grove  i  ^^ij,,*,  ^'^'iV^,^!!  =/  ?!"«• 

-  I     7913     1152  Valencia;  owner.  Driver 

Porter 
Electric  Co :  6  motors. 
7914     3939  24th   St ;   owner.   Gadd's 
Clyde  N  Church.  «7"  Beacon  St  "'!  Market  :contra^^^        Porter  Electric;"  ARCHITECTURAL   DRAFTSMAN 
ALTER    AND    REPAIR,    $500;    1022  , «  o^^lets     4  motore.  wanted.     A-1    man.     Working    draw- 

Market  St;  owner  and  builder.  La-  L.^^^^    595  Mission  St;  owner,  Trude '  j^  .      deS.ils      General     work, 

vane  K  Ford.  523  Peralta  St.  \  ^^^^^l^^'^^S.S^xk  ^T^^f:!'  "*  *  ^  befools  °^d  ^^^b  lie    bSfn^s.     Long 

ELECTRIC     SIGN.     $500;     1901     ^>^'^^^^t\J.t ^^2^  k^t^ll^..  c^  J°t).     Write    details    and    salar>'    ex- 

Pablo  Ave;  owner.  Bill  Tishler.  L  ^®1^^^^3®,0*=^*°  ^^^^'O^^*"^- Ocean  p^cted.  F  T  Georgesod,  P.  O.  Box 
prem;  builder,  Modem  Neon  Co  '^""tu  t^'^^i^T^rA  ^^^^^^^^o^-  Won-^  e^^^^^  calif  Phone  Eureka  394. 
Lafayette,   Calif.  'j  derlite  Products  Co ;  1  sign ;  2  trans- ]  "reaa,  cam.    .r  (to  2/4/46) 

1-STORY  OFFICE.  $300;  1819  Wood;! '°!^^''^-.,„.,    ^  ,      ^,  

owner  and  buUder,  A  D   Schrader.  I  „  ^®^^      ti?^   Sacramento    St ;    owner. 
144  Spear  St  San  Francisco.  '  j  Spruce    Cleaners ;    contractor.    Won- 

ELECTRIC  SIGN,  $300;  5350  Grove;  !  J*'""*^  Products  Co;  1  sign;  2  trans- 
owner.  Star  Liquor  Co,  prem:  build-  I     I^^l^oo^/,   ,»      x 
er.    Modem    Neon    Co,    Lafayette.  L^^^^  ^^  Mission ;   owner.   Stella's 
Calif  ^^  ^        'iWear    Shop;    contractor,    Wonderlite 

ELECTRIC  SIGN,  $800;  366  12th  St;  !  J*^*^"   Products  Co;  1  sign;  2  trans- 
owner.  Glenn  A  Warren,  premises!  I   ^^q"v>sa«  T*,.,h   <5t  •   ,,t^-^   w     ., 
builder,    Modem    Neon    Co^    Lafay^  I     ^®/*     2806  Bush  St .   owner.  Wood : 
ette   Calif  *^"»y     contractor,   Bymgton   Electric   Co;    1 


BLDG.   CONSTrt   SUPT.,  good  fu- 
ture. State  experience  and  refereneee. 

I      *i  *      1  I  w-   ,..      ,    --.    -    Reply     Box    16.     c/o    Baily     Padflc 

'ouUet;   1   switch;   14   plu^^s;    service.  | Builder.      *    •*••  '  tf 


1st  Class  CONSTRUCTION  SUP^ 
large  buildings;  good  salary,  good 
future.  State  exp.  and  ref.  Reply  Box 
122.  c/o  Dally  Pacific  Builder. 

1/22-28-24-28-28/46 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  378.  Public  Works 
Building,  Sacramento,  California,  im- 
til  2  o'clock  p.m.  on  February  13,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  of 
a  portion  of  State  Highway  as  fol- 
lows : 

El  Dorado  County,  between  Shingle 
Springs  end  VU  mllee  weet  of  El 
Dorado  (II l-E.D-H-B)  about  three 
and  four-tenths  (3.4)  miles  in  length, 
to  be  graded  and  surfaced  with  plant- 
mixed  surfacing  on  crusher  run  base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Skilled  Labor 
Asphalt  plant  dryennaa  or 

fireman  $L40 

Asphalt  plant  mixer  operator L45 

Asphalt  spreading  machine 

operator 

Carpenter 


Cement  finisher  .. 


L75 

1.375 

LSD 


Concrete  mixer  oi>erator  (one 
cubic  j'ard  capacity  or  less)..  L45 

Concrete  mixer  operator  (over 
one  cubic  yard  capacity) L70 

Motor  grader  oi>erator L85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 


SEALED  PROPOSALS  wIU  bo  re- 
ceived by  the  Department  of  Public 
Works.  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  708 
B  Street,  Marysville,  California,  until 
2  o'clock  P.  M.  on  January  31,  19461,  at 
which  time  and  place  they  will  be 
publicly  opened  and  read,  for  per- 
forming work  as  follows : 

Yolo  County,  at  the  State  Highway 
Nursery,  about  three  milee  east  of 
Davis  (MI-Y0I-6-A)  water  well  to 
be  drilled  and  cased. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  ard  contract  may 
be  obtained  at  the  above  address.  .... 

No  bid  will  be  considered  imless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
la  made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2. 
"Pro|>osal  Requirements  and  Condi- 
tions" of  th<»  Standard  Specif icaUons. 
E>ich  bid  must  be  aceompanled  by  a 
proposal  guaranty  in  accordance  with 
the  requirements  of  article  (f )  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter statfl<l,  are  approximate  only, 
being  given  as  a  baais  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  Implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  Increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  mfty  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  herein 
specified  ar«  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  oir  any  other  authoriaed 
Federal  o^l^er  or  agency,  insofar  as 
the  same  nmy  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  nates  fixed  by  any  such 
applicable  iPederal  order,  whether 
higher  or  lower,  shall  controL 

In  accordance  with  the  provisions 
of  SecUon  1770  of  the  Labor  Code, 
the  Department  of  PubUc  Works  haa 
ascertained  the  general  prcvaimg 
rate  of  wages  applicable  to  the  work 
to  be  done  lo  be  as  follows : 
Classlflcatiofi  Rate  per  hour 

Laborer  _4L0«26 

Well  driller  LTO 


{Any  classif lotion  omitted 
herein  not  lees  than 


_  LOOM 

Overtime  — one    and    one-half    dH) 
times  the  above  rates. 


1.06^ 

L75 

\M 

1.87H 

L75 

1.60 

LW 

1.87  H 

!  Sheet  Metal  Workers  UO 

•  Steam  Fitters IJO 

iTile  Setter ^ 1.87^ 

I  Operator  of  Power  Shovel  or 
j  other  excavating  equipment, 
1     .shovel    type   controls    (up  to 

and  Including  one  cubic  yard)   1.88 
Operator    of    Power    Shovel    or 
I      other  excavating   equipment 
I     shovel    type    controls     (over 

one  cubic  yard) 2.00 

i  Tractor  Driver LTO 

]  Truck  Driver  (8  cu-  yds.  water 
level  capacity  and   less  than 

I     14  cubic  yards)  1.96 

I  Truck  Driver  (4  cu.  yds.  and 
I     lees   than    8    cu.    yds.    water 

I     level  capacity)  106^ 

\  Truck   Driver    (less  than  4  cxi. 

j     yds.  water  level  capacity)  .90 

t  Any  classification  omitted 

'     herein  not  less  than 1.06^ 

'  Overtime — One    and    one-half    times 

the  above  rates. 
\  The  rates  of  wages,  including  over- 
:  time,  holiday  or  Sunday  rates,  above 
:  specified  are  subject  to  the  effect.  If 
I  applicable  hereto,  of  executive  orders 
'  of  the  President  of  the  United  States 
I  and  to  any  modification  thereof  and 
I  to  any  and  all  lawful  orders  of  the 
I  President  or  any  other  authorized 
;  Federal  Officer  or  agency,  in  so  far 
I  as  the  same  may  be  applicable  to  this 
j  contract.  In  case  of  any  Inconslst- 
I  ency,  the  rates  fixed  by  any  such 
I  applicable  Federal  Order,  whether 
i  higher  or  lower,  shall  control. 

i  Apprentices  may  be  employed  pro- 
vided they  are  properly  Indentured 
to  the  Contractor  In  full  compliancs 
I  with  the  provisions  of  Section  1777  5 
jof  the  Labor  Coda 
I  Plans  and  8|>eclflcatlons  for  ex- 
j  amination  are  on  file  in  the  Office 
;  of  the  Division  of  Architecture,  Pub- 
'  lie  Works  Building,  Sacramento,  and 
Room  803  State  Office  Building,  Los 
I  Angeles,  and  at  the  principal  Call- 
:  fomia  Cities  Builders'  Exchange 
I  Offices. 

Contractors    who    are    desirous    erf 

securing     plans,     specifications     and 

proposal   forms   for   the   purpoees    of 

preparing  and  submitting  a  proposal 

for  this  work  may  do   so  subject  to 

(Certain      conditions      as      hereinafter 

I  stated  by  requesting  same  In  writing 

I  from    the    Division    of    ArchlKtcture, 

j  Public  Works   Building,   Sacramento. 

I  Such    request   shall    be    accompanied 

by  a  deposit  of  Twenty  Five   ($28  00) 

dollars.  CTheck  shall  be  made  payable 

to  the  Division  of  Architecture.   Such 

deposit   is  required   to  g:uarantee    the 

I  safe  return  In  good  condition   of   the 

!  plans  and  specifications  to  the  Dlri- 

Bion    of    Architecture  within    30   days 

i  after  the  date  set  for  opening  b4da. 

I  FaBure   to   so    return    the   plane    wHl 

I  cause    forfeiture    of    the    Depoak    i« 

the  State. 

i      Prequalification:    Plans,     speclflca* 
i  tlons  and  proposal  forms  will  only  be 
'issued  to   those  contractors   who   are 
'  prequallfled  with   the  Department  of 
j  Public  Works  by  havinj?  filed  a  atate- 
ment  of  experience  and  flnancia]  oon- 
'  dltlon    on    a    standard    questionnaire 
jform    In    accordance    with     the     pro- 
!  visions    of    the    State    Contract    Act. 
i  Such  statement  must  hare  bean  fWed 
i  and  approved  not  more  than   on«   (1) 
year  and  not  lens  than   five   (6)   days 
I  previous  to  the  dale  .'»et  for  receiving 
and    opening    bidi".    Contractors    may 
{obtain    standard    que«tlonnalre   forms 
1  from  the  Division  of  Architecture 
I     No  bid  will  be  accepted  from  a  cor.  - 
!  tractor  who  has  not  been   llt-'ea.'^ed  tn 
'accordance    with    the    provisions     of 
,  the    Contractor's    License    Act    or    'o 
j  whom  a  proposal  has  not  be^n  tseued 
by  the  Department  of  Public  Worku, 
I      No    bid    will    be    conslderc^d    unless 
!  It    is    presented    on    a   proposal    form 
I  furnished   by  the   Division   of  Archl- 
j  tecture    and    acoompanlwi    by    a    bld- 
I  der's  bond.   cash,  a   cajBhier's  or  cer- 
tified   check    nuide    payable    to    the 
Director  of  Public  Works  in  the  sum 
of  at  least  ten  per  centum  (10%)   of 
the  amount  of  the  bid. 

The   Department   of   Public  Works 
reserves    the   right   to  reject  any    or 
all  bids  and  to  waive  any  informality 
i  in  any  bid  received. 
j     No    bidder  may  withdraw   his   bid 
for  a  period  of  thirty  (30)  days  after 
j  the  time  set  for  opening  thereiif 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  ARCHITECTURE 
ANSON  BOYD, 

State  Architect 
<Daily  Pacific  Builder) 
(Jan.  4-11-18-21.  lIMi) 


•  ''"g^^ 


PLANS  and 
Speculations 


nli^i  ??^;-Chevrolet  Company  of 
UAis^j^AiND  has  purchased  proper- 
ty in  the  rear  of  its  present  loca- 
tion at  27th  and  Broadway  and  is 
planning  to  erect  a  $125,000  tA\'o- 
??'^  service  and  warehouse  ad- 
dition. The  apartment  house  on  the 
property  will  be  razed. 
oOo 

The  North  Coast  Distributors 
Wholesale  tobacco,  candy,  etc.,  firm 
of  SAN  RAFAEL  have  purchased 
property  at  the  comer  of  Second 
and  "A"  Streets.  R.  Austin  and 
E.  Brandlein,  owners  of  the  busi- 
ness, plan  the  erection  of  a  two- 
story  concrete  building  to  occupy 
the  entire  comer. 
oOo 

Contract-  for  a  new  $30,000  store 
building,  at  Fourth  and  Lemon  Sts. 
m  VALLEJO,  to  be  erected  for  the 
Gngg  &  Powers  Drug  Company, 
has  been  awarded  to  the  Solano 
Builders  and  work  on  the  struc- 
ture will  start  immediately. 
oOo 

Seventy  new  homes,  valued  at 
$525,000,  will  be  added  to  the  105th 
Avenue  District  in  OAKLAND, 
through  plans  announced  by  Mc- 
Gah  and  O'Shea,  building  contrac- 
tors. The  firat  unit  of  12  houses, 
six  on  Bergedo  Drive,  four  on  Ca- 
tron Drive,  and  two  on  Reposo 
Drive,  is  already  under  construc- 
^tion,  with  others  to  follow  as  rap- 
idly as  possible. 

oOo 

A  permit  for  the  first  $40,000 
unit  of  SAN  Mateo's  new  Presby- 
terian church,  a  planned  $200,000 
structure,  was  issued  recently.  The 
church  will  be  built  at  25th  and 
Hacienda  Ave.  Contractor  is  Geo. 
Arthur  and  Sons. 
oOo 

Joseph  T.  Ryerson  &  Son,  Inc., 
one  of  the  largest  distributors  of 
steel  products  in  the  United  States, 
has  purchased  210,000  square  feet 
of  land  at  Green  and  65th  streets 
in  EMERYVILLE,  for  the  con- 
struction of  a  warehouse.  Price 
paid  for  the  land  was  $105,000.  An 
additional  $645,000  will  be  spent 
on  building  and  equipment. 
oOo 

Having  engaged  an  architect  to 
prepare  the  plans  and  specifica- 
tions, the  MILL  VALLEY  school 
board  is  planning  to  call  a  $200,- 
000  bond  election  next  noonth  to 
build  a  new  six-room  school  at 
Alto  and  provide  various  improve- 
ments at  the  three  elementary 
schools.  Alfred  Johnson,  San  Fran- 
cisco architect,  and  Carl  Zollner 
of  Ross,  who  has  served  as  struc- 
tural engineer  for  the  Mill  Valley 
school  system  for  the  past  ten 
years,  will  work  together  in  pre- 
paring the  plans. 
oOo 
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ArchitecU  Will 
Participate  In 
Lecture  Series 
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WAGE  BOARD 
WILL  ENFORCE 
NEW  SCALES 


Correction  of  Critical  Highway  Conditioiis 
WiO  Cost  an  Estimated  $629,973,000 

Rrobem,   entitled   "The    House    I  has  received  the  folloSc^fi™-' '  battered  b,  w.rti.e  wear,  rn«tin1  ^^^r.^     "  Z  r 

Want-   will   be   presented__dunng  inr  wire   on   the   carnenter's   in-l.t „fcf'        „f   '  "■»«'««  ewr-increaamg  ne«l  fornewer 


A  series  of  six  lectures  on  Arch-       William  E.  Hame.  Manager  of 


PRICE  1 5  CENTS  PER  C 


Want"    will    be    presented    during  i  ing  "wire  "on  "thr"<irDenter'4'"  ''•^""-'^  '^'^ar,  or  neei 

March  and  April  by  The  Women's  I  criase  in  wages  fr^mRol^rt  C  ^h°^°"^^^^^«'  ^^  providing  sup- 
Architectural  League  sponsored  by  Moore,  Executive-Secretary  of  the  P°^  '°^  county  programs  and 
The  San ^ancisco  Museum  of  Art  Wage  Adjustment  Board:  "Wage  parking  room  in  cities— and,  final- 
andthe  Northern  California  Chap-:  Adjustment  Board  in  case  52-8934  lly,  how  this  will  be  paid  for— re- 
^Lw.    }^  American  Institute  of  (has    considered    dispute    involving ! ceived  major  attention  at  Thurr. 

day  s  meeting  of  the  highway  com- 
mittee of  the  California  State 
Chamber  of  Commerce's  Central 
Coast  Council,  heW  in  San  Fran- 
cisco. 

More  than  70  attended  the  com- 
mittee meeting,  rej>resenting  state 
officials,  trade   orfjanizations,   mo 


Arch  tects.  I  carpenter's   rate    of   pay,   between 

K  A.  1?  .^^°r^'1^J^^^"^^^yV"i^*y  Counties  District  Council  of 
o^i  c^  i^V^'^l'J^'^l^  ^^"^"7  ^^"^' '  Carpenters  and  nine  contractors' 
fn  OA  °^V^^^*^^^'  Berkeley,  at '  associations  pursuant  to  their  stip- 
10:30,  and  Thursday  afternoon  lee-  lulation  submitting  the  case  dated 
tures  at  the   San   Francisco   Mu- 1  December  11,  1945.   Board  has  de- 

f?"?\,-  .  o'  X?"  ^^^^  4-^^-  an<* '  cided  that  appropriate  rate  for  car- 
McAlhster  St.,  San  Francisco.         jpenters  in  this  matter  is  $1.75  an 


Mr.  Hague's  statement  contin- 
ued: "In  addition  to  the  counties 
mentioned  above,  the  $1.75  an  hour 


^tl"^7"4Jd"^"^^  '^^^TS-     ^-^and  h^rauTh^ri^ed  ;a3;;ent   t^^Z^^  ^^^'^^^^^rZ. 
March  7-  Modem  Livmg-Cah-   of  said  rate  on  non-Federal  buUd-land  city,  county  and  civic  officers 

iri;L?.^^!r\:..^^^l^!ilH^i^y'  'Z  ?°"«i7^*^«"  i"  San  Francisco.! from  Alameda. 'i:ootra'cost^^ San 

Mann,   Alameda,   and   San   Mateo !  Francisco,  San  Mateo,  Santa  Clara 
1    ?qJ1J«  *'  ®^^*^^^e  January  \  Santa  Cruz,  San  Benito,  Monterey 

'ii_    XT ,     _.  .  .  ..       and  San  Luis  Obispo  counties.  Dr. 

E.  J.  Leach,  Salinas,  chairman  of 
the  highway  committee,  presided. 

.  ,      ^     J  ,•     Critical  deficiences  in  the  State 

rate  was  also  fixed  for  carpenters  Highway  System— to  correct  roads 
m  Coirtra  Costa  and  Solano  Coun-  worn  out  by  war  traffic,  eliminate 
ties.  The  same  rate  of  $1.75  an  |  greatest  accident  hazards,  replace 
hour  IS  also  being  established  by  j  critical  bridges,  increase  inade- 
the  Wage  Adjustment  Board  for  |  quate  traffic  capacity  and  construct 
pairtters,  roofers,  sheet  metal  work-  freeways  —  is  estimated  to  cost 
ers,  and  asbestos  workers  and  any  $629,973,000,  R.  M.  Gillis,  construe- 
other  trades  that  have  been  under  |  tion  engineer.  State  Division  of 
the  same  basic  wage  as  the  car- 1  Highways,  stated,  citing  the  in- 
penters.  J  creased  use  of  larger  trucks,  needs 

An  electrical  workers  wage  of ;  of  wider  lanes  and  other  factors 
-1.876  an  hour  has  also  been  ap-  ]  that  must  be  met  at  a  time  when 
pro^d  by  the  board  and  the  Mas- 1  needs  are  greater  than  financial 
ter  Flumbers  and  their  union  have  [  resources. 

gone  together  on  a  $1,875  an  hour  A  total  of  $3,615,000  for  budg- 
eted construction  in  Highway  Dis- 
trict IV  has  been  advertised,  and 
bids  received,  Col.  John  H.  Skeggs, 
district  engineer  for  this  area  re- 
ported. Included  is  an  eight-mile 
extension    of    Bayshore    Highway 


Architect,  Thos.  D.  Church,  Land 
scape  Architect  and  Maurice  Sands, 
D  fic  o  1*  ji  fxi  1* 

March  14— "Choice  of  The  Build- 
ing Site",  John  S.  Bolles,  Archi- 
tect, and  Raymond  D.  Smith,  Real- 
tor. 

March  21— "Period  Influence  in 
The  Modem  House",  Paul  Williams, 
Architect,  Los  Angeles. 

March  28— "The  Modem  House- 
Trends",  Pietro  Belluschi,  Archi- 
tect, Portland. 

April  4 — "Contemporary  Decora- 
tion", Frances  Elkins,  Decorator, 
with  Dorothy  Liebes,  Textile  De- 
signer. 

April  11— "A  Garden  To  Live 
In",  Edward  A.  Williams,  Land- 
scape Architect. 

"Your  House  and  The  Architect", 
William  Clement  Ambrose,  Archi- 
tect. 

Series  tickets  at  $6.00  each  are 


wage  for  all  of  Northern  Califor- 
nia. The  same  will  be  submitted 
to  the  Wage  Adjustment  Board  im- 


available    at    The    San    Francisco   mediately 
^"/w"^*M^^^*'o^^"^^^^^^^^""^       "As   provided   under   Order   No. 

and  McAllister  St     San  Francisco  41,  under  the  terms  of  the  contrac-i  extension    of  Bavshore  Hi^hw«v 

(HEmlock  2040);  John  Breuner  Co.  tors'  agreement  in  effect  Oot^hpr  '  !^.,!{,^*  c  isaysnore  Highway 

(Box  office,  TWinoaks  4048).  2l8t ;  2    1942    ov™  t?L  duri?J^  the   fi^^               of   San  Jose  and  four-lane 
Street    and    Broadwav.     Oakl^nH  •  ujJuiJ^'   Tl^'T..^"^^ 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanqet 

ENterprisc  10930  TWinoaks  3622 


^^T\^.  ^"^  w  ^'^^^^ay'    Oakland;   working    days    for    the    first   four  \  PetalmJa 

and    the    Women's    Architectural  i  hours    after   eieht   hours    will    be  i     pt^Kilw.c     r.f      ^4.       ^.^  y. 

francisco  11.         close  touch  with  the  local  officials  outlined  by  Wallace  Boggs,  coun- 

COAST  SI  inFTriFARFn      of.  t^^  newly-organized  Wage  Sta-   ty  surveyor,  Alameda  county.   The 
CUA2)  1  M.JLIt^  CLEARED     bilization  Board  and  have  been  as-   work  of  the  Maior  Hiehwav  tC 

.    • s^^e^  by  Mr.  Thos.  J^eblett,  Chair-  velopment  Commi^ttee  wf s  T^Lr^' 

Slides    that    have    blocked    the .  man  of  the  Board  for  California,   brH^^v    A     Mi^e^n^^^ 
Jenner    to    Fort    Ross    section    of  i  Nevada  and  Arizona,  that  his  board  of^  the  si^ariiento  Vorther^  R^n 
State  Route  1  on  the  Sonoma  Coun-  and  the  Wage  and  Hours  Division,  I  ?Jad    and   ch^^rmaiiofth^^^  <^tP 
ty   Coast   have    been   cleared    and  headed  by  Mr.   Wesley  Ash,  will  j  Chamber's  state3  hi^J^^v^^^^^^ 
the  route  is  open  again  to  through  [give  their  full  co-operation  to  the  i  mitt^  highway  com- 

Automobile  Association.  :  printed    government   Lticefto    b^  tTro^out  the^t'at  and  ^^iS 

put  on  all  jobs  now  underway,  Collier  interim  highway  commit- 
statmg  that  the  wages  now  being  tee,  to  get  to  a  ^al  picture  of 
paid  on  the  Jobs  have  been  legally  -  what  the  state  n$ds,  what  the 
established,  and  that  any  payments  ,  construction  wiil  %at.  what  the 
willT^Tn.^^oifci^^^-  V'J^^^  ^te  required  revenue  wSh  be  to  meet 
ri"  t\^rS±""l^  «Ti*\L°'l-  ^„^  these   costs,   C.   C.  Stanley,    chief 


new  wage  rate  now  fixed  is  to  re- 
main in  effect  until  May  1,  1947." 
V 


SIMPLIFIED    PRACTICE 

PROPOSAL  MADE  FOR 


BURKE  FORM  CLAMPS 


SNAP    TiES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

Atl   Types  of  Concrete   Construction  Specialties 

W.  J.  BURKE  &.  CO.,  Inc. 

780  Bryant  Street      -      San  Francisco      -      Phone  GArfield  8768 

"       •'•  -■  " 


Associatecl  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317         1335  SIXTH  ST.,  Berkeley  2,  Cidif. 


counsel,  Texas  Com^jany,  stated 

"Parking  is  a  ritionwide  mu- 
nicipal headache,"  Ecfwin  S.  Moore, 
California  Automobile  Association, 

COFFliK,  BRASS  ITEMS   competition,  the  city  with  the  best 

access  will  be  the  most  success- 
ful— ^but  it  must  pitovide  parking 
as  well  as  highways*  He  declared 
41  per  cent  of  pei^ons  entering 
San    Francisco's    business    district 


A  proposed  Simplified  Practice 
Recommendation  for  Copper  Wa- 
ter Tube  and  Copper  and  Brass 
Pipe  has  been  submitted  to  pro- 
ducers,  distributors    and  users^for   tTa^el'irrpTv^te^a^^oTwhirfn 

the  Division  of  Simplified  Practice  i  tlfl  Increase  '  "" 

of  the  National  Bureau  of  Stand- 1      ..jt   j^    ^    community    problem- 

T?/  „    ,  J  ..      Iwith   business    interests    cooperat- 

The     proposed     recommendation  i  ;„._»>         t     nr>«,«,ir,«  t.-u^      o 

cover,  c/pp^r  wa.e.  tu^  and  cop-  1  '^^^-,k  J^lnnT/d^^or,  d'e" 
Sf.LSi'r,^   ",'.?'   "i™l'l'?!  clared,  on  th'e  sameWme.   "Com- 


plumbing  uses.  Its  purpose  is  to 
establish,  as  a  useful  standard  of 
practice  in  the  production,  distri 


^■«* 


FULLER 

SHOWER 

DOORS 


Mm  mdi 
4pau  can.  m44^! 


munities    must   carefully    look    to 

their    own    local    problems,    make 

L  *.•  J  *  ^  XI-         -'j.  !  local  plans,  and  look  ahead  to  meet 

^•''^'Tfi^"?-  y^^°/  ^^^'^  i^^™''  ^coming   local   conditions     Now   is 
simplified  list  of  types  and  sizes.    Luo  t;^^  f«  «.«f  X.oo^„  „tj  *    u  -ij 

Should  this  propo^l,  as  submit- T^^  ^'"^^  *°  «^^*  ^^^^^  *"<^  *°  ^""'^^ 
ted,  or  as  adjusted  in  accordance 
with  suggestions  submitted  by  pro- 
ducers, distributors,  and  users, 
meet  with  the  approval  of  indus- 
try, it  will  be  issued  in  printed 
form. 

Mimeographed  copies  of  the  pro- 
posed recommendation  may  be  ob- 
tained from  the  Division  of  Simpli- 
fied Practice,  >  National  Bureau  of 
Standards.   Washinarton  25,   D.  C. 


Plumbing  Waste 
Fittings  Get 
Price  Boost 

An  increase  of  9  per  cent  over 
October  1,  1941,  in  manufactur- 
ers' ceilings  for  brass  plumbing 
fixture  waste  fittings  and  trim- 
mings has  been  announced  by  the 
Office  of  Price  Administration. 

Also  announced  were  increases 
varying  from  5  per  cent  to  25  per 
cent  over  October  1,  1941,  in  man- 
ufacturers' prices  for  brass  plumb- 
ing fixture  supply  fittings  and 
trimmings. 

Resellers  are  required  to  absorb 
the  manufacturers'  increase  only 
to  the  extent  that  their  margins  on 
these  products  generally  are  not 
reduced  below  their  average  oper- 
ating expense  rate. 

The  expense  rate  for  jobbers  is 
20  per  cent  over  cost,  for  retailers 
30  per  cent,  and  for  chain  stores 
40  per  cent. 

These  price  actions  became  ef- 
fective January  21,  1946. 

The  increase  in  manufacturers* 
prices  for  brass,  waste  fittings  and 
trimmings  represents  the  amount 
necessary  under  OPA's  reconver- 
sion program  to  permit  the  in- 
dustry to  realize  ite  average  nor- 
mal peace  time  earning  rate  after 
eff'ect  has  been  given  to  legal  in- 
creases in  material  prices  and  basic 
factory  wage  rates  which  the  in- 
dustry has  experienced  since  Oc- 
tober 1941. 

In  addition  to  the  price  increases 
OPA  also  announced  a  profit  fac- 
tor of  8.7  per  cent  which  manu- 
facturers of  brass  plumbing  fix- 
ture waste  fittings  and  trimmings 
are  to  use  in  applying  for  individ- 
ual price  adjustment  for  these 
items. 

In  the  case  of  brass  fixture  sup- 
ply fittings  and  trimmings,  to  en- 
courage    production,     greater     in- 


MARCH  OF  DLMR 


It  is  just  ninety-nine  y«ars  too 
early  to  evaluate  the  late  Franklin 
Delano  Roosevelt  as  a  World 
Statesman  or  County  Politician. 

•  •    • 

In  one  realm — high  abote  party 
or  politics-— there  is  no  argument. 
On  one  point,  he  may  be  given  a 
high  mark  which  will  last  as  long 
as  his  memorv. 

•  •     • 

With  high  courage  and  unyield- 
ing fortitude  he  faced  a  physical 
disaster  —  giving  no  quarter  and 
asking  none. 

•  •    • 

Mr.  Roosevelt's  fight  agjjiinst  in- 
fantile paralysis  will  stand  as  a 
challenge  to  all  adults,  and  as  a 
high  mark  of  inspirational  hope 
to  the  stricken  of  any  agCi 

•  •     •  ' 

The  Annual  March  of  Dimes  is 
that  weak  legs  may  grow  strong 
and  walk. 

•  •     • 

Let  your  dimes  be  dol- 
lars. They  cannot  buy 
more — would  you  bMy  less? 


ASME  ILLUSTRATED 
LECTURE  SET  FOR 
JANUARY  31,  8  P.  M. 

Sponsored  by  the  San  Ftancisco 
Section,  American  Society  of  Me- 
chanical Engineers,  Dr.  Lionel  S. 
Marks,  Professor  of  Mechanical 
Engineering,  Harvard  University, 
will  present  an  illustrated  lecture 
on  "Jet  Propulsion  and  Rockets" 
in  the  P.  G.  and  E.  Auditorium, 
245  Market  Street,  on  Thursdav, 
January  31,  at  8:00  P.  M. 

Dr.  Marks  has  been  associated 
with  Harvard  University  siikce  1894 
and  taugh  mechanical  engineering 
actively  until  1940  when  he  became 
Professor  Emeritus.  His  name  has 
become  synonomous  with  the  pro- 
fession as  a  result  of  his  editor- 
ship of  the  universally  used  "Marks 
Mechanical  Engineers'  Handbook". 

The  regular  January  meeting  of 
ASME  will  assemble  at  the  Engi- 
neers'   Club,   206   Sansome    Street, 


courage     proauction,     greater     m-    »»'=«^»''     v>i«u,    «.««    oaiisuiuc    owceu, 
creases    were    given    to    low-end,  I  at  $6:00  P.  M.,  and  dine  promptly 


bulk  production  items,  OPA  said 
The  overall  increase  in  manufac- 
turers' prices,  however,  averages 
8.8  per  cent  and  represents  the 
amount  necessary  under  OPA's 
reconversion  program  to  permit 
the  industry  to  realize  its  average 
normal  peace  time  earning  rate 
after  effect  has  been  given  to  le- 
gal increases  in  material  prices, 
and  basic  wage  rates  which  the 
industry  has  experienced  since  Oc- 
tober, 1941. 

In  addition  to  the  price  increases 
OPA  also  announced  the  profit  fac- 
tor of  5.7  per  cent  which  manu- 
facturers of  brass  plumbing  fix- 
ture supply  fittings  and  trimmings 
are  to  use  in  applying  for  indi- 
vidual prices  adjustment  for  these 
items. 


to  meet  this,  while  money  is  cheap. 
If  we  don't,  business  will  go  else- 
where." 

The  meeting  endorsed  pending 
legislative  measures  to  continue 
employment  for  the  remainder  of 
the  biennium  the  state  highway 
patrolmen  returning  from  military 
service. 


at  6:30  P.  M.,  to  be  followed'  by 
the  lecture  in  the  P.  G.  and  E. 
Auditorium  at  8:00  P.  M. 


FPHA  Signs 
Contracts  With 
Local  Builders 

Contracts  have  been  iigned  be- 
tween the  Federal  Public  Housing 
Authority  and  a  list  of  building 
contractors  located  throughout  the 
United  States  to  expedite  veterans' 
emergency  housing  for  municipali- 
ties and  educational  institutions 
under  provisions  of  the  recently 
enacted   Meade  Resolution. 

These  contractors  constitute  a 
"Usk  force"  which  will  handle  the 
movement  and  re-erection  of  quo- 
tas of  temporary  housing  when 
called  upon  to  do  so  for  their  re- 
spective localities.  They  were  se- 
lected because  of  their  previous 
experience  in  large-scale  housing 
operations  and  because  they  dem- 
onstrated capacity  to  proceed  im- 
mediately with  any  jobs  assigned 
to  them.  The  following  is  a  list  of 
contractors  in  this  area  with  whom 
contracts  have  been  signed  by  the 
FPHA: 

M.  &  K.  Corporation,  Financial 
Center  Bldg..  San  Francisco. 

Daley  Brothers,  426  Bryant  St., 
San  Francisco. 

Robert  McCarthy  Company,  1050 
Kirkham  St.,  San  Francisco. 

Baruch  Corporation,  625  S.  Olive 
Street,  Los  Angeles. 

Shu  maker  &  Evans  Constr.  Co., 
4007  West»6th  St.,  Los  Angeles. 

Wick  and  Dahlgren,  2016— 50th 
Avenue,  South  Seattle,  Wash. 

Lease  &  Leighland,  615  Joseph 
Vance  Bldg.,  Seattle. 

V 

managemi:nt 

conference 
schedij! ed 


The  second  annual  Northern  Cal- 
ifornia Management  Conference 
will  be  held  Thursday,  February 
14,  at  the  Palace  Hotel,  according 
to  Theodore  B.  Lyman,  Conference 
Secretary,  607  Matson  Bldg.,  San 
Francisco  5. 

The  Conference  theme  will  be 
"Management's  New  Opportuni- 
ties", and  speakers  of  national 
standing  will  deal  with  major  cur- 
rent problems.  Speakers  and  dis- 
cussion leaders  will  shortly  be  an- 
nounced by  the  Conference  Com- 
mittee. Conference  fee,  including 
luncheon,  will  be  ^.50.  Registra- 
tion fee  for  morning  and  srfter- 
noon  sessions  only,  $2.00.  Lunch- 
eon only,  $2.00. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AU  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


iRiuin  pninTs 

are   Laboratory   Cont'olJ'io 
to    Professional   Painters' 
High   Standards 

iRiurn  pninr  compnnv 

4fh  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


,pa)in^^«ini5 


The  ORIGINAL  Pre-sealeil  Insulated  Pipe 


All  slass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UUPFULLCR   €•  CO- 


301  Mission  Street 
259  Ten  til  Street 


San  Francisco 
Oakland        • 


EXbrook7151 
GLcn court  0167 


EXPANSION 
JOINT  FILLERS 

Flexcell  Bituminous  Fiber 
and  JehnsMiinviHe 
AsphaH  FeH-Sided 


For   Maintenance-Tree  Service   in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TRADE    MARK 


OURANT  INSULATED  PIPE  COMPANY 


IfIS    RUNN^  MEDE   ST 


falo  alto    CAL. 


DhtribafMd  f y 

NEIL  H.  PETERSON  COMPANY 

J      lilt  POLSOM  STRiET  SAN  FfcAMCfSCO  3.  CALIF. 

3 ^fcone  UNderhlll  8050 


WESTERN 
ASBESTOS 

COMPANY 

c,75  Townsend  St.,  Sar  francisco 


Sisalkraff  Reinforced 
Building  Paper 

FOR  CURING  AND   PROTECTIN©  CONCRETE 
SHEATHING  AND  COVERING   MATERIAL 

Toagh  — Woferproof —.  Wmdproof 

(UNN  CARLE  AND  CO. 


20  POTRiRO  AVE. 


UN.  S4t0 


SAN  FtANCISCO 


FOR    SALE 

H  £  A  ▼    A       T  I  B€  o  £>  R  S 

12x12,  14x14,  various  lengths,  now  on  CARfUER 
BLOCKS.   Approximately  200  M  ft 

ADVAMCE    SALES,    t^N  C  •  ^f 

Phone  i ANDSCAPE  5-6363 

1601  East  Shore  Blvcii.  Richmond,  CaKf. 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block   for  Refrigeration 

Celo-Siding   for   Con»troct,ion   Work 

Celotex  Hard  boar  di 

Harbor  Plywood  Corp-  of  California 

540  Tenth  St.  MArket  6705  San  Francuco 


NATIONAL  EXPANSION  JOINT  CO 


MANVFACTLRER  ASD  DISTRIBUTOR 

FIBFR    RO\Rr>~    FELT  SIDED    ASPHALT   AND 

RED  W  O  0  D  EXPANSION    J  <>  1  N  T   FILLERS 

DISTtlBVTOit 

MARVEL- KOTE— Concrete  Curing  Compound 

SEALZ — Elxpansion  Joint  Sealing  Compound 

(  oitiplies  With 
Federal  Specification*  SS-F-3^6 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.     UN«lerhin  7172    San  Francisco  3,  Cafif. 


t 
» 


PAGE  2 


AILY   PACIFIC   BUILDER 


MONDAY.  JANUARY  28.  1946 

—  -^-^  ■  '  —■■I  ■ 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(£sUbli«h*d  1W0) 
(•sued   Every  Morning.  Except  Saturday,  Sunday  and  L«0ai  Hoiidajra 


I^-AJ^Y  PACIFIC  BUn.DER  la  the  pioneer  conatruction  dally  at  th« 
Pacific  Coast.  Maintaining  a  complete  news  reporting  aanrice 
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465  Tenth  St.,  San  Francisco  3  TeL :  MArket  71 10 


quired  a  total  of  46  acres  in  a  60- 
acre  tract,  bounded  by  Yukon  Ave., 
124th  St  and  Crenshaw  and  EI  Se- 
gundo  Blvds.,  Hawthorne,  as  sites 
for  plants  for  themselves.  The  plants 
and  an  acreage  each  will  occupy  are 
as  follows :  Central  Cabinet  Co.,  3 
acres ;  Mission  Water  Heater  Co.,'  10 
acres;  Vein  De  Kamp  cold  storage 
plant,  4  acres;  Marshall  Air  Frame, 
10  acres:  Moody  Mattress  Co.,  10 
acres;  Miller  Foundry  Co.,  3  acres; 
Hiatt  Furniture  Manufacturing  Co., 
3  acres,  and  Quality  Frame  Co.,  3 
acres.  4 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  new* 
reports  In  this  section  are  olaeal- 
fied  as  follows: 
Apartmente  _  1 

Mortuaries ,        t 

Churches .      S 

Factories  and  Warehouaea 4 

Flats   r B 

Garages  A.  Service  Stations 6 

Federal   Buildings  ____—«__    7 

Club  Buildings • 

Hospitals  _.— — _— ___^    • 

Hotels 10 

Ice  and  Cold  Storage  Plants.  11 

Power  Plants , 12 

Pub.  Btdgs.,  FIrehoHsee,  Jails  IS 
Residences    — _^— _____  14 

Schools '. .  18 

Banks,  Stores  and  Offices  16 

Theaters '^  17 

Wharves  and   Docks 1§ 

Miscellaneous  Construction  It 

Misc.  Supplies  and   MateHale  20 


January  25,  1946 

CONTEMPLATED 

TIMBER  PLANT     Est.  Cost,  $750,000 

BEND,  Ore. 

Construction  of  timber  treatment 
plant,  site  area  somewhere  in 
Central  Oregon.  Survey  now  un- 
der way  to  determine  possibilities 
of  establishing  a  timber  treat- 
ment plant.  As  alternate.  It  1b 
contemplated  to  construct  a  scal- 
ing plant  at  an  estimated  cost  of 
$30,000. 

Owner  —  Forest    Products    Treating 
Co.,  The  Dalles,  Ore. 
Business     Representative     George 

Allman    and   County   Engineer   J.    I. 

Hess  to  conduct  The  Dalles  Oregon 
survey. 

Architect — Not  announced.  4 


Monson  arcs.,  San  Francisco.  $3030.  I  female    patients    at    Stoctkon    State 
J.  Clattl,  s;an  Francisco,  $3190.  Hospital,  Stockton,   has   been   issued 

J.  A.  Br>ant,  Vallejo,  $4,812.44  |  to  all  contractors  figuring  the  work 

•        •  7  I  as  follows : 

The  Division  of  Architecture  has 
been  advised  that  shingle  tile  as 
specified  under  Section  11  of  the 
specifications  is  not  being  manufac- 
tured at  the  present  time  and  that 


CLUB  BUILDINGS 


January  28,  1946 
BIDS   OPENED 

LONG  BEACH,  Los  Angeles  Co., 
Calif. — Modem  Builders  Construction 
Co.,  Ina,  2812  Long  Beach  Blvd.. 
Long  Beach,  at  $80,500.  submitted  the 


manufacturers  will  not  quote  prices 
for  future  delivery.  It  is  therefore 
deemed  necessary  to  supplement  the 
specifications  by  adding  ihe  attached 
special    provisions    to    your   copy    of 


low  bid  to  Kenneth  S.  Wing,  archi-  |  '^®  specifications  under  Section  11, 
tect,  501  Terminal  Ave.,  Long  Beach,  «>ofing  work  Bids  shall  be  submitted 
January  23,  for  the  construction  of  a    ac-^  ordingly. 


Please  call  to  the  attention  of  any 

roofing    subcontractors    with    whom 

you  deal  the  contents  of  this  notice^ 

Special    Provisions  for  Sheet   Metal 

Work,  Section  11 

The     requirements    of     Section     I, 

I  Parts    I   and   II,   comprising   "special 

'  conditions  and  general  conditions  of 


recreation  building  (75x125  ft)  to  be 
located  at  3900-22  E.  Ocean  Blvd., 
Long  Beach,  for  Howard  E.  Rogers 
and  W.  M.  Gleason.  The  building  will 
contain  16  bowling  alleys,  cafe,  soda 
fountain,  cocktail  lounge,  kitchen, 
locker  rooms,  manager's  office. 

Complete  bids  weref 

Modem  Builders  Construction  Co.,  ]  ^^«  contract"   apply   to   all  work   in 


$80,500. 
Jack  Burrell,  $81,250. 
Hal  McGrew,  $86,471. 
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January  25,   1946 
PLANS  COMPLETED 

INDIO.  Riverside  Co.,  Calif.— Arch- 
itect Clarence  N.  Aldrich,  1834  Daw- 
son Ave.,  Long  Beach,  has  completed 
plans  for  the  construction  of  a  one- 
and  two-story  warehouse  building  in 
Indio  for  the  Massie  Rock  and  Sand 
Co.;  30x125  ft.  in  area,  reinforced 
concrete   construction,   air  condition- 

con;"t;;aior";vord    "ro^!;?^-  "  T'!tTniw/S'^'nrJ?ound 

■  fices,    vault.    toilet.s,   etc.,    on    ground 

floor.     The    second    floor    will    have 

I  ■  apartments   consisting   of   two   units, 

j  hardwood,  pine  and  linoleum  covered 

Ton   O..V  9fi  lOAA      '  floors,  tile  baths  and   showers.    Bids 
January  at,  XHVi      ^  ^.„j  ^^^  received  by  W.  E.  Carter,  c/o 

Bank   of   America,   Tndio.  4 


Januar>'  28,  1946 
COMPLETING    PLANS 

LOS  ANGELES,  Calif.— Architect 
Arthur  Froelich,  367  South  Robertson 
Blvd..  Beverly  Hills,  is  completing 
plan.s  for  the  construction  of  a  two- 
story  factory  building  50x131  feet, 
at  2615  S.  Hill  St.  Los  Angeles,  for 
Morris  Nagel,  818  S.  Broadway.  Los 
Angeles.  Reinforced  concrete  walls 
and    floor 

composition  roofing,  steel  sash,  toi 
lets,  electric  wiring,  fire  door;  cs 
timated   cost,  $50,000. 


1—      APARTMENTS 

January  28,   1946 
PLANS    COMPtETED 

LOS  ANGELES,  Calif.— Architect 
Edith  Northman,  410  N  Larchmont 
Blvd.,  Los  Angeles,  has  completed 
plans  for  a  two-story.  36-unit  apart- 
ment building  to  be  built  at  1260  N 
Hayworth  Ave.,  for  A.  Markowitz  & 
Sons ;  frame  and  stucco  construction, 
shingle  roofing,  oak  and  linoleum 
floors,  gas  unit  heating  systems,  tile 
baths,  showers  and  drain  boards,  gas 
water  heaters,  garages,  overhead 
doors,  paving,  interior  plaster.  The 
owners  will  build;   cost,  $125,000.       1 


BIDS    OPENED 

VERNON,  Los  Angeles  Co.,  Calif.  1 
— Wm.  P.  Nell,  Ltd.,  4814  Loma  Vista  ! 
Ave.,  Los  Angeles,  at  $79,293,  sub-  ; 
mitted  the  low  bid  January  21  for  ■ 
the  construction  of  a  1-story  masonry  j 
and  rigid  steel  frame  industrial  bulldr 
ing   (123x141   ft)    at   Santa   Fe   Ave. 


January  25,  1946 
COMPLETING    PLANS 

WATSON,  Los  Angeles  Co.,  Calif. 
— Donald  R.  Warren  Co.,  engineer, 
500   S.   Figueroa  St..   Los   Angeles,   is 

..  o«.u  ol*  ^r''  *J:  f*"!t  '1^1  '^If:  :  completng  working  drawings  for  ex- 
and  30th  St,  Vemoh  for  the  Electric  ;^^„3J;„g«„  the  present  transite  pipe 
Tool  &  Supply  Co.,  5136  S.  Santa  Fe'f^  ^^    223rd    St    and    Alameda 

Ave    Vemon.  Plans  were  prepared  by  ,  Bj^^  /^^t  Log   Angeles  County, 


January  25,  1946 
ARCHITECT  SELECTED 

REMODEL  HALL  Est.  Cost  $100,000  !  forth    herein    take    precedence     over 


this  section. 

(1)  Scope  of  Work: 

These  special  provisions  apply  to 
and  supplement  Section  11,  standard 
specifications  for  "roofing  work"  at- 
tached hereto.  Special  provisions  set 


SEATTLE,  Wash.  1316  8th  Ave. 

Renovate  entire  interior,  including 
recreational  facilities. 

Owner— -Loyal  Order  of  Moose,  Wal- 
ter G.  Leckey,  secretary. 

Architect — Ralph  Decker  &  Asseciate 
J.  Emil  Anderson 


HOSPITALS 


January  25,  1946 
EXPANSION  PLANNED 


and  shall  be  used  in  lieu  of  any  arti- 
cle or  part  of  the  standard  speci- 
fications. Section  11,  that  may  con- 
flict herewith.  Additional  work  speci- 
fied herein  shall  be  included  as  a 
part  of  Section  11. 
8  i  (2)  Work   Not  Included: 

i  Article  11-&— Shingle  Tile 

_  I      Contractors      shall      exclude     from 

j  their     bids    the     purchase     price     of 

I  shingle  tile  but  shall  include  the  cost 

of   laying   the   tile   as   specified.   The 

tile   will   be   purchased   by   the  State 


FlA.Ni>  ON  FILE 


The    following    list    of    plaas    i 

projects  dre  now  available  for 

PACIFIC    BUILDER.    465 
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SUB -BIDS  WANTED 


Osnaral  oontnfectors  desiring  sub-bids  on  any  Job  ars  invited  to  maks  known 
their   requirements  In   this  oo4umn.     There   is   no   charge   for  this  ssrvioa. 


POMONA,   Los   Angeles   Co..  Calif.  |  ^^,,\^,«""l^,  "/V^'^.^'  ^>P°^''^  ^'  !f„^ 
-The     Pomona     Valley     Community  ^fj^«F,!.t^*°J^««i*^%7^^^ 
Hospital.   R.    K    Bacon,   superintend    <  ^^^^  ^^^"^  ^"  "^^^"^  ^°«^^  ^"  connec- 


Ward  BIdgs.,  Stoclcton  State  Hoep.,  Stockton;  Bids  open  Jan.  29,  1:00  P.  M- 
Jaa.  L  Bamse  Constr.  Cc,  941  Kuss  Bldg..  S.  F.  (EXbrook  6905-7054). 
Moore  Sc  Rdberts,  603  Mission   St,  San  Francisco   (GArfiekl  8579). 
M.  ft  K  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7t24) 
Carrico  ft  GauUer.  365  Ocean  Ave.,  San   Francisco    (JUnlper  4-8081). 
Empire  Constr.  Co.,  Ltd..  344  Harriet  St.,  San  Francisco  (HEmlock  3400) 
Parker.  Steflfens  ft  Pearce,  135  South  Park.  San  Francisco  (ESCbrook  6639) 


ent,  1798  N.  Geary,  Pomona,  has 
accepted  a  gift  from  Mr.  and  Mrs. 
Russell  K.  Pitzer  in  an  amount  in 
excess  of  $500,000  with  which  to 
finance  a  long-range  program  of 
con.struction  at  the  hospital 


Architects   Louis    C.    Dixon   and   Lee 


for  Johns-Manville,   816  W.   5th    St, 


B.  Kline,  427  Chamber  of  Commerce  ,  ^os  Angeles.  The  expansion  involves 


Bldg.,  Los  Angeles 
Complete  bids  were: 
Wm.  P.  Neil,  Ltd.,  $79,293. 
Stanton-Reed  Co.,  $79,995. 
Kier  Construction  Co.,  $82,872. 
Buttress  &  McClellan,  $86,152. 
Engineers.  Ltd.,  $86,897. 
Wm.  J.  Distell,  $88,399. 
A.  Farnell  Blair,  $88,622. 
R.  J.  Daum,  $89,160. 
H.  Mayson,  $89,500. 
Harvey  Nichols,  $89,980. 
J.  &  B.  Construction  Co.,  $91,391. 
W.  C.  Smith,  $93,407. 
Barnes  Construction  Co.,  $98,300. 
E.  S.  McKittrlck,  $101,998. 
Baruch  Corp.,  $102,938. 


an  addition  to  a  factory,  50x700  feet 
j  in  area,  and  the  construction  of  a 
I  warehouse  building,  80x150  feet  In 
'area;  steel  frame  construction  with 
i  corrugated  transite  exterior,  saw- 
;  tooth  roof,  steel  sash,  concrete  floor, 
:  800-foot  craneway ;  total  estimated 
•cost,  including  equipment.  $700,000.     4 


tion  with  roofing. 
(3>  Deviations  From  Standards: 
Article  11-2 — Roof   Insulation 
All  roof  areas  where  either  tile  or 
composition  roofing  is  called  for  shall 
be  insulated. 
Th-  program  include.^  expan.sion  for  I      T^e  15-lb^  asphalt  saturated  felt  is 

which "^the  required  property  already  I  "V„Tf?^„,TtU°°«rlL'.^^^^ 

has   been   acquired   by   the   hospital,  ^*^f««   °f   Insulation  at  eaves,   gable 

includes  four  major  items.  They  are:  '  !,°?h^\ P^.l^P^}^;  t^^'  "^^" ,?, V.^^^^^ 
1-Improvement     of     the     present  1  J^^^J'  ^-j"- ^^^^^^  f^^f^  °^  f«)f,  ™°PP^ 

$275,000  hospital  plant.  Including  ad-  |  half  under  and  half  over  the  edges 

Sitions  to  its^ equipment  and  facilities.  |  fJH,^,^^^'^^^,,^^^  ,^tt?„^i^fif,* 
2-Building  and  equipping  of  a  con-  I  ^"J  ''°',^eT30  ft    On  woJ^  sSeatred 

valescent  home  just  east  of  the  hos-  !  ^^"y     ♦uP*:?*  i.on    h^  ^=foif«H    kS 

pital  building  to  accommodate  aged  ;  ^Ci^g '^i.d  cemenUng  the  teams  3 
persons    who    require    some    nursing     ^ppmg  ana   cemenung  tne  seams   d 

?are  but  not  full  medical  attention^  i  ;"^»;^«  *"^.  "^  »"^  ^"1^1!°^'^' .1° 
and  to  accommodate  convalescent '  ^'^'^,  ^^^^./^^  P'^^.f  l^^^f^o""^^^^ 
^^ti^^*„  ^t  «ii  _.»^»  ,,.>.^  r,^  i.^r,cro,.  wood  shall  be  nailed  12  Inches  o.c. 
patients    of    all    ages    who   no  longer  .  ja^.tn      galvanized    laree    head 

require    full    hospital    care,    thus    re-  1  ^"?.    ^^  ^f;     gaivanizea    large    neaa 
ducing  the  patient  load  on  the  hos-  i  roo"ng  nans 
pital  itself. 

3 — Building    of    a    x^^..     ».« —  .    .., 

which,    when    accomplished,    sP«cieiea 


January  25,  1946 
PREPARING   PLANS 
ALTER  CHURCH  Cost,  $10,000 

SAN  FRANCISCO.  1600  Clay  St 
Alterations  to  church  and  educational 

building. 
Owner — First  Methodist  Church,  Shir- 
ley T.   Sherrill.  pastor,  1600  Clay 
St.,  San  Francisco. 
Plans    by    Southern    California    Con- 
ference. 
Funds    are    now    being    raised     to 
finance  construction. 

Bids  win  be  asked  about  May  1.    8 


1 7— FEDERAL  BUILDINGS 

i  __^^_^_^-^^^_— .^.^-^-^-^.— ^— — ^— ^—i ^— ^ 

i  January  28,  1946 

JBIDS    REJECTED 
I     SANTA  ANA,  Orange  Co.,  Calif.— 
4 '  All   bids   submitted    January   8   have 

I  been  rejected  and  new  bids  will  prob- 

;ably   be   asked   by   the  county   clerk 
January  25,  1946     \  ot    the    County    of    Orange,    County 
CONTRACT  AWARDED  1  Courthouse,  Santa  Ana,  for  (1)   fur- 

RIVERSIDE  Riverside  Co.,  Calif. '  nishing  of  all  labor  and  materials  for 
— L  P.  Scherer  and  T.  C.  Prichard,  the  painting  of  the  Interior  of  the 
3964  Orange  St..  Riverside,  awarded  tuberculosis  sanitarium  and  (2)  for 
contract  and  will  start  work  soon  '  the  furnishing  of  all  labor  and  mate- 
on   the   construction   of   a   reinforced   rials   for   the   furnishing   and    laying  |  CLINICS 


Concrete  roofs  shall  be  primed  and 
new    home    for  1  *^®  insulation  shall  be  mopped  in  as 
nurses. 

will  make  it  possible  to  re-establish 
the  school  for  nurses ;  and 


(4)  Additional  Work: 
None. 
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Conversion  Bldg.,  No.  401,  S.  F.  Naval  Shipyard.  San   Francisco;   Bids  open 
January   31.   11    A.    M. 
M.  J.  King.  Inc..  231   Franklin  St,   San  Francisco   (UNderhlU   8200). 
Erbentraut  &  Summers,  446  Sixth  St..  San  Francisco   (MArket  8SIO1 
M.  ft  K.  Corp.,  200  Financial  Centf  r  Bldg..  San  Francisco  (EXbrook  7624) 
Jaa.  I.  Barhes  Constr.  Co.,  941  Rusa  Bldg..  S.  F    (EXbrook   6905-7054). 
Barrett  ft  Hilp.  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Clinton  Contstr.  Co..  923  Folsom   St..   San    Francisco    (SUtter  3440 >. 
A.  Farnell  6lair,  9  Main  Street  San  Francisco    (YUkon  0390). 
De  Luca  ft  Son,  1745  Filbert  Street.  San  Francisco  (ORdway  3600). 


Laboratory    Bldg.,    Moffett    Field;     Bids    close    January    SO.    3    P.    M. 
Erbentraut  &   Summers,   446   Sixth    St.,    San    Francisco    (MArket   8310). 
Peter  KiewH  Sons  Co..  442  Post  St,  San  Francisco   (EXbrook  5736>. 
Carl  N.  Swtoson  Co..  355  Stockton  Ave..  San  Jose   (BAUard  2602). 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  8006  or  7054) 
De  Luca  ft  json,  1745  Filbert  Stseet,  San  Francisco   (ORdway  3600). 
M.  J.  King.   Inc.,  231   Franklin    Street,   San    Francisco    (UNderhlll   8209). 


3206;    Spec 


BIdgs.,   Services.    Reserve   Fleet    Berthing.   Mare    Island;    NOy   1 
17459;    Bids  open   February  1.  1l:U0  A.  M. 
Jas.  L  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6905-7054 >. 
Peter  Kiewlt  Sons  Co..  441  Post  St.   San   Francisco   (EXbrook  5736) 
Barrett  ft  <lilp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
Clinton  Corlstr.  Co..  923  Folsom   St .   San  Francisco   (SUtter  S440). 


Expansion    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;     Spec.    17230; 
Bids  open  February  7,  11  A.  M. 
Carrico  ft  (jJ^auUer.  365  Ocean  Ave..   San   Francisco    (JUnlper  4-8081). 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  3.  F.   (E»Cbrook  6905  or  7064) 
Erbentraut   ft   Summers,   446   Sixth    St.   San    Francisco    (MArket   8310) 
S.  J.  Amor^)so  Constr.   Co.,  2100  Oakdale   Ave..   S.  F.    (Mission    1490). 


14—      RESIDENCES 


concrete  factory  building  on  Kansas   of  asphalt  tile  on  wood  floors,  tuber 
Ave.,     between    Massachusetts     Ave.   culosis      buildings,     Orange     County 
and    Roberta   St.   Riverside,   for  the   Hospital,    W.    Chapman    Ave 


3— 


CHURCHES 


January  25,  1946 
CONTRACT  AWARDED 

LONG  BEACH.  Los  Angeles  Co., 
Calif. — Robinson -McDowell  Construc- 
tion Co.,  1403  E.  Burnett  St,  Long 
Beach,  has  the  contract  for  the  con- 
struction of  a  church  building  at 
4375  Linden  Ave.,  Long  Beach,  for 
the  Grace  Chapel,  Orthodox  Presby- 
terian Church  at  Carson  St  and 
Long  Beach  Blvd.,  Long  Beach ;  89x97 
ft.  In  area,  frame  and  stucco  con- 
struction, wood  shingle  roofing,  hard- 
wood floors,  wood  sash,  gas  heating 
system,  toilets.  The  building  will  be 
partitioned  Into  seevn  rooms  and 
office;  cost.  $40,000.  Plans  were  pre- 
pared to  include  classrooms,  kitchen, 
work  rooms  by  Francis  J.  Heusel, 
architect,  730  E.  3rd  St,  Long  Beach, 
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FACTORIES  AND 
WAREHOUSES 


January  28,  1946 
COMPLETING    PLANS 

LOS  ANGELES.  Calif.— Architect 
Arthur  Froelich.  367  South  Robertson 
Blvd..  Beverly  Hills,  is  completing 
plans  for  the  construction  of  a  two- 
story  factory  and  oince  building,  50x 
131ft,  at  2619  S.  Hill  St..  Los  An- 
geles, for  Adele  California  -  David 
Isaacs.  818  S  Broadway.  Los  Angeles. 
Reinforced  concrete  walls  and  floor, 
wood  roof,  composition  roofing,  steel 
sash,   electric  wiring;   cost.   $50,000. 

4 


January  28.  1946 
COMPLETING    PLANS 

LOS  ANGELES.  Calif.— Architect 
Arthur  Froelich.  367  South  Robertson 
Blvd..  Beverly  Hills,  is  completing 
plans  for  the  construction  of  a  two- 
story  factory  building  50x131  feet, 
at  2621  S.  Hill  St..  Los  Angeles,  for 
Murray  Goldstein.  816  S  Broadway. 
Los  Angeles.  Reinforced  concrete 
construction,  wood  roof,  composition 
roofing,  cement  floors,  steel  sash, 
fire  doors,   toilets;   cost.  $51,000.         4 


Ana,  Orange  County. 


Santa 
9 


January  28,  1946 


Colonial  Radio  Corp.,  Buffalo,  N.  Y., 
a     subsidiary     of     Sylvanla    ElectrUx 

f„"'i;^i''lMxlS'°fert"lnd    will  "hive:  CONTRACT  AWARDED 

concV^e  I'^ur.ndl.o'"'  ^"con'SIn  j  ^  CHAPPO  FI^TS,  Camp  Pendleton, 

r^'.Se  S^oegStn.." 'JkSmg  ;  B.vd  IX,,  Angele,  at  »2,238,00«  wa. 
and  plastering,  asphalt  tile  "o°rlng,  i-vaMed  contrjjot  by  tl«  U  S.  Navy 
steel  toilet  partitions,  fire  doors,  bureau  01  laras  ana  iJOCKS,  waan 
Ssti<S  ceSlngs.  electric  heating  jngton,  D.  C,  for  construction  of 
and  ventilating,  fluorescent  lighting.  >,uildings,  services  and  pavlng  at 
»  J.IVj.,  o»^^T,tlI»,.  QvatAm  snur  Chappo  Flats,  Camp  Pendleton, 
automatic  ^^^^^^^^^^^ll^^J^^^locekLiA^,  Specification  No.  17225. 
Engfnee'S  BoTen"'S,wT'^uTe  ''^ '■  The  work  Involves  constnictlon  of 
n^,f,r„  ^^»«:  riirov  <;t  Los  Ansreles  '  fo""*  storehouses,  one  maintenance 
Bids  were  receivea  January  ».  »   buildings,      one     maintenance      shop 

j  building,  one  motor  transport  shop 
j  building,  one  boiler  house  and  one 
j  sales  commissary  building.  *     7 


4 — Building  and  furnishing  of  a 
home  for  the  aged  on  the  northeast 
portion  of  the  hospital's  property, 
which  extends  to  Orange  Grove  Ave. 
This  home  would  be  for  aged  persons 
not    requiring    medical    or    hospital  , 

care,     but     needing    pleasant     living  ;  Januar>'  28,  1946 

quarters   and  association  with   other  I  PREPARING   PLANS 
people,  and  with  ability  to  pay.  I  RESIDENCE  Est.  Cost.  $15,000 

An  architect  ha.»  not  been  selected.  I  BAYWOOD,  San  Mateo  County.  Cal. 

9  I  Construction  of  residence  containing 
living  room,  dining  room,  kitch- 
en, breakfast  room.  3  bedrooms. 
2  baths  and  2-car  separate  ga- 
rage, central  air  heating  system 
located  In  attic,  exterior  stucco, 
roof  split  shapes. 
Owner— Withheld. 

Architect — Oscar  R.  Thayer.  1257  Ca 
brlUo  Ave..  Burlingame.       •         14 


Store  Bldg..  Railroad  Ave.  and  E  7th  St.,  Pittsburg;  Bid*  open  Feb.  %  11  AM 
Barrett  &  Hilp,  918  Harrison   St .  San   iJYancisco    (DOuglas  0700). 
Howes   &   Whltaker,   626  Russ   Eldg..    San    Francisco    (GArfleld   5729) 
Erbentraut   &   Summers.   446   Sixth    St..   San    Francisco    (MArket    8310) 
Louis  C.  Dimn  Co..  799  Monadnock  Bldg..  San  FYanclsco   (YUkon  1471) 
S.  J.   Amorb.so  Constr.   Co..   2100  Oakdale   Ave.,    S.   F    (Mission    1490) 
Stolte,   Inc.    8451   San    ^^candro   St.   Oakland    (TRlnidad    1064). 


January  25,  1946 
WORK  UNDER  WAY 

Cost.  $155,900 


January  28,  1946 
BIDS  OPENED 

WAREHOUSE  

RICHMOND,  Contra  Costa  Co.,   Cal.  \  Tor,„o,-tr  <>«  iilaa 

Corner  Eighth  and  Ohio  Streets.    '     -.^.TOArT  awannp^ 

'''^^z^'^  ^i^^'oSr  ""-'■'"^;^B'^I^1S^oT^%"-  Goodwin 

OwneT^Sch.::"d  union  School  Dls-  'fT'^,T^"'\?''\^'^:'!^til:i»Sfh 
f^ii^f  ^xToUo,.  T    Moima  .aunprtn. 'submitted  only   bid   to  the  office  of 

ren1enY'rscLo?s^™VX^ell!t^e  district  engineer.  F^eralWor^ 

Avenue.  Richmond.  \  ^gency.    Public    BuUdlngs    Adminis- 

Archltects-Dragon  &  Schmidts,  2O68  I  t'-ation^  838   U.   S.   Appraiser's   Bldg., 

Allston   Wav,    Berkeley.  ;«»»  ^^^«^°'  ^°^n?f  T°  R?-^i^f' 

Low  Bldder-Blltwell  Const.  Co..  4745   etc      U.    S.    Post   Office,     Blackfoot 

Geary  Blvd..  San  Francisco,  $128.-  '  laaho.  7 

277  (Alt)  ded.  $3,000. 

Other  bidders  were: 

Elmer  J.  Freethv,  El  Cerrito,  $131. 

231:    (Alt.)    ded.    $3800. 


I- 


;  January  28,  1946 

(contract  AWARDED 

1     EVERETT,   Wash,— Morgan  Palnt- 
M     J     King,    Inc..    San    Francisco,  i  ^^S    &    Decorating    Co.,    Seattle,    at 

$139,824:    (Alt)   ded.  $4100.  ! $4495.  awarded  contract  by  the  Fed- 

Clinton  Constr.  Co..  San  Francisco  j  eral  Works  Agency,  Public  Buildings 

$144,000:   (Alt)  ded.  $4200.  'Administration.  838  U.  S.  Appraiser's 

Jas.    I.    Barnes   Constr.    Co.,    S.    F.  !  Bldg..  San  Francisco,  for  Interior  and 

$145,300;   (Alt.)  ded.  $4500.  j  exterior  painting,  etc.,  at  U.  S.  Post 

Moore    m   Roberts,    San    Francisco,  I  Office,  Everett,  Wash.  •     7 

$145,407:    (Alt)    ded.    $4180.  1  ■ 

Erbentraut  &  Summers,  San  Fran-  January  28,  1946 

Cisco,  $151,200:    (Alt)   ded.   $4200  !  BIDS  OPENED 

Empire  Constr.  Co.,  San  Francisco,  j      ALAMEDA,    Alameda   Co..    Calif — 

$158,640;    (Alt.)   $4210.  Whalln    Bros.,    2942    23rd    Ave..   Oak- 

C.   L.   Wold   Constr.   Co.,   Ltd.,   San  |  land,   at   $2260  submitted   low   bid   to 

Francisco,  $165,000;    (Alt)   ded.  $4400. !  the   U.    S.    Engineer   Office,   74    New- 
Bids   under   advisement    until   next  !  Montgomery   St,   San   Francisco,  un- 
der Spec.  2134-7  for  the  construction 
of  two  gate  houses  at  the  Alameda 


meeting  of  the  board  February  6. 


January  25,  1946 
SITES  ACQUIRED 

HAWTHORNE.  Los  Angeles  Co., 
Calif.  —  L.  J.  Gllmelster,  secretary- 
manager  of  the  Chamber  of  Com- 
merce. Inglewood,  has  announced 
that  eight  Industrial  firms  have  ac- 


AAF  Intranslt  Depot. 
Other   bidders   were: 


TACOMA.  Wash.  Lakewood  District 
18-acre  site. 

Construction  of  Visitation  Villa,  375 
ft  wide,  2600  }ft  long,  portion  ad- 
jacent to  Grs^elly  Lake  Dr.,  for 
clinic  buildlnf  Red  Brick  build- 
ing, l-stor>-.  approximately  85  ft. 
long,  modlfle^  colonial  architec- 
ture. To  con  aln  minor  surgery, 
X-ray  depai  tment,  consultation 
and  examlna  ;ion  rooms,  labora- 
tory, physlotJherapy  department, 
dental  clinic. 

Owner— Dr.  L.  E.  Skinner,  Lakewood 
Center. 

Architect— Not  announced.  9 


12—      POWER  PLANTS 


^.Tulana   Farm*  Grain    Elevator,  Warden,  Ore.;    Bids   Ipen    Feb.   14,   Noon. 
Carrico  &  Crautler,  365  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081). 


BIDS  OPENED 


January  28,  1946 


January  28,  1946 
APPLICATION    APPROVED 
POWER  PLANT   AND   TRANSMIS- 
SION LINE        Est  Cost,  $518,698 
SITKA,  Alaska. 

Construction,  including  log  crib,  rock 
filled  dam,  approximately  5800  ft 
tunnel,  steel  penstock,  concrete 
powerhouse,  two  1000-kw.  gen- 
erators and  turbines  and  appur- 
tenant equipment ;  construction 
of  approximately  one  mile  trans- 
mission line  and  reconstruction 
of  approximately  5%  miles  trans- 
mission line.  No  architect  or  en- 
gineer has  been  retained.  It  is 
the    intention    of      " 


NURSERY  AND  RESIDENCE 

SAN  FRANCISCO.  Valencia  St.  be- 
tween 24th  and  25th   Sts. 

OoQBtruetloQ  of  frame  nursery  and 
residence  building. 

Owner  —  Mrs.  Lois  Sharpe  Knight, 
c/o  architects. 

Architects — Clarence  O.  Peterson  and 
Wendell  R.  Spackman,  604  Mis- 
sion St 

Low    Bidder— A.    J    Hopper    Co..    243 
Lang^on  St.,  San  Francisco.  $31.- 
321. 
Other  bids  were: 
Rademann-Giusto,    San    Francisco. 

$31,499. 

C.   L.   Wold  Construction   Co.,   Ltd., 

San  Francisco,  $32,900. 
Mldstate     Construction     Co..      San 

Francisco,  $33,483.  •     14 


January  25,  1946 
SITE  ACQUIRED 

MONTEREY  PARK.  Los  Angeles 
Co.,  Calif. — ^Kaiser  Community  Homes. 

Inc..     Room     875    Subway     Terminal 

the  "Town  of  i  Bldg.,  417  S.  Hill  St,  Los  Angeles. 
Sitka  "to^'employ  a  capable  engl-  |  has  purchased  115  acres  of  land  at 
neer  and  field  force  to  do  the  '  Third  and  Garfield  Sts..  Monterey 
field  work  and  mapping  and  to  1  Park,  as  a  site  for  a  500-home  pri- 
have  the  dam  and  powerhouse  vate  housing  project  for  themselves; 
designed  by  outside  experts.  total  estimated  cost  $2,500,000.  Design 

Owner— Town  of   Sitka,   E.    M.   God-    and    construction    of    the    Individual 
dard    mayor.  units    will    be   done    by    the    owner's 

The  FWA  approved  the  application,    forces.  14 

Federal   advance   of  $13,750  planning 

funds  granted.  •     12  January  25.  1946 

PLANS   BEING    FIGURED 

LAKE  HUME,  Calif.  —  Architect 
Frederick  Monhoff.  2401  Wilshlre 
Blvd.,  Los  Angeles,  has  completed 
plans  and  is  taking  general  contract 
bids  for  a  mountain  camp  for  boys 
at   Lake  Hume  for  Camp   Roosevelt. 


Motel   Bulldlrige,  Oakland;    Bids  open  January  31,  3   P.   M. 
Barrett  &   Hilp.   918  Harrison  ^t  .    San    Francisco    (DOuglas  0700). 
G.  W.  WllWams   Co..  10  California  Drive.   Burlingame    (Burl   4-1796) 


Candy  Facto^-y,  Ocean  Ave.  near  1»th  Ave.,  S.  F.;  Bide  open  Feb.  4,  3  P.  M. 

Erbentraut   &   Summers.   446   Sixth    St..   San   Francisco    (MArket   8310) 
Carrico  &  Gautier,  365  Ocean   Ave,   San   Francisco    (JUnlper  4-8081). 


Tank  Truck  Loading  Fac,  Standard  OH,  Rlchniond;  Bids  open  Feb.  1S.  Noon 
Swlnerton  &  Walberg  Co.,  226  Bush  St.,   San  Francisco    (GArfleld  2980 


Bldg*.,  Paving  and  UtHltlee,  U.  8.  Navy  Sta.,  Inyokem;   Spec.  17379;   NOy 
13211;    Bids  open    February  5,   2   P.    M. 
Johnson,   Drake   &    Piper,    Inc.,    1736   Franklin    St.,    Oakland    (GLencourt 
8011).    Bids  due  in  Oakland  office  February  2). 


Haddock -Engineers.  Ltd.,  P.  O.  Box  479.  Oceanslde. 
Factory  Bld0.,  Penetratora  Syphon  Co.,  Dixon;   Bids  open  Feb.  4,  2  P.  M. 

Erbentraut  &  Summers,  446  Sixth   St..   San   Francisco   (MArket   8310) 


Foster  Week*  Store  &  Aots.,  Grand  Ave.,  Oakland;   Bids  open   Feb.  4.  3  PM 
Howes  &  Whltaker,  626  Russ  Bldg.,   San  Francisco   (GArfleld  5729). 


CON'^RACTOWS 

See  UK  regarding  Improvement  District  jobs.  We  handle 
coIIecti«iuB;  bay  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  G  Arfi^If!  «Onn 

HANNAFORD    B.    TALBOT 
519  CALIFORM.\   STREEl  SAN   FRANCISCO  4 


PUBLIC  BLDGS. 
FIRE  HOUSES,  JAILS 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,  WE  DO  have  on 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES.  _    t    - 

*3  w  IXl  C  !l    \.f  ♦    1   1  a,  11 K  C  O 
1112  Polk  St.,  San  Francisco  9        Phone  GRayslone  5068 


Cement  Gun  Construction  Company 

GUNITE,  SANDBLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone:  GRr6eld  7663         24  Cidifornia  St.,  San  FrancUco 


January  28,  1946 
ADDENDUM    ISSUED 

STOCKTON,  San  Joaquin  Co.,  Calif.  Inc.  The  camp  consists  of  22  small 
—Addendum  to  specifications  for  i  buildings  and  a  larger  mess  hall 
general  work  for  ward  buildings  for  1  building,  together  with  utilities  and 
infirm     females     and     for    disturbed  j  athletic    facilities.    The    construction 

!  of  the  small  buildlngrs  could  be  done 
j  preferably  by  a  prefabricated  panel 
system  of  the  contractor's  own  de- 
sign. The  buildings  will  have  shingle 
roofs ;  mess  hall  to  have  wood  roof 
trusses,  concrete  slab  floor,  oil-fired 
heating,  rock  work;  total  estimated 
cost,  $100,(X)0.  14 


GAMERSTON  &  GREER  LIMBER  CO. 

I  Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  •  TIES  -  ¥\R  ■  REDWOOD 
PONDEROSA     SUGAR  FINE 


8an   Francisco 
1600  ARMY   STREET 
ATwaiUr  1300 


Oakland 
aOOl    LIVINGSTON    STREET 
KEllog    4-18M 


L 


More  tards  P»r  Sack  •  Sprsecfs  Cosier  .  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plants 

Fr<Mii 
650  Watt,  to  15  KW 

Generate  Your  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160T«.d.St.  ^irFRlN^ci'S?^      Ph.  MArket  1651 


PIPE 

PIPE  -  VALVES  -  FirilNGS 

Facilitiea  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St„  San  Francissco 


CLAY  PRODUCTS 

Specify  QUALIT'Y   N4atcnal» 

N.  CLARK  &  SONS 

ilOth  &  Division   Streets   -   SAN    FRANCISCO    -    KLondike    2  0462 
Main  Office  &  Factory,  401  Pacific  Ave.,  Alameda  -  LAkehurst  2-3377 


John  Cassaretto  Co. 

Siiice  ^BS6   -    -    and   StII     <Vctive 

BUILDING  MATERIALS 

I  READY-MIX    CONCRETE 

■     ROCK-SAND   GRAVEL    LIME 
CEMENT    PL  ASTER -MORTAR 

METAL    LATH-WOOD    LATH 

,         STuCCO-WIRE-NETTiNG 

SERVICE  UNEXCELLED 

I  BUNKERS 

I  Phon«:    QArflftid    3JM 

©t^  ana  Ch«nr»i.  dan  ^rmncJ 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  HiirrisoQ  St  DO  55S3  San  FrsAcbc* 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR    WIRE  NETTING 

METAL  LATH      PLASTFJ^  BOARD 

I  Distributors  for 

J.  S.  GUERIN  &  COMPANY 

7 2 0  FOLSOM  STREET  :  -  Phone :  SUtter  4696 

CERTAIN-TEED  ROOFING  PRODUCTS  |j 


^nvviHtf^ 
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ADVANCE  CONSTRUCTION  REPORTS 


SCHOOLS 


January  28,  1946 
PREPARING    PRELIMINARY 
PLANS 
SCHOOL  FACILITIES 

Estimated  Cost,  $604,980 

OAKDALE,  Stanislaus  County.  Calif. 

Enlargement   of   high  school   campus 

to   include    land    for   play   areas, 

remodel 


construction  of  a  two-story  rein- 
forced concrete  office,  factory  and 
loft  building  at  the  southeast  comer 
of  18th  St.  and  Hill  St.,  Los  Angeles 
for  the  Etco  Corp.,  762  E  Pico  Blvd., 
Los  Angeles;  101x146  ft.  In  area, 
composition  roofing,  steel  sash,  con- 
crete floors,  asphaltic  tile  and  ter- 
razzo  covering,  hardwood  trim,  plas- 
tering, painting,  plumbing.  Venetian 
blinds,  steel  rolling  doors,  elevator.  16 


January  28,  1946 


19— MISC.  CONSTRUCTION  B«DS  OPENED 


January  28,  1946 

,^.^T^o^^        T.r     X     ^  J  CONTRACTS  AWARDED 

SAN     FRANCISCO.  — West    Coaat       VALLEJO,   Solano  Co.,  Calif.— The 

TannnrvS-;  1B4B       Linoleum  &  Carpet  Co..  at  $2.55  sq.  |  following  contracts  were  awarded  by 

EXPANSION  PL  AN^TeS^  >'^'   ^-'"    ^**^   cement;   |2.80  sq.  yd.  i  the  City  of  Vallejo.  city  clerk's  office, 

TROKA    <Jln  Rft!?«rHinnrn    Ciilif  '  ^-*°-  ^^^^  ^""^  Cement;   |2.70  sq.  yd^lCity  Hall.  Vallejo,  for  furnishing  the 

-?^e  Ameri^   pXsh  &  CheStS^i  ^-^-    °^l^^^^"?.  ^^'^   ^^^^'^   12.96    following  pumping  equipment  for  the 

The  American  Potash  &  Chemcai  ^..^^^^^leized  felt  and  cement,  and  (Gordon  Valley  pump  line  In   Solano 

im-      rim    „^      -.rA      *«!•    T-omOval     r\f    r\\A     l»«^         CoilTltv  •'      r  r- 


and     modernize     class    , 
rooms,   gymnasium  and  shops  toL.-^--.-,^    *v.,»«^",t'^      ' 
provide    new    academic    bulfding.   CONTRACT  AWARDED 
boys'  gymnasium,  swimming  pool,  ^"NIC-PUBLISHING  PLANT 
additional  shops,  caJTeteria  build-  • cost,  5155,900 


ing,    tennis    courts.    basketbaU   X^^^C^UVER.  Wash.  535  Fifth  St. 

I  Construction     of     masonry     concrete 
block    l-story,    90x93,    with    full 


courts,  bleachers  and  track  house 
with  public  lavatories  in  stadium  , 
and  the  necessary  extension  of 
services,  sewers,  landscaping,  etc. 
The  total  floor  aera  of  the  build- 
ings will  cover  approximately  74,- 
000  square  feet  | 

Owner  —  Oakdale  Joint  Union  High 
School  District  of  Stanislaus 
County,  R.  F.  Carpenter,  clerk. 

Architect— Johnson  &  Mayo,  307  Ex- 
change Bldg..  Stockton. 
The    school    district    voted    bonds 

Jfimuary  22  in  amount  of  $600,000  to 

finance  the  construction.  •     15 


January  28,  1946 
FUNDS    AWARDED 

PASO   ROBLES,    San    Luis    Obispo 
Co.,  Calif. — G.   Dale   Price,   President, 


basement.  Reinforced  concrete, 
slab  floor,  wood,  marble  and 
brick,  hot  water  panel,  heating, 
air  conditioning  facilities  and 
built-up  roof,  asphalt  tile  floors 
in  newspaper  offices  and  terrazzo 
floor  in  clinic,  which  also  will 
have  ceramic  tile  on  walls. 

Owner — K.  P.  Jackson,  Bremer  Bldg. 

Architect— B.  H.  Branch,  2616  E.  11th. 

Contractor — John  H.  Sellen  Construc- 
tion Co.,  228  19th  Ave.  N.,  Seattle. 


Corp.,  Trona,  has  announced  an  im-  j-^g  ^j  ^ ^^  removal  of  old  lino- 
provement  program  at  the  corpon.-  *^  \^^^^^^^  ^^ly  bid  January  25 
tion's  /"Ja&e  in  Trona  to  cost  an'  j^  purchaser  of  supplies  of  the 
estimated  $1,000,000.  The  program,  ^^^  ^  County  of  San  Francisco, 
which  will  start  as  soon  as  mate-  ■'  —  —  ..  -  .  ...» 
rials  and  labor  are  available,  in- 
cludes the  construction  of  new  build- „     „ 

L"//;/^Pl"i^lJ!f5^^'r^l  IrillJllff •    the  r^r^'MaTchirme".   lo   Tugi^Bt 


(1)  one  pump  and  motor  with  starter 


January  28,  1946 


added  conveniences  for  the  residents 
and  more  beautiful  surroundings.  , 

The  program  is  broken  down  into  ' 
three  one-year  plans,  Walter  J.  Metz-  | 
ger,  manager  of  the  Trona  company,  ; 
announced.  Among  the  improvements 
tentatively  slated  for  completion  the  ' 
first    year   are   a    new   $8500    engine  ! 
house  for  the  Trona  fire  department ' 
which  will  house  two  pieces  of  equip- 
ment, and  a  $140,000  furnished  apart-  j 
ment-hotel     for     -women     to     contain 
approximately  45  housekeeping  apart-  ^ 
I  ments    for   single    and   double    occu-  , 
i  pancy.  ; 

-  I  Other  plans  which  are  listed  on 
^"  the  first-year  program  are  a  $110,- 
000  building  which  will  contain  a 
theater  and  three  stores ;  an  addition 
to  the  Trona  department  store  to  , 
provide   space    for    additional    goods. 


way    Project   10-D1,E.    grading,    sur-  i 
facing,  bituminous  surfacing;  Oregon  I  BIDS  WANTED 
Coast    Highway.    Siskiyou    National'     GLENDALE,     Los     Angeles     Co, 
Forest,  Curry  County,  Ore  I  Calif.— Until  February  1.  6  P.  M.,  bid* 

Quantities:  33  acres  clearing;  21  '  will  be  received  by  Jones  California 
acres  grubbing;  690,000  cu.  yds.  un-  Homes,  448  S.  Hill  St.,  Room  1018, 
classified  excavation;  4,000,000  sta.  Los  Angeles,  for  the  installation  of 
yds.  overhaul  (1000  ft.  free  haul!  ;  20.-  152  ft  of  8-in.  concrete  curb  and 
000  cu.  Yds.  mile  special  overhiiul  of   gutter,  1729  ft  of  4-in.  blacktopplng, 

-  ^-.-r borrow  "(1000  ft  free  haul);  13.000  cu.    and    500    lin.    ft    4-in.    cast    Iron    or 

for   pumping  4060  g.p.m.,    294   fL  'yds.  crushed  gravel  or  crushed  stone   ceramic  sewers  (with  or  without  ma- 

„  ,,     ^       ^  ,         total  dynamic  head;  i  base    course;    4600    cu.    yds.    crushed    terialsi.  including  ditching  and  back- 

Room   270   City   Hall,    for  furnishing  1  (2)  one  pump  and  motor  with  starter  •  gravel     or     crushed     stone     surface   filling,  under  City  of  Glendale  inspec- 

and   delivering   linoleum   for  various  i         for    pumping   4400    g.p.m.,    40   ft  i  course  •   1800  cu    yds.   class  A   pave-    tion.  Completion  time  10  days.  Speci- 

city  departments  and  msUtuUons  for  total  dynamic  head;  tment;  aggregates  for  surface  treat-    ficationS  on  file  in  the  office  of  the 

(4)  one    14    h.p.    air    compressor    andjment;   238  tons  asphalt;   565  cu.  yda|city  engineer.  Glendale.  ' 
5000-gallon   horizontal    pneumatic    concrete,  class  A;  64,300  lbs.  relnforc-  ;     Tentative    estimates    are    also    de- 
pressure  tank  for  75  lbs.  working    ing  steel;  115  cu.  yds.  cement  rubble   sired  for  work  to  begin   In  about  80 
pressure;                                              Imaisonry;  2225  fi  reinforced  concrete  days   in   connection  with   the  »bov« 

(5)  one  manual  control  chlorlnator;     j  culvert  pipe;  1000  cu.  yda  loose  rip-    project  as  follows: 


31,  1946. 


Engineering  Section 


January  25.  1946 
IPREPARING  PLANS 
(COCKTAIL   LOUNGE 

Estimated  Cost  $100,000  j  ^;ti;;rted7oTt,  $10.000 rVemo'del^Tolf 


Board     of     Trustees,     Paso     Robles  ^AKIMA,  Wash^  13  S   First  St 
Union     Elementarv    School     District,    Remodeling   building   inside  and   out 
has    received    the"  information    from  1°^    ^i^luxe     cocktail     lounge     or 

W.    H.    Cheney,   division    engmeer   in!         tavern;     complete    new    fixtures, 
charge  of  the  Bureau  of  Community  1 


etc. 


Facilities   of   Federal  Works  Agency,  j 


Owner — Golden  Wheel  Restaurant  Co. 


Bids  to  be  taken  by  owner  soon.  16 


Berkeley,  that  funds  to  the  amount '  ^  ^^^^*"^^Jf,  ownership) 
of  $2330  will  be  furnished  the  school  -^';:^^i^®5*T'^?^,*"_"°""^®.^_ 
district  for  the  purpose  of  a.ssLsting 
in  the  preparation  of  plans  for  con- 
struction of  a  cafeteria  of  approxi- 
mately 4.000  feq.  ft.,  boyls*  shower 
room  and   additional   sanitary-   facili- 


Austin  Hall  to  convert  present  the- 
ater space  into  refrigerated  and  dry 
storage  space  at  a  cost  of  $65,000.    19 


January  25,  1946 
PRELIMINARY    PLANS 
COMPLETED 

ties  in  the  present  school.    The  plans  !  gHOPS 
can   now    be  completed   and   all   ar-  ' 
rangemt'nts  made  for  construction. 


The    estimated    cost    of    the   facili- 


SEATTLE,    Wash. 
Way. 


4th    and    Mercer 


ties   will   be  $55,800,   to   be   furnished  ,Co"«t^ction  of  bowling  alley    coffee 


January  25,  1946 
PLANNED 

PHOENIX,  Ariz.— Central  Arizona 
Light  &  Power  Co.,  E.  H.  Coe,  presi- 
dent. Phoenix,  Ariz.,  has  reported 
plans  for  the  construction  of  addi- 
tional power  facilities  at  Phoenix, 
Ariz.,  calling  for  expenditures  of  ap- 
proximately $1,000,000.   Plnas  call  for   

construction    of    the    following    proj-  j 

ects:  I  

(1)  electric  line  and  gas  extensions,  |  21 

meters  and  transformers,  $400,000  i  


NEWS  INDEX 

Fop  convenient  referenoe,  nmvn 
reports  in  this  section  are  classi- 
fied as  follows: 


Bridges    r 21 

Dredging,  Harbor  Works  and 

Excavation jB 

Canals    . — ,, — — .  28 

Street  Lighting  System  M 

Machinery  and  Equipment  2S 

Railroads _  26 

Treasury  Department  27 

Fire  Equipment  r-  22 

Streets  and   Highways  22 


80 

—  81 


Reservoirs  and  Dams 
Pipe  LUres  and  Wells 
Sewers  and   Sewage  Disposal 

Plants 82 

Waterworks 8S 

Parks  and  Playgrounds 34 

Tunnels , 85 


(6(  one  chlorine  platform  scales.  1000 

lbs.  capacity; 
(7)  two  Venturi  recording  meters  for 

measuring    water    from    4.5   to   7 

NGD; 
(81  two    24-inch    gate   valves,    water 

works  pattern,  hub-ended  type. 
Fairbanks-Morse  &  Co.,  Saji  Fran- 
cisco, $4338.65  (1);  $123.40  (3). 

De  Laval  Steam  Turbine  Co.,  San 
Francisco,  $1727  (2) 


rap;    12    acres    furnish    plant,    small    (D  4000  sq.   ft   3-in.    asphalt  paving 
items  of  work.  for  drivway  on   private  property 

Specifications  obtainable  froto  the'        adjacent  to  the  above  work; 
above  office  •     29    (2)  800    lin.    ft.    of    standard    cement 

I  '         curb  and  gutter,  and  800  lin.  ft 

of     asphalt    4-in.     pavement    for 
Sleepy  Hollow  Dr.,  24-ft  wide; 
3000   ft.   3-in.    asphalt   for   drive- 
way and  badminton  court  on  ad- 
jacent property.  •     29 


January  28, 1946 


BRIDGES 


January  28,  1946 
CONTRACTS  AWARDED  i(3» 

STATE    OF    WASHINGTON.— The  I 

following  contracts  were  awardled  by  | 

Clarence  B.   Shain,  director  of  high-  , 

Wallace    &    Tiernan     Sales    Corp.,    ways,  at  Olympia.  Wash.,  for:  ! 

San  Francisco,  $1878.50  (5)  and  (6).      j     Whatoom  County— Grading,  silirfac-    PLANS  ON   FILE 

Fred  W.  Kolb,  San  Francisco,  $2532  j  ing,  constructing  bituminous  surface  ■      STOCKTON.  San  Joaquin  Co..  Calif. 

(7).  I  plant  mix  type-class  F  on  approaches  — As  prevlouflly  reported,  until  Jan- 

Rensselaer    Valve    Co.,    San   Fran- j  to    Nugent's    bridge    over    Nooksack   29,  11  A.  M.,  bids  will  be  received  at 

Cisco,  $1421   (8).  I  River,    constructing    reinforced    con-    the    office   of    the   officer   in    charge 

No  bids  were  received  on  item  (4).    crete  pile  and  slab  bridge  approaches   of  construction,   U.   S.   Naval  Supply 

•     25  '  to   Nugent's  bridge  and   constructing    Annex.    Stockton,    under    Spec.    17555 

a  reinforced  concrete  flat  slab  bridge   for  additional  dralna^re  systems  and 

January  28,  1946       over  overflow   channel    of  Nooiksack   extensions  of  motor  parking  area  at 
BIDS  WANTED  River  on  0.587  mile  of  primary  state    the  U.  S.  Naval  Supply  Annex,  Stock- 

RENO,  Washoe  Co.,  Nev.  — Until  highwav  No.  1  f Austin  Pass  branch)  ton.  Calif. 
Februarv  'M,  10  A.  M.,  bids  will  be  in  Whatcom  County,  Federal  Aid  The  work  contemplated  Includes, 
received"  by  the  Board  of  County  Project  No.  F-202(5),  involving  about  but  is  not  limited  to.  the  construc- 
Commissioners,  E.  H.  Beemer,  county  !  24,720  cu.  vds.  of  unclassified  ejjcava-  tion  of  catchment  basins,  headwalls 
clerk.  Courthouse,  Reno,  for  one  1946  :  tion,  3350  cu.  yds.  of  selected  roadway  and  ditches,  the  furnishing  and  In- 
touring  seclan  not  to  exceed  $1600  in  j  borrow,  850  cu.  yds.  of  screened  gravel  stallation  of  corrugated  metal  pipe 
price,  delivered  in  Reno.  surfacing.    8   tons    of    bituminous   ce-    as  inverted  siphons  and  culverts,  the 

Specifications   obtainable   from  the  |  ment   MC-2,    800   tons   of  bituWinous    furnishing   and    installation    of    rein- 
above  office.  •     25  !  mixture  plant  mix  type  class  F.,  1573    forced   concrete   pipe  drains  and  lat- 

■  lin    ft   of  beam  guard  rail,  777  tin.  ft    erals,    paving    removal    and    replace- 


f  rum  general  obligation  bonds.  The  ' 
funds  made  available  through  the  i 
Bureau  of  Community  Facilities  of  . 
the  Federal  Works  Agency  are  to  j 
be  repaid  without  interest  when  the  j 
construction   begihs.  | 

Wright  L.  Felt,  located  at  Los  An-  i 
geles,  IS  the  engineer  for  the  Bureau  I 
of  Community  Facilities  of  the  Fed-  ' 
era!  Works  Agency  for  Southern  Cal-  [ 
ifomia.  The  architect  for  the  school  1 
district  has  not   yet   been  selected. 

Mr.    Cheney    stated    that    work    on  ^ 
the  plans  will  be  started  at  once  so 
that   construction    may    begin    with-  1 
out  delay  when  funds  and  materials 
are   available.  15 


and  print  shop,  masonry  and  con- 
crete construction,  long  span  steel 
girders  and  posts,  concrete  slab, 
2-story,  120x180;  parking  on  roof, 
interior  walls  wood,  plaster,  paint, 
formica,  combination  type  heat- 
ing Systems.  Building  will  also 
contain  a  print  shop. 

Owner — Queen  City  Recreation,  New- 
ton Ralls  and  Jack  Rasso,  msoi- 
agers. 

Architects  —  Thomas,     Grainger 
Thomas,  Arcade  Bldg. 


& 

16 


January  25,  1946 

PLANS   BEING   FIGURED— BIDS 

OPEN    FEBRUARY  8 

NEWSPAPER  BUILDING 

Estimate  Cost,  $100,000 

ANCHORAGE,   Alaska. 

Construction     of     3-story     reinforced 
concrete  newspaper  building.  „ 

Owner — Anchorage    Times,    Bob    At- 
wood,  publisher. 

Architect — William    Manley,   Anchor- 
age, 


Plans    were    recently    revised    and  I 
new  bids  asked.  16 


January  28.  1946 
FUNDS    AWARDED 

PASO  ROBLES,  San  Luis  Obispo 
Co.,  Calif, — George  Parker.  Pre.sident. 
Board  of  Trustees,  Paso  Robles 
Union  High  Schiwl  District,  has  re- 
ceived the  information  from  W.  H. 
Cheney,  division  engineer  in  charge 
of  the  Bureau  of  Community  Fa- 
cilities of  the  Federal  Works  Agency,  

Berkeley,   that   funds   to   the   amount  j 

of  $2750  will  be  furnished  the  school  1  January'  28,  1946 

district   for   the    purpose   of  assisting    CONTRACT   AWARDED 

in    the   preparation    of    plans    for  the    ALTER  STORE 

construction    of    a    cafeteria    to    seat  ,  OAKLAND,    Alameda    County,    Calif. 

260   pupils,   approx.    2500   sq.   ft.   floor  1  Washington  and  11th  Sts. 

area,   and  the  construction  of  music  I  Alterations  to  building  to  prepare  for 

building.     Including    practice     rooms,  j         installation  of  esculator. 

wit    happrox.    1500   sq.    ft.    floor   area  |  Owner — Hale  Bros.,   Washington   and 

and    the   renovation    and    remodeling  1         Hth   Sts. 

of  the  shower  rooms  and  shop  build-  |  Architect— Wm.  G.  Merchant  ,57  Post 

ings  at  the  Pa.so  Robles  Union  High  St.,  San  Francisco. 

School.    The  plans  can  now  be  com- j  Contractor— Dinwiddle    Construction 

pleted    and    all    arrangements    made  ,         Co.,  210  Crocker  Bldg.,  San  Fran- 

for  construction.  j         Cisco.  •     16 

The    estimated    cost    of    the    facili-  I  

lies    will   be   $70,000,  to   be   furnished  i  t  ,-.  oq  iqaa 

from   general   obligation    bonds.     The  j  ^.q    qp    0PENED^?Eb'  9 

funds    made    available    through    thei°'°*-r°    ^^   OPENED    FEB  9, 
Bureau    of    Community    Facilities    of  I  ^L,^- IT" 

the    Federal    Works    Agency    are    to    STORE  BUILDING  ,,r^t^ 

be  repaid  without  interest  when  the  '     __,^^._APP^^';^^*t«  Jo^^ 

construction   begins.  \^^    Itf^Z^^'A^.   If^ir^w^S^ 

T«r_j_u»  T     t:'„i?    i„^.>4„j  »»  t  ^c    An  Railroad  Ave.  and  E.  7th  St. 

Wright  L  FeltJ^Dcated  at  L«s  An- .  ^^^^     of    new     comer     store 

geles,  IS  the  engineer  for  the  Bureau  ■ 

of  Community  Facilities  of  the  Fed-  1 

eral  Works  Agency  for  Southern  Cal- 
ifornia.   The  architect  for  the  school 

district  has  not   yet   been   selected. 
Mr.    Cheney    stated    that    work    on  i 

the  plans  will  be  started  at  once  so  , 

that    construction    may    begrin    with-  j 

out  delay  when  funds  and  materials 

are  available. 


(2)  new  substation  at  40th  and  Van  ; 


of  culvert  pipe.  690  cu.  yds.  of  con-  ment,  and  revisions  and  such  Incl- 
crete  class  A.  876  lin.  ft  of  reinforced  ;  dental  features  of  construction  as 
concrete    bridge    railing,    140,000    lbs.  tare    necessary    to    the    compleUon    of 


January  28,  1946 
CONTRACT    AWARDED 

j     VALLEJO,  Solano  Co.,  Calif.— Nick    „ 

Buren   Sts.,   10.000  kva.  capacity,  i  January  28. 1946     I  Hemminga.  627  38th  Ave.,  San  Fran-    of  steel  reinforcing  bars.  5500  tin    ft  ;  the  drainage  project 

$49000-  (CONTEMPLATED  i  cisco.    at    $595,    awarded    contract    by  ;  of  pre-cast  concrete  piling  and  other  ,      The    work    contem^,— v....    — 

(3)  new  substation  at  2nd  and  Roose-       ORANGE  COUNTY,  Calif.-Orange  1  the    Federal    Works    Agency     Public    items.  1  ^^''''^^'l  ""*   ^"l^l w°  motof^n^rktog 

velt  Sts.,  3000  kva  capacity,  and    County     Board     of    Supervisors     his  I  buildings    Administration,    838    U.    S.        Contract  awarded  low  bidder  t  sion    to    an    e.Msting    ™°^°J    P^^jJJI 

addition  of  2000  kva.  transformer  ,  adopted   a  resolution   instructing   the  i  Appraiser's  Bldg,  San  Francisco,  for  1      c.  E.  Croy.  3018  Lakeway  Dr..  Bell-  jarea.    toK«^f,'^„^*5*Vor!^!.JteT  me^^^ 
at  16th  St.  substation,  $45,000;  ! superintendent    of    highways    to    re-    office  enclosures  at  U.  S.  Post  Office     ingham.  $94,684.  .and   'nstaUatlon  of  <=°;"^fjj^j„^«*j; 

nnp«t   the   ralifornia  Hi^hwftv  Oo,«.  1  Vallejo.  *     25  |      Second  and  third  low  bidders :  pipe    culverts     the     construction     or 

C.  Vincent  Wilder,  2006  State,  Bell-  'headwalls  and  ditches,  the  laying  ol 


(4)  new   12,000-volt   feeder  line   from   quest  the   California  Highway  Com-jVallej 
steam     electric     station     to     Six  '  mission  to  begin  studies  on  plans  for  j 
Points,  $12,000 ;  a     high     level    bridge    across     Upper  ; 


January  28,  1946 

(5)  new    60,006-volt    line    connecting    Newport    Bay,    near    Highway    lOlA.  i  NOTICE   OF   SALE 

existing  Sycamore  line  with  lines   Orange  County.  21  !      SAN  FRANCISCO— Until  February 

to    be    constructed    along    U.    S.  ■ i  6,  10  A.  M  ,  bids  will  be  received_by 

Highway  89,  $119,000; 

(6)  replace  existing  small  conductors  i ■ 

with  heavier  copper,  $32,000;  '22 DREDGING,  HARBOR 

(7^  miscellaneous     construction     aJid 
new  Glendale  substation,  cost  not 

19 


the   Navy   Department,   Material   Re- 


ingham    $95,663.  -redwood  bumper  blocks  and  such  in- 

M     P     Manter     1427    Vance    Bldg..  [cidental   features    of    construction    as 
Seattle   $117,214.  jare    necessary    to   the   completion    of 

"  Yakima  County— Grading  and  con-    the  motor  parking  area 


structing     two     reinforced     concrete 


distribution  and  Disposal  Office.  785  j  slab  bridges  and  one  reinforced  con- 
Market    St.,    San   Francisco   3,   under  1  crete  T-beam   bridge    on   2.355   miles 


WORKS,  EXCAVATION 


estimated. 


j  January  25,  1946 

I  TO   ASK   BIDS 

;      CENTRAL     VALLEY     PROJECT, 
iFriant,  Calif— The  Bureau  of  Recla- 


January  28,  1946 

CONTRACT   AWARDED 

MORTUARY       Approx.  Cost,  $119,000   mation,    Region    2,    Sacramento,    has 

BURLINGAME,    San   Mateo  County.  [  reported  that  a  call  for  bids  will  be 

Calif.  ;  issued   during  January  for  the  con- 

I  Construction   of   one-   and   part  two-    struction  of  the  next  8.5-mile  stretch 

I  .A..».      _»— 4......  «»•      -..^^v.       *..%i«^^A«..%A#9   *  r\^       fVia       ITV-id-nf  .ir^i-Ti       r^anol         'BSHanf' 


Sales  Catalog  No.  B-264-46  for  Lot 
No.  1,  950  ft.  electric  cable,  marine, 
FCOP-4.  flexible,  oil -resisting,  2-  and 
4-conductor,  new,  condition  good,  at 
Navy  Inspector's  Office,  Curtola  Ma- 
rine Ways,   1051  19th   Ave.,   Oakland 


of  primary  state  highway  No.  5 
(White  Pass  branch).  Summit  to  Dog 
Lake,  In  Yakima  County,  Fedeifal  Aid 
Project  No.  F-211(10),  Involving  about 
23.2  acres  of  clearing,  11.4  acres  of 
grubbing,  22,680  cu.  yds.  of  common 
25  I  excavation,  105,630  cu.  yds.  of  solid 
rock  excavation,  274  cu.  yds.  qf  con- 
crete class  A,  147  cu.  yds.  of  concrete 
class  B,  33  cu.  yds.  of  concrete  class 

•       bars, 
other 


January  28,  1946 
NOTICE  OF  SALE  I  r-"©!^ nfin  iha   of  steel  reinforcing 


Story    mortuary    with    reinforced '  of     the     Friant-Kem    Canal,     Frlant 

concrete  exterior  walls  and  Inte- .Division,  Central  Valley  Project,  Call-    f-  ^"^        T^«r.oWr«»nt    Mnterinl   Re 

rior  wood  studding  partitions.         Ifomia.  An  additional  bid  call  is  ex-    the  Na^y_I^«P«,'^^™«°^'  ^  (^f f1?e    785 
Owner -Crosby-N.    Gray    &    Co..    23  ;  pected  before  March  1  covering  work    distribution   %"/^  <|^P°«f,'   ^"''^^•J^ 

California  Dr.,  Burlingame.  !  that  will  extend  the  canal  beyond  the    ^^^^'^^  „f l',*  ^*",^T&r46  ?or  mls^ 

Architect-Richard   M.  Bates  Jr..  950  Kings  River  to  the  Kaweah  River,  a  :  Sa  es   Catalog  No    B-2W-46  for  m^ 

Baileyane  Rd.,  Hillsborough.  i  total  distance  of  some  75  miles  from    cellaneous   2^^!^«^tfA,nJ:«,iSi,   o(^.  |      «.    1^    v,ou 

Contractor-G.    W.    Williams    Co.,    10   Friant     Dam.     Congress     has     made    camps,  wire  rope  lifting  slm^^ 

California  Dr..  Burlingame.  •     19   available    $12,920,000    for    the    work ;  ;  ets__and^galyanlzed^  caps^^at    ^^^ai  j      ^    ^    ^^^^^   ^^ 


1441  lin.  ft  of  culvert  pip 

items. 
Contract  awarded  low  bidder: 
Strong  &  Macdonald.  Inc.,  4045  Rus- 

ton  Wav,  Tacoma.  $177,902. 
Second  and  third  low  bidder^: 
K.    L.    Goulter    Co.,    3419    16ith    W.. 


Specifications  may  be  obtained 
from  the  above  office  upon  deposit 
of  check  or  postal  money  order  for 
$10,  payable  to  Chief  of  Bureau  of 
Yards  and  Docks. 

A  set  of  plans  and  specifications, 
together  with  Addendums  1  and  2, 
are  now  on  file  at  the  office  of  the 
DAILY  PACIFIC  BUILDER,  465  10th 
St.  ,San  Francisco.  *     29 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


total  cost  is  estimated  at  $37,000,000.  !  Supply  Depot,  Stockton.  Calif.,  Bldg  ,  ^jj^^^^^^g  $187,782. 
When   completed,    the   canal    will   be  ;  No.  1002.  *«"  ~      -- 


Inc.,    209    Elliott, 


1 160  miles  In  length,  have  a  capacity  :  „,.o.^  ta  iqar 

I  of   4000   second  feet  and   wUl    carry  1  r,.-.c^Tcr.  J*^"*^ '**' ^"^^ 

iMillerton    Lake    water    from    Friant  i  B'DS  REJECTED  ^^r^vf^T 

Dam  to  Tulare  and  Kern  counties  to  I      CENTRAL     VALLEY      PROJECT. 

23  I  California. — The  Bureau  of  Reclama- 

I  tion,    Citetom    House,    Denver.    Colo., 

January  28,  1946      !  has  rejected  all  bids  under  Spec.  1116, 


supply  water  deflciabcy  areas. 


ary  state  highway  No.  9-B  in 


ary  s^aie  u.suw..,  ..^.  ---— -    -  inclusive;  new  b< 


building  (100x101  ft) ;  alter  ex- 
terior walls  of  adjacent  building 
(25x100  ft),  and  construction  of 
new  adjoining  building  (SOlKlSO 
ft),  all  construction  to  be  steel 
frame  and  reinforced  concrete. 
Owner  —  Camillo  Lamzafame,  c/o 
architect. 
15  I  Architect— Philip  D.  Tomasello.  Room 

I         305,     605     Washington     St.,     San 

i         Francisco. 
January  28,  1946      I     The     following     contractors     have 
BIDS  WANTED  !  taken  out  plans: 

SAN  FRANCISCO.— Until  January  i      Stolte,   Inc.,   8451   San   Leandro  St, 
30,    2:30    P.    M.,    informal    emergency  i  Oakland. 

bids  will  be  received  by  the  Depart-  ^     ^«   Luca   &    Son,    1745    Filbert   St, 
ment  of  Public  Works,  Room  282,  City   San  Francisco 

Hall,    for   gas    burner   equipment    for       Howes  &  Whitaker,  626  Russ  Bldg.. 
present  boilers  at  Galileo  High  School,  i  San  Francisco.  „  „   ^^ 

Plans  and  specifications  obtainable  ,      Barrett    &    Hilp,   918   Harrison    St, 
from    the    office    of    City    Architect  '  San  Francisco. 

Dodge  A.  Riedy,  Room  265  City  Hall.        S.     J.    Amoroso    Construction    Co., 
upon  deposit  of  $5.  •     15   2100  Oakdale  Ave..  San  Francisco. 

j      Clinton    Construction   Co.,   923   Fol- 

-  ;som  St.,  San  Francisco. 

!     Louis  C.  Dunn  Co.,  799  Monadnock 
iBldg..  San  Francisco. 
!      Erbentraut  &    Summers,   446   Sixth 
1  St.,  San  Francisco. 
•     Horace  J.  Siino,  23  W.  7th  St,  Pitts- 
'  burg. 

I     G.  E.  Seeno  &  Sons,  150  E.  2nd  St. 

•     16 


acres  of   grubbing,   28,470  cu.   yds.   of 


20— MISC.  SUPPLIES  AND 
MAT£RL\LS 

January  28,  1946 
BIDS  OPENED 

SACRAMENTO.    Cal— The    follow- 
ing submitted  bids  to  the  State  Pur-  oa.u.ixa,i.y  «>,  j.«r»«      -  .  .  , 

chasing  Agent,   Sacramento,  for  ma-    CONTRACT   AWARDED  received  December  17,  for  furnishing 

terials  as  follows:  sAN    FRANCISCC,     Calif.— M.     B.    and  delivering  f.o.b.  cars  at  the  ship 

QUO.  31868;  Req.  3801:  iMcGowan,  Inc.,  625  Market  St.  at  (a)    Pinf,  P°'?S°^  ^■°?/  ^*"  fv,J^wH?pr     acres  01    k'uuu...^,   .^.. .-   ^ 

George    M.    Philpott    Co.,    Gardner-    52.76  lin.  ft.,  (b)  $2.76  lin.  ft.  (O  $2.76  '  Calif.,    at    the    option    of    the    bidder.    ac|^  excavation.  23.540  cu.  yds. 
Denver  S-45,   $170;    1   day   net.  un.    ft.,    awarded   co  itract    by   Board  j  four  motor-driven  gat^  hoists  for  o^^  roadway    borrow.    24,030 

Coast  Equip.  Co.,  Worthington  WJ-    of     Park     Commissioners,     Paul     N.    eratlng  the   50-    ^y    60-ft.    regulating  |  or    se^e    ^^   ^^^j^^^   g^one   surfacing, 
55,  $178;  3  days  net  Moore,     secretary,     ilcLaren     Lodge,    gates  to  be  installed  In  the  spillway  |  ^^^ 

'-^  '' '^  ^am,  Kennett  Division.  ,  ^^u  cu  >^^^  ^^  crushed  mineral  ag- 
gregate 293  tons  of  bituminous  ce- 
ment MC-2,  245  cu.  yds.  of  concrete 
class  A.  35  cu.  yds.  of  concrete  class 
B,  67.000  lbs.  of  steel  reinforcing  bars, 
487  lin.  ft  of  culvert  pipe. 
'      Contract  awarded  low  bidder: 

Guy  J.  Norris,  1411  4th  Ave    Bldg., 


January  z8,  1946 

BIDS  WANTED 

SAN  DIEGO,  Calif— Until  Feb.  13, 
11  A.  M..  bids  will  be  received  by 
the  U.  S.  Navy,  Public  Works  Office, 
11th  Naval  District  1220  Pacific 
Highwav.  San  Diego,  for  the  con- 
struction of  new  connections  to  the 
station  existing  low  pressure  fresh 
water  piping  system  with  branches 
and  outlets  on  Piers  Nos.  10  to  13.  in- 
clusive, a  new  extension  to  the  exist- 
ing city  16-inch  high-pressure  water 
main   extending  up  to  and   including 


Clallam  County— Grading,  surfac- 
ing, constructing  light  bitutmlnous 
surface  treatment,  constructing  a  re- 
inforced concrete  bridge  132  ft.  long 
on  9.4  miles  of  primary  state  high- 
way No.  9,  Beaver  to  JuncUon  second,    ^--j^^g   ^d  "outlet,   on   Piers   Nos. 

'  new  boiler  house, 

consisting 
400  h.p.  water 


Worthington    Pump    &    Mchy.    Co..  ;Qolden    Gate    Park,    for   replacement    at    Keswi^  „     4     *    ^  ,,  ^;„ 
Blue    Brute    WJ45,    $190;    2    days    of  piles  at  Yacht  Harbor,  Sao  Fran-    Central  Valley  Project    California^ 
i                                                                         .    .    '^                                                  '                 .      «^  '       Til  a  -arnrlr  wrlll  hp  re«dvertised  so 


J^et                                                                 Cisco. 
Western    Machinery,    CHCrO    pneu.  '  ^ 

CP-32,  $175;  2  days;  r^  disc.            ;                                             v 
Sullivan  Mchv  ,  Class  L-47,  $190;   1, 

./^^  "^'-         r^       ^v.^    *,an    ,       !  25— MACHINERY  AND 
Moore   Equip.    Co.,   JB-4,   $190;    im- j  crfcl  llDksriU'r 

mediate  delivery;   disc,    i/j    of  ITo  1  tViUiTIVltn  1 

30  days. 


22  !     The  work  will  be  readvertised  soon. 


25 


January  25.  1946 
BIDS  WANTED 

LOS  ANGELES,   Calif— Until  Feb. 
15,  2  P.  M.,  bids  will  be  received  by,  -      „.,.o, 

I  the    Los   Angeles   Water   ^d   Power    Seattle.  ^$143,483^ 
purchasing  agent  Room  1202,  311   S. 
Spring  St.  for  (la)  one  200-gallon  per 


16—  BANKS.  STORES 
AND  OFFICES 


Second  and  third  low  bidders: 
Peter  Klemit  Sons  Co..  1403  W.  45th, 

Seattle.  $156,484. 

Rush  &  Baird,  1411  4th  Ave   Bldg.. 

Seattle,  $159,647.  '     29 


The  Rix  Co,  Cleveland  H-10,  $190;;  January  28,  1946 

1  day  net  LOW  BIDDERS 

Weaver  Tractor,  Sullivan  L-47,  $190  '     BOULDER     CANYON     PROJECT,  I  minute   condenser   sump   pump  unit; 

60  days  net.  Arizona  -  California  -  Nevada.   —  The  j  one     200  -  gallon     per    minute     valve 

QUO.  29245;  Req.  HS11151  Trailers:        following  submitted  bids  to  the  office  [chamber  sump  pump  unit;   one  250- 

Liberty  Trailer  Sales,  Los  Angeles,    of  the  Bureau  of  Reclamation.  Den-  ;  gallon    per    minute    steam    generator 

50  only  Liberiy  models  27,  $2783;  !  ver,    Colo.,   under  Spec.   No.   1141   f or  j  sump  pump  unit;  one  1500-gallon  per  j  January  28  1946 

each    disc.   5^0   30.  ;  furnishing  and   delivering   f.o.b.   cars  i  minute  steam  generator  pit  unwater-  |        ^^^^^^^^    AWARDED 

Peter    Trailer    Co.,     North     Sacra- I  at    the    shipping   point    or   f.o.b.   cars  j  jng  pump  unit,  and   (lb)   spare  parts,      ^^g  ^^j^jqelES,  Calif .— R.  A.  Watt- 


mento,  1  Schult  tandem,  $2695  ea ;  !  Boulder  City,  Nev.,  at  the  option  of 
2  Piatt  tandem.  $2999  each ;  1  In-  \  the  bidder,  ventilating  and  alr-cool- 
dian,  single  axle,  $2227.56  each ;  \  ing  equipment  for  installation  In 
1  1944  National,  single  axle,  $2250  !  Boulder  power  plant.  Boulder  Canyon 

j  Project : 


January  28,  1946 


son    Co.,    5528   Vineland    Ave.,    North 
,  Hollywood,    at    $13,537.51,    awarded    a 
BIDS  OPENED  'contract   by   the    Los   Angeles  Board 

SAN   FRANCISCO. -White   Motor  |  ^^"J,™^^'^,^^^^    ^53  ^ity  HAH.   Los 
Co.,  at  $13,678  each,  f.o.b.  San  Fran-  '  °^ 


le,  $1584.02 ;  |  Supply  Co.,  Denver,  scnea  1,  items  x    to   the   purcnaser  01   suppues   ui    luc  ^^    ^^  Millbank   St,  by    grad- 

le.  $1674.38;  i  through  8,  $2973,  f.o.b.  Lacrosse,  Wis.;  I  City   and    County    of    San    Francisco  saving    with    rock    and    Oil    and 

le,  $2395.43 ;  ,  terms  2  per  cent   10  days.    Sched.  2.  j  under  bid  No.  3446  for  furnishing  and    j-^I-fj. tion     of     curbs,    gutters     and 

tie,  $2957.46 ;.  Item   9,   $45.50,   f.o.b.  Buffalo.  N.  Y. ;  i  delivering  to   the  Municipal   Railway  |  "'f^"^.  •     29 


January  28,  1946 
PLANS  COMPLETED 
STORE  BUILDING 

Estimated  Cost,  $40,000    Pittsburg. 
MILLBRAE,   San    Mateo   County.   El  j  • 

Camino  Real.  j  January  28,  1946 

Construction     of    a    two-story    store    BIDS  UNDER  ADVISEMENT 

building,   front   with    plate    glass   ADDITION 

show  window  extending  to  celling  '  g^N     FRANCISCO.     Administration 

of  second  floor.  ;         Bldg..  Golden  Gate  Bridge. 

Owner — Peninsula  Furniture  Co.  '  Alterations     and     one-floor    addition 

Architect  —  Oscar    R     Thayer,     1257  |         over  portion  of   present  building. 

Cabrillo  Ave.,  Burlingame,  Calif.  ,  Owner— Board    of   Directors,    Golden 
Structural  Engineer — John  A.  Blume.  |         Gate   Bridge   and    Highway    Dis- 

68  Post  St.,  San  Francisco.     •     16  '         trict,  c/o  James  Rickett.  general 
•  manager. 

January  28,  1946      [  structural  Engineer— L.  H.  Nlshkian, 
PREPARING   PLANS  1  l(H5  Sansome  St 

COCKTAIL  BAR  i     Bids  opened   January   11  and  pub- 

SAN  FRANCISCO.  126  Ellis  St  !  ushed   In   DAILY   PACIFIC   BUILD- 

Construction    of    a    modem    cocktail    gfj^   issue   of  January  14.   are   being 

bar,  lounge  and  restaurant  >  ^eld  under  advisement  until  the  next 

Owner — Withheld.  '  meeting  of  the  board  on  February  14. 

Architect  —  Oscar     R     Thayer,     1257 1  •    16 

Cabrillo  Ave.,   Burlingame.  Calif.  !  . 

Structural  Engineer— John  A.  Blume.  '  January  28,  1946 

168  Post  St,  San  Francisco.  •     16   CONTRACT*  AWARDED 


each.  j  Project:  i  Co.,  at  $13,^8  each,  i.o.o.  &an  I'Tan-  I  ^n„eles   Januar\-  23,  for  the  iwiprove- 

Spencer  Trailer  Sales  Co.,  Master-  ,     Hendrie  Bolthoff  Manufacturing  &  j  clsco,   submitted  low  bid  January  25  1  ^^^^   ^j    siymar   Ave.,  from   Valley- 
built    M50,    single    axle,    $1584.02 ;  |  Supply  Co.,  Denver.  Sched  1,  Items  1  j  to   the   purchaser  of^  suppUes^of   the    ^^^^   -^^    ^q  Millbank   St,  by    grad- 

Columbia,    single    axlt  "  '    "  "     "^    '  ■"«-  .       ..  >    ^        •.-      ^    o__    in       „)»^^ 

Curtis   Wright,    2    axle, 
Travelite  Homette,  2  axle,  ^zvDt.to,  ,  item    »,    ^^o.ou,    i.u.o.  isuiiaiu.  *^.    x.,  <  ueuvtrnnt;   lu    mc   i«uIw^,l^^a.•    .»«*.. t,.»j  j  gj^jgnrou^g 

Uberty    Coach,    2   axle.   $2679.00 ;    terms  net.  j  garage,  24th  and  Utah  Sts.,  San  Fran-  .  ="  ^ 

Pan   American   MDL  227,  2  axle,  j      Hugh    Robinson    &    Sons,    Los   An-  1  cisco,    ten     (10)     44-passenger    motor  j 

$2488.43.     All    less    $20    each    for   geles.    Sched.    1,    Items   1   through    8,    coaches.  January  28|.  1946 

permanent  bed,  all  less  $27.50  ea  i  $4212,    f.o.b.    Los    Angeles.    Sched.    2,        Twin  Coach  Co.,  at  $15,058.30  each,    gj^g  REJECTED 

for  divan   bed,   all   less   $42   each    item  9,  $65,  f.o.b.  Boulder  City;  terms  'submitted  only  other  bid.  •     25        HELENA,    Mont.  — 

for  range ;  deduct  $60  each  if  del.    net.  *     25  ]  

taken  at  factory  in  Los  Angeles.  '  > j  January  28,  1946 

QUO.  31542;  Req.  E47537:  \  January  28,  1946        BIDS  OPENED 

Rockaway  Quarrv  Co.,  $2.1^5.  BIDS  WANTED  \     SAN  FRANCISCO.— Fred  W.  Kolb.    ^^^^ 

Macco    Const    Co.,    $3.25;     10c    ton  j     POMONA.    Los    Angeles   Co..    Calif .  I  Monadnock    Bldg..    at    $3236.95,    sub-  .  ^j^^^   ^^   ProjectFAS  102J   (1).   grad- 

10th.  ;— Until  Jan.  29,  12  noon   (to  be  open-  j  mitted  low  bid  January  25  to  M.  H.  \.         draining  and  surfacing  of  three 

Golden   West  Quarry   Co.,   $3.00.        (ed  at  2  P.  M. ».  bids  will  be  received  { Gerr>-,  purchaser  of  supplies,  270  City  [  ^^j'^     ^^     ^-^e    Flathead     Lake-BULSt 

JQUO.    31305;    Req.    24098:  (by    the    city    council    of    the    city    of  j  Hall,  San   Francisco,   under  Inv    No.  j  g^^^^  j^    j^  Lake  County,  Mlontana. 


^^_^^^ ,     The    Montana 

State  Highway  Commission,   Moward 
W.  Holmes,  state  highway  engineer,' 
Helena,   Mont.,  has   rejected   all   bids 
received  January  23  for  the  cotostruc- 


STORE  BUILDING 

CJontract  Price.  $57,800 
SAN   JOSE,    Santa   Clara   Co..   Calif. 
I         S.  First  St 
BELMONT,    San    Mateo    Co.,    Calif.  ,  Construction    of    one-story  and    part 


Januar>-  28,  1946 
PLANS  COMPLETED 
SHOP 


Harbor  Blvd. 

Construction  of  one-story  shop  build- 
ing (60xl00-ft.)  spanned  by  steel 
trusses,  front  and  offices  stucco, 
composition  built-up  roof.  j 

Owner— Withheld.  I 

Architect — Oscar  R.  Thayer.  iJOit  Ca-  j 
brillo    Ave.,    Burlingame. 

Structural  Engineer — John  A.  Blume,  ; 
68  Post  St..  San  Francisco.  •     16 


mezzanine  concrete  store  building 
(90  ft  front.  160  ft  deep),  con- 
crete walls  and  floors,  steel 
trusses,  built-up  roof.  etc. 

Owner— Richard  Hartman. 

Architect— Higgins  &  Root.  Security 
Bldg.,  San  Jose. 

Contractor— Earl  W.  Heple,  494  Del 


mas  Ave.,  San  Jose. 


16 


17—       THEATERS 


January  28,  1946 
PREPARING    PLANS 

MARKET  BUILDING  '< ; '^in^IT' 

SAN   FRANCISCO.    Arguello    Blvd.       \  ^       ^.....if^^^ 

Construction    of    a    market    building    CONTRACT  AWARDED  ,__--.- 

(50xl00-feet>     spanned     by     steel  ,  THEATER  Est  Cost    $750,000 

trusses,  floor  tile,  front  elevator,  j  SAN  FRANCISCO.  Geary  St  and  1st 

tile,  plate  glass  and  stucco.  Ave.  .       ,   ,         .  ,. 

Owner— Withheld.  Construction    of    reinforced    concrete 

Architect— Oscar  R.  Thayer,  1257  Ca-  and   structural  steel   theater  and 


tube  boilers  with  auxiliary  equip- 
ment. Including  feed  water  heater, 
boiler  feed  pumps  oil  burners,  draft 
fans,  steel  stacks,  water  softeners 
and  complete  pertinent  auxiliary 
equipment ;  two  250  h.p.  motor-driven 
compressors  with  automatic  control 
and  pertinent  auxiliary-  equipment 
steam  distribution  system  from  the 
boiler  house  to  outlets  on  piers ;  com- 
pressed air  distribution  system  from 
compressors  to  outlets  on  piers,  and 
other  miscellaneous  related  work; 
Specification  No.  17474.  Plans  and 
specifications  available  frcsn  above 
office  upon  deposit  of  $30,  check  pay- 
able to  the  Chief  of  Bureau  of  Yards 
and  Docks.  •     82 


(Continued  on  Page  Four> 


WANTED 

FOR  SALF'FOR  RENT 

■¥ 

USED  EQUIPMENT 
AND   MATERIALS 


California  Toro  Co.,  San  Francisco,  Pomona,  Mr.  Doramus,  city  clerk,  \  3458  for  furnishing  and  delivering  to  j^yb^pg  Construction  Co.,  Yardley 
single  front  and  single  real  tires.  '  City  Hall.  250  W  4th  St.  Pomona,  |  Millbrae.  Calif.,  one  Venturi  ™eter  k^^^^^  *  ^^^^^  Morrison -Knudsen,  Inc., 
$1379.60  each,  total.  $6898;  for ;  for  fumishng  one  1000-gal.  triple !  for  44-inch  pipe  for  the  San  Fran-  g^^^^j^  wash.,  submitted  the  only 
single  front  and   dual   rear  tires,  ;  combination      pumping     eng^ine     and  ;  cisco  Water  Department  ^^^   \iiAs 

$1436.60,  total.  $7183.    Toro  Bullet  4anker    fob    Pomona,    delivery    to    be  }      Simplex   Valve  &   Meter  Co.,  C.   F.        ^^  ^^^'^  were  received  for  the  con- 
Tractor;  30  days;  no  disc.  j  made    in    180    days.     Certified    check    Noel,  representative,  at  $7933.50   (alt    _*~ctlon  of  the  other  eight  projects 

Buran  Equip.  Co.,  AC-MLD  B  MDL  I  for   lO-ri    to    accompany    bids.     Speci-jbid)     $6324.25.    submitted    only    other,  •     29 

E  engine,  front  tires  400x15,  rear  1  f ications    available    from    the    office  \  bid.  *     26 

tires  and  9-24  traction  grip  tread,  j  of  the  city  clerk.  •  25 


FOR  SALE 


price   $885   each,    total   $4425;    100 
day  dellver>';  2<rc   disc.  30. 


January  28,  1946 
Coast    Equip.    Co.,    9-24   4-ply    rear :  BIDS  WANTED 

tires.  400x15  4-ply  front  tires,  I  RIVERSIDE,  Riverside  Co.,  Calif. 
$1050  each,  total  $5250;  bidding  [—Until  Feb.  11.  2  P.  M.,  bids  will  be 
on  Case  MDL  VA-1,  del.  one  In  ,  received  by  G.  Albert  Mills,  city  cleric 
2  weeks,  balance  in  90  days ;  net  ;  of  the  City  of  Riverside,  for  f ur- 
QUO.  31304 ;  Req.  3781 :  i  nishing    to    the    fire    department    of 


RAILROADS 


January  28,  1946 
REJECTION   OF   BIDS  j 

RECOMMENDED  ! 

SAN    FRANCISCO.  —  The    PubUc 
Roads  Administration,  Chas.  C.  Mor- 


NEW   &    RECONDmONED 
DIMENSION    LUNteER 

TIMBERS,  waiiboards.  plumbing. 
pipe,  millwork.  and  t>thfr  building 
materia's.  SALE  PRICES  f,arge 
itocks  of  "hard  to  get"  items. 

Wire,  write,  «r  'phone 

CLEVFI WD  WRFrKIVG   CO. 

2900  Third  St.  VAienda  4977 


January  28,  1946 
CONTRACT  AWARDED 

INYOKERN,    Kern    Co.,    Calif.— H.  ;  rig^     division     engineer,     720    Phelan  j ZZIZ ~~~~ 

B.  Nicholson.  1511  S.  Broadway,  Los  Bldg..  San  Francisco,  has  recom-  :  70-ft.  STEZTL  TOWER,  28  M  gaL 
Angeles,  at  $213,658.  awarded  contract  1  mended  the  rejection  of  all  bids  re-  -REDWOOD  TANK  and  two  fift  tn  x 
California  Toro  Co.,  single  front ;  the  city  the  following  equipment :  one  ;  ^y  the  U  S.  Navy,  Bureau  of  Yards  cgived  for  the  construction  of  0.074  , 24-ft  x  A -In.  STEEL  PRESSIJRJ: 
and  single  rear  tires,  $1379.60,  or  more,  not  to  exceed  three,  fire  en-  j^^^d  Docks,  Washington,  D.  C,  for  1  jnlle  of  Project  Calif.  FH-93'B,  Sal- |  TANKS  to  bo  sold  as  ono  unit  La- 
the construction  of  spur  trackage,  '  mon  River,  Klamath  Nattonal  Forest,  j  cated  In  San  Francisco.  Must  bs 
China  Lake  to  K-2   Plate  Range,  at  .  siskivou  County.  I  removed   at   once.     Sacrifice      Write 


each ;  single  front  and  dual  rear  1  gines,  pumper  type,  750-gal.  capacity, 

tires.  $1436 ;  Toro  Bullet  Tractor ;  \  fob   Riverside 

30  davs;   no  disc.  I      Specifications   on  file  in  the  office 


the    Naval    Ordnance    Test    Station.  ]      >i«ije  work  Involves: 


I 'phono     or     wire     tor     mfomaatlon. 


Capital' Tractor    Co.,    MDL    B-AC,  lof  the  city  clerk,  room  1,  City  Hall,    myokem.  Calif     Spec.  No.  17372,  NOy  i  (d  extra  and  miscellaneous  f«t»rce  ac- j     CLEVELAND    WRECKING    CO 
$855  each;  4  months  del.;  no  dis.  j  Riverside.  Additional  particulars  may    13^3  "  •  ^,q^jj^  yKor]s.,  $250;  2«»  Third   Street.  San   Franciscc 


Coast    Equipment    Co.,    Case    MDL  1  be    obtained    from    the    Fire    Chief, 

VA-1  9-24.  4-ply  rear,  and  400x15  4-    Central  Fire  Station,  3381  8th  Street 

ply  front  tires,  $1050  each ;  90  day  I  Riverside.  *  25 

delivery ;  net.  *         */     20  i 
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January  28, 1946 
BID  OPENED 

SAN     FRANCISCO 


January  28.  1946 

BID   OPENED 
LOS     ANGELES.     Calif.  —  Kelman 
Bethlehem-    Electric  &  Manufacturing  Co.,  at  (1) 


2»— 


STREETS  AND 
HIGHWAYS 


(2)  lump   sum.  removal  and  disposal 
of  existing  timber; 

(3)  175  cu.  yds.  unclassified  excava- 
tion for  structure: 

(4>  217  cu.  yds.  concrete,  class  A; 

(5)  11  cu.  yds.  concrete,  cla«l  YY; 

(6)  32,500  lbs.  reinforcing  stsejl; 

(7)  lump  sum,  government  furnished 
structural  steel  erected; 


VAIencia  4977 


I  SCO 

(tf) 


brillo    Ave.,    Burlingame. 
Structural  Engineer — John  A.  Blume. 
68  Post   St..  San  Francisco.  •     16 


January  28,  1946 
PREPARING    PLANS 

LOS  ANGELES,  Calif —Architects 
Norstrom  &  Anderson,  Chamber  of 
Commerce  Bldg.,  Los  Angeles,  are 
preparing  working  drawings  for  the 


recreation  building    (250x200   ft), 
to    contain   stores,    bowling  alley 

J         and  theater  seating  14(K). 

i  Owner — San  Francisco  Theaters.  Inc., 

j         995  Market  St..  San  Francisco. 

'Architect  — A    R    Walker    &    Asso- 
ciates,   530   W.    6th   St.   Los   An- 
geles. 
Contractor— Cahlll  Bros.,  206  Sansome 
St,  San  Francisco.  •     17 


January  25,  1946 

PREPARING    PLANS 

Pacific  Coast  Steel  Corp..  at  (1)  $1770   $2613,  (2)  $35.  submitted  the  only  bid  \      aLHAMBRA,      Los     Angeles     Co..  „^»^^^.„..».  „. 

each   and    (2)    $750    each,    submitted  ,  to  the  Los  Angeles  Water  and  Power  j  Calif .— W.    M.  Jarrett   city   engineer.  [  (g)  i^mp    sum.    concrete    filled   steel 

only  bid  January  25  to  M.  H.  Gerry,    purchasing  agent.  Room  1202.  311  S.  |  Alhambra,  has  announced  that  plans  j  ^^  bridge  floors; 

purchaser  of  supplies,  270  City  Hall,   Spring  St,  Los  Angel^.  i^^>  Jjo  j  are  being  prepared  for  the  resurfac-  \  (g)  jump  sum.  clean  and  paint  exist 

San    Francisco,   under   Inv.    No.  ^454    2000    ampere,    7500^  volt,    150,000   kva.  ^  ^g   ^f  29   miles  of  city   streets   with  1  jng  structural  steel 


1000  USED  office:  DESKS,  STE- 
NOGRAPHER CHAIRS.  CABINETS. 
'tables   and   files.   2083  Market 

St.  San  Francisco. 

1/21-22-23-24-25/46 


FOR  RENT 


D   8  TRACTORS,   with   BuUdoiors, 
fully    operated.    E.     Barbettlnl,    2251 


for  furnishing  and  delivering  to  Rlv-    oil  circuit  breakers  and  t2)  one  tank 
erbank,    Calif.,    one    44-ft    and    four  j  lifter ;  Spec.  No.  919L  •    25 

50-ft  steel  towers  for  Hetch-Hetchy  ^     ^  ^ 

system.  •     20  '  January  28,  1946 

.BID  OPENED 

BIDS  OPENED  '     LOS     ANGELES,     Calif .  — Kelman 

SAN    FRANCISCO.  —  Dan    Pelltco,  '  Electric  &  Manufacturing  Co.,  at  (1) 

at    $82.50    each,    submitted    low    bid ,  $35,408.    submitted    only    bid    to    the 

January  25  to  M.  H.  CJerry.  purchaser :  Los  Angeles  Water  and  Power  pur- 

of  supplies,  270  City  Hall,  San  Fran-    chasing    agent    Room     1^.    311     S. 

Cisco,    under    Inv.    No.   3464   for   fur-  i  Spring  St.,  under  Spec.  9199,  for  four 

nishing  and  delivering  armaturea        ,  35.500  -  volt,    1200  -  ampere,    60  -  cycle^ 

Other  bidders  were :  1 1.500.000  kva.  interrupting  <».pacity.  5 

Roebling  Sons.  $84.50  each.  cycles,  truck  mounted,  S-pole,  power- 

Natlonal  Electric  Coll  Co..  irregular  1  operated  oil  circuit  breakers,  Includ 

bid.  •     20   Ing  oU.  ^ 


IVa-lnch  surfacing.  The  program  la 
expected  to  be  launched  in  the  spring 
and  the  entire  job  completed  in  a 
year  If  labor  and  materials  are  avail- 
able. The  project  will  be  financed 
with  a  three-year  accumulation  of 
county  gasoline  tax  funda  29 


P^iri^'u"-;  TfTjs^j-:'-^-^- « -■  -""  u,ru  ■ 


Eureka.  Calif.,  at  total  $«).lte.  ^sub 
mitted  the  previous  low  bid.  *• 


46 


January  28,  1946 


January  25,  1946 
PLANS   UNDER  WAY 
i  STREET  PAVING,  ETC. 


5-yd  DUMP  TRUCKS  for  clean 
,'  UP.  $3.25  per  hr.  Call  ATwater  6706. 
'  (1/22-23-24-25-28/46) 


haven  81792. 


_  CLEVELAND    TRENCHER,    fully 

E^tl^ted  Cost,  $140,000   operated.^   F.     R     Archibald.     LOck- 
BIDS  WANTED  |  BREMERTON.  Wwh.      ^^  .    ,  ^  ^-_ 

PORTLAND,  Ore.— UnUl   Februar>'  <  6500  ft.  widening  «*!»  St  to  four  ULnea 
6.  10  A  M..  bids  will  be  received  by  !         from  Pacific  to  Callow,  new  sioe 
FWA,    PBA.    W.    H.    Lynch,    division  walk.s  and  curbs. 


WANTED 


Q^PQer — City  of  Bremerton,  Wash. 


WORK      FOR      D     h     TRA,CTORS. 


engineer,  m,  Bedell   Bldg.,    Portlsjd^    ?^^'^^^r-J  T^^^^^^^  Ci^X   CARRYALLS  and  TERRA  COBRAS. 
for    furnishing    materials    and    labor    City  Engineer— o    o.  o«»— -^—t     ^    dw.,«-  c*~<vtnn  m«o  «« 


furnishing    .        . 

25    for  constructing  Oregon  Forest  High-  Hall,  Bremerton. 


29      Phone  Stockton 


I 


PAGE  4 


DAILY     PACIFIC    BUILDER 


MONDAY.  JANUARY  28.  1946 


■imq  Permits,  CoMitractts RecorJeJ  IVoiices; 


BUILDING  PERMITS 

Building  Permiu,  $1,000  and 
•ver,  Apptied  F«mp 

SAN  FRANCISCO  COUNTY 


1-STORY  6-ROOM  DWELLING 
2733  DARNBY  DR,  OAKLAND. 
Owner— Grace  K  Brown,  20  Chelton 

Lane. 
Builder— Robert    R    Ruat,    6540    Mo- 

raga   Ave. 
Architect— Not  Given.  97.000 


EXTENTION  OF  TIME 
REPAIRS   TO   GANTRY    CRANE 
SE  l«th  and  KING  STS,  platform  D. 
Owner — Murphy  Corporation. 
Contractor— U  S  Guaranty  Co. 
Plans   filed   Jan   16.    1946.     Extending 
completion  time  to  Feb.  28.  1946. 

3-STORY  FRAME  SALESROOMS 
E.  FOLSOM  729  N.  12TH  ST. 
Owner — California   Electrical    Supply 

Co.,  Folaom  St. 
Builder  — Wagner    A    Martinez,    181 

South    Park. 
Architect— Not  Given.  $25,000 

(Application  No  85586) 


1- STORY  FRAME  STORAGE  BLDG. 
AND  OFFICE 

NW.   ARMY  AND  SHOTWELL  STS. 

Owner— John  J.  Wilson,  Shotwell  and 
Army  Sta. 

Builder— Central  California  Construc- 
tion Co.,  116  Erie  St. 

Architect— Not  Given.  |12,000 

(Application  No  85594) 


ALTER   BAR 

486  ELLIS  STREET, 

Owner    and    Builder 


1-STORY  5-ROOM  DWELLING 
8372    NEY   AVE.,  OAKLAND. 
Owner — E.  J.   Skovmand. 
Builder — Skovmand  Bros.,  3927  Brook- 
dale  Ave 


Construction    Co ;    plans    by    W    B    Sterling  Furniture  Co ;  contractor,  Q  f  owner.   Standard  Oil  Co ;   contractor, 
Huson.  I R  s  Neon  Co ;  sign ;  13  transformers.  1  White   Electric ;    signs. 


ALTERATIONS.  $3750;  382  Univer-  I  7957  1359  43rd  Ave;  owner.  Baker; 
aity  Ave;  owner,  Mary  E  Baciga-  p^°" tractor,  Grandi  Elec  Co;  6  out- 
lupi ;  builder.  Royal  Show  Caae  Co,  '  *«^ ;  7  switches ;  4  plugs ;  service. 


Architect— Not  Given. 


$6,000 


1-STORY  5-ROOM  DWELLING 
8364  NEY  AVE.,   OAKLAND. 
Owner  and  Builder — Skovmand  Bros., 

3018  Eastman  Ave. 
Architect— Not  Given.  |6,000 


1 -STORY  5-ROOM  DWELLINGS  (2) 
1203  and  1209  61  ST  AVE.,  OAKLAND. 
Owner   and    Builder — H.    S.    Pulllam, 

8009  Fountain  St. 
Architect— Not  Given.  $4,000  each 


San  Francisco;  plans  by  J  Martini, 
San  Francisco. 

ALTERATIONS,  $1000;  1020  Forest 
Ave ;  owners  and  builders,  R  H  and 
Emily  Simpson. 

RESIDENCE  AND  GARAGE,  $600; 
1844  Guinda  St;  owners,  L  and  M 
Armand,  SIO  University  Ave;  build- 
er, F  Winningar,  San  Joee. 

REPAIRS,  $500;  821-23  Emerson  St; 
owner,  E  P  Cashel,  152  Emerson  St. 

ALTERATIONS,  $250;  653  Melville 
Ave;  owners  and  builders,  C  P  and 
C  V  Smith,  premises. 

ALTERATIONS,  $250;  774  Channlng 
Ave;  owner  and  builder,  R  De  V 
Wiiley,  premises. 


ALTERATIONS 

6417  COLTON  BLVD.,  OAKLAND. 
Owner — E.  E.  Collins,  premises. 
Builder— W.    A.    Welch    &   Sons,    612 

24th  St 
Architect — Not  Given.  $3,000 


7968  607  Larkin  St;  owner,  Mac's 
Lunch;  contractor,  Malm-Welter;  1 
outlet. 

7959     600   Larkin    St;    owner,   Hllo 


35003  8700  E  14th  St ;  owner,  Stand- 
ard Oil  Co;  contractor,  White  Elec 
Co;   signs. 

35004  5705  Claremont  Ave;  owner. 
Standard  Oil  Co;  contractor.  White 
Elec :   service. 

35005  35th  Ave  and  Custer;  owner 


Hut;   contractor.   Malm  A  Welter;   1  •  Standard   Oil   Co;    contractor,    White 
outlets ;  1  plug.  1  Elec  Co ;   sign. 

7960     SE   Cor  Stockton   and  Jack-  j      35006     791-3  West  Street;  owner,  J 
son ;     owner    and     contractor.     West  i  Christman ;  contractor.  General  Neon 
Coast  Adv  Co;  3  outlets;  illummated    tite  Co;  signa 
billboard.  35007     1414  Market  St;  owner.  Cue 

7161      NE    Cor   Querrero   and    23rd    Cafe;  contractor,  General  Neon  Lite 
Sta ;     owner    and     contractor.     West  i  Co ;   sign. 


FRESNO 


DWELLINGS  and  garages,  ten,  $6000 
each;  1736.  1746,  1806,  1818,  1828 
Brown  St ;  1737,  1749,  1809,  1817,  1829 
Harvard ;  owner  and  builder,  M  C 
Routt. 

DWELLING  and  garage,  $5000;  2334 


Coast  Adv  Co;  3  outlets;  illuminated 
billboard. 

1^2  K  Bayshore  Blvd  400  N  Cort- 
land Ave;  owner  and  contractor, 
West  Coast  Adv  Co ;  3  outlets ;  illum- 
inated billboard. 

1963  N  Market  200  E  Noe;  owner 
and  contractor.  West  Coast  Adv  Co; 
3  outlets;  illuminated  billboard. 

7964  E  Bayshore  Blvd  25  S  Water- 
loo; owner  and  contractor,  West 
Coast  Adv  Co ;  3  outlets ;  illunxinated 
billboard. 

7965  W  Mississippi  126  N  Mariposa 
St;  owner,  Paint  Service  I*rod  Co; 
contractor.    Buzzell   Elec    Works;    40 


Princeton ;   owner,  Fred   Ramsey 

SIGN,   $1230;    owner.   Famous  [ outlets ;  20  switches;  23  plugs;  three 

Dept  Store ;   contractor,  Neon  Sign    transformers ;   service ;   7   motors. 

Co.    Inc.   926  Fulton    St.  7966-    2450  Harrison   Street;   owner, 

ADDN   to  dwelling.   $1000;   3127  Mc-    United   Textile;    contractor.   Mahn   & 

j      Kenzie;    owner,    J   J   Fedderson.  Welter;   1   outlet;   1  motor. 

$2,500   ADDN  to  dwelling,   $1000 ;   648  Cam-        7967     4299  24th  St ;  owner.  Conger ; 

j     bridge;  owner,  M  C  Routt.  | contractor,  Malm  &  Welter;   service. 

ALTERATIONS  AND  ADDITION        I  ALTER    store.    $1000 ;     1925    Merced ;  !      7968      197    Shakespeare    St ;    owner. 

owner,  Gift  &  Lighting  Fixture  Co.  \  Frank-Vignati ;   contractor.  Are  Elec 


ALTER  DWELLING 

1222-24  38TH  AVE.,  OAKLAND. 

Owner  and  Builder — John   N.  Birch 

enan,  1222  38th  Ave. 
Architect — Not  Given. 


O^kli^d  MacArthur     Blvd.,  L^q^.jo  ^jjeliNE  ST.,  OAKLAND.      , 

Architect— Not  Given  ti9ftftn  1  ^^"l^l-*^?^    Builder  — Mary    Wilson,  |  GARAGE.     $300;      2m     Cambridge;  j  Co, ;^  9  outlets;  9  switches;  12  plugs 

(Application  No  85593) 


$12,000  I  J725  7th  St. 

Architect — Not  Given. 


owner  and  builder.  M  C  Routt. 


ALTER  FACTORY 
17TH  AND  RHODE  ISLAND  STS. 
Owner— J.  Feischbech,  55  New  Mont- 
gomery St. 
Builder— Fred  W.  Schell,  666  Mission. 
Architect— Not  Given.  $6,000 

(Application  No  85502) 


$2,000 


BUILDING  CONTRACTS 

SAN   FRANCISCO  COUNTY 


ADDITION 

707  HILLGIRT  CIRCLE,  OAKLAND 

Owner — Joe  Lang.  707  HlUgirt  Circle     

Builder-Conrad    Roth.    2101    Central    gTORE  and  OFFICE  BLDG 

Archire*ct--N^G?ven  SI  500  !  ^^    OCEAN    AVE   and    Miramar 

Architect     ivot  Given.  ♦^•^*<^  |  Owner— Kelley  A  Casey 

REPAIRS  Architect 


2033   MARKET  ST..   OAKLAND. 


1-STORY  FRAifE  DWELLINGS    (4) 

NE.    HEAD    AND    RANDOLPH;    E.    /^  r,     t  ».  nnoo   ,r     .    .    c. 

HEAD  25.  50,  75  N.  RANDOLPH.  I  2™''-^  Johnson,  2033  Market   St 

"*  "•  '  Builder— R.   C.   Rasmussen,   314   Per- 


Owner  —  Sterling    Building    Co.,    235 

Arch   St. 
Builder— Chris   Finson,   235  Arch    St 
Architect— Not  Given.  $5,500  each 

(Application  Nos  85572-75) 


1 -STORY  CLASS   "C"   STEEL 

FRAME  SHED 
E.    BARNEVELD   160  S.    JERROLD. 
Ov.ner    and    Builder— Hawley    Forge 

&    Manufacturing    Co.,   2350    Jer- 

rold  Ave. 
Architect— Not  Given.  $5,000 

(Application  No  85576) 


1 -STORY    OFFICE   FOR    PARKING 

LOT 
S.  MARKET  147  W.  DOLORES. 
Owner— S.   &  C.   Motor,   Market   and 

Dolores  Sts. 
Builder— Jacks  &  Irwin,  620  Market 
Architect— Not  Given.  $3,500 

(Application  No  85578) 


ALTER  STORES 
349  MARKET  STREET. 
Owner—   Shostak.   2048  Market   St. 
Contractor— I   W  Cobum,   2048  Mar- 
ket Street 
Architect— Not  Given. 
(.\pp   No  85596) 


$2,000 


kins  St 
Architect— Not  Given. 


$1,200 


7969  363  Vernon  St;  owner,  Dahl- 
j  Strom ;  contractor.  Arc  Elec  Co ;  12 
!  outlets ;   10  switches ;   8  plugs. 

7970  307  De  Long  St;  owner,  F  C 
j  Frank  and  Vignati ;  contractor.  Arc 
I  Elec  Co;  9  outlets;  9  switches;  12  pi. 

7971  Cor  Delano  and  Niagara; 
I  owner,     F    C     Frank    and     Vignati ; 

service ;   temp.  Baw. 
T^  .    „.  I     7972     4404  3rd  St;  owner,  A  Fag- 

r,     *       *        VV  i^iven  ,    jjjjjj     contractor.    Arc   Electric  Co ; 

Contractor-Monson  Bros.  Service;    temp.   saw. 

Payments  no^^ve^.  ,^,3      cor  ^Delano    and    Seminole: 

n,  *•,  -,   T^  AUiAL.  ^utsi,   $^AOOU  1  o^.ng     F  Q  Frank  and  Vignati;  con- 

Plans    filed   December   6.   1945.  tractor.   Arc  Elec  Co;   service;   temp. 

tsaw. 

7974     42    Vienna    St;    owner.    Jen- 


ADDITION 

8100      MacARTHUR     BLVD.,      OAK-  i 

LAND. 
Owner    and     Builder — L.    B.    Austin,  1 

8100  MacArthur  Blvd.  i 

Architect — Not  Given. 


$1,200 


ALTERATIONS 

1121   BROADWAY.   OAKLAND. 

°'''M«;;;2°l?%-l'*^7J-!f.'''''    ^®^$3000;  owner.  Coliseum  Theatre. 
«„iM«r.    w^    "r.^^^^  ''^''^i    ,,♦!,'      SE  Cor  Greenwich  a.»d  Hyde   Sts; 

aIo"^^-  -S."      ^^  *"'   ^^  "***i  alter    apts;    cost    $2000;    owner.    Geo 

Ave.,  San  Francisco.  !  Packard 

^'*''^*^l*7^l^''l"*^^^  ^-   p»"**"'   I2S  i     2750  Geary  St;  alter  hospital;  cost 
Market  St..  San  Francisco.    $1,200   ,2000;  owner.  Gorden  Hospital. 


Buiiding  Permits,   $500.00  and   sen;   contractor.  Arc  Elec  Co;   serv 

Over,  Issued  by  the  Board     \    "^^^^   ^}^  ^""^^"  ^l,-  °^°«^'  ^^'l 

'  -  _   ,  ,.     ■'-,,      .  Isey;  contractor.  Arc  Elec  Co;  5  out- 
er  fUDllC   W»rkll  lets;    1    switch;    2    plugs;    2   motors. 
SAN  FRANCISCO  COUNTY  j      7976      NE    Cor    10th    and    Howard ; 
-       -          -    -I  -             _-      I .  inwnftr.  U  S  Procurement  Office;  con- 

. tractor,  Crown  Elec  Co;   5   plugs. 

JANUARY    25.    1946  I      ^977        233   Post    St ;    owner,   Para- 

j  mount   Jewelers ;    contractor.    Crown 


35008  5947  MacArthur  Blvd;  own- 
er, Ijonnie's  Kiddie  Shop;  contractor. 
Creneral   Neon   Lite  Co;   sign. 

35009  1432  Fnuiklin  Street;  owner, 
Oakland  Saving  &  Loan  Co;  con- 
tractor. (j«neral  Neon  Lite  Co ;  sign. 

35010  2009-11  Grove  Street;  owner. 
Hartwick;  contractor,  General  Neon 
Lite  Co;  sign. 

35011  6703  San  Pablo ;  owner,  Eagle 
Cafe ;  contractor,  General  Neon  Lite 
Co;  sign. 

35012  3446  Foothill  Blvd;  owner. 
Snafu  Lunch ;  contractor.  General 
Neon   Lite   Co;   sign. 

35013  1426  Market  Street;  owner, 
Martin's  Variety  §tore;  contractor. 
General  Neon  Lite  Co;  sign. 

35014  3120  Fruitvale  Ave;  owner, 
Ea^tlake  Cleaners;  contractor,  (Gen- 
eral Neon   Lite  Co;  sign. 

35015  2045  Foothill  Blvd;  owneiv 
California  Appliance  Co;  contractor, 
T  Bushman ;  3  outlets ;  2  switches ; 
fixtures;  3  plugs. 

35016  407  Fairmount ;  owner.  Hoyt ; 
contractor,  Spott  Elec  Co:  service; 
alterations. 

35017  2436  Havenscourt;  owner, 
Morgan .  contractor,  Spott  Electric 
Co ;  plugs ;  alterations. 

35018  1924  Broadway;  owner.  Kai- 
ser; contractor,  Spott  Electrical  co; 
motor  for  fans. 

35019  1142  E  15th  Street;  owner, 
Mortier;  contractor,  Spott  Electrical 
Co;  plugs;  alterations. 

35020  2329  Broadway ;  owner, 
Broadway  Vacuum  Cleaning  Com- 
pany; contractor,  Spott  Electrical 
Co;   sign. 

350£i  418  13th  St;  owner,  Anoef- 
son;  contractor.  Spott  Elec  Co;  out- 
lets;   switches;    fixtures;    plugs. 

35022  4270  Piedmont  Ave;  owner. 
Piedmont  Music  Co;  contractor.  Shea 
Elec   Co;    fixtures;   alterations. 

35923  1107  72nd  Ave;  owner,  Mar- 
tin ;  contractor,  R  F  Long ;  service 


iginefroig  Section 


32—  SEWERS  &  SEWAGE 
DISPOSAL  PLANTS 


January  28,  1946 
BIDS  OPENED 

LOS^  ANGELES  COUNTY,  Calif.— 
Paul  Vukich  Construction  Co.,  112  W. 
9th  St.  Loa  Angeles,  at  $7440.  sub- 
mitted low  bid  to  the  Loa  Angeles 
County  Board  of  Supervisors  for  con- 
struction of  a  reinforced  concrete 
and  corrugat«d  metal  pipe  arch  storm 
drain  on  Arbor  Rd.,  south  of  Bell- 
flower  and  e^tst  of  Cla<rk  Ave.,  a  dis- 
tance of  500  lln.  ft ;  caah  contract 
No.  675.  Plans  prepared  by  O.  F. 
Cooley,  county  road  commissioner, 
Hal  lof  Records,  Loa  Angeles. 

The  total  bids  were: 

Paul  Vuklcih  Conatruction  Co..  $7440. 

Mitar  Nikcevich,  $9180. 

Oberg  A  Cook,  $9885. 

O'Rourke  A  Parker.  $10,825.        • 


January  28.  1946 
PLANS    BEING    FIGURED- 
BIDS  OPEN   JAN.  31,  2  P.   M. 

PETALUMA,  Sonoma  y,o..  Calif  — 
UnUl  January  31,  2  P.  M,  bids  will 
be  received  by  the  U.  S.  Engineer 
Office,  74  New  Montgomer>-  St,  H^" 
Francisco,  under  Spec  221 -A  for  the 
conatruction  of  additional  water  sup- 
ply system  at  the  Two  Rock  Ranch, 
Petaluma 

Following  contractors  have  been 
furnished  with   plans: 

R  J.  Brant  1222  Whipple  Avenue, 
Redwood  City. 

Underground  Constr.  Co..  75th  Ave. 
and  San  Leandro  Blvd..  Oakland 

E.  T.  Haas  Co.,  P.  O  Box  411.  San 
Mateo. 

Peter  Sorensen,  927  Arguello  St.. 
Redwood  City. 

A-  J.  Peters  A  Son.  410  N.  Tenth 
St..  San  Joae.  •        •  33 
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January  28,  1946 
BIDS  WANTED 

LOS   ANGKLES,  Calif.— UnUl   Feb,  _ 

7    10  A.   M..  bids  wUl  be  received  by    TerBl'vdT  $63.3507  water  "main  ^«teo 


January  28.  104< 
FUNDS  GRANTED 

BURBANK.  Los  Angeles  Co..  Calif. 
— The  Ctly  of  Burbank  has  be«i 
granted  funds  totaling  $23,885  by  the 
Federal  Works  Agency  to  be  used  In 
the  preparation  of  plans  for  public 
works  projects  totaling  $696,335.  The 
projects  include  a  pumping  plant  to 
cost  $199,750:  water  extension,  $58^- 
050;  water  mains,  valley  section,  $78.- 
500 ;   water  works   extension.  Chand- 


the  Los  Angeles  Water  and  Power  gjong  g^ott  Rd..  Clayton  Ave.  and 
purchasing  agent.  Room  12(B  ail  S.  Undover  Dr..  $28,500:  water  main  ex- 
Spnng  St.  for  one  positive  displace-  tensions.  Main  St.  Clark  Ave.  and 
ment  fuel  oil  pump  and  electric  mo- 
tor, assembled  complete;  Bid  4683.     * 


January  28,  1946 
FUNDS   AWARDED 

TEMPE.  Maricopa  Co..  Ariz.—  \ 
Mayor  W.  W.  Cole  of  Tempe  has  ' 
received  the  information  from  W.  H. 
Cheney,  division  engineer  in  charge 
of  the  Bureau  of  Community  Facili- 
ties of  the  Federal  Works  Agency, 
Berkeley,   C^^lif.,    that    funds    to    the 


Jefferson  St,  $72,550;  water  exten- 
sion. Sixth  St.  and  Alameda  Ave., 
$57,400,  and  warehouse  and  garage 
building.  $92,085.  33 


January  25.  1946 
BIDS  WANTED 

MOUNTAIN  AIR,  Torrance  Co..  N.  M. 
—Until  February  4,  2  P.  M.,  bids  will 
be  received  by  the  mayor  and  Board 
of  trustees  of  Mountalnair.  N.  M., 
office  of  the  town  clerk,  for  the  oon- 


amount  of  $3000  wUl  be  furnished  the  j  struction  of  water  work.s  extension 
city  for  the  purpose  of  assisting  inland  improvements  for  the  Town  of 
the  preparation  of  plans  for  increas-  1  Mountalnair,  N.  M.  Certified  or  cash- 
ing the  capacity  of  the  present  sew-  i^^^  ^heck  or  bidder's  bond  for  ^0% 
age  treatment  plant  in  Tempe.  Im-Lo  accompany  bids.  Plans  were  pre- 
provements  to  the  existing  sewage  |pared  by  Ashley  C.  Classen  A  A.««o- 
treatment  plant  will  consist  of  the  .  dates,  consulting  engineers.  412  Mar- 
addition  of  4n  Imhoff  tank.  22x72x22  I  ^m  gj^g.,  ej  paso.  Texas,  and  are 
feet  deep,  arid  a  dunbar  bed.  112x100  » available  from  their  office  upon  de- 
feet,     together    with     the     necessary    posit  of  $20. 


valves,  piping  and  appurtenances 

The  estimated  cost  of  the  improve- 

359'24"73Tchester;  owner.  Ice  Serv-    ments  will  bte  $70,000.  to  be  furnished 
ice;    contractor.   T   C    Moody;   2    out 


745  Clement  St;  alter  theatre;  cost  ] 'S*®*;^^^ •,  ^^"'^^f •       ^, 

7978  376    Sutter    St;    owner,    Lee. 

Jr;   contractor,  Crown  Elec  Co;   two 
plugs. 

7979  758  Valencia  Street;  owner. 
Evonne's ;  contractor,  O'Keeff e,  th« 
Fan  Man ;   1  switch ;  12  plugs. 


lets;  2  switches;  2  fixtures;  1  motor. 

35025  1530  7th  St;  owner,  Califor- 
nia Roofing  Co;  contractor,  T  C 
Moody;  sign. 

35026  30bO  Richmond  Blvd;  owner, 
W  W  Sandy;  contractor,  Paramount 
Electric;  alterations. 

35027  6110  Telegraph  Ave;  owner, 


from    a    sinking   or    trust    fund    and 
revenue     froim     sewer     rentals.     The 


The  work  involves : 

(1)  20,000  lin.  ft.  8-in.   cast   iron   pipe 
supplv  line; 

(2)  2600   lin.    ft    4-hi.   cast    iron    pipe 
water  main ; 


funds    made    available    through    the  { ^3)  3300  iin.  ft.  2-in.  galvanized  pipe 

Bureau    of    Community    Facilities    of  j         water  main ; 

the  Federal  Works  Agency  are  to  be|,4)  4250    lbs.    cast    iron    fittings    and 


!     369  14th  Ave ;  alter  residence ;  cost 
[$860;   owner,  Dr  I  Losky. 


ELECTRIC  SIGN 

455   17TH  ST..  OAKLAND.  !'^^5-45"';Tear  A^eralTer  flots  ;  cost '  1  ^t''^ 

Owner-Layne  Optical  Co... premises.  15850;   owner,   G  Gutman.  '     ""°^ 

S^Tr^^il    ""^^    Products    Corp.,*^    c^^   Stockton    and    Union    Sts; 
A     ^fr    *    S.T  r/^j  -,  „^   alter  tavern;  cost,  $750;  owner,  Pauls 

Architect— Not  Given.  $1,000   Tavern. 


7980    1396  La  Playa ;  owner.  Dicks ;  I  catucci ;  contractor.  Paramount  Elec 
contractor,   O'Keef f e,   the   Fan   Man  ;  j  ^^.j^, .  fixtures ;  alterations. 

35028 


repaid  without  interest  when  the  con-  j 
!  struction  begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles, Calif.,  is  the  engineer  for  the 
Bureau  of  Community  Facilities  of 
the  Federal   Works  Agency  for  Art- 


specials ; 

(5)  appurtenances  consisting  of  gate 
valves,  fire  hydrants,  air  release 
valve,  main  line  meter,  cast  iron 
and  concrete  valve  boxes,  etc. ; 

(6»  2  reinforced  concrete  well  pump 
houses  with  steel  derricks: 


S  side  E  14th   St  70  W   6th    zona,     and     Headman,     Ferguson 

7981  831-3   San   Jose  Ave;   owner,  !xve""owner  and  contractor,  Foster  A  ,Carollo,  Photoix.  Ariz.,  are  the  engi-  j  (7)  2  items  special  work  on  Santa  Fe 
A   Vemengo ;    contractor ;   serv.  j  Kleiser  •  alterations.  i  neers  for  th*  City  of  Tempe  to  make  I         Railroad  crossing  of  water  main. 

7982  772   Ashbury    St;    owner.    Ml     35029'    N    side    MacArthur    2U    Ej final  plans.  _        _ 

Mr.    Cheney    stated    that    work    on  j    ~    ~  " 


ALTER  RESTAURANT 

1507  POLK  STREET 

Owner— J  G  Kaplanis,  299  Eddy  St 

Contractor— Adam   Arras   &   Son,   116 

New  Montgomery   St 
Architect— Not  Given.  $2,000 

(App  No  85579). 


ADDITION 


Laury;  contractor,  O'Keeffe,  the  Fan  [coolidge;  owner  and  contractor,  Fos-  ! 

157*  Mason    St;   alter  tavern;    cost!^*"'  ^^^^^^-  ^^  ^  iter  &  Kleiser;  6  outlets;  1  switch;  6  j  the  plans  will  be  started  at  once  so 

I  $775 ;    owner,   Dave   Rafael.  I      7983      1301   Van   Ness   Ave ;    owTier,  j  fixtures.  !  that  construction  may  begin  without 

I     2059-61  Green  St ;  alterations ;  cost,  i  Janies  Motors ;   contractor,  Ace  t-lec  1     35030     2820  Broadway ;  owner,  E  B  |  d^ay  when   funds  and  materials  are 

Co ;  alterations.  !  -vsTells ;    contractor.     Pacific    Electric   available.  82 

7983  1301   Van   Ness   Ave;    owner,  I ^^^0^. .  liberations.  I  1     

James  Motors;   contractor.   Ace  Elec;      35031     45  Pershing  Dr;  owner.  Cas-  1 

Co ;    alterations.  i  j^-y  .     contractor.    Clifford     Electric ;  i  Januar>'  28,  1946 

7984  1421    46th    Ave ;    owner.    Bob 
Kelly;     contractor,     Richmond     Elec 


ALTER    APARTMENTS 
681   33RD   ST.,   OAKLAND. 

^""'"oILf  "a^*  ^''"'^^'■-^^*  Kimbel,  681  ■  51200 ;   owner.  Clement  Zulbertl. 
A      l,..^y  .  ^,  ^    \     591  34th  Ave;  alter  dwelling;  cost 

Architect— Not  Given.  $1,000:^800;   owner.   S  Le  Plat 

S  Taraval  St  31  E  32nd  Ave;  one- 
story  frame  bldg;  cost,  $5500;  owner, 


Architect — Not  Given. 


outlets;  switches;  fixtures;  plugs.        'FUNDS  AWARDED 
35032     4128   Earner;   owner,    Sack-  ;     KAYSVILI^,    Davis    Co.,    Utah.— 


Machinery  &  Material 


U.  S.  TREASURY 


SAN  FRANCISCO— Until  February 
14.  2  P.   M..  bids  will  be  received  by 


ALTER   DWELLING 

120   VALE    STREET. 

Owner— D  J  Shaw,  120  Vale  St. 

Contractor— El    Rey  Bldg  &   Cabinet 

Shop,  430  Holloway. 
Architect— Not  Given.  $2,000 

(App  No  85567). 


ALTER  FLATS 

62   FIRST    STREET. 

Owner— Belding  &  Heming^^ay,  prem. 

Contractor— G  P  W  Jensen  and  Sons, 

Inc,  320  Market  St 
Architect— Not  Given.  $1,500 

(App  No  85568). 


ALTER  STORE 

286   FOURTH    STREET. 

Owner— Carl  E  Wald,  120  Santa  Ana. 

Contractor — Geo  O  Bendon,  2195  32nd 

Avenue. 
Architect— Not  Given.  $1,000 

(App   No  85570). 


6394  BROOKSIDE  AVE..  OAKLAND,  i  james   Van    Der'Kovy 

Owner  ^d   Builder— Wm.   L.  Chand-  j     w  Alemany  Blvd  160,  185,  210.  235. 

ler,  6394  Brookside  Ave.  260  N  Onondaga"  Ave ;  five  one-story  1      ,--7    ~",^^    '    —r     ..        „        louneia,     own-v-nco.     x.^wu.>.».     r— o->  , —     ~iv«n  M«oa   a„o     g=»;  -c^, :..,«„ J.j- 

»1.000,  frame    dwellings;    cost    $6800    each ;  i  owner^  Union  Oil  Co;  contractor.  Sev- i^j^^rations.  from    W.    H.    Cheney,    division   engi-    Vari  Ness  Ave     San  Francisco,  under 

owner    A  H  Elkington  1  erin  Elec  Co;  service.  |     35033     431   2nd    St;    owner,   Cotella    neer  in  charge  of  the  Bureau  of  Com-  ^7^. ^o-  SF- 2772 -46  for  75  wrappers. 

i°^,".'.:f^_   ^^   _    ^.         .^    ^^   . I      7Q««      2fin    Ravahore    Blvd:    owner,  i  ^r^^'*'' ___.„!.__    t     /^    /-koU,«o«  •    o) ;♦„     iro^nui^-     ^f     ♦»,-     Federal!^'*"****-   burlap,  6-ft   6-in.  x  8-ft,   of 


Co;  4  outlets;  4  switches;  4  plugs.        atrom-   contractor,   Clifford  Electric;  'Mayor  Emil  M  Whitesides  of  Kays-    ;*-  %/'  J"'   '"^»  win   be  received  by 
260  N  Onondaga  Ave:  five  one-story  i     "^^^  ,f^ S^ZX'!".^ .^I'l.Z^^^J'^^l?/ \  outlets  ■,    switches;     fixtures;    plugs;  jville    has    receded    the    Inf ormaUon  j  ^^e^  U^^ S.    Treasmj  ^D^^^ 


Sw'cor  Delano   Ave   46   SE    Sem-        7986      260    Bayshore    Blvd;    o]^»^«J";    Bros ;    contractor,   L    C    Chapman;    9  [  munity     Facilities     of     the 


PERMITS  UNBER  $1,000 
ALAMEDA  COUNTY 


linola;  SW  Cor  Delano  and  Seminola;    M  Franzella;   confractor.  Edward   W    ^j^^^^^g 

itwo    1-story    frame    dwellings;    cost  !  S^ott  Elec  Co ;  2  outlets ;  2  switches.        ^^^^^    437  2nd  St;  owner,  S  Nicko- 

!  $3300.  $7300 ;  owners.  F  C  Frank  and  I  „  7987      863    Mission    Street ;    owner,  |  j^^ .    contractor,   L  C   Chapman  ;   f  ix- 


*  Works  Agency.  Berkeley.  Calif.,  that  ,  ^-°'    ^r  8-02.  weight   burlap,  seamed 
funds  to  the  amount  of  $1000  will  be  '  afound  edges,  f.o.b.   650  5th   St,   San 


E   Vignati. 


OAKLAND  i 

ALTER.  $900 ;   830  North   Vale   Ave ; 

owner,    J   R   Ober,    prem ;    contrac-  1 

tor,  O   L   Burrett.   421   66rd   St. 

SHED,  $950;  5335  College  Ave;  own-  | 

er.    Haven    &    Wade,    prem;    con-' 


Completion  Notices 


SAN  FRANCISCO  COUNTY 


Peoples    Furn    Cc ;    contractor,    Edw.  j  ^'^g 
\  W.  Scott  Elec  Co ;  7  outlets ;  3  switch  ' 
5  plugs 
7988 


35035  41st  and  Linden  Sts;  owner, 
,,  ^        ,  F    W    Dunne    Paint   Co ;    contractor, 

20  Annie  St ;  owner,  M  pur- 1  ^^j.jjjj^^^    Electric;    30    outlets;     10 

"         "'"       '   ~    **"    switches;   plugs;  motors;  alterations. 

35036  3737  Broadway;  owner.  Mur- 


furnished  to  the  city  for  the  purpose 


Francisco. 


of    assisting    in    the    preparation    of  ;      Specifications   obtainable   from   the 

plans  for  a  sewage  system.  The  plans    above  office.     •     20 

can    now   be    completed    and    all    ar-  \     _  .  . ,  ^^^  .  ^..STZZZ     , 
rangements  tnade  for  construction.        j     SAN  FRANCISCO— Until  February 
The   preliminary    draft    outlines    a  !  }*'  2_  P.   M.bids  will  be  received  by 


Building:  Permits,   $1,000  and 
Under,  Applied  For 

SAN  FRANCISCO  COUNTY 

ALTER  FLATS,  $600;  2022  McAllis- 
ter St ;  owner,  Mrs  Dito,  premises ; 
contractor.  O  Rolidoro  Co,  1360 
Green   St 

ALTER  residence.  $600;  2031  San 
Jose  Ave ;  owner,  Mr  Ware,  prem ; 
contractor,  R  Allison,  540  30th  Ave. 

ALTER  dwelling,  $550;  355  17th  Ave; 
owner  Mr  and  Mrs  Furant,  prem. 

SIGN,  electric.  $500;  1262  Post  St; 
owner,  Kalcrest  Corp,  prem ;  con- 
tractor, Elec  Prod  Corp.  910  Har- 
rison   St. 

SIGN,  electric.  $487 ;  2137  Mission  St ; 
owner.  Garter  Furniture  Co,  prem; 
contractor.  Wonderlite  Neon  Prod 
Co.  1095  Folsom   St. 

SIGN,  electric,  $400:  3238  21st  St; 
owner.  Schneider's  Florist,  prem ; 
contractor.  QRS  Neon  Co.  690  Po- 
trero   Ave. 

SIGN,  electric.  $250;  1801  Post  St; 
owner.  Lewis,  prem ;  contractor, 
Brumfield  Elec  Sign  Co,  965  Fol- 
som St. 

SIGN,  electric,  $200;  702  Polk  St; 
owner.  Mr  Chew,  prem ;  contractor, 
Brumfield  Elec  Sign  Co,  965  Fol- 
som   St. 

SIGN,  electric,  $190;  2548  San  Bruno 
Ave:  owner,  Music  Cleft.  2548 
San  Bruno  Ave;  contractor.  Elec 
Prod    Corp.    910    Harrison    St. 

SIGN,  electric.  $175:  444  Locust  St; 
owner.  Standard  Oil  Co.  premises; 
contractor.  Elec  Prod  Corp,  910 
Harrison  St. 

SIGN,  electric,  $150;  572  Castro  St; 
owner,  Castro  Delicatessen,  prem : 
conti/ictor.  QRS  Neon  Co.  690  Po- 
trero    Ave. 

ALTER  cabinet  shop,  $100;  3246  26th 
St ;  owner  and  contractor,  Antonio 
Aprile,    840   Treat   Ave. 

SIGN,  electric,  $46:  758  Valencia: 
owner.  Mrs  Daly,  prem ;  contractor. 
Brumfield  Elec  Sign  Co.  965  Fol- 
som St 

SIGN,  electric.  $45:  427  Laguna  St; 
owner,  Mrs  Lee,  prem :  contractor, 
Brumfield  Elec  Sign-  Co,  965  Fol- 
som St 
BILLBOARDS,  five.  $20  each;  SW 
Russia  and  Vienna:  W  San  Bruno 
125  N  Richard:  E  6th''  N  Folsom; 
NW  Brennan  and  Ritch  (2) :  own- 
er and  contractor.  West  Coast  Adv 
Co.  123  S  Van  Ness  Ave. 


Telegraph ;  owner.  George  Benioff . 
premises ;  contractor.  Elec  Prod 
Corp,  950  30th  St. 
RETAINING  wall,  $500;  Lots  26  and 
27  Blk  7704A  N  Panaramlc  Way; 
owner  and  builder,  Judd  Boynton, 
2204   Channlng   Way,    Berkeley. 


BERKELEY 


tractor,  Anderson  A  Rettereth,  €11 'Recorded  Accepted' 

44th    St.  I  Jan    23,    1946—75,    100,    125.    150,    175      I  ^       ,      •  .   ♦  , 

SIGNS,  two  electric,  $500  each ;   1733  !      S    CRESCENT    Ave.      Gilbert    L        Sign  Co ;   1  sign ;  4  transiormera 

Broadway ;  owner,  George  Benioff,  1      Plov  to  E  Ellsworth Jan  23.  1946 

premises;     contractor.     Elec     Prod' Jan  21,  1946— S  SHIELDS  50,  7o  E 
Corp,  950  30th  St.  j     Ralston.      John     H     and     Ira     A 

SIGNS,  two  electric,  $500  each ;   1732  ;     Cokeley  and  John   and   Theodore 

Oyen    to   California    Constr    Co... 

January   21,   1946  j 

Jan  ....  1946— W  ARCH  100  N  Stan-      i 
ley.    Roscoe  R  Whiteside  to  H  A      j 

Thrall    

Jan  24.  1946— N  FAkALLONES  50. 
75  and  100  W  Plymouth.    Walter 
GARAGE,    1-story.    $495;    275    Sextus  *     E  and  Max  Hansen,  Inc  to  whom 
Rd ;  owner,  H  I  Johnson,  premises : 

contractor.    Nelson    &    Rugg.    9532  1  Jan    25,    1946— SE    QUINTARA    ST      , 
E  14th  St.  and  20th  Ave  E  120  x  S  117-6.    A      1 

GARAGE,    l-stor>',    $480;    221    Cairo;!     J   Herzig   to   whom   it    may   con- 
owner,   E    L  Johnson,    prem ;    con- 
tractor. Nelson  A  Rugg.  9532  East 
14th  St. 
ALTER.  $450;  7305  MacArthur  Blvd; 


ken;    contractor.    Brumfield    Elec    tir    ^^,^^,,^^     p.^e.-.  "•—'".  -•-    »-•— —  j     -     ^ 

Sign    Co ;    signe ;    2    transformers.  I      35036    3737  Broadway ;  owner.  Mur-    sewage    treatment    plant    to    serve    a  i  \^^    ^;    S.    Treasury    Department    30 

7989      1201    Vicente    St;    owTier     M  ;    .      Motors;  contractor,  Matson  Elec-    designed  population  of  2000.  together    Van  Ness  Ave     San  Francisco,  under 
Goservada:  contractor.  Bnimfield  El.P^y^j.  alterations.  i  with    6000   lln.    ft    of    12-in.    effluent !  I"^-    No.    SF-2770-46    for    1500    rolls 

Sign   Co;    sign;   transformer.  ;  '  ! disposal    line    and   all  necessary   ap-  ^*"''"'"se    tape    on    metal    dispensers. 

790     157  Mason   St;   owner.  M  Ra-  1     35037     ngs  7th  St;   owner,  H  &  H  i  p^rtenances     The    estimated    cost  of  ^'"ansparent  %-in.  width,  300-ln.  rolls, 
faels;  contractor,  Brumfield  Electric  ]cafe;  contractor.  General  Neon  Ute;    this  facility  will  be  $32,000,  to  be  fur-  /o  b.  650  5th  St,  San  Francisco. 

;  sign.  nished  from  available  cash  and  rev-  '      Specifications   obtainable   from   the 

1      35038     90th  and  E   14th  St;   owner,    gnue    bonds    to    be    authorized.     The  j  above  office.  •     20 

•  General  Petroleum;  contractor.  Shea   funds    made    available    through    the  I 

•Electric;  alterations.  Bureau    of   Community    Facilities    of'      STATE    PURCHASING    AGENT 

I     35039    64th  and  Foothill  Blvd;  own-    ^^e  Federal  Works  Agency  are  to  be 

er.    Signal    Oil   Go;    contractor.   Shea    repaid  withotat  interest  when  the  con- |      SACRAMENTO,     Calif— Bids     will 
I  Electric;  alterations.                                    [struction   is  begun.                                        j  be  received  by  the  State  Purchasmg 
I     35040     1235  35th   Ave;  owner.  D  D       h.  C.  Jessen,  located  at  Salt  Lake  i  Agent.  Sacramento,  for  materials  as 
!  Mulligan ;    contractor,    James   Ander-    city,    Utah,    is    the    engineer    for   the  '  follows : 
'son;  meter  loop.  I  Bureau    of    Community    Facilities    of! January  29 


91     2121   Woolsey;   owner ; 

j  contractor.  Moore  Elec;  new  serv. 

I      92      1367    Miramonte ;    owner.    Chas  , 

llsackson;     contractor.     Moore     Elec ;  ^      ^^^^    905  66th  Ave ;  owner, 

contractor,  Pacific  Electric  Motor  Co ; 


12   outlets ;   12   switches ;   17   plugs ;   4  ! 


owner,  Dr  H  Husleen,  21  Selbome 
Dr ;  contractor,  Conrad  Roth,  2101 
Central  Ave,  Alameda. 

GARAGE,  1-story,  $350;  6828  Lu- 
cille St;  owner.  C  B  Turner.  6826 
Lucille  St;  contractor,  Nelson  and 
Rugg.  9532  E  14th  St. 

SIGN,  electric,  $300;  1733  Broadway; 
owner,  Geo  Benioff,  prem;  contrac-  ! 
tor,  Elec  Prod  Corp,  950  30th  St. 

SIGN,  electric.  $300;   1732  Telegraph;} 
owner.  Geo  Benioff.  prem ;  contrac- 
tor, Elec  Prod  Corp,  950  30th   St. 

ALTER,  $200;  2708  MacArthur  Blvd; 
owner,  Ed  Stanton,  prem;  contrac- 
tor. C  A  Reinhard  Constr  Co.  8525 
Bancroft  Ave. 

GARAgE.  $200:  2533  62nd  Avenue; 
owner  and  builder,  E  C  Jorgensen. 


;  circuits. 

,t  may  concern      January  28,  ««  ,  ^Se,^rco'i?Sr.''ihri!In.Ta.,-! 

36  outlets:  5  switches;  9  plugs;  5 
motors ;  new  service. 

P-rn  Januarv    24     1946  i      ^     3042  Claremont ;   owner,   ; 

Jan^.l946:::2ndan^KlliGSTT      contractor.  Chas  I-nglais;  3  motors. 

grading,     etc.      Southern    Pacific  »5     2923   Newberry;   owner.  ^.. 

Co  to  Pkcif  ic  Pavements  Co.  Ltd..      !  f  ontractor.  ^Preston     Jones      9    out    ^ 


outlets  ;  fixtures  ;  motora. 


January   16.   1946  >ts:   10  switches;   9  fixtures; 


ALAMEDA  COUNTY 


1  circuit 


the  Federal  Works  Agency  for  Utah,    QUO.   32692 ;    Req.  E47584 : 
and   Sumner  G.    Margetts   A  Co.,   204  i      12,000  gals     emulsified   asphalt   de- 
Felt  Bldg..  Slalt  Lake  City.  Utah,  are  1  hvered    to    highway    equip,    con- 

35042  288    Whitmore    St;    owner,  :  ^he  engineers  for  the  City  of  Kays- j         tainers  from  vendor's  storage  nr. 
Pacific   Heating  &  Ventilating;   con-  j  viiie  to  make  the  final  plans  for  the'         Petaluma 
tractor.   T  L  Rosenberg;    1  outlet;    1  :  sewage  system.  j  QUO.   32729;   Req   60988: 
fixture.                                                             I      ifr.    Cheney    stated    that    work    on  '     1100  tons  plant  mix  surfacing.  SC-3, 

35043  SW  cor   28th    and    Peralta;    ^he  plajis  will  be  started  at  once  Boi         various   poinU   in   Dlat.   5. 
owner,  Stems;  contractor,  T  L  Roe-    that  construction  may  begin  without  j  January  28 

I  en  berg  Co:  rewiring.  delay  when  ifunds  and  materials  are  j  QUO.  32466:  Req.   140351: 

35044  1119  Fairfield;  owner,  Henry   available.  32;      10  M.  clear  Douglas  Fir  stakes,  free 
Brown:    contractor.  T   L  Rosenberg; 


96      2001    University;    owner 


keley    General    Hospital;    contractor.   P'U|: 


Ber-  '  2   outlets ;   2  switches ;   2   fixtures ;   1  1 


of  knots,  fob  Sacramento. 


I  QUO.   32687;    Req.    E47573  : 
I  January'  28.  1946  2000  tons  V^-ln.  or  No    4  ipax.  pUnt 

35045    2101  Union  St;  owner.  Linen  ;  FUNDS   AWARDED  mix  surt.   with   liq   aaph.   RCM-3, 

Recorded  Accepted  ' '''o'l'^^^":;"":^,^!^":^^"''^^^    doctor  I  Exchange ;    contractor.    T    L   Rosen- I     LOS  GATOS.  Santa  Clara  Co..  Cal.  various  locations  In  Dist.  4. 

Jan   25.   1946-1417  GRIZZLY  Peak      •     ®^     ^^^^^f^^^S-l^-^rnT^nes     28 '  berg :  alterations.  -Mayor     C«jc*l     Spotswood     of     Los,  Februarys 

Blvd.  Berkeley.    Vincent   Carlisle      l^ft^I/^^Tn'Twi^^he^     l6^^^^^^  35046      Washington    and    11th    Sts;lGato8   has    rieceived    the    mformation    QUO.  32376 ;  Req.  1-287: 

Burgett  to  O  J  Preston  outlets;    20   switches.   36  pluge .   ninei^^^^^    ^^^^   ^^^^    ^^^^    g^^^^.    ^on-    from    W.    H.    Cheney,    division    engi-  ,      400    only    phone    poles.    Class    7,    ot 

November   1.   1945 1  *^  ao     1  ^  .^n    a^^»,   c*  •   o^-ner.  J  J  Pa-!  tractor.  T  L  Rosenberg;   11   outlets;  I  neer    in    charge    of    the    Bureau    of  j         Western    Red   Cedar.   20-ft.    long. 


Jan  25.   1945—533  DOLORES  AVE.      I  „  *w„  ."^t^/itor^Von^s^Elec-  5  Hx-  ! 2' switches ;  2  plugs;  2  motors.  ;  Community  iFacilities  of  the  Federal  |         fob   Sutter   in    Sutter   County. 

San   Leandl-o.    Evelj-n  E  Mellen-      :l'T„t'  contractor.  Jones  i!-iec.  o  .     ^^^     ,^„^  ^^^,_  .^„^,.   ^^,,         -  -     - 


!  tures. 


1724  Indian  Way ;   owner.  R  :  Wo;  k.s  Agency.  Berkeley,  that  funds 


February  4 


camp  to  E  H  Mellencamp {  ""QQ''Ea8t  Shore  and  University  Ave,  lE    Rush; 

- Januar>'  24.   1946  !  j^^   gf/.*  owner    Sty   of    Berkeley  i ';  ing  Fixture  Co;  12  fixtures 

Jan  25.  1946—7335  HALLIDAY  ST.      .contractor.  Preston  Jones;  new  sen.-  1 
Oakland.    A  W  Whyte  to  whom      Ij^^.    heater. 


contractor.    Baylist   Ught-  '  to  the  anioulnt  of  $8250  will  be  fur-  1  QUO.  32872 ;  Req.  7422 : 


SAN   JOSE 


it   may  concern Januar>'  24.   1946 

Jan  25,  1946— LOT  33  and  NW  % 
Lot  32  Blk  H.  Potters  Addn  to 
Valley  View,  Oakland.  Anna  and 
Olaf   Johnson    to   whom    it    may 

concern Januar>'  23.  1946 

Jan  25.  1946— PTN  LOT  10  and  ptn 


ALTER  industrial  bldg.  $10,000;  Race 
St  near  Moorpark;  owner  and  con- 
tractor, U   S   Products. 

DWELLINGS,  two  1 -family.  $7,000 
each:  370  and  380  University  Ave; 
owner  and*  builder.  L  E  Smith. 

ALTER  business  bldg.  $3500;  51  S 
3rd  St :  owner,  Kenneth  Bean ;  con- 
tractor. W  A  Hinds. 

ADDN  to  house  and  garage,  $1200: 
69  Younger;  owner  and  builder, 
Mabel  Draper. 


Lot  9h^  and  10.  Amd  map  Teach- 
ers Tract  Berkeley.  J  M  Walk- 
er to  whom  it  may  concern 

_ January-  22.   1946 

MARIN  COUNTY 


500  2444   Telegraph;    owner ; 

contractor.  U  C  Elec;  11  outlets;  1 
switch;  11  fixtures;  6  plugs;  2  mo- 
tors :  5  circuits. 

501  2342  Telegraph ;   owner. ; 

contractor.  U  C  Elec ;  3  fixtures. 

502  2126   Center;    owner,    — ; 

contractor.  U  C  Elec;  4  fixtures. 

503  2153  Shattuck;  owner,  ; 

contractor.   U  C  Elec;  4  fixtures. 

504  2707  College;  owner,  A  L  Mc- 
Leon;  contractor.  U  C  Elec;  2  mo- 
tors. 


Two  pneumatic  tired  tractor  op- 
erated highway  mowing  mach., 
fob  Fresno.  "  20 

BUREAU  OF   RECLAMATION 

DENVER,  Colo.— Until  January  $1, 


REPAIR  and   alter  basement.   $1000:1 
344  N  21st  St;   owner  and  contrac- 
tor,  Clay   Long. 


Recorded  Accepted 

Jan  22.  1946— HAWTHORN  HILLS. 
San  Anselmo.  Katharine  Kjolsrud 

;     to  Herbert  A  Crocker  A  Co „. 

I  January    18.    1946 

I  Jan   1946— SYCAMORE  Village. 


OAKLAND 


34991     1418  Webster  Street;  owner. 


to  Goheen  Consti 


PALO   ALTO 


w  ,t    ir-ii..^      -KM^r^T,    narvttoi    c-J^      (Cameron's     Tire     Shop;      contractor. 
Mill    Valley.     Marin    Capital    Co     )  Watson  Elec  Equip  Co ;  fixtures. 

~  '      34992     2235  Ivy  Dr;   owner,  Apple- 

baum ;     contractor,     Johnston     Elec; 
joutleU;    switches;    fixtures;    plugs. 
34993      3927    Reinhardt    Dr:    o-wner 


nished    the    town    of    Los    Gatos    for 

35048  4502  Telegraph  Ave;  owner,  the  purpose  of  assisting  in  the  prep- 
Mrs  Rose  Ojeda;  contractor.  Modem  |  aration  of  plans  for  constructing 
Neon  Co;  window  tubing.  'sanitary    sefrer    improvements    con- 

35049  372  40th  St ;  owner.  F  &  H  I  sisting  of  a  sewage  collection  system 
Cafe;    contractor,   Modem  Neon   Co;  land    reconstiruction    of    outfall    sew- 

,  window  tubing.  j  ers.  The  plaiis  can  now  be  completed 

I     35050     1530  7th  St;   owner,  Murray  i  and  all  arrangements  made  for  con-  '2  P.  M.  bids  will  be  received  by  the 
i&  Wright;   contractor.  Modem  Neon  :  struction.  [Bureau    of    Reclamation,     Office    of 

"Co  •  sign  and  tubing  installation.  |      The    estimlated    cost   of    the   faclli- j  Director   of   Finance.  Custom   House. 

ties  will  be  $186.C0O,  to  be  furnished  Denver  2,  Colo.,  under  Inv.  No.  A- 
f rom  special  assessments.  The  funds  36.893-A  for  14.048  concrete  reinforce- 
made  available  through  the  Bureau  |  ment  bars,  f.o.b.  shipping  point  and/ 
of  Community  Facilities  of  the  Fed-    or  Blair.  Okla. 

eral  Works  Agency  are  to  be  repaid  above  office  and  are  on  file  at  the 
without  interest  when  the  construe-  [  Specifications  obtainable  from  the 
tion   begins.  office   of   DAILY   PACIFIC  BUILD- 

H.   E    Devereaux.   located   at   Ber-    er.   465  Tenth   St,  San   Francisco. 
j  keley.    is    the    engineer   for   the    Bu-  1  •     20 

(  reau  of  Conftmimity  Facilities  of  the  | 

;  FederHl  Wol^ks  Agency  for  Northern  |  RECLAMATION    BUREAU 

I  California,    <ind    L.    Cedr^    Macabee. 

Palo    Alto,    is    the    engineer    for   the  | 


Gassified  Advertising 


HELP  WANTED 


January   22,   1946 


Building:  Permits,  $1,000  and 
Over,  Applied  For 

ALAMEDA  COUNTY 


ALTERATIONS 

1001-23  WASHINGTON  ST..  OAK- 
LAND. 

Owner— Hale  Bros..  Inc. 

Builder— Dinwiddle  Construction  Co., 
210  Crocker  Bldg.,  San  Francisco. 

Architect— William  T.  Merchant,  57 
Post  St,  San  Francisco.       $20,000 


RESIDENCE  AND  OARAGE,  $12,- 
500;  3261  Middlefield  Rd;  owner. 
Helen  D  Van  Buskirk;  builder. 
Coastwise  Construction  Co;  plans 
by  W  E  Huson. 

RESIDENCE  AND  GARAGE,  $11,- 
500:  702  Garland  Dr;  owner,  Helen 
D  Van  Buskirk;  builder.  Coast- 
wise Constmctlon  Co;  plans  by  W 
E  Huson. 

RESIDENCE  AND  GARAGE.  $9600; 
727  Oregon  AvC;  owner.  Helen  D 
Van  Buskirk;  builder,  Coastwise 
Construction  Co;  plans  by  W  E 
Huson. 


Non-Responsibilhy 


SAN  FRANCISCO  COUNTY 

Jan  23,  1946— WILLIAMS  AVE  and 
Mendell  St  approx  20.000  sq  ft 
Southern  Pacific  Co  as  to  im- 
provements  on   property. 


SUPERINTENDENT 

ESTIMATOR 

STOREKEEPER 

I     The    above    three   permanent    po«l- 

;  Fredrickson';'  contractor.  Johnston  Elitions  open  with  large  electrical   con- 

iCo     outlets     switches;   fixtures;   pi.    1  tractor.  State  experience,  ability  and, are  available 

34994  3846  Beaumont;  owner.  Jen- I fumish    references.    Reply    Box    laj,  j 
nings;   contractor.  Gos  EXec  Shop;   2|c/o  Daily  Pacific  Builder, 
outlets;  2  fixtures;  2  plugs.  ■ 

34995  1712-14-16  57th  Ave;   owner,  j _^^«__ 


DENVER.  Colo.— Until  February  1, 
Town  of  Los  Gatos  to  make  the  final  ,2  P  M..  bids  will  be  received  by  tlia 
plans.  I  Bureau    of    Reclamation,    Office     of 

Mr.  Cheney  stated  that  work  on  Director  of  Finance,  Custom  House, 
the  plans  ivill  be  started  at  once  ;  Denver  2.  Colo.,  under  Inv.  No.  A- 
so  that  cons|tructton  may  begin  with-  !20.379-Z  for  furnishing  and  delivering 
out  delay  When  funds  and  materials  I  materials  as  follows : 

22    (2^  5000   bbls.   sulfate- resisting  port- 
land  cement  in  paper  sacks,  f.o.b. 


to  Jan.  Jl,  '46  33 WATERWORKS 


Electrical  Permits 

SAN  FRANCISCO  COUNTY 


Maurer;    contractor.    James    Ander 
son;  outlets;  switches;  fixtures;  pL 

34996  721  Washington  St;  owner. 
Liquor  Store;  contractor,  C  A  Lang- 
lais ;   sig^s.  _. 

34997  737  E  12th  Street;  owner.  L> 


WANTED 


I  January  28.  1946 

I  TO    PROPOSE    PLANS 

SAN   DiaZK).   Calif— James   Mont- 


shipping  point  and/or  Ralston, 
Wyo. ; 
(2)  5000  bbls.  sulfate- resisting  port- 
land  cement  in  paper  sacks,  f.o.b. 
shipping  point  and/or  Rlverton, 
Wyo.; 


!     ARCHITEdfURAL   DRAFTSMAN  \  gomer\-.  consulting  engineer,  11th  ft,  |  (3)  400    bbls.    sulfate-resisting    port- 
I  wanted.     A-1    man.     Working    draw-  j  306  W  3rd  St.  Los  Angeles,  and  Dan-  1  land  cement  in  paper  sacks,  f-O.b. 

I  ings     and     details.      General     work,    iei    A.    Elliott,    architect,    4th    floor,  ;         shipping      point      and/or 

Schirmer;"  contractor.    E    F   Dreyer ;  ,  g^poig    ^nd   public    buildings      Long 


outlets ;   switches ;   5  fixtures ;    plugs.  ,  j^^,      Write_details    and    salar>-    ex 
34998    2623  San  Pablo  Ave;  owner,  |  p^j^^j  -  "    '^ 


HESmENCE  AND  GARAGE.  ^^^ljrTo^7o^Z?Tl''3%'^^''-^l\-il'^i^',,%°'""°''    ''   ^    '^"'""'^l".  ="-"-  <^'"     ^'•"  ^^5  ^t.  S?.' 
I?'_°SS'.?..v*''.;..?,!STrV^n^5;i>"'C.or.   Cor,-  *  J„„,„:   300  outf«° : ! '^'^siiT    i?33  Broad«.y:  owner.  G« 


motors. 


?on"stmctSf  bo'^^Ss    br^E  I  ^JZl'''^'' '  "^  ^'^^  "  ^^^^  ^  ^^^  \  B-ToYf  Co7contractor;  T   L  Rosen-  j     ,,,  class  CONSTRUCTION  SUPT 
Huson. 
RESIDENCE  AND  GARAGE,   $8400; 
713   Oregon    Ave:    owner.    Helen    D 
Van  Buskirk.  2499  Middlefield  Rd; 


122.  c/o  Dally  Pacific  Builder 

l/22-23-a4-26-28/4« 


'  berg  Co     install  time  switch  control  ,  j^rge    buildings ;    good    salary,    good 

7953     225  Natoma  St;  owner.  ;  Ion  window  lights.  future.  State  exp.  and  ref.  Reply  Box 

contractor.  Weidenthal  -  Gosliner  El .     3500O    MacArthur  Blvd  and  Broad- 
Works  :   3   motors.  ^^v  •  owner.  Andrew  Williams ;  con- 
.-,       X    .       ^       A       A.       ^      ■      ~^^      376    11th    St ;    owner.    Robert  '  tractor    T  L  Rosenberg  Co ;  194  out- 
builder  coastwise  Construction  Co;  ,  G,edhill ;  contractor  Weidenthal-(Ss    j  lete     si   switches     52  plugs. 

RismElJcE  AnST^AGE    J83O0l"'V^;.^^r,«^^I^^=  ^^^^"^  =  ^  motors.  T^f    A^hby  Ave  an^d  Tum.el  Rd; 
RESIDENCE  AND  GARAGE,  $8300.        7955     i7g  joth   Ave:   owner.   Reiss  ■    owner    CUremont   Hotel;   contractor. 

717   Oregon  Ave:    o^-ner,    Helen    D  j  contractor,  Byington  Elec  Co:  *rv.    I  ?^itl' EleSTc     alterationa 

Van    Buskirk;    builder,    Coastwise'      7956     1049    Maritet    Street;    owner,  ^lecinc,  an 


iel    A-     Elliott,     architect,     4th    floor,  ;  snipping      pomi      ana/or       Belle 

306  W  3rd  Sit.  Los  Angeles,  have  sub-  Fourche.  S  .D. 

muted    preliminary    sketches    to    the  '      Specifications   obtainable  from   the 
F.   T.  Georgeson.   P.  O.   Box  !  city   council   of  San   Diego.   Freu   H.    above  office.  •     20 

Fthodes,   city  manager.   Civic  Center,  

San  Diego,  which  were  approved  and  '  DENVER,  Colo. — Until  January  31, 
authorizatioh  was  given  for  the  pre-  '  2  P.  M..  bids  wil  Ibe  received  by  the 
paring    of    jpt&ns    and    specifications    Bureau    of    Reclamation.     Office    of 


(to    2/4/46) 


35002 


BLDG.   CONSTrx.    SUPT..   good   fu- 
ture. State  experience  and  refercnees. 
Reply    Box    16,    c/o    »aily     Pacific 
19th  and  Franklin   Streets ;  j  Builder.  ^ 


for  the  con-nructlon  of  a  water  puri  Director  of  Finance.  Custom  House, 
fication  plaht  at  Murray  Lake,  near  Denver  2.  Colo.,  imder  Inv.  No.  A- 
La  Mesa.  The  plant  is  to  have  a  ca-  49,064-A  for  24,633  concrete  reinforce- 
pacity  of  66,000.000  gallons  a  day.  ment  bars,  f.o.b.  shipping  point  and/ 
two-thirds  of  its  ultimate  capacity  or  Concord,  Calif. 
of  100.000,000  gallons.  Elst.  cost,  $2.-  ,  Specifications  obtainable  from  the 
000.000,  paviable  from  the  proceeds  .  above  office  and  are  on  file  at  tba 
of  a  bond  issue  approved   last  AprtL  'office   of  DAILY   PACIFIC   BUELD- 

33  I  ER,  465  Tenth  St.  San  Francisco.    • 
»  I  


PLANS  and 
Speculations 


Hillsborough's     famous     "Caro- 
lands"  estate  is  to  be  subdivided 
and    construction    will    be    started 
immediately    of    250    homes    in    a 
price   class   from   |15,000   to  |25,- 
000,  it  was  disclosed  with  transfer 
of  ownership  of  the  490-acre  prop- 
erty to  a  syndicate  headed  by  T. 
*  ^°*«ley  of  Atherton,  president 
of  Dalmo  Victor  Corporation.   The 
property    has    an    entrance    from 
Ralston  Ave.  in  HILLSBOROUGH 
and  extends   to   the   Skyline   Blvd. 
.     .     Funds   amounting  to  $11,000 
recently    granted    by    the    Federal 
Works  Agency,  will  be  used  at  the 
University  of  Nevada  to  prepare 
plans  for  an  electrical  engineering 
addition  to  the  engineering  build- 
ing.    The    proposed    addition    will 
cover  approTc.   16,200  square   feet, 
with  the  building  and  engnneering 
facilities  to  cost  an  estimated  $288- 
000. 

oOo 
Plans  for  the  construction  of  a 
new  SAN  MATEO  roller  skating 
rink  at  an  estimated  cost  of  $80,- 
000  on  the  comer  of  Poplar  Ave. 
and  Bayshore  highway  were  dis- 
closed by  Edward  W.  Stollery. 
Work  on  the  18,0^0  square  foot 
building  will  begin  shortly.  E.  Jay 
Miller  of  San  Mateo  prepared  the 
plans  and  George  Arthur  &  Sons 
are  the  contractors. 
oOo 

The  MERCED  Chamber  of  Com- 
merce was  informed  that  the  Unit- 
ed Air  Lines  plan  to  construct  a 
'  $60,000  building  there  as  headquar- 
ters for  the  company's  activities  in 
the  area. 

oOo 

A  modern,  fully-equipped  hard- 
ware store  will  open  in  RICH- 
MOND within  the  next  few  months 
by  Ronald  Ahart.  The  reinforced 
concrete  building,  comprising  an 
area  of  37x100  feet,  is  to  be  located 
at  325  Ninth  Street.  Carl  Overaa 
is  the  contractor. 

oOo 

The  Assembly  Ways  and  Means 
Committee  has  recommended  for 
passage  two  bills  appropriating 
$13,000,000  to  provide  student 
housing  on  the  University  of  Cali- 
fornia's four  campuses  and  at  six 
State  colleges.  James  Corley,  Uni- 
versity of  California  controller, 
will  begin  an  immediate  campaign 
for  funds  to  match  the  $7,071,000 
in  their  appropriation. 

oOo 
PALO  ALTO 

Permits  for  26  homes  in  Palo 
Alto  have  just  been  issued  to  Sco- 
ble,  Inc.,  of  San  Francisco,  as  own- 
er and  builder.  The  unit  price  is 
$6,000.  B.  K.  Dobkowitz  is  the 
designer. 

The  four-room  rustic  houses, 
with  attached  garages,  will  be  lo- 
cated on  Olive  Street  at  260,  265, 
270,  275,  280,  285,  290,  295,  300, 
305,  315,  320,  345,  365,  375,  385, 
395,  399,  405,  420,  421,  430,  431, 
441     4n1.   and   4^1. 
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ELEa.  ENGINEER 
JOINS  WESTERN 
FIBERGLAS 


More  Than  $1400,000,000  of  Needed  PubUc 
Works  Scbdiiied  for  the  Next  Three  Years 


SHOOTING  A  HORSE 


I 


More  than  $1,100,000,000  of  needed  public  works  have  »>««»  tenta-  j     j^    ^.^    ^^^^    ^^^^^^    ^^^^^^^ 


Messrs.    Leighton^  WestefrTF^b-  ti^^'y  scheduled  to  start  construction  during  the  three  years  1946-1948  !ar;i;ori;iItarcylinTe7di8Dircement 


sociate  Member  of  the  American  ^  This  is  revealed  in  the  first  of 
Institute  of  Electrical  Engineers.  ;  a  series  of  reports  on  timing  of 
Before  joining  Western  Fiber-  public  works  issued  by  the  State 
glas,  Drescher  was  Supervising .  Reconstruction  and  Reemployment 
Engineer  in  the  Design  Section  of  j  Commission  from  data  asembled 
the  San  Francisco  Naval  Shipyard,  up  to  December  31,  1945. 
He  is  married  and  resides  in  San  j  Local  public^  agencies  lead  the 
Francisco.  I  other   governmental    units   with   a 


IMPORTANT  NOnCE 


principal  partners  wj.   ,Tt^i,^x..  ^  .^  .       .      ^  i-*       •       117    i  •  • 

erglas  Supply,  Ltd.,  announce  that '  by  local.   State  and  Federal   agencies   m   California.    Working   plans 

Ernest  E.  Drescher  has  joined  the  j  have  progressed  to  the  point  where 
Electrical  staff  of  their  concern,  over  $577,000,000  worth  of  projects 
Drescher  is  a  native  San  Fran- .  jg  tentatively  scheduled  to  start 
ciscan,  and  was  educated  in  the  construction  during  the  year  1946. 
San  Francisco  schools  and  the  Uni-  Another  $546,000,000  of  needed 
versity  of  California.  He  is  a  mem-  .  improvements  has  been  tentativelly 
ber  of  the  Electrical  Maintenance  j  scheduled  to  start  during  1947- 
Engineers'  Association,  and  an  As-    1948 


S.F.  Chamber 
Forms  Aviation 
Committee 


i  total  of  $552,000,000  of  projects 
J  proposed  for  the  three-year  period. 
I      Local     public     agencies     report 


MARITIME  COMMISSION 

SURPLUS  MATERIAL  .  ,  ., 

r'ATAirkT"    A\/AIT  A oi  F  $265,000,000  m  funds  available  as 
CATALOG  AVAILABLE :  J^  u^^gmber  31,  1945,  for  construc- 

Tu    TT   •*.  J  cjf„+«c  TWo,;f;,v,«  r«m   ition  of  their  $552,000,000  proposed 
The  United  States  Maritime  Com-  program.     Of     these 

mission  has  adopted  modern  sales- !  available.   $130,000,000,    or 

manship  "^ethp?^/"<i  .^^^^^^ /^^^^"^  per  cent,  are  fo?  projects  sched- 
ducting  one  of  the  Nations  largest  ,»J  ,  California  rities 
mail  order  businesses  in  marine  "'^^  ^^  Calitornia  cities, 
supplies  and  materials.  Everything  California  counties  report  funds 
is  being  offered  for  sale  from  nuts !  available  of  $78,000,000  (29.3  per 
and  bolts,  at  a  few  cents  in  value  {cent  of  all  funds  reported.)  School 
each,  to  huge  Diesel  engines  priced  |  districts  have  $39,000,000  available 
at  $55,350.  In  between  are  such  j  for  their  projects  during  the  three- 
articles  as  anchors,  canoe  paddles,  i  year  period. 

oars,  diving  suits,  chain,  wire  and  i  Projects  proposed  by  State  Agen- 
rope,  small  boats  of  all  classes,  jcies  total  $295,740,000.  and  those 
sea  mules,  searchlights,  engines,  by  Federal  agencies  are  estimated 
winches,  distillers,  misc.  hardware  I  at  $275,767,000.  The  Federal  proj- 
and  everything  else  that  might  go  I  ects  are  for  flood  control  and  ir- 
to  furnish  ships,  large  and  small,    jrigation  works. 

A  great  many  of  the  items  being  i  Los  Angeles  County,  with  $348,- 
ofTered  for  salo  are  usable  also  170,000,  which  is  31  per  cent  of 
on  the  farm  and  in  the  factory  and  |  the  total,  leads  all  other  counties 
general  industry.  All  are  being  sold  |  in  the  estimated  cost  of  the  proj- 
at  prices  that  are  below  the  orig- !  ects.  Figures  and  percentages  for 
inal  cost  and  furnish  genuine  bar-  the  other  counties  are  as  follows: 
gains.  Even  lower  prices  are  given 
in  wholesale  lots  and  to  dealers. 
The  various   articles  offered  for 


and  gyroscopic  gun  n.ounts.  Forty 
or  sixty  years  ago  the  cavalry  oc- 
cupied a  more  colorful  and  ro- 
mantic place  in  our  military. 
•  •  • 
A  recruit  would  join  a  "ho3s 
outfit".  After  about  three  enlist- 
ments, he  reached  the  point  where 
he  loved  his  horse  more  than  his 
best  girl  and  his  Colonel — he  was 
then  a  CAVALRYMAN! 

•    •    • 

■  ■  -yg-^i^-s:    ""-  '    '■  ■  j     In  case  of  broken  leg  or  other 

i  *  •irt/' cno /?r>^  'accident,  it  was  sometimes  neces- 
in  the  amount  of  $106  598  694.,  j,ary  to  destroy  a  horse.  Regard- 
County  projects  for  1946  total  $27,-  iggg  of  how  tough  it  might  be,  no 
826,996  w-ith  funds  reported  avail-  Cavalryman  woSld  permit  anyone 
able   of   $14,440,944.     Other   local,  else  to  perform  this  act  for  him. 


Starting  with  today's  issue  of 
the  "Builder",  a  new  index  is 
being  used  for  the  report  sec- 
tions. 

It  is  hoped  that  the  new 
"break  -  down"  will  greatly  fa- 
cilitate convenient  reference. 


8.6% 
5.5% 
5.3% 


2.8% 
2.6% 
2.2% 


SUMMERBELL  ROOF  STRUCTURES 


1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanger 

Enterprise  10930  TWinoaks  3627 


San  Francisco  $96,734,000 

Fresno  61,328,000 

,^      .  ^,  .       Alameda   59,569,000 

sale,    numbering    many   thousands, ,  gacramento    47,458,000 

are  enumerated  in  the  sales -order  xehama _ _...  41,203,000 

catalogue    of   the    Maritime    Com- :  Shasta  35.565,000 

mission  known  as  Marine  Surplus   Kern    32,959,000 

Seller.    Prices   are   quoted  as   well! San  Diego  31,680,000 

as    directions    given    for    purchase   San  Joaquin  29,726.000 

of  dpc;irpd  items  i  Tulare 24,175.000 

n?if     aT    .    "^c.    ^i„o    Q^n^^   ^or,!San  Bernardino  23.213.000 

The   Marine   Surplus   Seller  can, j^^^^^^    22.006.000     2.0% 

be  obtained  at  U.  S.  Maritime  Com-   Stanislaus    21,870.000      1.9% 

mission,    220    Bush    Street,    Room  jventura    15,066,000      1.3% 

533,    San    Francisco   4.    Telephone  i43  other  Counties.  .232,880.000    20.7% 

GArfield  3715— ext.  294  and  295.      j  ,  .     .       .  . 

j     Flood  control  and  irrigation  proj- 

^  I  ects,  in  the  amount  of  $354,000,- 
jOOO  are  the  largest  single  type  of 
I  work  scheduled.  The  next  highest, 
;  in  the  following  order,  are  high- 
way, road  and  street  projects,  sew- 
j  age  and  storm  drain  projects  and 
I  schools  and  educational  facilities. 
!  The  1946  public  works  scheduled 
I  program  of  California  cities  totals 
l|l41,363,105  with  funds  reported 
I  available  as  of  December  31,  1945 
I      "The  first  requirement  for  tim- 


State  and  Federal  projects  amount 
to  $408,191,296  bringing  the  1946 
total  proposed  program  to  over 
$577,000,000. 

The  report  points  out  that  it  is 
doubtful  if  the  entire  1946  public 
works  program  actually  will  be 
placed  under  contract  this  year 
because  of  shortages  of  materials, 
equipment,  and  skilled  workers.  It 
is  also  stated  that  if  the  total  were 
contracted  this  year,  urgently 
needed  private  construction  prob- 
ably would  be  impeded  and  con- 
struction costs  probably  would  rise 
further 


•  •    • 
With  his  own  revolver  he  would 

shoot  his  horse,  then  hang  up  his 
gun  and  go  down  to  Pete's  or  the 
Dutchman's.  He  would  automatic- 
ally be  carried  "on  pass"  until  he 
returned  —  generally  about  three 
days. 

•  •  • 
Regardless  of  how  aged  or  de- 
crepit a  horse  might  Income,  no 
one  ever  thought  of  shooting  one 
just  to  try  out  a  new  r^un.  There 
are  some  acts  of  sacrilege  you 
don't   even   put   into    thought. 

•  •     • 


«.„^  4^v,«  «/^«lT^lof;r^n  nf  !     DuHng  the  month  of  May  it  is 

straction  and  Reemployment  M^d.   „j  ^  ,  p    ,^ 

"It  IS  the  duty  of  the  Commis- 
sion to  ascertain  all  contemplated 
public  improvements  or  projects, 
to  plan  for  and  promote  the  im- 
provement and  expansion  of  the 
highway  and  freeway  systems  of 
the  State  and  to  plan  for  and  sup- 
port necessary  reconstruction  of 
State  buildings,  particularly  hos- 
pitals and  institutions. 

"Since  the  Commission  issued  a 
report  on  public  works  early  in 
1945,  agencies  snonsoring  proj- 
ects   have    further    revised    their 

plans   and  programs.    The  report  ^__    ^^^^   _    ^^^    ^ ^   ^_^^ 

just   issued    covers   information  Thousands  of  fliers  took  off  from 
gathered  up  to  the  end  of  1945. 

"The  report  is  the  first  of  a 
series  on  the  subject  of  timing  of 
public  works  projects.  It  is  an  in- 
ventory and  analysis  of  the  pro- 
posed construction.  The  Commis- 
sion's staff  is  engaged  in  contin- 
uing study  of  the  subject  which 
will  be  covered  in  subsequent  re- 
ports. 

ing  of  public  works  is  that  there 
be  an  ava'lable  '-'flidi'  or  pool  of 
projects  for  which  working  plans 
and  specifications  have  been  com- 
pleted, so  that  all  or  part  of  the 
work  might  be  put  under  construc- 
tion without  delay.  The  report  just 
issued  is  an  inventory,  providing 
the  foundation  for  the  first  step.'* 


•  •     • 

Among  the  ships  being  "rigged 
for  death"  is  that  grand  old  lady 
of  the  U.  S.  Navy,  the  Aircraft 
Carrier  Saratoga,  more  lovingly 
known  as  "Sara". 

•  •    • 

Men  who  served  on  the  Pennsyl- 
vania, Wainwright,  Parche,  and 
other  ships  will  have  the  same 
feeling  regarding  their  vessel  be- 
ing  in  the  "death  house". 

•  •     • 

But  somehow,  "Sara"  was  the 
glamor    girl   of   our   entire    Navy 


Membership  of  a  newly -formed 
Aviation  Committee  of  tihe  San 
Francisco  Chamber  of  Commerce 
was  announced  today  by  Chair- 
man George  C.  Tenney. 

In  announcing  the  membership, 
Chairman  Tenney  explained  that 
the  Committee  will  devote  its  at- 
tention to  San  Francisco  aviation 
problems,  coordinating  its  activi- 
ties with  those  of  the  Bay  Area 
Aviation  Committee,  which  is  con- 
cerned with  a  r  e  a  w  i  d  e  aviation 
problems. 

Appointments  to  the  Cotoimittee, 
representing  airlines,  aviation,  city, 
civic,  freight  and  manufacturing 
interests,  include  the  fbllowing 
members: 

Dall  De  Weese,  American  Air- 
lines, Inc.;  Jerome  V.  Roscoe,  Pan 
American  World  Airways);  G.  R. 
Thornton,  Transcontinenial  and 
Western  Air;  James  Murphy.  Unit- 
ed Air  Lines;  Roy  Backman,  West- 
ern Air  Lines,  Inc.;  Marsden  S. 
Blois,  National  Aeronautics  Assn.; 
B.  M.  Doolin,  Municipal  Airport; 
J.  Roger  Deas,  City  Planning  Com- 
mission; Carl  J.  Eastmari,  N.  W. 
Ayer  Advertising  Agency^  Inc.; 

Belford  Brown,  San  Francisco 
Bank;  R.  M.  Adamson,  Shell  Oil 
Co.;  George  C.  Tenney,  McGraw- 
Hill  Publishing  Co.;  George  G. 
Montgomery;  Castle  &  Cooke,  Ltd. 
M.  G.  Lickteig,  Railway  Express 
Agency,  Inc.;  Walter  Schlichtman, 
Thompson  Aircraft  Tire  Corp.,  and 
Kenneth  R.  MacDonald,  manager, 
Av^iation  Department,  San  Fran- 
cisco Chamber  of  Commelrce,  sec- 
retary. 

V . 

ROUTE  16  OPEN 


Storm  damage  has  beeiti  cleared 
on  State  Route  16,  between  Wood- 
land and  Sacramento  and  the  high- 
way is  now  open  to  traffic,  ac- 
cording to  the  Touring  Bureau  of 
the  California  State  Awtomobile 
Association. 


CITY  GROWTH 
INDICATED  IN 
NEW  STORE 

Announcement  by  Sears,  Roe- 
buck &  Company  of  its  plan  to 
construct  a  new  department  store 
in  San  Francisco  was  hailed  today 
by  Brayton  Wilbur,  president  of 
the  San  Francisco  Chamber  of 
Commerce,  as  "an  added  demon- 
stration of  the  faith  of  retailers 
in  the  future  of  this  city." 

Terming  the  $5,000,000  invest- 
ment as  one  of  San  Francisco's 
major  realty  developments,  Wil- 
bur declared  that  the  Sears  ex- 
pansion would  also  help  to  main- 
tain  high  levels  of  employment  in> 
this  city  by  providing  500  new  jobs 
for  San  Franciscans. 

"San  Francisco's  postwar  em- 
ployment and  development  depend 
upon  such  expansions,"  Wilbur 
said.  "Not  only  will  this  com- 
pany's step  provide  now  jobs,  but 
it  will  offer  added  consumer  serv- 
ices for  the  Bay  Area's  vastly  in- 
creased population.  The  groNvth 
of  San  Francisco's  consumer  mar- 
ket should  be  encouraging  to  ex- 
pansion of  other  businesses  in  the 
city." 

Site  of  the  new  store  will  be 
300,000  square  feet  of  property 
at  the  northwest  corner  of  Cal- 
vary Cemetery,  Masonic  Avenue 
and  Geary  Street,  according  to  an 
announcement  by  D.  S.  Tarvid, 
Sears  manager  here  for  the  past 
14  years.  A  two-story  structure 
with  a  basement  department,  it 
will  provide  parking  space  for  900 
cars.  It  will  have  three  times  the 
shopping  facilities  of  the  Sears 
Mission  Street   store,  Tarvid   said. 

The  balance  of  the  area  will  be 
developed  into  a  residential  dis- 
trict by  the  Mayfair  Heights  Cor- 
poration. 

V 

NOTICE  OF   CANCELLATION 


The  duration  examination  for 
Concrete  Mixer  Operator,  an- 
nounced on  the  bulletin  issued 
September  15,  1945,  has  been  can- 
celed. 

State  Personnel  Board. 


BURKE  FORM  CLAMPS 


V  -  - 

SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSON    JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

Aii   Types  of   Concrete   Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San  Francisco -       PhoneJlArfield  8768^ 


iRUJin  PRinT  compnnv 

MAKES 

FIRE  PRIHT 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


her  flight  deck  on  uncounted  mis- 
sions. When  they  returned,  "Sara" 
was  always  waiting  at  the  point  of 
rendezvous — and  waited  in  vain 
for  many  who  never  returned. 

•  •    • 
The  War  Department  has  pulled 

a  dumb  stunt  in  Public  Relations 
in  listing  these  ships  by  name.  It 
would  have  been  better  to  give 
them  a  code  number.  Then,  men 
who  served  on  these  craft  would- 
not  know  for  sure  that  their  ves- 
sel had  met  such  an  ignoble  end. 

•  •  • 
There  will  be  public  pro- 
test, and  I  have  an  even- 
money  idea  that  at  least  the 
"Sara"  will  be  taken  from 
the  execution  line-up. 


BADLANDS   EXTENSIVE 


Safety  FINLENITE  Tread 

Steps,  Nqzings,  Platfornu,  Sidewalk  Boxes 

All  Typel*  Gray  iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 

260  TOWN  SEND  STREET  ^Phone  DOuglaa  im 


^^^^ 


"SaXS 


BETHLEHEM   PACIFIC 


COAST 


STEEl         CORPORATION 
6«n«ra/  Ofl^ices.   San   Francisco 


"trS^^ 


Disfric*  Offices:  SeaMle,  Portlond,  lo$  Ang«le$,  Salt  Lake  City 

%\—\  Plontt:  Seattle,  Sooth  San  Francisco,  Los  Angeles 

Fabricating  Works  :  South  San  Francisco,  Alameda,  Los  Angeles 

Mill  Depots :  Seattle,  Portland,  San  Francisco,  Los  Angeles 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR   PROMPT,    EFnCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 


SAN  FRANCISCO 


OAKLAND 


The  portion  of  Death  Valley 
which  is  below  sea  level  is  more 
than  70  miles  long  and  from  one 
to  six  miles  wide,  according  to 
the  California  State  Automobile 
Assn.  This  area  includes  Bad  Wa- 
ter, 276  feet  below  sea  level,  low- 
j  est  point  in  the   United  States. 


I     Roy  M.  Scott 

!  Heating  and  Ventilating  Equipment 
i      Boilers  -  High  and  Low  Presaure 
Steam  Traps  •  Valvea  -  Strainers 
1      Fans    -    Wowers    -    Heatk^g    and 
I  Cooling   Cells 

Phone  MArket  2921 

j  "Tell  Us  Your  Problems" 

.?23    l«th    ST..   SAN    FRANCI8CX) 


1 

Fiber6|as' 

•  Low  Thermol  Cortducfivity 

•  Permanent  -  Firesof  e 

•  No!  Hormed  fay  Moisture 


OTHER 
fIBBRGLAS 

SHIP  INSULATION 

FUTEI  CLOTHS 

HUT  mSUUTION 

SOUND  DEADINING 

f  LECTIKAl  INSULATION 

FIRESAFf  PAIRKS 

DUST  STOP  FILTERS 

LAMINATE  REINFORCING 


NOW  AVAILABLE  AT  YOUR 

INSUlAlrrON   SUPPLY  HOUSE 

...  Oft   CALL 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phoue  Mission  1636  -  0755 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DISTRIBUTORS      •      ENGINEERS     •     CONTRACTORS 
73*»   Bryant  Street  •  SUfter  5967  •  Son   Francisco   7,  Colifornia 


PRIOniTIBS  NO 
LONGER  REQUmV 


CONVERT  TO 
FLUOHESOMT' 


^v, 


METAL 


tljOiM^fJlim 


Fluorescent  Products  Co. 


FOR   SALE 

HEA¥Y      TIMBERS 

12x12,  14x14,  various  lengths,  now  on  CARRIER 
BLOCKS.    Approximately   200  M  ft. 

A  O  V  A  1^'  C  E    SALES,   I.M'  C  „  0 

Phone  LANDSCAPE  5-6363 
1601  East  Shore  Blvd.  Ridunond,  OM, 


CELOTEX  INSULATION  PRODUCTS 

Cclo  Block  for  Refrigeration 

Celo-Siding  for  Conitruction  Work 
Ceiotcx  Hardboardi 

Harbor  Plywood  Corp.  of  California 

540  Tenth  St,  MArket  6705  San  Francbco 


AnilTON 


'  J  I'll! ,  "Vl.  I 


PRODUCTS 


Michel  &  Pfeffer 
Iron  Works,  Inc. 

Tenth  and  Harrison  •  San  Francisco,  California 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Price* 

Pacific  Pipe  Co. 

160  Spear  St^  San  1:  rancisco 


METAL  TOILET 
PARTITIONS 


P I  P  E  1   NOW  AVAILABLE 


SEND  IN  YOUR   INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  FRANCISCO 
35  Cabert  St 


UN.  6733 
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AILY    PACIFIC    lUILPER 


TUESDAY".  J.^\N'UARY  29.   1946 


iJDVAMCE  COWSTRPCTIOM  REPORTS 


I  •••  u  sd 


DAILY  PACIFIC  BUILDER 

(Ectablished  lAM) 
Every  Morning,  Except  Saturday,  Sunday  and  Laflsl  HotWaya 
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11— HOSPITALS 
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1-8 — COMMERCIAL  BLDGS. 

January  29,  1946 
COMPLETING    PLANS 

LOS  ANGELES  COUNTY,  Calif.— 
Architect  Howard  G.  Elwell,  1,520 
Wilshire  Blvd.,  Los  Angeles,  is  com- 
pleting plans  for  the  construction  of 
a  three-story  building  at  the  comer 
of  9th  and  Union  Sts..  Los  Angeles, 
for  the  Teamsters'  Union,  Local  No. 
42.  The  structure  will  contain  an 
assembly  hall  to  seat  500,  offices, 
recreation  rooms,  and  will  cover  an 
area  50x160  ft.    Cost,  $130,000.  1-8 


9-1 0— EDUCATION  AL 
BUILDINGS 


January  29,  1946 
BIDS    WANTED— TO    BE    OPENED 
FEBRUARY  18,  8  P.  M. 
SCHOOL  BUILDINGS 
PITTSBURG,  Contra  Costa  Co.,  Calif. 
Construction  of  two  frame  and  con- 
crete  and    brick   veneered   addi- 
tions,   one    3-classroom    addition 
to  the  senior  high  school  and  one 
4-classroom    and    toilet    addition 
to  the  Junior  high  school. 
Owner  —  Pittsburg     Unified     School 
District.      Arman      Stow,      clerk, 
Pittsburg. 
Architect— Charles  F.   Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  $25. 

Each  bid  must  be  accompanied  by 
certified  check,  cashier's  check  or 
bidder's  bond  in  amount  of  5%  of 
bid.  •     8-10 


January  29,  1946 
BIDS    WANTED— TO    BE    OPENED 
FEBRUARY  13.  8  P.  M. 
SHOPS  BUILDING 
SAN  MATEO.  San   Mateo  Co.,  Calif. 
Peninsular  Ave.  and  Delaware  St. 
Completion   of  the  general   construc- 
tion of  the  shops  building  on  the 
junior  college  site. 
Owner  — San    Mateo    Junior    College 
District,  business  office,  San  Ma- 
teo Junior  College  Science  Bldg., 
San  Mateo 
Architect— Harry  A.  Thomsen  Jr.,  315 
Montgomery  St..  San  Francisco. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  $100. 

Bids  must  be  accompanied  by  cer- 
tified or  cashier's  check  in  an  amount 
of  not  less  than  10%  of  bid.       •     8-10 


January  29,  1946 
BIDS   WANTED 

SAN  FRANCISCO.— Until  January 
.30.  1 :45  P.  M.,  bids  will  be  received 
by  the  Department  of  Public  Works, 
Room  282  City  Hall,  for  installation 
of  Pacific  boiler  in   Argonne  School. 

Specifications  obtainable  from  the 
office  of  Superintendent  of  Public 
Buildings  R.  A.  Chlsholm.  490  11th  St. 

•     9-10 


January  29,  1946 
CONTRACT    AWARDED 

NORTH  HOLLYWOOD,  Los  An- 
sreles  Co.,  Calif.— L.  A.  Lefevre.  4916 
Ben  Ave.,  North  Hollywood,  awarded 
contract  for  construction  of  a  two- 
story  reinforced  concrete  parochial 
grammar  school  at  10848  Moorpark 
St.,  North  Hollywood,  for  St.  Charles 
Catholic  Parish.  Rev.  R.  C.  Meade, 
pastor.  The  building  will  house  14 
classrooms,  a  575-seat  auditorium,  a 
cafeteria.  Ubrarj-,  offices,  clinic  and 
will  hmave  a  basement  15x75  feet  In 
area;  estimated  cost.  $250,000.  Plans 
prepared  by  Laurence  D.  Vlole,  engi- 
neer, 3220  Laurel  Canyon  Blvd.,  North 


Hollvwood. 


9-10 


January  29,  1946 
PREPARING    PLANS 
GYM.-AUDITORIUM        Cost,  $70,000 
LARKSPUR,  Marin  County,  Calif. 
Construction    of    gymnasium-audito- 
rium building. 
Owner— Larkspur-Corte  Madera  Sch. 


; — .    ties   of    the   Federal    Works   Agency, 

FUNDS  AWARDED       '**^^.^***      T/";'?^':^   ^^^"^  ^^^^^^   t°   ^^^   a™0"°t 
LAS    VEGA?    Si    Ttr,       7   ^  tJ  !^^'^  '*'"'  ^^  furnished  the  City 

M.-^ack   r     Hknin^    ¥^*'    ^°-    ^-    °^  ^"""^^  Barbara  for  the  purpose  of  I  of    floor    space,    150x135    ft    in    ires 
ager     New    l^Sfco   'mrrS*^!   ^-  '  ?]!? '"°^.  *"  ^^  preparation  of  plans  !  wood  roof  trusses,  composition   roT 
lIs  VeeaT    N    M     h«-  Asylum,  |  for  construction   of  a  two-story  and  \  ing,  architectural  concise  and  plate 

^or^ifion  frn^i^^''^' ^tll'l^J'\^    ^t!f™^°J.  »?<*"»°n   to   the  City  Hall,    glass  front,  concrete  floor;  estim^ated 


cocktail  bar  to  be  built  at  1945  Amer- 
ican Ave..  Long  Beach,  for  Jonah 
Jones  and  Art  Morgan;  23.000  sq.  ft 

area. 


information  from  W.  H.  Cheney,  divi- 
sion engineer  in  charge  of  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  Berkeley,  Calif., 
that  funds  to  the  amount  of  $4840 
will  be  furnished  the  asylum  for  the 
purpose  of  assisting  in  the  prepara- 
tion of  plans  for  constructing  hospital 
and  health  facilities.  The  new  build- 
ing, having  two  stories  and  70  bed- 
rooms, will  have  a  floor  area  of  ap- 
proximately 9240  square  feet. 

The  estimated  cost  of  the  facilities 
will  be  $129,000,  to  be  furnished  from 
available  cash  and  other  4unds.  The 
funds    made    available    through    the 


Bureau    of    Community    Facilities    of    Federal  Works  Agency  for  Southern 


the  Federal  Works  Agency  are  to  be 


repaid  without  interest  when  the  con-    ^*ty  •^'^  not  yet  been  selected. 


The  addition  is  to  be  of  reinforced 
concrete  with  approx.  40,000  sq.  ft. 
of  floor  area.  The  plans  can  now  be 
completed  and  all  arrangements 
made  for  construction. 

The  estimated  cost  of  the  facility 
will  be  $477,000,  to  be  furnished  from 
general  obligation  bonds  and  other 
funds.  The  funds  made  available 
through  the  Bureau  of  CommuiJity 
Facilities  of  Federal  Works  Agency 
are  to  be  repaid  without  interest 
when    the   construction    begins. 

Wright  L.  Felt,  located  at  Los 
Angeles,  is  the  engineer  for  the  Bu- 
reau of  Community  Facilities  of  the 


California.      The     architect     for     the 


cost,  $100,000. 


20-21 


January  29,  1946 
PLANS  BEING   FIGURED— BIDS 
OPEN    FEBRUARY  6,  2  P.  M. 
ALTER  THEATER 
OAKLAND,   Alameda   County,    Calif. 

3200  Grand  Ave. 
Alterations  to  Grand  Lake  Fox  The- 
ater. 
Owner— Fox -West  Coast  Theaters,  988 

Market  St.  San  Francisco. 
Architect — Otto   A.    Deichmann.    1026 
Market  St.,  San  Francisco. 
Plans   are   being  figured  bv  a   se- 
lected list  of  contractors.        "•     20-21 


PLANS  ON  FILE 


The    following    liat    of    plana    and    apaoifications    for    construction 

projects  are  now  available  for   Inepection   at  the   office   of   DAILY 

PACIFIC    BUILDER,    465    Tenth    Street,    San    Franclaoo. 


WoHc 


Leoatien 


Bid  Opening  Date 


BuUdings  and  Utilities 
Spec.  17379.  NOy  13211 


Inyokem 


2-  6 


Warehouse 

California  Natural  Guard 


Sacramento 


S-  6 


ikj  U  D  ■  0 1 L  iJ     ff  i\  1 1  1  Hi  Jlm  ' 


struction  begins. 

E.  A.  Rose,  located  at  Denver,  Colo., 
is  the  engineer  for  the  Bureau  of 
Communtiy  Facilities  of  the  Federal 
Works  Agency  for  New  Mexico,  and  I  available 
Trent  Thomas,  Santa  Fe,  N.  M,  is 
the  architect  for  the  asylum  to  make 
the  final  plans. 

Mr.    Cheney   stated    that   work    on 

the  plans  will  be  started  at  once  so 

■  that  construction  may  begin  witJiout 

I  delay  when  funds  and  materials  are 

available.  n 


Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 

14-17 


22-26--RESIDENTL\L 
BUILDINGS 


January  28,  1946 
PLANS  BEING  FIGURED 

LOS  ANGELES.  Calif .  — Carl  K. 
Mandel  &  Associates,  442  N.  Oaic- 
hurst  Dr.,  Beverly  Hills,  are  taking 
general   contract    bids    for    the    con 


January  29.  1946 
PREPARING    PLANS 

LA  MESA,  San  Diego  Co..  Caiif.—  I  strucflon  of  a  2-  and  part  3-story 
Architect  Sam  W.  Hamill.  1123  Bank  apartment  and  hotel  building  at  2011- 
of  America  Bldg.,  San  Diego.  Is  pre-  23^^  N.  Highland  Ave.,  Los  Angeles, 
paring  plans  for  the  construction  of  for  self ;  estimated  cost,  $100,000. 
a  1-story  reinforced  concrete  civic  I  Plans  prepared  by  Scherer-Ayers  & 
center  building  to  be  located  on  a  !  Associates,  architects,  13,111  Ventura 
triangular    site    bounded    by    Allison,  !  Blvd.,  Sherman  Oaks.         ,  22-26 

Date    and    University    Aves.    in    La 


uenerai  oonltractors  de»lrt*g  i,ub-b»o»  on  any  job  are  Invited  to  make  knewn 
their  requirements  In  this    column.     There    i«    no  charge  for  this  servtoa. 


Ward  BIdga.,  Stockton  State  Hoep..  Stockton;  Bids  open  Jan.  29,  2:00  P.  M. 
Jas.  L  Barnes  Constr.  Co..  941  Kuss  Bldg.,  S.  F.  (EXbrook  6905-7054). 
Meore  ft  Roberts,  693  Mission  St.  San  Francisco   (GArfield  8579). 
M.  ft  K.  Corp..  200  Financial  Center  Bldg.,  San  Francisco  (KXbrook  7824) 
Carrico  ft  GauUer,  365  Ocean  Ave..  San  Francisco   (JUniper  4-8081). 
Empire  Constr.  Co.,  Ltd.,  344  Harriet  St..  San  F'ranclsco  (HEmlock  3400) 
Parker,  Steffens  ft  Pearce,  135  South  Park.  San  Francisco  (ElXbrook  6639) 


January  29,  1946 
BIDS  OPENED 

T-»4  *      i<T    r  ^r  I     CORONA,    Riverside    Co.,    Calif—    Mesa,    for    the    city;    approximately  January  29.  1946 

Dlst,   Neil    N.   Cummins,  district   W.  C.  Smith,  Inc.,  411  W.  5th  St    Losl^<^125   feet   In    area  and    will   house    PREPARING  PLANS 
superintendent.  Larkspur.  |  Angeles,    at    $146,000,    submitted'  low   administration,    public    works,    police      '  LONG   BEACH,    Los    Angeles   Co., 

Architect  —  C.     F.     Gromme,    Alberts  |  bid  to  the  U.  S  Navy,  Public  Works   *"*^  ^*'*^  departments ;  estimated  cost.    Calif —Architect  Warren  A.  Dedrick. 

■"'  —     -    --  ' 14-17    807     Heartwell     Bldg..     is     preparing 

working  drawings  for  the  construe - 
I  tion  of  a  95-unit  apartment  building 
(212x151  ft)  to  be  located  at  the 
comer  of  Atlantic  Ave.  and  Oceaji 
Blvd.,  Long  Beach,  for  a  client     22-26 


TK^  c^l  ^^"T^?^if -'•  !  Office,    U.    S.    Naval   Base,    Terminal    *165,000. 

The  School  District  contemplates  a  ;  Island,    for    construction    of    miscel-  

pond   election    m    the   amount    of   at ,  laneous  alterations  to  the  U.  S.  Naval '  January  29,  1946 

least  $70,000,  for  which  no  date  has    Hospital,    Corona;    Specification    No  i CONTEMPLATED 

as  yet  been  set.  9.10  1 17194.  "  j  PUBLIC  SAFETY  BUILDING 

The    work    Involves    the    construe-  1  BREMERTON,     Wash.     Burwell    St, 

piiMnc   cr.  January  29,  1946      |  tion   of  sundecks  for  30  wards,   cov- J         between  Washington  and  Pacific. 

AT^Ttr^Tr^T?  V^^J^xT^^T  \^^^^  passageways,  alterations  to  ex- |  Construction   of   public   safety   build- 

AuuinuN    lu  SCHOOL  isting  buildings  to  provide  bake  shop  I         '"&•    probably    three    stories.    in- 

Estimated  Cost,  $715,000  :  installation  of  an  elevator  and  bake^^  '         eluding     legal     department     city 
""^  equipment,   24,000  sq.   ft   of   linoleum  I         courts  and  police  department. 

floor   covering,    5000    lin.    ft.   of    con-  !  Owner— City  of  Bremerton,  City  En- 
crete  curbing,  800  lin.  ft.  of  8-ft.  con-  I         gineer  S.  S.  Severance,  City  HalL 
Crete  ramp  and  miscellaneous  repairs  '  -A-rchitect — Not  announced, 
to  gutters  and  roads.  I     City    will   call   for   bids    for   archi- 

The    work    consists    in    general    of  j  tectural  fees  shortly.  14-17 

demolition,  earthwork,  concrete  work, 


SEATTLE,  Wash 

Construction  of  addition  to  high 
school,  construction  of  new  voca- 
tional education  building. 

Owner— Highland  School  District  No. 
401,  King  County. 
Pearl   A   Wanamaker,  state  school 


superintendent   has  applied  for  funds  i  miscellaneous    steel    and    iron,    car'-'  !  January  29,  1946 

to  State  Social  Security  Commission  ,  pentry    and    millwork,     roofing    and  I  CONSTRUCTION  APPROVED 
and   Development   Board;    local   con-    sheet  metal  work,  lathing  and  plas-  i     CANON  CITY,  Colo.— The  planning 
tribution,  $214,500;  state  aid,  $500,500.    tering,  glass  and  glazing,  finish  hard- =  ^^ard    of    the    Colorado    State    Penl- 

9-10  j  ware,    resilient   flooring,   field   paint-  j  tentiary.   Canon  City,  Colo.,  has  ap- 
"  —  !  Ing,      plumbing      and      miscellaneous  '  Proved  construction  of  a  four-tier  re- 

January  29,  1946     I  piping,      electrical     work,     hydraulic  ! '"^o"^®*^  concrete  penitentiary  build- 
elevator,    walk-in    refrigerator,    me-    ^"K  at  Canon  City,  Colo.,  at  an  esti-  i  inspector 
chanical      refrigerator,      bake      shopi^ated    cost    of    $375,000.    W.    Gordon 


FUNDS   SOUGHT 
SCHOOL  BUILDING 

-.rAXT^^TT^rrr^^^^l™^*^^  ^°^*'  ^^94,000  I  equipment  'and^pkvlng  and'appiTrte*^  I  Jamiesmon,  818  lYth'st.',  Denver^  will 
Zo^s?ru^\7^:L    .1..     ,..^1  !  nant^work.  completion  time.  12"o'days.  |  be  the  architect 
building. 


PLANNED 

RESIDENCES        Cost.  $10,200-$12,150 

PALO  ALTO,  Santa  Clara  Co..  Calif. 

660.    690    Scale    Ave.;     1918.    1948. 

1968.    1988,    1998    Mlddlefleld    Rd. ; 

1925,    1945,   1965,    1985,   1999   Byron 

Street. 
Construction    of    12    new    residences 

with  garages. 
Owner  —  Ronald   Williams,  Mountain 

View, 
i  Plans  by  Walter  Schwafel,  171  Uni- 
versity Ave.,  Palo  Alto. 
Contractor  —  E.    G.    Stelnegger,    302 

Myrtle  St,  Redwood  City. 
Permits  have  been  issued  by  John 
V.  Schwafel,   Palo  Alto   city  building 

•     22-26 


Conversion  fttdg..  No.  401,  S.  F.  Naval  Shipyard,  San  Francisco;   Bids  open 
January   31,  n    a.   M. 
M   J.  King,  Inc..  231  Franklin  St.,   San  Francisco   (UNderhlll   8209). 
Erbentraut  ft  Summers,  446  Sixth   St,   San   Francisco    (MArlcet  8310) 
M.  ft  K.  Corp.,  200  Financial  Cenif  r  Bldg..  San  Francisco  (ElXbrook  7624) 
Jaa.  L  Barnes  Constr.  Co.,  941  Russ   Bldg.,   S.  F.    (EXbrook   6905-7054). 
Barrett  ft  Hllp,  918  Harrison  St,  San  Francisco  (DOuglas  0700). 
Clinton  Constr.  Co.,  923  Folsom  St,  San    Francisco    (SUtter  3440). 
A.  Famell  Blair,  9  Main  Street,   San  Francisco   (YUkon   0S90). 
De  Luca  ft  Son.  1745  Filbert  Street,  San  Francisco   (ORdway  3600). 


Laboratory   Bldg..   Moffett    Field;    Bids  close   February   8,   3    P.    M. 
Erbentraut   &   Summers,   446   Sixth   St.,   San    Francisco    <MArket   8310). 
Peter  Kiewit  Sons  Co.,  442  Post   St.   San  Francisco    (EXbrook  5736». 
Carl  N.  Swenson  Co.,  355  Stockton  Ave.,  San  Jose  (BAllard  2602). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.  (EXbrook  6906  or  7054) 
De  Luca  A  Son,  1745  Filbert  Sfcneet,  San  Francisco   (ORdway  3600 >. 
M.  J.  King,   Inc.,  231  Franklin   Street  San   Francisco    (UNderhlll   8209). 
Peter   Sorensen.    927    Arguello    St..    Redwood    City    (Redwood    2212). 


BIdgs..   Services,    Reserve    Fleet    Berthing,   Mare   Island;    NOy   13295;    Speo. 
17459;    Bids  open   February  1,  11:00  A.  M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6905-7054). 
Peter  Kle-Uit  Sons  Co..  441  Post  St,   San   Francisco   (EXbrook  5736) 
Barrett  ft  Hilp.  918  Harrison  St.,  San  Francisco   (DOuglas  0700). 
Clinton  Constr.  Co.,  923  Folsom   St,   San   Francisco    (SUtter  3440). 


Expansion    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;    Spec.    17230; 
Bids  open   February  7,  11  A.  M. 
Carrico  &  Gautier,  365  Oceap  Ave.,  San   Francisco   (JUniper  4-8081). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905  or  7054) 
Erbentraut  ft  Summers,   446  Sixth    St,   San   Francisco    (MArket   8310) 
S.  J.  Amo^oso  Constr.   Co.,   2100  Oakdale  Ave.,   S.   F.    (Mission   1490). 
Barrett  &  Hilp,  918  Harrison  St,  San   Francisco    (DOuglas  0700). 


new     high 


school       Bids    were    submitted    on    the   fol- 
lowing items : 


Owner— Moses   Lake    School   District    (i7  lumn    sum     nrir*.    for   th^   »n«,»  January  29,  1948 

No.  161    Grant  Cni,ntv  ^^^  l^^^l   .^"™\  P"''®    ^^"^    *^«    entire  iqidS  WANTED 


No.  161,  Grant  County. 
Pearl  A.  Wanamaker,  state  super- 
intendent of  schools,  has  applied  for 
funds  to  State  Social  Security  Com- 
mission and  Development  Board ;  lo- 
cal contribution,  $74,000;  state  aid, 
$220,000. 
Architect — Not  announced.  9-10 


work  complete; 
(2)  additional    price 


1     TACOMA,  Wash. —  Until  February 
for    each  cubic  1 27,  2  P.  M.,  bids  will  be  received  by 
yard  of  rock  excavation  as  called     - 
for  In  Section  3-02  (d). 


January  29,  1946 
FUNDS  SOUGHT 
ADDITION  TO  SCHOOL 

Estimated  Cost,  $323,000  ■ 


The  complete  bids  were: 

W.  C.  Smith.  Inc.,   (1)  $146,000,  (2) 
$30. 

Baruch   Corp..    (1)    $174,317,    (2)    no 
bid. 

Arthur  Pinner  Jr 
$16. 


the    office    of    the    district    engineer. 


January  29,  1946 
14-17    PLANNED 

RESIDENCES  Cost    $7,850-$12,500 

PALO  ALTO,  Santa  Clara  Co..  Calif. 
724  Garland  Dr. ;  757.  761,  733,  769, 
765,  745,  737,  753  Oregon  Ave. 
Construction  of  nine  2-  and  3-bed- 
room  residences  with  attached 
garages. 


Federal  Works  Agency,  Public  Build-  ;  owner  —  Helen     van     Buskirk,     San 
ings    Administration,   838   U.    S.    Ap-  j         Francisco. 


praiser's    Bldg.,    San    Francisco,    for 

;  alterations  to  elevator  hoistway  doors 

in   the  U.   S.   Post  Office  and  Court- 

j  house  at  Tacoma.  Wash. 

(1)  $176,827,  (2)  j     Plans  and  specifications  obtainable 

H  j  from  the  above  office  of  the  district 

•     14-17 


i  engineer. 


I 


SEATTLE,  Wash.  j  ^9  -lo ^INniTQTRIAl 

Construction  of  addition  to  Showalter  I  **"*»'      ^^,„VlL,5:xV^ 

Elementary  School.                             {                       BUILDINGS 
Owner— South  Central  School  District '  f  — — 

No.  406,  King  County.  j  January  29,  1946 

Pearl  A.  Wanamaker,   state   school    COMPLETING  PLANS  •  ^       .       ..  ^^. 

superintendent,  has  applied  for  funds  '      BURBANK,  Los  Angeles  Co.,  Callf.  1  Construction  of  atflcea  on  mezzanine 


January  29,  1946 
!BID   OPENED 
I  MEZZANINE  OFFICES 
'OAKLAND.    Alameda    County,    Calif. 
Grove  St  Pier. 


Architect— W.  E.  Huson,  2499  Middle- 
field  Rd. 

Contractor  —  Coastwise    Construction 
Co.,  2499  Mlddlefield  Rd. 
Permits  have  been  issued  by  John 

V.  Schwafel.  Palo  Alto  city  building 

inspector.  •     22-26 


Store  Bldg.,  Railroad  Avs.  and  E  7th  St..  Pittsburg;  Bids  open  Feb.  »,  11  Al^ 
Barrett  ft  Hllp.  918  Harrison  St.  San   Francisco    (DOuglas   0700). 
Howes  &   Whitaker.   626  Russ   Bldg..   San    Francisco    (GArfield   5729) 
Erbentraut   ft   Summers,    446   Sixth    St.,   San    Francisco    (MArket   8310) 
Louis  C.  Dunn  Co.,  799  Monadnock  Bldg.,  San  Francisco   (YUkon  1471) 
g.  J.  Amotfoso  Constr.   Co.,  2100  Oakdale   Ave.,   S.   F.    (Mission   1490). 
Stolte,   Inc,   8451   San    Leandro   SI.,   Oakland    (TRlnidad   10«4). 

i ) . 

Motel   Bulldihgs.  Oakland;    Bids  open  January  31,  3   P.   M. 
Barrett  &   Hilp,   918  Harrison   St  ,    San   Francisco    (DOuglas  0700). 
G.  W.  Williams   Co.,   10  California  Drive,   Burllngame    (Burl   4-1796) 


to  State  Social  Security  Commission  i —-'^''chltect    R.   Benedict    Brout,    1709 
and   Development   Board;  local   con-   W.  8th  St..  Los  Angeles,  Is  complet 


floor  of   building  to  involve   1458 
sq.  ft.  area. 


27— TRANSPORTATION 
BUILDINGS 

January  29,  1946 
CONTRACT  AWARDED 

ALAMEDA.    Alameda   Co.,   Calif. — 
Whalin    Bros.,    2942  23rd    Ave.,    Oak- 


tributlon,  $54,000 :   state  aid,  $269,000.  '  *°&  P'^ns  for  the   construction  of   a   Owner  —  (Oakland    Port    Commission,    i^nd,  at   $2260,  awarded   contract  by 


January  29.  1946 
BONDS  APPROVED 

REDI-JVNDS,  San  Bernardino  Co.. 
Calif.— Voters  of  the  City  of  Red- 
lands    approved    the    $1,000,000    bond  i 

Issue  proposal  January  17  to  finance  j  " 

replacement  of  school  buildings.  The  « 

high   school  district  will  be  aloltted  ACQUIRING  SITE 

$750,000    and    the    elementary   school        INGLEWOOD,     Los 


9-Yo  factory  building  at  3000  W.  Winona  |         ^ oot  of  Grove  St.,  Oakland. 

St.,  Burbank,   for  Hydro  Aire  Co.   It   Only    bidder— Russell    A.   Cullen,    478 
will  cover  an  area  100x100  feet ;  struc-  Jackson  St.,  San  FYanclsco,  $6867. 

tural    steel    work,     reinforced    brick  *     ^^ 

work,  corrugated  iron  roof,  steel  sash,  

cement  floor.  The  owners  will  build.  ^ 


12-13 
January  29,  1946 


18-19— RELIGIOUS  BLDGS. 


January  29,  1946 
COMPLETING    PLANS 
Angeles     Co.,       BELLFLOWER,    Los   Angeles   Co., 


district     $250,000.     Marsh,     Smith     &(  Calif.— The   California  Divan   Co.,   A.  I  Cal.— Reginald    Inwood.    125    E    Sun- 


Powell,  Architects'  Bldg.,  816  W.  5th  I V-  Marchetti,  president,  1829  W.  62nd 
St.,  Los  Angeles,  are  architects  for  St.,  Los  Angeles,  has  taken  an  option 
both  the  high  school  and  elementary  '  on  property  in  the  Inglewood  area  as 
school  districts.  9-10   a   site  for   a   new    furniture   factory 

r  (estimated  to  cost  $1,500,000.  All  plan 

January  29,  1946      i  work  to   date   has   been   done   by  an 
PREPARING  PLANS  '  !  eastern  concern.  12-13 

GLENDALE,      Los     Angeles      Co.,  j  

Calif.— Architect  George  M.   Lindsey,  .,  „„   ,„,« 

214  N.  Central  Ave..  Glendale,  Is  pre-  '  ,  .^.^  „r...^  r.if.",y^i7  ».l^i 
paring  working  drawings  for  the  con-  ,  ^^ANS  BEING  FIGURED-BIDS 
struction    of   a   two-story  music  and  I^PEN    FEBRUARY  4   2  p.  m. 


speech  arts  building   (180x143  ft)   at 


FACTORY  BUILDING 


the  Glendale  Junior  College  for  the  ;  ^^^ON,  Solano  County,  Calif. 

Glendale  Unified  School  District ;  es-  1  Construction  of  factory  building. 

timated  cost.  $325,000.  J.  G.  Middleton,  '  Owner— Penetrator  Syphon  Company, 

structural    engineer,    214    N.    Central    ^     JP.  °?* 

Ave.,  Glendale.  9-10  i  ^'■'^'?i*^^^*f„ 

I  thur  W.  Anderson,  Bank  of  Amer- 

January  29,  1946  *^^  ^^^g-,  Oakland. 

BONDS  VOTED  '     ™ans   are   being  figured   by  a  se- 

IMPERIAL,    Imperial   Co..    Calif .— i  ^®*=***^  "^*  °^  contractors.         •     12-13 


set  Blvd.,  Los  Angeles,  is  completing 
plans  for  a  new  450-seat  church, 
Sunday  school  and  social  hall  to  be 
built  at  Clark  and  Walnut  Streets, 
Bellflower,  for  the  Community  i*res- 
byterian  Church.  Rev.  Clifford  Jones, 
pastor,  642  E  Maryn  St.,  Bellflower. 
Est.   cost,   $70,000. 

General  contract  bids  will  be  ask- 
ed soon,  and  H.  A.  Van  Horsen,  c/o 
Citizens  National  Bank  of  Bellflower 
332  S  Bellflower.  is  chairman  of  the 
building  committee.  18-19 


Imperial  Union  High  School  District 
of  Imperial  County,  Jan.  22.  approved  { 
the  proposition  of  issuing  t>onds  In 
the  amount  of  $60,000  to  finance  the  i 
construction  of  a  gymnasium-audi- 
torium building  on  D  St  immediate- 
ly west  of  the  high  school.  Imperial, 
for  the  District.  9-10 


January  29.  1946 
PREPARING    PLANS 
LAGUNA     BEACH,     Orange     Co., 
Will   G.   Corlett  and   Ar-    Calif.— Architect    Wilfred   B.    Verity. 

P.  O.  Box  267,  Corona,  is  preparing 
plans  for  a  reinforced  concrete  church 
building  and  alterations  to  the  exist- 
ing sanctuary  at  Laguna  Beach  for 
the  Community  Presbyterian  Church. 
Approximate  cost,  $150,000.  18-19 


January  29,  1946 
BONDS   VOTED 

CORONA,  Riverside  Co.,  Calif.- 
Voters  in  the  Corona  School  District 
January  22  approved  two  bond  is- 
sues totaling  $775,000  which  will  be 
used  to  finance  new  construction  In 
the  District  New  buildings  include 
a  school  at  Home  Gardens  and  ad- 
ditions to  Lincoln,  Jefferson  and  Nor- 
co  schools;  cost,  $250,000.  A  new- 
school  will  cost  $525,- 
9-10 


junior    high 
000. 


January  29.  1946 

BIDS    POSTPONED     UNTIL 

FEBRUARY  8.  3  P.    M. 

LABORATORY  BLDG. 

MOFFETT  FIELD.  Santa  Clara  Co., 
Calif.  Ames  Aeronautical  '  Lab- 
oratory. 

Construction  of  steel  frame  and  con- 
crete wall  laboratory'  building  to    gj^. 
contain    offices  and   maintenance  '     ^ 
shop    for    new 
tunnel. 


,  January  29,  1946 

PRELIMINARY    PLANS 

LOS  ANGELES  COUNTY,  Calif.— 
Architect    Wm.   Woolett,    400    Rowan 
Bldg.,  Los  Angeles,  is  preparing  pre- 
liminary   plans    for   the   construction 
of  a  concrete  church  building  to  con- 
of    a    Sunday    school,     500-seat 
supersonic    wind  '  auditorium  and  a  chapel  on  the  cor- 
supersonic    ^ma,^^^  ^^  Overhill  and  Northridge,  View 


the  U.  S.  Engineer  Office,  74  New 
Montgomery  St.,  San  Francisco,  un- 
der Spec.  2134-7  for  the  construction 
of  two  gate  houses  at  the  Alameda 
AAF  Intransit  Depot  •     27 


January  29,  1946 
PLANS   COMPLETED 

SANTA  MARIA,  Santa  Barbara 
Co.,  Calif.  —  Architects  Arthur  E. 
Mann  and  Philip  J.  Daniel,  8  Gib^n- 
Dexler  Bldg.,  Santa  Maria,  have  com- 
pleted plans  for  a  new  Greyhound 
bus  depot  on  the  west  side  of  N. 
Broadway,  between  El  Camino  and 
Tunnel  Sts.,  Santa  Maria,  for  Mrs. 
Louella  Stephens  and  Norman  Hays. 

27 

28-30— MISCELLANEOUS 
BUILDINGS 


Candy  Factory,  Ocean  Ave.  near  19th  Ave.,  S.  F.;  Bids  open  Feb.  4,  3  P.  M. 
Erbentraut   ft   Summers,    446   Six*h    St.,    San    Francisco    (MArket    8310) 
Ciarrico  ft  Gautier,  365  Ocean  Ave.,  San  F*rancisco   (JUniper  4-S081). 
Midstate  Ctonstr.  Co.,  1299  Bush   St,  San   Francisco   (ORdway  4638). 
Howes  ft  Whitaker,  626  Russ  Bldg.,  San  Francisco   (GArfield  6729). 

Tulana   Farms  Grain    Elevator,  Worden,  Ore.;    Bids   Ipen    Feb.   14,   Noon. 
Carrico  ft  Gautier,  365  Ocean  Ave.,  San  Francisco   (JUniper  4-8081). 


Tank  Truck  Loading  Fac.  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 

Swinerton  &  Walberg  Co.,  225  Bush  St.,   San   Francisco   (GArfield  2980 

BIdge.,  Paving  and  Utilities,  U.  6.  Navy  Sta..  Inyokern;   Spec.  17379;   NOy 
13211;    Bids  open    February   5,   2    P.    M. 
Johnson,   Drake   ft   Piper,    Inc.,    1736   Franklin    St.,    Oakland    (OLencourt 

8011).    Bids  due  in  Oakland  office  February  2). 
Haddock -Engineers,  Ltd..  P.  O.  Box  479,  Oceanslde. 

Factory  Bidgi.,  Penetrators  Syphon  Co.,  Dixon;  Bids  open  Feb.  4,  2  P.  M. 

Erbentraut  ft  Summers,  446  Sixth   St.,   San  Francisco   (MArket  8310) 
Campbell  Constr.  Co.,  800  R  St.,  Sacramento   (Sacto  3-2095). 

Foster  Weeks  Store  ft  Ants.,  Grand  Ave.,  Oakland;    Bids  open   Feb.  4,  3  PM 
Howes  &  Whitaker,  626  Russ  Bldg.,   San  Francisco   (GArfield  5729), 

Alter  Grand    Lake   Theatre,   Oakland;    Bids   open    February    6,   2    P.    M. 
A.   J.   Hopper  Co.,   243   Langton    St.,    San    Francisco    (MArket    7070). 


Boat   House,  Golden  Gate  Park.  S.  F.;    Bids  open  January  31.  2  P. 

N.  O.  Wisefh,  711  McAllister  St.,  San   Francisco    (Fillmore  1231  > 


M. 


January  29,  1946 
CONTRACT   AWARDED 

SANTA  ANA,  Orange  Co.,  Calif.— 
Sinner  Bros..  4658  Castelar  St..  Ocean 
Beach,  awarded  contract  for  the  con- 
struction of  a  crematory  building  to 
be  located  near  Santa  Ana  for  the 
Melrose  Abbey  Mausoleum  ;  27x45  feet 
In  area,  reinforced  concrete  construc- 
tion, concrete  roof  and  floor.  Plans 
prepared  by  Harold  C.  Wildman. 
architect.  3710  Lime  Ave.,  Long 
Beach.  28-30 


Owner— National  Advisory  Commit-  ?*'^^^,.^*^^"*=^'  ^°^  t^«  Second  Re- 
tee  for  Aeronautics,  Moffett  Field  ,'  ^?™  Church  of  America  :  tile  roof. 
Plans  bv  Engrg.   Dept.   of  Owner         1^^^^'    ^*^*^'    forced   air   heating    unit; 

Bids  opening  date  postponed  from  I  f s^'n^ated  cost.  $130,000.  Only  a  por- 
January  30  I  "°"  °^  ^^^  Sunday  school  and  chapel 

As  pfeviously  reported,  the  follow-  !  '^  ^°  ^®  ^""*  ^^  this  time  18-19 

ing     contractors     will     be     furnished 


with    plans   and    specifications 

Carl  N.  Swenson  Co.,  355  Stockton 
Ave.,   San  Jose. 


January  29,  1946 
PLANS  COMPLETED 
SAN      BERNARDINO      COUNTY, 


UNifORM    ^    DEPENDABLE 


Wells  P.  Goodenough,  49  Wells  Ave.    Calif— Architect    Wm.    Woolett,    400 


The 


no 


» 
B 


I 


good 


Palo  Alto 

De    Luca   &   Son,    1745   Filbert    St, 
J  San  Francisco. 

I      Barrett   &    Hilp,    918   Harrison    St, 
\  San  Francisco. 


Rowan  Bldg.,  Los  Angeles,  has  com- 
pleted plans  and  will  take  bids  soon 
for  the  construction  of  a  two-3tor\' 
masonr>'  and  frame  church  building 
I  to  house  a  main  auditorium,  a  Sun 


I.  M.  Sommer  &  Co.,  580  Market  St .  i  ^^^  school  auditorium  and   adminis- 
San  Francisco.  I  trative  offices  to  be  built  in  San  Ber- 

Moore  Dry-  Dock  Co..  foot  of  Ade-  '  ^ardino  for  the  Gardens  Community 


PfflPfllMSilHiKii 

I  Bi  Bv  ■" 

FiBEREB  mmii 


[PLASTER 
i     CRAFT 

-^    CONSIRUCIION 


>   ♦   ;     PJfo«>C*iO  ir    1. 

PACIFIC  POMANa  CEMENT  COMPANY 

^tSs^^roVt^s"    COASTWIDE  SERVICE    'T.^^.T 


line   St.,   Oakland 

IFischback    &    Moore.    Inc..   55   New 
Montgomery  St.,  San  Francisco. 
Erbentraut  ft  Summers,  446  6th  St, 
San  Francisco. 

M.  J.  King.   Inc.,  231   Franklin   St., 
San  Francisco. 

Adam  Arras  ft  Son,  116  New  Mont- 
gomer>-    St..    San    Francisco. 

Peter    Sorensen,    927    Adgruello    St, 
Redwood  City. 

Judson  -  Pacific  -  Murphy   Co.,    1200 
17th  St.,  San  Francisco. 

Parker,  Steffens  ft  Pearce,  135  So. 
Park,    San    Francisco. 

Peter    Kiewit    Sons    Co..    442    Post 
'  St..   San   Francisco. 

(James   I.   Barnes   Constr  Co.,  Russ 
Bldg.,   San   Francisco. 
L  C  Smith,  First,.and  Raiilroad,  San 
Mateo. 

1     Bethlehem    Pacific    Steel    Corpora - 
J  tion,  Alameda.  12-13 


14-17— PUBUC  BLDGS. 


January  28,  1946 
FUNDS   AWARDED 

SANTA  BARBARA,  Santa  Bar- 
bara Co.,  Calif —A.  L.  Study,  PubUc 
Works  and  Planning  Consultant  for 
the  City  of  Santa  Bart>ara  has  re- 
ceived  the   information   from   W.    H. 


Church ;  wood  roof  trusses,  shake 
roofing,  tile  floors,  air  conditioning; 
cost,  $100,000.  The  main  auditorium 
will  seat  250  persons  and  the  Sunday 
school  auditorium  350  persons.     18-19 


20-21— SOOAL  AND 
RECREATIONAL  BLDGS. 


WANTED 

FOR  SALF  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


MacDONALD,  YOUNG  &  NELSON 

'       General  Contractors 

Speciiilmng  in  Industrial  and  Com.mercial  Buildinft 


1 


GRAEMt:  K.  .MacDONALD 

DALLAS  YOUNG 

C.  EDWARD  NELSON 


127  .MONTGOMERY   SIKEET 
SAN   FRANCISCO.   (  AIJF. 
PHONE— SUTTER    S296 
B 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,  WE  DO  have  on 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

Ja!nes  C.  Franken  Co. 

1112  Polk  St.,  San  Francisco  9        Phone  GRaystone  5068 


r 


FOR  SALE 


GAMERSTON  &  GREEN  LUMBER  CO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  ~  TIES  -  HR  ■■■  REDWOOD 

PONDEROSA      SUGAR  FINE 


Bar.    Francisco 
1600  ARMY   STREET 
ATwater  1300 


Oakland 
2001    LIVINGSTON    STREET 

KEHog    4-1884 


January  25,  1946 
BIDS  WANTED 

OCEAN  BEACH,  San  Diego  Co., 
Calif.— Until  February  5,  10  A,  M., 
bids  will  be  received  by  the  City  of 
San  Diego  for  construction  of  a  re- 
inforced concrete  community  center 
building  o»  Santa  Monica  Ave.  west 
of  Ebers  St,  Ocean  Beach,  San  Di^po. 
for  the  city;  estimated  cost,  $53,500. 
A  set  of  plans  and  specifications  may 
be  obtained  from  the  office  of  the 
purchasing  agent.  Room  273  Civic 
Center,  San  Diego,  upon  deposit  of 
$10.  aO-21 


January  29,  1946 
COMPLETING    PLANS 

LONG  BEACH.  Los  Angeles  Co., 
Calif.— Architect  W.  Douglas  Lee,  401 
S.  Rossmore  Ave.,  Los  Angeles,  is 
completing  working  drawings  for  a 
1-  and  part  2-8tory  reinforced  con- 
crete l>owling  alley  building  to  ctm- 


NEW  &   RECONDITIONED 
DIMENSION  LUIV&ER 

TIMBERS,    wallboards.    pIumhinR 
pipe,  millwork,  and  other  building; 
material.    SALE  PRICES.     Large 
stocks  of  ••hard  to  get"  items. 
'y        Wire,  write,  or  'phone 
CLEVELAND  WRECKING   CO. 
2900  Third  St.       -       VAlencia  4977 

70-ft.  STEEL  TOWER,  28  M  g«l 
REDWOOD  TANK  and  two  6«-;n  x 
24-ft.  X  A -in.  STEKL  PRESSURE 
TANKS  to  be  sold  as  one  unit  Lo- 
cated in  San  Prandaco.  Must  t>e 
removed  at  once.  Sacrifice  Write 
•phone     or     wire     ror     tn  formation 

CLEVELAND     WRECKING     CO. 

2800  Third   Street.   San    Francisco 
VAlencia  4977  (tt) 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 


666  Hajrnson  St. 


DO  SSR^ 


San  Francbc* 


FOR  RENT 


D  8  TRA<'TORS,  with  Bulldozens. 
fully  operated.  E.  Barl>ettinl,  2251 
Quesada,  S.  F.  Phone  AT.  5182. 

to  Jan.  31,  '46 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkel«3  S317  1335  SCCTH  ST.,  Berkeley  2,  CaM, 


CLEVELAND    TRENCHER,    fully 
operated.     F.     R     Archibald,     LOck- 

haven  81T92  • 


WANTED 


WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton  66639.  tf 


CONTRACTORS— Save  Money  and  Time 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  S361         -         SAN   FRANCISCO 

LeROY    SERVICE 


PREPARED    BY 


TUESDAY',  JANUARY  29,  1946 


SE 


mAlLY    PACIFIC    BUILDER 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


Engineering  Section 


NEWS  INDEX 

Fop  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 


Water  Supply  and  S«wage 

Disposal   Plants  .. ._ 31-32 

Bridges 

Oams,    Reservoirs  and 

Dredging   

Docks,  Piers  &  Harbors 

Parks,   Airports   and 

Playgrounds    

Railroads,  Subways  and 

Tunnels 

Electric  Lighting  and 

Transmission    Lines   

Sewers 

Streets  and    Highways 

Gas.   Water  and   Oil    Pipe 

Lines  


33 

34 
4d 

36 

37 

38 

39 
40 


41 


Bridge  No.  384— Reconstruction  uf 
timber  bridge  on  present  concrete 
head  walls  and  footings  over  canal  on 
the  Ingomar  Quinto  Rd.  at  the  south- 
west comer  of  Section  9,  T.  9  S.  R. 
9  E.; 

!  Bridge  No.  385— Pile,  timber  bridge 
;over  Fairfield  Canal  on  the  Grimes 
IRd.  at  the  southwest  comer  of  Sec- 
:  tion  13,  T.  7  S.  R.  14  E. 

Plans  and  specifications  on  file  in 

J  the  office   of   said   Board   of   Super- 

,  visors   and   copies    may    be    obtained 

from .  the    office    of   W.    E.    Bedesen,  ' 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


January  29,  1946 
BIDS  WANTED 

ST.  GEORGE,  Utah.— As  previously 
reported,  until  Pebruar>'  18,  10  A.  M.,  ( 
bids  will  be  received  by  the  Civil 
Aeronautics  Administration,  1509  4th 
St.,  Santa  Monica,  for  clearing,  grad- 
ing, graveling,  sealing  northeast- 
southwest      runway,      and      clearing, 


Plans    and    specifications    may    be  T«nuarv  2fl  1»46 

obtained  from  the  office  of  the  city  )     nrmnf u    rr  ,       rf^.^^  w  '  k 

►  clerk  upon  deposit  of  $25.  ^  !„  S^^^?^'  Colo.-Until  February  5. 

Each  bid  must  be  accompanied  by  '  4  "^^  ***  received  by  the 

cashier's  check  or  certified  check  in  !  ^"''®*"    of    Reclamation,    Office    of 

amount  of  5%  of  bid.  •     39  'Director  of  Finance.  Custom   House. 

I  Denver  2.  Colo.,  under  Inv.  No.  D-33,- 

^^^^^^^  — 1 265- A   for   furnishing  and   delivering 

40 STREETS  AND  I  materials  f.o.b.  shipping  point  and/or 

HIGHWAYS  ImT-SS"*''  ^**"v  "  ^""^^^^     ^ 

, I '  * '  f^  3u.<«pension   clamps   for  795.- 


January  29,  1948     i 
COST  OF  PLANS  j 

LOS  ANGELES  COUNTY.  Calif.— 


a    iox^«    II.    secimai    steel    rrame    ^.^^  Engineer,  Sacramento,  Calif.,  has  ' 


returnable. 

'  Bids  will  be  received  on  bridges 
!  sepMirately  as  set  out  in  the  form  of 
Ibid. 

j  Each  bid  shall  be  made  out  on  a 
■  form  to  be  obtained  at  the  office  of 


W.  E.  Bedesen,  county  eurveyor,  Mer- 
ced ;  must  be  accompanied  by  a  cer- 
'tified  check  or  cashier's  check  equal 
I  to  10%  of  the  amount  of  the  bid, 
'  made  payable  to  the  order  of  the 
I  chairman  of  the  Board  of  Super-  i 
I  visors.  •     33  ! 


31-32— WATER  SUPPLY  & 


January  29,  1946 
CONTRACT    AWARDED 

LOS  ANGELES.  Cal.— Oberg  Bros. 
__„,  401  W  Redondo  Blvd.,  Inglewood.  at 

SEWAGE    DISPOSAL  5141,946.50   awarded    contract    by    the 
PLANTS  j  State    Division    of    Highways,    C.    H. 

*  ^^         "•• iPurcell,     State     Director     of     Public 

'Work.s,  Sacramento,  for  construction 
of  reinforced  concrete  overcrossing 
on  Hollywood  Parkway  at  Rosemont 

•        •  33 


watchhouse    building  at    St.    George, 
Utah,  intermediate  field  and   related 
work;  Proposal  No.  6-46-129. 
The  work  involves : 
153  acres  clearing  and  grubbing; 
71,000  cu.  yds.  grading,  unclassified ; 
8800  cu.  yds.  grading,  rock ; 
64,000  cu.  yds.  borrow,  unclassified ; 
8700  M  gallons  watering; 
2800  lin.  ft.  12-in.  corrugated  metal 
iPipe; 

520  lln.  ft.  18- in.  corrugated  metal 
pipe; 

I      35  cu.  yds.  concrete ; 
j     15     each     catchbasin     grates     and 
i  frames ;  ^ 

23.000  lin.  ft.  fence,  class  D; 


000   circular   mil    aluminum    con. 
ductor.  St  eel -reinforced,  with  ar- 
mor rods  having  an  outside  diam- 
eter over  the  armor  rods  of  2.04 
inches 


announced  cost  of  plans  as  follows:      ^^'  ^  suspen-sion  clamps  for  500.000 


circular  mil.  General  Cable  Corp. 
type  HH,  hollow  copper  conduc- 
tor having  an  outside  diameter 
of  1.10  inches.  The  clamp  body 
shall  not  be  less  than  18  Inches 
in  length: 
<3>  2200  su.spensJon  clamps  for  500.000 


VII-L.A-Tertn.  Is.,  w  Terminal  Is- 
land Freeway,  between  Henry  Ford  , 
Ave.  and  Willow  St.:  Plans  (includ- i 
ing  sales  tax),  ^6.30;  cross  -  sections  ! 
(including  sales  tax),  412.15;  total  cost  I 
plans  and  cross-sections  (Including ' 
sales  tax),  J18.45.  ; 

Checks  for  the  above  should  be  '  "^'^VltT  "''^  General  Cable  Corp.  t\T)e 
made  payable  to  the  Department  of  i  5"*'  hollow  copper  conductor 
Public  Works,  Division  of  Highways,  I  '^a'^mt;  an  outside  diameter  of 
and  should  accompany  the  order  to  '  ^^^  Inches.  The  clamp  body  shall 
this  office.  I         "°*    ^^    '^^s    than    11    Inches    In 

Requests  for  the  above  plans,  specl-    ...  ]^J1^^  ' 
jfications  and  proposal  form  must  be  1         ^'*""  same  as   item  3.   except  for 
1  addressed  to  the  office  of  the  State  '         expanded  type  of  copper  conduc- 
o,  o/ux  J  ,   ^  !  Hiehway   Engineer,   P.   O.   Box   1499.  I         *°*'  ^'Rving   an    outside   diameter 

21.200  cu.  yds.  gravel  base  course ;,  ^^^^^^>^^^    «^jjf  »«•  \         of  1.10  inches. 


under  Spec.  No.  1161  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Louise, 
Ariz.,  at  the  option  of  the  bidder,  five 
gate  frames  for  the  17.5-  by  3!4.66-ft. 
fixed-wheel  gates  for  installation  in 
the  penstock  structure  at  Daviis  Dam, 
Davis  Dam  Project,  Kingman,  Ariz. 
The  gate  frames  will  be  installed  by 
the  government.  The  specifications 
do  not  contain  a  provision  for  liqui- 
j  dated  damages  for  delay.  No  charge 
for  copies  of  the  specifications  to 
prospective  bona  fide  bidders  ;  to  oth- 
ers, SI,  not  returnable.  For  particul- 
lars.  address  the  Bureau  of  Reclama- 
tion. Denver.  Colo.  •     43 


January  25,  1946 
BIDS  WANTED 
NORTH    LAS   VEGAS.    Clark    Co.,  !  "^^e.,  Los  Angeles. 

Nev.— Until    February    15.    10   A.    M.,  1  

bids  will   be   received  by  the  county  1 

clerk    of   Clark   County,  Nevada,    for  I  34 DAMS,  RESERVOIRS  & 

nie  drilling  of  a  well  approximately  I  DRFDCINn 

900  feet  deep  in   the   town   of   North  ' UKt:xy<jlI>IU 

Las    Vegas,    Nev.    Bids  shall    include  1  Januarv  25  1946 

the  furnishing  and  installing  of  cas-  'rlanS  APPROVED 
n"r?Da*r11r^°l!^^.n  \^'y.  ,^'"'^^i°«  ^^11  j  gAN  DIEGO,  Calif.-The  San  Diego 
TheTr,t^?.?^"n"K°°^*i'""P'City  Council,  Fred  A.  Rhodes,  city 
^2  ?nch  r«^ni  ^V*'*"  be  cased  with  j  manager,  has  approved  architectural 
shair V'dse^d  wYth^rilTch^cfsi^g  >,'''''^''r  f"'  authorized  the  prepara- 
Bids  Shall  ^peciTy'tst  ^eTfSt'^SrX  ^caStZ^^  7^TsiTrillt 
drilling  and  of  casing.  31-32  '  MuVay^^dam  for^'thl'^  consfru^ctio"^^^^ 


Blue  prints  of  plans  are  sold  at  i  '^P*<^''*PRtion.s  obtainable  from  the 
cost  and  are  not  returnable  for  re-  .^^^'^^  office:  also  on  file  at  the  office 
fund  40'"^^   DAILY  PACIFIC   BUILDER.   465 

. 1  Tenth  St..  San  Francisco. 


January  29,  1946 


50  acres  smoothing 
43,000  gallons  MC-2  liquid  asphalt. 
The    work    also    includes    the   con- 
struction    of     the     above    mentioned 
16x24   ft.   sectional  steel   watchhouse 
building    , including    wiring,    framing, 
j  etc. ;  septic  tank  sewage  system,  side- 
I  walks,  8x12  ft. ;  type  S  telephone  ter- 
'  minal    building,    installation    of    an- 
1  tenna    poles    and    miscellaneous    re-  ,.  ,     ^^t^^,.  .     -r        .1 

lated    work    in    connection    with    the    °T  ^^^.P'i^Ta/viT  LA  T^rm^^^ 
I  establishment  of  control  quarters  for  ^  f«^««^Count>^  road  VII-LA-Term  g,^.,^^    ,^^  Sansomrst..  S 


January  29,  1946 
BIDS  WANTED 

MODESTO,  Stanislaus  Co.,  Calif.— 
Until  February  13,  7:30  P.  M-,  bids 
will  be  received  by  the  City  Of  Mo- 
desto, Rex  E.  Gallfus,  city  cleric,  City 
Hall,  for  furnishing  and  delSvering 
three  trucks. 

Specifications  obtainable  tr^ra  the 
above  office. 

Each  bid  must  be  accompaitied  by 
cash,  certified  check  or  bid  bond  in 
amount  of  not  less  than  10%  of  bid. 
payable  to  the  City  of  Modestd.  •     43 


damages  for  delay.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders ;  to  oUiers, 
11.25,  not  returnable.  For  particulars, 
address  the  Bureau  of  Reclamation, 
Denver.  Colo.  •     43 


Januarv  29  1946 


NOTICE  I 

LOS  ANGELES  COUNTY.  Calif.— !o,nc  wAMTcrr% 
A  representative  of  the  district  office       ca>sj  v^  aIt7,?o^/^    tt  *.,  ^  v 


an  airways  communication  station  at 
the  St.  George.  Utah,  landing  field. 


re- 


January  29^  1946 
BIDS   WANTED 
MODESTO.  Stanislaus  Co..  ^alif.— 
^  Until    Februar>-   4,    7 :30    P.    Mj..    bids 
42  j  will  be  received  by  the  Modesto  City 
School  District,  E.  D.  Abbott,  secre- 
tar>'.    Capitol    School    Bldg..    14th    St. 
between  H  and   I  Sts..  Modesto,  for 
the    purchase    of    two    55-passenger 
school  busses. 

Specifications   obtainable  fr6m  the 
above  office.  ]    •    48 


re. 
San 


ceived   in  Los   Angeles   on   February 


I  Francisco  11.   under  Bid  No.  361   for 
;225  lbs.  shroud  line  delivered  to  Red- 


Plans   and    specifications   available  MufT  „^»„fj„a  -rriii  ~.««* i dine.  Calif 

ithe  Henry  Ford  plant  on  Henry  Ford  >*  °^^  °"'^*^-     *2 

January  29   1946      J  Ave.     on    Wednesday,    February    13,  ' 
PERMIT  SOUGHT  1946,   at    10  A.    M.,   and   on   Tuesday, 


,a    water    purification    plant    for    the    Angeles  Co..  Calif.— Elmer  Cain,  edi 

January  28.  1946      '  ^  ^  °^  ?*"  Diego.  The  plant  is  being  ,  tor  of  the  Los  Angeles  Daily  Journal. 

FUNDS  AWARDED  | designed   to  handle  locally  developed    121    N.    Broadway.    Los    Angeles     in 

CLEARFIELD,   Davis  Co.,   Utah  — 1^"^  Colorado  River  water.  The  City  I.  partnership  with  Chester  I^  Keasllng, 

D.    M.    Nelson,    president,    Clearfield  '?f.       .^^^  *°  "*^®  *^®  P*"^  *"°  1  an    engineer   at    Lockheed    Aircraft, 

Town  Board,  has  received  the  inf or-  !  ^Pf elf ications    ready   to    authorize    a  ,  and   A.    T.   Andrews,   are   seeking   a 

mation  from  W.  H.  Cheney,  division  I  ^*"  ^°^  ^^^^  within  a  few  weeks.      34 

engineer  in  charge  of  the  Bureau  of  | 

Community  Facilities  of  the  Federal  !  lannarv  29   1946 

Works  Agency,  Berkeley,  Calif.,  that    LOW  BIDDERS  ^      ' 

funds  to  the  amount  of  $1050  will  be  \     alaMOGORDO,  N.  M.-Jones  Con 


January  29,  1946 
BIDS  WANTED 

WASHINGTON,  D.  C— Until  Wed- 
nesday. Februar>'  6.  bids  will  be  re- 
ceived by  the  U.  S.  Maritime  Com- 
mission.  Washington.    D.    C.   ftor  the 

SAN    FE-RnInDO    valley.    LOS    February  19.  1946   at  10  A  M.  .  j  NOTICE  OF  SALE^*""""^  '''  ''*'        boats'used  bv't";^?oarGiaM  '^e 

Prospective    bidders    are    urged    to,     SAN  FRANCISCO-Until  February    Sus  CoastMSird  cmft  a^SO^t 
cooperatewith  the  district  office  and;  12.  2  P.  M.,  bids  will  be  received  bj    Tong  with   a   steef  huU  reseS.li4 

orthT.rovTdate?''      '        "'^'"'"^Ftp^'t  I  ''^^'^Tr^'  °'  Agriculture^  I  t^Tt'^-brttomsMff    and    dTp'end  1^  I 
on  the  ^bove  dates.  40  ,  Forest  Service,  447  Sansonie  St.,  San    ,,.ater  stream  from  the  big  fire  pumps 

jFrancisco,  under  Inv.  No.  357  for  the    to   push   them   at   7   miles   per   hour. 
January  29,  1946      !^tl„    „f"L-    „°1£**!!?_'"5'"  J^^*"?:^.*?!  1  The  pumps  have  a  capacity  Of  2000 

.,.«-    „  .  X-     I  gallons     per    minute.    Three    Of     the 


permit  to  establish,  maintain  and 
operate  a  private  airport  on  80  acres 
of  land  on  the  northeast  comer  of 
Reseda  Blvd.  and  Devonshire  St.,  San 
Fernando    Valley,    to    be    known    as 


parts    as    per    specifications,    located  ' 


urn.shed  the  Tow;n  of  Clearfield  for   gtruction  Co.,  at  $84,164.24,  submitted    Jl^/J.^^^f, ,  ^f^    'HT^';    ^''''\  ^ 
the  purpose  of  assisting  in  the  prepa-    low   bid   January  25    to   the   City    of  '  ^^«;y  "i^^f   been   set  by  the  zoning 
ration  ot  plans  for  constructmg  water   Alamogordo.  N.  M.,  office  of  the  city  1  ^l^^r^^J^!;!"/  ^''^  f ^''"t;'^  ^V 
works    additions,     mcluding    a     well,  1  derk    Cltv  Hall)   Alamoc-ordo    N    M  ^^^   owners  stated   that  if   permis- 

pump,    6000   ft.    of    8-in.    feeder    Une  lZ\eZn?t"r^Ui^n'^f^:^^^^^  --   "«^   ^^""''^   ^or^  this   par- 

and    appurtenances.    The    plans    can  '  ^am  and  water  storage  reservoir  at  ,  fi^"'*J  .'J^fj.^^^^"'"  T'i  "Iv,- ^  ^""il^    --'--"  ^.u.u.u  ^v..  »„.  .. 
now    be    completed   and   all   arrange-    Alamogordo.  Aans  were  prepared  by    1?,  \^^    u     }7r,    *  ?,  ^^^*  ^^It  f  ^^^  I  mile  west  of  Ohmer  Station 


BIDS  WANTED 
CONTRA   COSTA   COUNTY,  Calif.  1 1^   ^     S^.    Forest    Service    shop,    1611 
Until  February  27.  2  P.  M..  bids  will  ^^^*''P»  f^"f-  Stockton.  Calif. 

Specifications  obtainable  from  the 
above  office :  also  on  file  at  the  office 
of   DAILY  PACIFIC   BUILDER.   465 

•     42 


be  received  by  the  State  Division  of 

Highways,   G."  T.  McCoy,  state  high 

way    engineer.    Public    Works    Bldg.,  i"^    ViTo":' cT'^'^i"^  ,"'' 

Sacramento,  for  about  two  and  threi-  '^enth  St..  San  Francisco 

tenths  miles  in  length  to  be  graded 
and  paved  v.ith  portland  cement  con- 
crete in  Contra  Costa  County  be- 
tween Concord  Ave.  and  four-tenths  ' 


per 
boats  are  located  at  San  Pedro. 


43 


ments  made  for  construction 


first  unit  of  30  similar  ones  that  will 


"^L         f  .  «;ouairucnon.  1  Ashley  C.  Classen  &  Associates,  COA-    '  V       *  "^  =''"""''  "'r^'  "'f"-  Z' 

The  estimated  cost  of  the  facilities    sultine  eneineers     412    Martin    BldgL  '        constructed  at  approximately  300- 
wi'l  be  $30,300,  to  be  furnished  from   ei  Paso   Texas     '  i    "^"^  intervals  from  El  Paso,  Texas, 


available  cash  and  other  funds.  The  ,     second  and  third  low  bidders  were  «i 
lunds    made    available    through    the;     Llewellyn    Construction    Co.,    $106,-- 
Bureau   of    Community   Facilities    of 'gee 55 
the  Federal  Works  Agency  are  to  be  j     Thvp-<>'"'- 
repaid  without  interest  when  the  con- 
struction begins. 

H.  C.  Jessen,  located  at  Salt  Lake , 
City.  Utah,  is  the  engineer  for  t^ 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency  for  Utah, 
and  Caldwell  &  Richards,  Salt  Lake 
City,  are  the  architects  for  the  Town 
of  Clearfield  to  make  the  final  plans.! 

Mr    Cheney    stated    th^t    work    on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without] 
delay  when  funds  and  materials  are  I 
available.  31-321 


to  Seattle.  Wash.  Architect  E.  Dean 
Cowley.  245  E.  Olive  St..  Burbank,  is 
preparing  plans  and  specifications. 

The  project  involves  the  construc- 
tion of  two  2400-ft.  asphalt  runways. 

j  two   tennis    courts,   a  putting  green, 

I  parking  area  for  250  cars  and  the 
following  masonry  buildings :  9  han- 

'^f^^  to  house  118  plans,  auto  service 
station,  50x80  ft.;  auto  service,  40x80 
ft.f  engine  overhaul,  80x100  ft.;  air- 

i  craft  overhaul,  30x40  ft. ;  aircraft 
service,  20  unit  airportel ;  2-8tory  150x 

1 60  ft.  administration  building  con- 
taining a  restaurant  and  clubhouse; 
20x30  ft.  sales  office;  30x150  ft.  parts 
stock    room ;    30x250   ft.   aircraft   dis- 

!  play  room ;  60x120  ft.  swimming  pool 
and  a  steel  control  tower,  36 


January  29.  1946 
BIDS   WANTED 

REDDING,  Shasta  Co.,  Calit— Un- 
til Februar>'  28.  2  P.  M..  bids  will  be 
i  received  by  the  Bureau  of  Reclama- 
tion. Denver,   Colo.,   under  Sp*c.    No. 
r, . -KT  -r,^  .  «T^.,r,^^    ,T  ..,  -^  ,  ,1160    for    furnishing    and    del  vering 

SAN  FRANCISCO-Until  February  fob.  cars  at  the  shipping  point  or 
This  is  a  national  defense  contract  -  fu  xf'  J^-^  t  \  %  received  by  f  o.b.  cars  at  Coram  and  at  Redding, 
lie  ::ori.tnl^yesT^        ""^^^^  at    the   option   of   the    biddef. 


BIOS  WANTED 


January  29,  1946 


i  Forest  Service.  447  Sansome  St,  San   .fabricated    structural    steel    fbr    the 
1  Francisco^  11,  under_^BW  Na  359  fori  230-kv.     switchyard,     Shasta     Power 

t-i-,-     -ir-j-,    ^     Plant,    and    23d-kv.    switchyard    and 


(1)  280  cu.  yds.  remove  concrete; 
(2)  clearing  and  grubbing;  jgi^    telephones,    portable.    Model    C, 

(3)  107,000  cu.  yds.  roadway  excava-  j  Forest    Service   specification    No.    25. 
t*on:  ^       ,        .  .'delivered  to  Willows.  Calif. 

(4)  550   cu.   yds.   structural  excava-  ;     specifications  obtainable  from  the 


ditch    and   channel 


January  29,  1946 
BOND   ELECTION    PLANNED 

LOS  ANGELES  COUNTY,  Calif. 
The  Los  Angeles  County  Board  . 
Supervisors,  501  Hall  of  Kecords.l 
Los  Angeles,  adopted  a  motion  Jan. I 
22  authorizing  Wayne  Allen,  County 
Administrative  Officer  and  the  Coun-| 
ty  Counsel  to  prepare  the  neces.sary 
details  for  calling  a  bond  election  in 
the  amount  of  $4,600,000  for  the  con- 
struction of  six  incinerators  at  sites 
located  in  San  Fernando  Valley.  San 
Gabriel  Valley,  Hollywood.  Norwalk 
and  the  metropolitan  area.  31 


January  29,  1946 
TO  ASK   BIDS 

SALINAS.    Monterey    Co,    Calif 

Harry  N.  Jenks,  345  "Madrono  Ave 
Palo  Alto,  consulting  sanitary  engi- 
neer, IS  completing  plans  for  con- 
struction of  additions  to  the  Citv  of 
Salinas'  sewage  disposal  plant  to  in- 
clude communitors  and  a  vacuator- 
e.siimated  cost,  $50,000. 

Bid.s   will   be  asked   upon    comple- 
tion  of  plans  •    31.321 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
I 

January  29.  1946 
BIDS  OPENED 

]      CAMPO,     San    Diego    Co..     Calif  — 
j  Theodore    Scott.    4405    S    Normandie 
JAve..  Los   Angeles,  at   $26,724.94  sub- 
i  mitted   low  bid  to  the  Lowe  Co..  en- 
j  gineers    and    con.qultants,    315    Arch- 
;  itects'    Bldg..    Los    Angeles.    Jan.    24, 
for  the   construction    of  7.5   miles  of 
electric    transmission     line    and     1000 
kva    substation    near    Campo.    about 
60  or  70  miles  east  of  San  Diego,  for 
the    Mountain    Empire    Electric    Co- 
operative,    a     Rural     Electrification 
Administration  project.    The  line  will 
begin  0.5  mile  west  of  Laguna  Junc- 
tion   along   Highway   80,    to   about    7 
miles  south  of  Buckner  Springs. 
The  bids  were: 
Theodore    Scott,    $26,724.94. 
Philard.    Inc.,   $28,058.97. 
Schurr  &  Finlay  Electric  Co..  $28.- 
1  402.16. 
i     Vancott  Co..  $28,697.24. 

Utilities   Service  and  Grimes   Elec. 
Co..  $28,813.65.  •     •  38 


tion; 

(5)  50    cu.    yds. 
excavation ; 

(6)  16.000  sq.   yds.   compact   original 
ground ; 

(7)  42.000   tons   imported    base    ma- 
terial ; 

(8)  3.200.000  sta.  yds.  overhaul; 


I  above  office. 


42 


January  29.  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  February 
12,  2  P.  M.,  bids  will  be  received  by 


230-kv.  transformer  circuits,  Keswick 
Power  Plant,  Kennett  Division,  Cen- 
tral Valley  Project,  California.  The 
structures  will  be  erected  \^y  the 
government.  The  specifications  do  not 
contain    a    provision     for    liquidated 


January  29,  1946 
BIDS  WANTED 

REDDING.  Shasta  Co.,  Calif.— Un- 
til March  4.  2  P.  M.,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver.  Colo.,  under  Spec  No.  1157 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Redding.  Calif.,  at  the  option 
of  the  bidder,  ventilating  equipment 
for  Installation  in  the  Keswick  Power 
Plant.  Central  Valley  Project.  Cali- 
fornia. All  of  the  equipment  will  be 
Installed  by  the  government.  The 
specifications  do  not  contain  a  pro- 
vision for  liquidated  damages  for 
delay.  No  charge  for  copies  of  the 
specifications  to  prospective  bona 
fide  bidders;  to  others,  $0.75.  not  re- 
turnable. For  particulars,  address  the 
Bureau  of  Reclamation.  Denver,  Colo. 

•     4S 


January-  29.  1946 
BIDS   WANTED 

COALINGA.  Fresno  Co.,  Calif. — 
Until  Feb.  13,  7:30  P.  M..  bids  will 
be  received  by  the  Board  of  Trus- 
tees. Charles  L.  Kaiser,  Clerk,  Coa- 
linga  Union  High  School  Dist.,  for 
one  73-passeng:er  transit  type  school 
bus  equal  to  a  Gilling  Bros  transit 
coach   model   450-46-73. 

Specifications  obtainable  from  the 
above  office.         •        •  43 


January  29,  1946 
BIDS  WANTED 

FRESNO,  Calif —Until  January  SI, 
10  A.  M.,  bids  will  be  received  by  D. 
E.  Roughton.  city  clerk.  Fresno,  for 
the  purchase  of  six  motorcycles,  f.o.b. 
Fresno. 

Specifications  obtainable  from  the 
above  office.  *    *• 


January  29,   1946 
NO  BIDS   RECEIVED 

I^S  ANGELES,  Calif.  —  No  bids 
were  received  by  A.  J.  Holm,  Los 
Angeles  City  Purchasing  Agent.  Rm. 
107.  City  Hall.  Los  Angeles.  Jan.  24, 
for  64,000  lbs.  of  structural  /6teel  to 
be  fabricated  and  delivered  to  the 
Bureau  of  Maintenance  and  Sanita- 
tion, City  of  Ims  Angeles:  Schedule 
No.  4821.  •  « 


January  29,  1946 
BIDS  WANTED 

SAN  DIEGO,  Calif.— Until  Feb.  1, 
11  A.  M.,  bids  will  be  received  by 
the  U  S.  Navy.  Material  Redistribu- 
tion and  Disposal  Office,  542  South 
Broadway.  Room  220.  Los  Angeles, 
for  the  sale  of  turrett  assemblies, 
packed  in  original  crates,  includmg 
78  turrets,  548  lbs.  each,  Emerson 
Electric  Mfg.  Co.;  38  of  same,  615 
lbs..  Southern  Aircraft  Corp. ;  and 
347  of  same,  588  lbs..  Engineering  & 
Research  Corp.,  located  at  Lyon  Van 
&  Storage  Co..  1335  Crosby.  San  Di- 
ego; Sales  Catalog  No.  B-341-46. 

Specifications  available  at  above 
office.  •  43 


the  U.  S.  Department  of  Agriculture. 
(9)  21.500    sq.   yds.    prepare    class    C    Forest  Service.  447  Sansome  St..  San 


Francisco  11,  under  Bid  No.  360  for 
1 686  pieces  burlap  for  cargo  para- 
i  chutes,  9x9  feet,  delivered  to  Redding, 
i  Calif. 

j     Specifications   obtainable  from   the 
j  above  office.  •     42 


33— BRIDGES 


|(39^-SEWERS 


«.-.-.  January  29,  1945 

BIDS   WANTED  " 

SOLANO    COUNTY.    Calif .- Until ! 
FebruarN-    27,    2    P    M..    bids    will    be 
recen-ed     by    the    State    D.vi.<,ion    of, 
Highways.  G.  T.  McCoy,   state  high- 
^vay    engineer    Public    Work.9    RiL 
Sacramento,    for   repairing   a    bridge! 
fender    arro.<,,.    Napa    Rlvfr    at    we^,? 
nUM.m.t.s  Of  Vallejo.  Solano  County!! 

The  work  Involves: 
III  l\  «^-^   remove  exi.stlng  piles'     , 

timber         ''   '''^''^  ^°"^^^«  ^^ 
M»  3000  Ib.s.  hardware- 

''^'a?f;;v:J"™'•^'^'^^^^*^^°-^-l 

III  5|5earh  driving  plies : 

•7t  electriral  work  • 

fS.  mi.srellaneo„.s  iiprtis  of  work 

♦  irT.  r  "w*r  ^^-J"  furnl.<,h  one  naviea- 
♦"■•n  light  m  connection  with  irem 

•    33 


subgrade ; 

(10)  develop  water   supply  and   fur- 
nish water  equipment ; 

(11)  2600  M  gallons  apply  water; 

(12)  123  sta.  finish  roadway; 

(13)  7000  tons  crusher  run  base; 

(14)  50     tons     liquid     asphalt     MC-1 
prime      coat     and      penetration  1  January  29,  1946     i 
treatment;                                            i  NOTICE  OF  SALE 

(15)  21     tons     liquid     asphalt     MC-2  j     SAN  FRANCISCO— Until  February  ; 
penetration  treatment ;  !  8,   2   P.  M.,   bids   will  be  received   by  ! 

(16)  155  tons  sand  penetration  treat-  |the  U.  S.  Department  of  Agriculture,  : 
ment;  j  Forest  Service,  447  Sansome  St.,  San  ' 

(17)  20  tons  asphaltlc  emulsion   seal  ;  Francisco  11,  under  Inv.  No.  358  fori 
coat ;  I  the  sale  of  one  lot  of  used  tires,  sizes  1 

(18)  120  tons  screenings  seal  coat;         as  per  specifications,  located  at  U.  S.  ! 

(19)  3400    tons    minimum    aggregate  '  Forest     Service    shop,     1611     Sharps  j 
plant  mix  surfacing;  JLane,  Stockton,  Calif.  j 

(20)  175    tons    paving    asphalt    plant  |     Specifications   obtainable  from  the 
mix  surfacing;  j  above  office.  •     42) 

(21)  300  lin.  ft.   raised  bars;  1  . 

(22)  4875    cu.    yds.    portland    cement  January  29,  1946 
concrete  pavement;                           jBIDS  WANTED 

(23)  3500  each  tie  bolt  assemblies;        |     SAN  FRANCISCO-Until  February 

(24)  65  cu.  yds  class  A  portland  ce-    g,  10  A.  M.,  bids  will  be  received  by  | 
ment  concrete  structures;  Jthe   division    engineer.    Pacific    Divi-  ; 

(25)  75  cu.  yds.  class  B  portland  ce-  |sion,  San  Francisco  Real  Estate  Sub-  : 
ment  concrete  curbs;  1  office,   351   California   St.,   San   Fran-  | 

(26)  40  each  monuments;  Icisco   19,    tinder  Inv.  No.    SFRE-4-46  i 

(27)  400  lin.  ft.  laminated  guard  rail-  ;for   the   sale   of   property    located   as  j 

;  follows :  ' 

Parcel   1— At   the  foot  of  Webster  ; 
jSt,  off  Marina  Blvd.  1 

!      Parcel  2 — On  the  south  side  of  the  ] 
]  Western  Pacific  Railroad  Co.  freight  , 
slip  near  the  intersection  of  25th  St.  ' 
rand  Massachusetts  St.  • 


BIDS  WANTED       ^^""«'->- 2?.  1946 
tu'Sh''^^'  ^'^'•^'^d   Co..  Calif -Un 

"ver  Owens  Creek  on'th^^^''"^^' 
I'lanada  Rd    in  si,.     ^^L^  Grand- 

I5E.  M  D.B   &m'      "^5.  T.  7.  S.R 
<>veriifnesV:ro^";:^-ber  bridge, 


b* 


^ce   1886 


ssaretto 

-   and   Stn     Active 

BUILDING  MATERIALS 
SERVICE  UNEXCELLED 

aUNKERQ 

....     ''^^"•=    QArr.a.a    3758 
"'    ban  Fr 


January  29,  1946 
BIDS   WANTED 

CALISTOGA.    Napa    Co.,    Calif.— 
Until   February  8.   8  P.  M.,  bids   will 
'  be  received  by  the  City  Council  of  the 
'  City   of  Calistoga.   George  C.    Locev. 
city    clerk,    City    Hall,    for    the    con- 
struction  of  two   8-lnch   sewer  lines, 
a  4-lnch  steel  water  line  and  a  6-inch 
steel  water  line  In  Calistoga.  as  fol- 
!  lows : 

(1)  an  8-in.  sanitary  sewer  line  from 
the  manhole  at  the  intersection 
of  Wapoo  Ave.  with  Grant  St.. 
along  Wapoo  Ave.  to  and  across 
the  State  Highway,  along  said 
highway  to  a  point  indicated  on 
plan,  a  distance  of  1730.0  ft.; 

(2)  an  8-in.  sanitary  sewer  line  In  ' 
Railroad  Ave.  from  the  manhole 
at  the  intersection  thereof  with 
Lake  St.  to  a  point  on  the  Cali- 
stoga fair  grounds,  a  distance  of 
1233.0  ft. : 

(3)  a  4-in.  10-gage  spiral  welded, 
dipped  and  wrapped  water  line 
in  Railroad  Ave.  from  the  exist- 
ing main  on  Lake  St.  to  a  point 
on  the  Calistoga  fair  grounds,  a 
distance  of  1400.0  ft. ; 

(4)  a  6-ln.  10-gage  spiral  welded, 
dipped  and  wrapped  water  line 
from  the  end  of  the  existing  main 
on  Washington  Ave.,  across  and 
along  Grant  St..  along  Wapoo 
Ave.,  the  State  Highway  and  the 
Silverado  Trail,  a  distance  of 
4400.0    ft. 

Separate  proposals  are  required  on 
each  of  the  sewer  lines  and  on  each 
of   the   water   lines. 

Alternate  proposals  on  the  water 
lines  are  requested  as  follows: 

(1)  for  pipe  and  accessories  only; 

(2)  for  labor  and  equipment  for  In- 
stallation of  all  pipe  and  acces- 
sories : 

(3)  for    furnishing    and     installation  I 
complete  of  all  material. 

Specifications  obtainable  from  the 
above  office  of  the  city  clerk. 

Each  bid  must  be  accompanied  by 
certified  check  or  bidder's  bond  in 
amount    of    lO'^c    of    bid.    payable    to 


(28)  18    each     culvert    markers    and 
project  markers; 

(29)  58  each  guide  posts; 

(30)  3.3  miles  new  property  fence; 

(31)  0.3  mile  remove  and  reconstruct 
existing  property  fence; 

(32)  54  lin.  ft.  15-in.  reinforced  con-  j     Parcel  3— At  the  Fort  Funston  mill-  ; 
Crete  pipe,  standard  strength ;        ,  tary    reservation,    which    is     located  1 

(33)  56   lin.    ft.    21.in   reinforced  con-; west    of    the    Skyline    Highway    and  1 
Crete  pipe,  standard  strength ;       ,  south  of  Fleishhacker  Playf  ield.  1 

(34)  660  lin.  ft.  24-in.  reinforced  con-  ',      Specifications   obtainable   from    the  i 
Crete  pipe,  standard  strength ;      |  above  office.  •     42  ; 

(35)  56  lin.  ft.  27-ln.   reinforced  con-  i  . j 

Crete  pipe,  standard  strength ;        j  January  29.  1946      1 

(36)  37   lin.   ft  18-in.   reinforced  con- ,  no  BIDS  RECEIVED 
Crete  pipe,  extra  strength;  ;     los  ANGELES.  Calif.  —  No  bids 

(37)  48    lin.    ft.    21. in   reinforced   con- j  were    received    by    A.    J.    Holm.    Los 
Crete  pipe,  extra  strength ;  ;  Angeles  City  Purchasing  Agent,  Rm. 

(38)  10  lin.  ft.  8-in.  CMP  downdralns,  ,  107,  City  Hall.  Los  Angeles,  Jan.  24, 
16  gage :  •  for  the  fabricating,  bending  and  de- 

(39)  1  each  spillway  assembly;  I  livering  of  85.000  lbs.   of   reinforcing, 

(40)  3500  lbs.  bar  reinforcing  steel;        steel   to  the  Bureau   of  Maintenance 

(41)  1  each  frame  and  cover  for  drop    and    Sanitation,    fob    Municipal    As- 
Inlet  •    40   phalt  Plant  No.  1;  Schedule  No.  4822. 

• !  •  42 


$30,000,000  cash 
•  •  •  on  the  line 


In  1946,  your  gas  and  electric  company  will  spend 
thirty  million  dollars  "on  the  line!!. the  power  line, 
the  gas  line  and  the  job  line  .  . .  for  improvements 
and  new  construction. 

That  is  our  projected  construction  budget  in  this 
new  year  of  1 946  for  plant  and  line  improvements- 
better  to  serve  Northern  California. 

This  thirty  million  dollars  is  money  spent  for  the 
future  growth  of  this  area.  And  we  in  Northern 
California  must  look  ahead  and  be  prepared.  Thi« 
is  a  time  to  get  ready  for  the  growth  of  new  busi- 
nesses,  small  or  large;  for  the  expansion  of  local 
factories  or  of  larger  industries  backed  by  outside 
capital.  It  is  a  time  to  create  jobs  for  our  increased 
population  and  the  development  of  markets  for  the 
products  of  factory  and  farm. 

The  Pacific  Gas  and  Electric  Company  is  now 
running  a  series  of  colorful  advertisements  in  leading 
national  magazines  to  attract  new  business  and  new 
industries  to  Northern  California.  It  is  a  campaign 
that  aims  at  the  live  interest  of  Eastern  industries  in 
moving  westward.  Your  gas  and  electric  company 
will  keep  ahead  of  this  growth  through  its  multi- 
million  dollar  improvement  program  by  provides 
an  abundant  supply  of  electric  power  and  natural 
gas  fuel  at  rates  among  the  lowest  in  the  nation. 


41_GAS,  WATER  AND  OIL 

PIPELINES  BIDS  WANTED 


JaJiuary  29.  1946 


KINGSBURG,  Fresno  Co..  Calif.— 
Until  February  11,  8  P.  M.,  bids  will 
be  received  by  the  board  of  trustees 


January  29,  1946 

^SANTl'^lNTS^gi'co..  calif.-:  of   the   Kingsburg  Joint   Union  High  j 
Macco  construction  Co.,  815  N.  Para-  ;  School    District,    Dr.    E.    A.    Larson,  I 
mount  Blvd..  Clearwater,  at  approxi-    flerk,  Kingsburg,  Calif^.  for  fumish- 
matelv   $81000,   awarded   contract  by  ,*"?  and  delivering  of  building  mate- 
the  Wilshire  Oil  Co..  Inc..  1206  Maple    "als    and     supplies,    such     as     sand, 
Ave     Los   Angeles,   for  the   installa-  i  Prravel.  cement,  transit  mix  concrete, 
tion"  of    approximately   30,000  lin.  ft.  i  reinforcing   steel,    lumber,    plastering  ' 
of  6-in    steel  pipeline  on  Bushard  St.    materials,  roofing  materials,   plumb- 
and  Ouincy  St.,  also  known  as  Adams    '"K    materials,     electrical     materials, 
St     Orange  County,  for  the  purpose    st«»€l  window  sash,  mill  work,  paints 
of'transporting  oil.  gas,  gasoline,  etc.  '  etc.,  to  be  used  in  the  erection  and 
A  franchise  for  the  line  was  recently    construction  of  a  swimming  pool  and 
jrranted  by  the  Board  of  Supervisors    shower   rooms   to   be   located   on    the 
fTorange  County.  •     41    ^iRh  school  site  in  Kingsburg,  Calif, 

ot  orange  y.         y  ^^^^  materials   to  be  delivered  to  site 

_    _i  I  '  of  construction. 

Bids  must  b«»  accompanied  by  a 
certified  check  of  at  least  10 '^r  of  the 
total  amount  of  bid. 

Specifications  obtainable  from  the 
office  of  the  high  school,  Kingsburg, 
Calif.  •       42 


Machinery  &  Material 


the  city  of  Calistoga. 


39 


January  29.  1946 
*^   BIDS  WANTED 
''^       TRACY.    San    Joaquin  Co.,   Calif. — 

Until  Februar>-  19,  8  P.  M.,  bids  will 
■H-  be  received  by  the  office  of  the  city 

clerk,    Charles    E.    De    Freitas.    City 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  axe  classi- 
fied as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and   Equipment         4a 


42 MISC.  SUPPLIES  AND 

MATERIALS 


43—     MACHINERY  AND 
EQUIPMENT 

January  29.  1946 
BIDS  WANTED 

MODESTO,  Stanislaus  Co.,  Calif.— 
Until  February  13,  7:30  P  M.,  bids 
will  be  received  by  the  City  of  Mo- 
desto, Rex  E.  Gallfus,  city  clerk.  City 
Hall,  for  furnishing  and  delivering 
two  new  4-door  sedans.  1946  model, 
for  the  police  department. 

Specifications  obtainable  from  the 


j  above  office. 


Each  bid  must  be  accompanied  by 


January  29,  1946 

BIDS  WANTED , ^^ ^ 

SAN  FRANCISCO— Until  February  I  certified  check,  bidder's   bond,  cash- 

15.  2  P.  M..  bids  will  be  received  by  jer-s  check  or  cash  in  amount  of  lO^r 

.     Hall,   Tracv.   for  the   construction   of  I  the    U.    S.    treasury    Department^   30  of   bid.   payable   to   City   of   Modesto. 
■:l  8-ln.  and  lO-ln.  vitrified  clav  lateral    Van  Ness  Ave    S«^  Francisco,  under 

Inv      SF-2774-46    for 


^  and    intercepting   sewers,   and   water 

■j,  distribution    lines   consisting  4-ln.,    6- 

In.    and    8-in.    cast    iron    pipe    with 

'  valves,    valve    boxes,    hydrants    and 

<  the  necessary  fittings,  and  the  final 

testing  and  sterilization  of  the  lines. 


48    fiber    door '; 


mats.    30x36   inches,   delivered   to   650 
5th  St  .  San  Francisco. 

Specifications   obtainable  from   the 
above  office.  *     42 


Januar>-  29,  1946 
BIDS  WANTED 

DENVER.  Colo.— Until  March  12. 
2  P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Denver,  Colo.. 


•mm 
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DAILY     PACIFIC    BUILDER 


TUESDAY.  JANUARY  29.  194b 
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MiMinfl  Perinits,  Contracts Recorded  Rfotices 


BUIIDING  PERMITS 


Building  Permits,  $1,000  and 
Over,  AppHed  For 

SAN  FRANCISCO  COUNTY 


ALTER    FURNITURE    STORK 

130  HAYES   STREET 

Owner— K  E  Parker  Co,  135  South 
Park. 

Builder— Parker,  Steffens  &  Pearce. 
155  South  Park. 

Engineer — Geo  Washington,  417  Mar- 
ket Street.  JIO.OOO 

(App  No  85617). 


contractor,  QRS  Neon  Co.  600  Po 
trero   Ave. 
BILi.BOARD,    190;    SE   L*wton    and 


ROOF.  1250;  849  Contra  Costa-  own- 

er.  C  U  Nutting,  849  Contra  Costa- 

«^^L  builder,   Sun  Roofine.   401fi   V    ta**,' 

?IS  FdH^  "^r"''  T°"*f'  *K!«i«er.  .REPAIRS.  $208;  2936  lie^onf  o^' 

1675  Eddy  St ;  contractor.  F  A  So-        er,    Pilaroqive    Realtv     21S1  ' 


racco.  2659  45th  Ave 
ALTER  home.  $35;   1201   Fitzgerald; 
owner   and    contractor,    L   Carney, 
1201  Fitzgerald  Ave. 


Buflding  Permits,  $1,000  and 
Over,  Applied  For 

ALAMEDA  COUNTY 


Pfannbiiig  Permits 


BERKELtY 


Pilaroqive    Realty,    2151    Shat-  , 

tuck;  builder,  Wayne  K  Da  via  !Mui  ' -    - 

University.  '  ^**^  i      1190    Shattuck    Ave;    owner,    "; 

ALTERATIONS,  $200;  1175  San  P.ihin  n^ifj^f'  ^^  Johnson;  Bendix. 
Ave;    owner.   B   B    Staras    418  SS  L    ^^^'^    Telegraph;    owner,    Clum- 
St,    Richmond;    builder.    HIckev    *     """^  =/^'^'"'  ^^  Johnson;  8  w.  bas- 
ato,^„    11-71=  o__   x,_^,    •    **'^-»«y    «   ins;  4  w  closets;  2  sinks. 


Two  Store  Building, 
San  Bruno,  Calif. 

BIDS:    Architects   A-    A.   Cantin   A 


j  35054  1733  Broadway  and  17S2  Tele- 
graph Ave ;  owner,  George  Benioff ; 
contractor.  Electrical  ProducU  Corp; 
sign. 

'  36065  455  17th  St;  owner,  Layn© 
Optical;  Contractor.  Electrical  Prod- 


DWELLINGS,  two  2-8tory  frame 
SW  LOS  PALMOS  and  Lulu   Alley; 

SW  Burl  wood  Dr  and  Lulu  Alley. 
Owner  and   Builder — Theo  G  Meyer, 

200  Quint  St 
Architect— Not  Given.         $9,000  each 
(App  Nos  85610-11).  X 


ALTER  OFFICE  BLDG 

815   BATTERY   STREET 

Owner— National  Biscuit  Co.  c/n  con- 
tractor. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison  Street 

Architect— Not  Given.  $6,815 

(App  No  85634). 


DWELLING,   1- STORY   FRAME 
E  38th  AVE  100  S  MORAGA 
Owner  and  Builder— T  E  Hohler,  Jr, 

62ft— 36th  Ave. 
Architect— Not  Given.  $6,250 

(App   No  85615) 


ALTERATIONS 

2424  FOURTH.  BERKELEY. 

Owner  and  Builder — California  Pack- 
ing Corp.,  101  California  St,  San 
Francisco. 

Architect— Not  Given.  $10,000 


Stams,  1175  San  Pablo. 

ALTERATIONS,  $190;  2667  Le  Conte- 
'      owner,      Pearce.     2667      Le     Conte- 
builder,  F  Kern  &  Sons  Iron  Wbrtcs' 
617  6th  St,  San  Francisco 

ROOF,  $186;  1315  Walnut;  owner  L 
Schif sky,  1315  Walnut ;  builder.  Sun 
Roofing  Co,  4016  E  14th  St  Oak- 
land. 

ROOF,  $166;  1610  Belvedere;  owner 
Helen  Christensen,  1610  Belvedere- 
buUder,  Seara,  Roebuck  &  Co.  2633 
Telegraph.  ' 

ROOF.  $150;  1506  California;  owner 
Neal,  1506  California ;  buUder  Guar- 
antee Roofing  Co.  328  San  Pablo  El 
Cerrito 


1740  University;  owner,  Wm  Lu- 
berman;  dealer.  Art  Johnson;  6  w 
closets;  6  w  basins;  drain;  3  urinals. 

1006  Pardee;  owner.  Oliver  &  Co- 
bum;  dealer,  Morrill  Plbg;  2  w  clos- 
ets; 2  w  basins. 

2727  Claremont  Blvd;  owner,  Beal ; 
dealer,  Morrill  Plbg;  w  closet;  w  baa- 
In  ;    shower. 


13   outlets;    11   switches;    14   plugs;   a 
circulta. 
512     Page  and  East  Shore;  owner, 

;    contractor.   El   Cerrito  Elec; 

6  outlets;   6  fixtures. 

.     ^      ^        ,     ^  -  1 -r .^ ^,  *-.^^...^-,.  * 513      1132    Ward    St;    owner.    J    M 

A.  MacKenzle  Cantin,  704  Market  St.,  I  ucts  Corp;  sign.  j  Walker;  contractor.  El  Cerrito  Elec 

San  Francisco.  Bids  open  January  29,  ^     35056     533    Capistrano    St;    owner,    9    outlets;    9    switches;    15    plugs;    3 
^  fv**',,    ,.  ISchultz;    contractor,    Johnston   EUec- !  circuits. 

John  E.   Kramer,  2547  Washington  i  trical  Co ;  saw  motor.  I     514     1525   Blake   St ;    owner.   J    M 

St..  San  Francisco.  35057  20^9  St  Jarloth ;  o\t-ner,  Scher-  j  Walker ;  contractor.  El  Cerrito  Elec ; 

man;    contractor,   Johnston   Electric ;  j  9    outlets ;    9    switches;    15    plugs:    3 


6-ROOM  DWELLING 

1603  PARKER,  BERKELEY. 

Owner — A.  Stone.  3016  King. 

Builder-Waldo  E.  Bethel,   1338  67th.  i REPAIRS,  $134;  2528  Warring;  own- 

Architect-Not  Given.  $5,500       er,    Wm    Brobeck,    2528    Warring- 

ALTERATION^ ve^Luy   ^^^*  ""  ''^^^'  '^'  ^'^^- 

1726  GRANT.  BERKELEY.  1  DEMOLISH.  $50;  2925  Grove;  owner 

Owner— E.  B.  SuiUer,  1726  Grant        I     and     demolisher,     Thos     Steinbere 

Fixture       1810  Virginia. 

ALTERATIONS,  $25;  1513  Shattuck- 
$2,200       Owner   and   builder,  L  J  Jackson', 


Builder  —  Peerless    Built-in 

Co.,  2608  San  Pablo. 
Architect— Not  Given. 


Buikiing  Permits,  $5#0.00  and 
Over,  Ijisoed,  by  tk«  Bimri 

of  Fubfic  WoriBi 
SAN  FRANCISCO  COUNTY 


JANUARY   26,  1946 


1513  Shattuck. 

OAKLAND 
(ELECTRIC    SIGN,     $150; 
Pablo    Ave;    owner,    E 


1619    San 
Friedland, 


SE  Cor  47th  Ave  and  Lincoln  Way; 
E  47th  Ave  25.  50.  75  Lincoln  Way; 
four  1-story  frame  dwellings;  cost 
$4500  each;  owner,  Gus  Moeller  and 
Sons. 

SE  Delano  Ave  34  SW  Niagara; 
one-story  frame  bldg;  cost  $5300; 
owner,  F  C  Frank  &.  E  Vignati. 

SW  Cor  liandolph  ajid  Victoria; 
two-story    frame    bldg;    coat, 


DWELLINGS,  six  1 -.story  frame 

NW   COR   33rd    AVE   and   Pacheco;  !  2455  PROSPECT.  BERKELEY. 
NE  34th  and  Pacheco ;  N  Pacheco  I  Owner— M.  E.  Gunter.  2455  Prospect 
70.  95.  120.  145  E  34th  Ave.  Builder— Elliott   &  Elliott,   2336  Mar- 

Owner  &  Builder— State  Home  Bldrs,  }         ^et,  Oakland. 


ALTERATIONS 

31  MENLO  PLACE,  BERKELEY. 

sXJr'^A  ^""wnnl^^f  ^rT°  ^^- j     ^""'"    CV.A    ""^f^'    ^    'Zealand,    ^wo-story    frame    bldg;    cost    $6000; 
1  ^""per-A.  J.  Hopper  Co.,  243  Lang-  1     prem ;   builder.   Electrical   Products  !  owner,  S  T  Burke  and  A  Inf  usino 
I         ton  St.,  San  Francisco.  :     Corp,  950  30th   St  j      1455    Divisadero    St-    alter   tavern - 

j  Architect-Not  Given.  $2,000   ELECTRIC  SIGN,  $150;   8401  E  14th  1  cost.  $1500;   owner,  Wilbert  Bertram! 

'  r>r\rw  ' '      ^*  '  °"^'^^^'  Savemor  Grocery,  prem ;  !      345-349  Pacific  Ave  ;  alter  building ; 

i*^*-'*-'*  i     builder.    Spott    Electrical    Co,    576  j  cost.  $800;  owners,  Don  Eldried  and 

22nd   St.  jRoscoe   Clark. 

1-STORY  SHED,  $140;  1014  7th  Ave;'     54-6  Macondray;  alter  home;   cost 
owner  and  builder,  J  E  Fields,  1014  I  $4300 ;   owner,  E  J  Tampeke. 


320  Judah  St 
Architect — Not   Given. 
(App  Nos  85601   to  06) 


Architect — Not  Given. 


$5870   each 


ADDITION  TO  CHURCH 
6118  E.   14TH  ST..  OAKLAND. 
ALTER  BUILDING  j  Owner  and  Builder— Calvary  Temple, 

815  BATTERY  STREET.  I  6118  E.  14th  St. 

Owner— National  Biscuit  Co.  c/n  con-    Architect— B.  R.  Hardman.  2068  All 


tractor. 
Contractor— Barrett  &  Hilp,  918  Har- 

ri.son  Street. 
Architect— Not  Given.  $5,729 

(App  No  85635). 


ston  Way,  Berkeley. 


$20,000 


479  Broadway;  alter  store;  cost, 
$600;    owner,   Adelio  Micor. 

400  Duboce  Ave ;  alter  apt ;  cost, 
$1500;  owner.  Ray  Button. 

2281    Filbert;    alter   dwelling;    cost 


DWELLING.   1 -STORY   FRAME 

SE  48th  AVE  and  Moraga. 

Owfier — Gus    Moeller   and    S6n.s.    6260 

Geary  Blvd. 
Contractor    Arensen   Constr  Co.   4430 

Cabrillo  St. 
Architect— Not  Given.  $5,000 

(App  No  85614). 


DWELLING.   1 -STORY   FRAME 

E    18th    AVE   200   S   Moraga. 

Owner — Augu.st    Hallgren.    1594    29th 

Avenue. 
Architect— Not  Given.  $5,000 

(App  No  85632). 


'      7th  Ave 
$1,050    1- STORY    SHED.    $125;    3850  Patter- 
son   Ave;    owner,   Emil   Falk,   3860 
Patterson  Ave. 
REPAIRS,  $100;  1418  84th  Ave;  own- 
er  and    builder,    L    H    Stuby,    1418    $1500;   owner,  A  W  Woodruff 
84th  Ave.  *86  Broadway;  altdV  dwelling;  cost 

BILLBOARD,    $25;    NE    comer  23rd    MOOO;   owner,  Alfred  &  Leconda 
Ave  and  Foothill  Blvd;  owner  and  '      170  Stanyan  St;  alter  dwelling;  cost 
builder.   Special    Site   Sign  Co,   3225 '$980;   owner.  Walter  Blair. 
Louise  St.  j 

REPAIRS.  $16;  320  Peralta  St;  own-  ' 
er  and   builder,  Bessie  L  Williams,  I 
j     320  Peralta  St.  I 

$18,000  j^Aj)DITiON,    $950;    4208   Redding    St;    - 
I      owner   and    builder,    C    F   Mehrten, 

4208  Redding  St. 
■  ALTER.  $875 ;  4100  Porter  St ;  owner, 
T.,^     onoi   T»       J  ■  i     Miller    &     McChesney,     1629     TeTN 

Pl«n.    hv  tI  ^""^^r^-    uo.    >,     V  J'     g'-^Ph    Avenue;    contractor.    Acme 
Plans    by  Leo   Roselyns.   821    Market  \     &ouse  Moving  Co,   1629   Te  egraph 
St..  San  Francisco.  $11.000  ;  ALTER.    $800 ;    376    Fairmount^X?e ; 

1-STORY  7-ROOM  DWELLING  j     Tn"  M3^SJth' St''^''°''   ^   ""   """*" 

ADDITION,  $750;  2043  39th  Avenue; 
owner  and   builder,  C  O  Rountree, 
j     Jr.  premises. 


1- STORY  STEEL  SHOP 
509  MARKET  ST.,  OAKLAND. 
Owner  and  Builder— Arnold  H.  Clau- 
sen, 608  16th  St. 
Architect — Not  Given. 


Completion  Notices 


Joseph  Bettancouri,  422  San  An- 
selmo  Ave..  San  Bruno. 

Salih  Bros.,  988  Market  St.  San 
Francisco. 

Mariposa  Construction  Co.,  1106 
Mariposa  St,  San  Francisco.        • 

Track  and  Telephone  Line 

Relocation,  Idaho  Nortbem 

Branch,  Oregon  Short  Liae 

Railroad 

BIDS:  Bureau  of  Reclamation, 
Boise,    Idaho.    February  28,   10  A    M. 

Nat  McDougall  Co.,  Sherlock  Bldg.. 
Portland. 

Max  J.  Kuney  Co..  N  120  Ralph, 
Spokane. 

Vernon  Brothers,  8th  and  Orchard 
Avenua 

M.  K.  Engineering  Co.,  Inc.,  Al- 
bany,  N.  Y. 

Wixon-Crowe,   Redding,  Calif. 

Condon  -  Cunningham    Co..    Omaha, 
Nebraska                   •         • 
> ^ 

I     Additional  Water  Supply 
j    System,  Two  Rock  Randi, 
1  Petaluma,  Calif. 


saw  moto|r. 

35068  $E  E  14th  and  High  Sts; 
owner  and  contractor.  Foster  ftKleis- 
er ;  3  outlets ;  1  switch ;  3  fixtures. 

35069  445  High  St;  owner.  Toledo 
Man  uf  act  Hiring;  contractor,  Collins 
Electric;  outlets;  switches;  fixtures ;  i  Walker ;  contractor.  El  Cerrito  Elec; 


;  circuits. 

[      516      1340    Haskell;     owner.     J     M 

Walker;  contractor,  El  Cerrito  Elec; 

9    outlets;    9    switches;    15    plugs.    3 

circuits. 

516     1341    Haskell   St;   owner.   J   m 


plugs ;  alterations. 

,     35060    2t01  Oliver  St ;  owner.  Walk- 
ier;  contraictor,  Collins  Electric;  out- 
lets ;  switches  ;  fixtures  ;   plugs. 

36061  11003  Campbell;  owner.  Van 
Bokkelen ;  contractor.  Roberts  Light- 
ing Fixtuire  Co;  fire  repairs. 

35062  439  23rd  St;  owner.  Van 
Bokkelen  ;  contractor,  Roberts  Light- 
ing Fixture  Co;  alterations. 

35063  2277  E  14th  St ;  o-wner.  Plumb- 
ing Shop ;  contractor.  Roberts  Light- 
ing Fixtuife  Co;  1  outlets;  4  fixtures.  \ 


9    outlets;    9    switches;    15    plugs;    3 
circuits. 

517  3043  Acton  Street :  owner.  J  M 
Walker;  contractor.  El  Cerrito  Elec; 
9  outlets ;  9  switches ;  15  plugs ;  s 
circuits. 

518  1610-12  San  Pablo;  ow-ner. 
contractor.    El    Cerrito   Elec;    30   fix- 
tures ;  1  motor. 

519  2266  Vine;  owner.  T  L  Wood- 
worth  ;   contractor.   Gardiner  Elec ;   5 

I  fixtures. 


520     1341    Josephine;    owner.    Dan- 

35064  5212  San  Pablo;   owner,  Dll-  ;1*^«:  contractor.  Gardner  Elec;  10  fix- 
lon   Roofing;   contractor.    Paramount  ^^""^^  =   ^  switch;  2  plugs;    1  circuit. 
Electric;  fixtures.  !     521     1035  Carlton;  owner.  F  M  Ire- 

35065  Liggett    and     Estates     Dr:!'*"**:    contractor,    Scott-Buttner.    11 
owner,    Bradford;    contractor.    Deid-    o"*l*^« 

rick  Electric;  range.  '^22     2052   San   Pablo;   owner.   Ber- 

35066  4410   Camden;    owner,    Spi-    **^'«>' ^"^"^  =  *'o°*™<'^"r,  General  Neon 
vock;    contractor.    Paramount    Elec-i^*^^:   ^   **8^  =   2   transformers. 

trie   Co;   <t>utleU;   switches;  fixtures;  ^      523     1870  Solano;  owner.  Tirol  Cu ; 
plugs.  I  contractor,  T  L  Rosenberg;  2  switoh- 

35067  l»th  and  Webster  Sts;  own-  !««;.,*  K^'J  o'^"*^*- 
er,  Nicholson ;  contractor.  Del  Monte  I  _  ^24     2626   San    Pablo :    owner.   Wm 


Electric;   outlets;  plugs. 

35068    8:tnd  Ave  and  Hawley;  own- 
er.   Kleer   Kleen    Manufacturing   Co; 


BIDS:  U.  S.  Engineer  Office,  74 
New  Montgomery  St..  San  Francisco; 
Spec.  221-A;  January  31,  2  P.  M.  ^^^^  _ 

^    "^    ?!^?,V   ^^^  Whipple  Avenue.  i;;;-„t*;^^t;^"^;i"  Montr  Er^'tric   Co!, 

'outlets:  sl\atches;  fixtures;  plugs.        j 
I     35069     1^24  San  Pablo  Ave;  owner,. 
Majestic     Hotel ;     contractor,     Scott-  : 
Buttner  Electric;  fire  repairs. 
1     36070      KE     19th     and     Broadway; 


Redwood  City 

Underground  Constr.  Co.,  76th  Ave. 
and  San  Leandro  Blvd.,  Oakland. 

E.  T.  Haas  Co.,  P.  O  .Box  411,  San 
Mateo. 

Peter  Sorensen,  927  Arguello  St., 
Redwood  City. 

A.  J.  Peters  &  Son,  410  N.  Tenth 
St.,  San  Jose.  •         • 


ALTERATIONS 

3212  E.  14TH  ST.,  OAKLAND. 

Owner    and    Builder  — Jean    Maters, 


SAN  FRANCISCO  COUNTY 


Electrical  Permits 

S.\N  FRANCISCO  COUNTY 


owner.  Granat  Bros ;  contractor.  Scott 
Buttner  Electric;   outlets;    switches; 
fixtures;  plugs. 
,  i     35071     3435  Broadway  ;  owner,  Pea- 
body      Motors;      contractor,      Matson 

!  ElectricaJ  j  alterations. 

j     35072     4101    Porter;    owner,   MUler; 

I  contractori,    Flagler   Electric;    2    out- 

;  lets  ;   1   svn  itch  ;  1  fixture. 


5600   CASTLE   DR.,   OAKLAND. 
Owner— H.  G.  Nostrand,  5680  Thom 
hill  Dr 


I 


frihit^M^iJ^ ;  nf *"■  "^  ^-  ^*.?n^'^TER.  $629;  10025  Edes  Ave;  own- 
Architect — Not  Given.  $10,000  ; 


ALTER  RESTAURANT  and  cocktail 

lounge.  i  Owner— A. 

NW  COR  TURK  and  Taylor  Streets.  ]  Blvd. 


er,   Chas   Quedens,   prem ;    contrac 
tor.  Dillon  Rfg  Co,  5212  San  Pablo. 
ADDN,   $600;    1134   58th   Ave;    owner 
and    builder,   Ray   F*ugaley,   prem. 


Owner — T   G   Boyiarides,   c/o   cntr. 
Contractor — Geo  O  Bendon,  2195  32nd 

Avenue. 
Architect— Not  Given.  $5,000 

(App  No  8561 6 > 


ALTER  dwelling  to  four  apts. 
Owner — Jos    Solache.    premises. 
Contractor — D  B  Helseth.  89  Miriam 

St.  Daly  City. 
Architect— Not  Given.  $4,000 

(App  No  85607). 


1-STORY  5-ROOM  DWELLING 

10189  FOOTHILL  BLVD.,  OAKLAND       ^ 

C.    Larsen.    7534   Foothill  [  ALTER.  $489!   640"'e"  15th  ^St ; ''owner, 
»        T  1.  ,ir.«  ».._  ^^  Dalt   prem;   contractor,   Frank 

Roy  Johnson,  1549  7th  Ave.        c  Masden,  2333  Broadway. 

^8.800    GARAGE.    1-story.    $350:    2042    94th 

«   ^^^^-^      i     Ave;    owner  and    builder,   C  G  Al- 

1 -STORY  4-ROOM  DWELLING  |     ves.  2042  94th  Ave. 


Tn^rTTrrr^     TT         ,,  „    .  35073    5441  Ruth  ;  owner.  Frank  La 

7991     64  Eddy  St;  owner.  M  Finley;  '  Moglia ;   c^.ntractor.   Flagler  Electric: 
contractor.    Brumfield    Electric    Sign    range 

^"ILV^fTr*  i,^'^"^^"'^^'^-  „      .     35074      S687    Florence    Avp;    owner. 

Jan  24.  1946—137-43  THIRD  Street,      j  ^  ^?«2     14o  Fillmore   St ;  owner,   Mc-    Erickson ;    contractor.    Clifford   Elec- 
Elizabeth  Hans  to  Leonard  Salo-      jGuire:  contractor,  Brumfield  Electric    t^ic;   range. 

"  35075     6035    Majestic;    owner.   End- 


Recorded 


Accepted 


mon December   5,    1945  j  ^*fILo^°«lo^*,^   ,     .  c.  „  ^ 

Jan   21,    1946— S   LAWTON    10^-6  E       I      ^^^    972  Market  St;  owner,  M  Dod- 


jLee;  contractor,  T  L  Rosenberg;  4 
circuits;  10  outlets.  4  .switches  2 
plugs. 

525     86   Hazel    Road;    owner.    Ri)se 
Wilson,   contractor.  Scott  Co;   1   mo- 
tor. 
626     36  Tamalpais ;   owner.  Martha 

;Webb;  contractor.  Oscar  Heede;  five 
fixtures. 

'  527  1220  San  Pablo;  owner.  Jas  G 
Kehrijitis;    contractor.    U   C   Elec.    14 

I  outlets;  7  switches;  8  plugs;  10  cir- 
cuits ;   new-   service. 

.•528     85   Hazel    Road;    owner.    Rose 

jWil.son;    contractor.  Clifford  Elec;   20 

,  fixtures ;    range. 

529  351     Vermont;     owner.     J     U 
! Webster;  contractor.  Paramount  Elec 

Co ;  11  fixtures. 

530  1703-05  Milvia;  owner.  R  K 
Meadows;  contractor.  Paramount  El 
Co:  28  outlets;  22  switches;  24  pluK-s, 

i  6  circuits. 

I      631      3030   Telegraph:    owner,    Wm 

iFarris;    contractor.   Paramount   Elec; 


21st  Ave  25x100.    Elias  Vlgen   to 

whom   it  may  concern 

January  21,   1946 


ALAMEDA  COUNTY 


Builder 
Architect-Not  Given 


1438  82ND  AVE.,   OAKLAND. 
Owner  and  Builder — Bethel  &  Yager, 

2504  10th  Ave. 
Architect— Not  Given. 


jADDN  for  garage,  $350:  9835  Empire 
;     Road;  owner  and  contractor.  W  A 
Foster,    9835   Empire    Rd. 


$5,280 '  GARAGE,    1-story,    $300;    10130    Pip- 


1-STORY  5-ROOM  DWELLING 
1414  HAVENSCOURT  BLVD.,  OAK- 
LAND. 

i  Owner  and  Builder— Matt  J.  Pittlick, 

I         1418  Havenscourt  Blvd. 

i  Architect — Not  Given.  $4,000 


W 


DWELLING,  1 -STORY  FRAME 

N  RIVIERA   107.6  E  48th   Ave. 

Owner — Gu.s    Moeller     &     Sons,  6260  

Geary  Blvd         .        ^       .     ^  ,,„,!  1-STORY  4.ROOM  DWELLING 

Contractor— Ame&en  Constr  Co,  4430  1 1075  72ND  AVE..  OAKLAND. 

Cabrillo  St  I  Owner  and   Builder- 

Architect — Not  Given.  $4,000  |         2638  75th  Ave. 


(App  No  85613). 


j  Architect — Not  Given. 


ALTER    APTS 

715  LEAVENWORTH  STREET. 
Owner — Julia   A    Phelan,   premises. 
Architect— Not   Given  $3,000 

♦  App  No  85618). 


ALTER  Dental   Laboratory 
202   HEMLOCK   STREET. 
Owner — L  Ivory,  c/o  cntr. 
Contractor— William    Horstmeyer,    23 

Mars  Street. 
Architect— Not  Given.  $2,500 

(App  No  85608). 


pin    St;    owner  and   builder.   D 

Robinson,  premises. 
ALTERATIONS,  $255;  5817  Shattuck 

Ave ;   owner,  Doris  Van   Beck,  5817 

Shattuck  Ave;   contractor,   Don   W 
;      Mesplay.    1338    Grand    Ave. 
GARAGE,     1-story,     $200;     531     53rd 
t      St ;    owner  and    builder.   A   G   Mac- 
!     chitelli,  531  53rd  St. 
[OFFICE,     l-stor>-,     $200;     9016    Mac- 
Paul   O.   Manig.  i      Arthur    Blvd ;    owner    and    builder. 
!     D  L  Chamberlin.  2101  W  136th  Ave, 
$3,500  I     San  Leandro. 

[ALTER.   $175;   1018-22  Foothill   Blvd; 

owner  and  contractor.  J  E  Colbert. 

2233  E  19th   St. 


son;    contractor,    Brumfield    Electric 
Sign  Co;  1  sign. 

7994  986  Market  St;  owner,  M 
Wolcher;  contractor,  Brumfield  Elec- 
tric Sign  Co ;  1  sign. 

j     7995    721  Lagruna;  owner,  Figandes; 

]  contractor,    Ets-Hokin    &    Galvin ;    2 
outlets :   1  switch. 

7996  W  43rd  Ave  150  N  Ortega  St ; 

owner,      ;     contractor,     Adams 

Electric :    saw   motor. 

7997  2548  Judah  St;  owner,  Olson; 
Melrose  Acres.  Oakland.  John  G  j  contractor  Adams  Electric  Co ;  3  out- 
Wilson  to  O  W  Johnson '^^s:  2  switches ;  2  plugs. 

7998  2544  Judah  St;  owner,  Olson; 
contractor,  Adams  Electric;  6  out- 
lets ;  4  switches ;  3  plugs. 

7999  1763  37th  Ave;   owner,   Supe- 


Recorded  Accepted  | 

Jan    26,    1946—6714    ESTATES    DR,       ' 

Oakland.    Lloyd  M  and  Eldrid   S 

Bradford,    Grace    W    Strieker    to 

Hugo  Muller  Jr January  21,  1946 

Jan  26.  1946— N   %    LOT  3  JBLK  S 


lers;     contractor.     Clifford    Electric;^   °"*'^V''   2   switches;   8   fixtures.    4 
outlets;  sNvitches;  fixtures;  plugs.        '^^f^'   L^"  ?r*    •   . 
;      35076  3382  Grand  Ave;  owner.  Man-'      -^32      22ol     Virginia;     owner.     Matt 

hattan     Club;      contractor.     Clifford    fj°^"^-    f^"*™^*^'"'    ^*'^'"°"'^t   E'**^: 

Electric;  (Outlets;  switches;  fixtures;  .'.^^'^'f 

plugs.  ^^ 

1     3«)77      51280    Foothill    Blvd;    ownerJ^tlS"!'^L':?^^\^Sl''\.t:':'l''^^^'^ 
1  Standard   Oil    Co ;   contractor.  White 
:  Electric ;   service.  ' 


533  2220  San  Pablo; 


35078  1290  MacArthur  Blvd;  own- 
er, Stand'f'"  Oil;  contractor.  White 
F' 

i 

I 


Januarv   18,   1946 

Jand  26,  1946—10517.  10519  PIPPEN 
Street.  Oakland.    Wm  Beckett  to 

whom  it  may  concern 

.". Januarv  24.   1946 

Jan  26,  1946— LOT  11  Blk  B,  Mont- 
clair  Acres,  Oakland.  Herbert  D 
and  Ardelia  A  Bendheim  to  Chas 

Ungaretti  &  Son January  25.  1946 

Jan  24,  1946— LOTS  1  and  2.  Tr 
574.  Oakland.  Sol  and  Nettie  M 
Scherman  to  whom   It  may   con- 


rior  Building  Co;  contractor,  Adams 
Electric  Co;  10  outlets;  10  switches; 
15  plugs :  service ;  1  transformer. 

8000     1767  37th  Ave;  owner,   Supe- 
rior Building  Co ;   contractor,   Adams 
Electric  Co;   10  outlets;  10  switches; 
15  plugs :  service ;  1  transformer. 
I     8001     E  19th   Ave  200   S   Quantara 


I 
\ 


cem January  22.   1946  I  ^t:  owner.  ....    ;  contractor,  Strom 

Jan   24.   1946-^l6'tS   1   to  8  incl,  Tr        *   Smith;    service. 
717.  San  Leandro.    Sol  and  Nettie      !     8^02     3535   Washington    St;    owner, 


Van     Horn ;      contractor,     Strom     & 
Smtih :  1   outlet ;   5  plugs. 

8003    309  Minna  St;  owner,  Niagara 
Manufacturing  Co;  contractor,  Stone- 


ADDITION 

4170  RIFLE  LANE,  OAKLAND,  

Owner— Art    Cavanaugh,    4170    Rifle' ALTER,  $To6:  345  9th  St;  owner  and 
Lane.  |      contractor.    Dr    Chas    G    Lee,    836 

Builder— John  Militello,  5825  Fremont.  1     Webster  St. 
Architect— Not  Given.  $3,500  :  ALTER,  $75;  508  12th  St;  owner  and 

■ I      contractor.     Masonic     Temple     As- 

«  r,^^T^,^   .  _^„., '      sociation,    premises. 

5;?7^^?,X,t'';^S2^  ^^^^"^°  ;  repairs,    $50 ;    7O6    Apgar    Street; 

4381  ADELAIDE  ST.,  OAKLAND.        j      owner  and  contractor,  Paul   Tighe. 
Owner  and  Builder— Michael  G.  Kelly.  ;      706  Apgar   St. 


4432  Harbor  View  Ave. 
Architect— Not  Given. 


ALTER    BAR 

486  ELLIS'  STREET. 

Owner— Williams.   486  Ellis  St 

Contractor — H     C     Giambruno.     4139 

MacArthur    Blvd.    Oakland. 
Architect— Not  Given.  $2,000  I 

(App  No  85619).  I 


1- STORY  4-ROOM  DWELLING 
1079  72ND  AVE.,  OAKLAND. 
Owner  and   Builder— Paul   O.   Manig, 

2638  75th  Ave.  | 

Architect— Not  Given.  $3,000    INDUSTRIAL 


WRECK  shed,  $25;  3148  61st  Avenue: 
$3,000  j     owner   and    wrecker,    E    G    Nemis, 
6410   Beck    St. 


M    Scherman    to    whom    it    may 

concern January   22,    1946 

Jan    24,    194ft— 6537    HEARTWOOD. 

Oakland.    Robt  R  Rust  to  whom 

it   may   concern January  14.    1946  '  ^y^'s    Electric;    20   outlets;    6   plugs; 

Jan    25.     1946— WT:ST    OAKLAND,      j  10  motors. 

(maintenance  way  .<?hop).    South-      j      8004     150  Powell  St;  owner,  ; 

em   Pacific   Co   to  Malott  &   Pet-       1  contractor.  C  J   Holzmueller; 

erson January  23.   1946 1      8005      870    Market    St;     owner,    Dr 

Jan  25.  1946— PTN  LOTS  19  and  20      i  Charmuck :    contractor.   Central   Elec 

Block    7,    Case    Tract,    Berkeley.      jCo;  8  outlets;  8  switches;   10  plugs; 
Robert  Rogers  to  Waldo  E  Bethel    .      !  alterations 

January   16    1946  I      8006     1603  Innes  Ave ;  owner.  A  D 
Jan  25.  1946— 11068.  11070  SAN  LE-      iZanette;  contractor.  Central  Electric 

ANDRO  St,  Oakland.    Frances  M      .Co;  motors. 

Hemon  to  A  L  Holm |      8007     950   Mason    St;    owner,    Fair- 

j  .   .     „  Januarj-  1,   1946   mont  Hotel ;  contractor.  Pacific  Elec 

iJari  25.T94ft^2^^^  WEST  AVE.      '&  Mech  Co,  Inc ; 


SAN  JOSE 


ALTER    FLATS 

845    TREAT    AVENUE 

Owner — Geo  Guuzman,  225  Acacia. 

Contractor — Jos  9  Perez,  56  Mirabel. 

Architect— Not  Given.  $2,000 

(App  No  85624). 


BUILDING.    $80,000;  ' 

i      1202     Campbell    Ave ;     owner     and  j 

[     builder,  California  Friut  ExchaJige.  j 

BUSINESS  BUILDING,  $10,000;  1401, 

W  San  Carlos  St;  owner  and  build 


ALTER  OFFICE 

140  TENTH    STREET. 

Owner- Feldman   &   Eilers,   Premises., 

Contractor-A    C    Heglin,    1451    27th  ;  ^"^^'^'^^'^^-^ot  ^^'^^n 

Avenue. 
Architect— Not  Given.  $1,800 


il -STORY  STORE  BUILDING 

10823     MacARTHUR     BLVD.,     OAK 

[  LAND.  i  

j  Owner  and  Builder— Chris  Thlm.  7120 !     er,  Roy  Emery 

I  Sheffield  Ave.  i  5-ROOM     RESIDENCE,     $8000;     1078 

;  Architect— Not  Given.  $2,000  |     Byerley    Ave ;    owner   and    builder, 

j  ■ D  C  Matthews. 

j  2-STORY  ADDITION  j  BUSINESS  BUILDING,  $7500;   499  S 

1522  MYRTLE  ST.,  OAKLAND.  j     Santa  Clara  St ;  owner  and  builder, 

I  Owner— Mon  Loy,  1522  Myrtle  St.  Frank    Rose. 

,  Builder— Economy  Builders,  476  37th.    RESIDENCE,    $7000;    390 


San  Leandro.    A  G  Williams  to  P      i      8008     599  Front   St ;    owner,    Camp- 

G  Williams January  25.  1946  '  ^'^'l    Co;    contractor.    Pacific    Elec    & 

I  ■  ■!  ■■       ,  .    m  <m  ,iM  »»  ^  i  Mech  Co ;  motors. 

i  8009  1810  Post  St;  owner.  Bar- 
beque  Restaurant ;  contractor,  W  H 
Kirsten  :  2  nlup.s :  motors. 

8010  3319  Mission  St;   owner ; 

contractor,  W  H  Kirsten;   12  outlets. 

8011  1611  Ellis  St;  owner,  Romana 
Restaurant :  contractor,  W  H  Kirs- 
ten ;    1   plug. 

i      8012-13       108-114     Parque     Avenue;! 


Non-Responsibilhy 


ALAMEDA  COUNTY 


I 


$1,500; 


Jan  25,  1946—3212  E  14th  ST,  Oak- 
land. Frank  J  and  Alice  S  Heil- 
man  as  to  improvements  on  prop- 
erty. 

Jan   24.   1946—2436  DURANT   AVE. 
Berkeley.    Henrietta  T  Austin  as 
to  improvements  on   property. 
University  1  Ja"    28.    1946—1935   WEBSTER    ST, 


(App  No  85620) 


I  ALTERATIONS  AND  ADDITION 

i  3316  E.  16TH  ST.,  OAKLAND. 

{ Owner— J.  Wagner,  3316  E.  16th  St 


Ave ;   owner  and  builder,   Lewis   E  '     Oakland.    Lillian  M  Wollitz  as  to 
Smith.  j      Imnrovements  on   propertv. 

4-ROOM     RESIDENCE,     $5800;     631  '  J*^"  26,   1946— 1347-A  PARK  Street. 
Jackson    St;    owner,    Rose    Arena;'     Alameda.    R  J  PYanck  as  to  Im- 


builder,  George  Bell. 


CLASS   C   STEEL   BLDG 

W   BAYSHORE   Blvd  95  S  Cosgrove.  \  .,^/^;j';.      „„.    ^, 

Owner-Western   Eye   Protection   Co,    Architect-Not  Given. 

380   Bayshore   Blvd.  ! 

Contractor— Barrett  &  Hilp,  918  Har-  I 

rison  St. 
Architect— Not  Given.  $1,800 

(App  No  86636). 


Builder— C.  A.  Williams,  5307  Fairfax  .6-ROOM     RESIDENCE,     $5200;     423 
■^"ve.  Hedding    St :     owner    and    buUder,  j 

$1,000!      Perry  M  Hull. 

OFFICE,    $2500 ;    641    Stockton    Ave ;  i 
owner,  A  M  Hanson ;  builder,  Paul  I 


PERMITS  UNBER  $1,000 


ALAMEDA  COUNTY 


Greenberg. 
ADD  TO  RESIDENCE,  $1000;  605  N 
13th  St;  owner,  Tom  Arena;  build- 
er, Anthony  Jangrus. 


Building  Permits,   $1,000  and  repairs  $850:  1324  Russeii;  owner, 


Under,  Applied  For 
SAN  FRANCISCO  COUNTY 


Herman  C  Claybrook,  1324  Russell; 


FRESNO 


builder,  Dillon  Roofing  Co,  6212  San  [warehouse,     $20,000;     808    G     St; 
Pablo,  Oakland.  i     owner.  Topper  Feed  Mills;  builder, 

REPAIRS,   $800;   1606  Blake;  owner,       W  H  Irwin. 


ALTER   dwelling,   $750;    125  Benton; 
owner,  Mr  Schudel,  prem;  contrac- 


N  Hashiguchi.  1606  Blake;  builder. 
I  Dillon  Roofing  Co,  5212  San  Pablo, 
!     Oakland. 


ADD  TO  CHURCH,  $18,000;  1963  D 
St;  owner.  Mount  Pleasant  Bap- 
tist Church ;  builder.  L  L  Lovelace. 


provements   on   propertv. 

Jan  26,  1946— LOT  6  Blk' 94,  Tract 
B,  Berkeley  Land  &  Town  Imp 
Assoc.  Berkeley.  St  John  E  Mc- 
Cormick.  Ethel  O  Crosett  and 
Virginia  C  Searles  as  to  improve- 
ments on  propertv. 

Jan  26,  1946—293-5'  MacARTHUR 
Blvd.  San  Leanciro.  Morri.?  and 
Adeline  Goldstein  as  to  improve- 
ments   on    property. 

SAN  FRANCISCO  COUNTY 

Jan  16,  1946—3338  MISSION  Street. 
American  Trust  Co  Co-tr  of  Est 
Tomaso  Vami,  deed,  as  to  Im- 
provements  on  property. 


owner.    The    Ruegg    Co;    contractor,;! 

j  MacCabe   Elec  Co;    15  outlets;   serv-    1 

ice;  10  switches;   12  plugs.  < 

8014  1960  Carroll  Avenue;    owner,  j 
Acme  Packing  Co;   contractor,  Mac-    < 
Cabe  Elec  Co; 3 

8015  475  Drumm  St ;  owner,  Calif  .  ^ 
Vulcan  Macaroni  Co ;  contractor,  '  ^ 
MacCabe  Elec  Co :  ser\-ice ;  riiotorp. 

8016  70  4th  St;  owner,  Henr>- s  .  • 
Lunch ;  contractor,  J  K  Herzog  Elec  | 

)  Co ;    service  ;    motors.  ' 

I      8017     1408   Stockton    St ;    owner,   De  , ' 
I  Martini ;    contractor.    Northern    Elec  :  ', 


tor. 


F*  A   Soracco. ' 2659   45th   Ave.    j  ROOF.  $660;  1337  San  Pablo;  owner,    DWELLINGS    AND    GARAGES    (2), 


ALTER  dwelling,  $560:   539  Cayuga; 
owner,   Nick   Lempres,  prem :    con-  . 
tractor,    Bergstrom    &    Larrick,    ■'"*'  ' 


305 


P  Crowley,  1337  San  Pablo ;  builder, 
Elliott  &  Elliott.  2336  Market  St, 
Oakland. 


Prospect 


IROOF,  $600:   1995  University;  owner. 


SIGN,  electric.  $560;  521  Clement  St; 
owner,  Gretchen  Bakery,  premises ; 
contractor.  QRS  Neon  'Co,  690  Fo- 

t  |»<a  j*Q    A. V  C 

ALTER  restaurant,  $500;  565  Pacific 
St;  owner,  P  J  Zevas,  2339  Bush; 
contractor,  Aetna  Constr  Co,  1730 
24th    Ave. 

ALTER  apts,  $500:  1656  Jones  St: 
owner,  Mrs  R  Payne,  64  Pleasant 
Avenue. 

ALTER  office  bldg,  $400:  206  San- 
some  St;  owner,  Gibraltar  Securi- 
ties Co,  premises ;  contractor.  Jas 
Low,  544   Ramsell    St 

SIGN,  electric,  $400:  246  Eddy  St; 
owner.  Downtown  Liquor  Store,  246 
Eddy  St;  contractor,  QRS  Neon  Co 
690   Potrero   Ave. 

ALTER  dwelling,  $300;  1572  8th  Ave; 
owner,  T  L  Selchau,  prem;  con- 
tractor, R  V  McAninch,  2090  10th 
Avenue. 

SIGN,  electric,  $300;  1200  Larkin  St; 
owner,  W  L  Hughson.  prem;  con- 
tractor, Elec  Prod  Co.  910  Harri- 
son  St 

ALTER  store,  $250;  1625  Buchanan; 
owner,  D  M  Tatsuno.  prem;  con- 
tractor, S  Handa,  1866  Sutter  St. 

SIGN,  electric,  $175:  2976  24th  St; 
owner.  Standard  Oil  Co,  prem;  con- 
tractor, Elec  Prod  Co,  910  Harri- 
son  St. 

SIGN,  electric,  $150;  350  Ellis  St; 
owner,  Angelica  Jacket  Co,   prem; 


$6000  and  $8000 ;  5044-46  Piatt ;  own 
er,  Fred  Homig. 
ADD     TO     DWELLING.     $1000 ;     765  I 
Cornell ;  owner.  Mrs  Ted  Lewis.  I 

Page  Lamareaux.  1995  University ;    ADD  TO  GARAGE.  $1000 ;   742  Ado-  i 

builder,   W  L  Saxby,   4538  Fleming  j     line :  owner.  R  Moon ;  builder,  C  R 

Ave.  Oakland.  i     Pearson.  ! 

ALTERATIONS.     $500;     1043     Crag- i  ADD    TO     DWELLING.    $700;     2639 

mont ;    owner,    F    Oberlander,    1043       Madison ;    owner,    (George   Francis ;  j 

Cragmont;    builder.   C    V    Garrett,       builder,  J  W  Jolly. 

1441  San  Pablo,  El  Cerrito.  ALTER    OFFICE.    $700;    604    Olive;' 

LOADING    PLATFORM.    $500 :    1314  I     owner.  Walter  D  Bray.  | 

Rose ;    owner,   (Jolden    Gate   Ware-   ADDITION,  $400 ;  1718  Lewis ;  owner,  I 

house.  1314  Rose;  builder,  Clarence'     E  Eulalia  True.  ! 

I  McGilliard,  1314  Rose.  I  OFFICE.  $300:  524  Airport  Rd;  own-  i 

SHED.  $500;  1314  Rose;  owner.  (Sold-  I     er.  U  S  Department  of  Commerce;  ' 

en     Gate    Warehouse,    1314    Rose ;  |     builder.  Harris  Construction  Co. 

builder,  Clarence  I  McGilliard,  1314   SIGN.    $50 ;    1203    Van    Ness ;    owner, 

Rose.  1     Pig  n"  Cane ;  builder.  Hamlin  Neon 

DEMOLISH,  $500 ;  2433  Ward  ;  owner  ;      Sign  Co. 

and  demolisher,  H  Kentz  and  Max 

Greene.  1010  Page  St 
ROOF.  $350;  2344  Telegraph:   owner. 

Watts     Tile    Co.     2344     Telegraph; 

builder,  Dillon  Roofing  Co,  5212  San 

Pablo,  Oakland. 
ROOF,   $350;    1609  Walnut;   owner,   J 


Liens  Fded 


ALAMEDA  COUNTY 


8018  2902  19th  St;   owner  and  con- 
tractor.    Enterprise    Engr    &    Sales;  | 
alterations. 

8019  11  Commercial:  o^wner,  Mc- j 
Carthy:  contractor,  American  Elec! 
Constr  Co;   2  plugs.  , 

8020  1301  Van  Ness  Ave;  owner,  • 
James  Motor  Co;  contractor.  Amert-  ^ 
can  Elec  Constr  Co;  7  outlets.  | 

8021  1755   Noriega:    owher.    Beck- 
er's Phcy :  contractor.  American  Elec  : 
Constr  Co;   alterations. 

8022  3238  21st  St;  owner.  Schnel-  ! 
der;  contractor.  QRS  Neon  Com- f 
panv;  sign.  1 

J      8023    572  Castro  St:  o-wner ;■ 

'contractor.  ORS  Neon  Co;   sign. 
!      8024     909  Hyde  St;  owner,  Klstler; 
j  contractor,  Fred  Johnson  Elec  Com- 
'  panv  ;  alterations. 

8025     411   Ellis   St;   owner,   Morris; 
contractor,  Ch&s  Yick:  3  plugs 


8026     SW   Cor   Victoria   and    Ran-  ,  | 


il 


Jan 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 


r>    o     •♦!.  liSAQ   Txr   .      ♦      K    .,..         STORE.     1 -STORY    FRA\rE 

R   Smithers,   1609  Walnut:   builder.   ^E   ENCINAL  AVE   bet    Pearl   and 


Recorded  Amount 

Jan  25,  1946— PTN  LOT  13.  Pacific      j 

Theological    Seminary    Tr,    Oak-      [^^^    o^^jgr,  F  O'Reilly;  contractor, 
land.    American  Sheet  Metal  and        Qrandi  Elec  ■ 

Roofing   Co    V8    J    S   and    Segne      j      ^-j?     469  Fliimore:  owner.  Naugh- 
Christiansen.        ..$283.72  ^^f^JJ^,,,,   Qrandi  Elec:  8  plSgs  i 
25,    1946— LOT   8   Blk    D     map      i  j    g^^^-itch  ! 

Stanford  Tr,  Oakland.    American      I     g^gg    jjgg  Leavenworth  St :  owner.  1 
Sheet   Metal  ft  Roofing  Co  vs  F      I  ^^^^  Grocery :  contractor,  Grandi  El; 
IH^d  Mary  L  Tebbe  ^*^^_58L^  switches;  motors. 

"'"  "'  8029     72  14th  St;  owner,  A  F  Mat- 

tock Co:  contractor,  Grandi  Electric: 
5  outlets:  3  switches:  3  plugs:  serv. 
8030     1151    Market    St;    owner,    Dr 

■♦■ •♦•;  Robinson  :    contractor.    Grandi    Elec: 

I   alterations. 

I       8031      SE    Cor    10th    and    Howard: 
J i  owner.  Jas  A  Nelson  Co:  contractor. 
Geo  F  Brayer;  8  outlets;  3  switches; 
8er\'ice. 
8032    426  Haight  St :  owner,  Allen  :  j 


Prospective  Bidders 

Stores  and  Apartmejaits, 
Grand  Ave.,  Oakland 


Evertite  Roofing  Co,  2309  Milvia 
ALTERATIONS.     $300;     2021     Chan- 

ning;   owner  and   builder,    Chas   D 

Jarrett,  2444  Carlton. 
REPAIRS,    $300:    1611    Julia;    owner 


Ver- 


Versailles  Sts,  Alameda. 
Owner — Abraham     Jaber,     1500 

sallies    Ave,    Alameda. 
Architect — M  A   Sheldon,  Monadnock 
J    .     ...         _,^.    ,    .,^.,,.  ,     Bldg,   San   Francisco, 

and   builder.    Ethel    Williams,    1611 1  contractor-Samuel   Lee. 

Filed.  Jan  26 

15th  of  each  month 75% 

Usual   35   days   after .25% 


j      BIDS:   Foster  W.  Weeks,  c/o  W.  C; 
Helms.  175»  Broadway,  Oakland,  Feb. 
'  4    3  P.   M 

!     Doty  &  Lockwood.  2003  E.  14th  St,  j 
I  Oakland.  j 

I     Empire  Construction  Co..  Ltd.,  344  ' 
I         Harriet  St.,  San  Francisco.  i 

,      S.  A  Ortzow,  1511  Jackson  St.  Oak-  ' 
I  land. 


contractor.    Byington    Elec ; 


OAKLAND 


Julia 
ROOF,     $277;     2919    Deakin;     owner. 

Chas  A  Gunn.  2919  Deakin ;  builder. 

United   Roofers,  5922   Telegraph. 
ROOF.  $250;  35  Bonnie  Lane;  owner, 
35    " 


35051     366  12th  St;  owner,  Glenn  A 
io^«^"^»^j  I     Cosca    &   Marquis,    3519    Lamp  St.,  j  ^rg^ren      contractor.    Modem    Neon; 

1946.    Dated.  I  Oakland.  sign  and  window  tubing  ( 

(Clarence  H.  Thrams,  28  Homo  PL,  I     35052     19OI    Grove   St;    owner.    Bill 


TOTAL  COST.   $12,979 
Bond.   $12,979.    Sureties,  Fidelity  and 


P^"f ' T  tJ?  a^*J!J?*  00,^^  =    buUder,   De^sit'^Co." "umU."  90  working  davs 
Paul  J  De  Smidt,  2316  Banor.  jpj^g  ^^  specificaUons  filed        " 


Oakland. 

A    T.    Beckett,    1441    Franklin    St^ 
Oakland. 

Howes  &  Whitaker,  626  Rubs  Bldg., 


J  San  Francisco. 


Tishler;  contractor.  Modem  Neon  Co; 
sign  and  window  tubing. 

35953     1619  San  Pablo  Ave:  owner. 
Friedlance:      contractor.      Electrica 


•  '  Products  Corp ;  sign. 


owner.  General 

EI 

Constr:    new    lamp    standard. 

.^34     1440  Ashby  Ave;   owner.  Gen- 
eral Pet  Corp;  contractor.  Associated 

Elec  Constr: 

65535-40     1440  Ashbv :  2220  San  Pab- 
lo;    2840    San    Pabluo ;     1990    Ashby; 
lo;  2000  Kittredge;  1320  Oilman;  own- 
|er,  CJeneral  Petroleum  Corp:  contrac- 
tor. Neon  Maintenance  Corp;  signs. 


OFFICIAL  PROPOSAL 


Pro.   No.  1707 — Seamless  Red   Bras* 
Tubes  and  Pipes 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
Room  205  of  the  office  of  the  East 
ly  Municipal  Utility  District,  512 — 
th  Street  Oakland.  California,  until 
|:30  P.  M.,  Wednesday,  February  6. 
and  will  at  that  hour  be  opened 
)r  furnishing  RED  BRASS  TUBES 
id  PIPES,  as  per  spcefications 
Proposal  No.  1707  covering  same 
ly  be  obtained  upon  application  at 
loom  312,  Purchasing  Department, 
^f  the  office  of  the  District, 

DANIEL  RBLAJ5, 

Secretary. 

ikland.  California, 
fanuary  25,  1946 

Daily  Pacific  Builder) 
(Jan.  29,  1946) 

V 

Pro.  No.  1708— Copper  Tubing 


NOTICE  TO  CONTRACTORS 


Sealed    proposals    will    be    received 
\n  Room  205  of  the  office  of  the  East 
Jay  Municipal   Utility  District,  512— 
JWJth   Street,  Oakland,  California,  un- 
kll  5:30  P  M.,  Wndnesday,  February  6>, 
1946,  and  will  at  that  hour  be  opened 
cor   furnishing  approximately   108,6(X> 
..in.  Ft.  of  COPPER  WATER  SERV- 
ICE TUBING,  as  per  specifications. 
Proposal    No.    1708    covering    same 
ly  be  obtained  upon  application  at 
jom    312.    Purchasing    Department. 
)f  the  office  of  the  District. 

DANIEL  READ. 

Secretary. 

)akland.  California, 
ranuary  25.  1946 

(Daily  Pacific  Builder) 
(Jan.  29,  1946 » 


Classified  Advertising 


HELP  WANTED 


SUPERINTENDENT 
E.STIMATOR 
STOREKEEPER 
The   above   three    permanent    posl- 
ions  open  with  large  electrical  000- 
:tor.  State  experience,  ablUty  and 
jTOlah    references.    Reply    Box    WI, 
:/o  Daily  Pacific  Builder. 

'  to  Jan  $1,   ^f 


WANTED 


EXP       ESTIMATOR     for     General 
Contractor,  figuring  indu.stnal  build- 
ings     Location.    Sacramento.     Perm, 
ilary   open.    Write   full    particulars. 
o'Box  2071,   Sacramento. 

(to  2/4/46) 


ARCHITECTURAL    DRAFTSMAN 
,'anted      A-1    man.     Working    draw- 
llngs      and      details.      General      work, 
schools    and    pubUc    buildings.     Long 
I  Job      Write    details    and    salary    ex- 
pected.   F.   T.   Georgeson,    P.    O.    Box 
is5   Eureka,  Calif.    Phone  Eureka  394. 
•'"'  (to   2/4/46) 


1st  Class  CONSTRUCmON  STTPT., 
I  large    buildings;    good    salary,    good 
f'jture.  State  exp.  and  ref.  Reply  Box 
12^   c/o  Dally  Pacific  Builder 
11/-..  c/o  ^      )  i/22-23-34-3»-28/4« 


BLDG    CON8T1X.   SUPT.   good   fu- 
Iture   State  experience  and  references. 
Reply    Box    1$,    c/o    Bally     Fadflc 

iBulMsr.  __™_— — ^ 

POSITION   W^ANTED 


.  Experienced  ARCHITECTURAL 
[draftsman  wants  part-time  work. 
lExpd.  in  making  sketches,  floor  plans, 
[working  drawings,  details,  etc.,  for 
Ire-'idential,  commercial  or  industrial 
work.  Reply  Box  121,  c/o  Daily  Pa- 
cific Builder.  1/29  30.31/4S 


■  rtr~ 


PLANS  and 
Speculations 

SAN  FRANCISCO  Utilities 
Manager  James  H.  Turner  has  an- 
nounced that  $40,000  would  be  spent 
between  now  and  June  30  to  re- 
surface Market  Street  along  the 
Municipal  Railway  tracks  from  the 
*erry  Building  to  Ninth  St.  .  . 
At  the  same  time,  the  Utilities 
Manager  called  for  men  to  take 
civil  service  examinations  for  jobs 
as  trackmen  and  asphalt  workers 
with  the  Municipal  Railway.  Test 
will  be  held  within  the  i^xt  few 

«  o^;,.-  •  City  Manager  Arthur 
B.  Sullivan  of  SAN  MATEO  has 
announced  the  holding  of  examina- 
tion Saturday,  February  16,  to  fill 
two  posts  of  assistant  building  in- 
spectors. Latest  date  for  filing  ap- 
plication has  been  set  for  February 
6.  Applications  will  be  made  at 
the  office  of  the  city  clerk. 
oOo 
A  new  $300,000  receiving  and 
processing  building  is  planned  for 
the  Libby,  McNeil  &  Libby  can- 
nery in  Sunnyvale.  The  structure, 
plans  for  which  are  being  prepared 
by  Ellison  &  King,  San  Francisco 
structural  engineers,  will  be  built 
east  of  and  adjacent  to  the  pres- 
ent plant  site.  It  wil  be  built  by 
Earl  W.  Heple,  San  Jose  contrac- 
tor. 

oOo 

Engineering  work  on  the  $900.- 
000  expansion  of  STOCKTON'S 
south  sewage  disposal  plant  to  ac- 
commodate all  of  the  City's  indus- 
trial wastes,  has  passed  the  pre- 
liminary stage  and  now  awaits  land 
purchases,  City  Engineer  Lyle 
Payton  has  announced.  Municipal 
authorities  have  approved  prelim- 
inary sketches  made  by  Clyde  C. 
Kennedy,  San  Francisco  engineer. 
Provision  for  the  expansion  was 
made  as  two  major  parts  of  last 
year's  $1,750,000  municipal  bond 
issue. 

oOo 

Work  on  plans  for  the  $100,000 
addition  to  Sherwood  school,  SA- 
LINAS will  be  started  at  once.  The 
addition  will  include  classrooms, 
toilets  and  an  auditorium-gymna- 
sium. Charles  E.  Butner,  Salinas, 
is  architect  for  the  school  district 
and  retained  to  make  final  plans. 
.  .  ANTIOCH  has  scheduled  a 
$500,000  school  bond  election  for 
Mar.  1.  .  Bill  Eldridge  and  Art 
Lloyd,  owners  of  the  Perkins  Nurs- 
ery Company,  in  SACRAMENTO, 
have  announced  plans  for  the  con- 
s  t  r  u  c  t  i  o  n  of  the  first  of  four 
branches  at  Alhambra  Blvd.  and 
K  Street.  Of  modern  design,  the 
nursery  will  be  a  one-story  struc- 
ture covering  2,800  feet  of  floor 
space.  The  building  will  be  of 
lightweight  concrete  construction, 
prefabricated.  The  roof  also  will 
be    of    lightweight    concrete,    con- 


1890.  1946 
Fifty-six 
Years  of 


Servi 


ce 


^ailij  Pacific;  Jlttilde^^ 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST  ll        ^"^  I 


Complete ' 

Ncwf  Service 

E'n0nWrj,Iig 


Fifty-sixth  Year— Vol  56— No.   21 


M.  S.  Barnes  !  ANDREW  T.  MASS 

Promoted  By      |    RE  -  ELECTED  BY 
General  Electric         NO.  CALIF.  AIA 


SAK  FRANCISCO.  WEDNESDAY   T ANU AR Y  jQ.  1946 

1946  Construction  Requirements  Call  for 
Critical  Material  Production  Increase 


PRICE  !  5  CENTS  PER,  COPY 


The   appointment  of  Marion  S. ' 


.  The  64th  annual  meeting  of  the  I         laartMea  in  the  current  production  of  critical  constniction  mate- 

Barnes  as   Assistant  Manager  of  j  Northern  Cahf ornia  Chapter  of  the  ■  nal»  ranging  from  33  per  cent  for  brick  ♦«  ..  M^u  »^  »7«;  ~«.  ..--.♦ 
the    Central    Station    Division,    of  AIA  was  held  on  Friday  night,  Jan.  j  for  c^  iron  radiation  wiU  be  n«JL  ^« J?  ,^.e     \r  1^^ 
fhe   Apparatus   Department's    San  25,  at  which  time  76  members  and     Z^.    fhT  r^»J,   7      ^"f!*^  '*  "«**  ^^^  construction  require- 

Francisco  office,  has  just  been  an- 1  guests  of  the  chapter  heard  SamJnTlw^^.nf  nf  r^^     °''  Division, 

nounced   by   Allen   G.   Jones,    Pa-luel  Lunden.  vice-president  of  the ' f  ^P^"^^""^"* ''^  ^°™™^^' ''^P^^d 
cific  District  Manager,  Apparatus;  institute,    and    Earl    Heitschmidt,  |     p*^"  ._,^.:„  „-^_.  .    .        ,  .  , 
Department.  ;  regional  director,  discuss   the   ex-       Construction  materials  for  which 

A  former  sales  engineer  and  G-i  Pending  program  of  education  and !  jf^^'^bLen  made  Ire  bricTS™^ 
E.  test  man,  Barnes  has  been  with  Public  relaUons,  which  the  insti- 1  f^^^  tite  clav  sewe7  ninp  ^.^T" 
General  Electric  for  over  30  years,  jtute  has  now  undertaken.  Both  !l"/~/'!:'„,^l5Lf  T5vP»?!!_fyP«H™ 
since  his  graduation  from  the  Uni-   "'""'  """  '  "  '^'"^  ' 


versity  of  California  in  1915. 


speakers  emphasized  Se?actt^at  rr/    including  Uth     lumber   in 
the   old   "do-nothing"   policy   had  I fi^^^.^n^^^V^I^^if^lif^!^.?!.*^'* 


He    is    well    known    in    western  ^^^"^  abandoned  and"  that  the  In-  3  ^^l  fT.'  «pm,/^"  i^diation, 
ae    IS    wen    known    in    western  ,^j^^  .       and  bath  tubs.  Requirements,  made 

electrical  circles,  and  is  an  active  r :„"'•;, ^J^***    ^^.Ti    ^^    aggressive  consumption  and  mininium 

member  of  both  the  Pacific  Coast  "^f^^^^f^^^^^^^th  rapidly  m-  J^^^.  inventories,  are  S  o^ 
Electrical  Association  and  Ameri- 1  ^^^^^f  "^^.  »"^?^^e^ship  and  with  aiig^g  construction  amountine  to 
can^^InsUtute    of    Electrical    Engi- 1  PoJ^;,^    vLT  ^L^^nf  L^uU^n  j  ?!^^^^^^^^^^ 


and  daughter,  Margaret 

V 

INSTAIIATIONS 
OF  PLYWOOD 
DESCRIBED 


D  i        o  1  *      •       ;  pointed  out  that  the  Northern  Cal- 

Bames  IS  a  native  Calif omian  jf ornia  Chapter  was  one  of  the 
He  was  born  in  Sebastopol.  and  oldest  of  the  Institute  and  that  it 
"!^  iL'',?!uP.P^iSl\"l.'!i^^  ^^  ^e  jhad  always  taken  the  lead  in  pro- 

j  moting  the  welfare  of  its  mem- 
Ibership.  The  State  Association  of 
j  California  Architects  was  organ- 
ized by  the  California  Chapter  of 
the  Institute  and  was  the  fore- 
runner of  various  state  associa- 
tions throughout  the  nation.  When 
it  was  apparent  that  this  program 
needed    stream  -  lining    California 

j  again  took  the  lead  and  instigated 

Modem,  practical  applications  of  I  ^^9  unification  program,  which  cul- 
Weldwood  Plywood  for  commercial  I  "f'l^ated  in  the  formation  of  the 
interiors  are  described  and  illus- '  Cah^°^'"^a  Council  of  Architects, 
trated  in  a  new  booklet  issued  j  P^^^^^  states  have  followed  this 
jointly  by  United   States   PMvood  i  ^^^f     u      ,_•     ^^   •  .     x       • 

Corporation  and  The  Mengel"  Com- '     Membership  Chairman  A.  Lewis  .  4  200  000  000  hr,vt    nn 

pany.  the  world's  largest  producers  I  ^^^^  reported  that  as  a  result  of  !!!!!?!! _5'^.Vo"":'f:"'^i'.  '»"^'^'  .?" 
of  plywood  j  the  unification  program  in  Calif  or- 

Installations    of   decorative    ply.   fia  the  Northern  California  Chap- 
wood  as  used  by  prominent  fi?ms  ^^^^J*^  ^^^,t."  '""f^^  ^^^^^^ 
are  pictured,  includinc.  stores?  of- 1  ^^"^  during  the  past  year    Includ- 
^  -  '  oui^ico,  ux   ijj^g  corporate  and  associate  mem- 


and  $5,000,000,000  for  mainten- 
ance. 

Particularly  significant,  in  view 
of  the  nationwide  housing  short- 
age and  efforts  now  being  made 
to  step-up  construction  of  housing 
units,  is  the  fact  that  more  than 
half  of  estimated  requirements  for 
brick  and  gypsum  board  are  for 
private  and  public  residential  work. 

Comparative  data  on  current  an- 
nual production  based  on  output 
in  November  or  later,  percentage 
of  increase  needed  to  meet  1946 
requirements,  and  past  production 
in  reasonably  good  years  as  a  yard- 
stick of  production  capacity  was 
also  made  public  by  the  Construc- 
tion Division. 

Brick:    Estimated    1946   require- 


increase  of  33  per  cent  over  the 
current  annual  production  rate  of 
3,168,000,000  bricit  In  1941  pro- 
duction amounted  to  4,900,000,000 
brick. 

Structural  Tile:  Estimated  1946 

requirements    are    1,180,000    tons, 

representing  a  45  per  cent  increase 

over  the   current   annual   rate   of 

i  814,000   tons.    Production   in   1941 


stores    of 
fices,    banks,    hotels,    institutions,  i  u"^  ''"u^"^^'*' f"""  ^^^^T*^  " 
barf ;  and   restaurants.    That   ply   !  ^%"  ^^f  ^^ISn^""  ''''Z  ^""^  ^"^  ^''' 
wood    walls,    panels,    and    fittings  ; ''^^i^"^.^°f  i^^rT?^"^'         a 
are  equally  adaptable  to  the  quilt  ^   Architect  A.  Appleton  served  as 
dignity  of  a  bank  or  the  glamor  '  ^''^^^'l'^f^\^^,l  ^^^  S^oupof  past 

of  an  ultra  modern  bar  or  specialty  I  ^s'rWce  WilUamToosf r  wafthe   -^   l'2««'Oo6  ton^ 
shop  IS  >rnpressively  demonstrated.  I  dLn  of  those  present  and  Jave  an       ^^^^  ^ewer  Pipe :  Estimated  1946 
The  booklet  further  explains  that  f^^^^^g^^^^  are    1.174.000    tons, 

different  effects  are  secured  by  a  : 'JJ^^  (^^^JJJ^^  °Jg  J^^  increase  of  35  per  cent  over  the 

proper   choice    of   woods    and    An- 1  ^\^said  that  th^hiehL^^  Pro- 

ment  ol  eL'h  inteHo';"'""'  ^--^-   peri^f  office 'waf^^^^^  -  ^^1  7?  1200,000  tons, 

merit  ot  eacn  interior.  ^iven  at  t^e  time  of  the  Institute       Gypsum   Board   Including   Lath: 

ouTch^e  "u™"  ~„r,"1„"  tt  I  c^"^^ln'^in^nt     There    were  ^T'M  -■''"■^-"•ents,  2  %000,- 
out   charge    upon    request   to    thel^^„  ^^  members  and   guests  in  I  J*"/'-  **-  »"  "crease  of  30  per 

«4-4.»» J „..,»»    „<-   i.i,_    „. 4. _r   I  cent 


architecture. 


United    States    Plywood    Corpora- 1 
tion,  Weldwood  Bid 
St.,  New  York  City 


t[^]^.^±'^'^"^^"-^^'^''i^''«'\t]o^::^^^^^^^ 


mmmmMm^ml^m 


SUMMERBELL  ROOF  STROCTURES 

1146  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

Enterprise  10930  TWinoaks  3627. 


dustry  has  capacity  to  produce  3,- 
000,000,000  sq.  ft.,  output  is  lim- 
ited by  the  supply  of  paper  liner, 
it  was  pointed  out.  Gj-psum  lath 
requirements  for  1946  are  esti- 
mated at  1,620,000,000  sq.  ft.,  while 
the  current  production  rate  is  only 
720,000,000  sq.  ft.  To  meet  1946 
requirements  production  will  have 
to  be  increased  125  per  cent. 

Lumber  Including  Millwork  and 
Flooring:  Estimated  requirements 
for  construction  and  maintenance 
are  IS.OOO.OOD.OOO  bd.  ft.  out  of  to- 
tal estimated  production  of  30,- 
000.000,000  bd.   ft.     Production   in 

1945  was  about  27,500,000.000  bd. 
ft.  Millwork  requirements  for  1946 
construction  are  estimated  at  1.- 
600,000.000  bd.  ft.  as  compared 
with  750,000,000  bd.  ft.  current 
production,  an  increase  of  more 
than  100  per  cent.  In  1940  mill- 
work  consuQied  1.780,000.000  bd. 
ft.  of  lumber. 

Cast   Iron   Soil   Pipe:  Estimated 

1946  requirements  are  390,000  tons 
an  increase  of  55  per  cent  over 
the  current  rate  of  251,000  tons. 
Capacity  of  plants  now  operating 
is  about  550,000  tons. 

Cast  Iron  Radiation:  Estimated 
1946  requirements  are  275,000,000 
sq.  ft.;  current  production  is  16.- 
000,000  sq.  ft.,  calling  for  an  in- 
crease of  275  per  cent.  In  1941  the 
output  of  16  plants  was  84,000.- 
000  sq.  ft.  At  present,  out  of  15 
plants,  10  are  producing,  two  are 
on  strike  and  three  are  shut  down. 
With  resumption  of  production  in 
the  two  plants  now  out  on  strike 
the  12  plante  will  have  capacity 
equal  to  90  per  cent  of  pre-war 
production. 

Bath  Tubs  (cast  iron  and  steel) : 
Estimated  1946  requirements  are 
960,000  tubs,  an  increase  of  78  per 
cent  over  the  current  annual  rate 
of  540,000  tubs.  In  1937,  when  only 
cast  iron  tubs  were  made,  output 
was  387.000  tubs.  Capacity  for 
steel  tub  production  in  1946  is  ex- 
pected to  be  more  than  200.000 
tubs. 


BURKE  FORM  CLAMPS 


V  .  — 

SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  .  REINFORCED    PAPER 

AH   Typfs  of   Concrete'   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc 
780  Bryant  Street      .      San  Francisco      -      Phone  GArfield  8768 


made.    Apparently   the   architects  I 
in    1911   were   more   affluent   than' 
their  brothers  of  today.    For  that  I 
one  party  cost  the  Institute  $2300. 
When  it  was  learned  that  the  Gov- 
.  emor  was  unable  to  attend  because 
i  of  pressing  business  in  Sacramen- 
j  to.  the  Chapter  offered  to  send  a 
j  special  train  to  bring  him  to  the 
[banquet.    It  was  agreed  among  all 
I  the  members  of  the  present  Cnap- 
jter  that  no   public   relations   pro- 
1  gram  could  compete  with  the  1911 
I  banquet  under  William   Mooser. 
j      As  a  result  of  the  election  of  of- 
j  ficers.    Andrew   T.    Hass   was    re- 
j  lected  president  and  John  S.  BoUes 
i  re-elected     secretary.     Hervey    P. 
Clark    was   elected   vice-president, 
and  Ernest  Born  became  treasurer. 
The  holdover  directors  are  Messrs. 
William    Clement    Ambrose,    Nor- 
man   K.    Blanchard.    and    William 
Knowles. 


Did  You  Know  That 


CELOTEX  INSULATION  PRODUCTS 

Ceio-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Cclolez  Hardboards 

Harbor  Plywood  Corp.  of  California 

540  1  enth  St.  MArket  6705  San  Francisco 


JAMES  G.  WILLIAMS 
LAST  RITES 


Funeral  services  for  James  G. 
Williams  will  be  held  today, 
Wednesday,  January  30,  at  2 
o'clock  in  Albert  Brown  Chapel, 
3476  Piedmont  Avenue,  Oakland, 
under   Masonic   auspices. 

Mr.  Williams  was  a  steel  erec- 
tion contractor  and  a  member  of 
the  San  Francisco  Builders'  Ex- 
change. 


The  Bowie  Switch  Company,  pioneer  San  Francisco  firm, 
has  been  acquired  by  the  A.  B.  Chance  Company  of  Centralia, 
Missouri,  it  w^  announced  here  today. 

J.  T.  Isbel.  has  been  appointed  Vice  President  and  Pacific 
Coast  manager*,  and  J.  A.  Martin  was  named  Pacific  Coast 
plant  manager. 

The  firm  v/ill  be  known  as  the  Bowie  Switeh  Division  of 
the  A.  B.  Chance  Company,  and  will  continue  to  manufacture 
pole  line  equipment  and  maintenance  tools. 

-O-  . 

California  Aggregates  Company'  has  sterted  construction 
of  a  warehouse  and  ready-mix  concrete  plant  for  the  handling 
of  a  complete  line  of  building  materials.  The  new  plant  is 
located  at  Linden  Av«iue  and  San  Bruno  Road  in  South  San 
Francisco.  They  have  purchased  eight  4^^ -yard  ready-mix 
trucks  and  will  be  operating  with  their  concrete  plant  within 
60  to  90  days.  The  plant  will  be  managed  by  P.  H.  Tyrrell, 
formerly  operator  of  Golden  West  Quarry  and  associated  with 
Ken  Royce  of  Ken  Royce  Equipment  Company.  Bob  Wilkins 
will  handle  retail  sales. 

-0- 

Architect  Albert  F.  Roller,  whose  San  Francisco  office  is 
in  the  Crocker  First  National  Bank  Building,  has  announced 
the  opening  of  Los  Angeles  offices  located  in  the  Subway  Ter- 
minal Building,  417  South  Hill  Street.    Telephone  Trinity  4443. 

-0- 


FREEDOM  OF  ACTION 

Just  recently  Home  Builders  try- 
ing to  complete  a  'block  of  Vet- 
erans preference  homes,  made  a 
Monday  morning  discovery  of  a 
week-end  of  vandalism  during 
which  windows,  trim  and  fixtures 
had  been  smashed,  apparently  for 
the  joy  of  destruction. 

^  •    •    •       ! 

The  money  damage  Was  about 
$7000 — but  the  real  problem  is  to 
replace  the  materials  at  ANY 
price.  1 

•  •    •       I 

Police  rounded  up  the  supposed 
culprits — a  bunch  of  young  hel- 
lions ranging  in  age  from  11  to 
13  years. 

•  •    • 

From  what  manner  ol  homes 
come  these  delinquents?  Are  we 
to  say  that  because  they  are  "have 
nots",  we  should  be  tolerant  to- 
ward their  destruction  of  the  prop- 
erty of  others? 

•  •    • 

What  became  of  the  old^^fashioned 
wood-shed  and  shingle  which  seem- 
ed to  exercise  an  influence  in  this 
land  a  generation  or  so  ago  ? 

•  *    ♦       j 

Rather  than  worrying  too 
much  about  more  Freedom 
for  the  rest  of  the  world, 
why  not  give  thought  to  a 
little  less  "  freedom "  for 
these  future  citizens? 


:^' 


ESTABLISHED  OFHCES 
WILL  CONTINUE  TO 

HANDLE  SURPLUS 

Designation  of  the  War  As- 
sets Corporation,  Reconstruction 
Finance  Corporation  Subsidiary,  to 
handle  the  disposal  of  surplus  con- 
sumer goods  and  capitel  and  pro- 
ducers goods  in  no  way  means  a 
change  in  the  already  established 
sales  offices,  personnel,  procedures 
and  policies,  it  is  announced. 

Lt.  (Jeneral  Edmund  B.  Greg- 
ory, War  Assets  Corporation 
Chairman,  pointed  out  that  the  es- 
tablished offices  for  sucth  surplus 
property  throughout  the  nation  will 
still  be  used  and  the  same  poli- 
cies will  be  in  effect.  He  asks  that 
purchasers  of  these  types  of  sur- 
plus property  continue  to  do  busi- 
ness with  the  same  people  and  at 
the  same  addresses  as  heretofore. 


Pre  A 
iiH  Announces 

Sta.  Rosa.  Sonoma 

County  Plans 

To  meet  the  demand  for  electric 
povrer  created  by  the  rapid  growth 
of  Santa  Rosa  and  other  l^noma 
County  communities.  Pacific  Gas 
and  Electric  Company  plans  to 
spend  $1,752,000  in  enlarging  and 
extending  its  distribution  facili- 
ties in  this  area.  The  proposed 
construction  will  more  than  double 
the  power  capacity  available  to  the 
area. 

Announcement  of  the  project 
was  made  in  San  Francisco  today 
by  A.  Emory  Wishon,  vice  presi- 
dent and  general  manager.  A  nevr 
step-down  substation  will  be  built 
at  Fulton,  Sonoma  County,  at  a 
cost  of  $778,000,  and  a  110,000-volt 
transmission  line  will  be  construct- 
ed from  Fulton  to  a  point  near 
Winters,  Yolo  County,  to  tap  the 
company's  main  line  running  from 
Placer  County  powerhouse  to  the 
Vaca-Dixon  substation.  Construc- 
tion of  the  Fulton-Winters  line  will 
cost  $870,000. 

At  the  Winters  junction  a  switch- 
ing station  will  be  erected  to  con- 
trol transmission  of  power  to  the 
Santa  Rosa  area.  Construction  of 
the  switching  stetion  will  cost  |104- 
000.  bringing  the  total  investment 
to   $1,762,000. 

Work  on  the  project  will  be 
started  as  soon  as  materials  and 
labor    become    available. 

V 

Real  Estate  Assn. 
Will  Install 
New  President 


Cleland  O.  Whitton  will  be  in- 
stalled 1946  president  of  the  Real 
Estate  Association  of  San  Fran- 
cisco, this  Thursday  evening,  Jan. 
31.  at  a  brilliant  installation  in  the 
Palace  Hotel  gold  ballroom.  State 
Real  Estate  Commissioner  Rubert 
Scudder  will  install  Whitton  and 
other  officers  and  directors  of  the 
organization  for  the  ensuing  year. 

Walter  Gordon,  first  vice-presi- 
den,  and  general  chairman  of  the 
installation,  has  announced  a  ban- 
quet, entertainment  and  dancing 
party  will  feature  the  evening's 
program.  The  "sold  out"  sign  on 
reservations  went  up  several  days 
ago. 

Chester  R.  MacPhee  will  be  mas- 
ter of  ceremonies  at  the  banquet, 
with  Max  Robinson  and  Desmond 
Kelly  handling  reservations  for  the 
dinner  event.  James  C.  Kiriard, 
1945  president  of  the  Real  Estate 
Association,  is  the  retiring  head  of 
the  organization. 


SAVE 


•  TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS- 


-*#^ 
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UUMUACTORS:  see  us  meore  yuu  bid! 

II r  II ill  tiniirif'p  Hniind 
lifiprfiieiiiriit  ilistrict  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

19!  1  Act  and  101.5  Act 

BONDS  and  WARRANTS  •  bought  •  quoted  •  iioid 

PhoneColUa   S  T  tl  \  f    v^    \  0  II  \  U  B  E  R  G 

Sutter5460     ■     BSO    RlSb    BUILDING    ■    SAN    bRdSLlSLO  4 


NOTICE  OF   CANCELLATION 

The  duration  examination  for 
Structural  Steel  Painter,  announc- 
ed on  the  bulletin  issued  October 
17,  1945,  has  been  canceled. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Toob  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  MlauoB  16SC  <  •?&& 


iRiuin  pniHTs 

a/e   loboratory  Controlled 
to    Professional    Painters' 
High   Standards 

iRuiin  PflinT  compRnv 

4th  &  Addison  Sts    Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


^a 


uM^ 


■ipuiin^pflifi, 


JOIST  HANGERS 

ALL    SIZSB 
FOR  IMMEDIATE  DELIVERY 

PATTERSON  &  ELVW  IRON  WORKS 

280— 13th   STREET,  SAN  FRANCISCO         -         MArket   5647 


W^ 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


r 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECL\L  VALVES  AND  FTmNGS 

a»ECL\L  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co* 

417JIXTH_ST._^AN  FRANaSCO  %  -  Phone  BXbrook  1940 


JohnsManville 

CORRUGATED  TRANSITE 

...the  permanent  fireproof 
roofing  and  siding  material 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkley  2, 


Manmfacturtd  by 

BEATTY  STEEL 
PRODUCTS  CO. 


415-421   MYAN1  STRiET 

SAN    FIANCiSCO  

*      *      * 
fOKSAlfS  0««£NrAl$  CAU 
SANFtANCISCO         OAKLAND 
YUken   0256  TWInoakt  10t« 


SCAFFOLD  % 


RENTED    WITHOUT    PRIORITY 


STEEL  FLOOR  GRATING 
Boldmj  Safety  Steps 

MON-SXID  BRIDGE  PLOORtNG 


K  E  RL  O W 

Sfondarcl  >icf— ftitor   and  Trioagiiiiir  Fcrt-f*ra«  AvallflM* 
lor  Various  L«»»4i»^ 

GUNN    CARLE    AND    CO. 

20  Pofroro  Ave.  UNdorhill  S480  Son  Francisco 


5^ 


C  LAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

1?^  5L^1?r   f^"^\l.'r?''"^    FRANCFSCO   -   KLondike  2-0462 
^*l"/^*^  *  Factory.  401  Pacific  Ave^  Alameda  -  LAkehurst  2-3377 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  San  Francisco 
Telephone:  HErrlock  488-1 


STEELFORMS 

S?»^;JS?.^rr£°'*^'*"C^ON  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  Harriaon  St  DO  55a3  Su 


The  ORIGINAL  Pre-sealedlnsulated  Pipe 


For    Maintenance-Free  Service   in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

..... 

Write  jor 
Full 

Particulars 


I- 

h 
h 


J%\Ot.    M4RK 


DURANT  INSULATED  PIPE  COMPANY 


R'JNNT?.* 


A.O    AITC     C> 


DMrtbmfm4  By 

NEIL  H.  PETERSON  COMPANY 

n  29  FOLSOM  STRf  rr  SAN  NtANCISCO  3.  CALIF 
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FACE  2 


i%lL¥    PACIFIC    BUILDER 


WEDNESDAY.  JANLIARY  30.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Established  1800) 
lMu«d  Every  Morning,  Except  Saturday,  Sunday  and  Lagal  H«IM«y« 


DAILY  PACIFIC  BUILDER  1b  the  pioneer  construction  dally  <rf  the 
Pacillc  Coast,  Maintaining  a  complete  news  reporting  aanrlca 
covering  all  principal  building  and  engineering  projecta; 
consolidated  January  2.  182S),  wiOi  Larsen'a  Advanoa 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  Covmty. 

SUBSCRIPTION   RATES: 
13.00  per  Month;  $30  per  Year  (Payable  in  Advance).  Single  Copy,  IBe 

Entered  as  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San  Francisco,  California,   under  the   Act   of  March    3,   1879 

PubUthed  by 
ST ARKRATH  FRIN'nNG  A  PUBLISHING  CO.     -^^ 

Under  a  management  agreement  ¥nth 

F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  Editor  J.  E.  OOGERS,  Advertising  Manager 

465  Tentli  St.,  San  Francisco  3  TeL:  MArket  7110 


rooms,  remodeling  and  adding  to  ex- 
isting four-classroom  building  to 
serve  as  administration  building,  li- 
brary and  cafeteria.  The  plans  can 
now  be  completed  and  all  arrange- 
ments made  for  construtclon. 

The  estimated  cost  of  the  facilities 
wUl  be  $132,960,  to  be  furnished  from 
general  obligation  bonds.  The  fiinds 
made  available  through  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Worics  Agency  are  to  be  repaid 
without  Interest  when  the  construc- 
tion  begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles, Calif.,  Is  the  engineer  for  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency  for  South- 
em  California,  and  Kistner.  Curtis  & 
Wright  are  the  architects  for  the 
school  district  to  make  the  final 
plans. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  9-10 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs.  1-8 

Educational  BIdgs ....■    9-10 

Hospitals    11 

Industrial    BIdgs.    12-13 

Public  Buildings  14-1/ 

Religious   Buildings 18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings   22-26 

Transportation   BIdgs 2/ 

Miscellaneous   BIdgs.  ...- W-M 


1.8— COMMERCIAL  BLDGS. 

January  30,  1946 
BIOS  WANTED 

WILMINGTON,  Los  Angeles  Co., 
Cal.— Until  Feb.  15,  10  A.  M.,  bids 
will  be  received  at  the  office  of  the 
port  manager  of  the  City  of  Long 
Beach,  1333  El  Embarcadero,  Long 
Beach,  for  construction  of  a  long- 
shoremen's dispatch  hall  (80xll2-ft.) 
at  Broad  Ave.  and  D  St.,  Wilming- 
ton. Est.  cost,  $50,000;  Spec.  HD- 
207. 

Plans  obtainable  from  the  Board 
of  Harbor  Commissioners  upon  de- 
posit of  $25.  Plans  prepared  by  Palm- 
er Power,  architect,  519  Ocean  Cen- 
ter Bldg.,  and  J.  H.  Davies,  struc- 
tural engineer,  730  E  3rd  St.,  Long 
Beach.  1-8 


January  30,  1946 
CONTRACT   AWARDED 
STORES   AND   BANK   BLDG 

Cost,    $45,000 
SAN  FRANCISCO    W  Polk  Street  82 
feet  North  of  Green  St. 


January  30,  1946 

PREPARING    PLANS 

GRAMMAR   SCHOOL 

Estimated  Cost,  $100,000 

PARK  PLACE,  Ore.  NE.  comer  of 
Clear  and  First  Sts. 

Construction  of  grammar  school, 
brick  veneer,  2-stbry,  200x96  ft, 
6  classrooms  first  floor;  cafeteria 
and  playroom,  basement  play- 
rooms, auditorium  and  gymna- 
sium combined,  acoustical  treat- 
ment, fire  protection,  etc. 

Owner  —  Clackamas  Couhty  School 
District  No.  62,  school  superln- 
tent,  Oregon  City. 


M.  &  K.  Corp.,  San  Francisco,  (1) 
$620,658,  (2)  $809,082,  (1  and  2)  $1.42»,- 
740,  (alt.)  $113,000. 

Electrical  Work 

Collins  Electrical  Co.,  729  E.  Miner 
Ave.,  Stockton,  (1)  $18,713,  (2)  $26,913, 
(1  and  2)  $44,913,  (alt.)  $2293. 

Victory  Engineering  &  Electrical 
Co.,  Glendale,  (1)  $29^6.  (2)  $20,209. 
(1  and  2)  $47,086.  (alt)  $3313. 

Engineering  Design  Co.,  San  Fran- 
cisco, (1)  $17,165,  (2)  $32,585,  (1  and  2) 
$49,750.    (alt)    $4140. 

Plumbing  Work 

J.  A  Fazio,  686  Fourth  St,  Oakland.    ^^IR  BLDGS. 
(1)  $52,520,  (2)  $61,610,  (1  and  2)  $109,- 
889,  (alt)  $6068. 

Charles  Thumm  Co.   of  California, 
San  Francisco  (bidding  on  both  build- 
ings only)  $148,650,   (alt)  $6695. 
Heating  and  Ventilating 

Charles  Thumm  Co.,  145  Natoma 
St.,  San  Francisco  (both  buildings 
only),   $112,175,   (alt)   $7785. 

Pacific  Electrical  &  Mechanical  Co., 
San  Francisco  (l>oth  buildings  only), 
$117,900,    (alt)   $9200.  •     11 


Januar>-  30,  1946 
PREPARING    PLANS 
OFFICE  BLDG.  Cost,  $665,000 

SACRAMENTO,  Sacramento  Co.,  CaL 
Construction  of  State  office  building. 
Owner — State  of  California. 
Architect-Estate    Division    of    Archi- 
tecture, Anson  Boyd,  State  Arch- 
itect.   Public    Works    Bldg.,    Sac- 
ramento. 14-17 


One-story  and  basement  frame  store  I  _ 

and   bank    b-lilding   (two   stores),  i  Archrtect— Jo°n"es  &"Marsh.  Woodlark 
Owner— Mendo    Corporation.  ,         Bldg.,  Portland,   Ore.  9-10 


Lessee — Bank  of   America 
Architect— S  Heiman,  605  Market  St  i 
Contractor — Robt.  Janssen,  1138  Cle-  ' 


ment  Street. 


January  30,  1946 
1  PREPARING   PLANS 


I  Cost    $1,691,000 

r~  «ft   1040      I  EDUCATIONAL    BUILDING 

o«...rB  Ao-r    *v*,  *  i^J^^^      '  i  l^S  ANGELES,  Los  Angeles  Co.  Cal. 

^9.\:7Ji^    c^VfJ^^  ^     .    ^  ,^  I  Construction    of   Southern   California 

REMODEL  STORE  Cost,  $9,500  \         institute    for   Men. 


SAN  FRANCISCO.  963  Market  St 


Owner — State  of  California. 


Remodel    jewelry    store    and    Install  ,  Architect— State    Division    of    Archl 


mezzanine  floor. 
Owner — Market  Jewelers,  963  Market  ! 
Architect — S.  Heiman,  605  Market  St. 

San  Francisco. 
Contractor  —  Mills    Construction    Co., 

605  Market   St.  •     8 


tecture,  Anson  Boyd,  State  Arch- 
itect Public  Works  Bldg..  Sac- 
ramento. 9-10 


January  30,  1946 
CONTRACT  AWARDED 

OCEANSIDE  and  Pacific  Beach, 
San  Diego  Co.,  Calif.— Golden  Constr. 
Co.,  3485  Noell,  San  Diego,  awarded 
contract  for  construction  of  two  1- 
story  reinforced  concrete  bank  bldgs. 
(49x74-ft.  each) ;  one  in  Oceanside 
and  the  other  in  Pacific  Beach,  for 
the  Security  Trust  &  Savings  Banks. 

Plans  were  prepared  by  Architect 
Loui.s   Bodmer,  524  B   St.   San  Diego. 

1-8 


January  30,  1948 
PLANS   BEING  FIGURED— BIDS 
OPEN    FEBRUARY  5.  NOON 
ALTER  BANK 


11— HOSPITALS 


1 2- 1 3— INDUSTRIAL 
BUILDINGS 


Januar>-  30.  1946 

PREPARING    PLANS 

Cost,  $2,900,000 

SACRAMENTO,  Sacramento  Co  .  Cal. 

Construction    of   Fair   buildings. 

Owner     State   of  California. 

Architect — State  Division  of  Archi- 
tecture, Anson  Boyd,  State  Arch- 
itect, Public  Works  Bldg.,  Sac- 
ramento. 14-17 


January  30.  1B46 
PREPARING   PLANS 
WAREHOUSE  Est  Cost  $100,000 

LONGVIEW,  Wash. 
Construction    of    warehouse    to   have 

19  120-ft  bow  trusses. 
Owner— Port    of    Longview,    Harvey 

Hart,  manager. 

Consulting  Engineer-Edward  F.  Car-    projected    sale    of    the    present    Citv 
ter,   Metropolitan   Bldg.,   Vancou-  |  Hail, 
ver,  B.  c.  !      ^jj    outline    of    the    program    was 


January  30.  1946 
BOND   ELECTION 

HERMOSA  BEACH  Los  Angeles 
Co.  Cal.— The  city  of  Hermosa  Beach 
will  vote  April  9  on  the  proposi- 
tion of  issuing  bonds  in  the  amount 
of  $600,000  to  finance  a  municipal  im- 
provement program. 

Included  in  projects  to  be  voted 
upon  are  a  Hermosa  Ave.  parking 
lot  to  cost  an  estimated  $25,000;  a 
civic  auditorium  and  pier  to  cost 
$350,000 ;  an  expenditure  of  $20,000  lor 
new  Fire  Department  equipment  and 
a  $100,(XX)  Civic  Center  on   Pier  Ave. 

Funds  under  the  Civic  Center  plan 
are  expected  to  be  augmented  by  the 


Bids  are  being  received  for  trusses 
only  from  the  following: 

Timber  Structures.   Inc..  3400   NW. 
Yeon  Ave.,  Longview,  Wash. 

Weyerhauser  Timber  Co.,  Longview, 
Wash. 

Locomotive  Crane  —  Balzer  Machin- 
ery Co.,  2136  SE.  8th,  Portland. 
Ore.  12-13 


prepared  by  a  civic  planning  com- 
mittee of  which  Paul  Drake,  presi- 
dent  of   the   Chamber   of   Commerce, 


is(  chairman. 


14-17 


NOy  13354,  Spec.  17514,  for  conver- 
sion of  building  No.  401  to  public 
works  shop  at  San  Francisco  Naval 
Shipyard,  San  Francisco. 

The  work  involves  construction  and 
alteration  of  a  two-story  frame  build- 
ing which  shall  be  used  for  aji  In- 
dustrial shop  and  which  Includes  car- 


January  30,  1946 
BIDS   OPENED 

HONOLULU,  T.  H.— The  Welnrich 
Fence,  Bronze  &  Iron  Works,  Hono- 
lulu, T.  H.,  at  $1406.25,  submitted  low 
bid  January  29  to  the  district  engi- 
neer. Federal  Works  Agency,  Public 
Buildings  Administration,  Washing- 
ton, D.  C.,  for  wire  mesh  partitions  at 
the  U.  S.  Post  Office,  Courthouse 
and   Custom   House,   Honolulu,  T.  H. 

Other  bidders  were: 

Vellis  Wire  Works,  Brooklyn,  N.  Y., 
J3225. 

Skinner  Wire  Works,  Brooklyn.  N. 
Y.,  $6100.  •     7 


January  30,  1946 
BIDS    REJECTED 
STORE  BUILDINGS 
SAN  BRUNO,  San  Mateo  Co.,  Calif. 
Construction   of  two  store  buildings. 
Owner — Bayshore   Amusement    Co. 
Architects — A.  A.  Cantin  and  A.  Mac- 

Kenzie  Cantin,  704  Marltet  Street, 

San  Francisco. 
All  bids  received  January  29  were 
rejected.      Plans     will     be     re-flgured 
at   a  later  date.  •     •  6 


JaJiuary  30,  1946 
FUNDS    AWARDED 
CORCORAN,    Kings    Co.,    Calif.— T. 
SAN   FRANCISCO.   555   Montgomery  j  K.  Brown,  Mayor  of  the  City  of  Cor- 
St.  near  Clay  St  j  coran,  has   received   the   information 

Alterations  to  bank  building.  ,  from    W.    H.    Cheney,    division    engi- 

Owner — Bank  of  Canton.  ;  neer  in  charge  of  the  Bureau  of  Corn- 

Architect — William    G.    Merchant,    57  ;  munity    Facilities   of    Federal    Works 
Post  St..  San  Francisco.  1  Agency,   Berkeley,   that  funds  to  the 

Plans   are   being   figured   by   a   se-  I  amount    of    $3600    will    be    furnished 
lected  list   of  contractors.  •     1 }  the  City  for  the  purpose  of  assisting 

■  ;  in  the  preparation  of  plans  for  con- 

I  structing   a   municipal   hospital   with 

— !  20    beds,    operating    facilities,    clinic, 

9_1() EDUCATIONAL  !  kitchen    and    administration    offices. 

RI  TIT  nilVPQ  jThe  structure  is  to  be  of   reinforced 

DUlLiLliriud  {concrete,    wood    roof    with    composl- 

1  tlon     roofing,    metal     sash,    and    air 

January  30,  1946  I  conditioned  and  will  cover  a  total 
BIDS  WANTED— TO  BE  OPENED!  area  of  approximately  7500  sq.  ft 
FEBRUARY  27,  7:30  P.  M.  iThe  plans  can  now  be  completed  ajid 

SCHOOL  all  arrangements  made  for  construc- 

SHAFTER,  Kern  County,  Calif.  tlon. 

Construction  of  12  classrooms,  alter-  I  The  estimated  coat  of  the  facill- 
nate  bid  for  18  classrooms,  addl-  |  ties  will  be  $91,000,  to  be  furnished 
tlons  to  the  Shaf ter  St.  School ;  from  available  cash,  tax  recelpU  and 
wood  roof,  structural  steel  frame,  j  general  obligation  bonds,  vhe  funds 
wood     and    brick    veneer    walls.  •  made  available   through   the   Bureau 

concrete  floor,  etc.  j  of  Community  Facilities  of  the  Fed-  ,  -  ^      .^  •  ,     .     r^,  , 

Owner— Richland  Elementary  School  \  gral  Works  Agency  are  to  be  repaid    money  order  for  $20,  payable  to  Chief 
'         -—     -  '  o       J  *^        '  of  Bureau  of  Yards  and  Docks. 

The     following     contractors     have 
taken  out  plans : 

James  I.   Bam«t«  Construction  Co., 
941  Russ  Bldg.,  San  Francisco. 

Barrett   &   Hllp,    918  Harrison    St, 
San  Francisco. 

A   Famell   Blair,   9  Main   St,   San 
Francisco. 

Clinton   Construction   Co.,   923  Fol- 
som  St,  San  Francisco. 

De   Luca   &    Son,    1745  Filbert    St., 
San  Francisco. 

Erbentraut   &   Summers,   446  Sixth 
St.,  San  Francisco. 

M.   J.  King,   Inc..   231  Franklin   St, 
San  Francisco. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco.  •    12 


Januar>   29,  1946 
FUNDS  AWARDED 
OGDEN,     Weber    Co.,     Utah.  — W. 

Karl  Hopkins,  superintendent  Board 

of  Education,  Ogden  City  School  Dis- 
January  30,  1946        trict.    has    received    the    Information 
«?'^Ul!l^^"'"   ^^^''DED  from  W.  H.  Cheney^  division  engineer 

WAREHOUSE  Cost  $15,000    in  charge  of  the  Bureau  of  Commu- 

SAN     FRANCISCO.      Shotwell     and    pity  Facilities  of  the  Federal  Works 
Army  Sts.  [Agency,   Berkeley.  Calif.,   that   funds 

One-story  frame  building  (30x100  ft),  i  to  the  amount  of  $6208  will  be  fur- 
Owner— John  Wilson,  c/o  architect  { nished  the  school  district  for  the  pur- 
Architect  —  Francis  Lai  Chinn,  622  pog©  of  assisting  in  the  preparation 
Washington  St.,  San  Francliico.  of  plans  for  constructing  a  two-story 
Contractox^-Central  California  Con-  addition  to  an  existing  school  to  in- 
struction Co.,  116  Erie  St,  San  ;  ^lude  13  classrooms  with  auxiliary 
Francisco.  •     12-13    facilities.  The  plans  can  now  be  com- 

pleted and  all  arrangement  made  for 
construction. 

The  estimated  cost  of  the  facilities 
will  be  $188,680,  to  be  furnished  from 


FLANS  ON  Fll  F 


Th«    feilowing    list    of    plaas    and    speeificattons    for    construction 

prejoots  Ar%  new  available  for   inspoetien  at  tho  offico  of   DAILY 

PAG  (FIG    BUILDER,    465   Tonth    Stroot,    San    Francisoo. 


WoHc 


Location 


Bid  Oponing  Oalo 


Buildings  and  Utilities 
Spec.  17379,  NOy  13211 


Inyokem 


S-  5 


Warehouse 

California  Natural  Gtiard 


Sacramento 


S-  S 


SUB -BIDS  WANTED 


««Stf»5S5«S535:^»5S5S5:55r5r2:»         -_,. 

Qonoral  oontraeter*  desfrlrg  iub'btdt  on  any  job  are  invited  to  make  known 
thoir   requlremoiita  in   this   column.      Thor«   is    no   cnar^o   for  this  sorvtsa. 


Conversion  BMg^  No.  401.  S.  F.  Naval  Shipyard.  San  Francisco;   Bids  opon 
January   $1.   11    A.    M. 
M.  J.  King,  Inc.,  231  Franklin  St,  San  Francisco   (UNderhiU  8209). 
Erbentraut  &  Summers,  446  Sixth  St.  San  Francisco    (MArket  8310) 
M.  A  K.  Corlp.,  200  Financial  Center  Bldg..  San  Francisco  (EDCbrook  7624) 
Jas.   L   Bamee  Constr.  Co.,  941   Russ   Bldg..   S.  F.    (EXbrook   6805-7064). 
Barrett  &  Hllp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
CUnton  Contstr.  Co..  923  Folsom   St.  San   Francisco    (SUtter  3440). 
A.  Famell   Blair,  9  Main  Street,   San   Francisco    (YUkon  0390). 
De  Luca  &  3bn.  1745  Filbert  Street  San  Ftuncisco   (ORdway  3800). 


Laboratory    Bldg.,   Moffett    Field;    Bids   close    February   8,   3    P.    M. 
Erbentraut  &   Summers,   446   Sixth   St.,    San    Francisco    (MArket   8310). 
Peter  Klewit  Sons  Co..  442  Post  St.,   San  Francisco   (EXbrook   5736). 
Carl  N.  Swenson  Co.,  356  Stockton  Ave.,  San  Jose   (BAllard  2602). 
Jaa.  L  Barnes  Constr.  Co.,  941  Rusa  Bldg.,  S.  F.  (EXbrook  6906  or  7054) 
De  Luca  A  Son,  1745  Filbert  Stseet,  San  Francisco   (ORdway  3800). 
M.  J.  King,  Inc.,  231  Franklin   Street  San   Francisco   (UNderhlll   8209). 
Peter   Sorensen,    927   Arguello    St,    Redwood    City    (Redwood   2212). 


January  30,  1946 
PROSPECTIVE  BIDDERS  ^^  _ 

SAN  FRAJ^ICISCO.-As  prevlousl^y  j  ^^j-^^j^^^g^ '^^-Qthiirfurdl'The 
reported  until  January  31,  11  A^  M,  I  f^„^3  made  avallabel  through  the 
bids  will  be  received  by  the  Public  B^^^p^^j  ^^  Communltv  Facilities  of 
y^°/:^^  ^}1''^'  0^"*°"^"^  Adminis-  ^j^g  Federal  Works  Agency  are  to  be 
tmtlon    Bldg.,    San   Francisco    Naval  \  ^^     j^  without  interest  when  the  con- 

^.^^Py^o^;..^^    ^«''!!''*',  ^*'    ""^^^'■istfuction  begins. 


H.  C.  Jessen,  located  at  Salt  Lake 
City.  Utah,  is  the  eilglneer  for  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency  for  Utah, 
and  Leslie  S.  Hodgson,  Ogden,  Utah, 
is  the  architect  for  the  school  to 
make  the  final  plans. 

Mr.    Cheney   stated    that    work    on 


pentry,    floor    coverings,     plastering.  \  ^^^  ^^^^^  ^^  ^^  started  at  once  so 
steel    work,    magneslte    flooring,   the  i  ^^^^  construction  may  begin  without 


moving  of  an  existing  structure  and 
paving. 

Specifications  obtainable  from  the 
officer  in  charge  of  construction. 
Room  2110  Administration  Bldg.,  San 
Francisco  Naval  Shipyard,  San  Fran- 
cisco, upon  deposit  of  check  or  postal 


delay  when  funds  aJid  materials  are 
available  16 


District,  Shaf  ter.  i  without  interest  when  the  construe 

Architect— Ernest    J.    Kump    Co.,    251  ■  tion  begins. 

Kearny  St,  San  Francisco.  j     h.   E.   Devereaux,   located  at   Ber- 

Bid  opening  date  was  postponed  keley.  is  the  engineer  for  the  Bureau 
from  February  13  until  February  27.  of  Community  Facilities  of  the  Fed- 
7  -.30  P.  M.  I  eral    Works     Agency     for     Northern 

Plans  and  specifications  will  be '  California,  and  David  H.  Horn  is 
available  February  8  from  the  office  i  ^^g  architect  for  the  City  to  make 
of  the  architect  upon  deposit  of  $26.  '  the   final  plans. 

8-10  ^j.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 

11 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


CONTRACT  AWARDED 
SCHOOL  BUILDING 

Contract  Price,  $27,860  available. 

DOS   PALOS,   Merced   County,   Calif.  |  

Construction    of    prefabricated    cafe- 1 

teria  building  at  the  high  school,  i  January  30,.  1946 

Owner— Dos  Palos  Joint  Union  High    BIDS  OPENED 

School  District  Dos  Palos.  i  ALAMEDA  COUNTY  ELECTRICS 

Architect— Ernest  J.   Kump   Co.,   251 1  WARD  BUILDINGS 


Jauiuary  30,  1946 

BIDS    OPENED 

CROWS  LANDING,  Stanislaus  Co. 
Cal.— J.  H.  Andrew  Painting  Serv- 
ice, at  $15,235  submitted  low  bid  Jan. 
29  to  the  Public  Works  Dept.,  12th 
Naval  District,  1182  Market  St,  San 
Francisco,  Room  402,  for  painting 
the  exteriors  of  47  buildings  and  22 
enclosures  all  ready  for  use  at  the 
Auxlliar>'  Air  Station,  Crows  Land- 
ing; Spec.   No.   17508. 

Complete   bids   were: 

J.  H.  Andrew  Painting  Service, 
$15,235;     (Alt)    add    $3550. 

Deemer  &  Deemer,  $19,440;  (Alt.) 
$4000. 

Frank  Fitzslmmons,  $19,662;  (Alt) 
S5350. 

Beek    Bros,    $19,800;    (Alt)    $85(X). 

B.  F.  Hudelson,  $20,853;  (Alt)  $4,- 
043.60. 

Klaas   Bros.,  $24,468;    (Alt)   $11,490. 

R  M.  Meade  &  Co.,  $24,879;  (Alt) 
$8293. 

J.  S.  Becker,  $30,373.95;  (Alt.)  $2,- 
468. 

Painter  &  Crumrine,  $32,723;  (Alt.) 
$4530. 

Allied  Painters,  $32,745;  (Alt.)  $8.- 
699. 

J.  C.  Church,  $39,724;   (Alt)  $9500. 
•        •  2 


Kearny  St,  San  Francisco. 
Contractor— Willis  F.  Lynn,  1040  Fol- 
ger  Ave.,  Berkeley. 
Other  bidders  were: 
L.  H.  Hansen  &  Sons,  Fresno,  $32,- 
660. 

Thomas    Mackle,   Los    Banos,   $32,- 
856.60.  •     8-10 


STOCKTON,  San   Joaquin  Co.,   Calif. 

Stockton  State  Hospital. 
Construction   of   one-   and   two-story 
reinforced    concrete    ward    build- 
ings for  infirm  females  and  dis- 
turbed  females,    having   a    com- 
bined floor  area  of  approximatelv 
160,000    sq.    ft,    with    hollow    tile 
partitions,    steel    sash    and    clay 
January  30,  1946     ,         shingle  tile  roof  covering. 
PREPARING    PLANS  'Owner- State  of   California.  Division 

GLENDALE.  Los  Angeles  County  ;  ^^  Architecture,  Public  Works 
Cal.— Architect  Geo.  M.  Llndsey,  214;  gj^  jjth  and  N  Sts,  Sacra- 
N  Central. Ave.,  QJendale.  is  prepar-  mento 

ing  working  drawings  for  a  pmna-  |  pi^j,g  ^^  ^^^^  Architect  Anson  Boyd, 
slum    building   to    be  built   at    Glen-  ,         pubHc  Works  Bldg.,  Sacramento, 
dale  Junior  College  for  the  Glendale   Lo^  Bldder-H.  Mayson,  9315  Hooper 
Unified    School    District.    It   will    be ,         ^^^    ^og  Angeles 
a  one-  and  part  two-stopr  structure,  j     complite  bids  were': 
168xl48-ft.,  and  will  contain  a  gym-  i  ^        General  Work 

naslum  floor  with  bleachers  to  seat  j     ^  Mavson.  Los  Aneeles,  (1)  Infirm 
1300.   locker  and   shower  rooms,   and  ^,^    -  $558,700,     f2)     dis- 

offlces.    Est.  cost,  $175,000  '  »  .       . 


14.17— PUBUC  BLDGS. 


J.    G. 


,, •;,^,  ♦  *  \?:;„«,i    ««„<     turbed    female    building,    $717,800,    (1 

Middleton.    structural    engi- !    „ ,  .,  ...   .  ^  ...    2,  „,  ^-^    ,.,. 


Hollywood ; 


and  2)  total  for  both  $1,231,400,  (alt 


disturbed     female 


111  W  7th  St,  Los  Angeles. 


9-10 


neer,    214    N    Yucca    St,    xxw..., -..v^v, .  ,    . ,  ,  . 

^t^,^.  £*"t"L  "irl'?ff '  «"K*';?,^J|Sullding   $98,S4^ 

James  I.  Baines  Construction  Co., 
San  Francisco,  (1)  $5n,000.  (2)  $724,- 
000,   (land  2)   $1,282,000,   fait.)   $98,000. 

Carrico   &   Gautler,    San    Francisco 


January  30,  1946 
FUNDS    AWARDED 

SAN  DIEGO  COUNTY.  Calif.— Ray  ,  .589802     (2)    $741800     (1    and    2) 

E.     Winter,    district     superintendent  >  ij^'^-^^^'./.^,'^^^  "    ^^   2) 

Encinitas    Union    School    District   of   ^^'^^^  Const^ctl^n*  Co.  and  C.  F. 

Lytle   Co.,   San   Francisco,    (1)    $617,- 
000,    (2)    $779,000,    (1  and  2)   $1,382,000, 
(alt)  $103,500. 
Moore    &    Roberts,    San    Francisco, 


San  Diego  County,  has  received  the 
information  from  W.  H.  Cheney,  divi- 
sion engineer  in  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal     Works     Agency,     Berkeley. 

Calif.,  that  funds   to  the   amount  of    ,,  o^rnon    (a\\-\   r\M  att^ 
$6600    will    be    furnished    the    school   «1.3«,000,   (alt)   $101,475 

district  for  the  purpose  of  assisting 
In  the  preparation  of  plans  for  con- 
structing   aind     equipping    12     class- 


(1)    $610,000,    (2)    $778,200.    (1   and   2) 


January  30,  1946 
CONTRACT  AWARDED 

SAN  FRANCISCO.— J.  W.  Bender 
Roofing  Co.,  1999  Bryant  St,  at  $1888, 
awarded  contract  by  the  Public  Utili- 
ties Commission,  City  Hall,  under 
Municipal  RaUroad  Contract  No.  245 
for  roofing  work.  "     14-17 

January  30, 1946 

PREPARING  PLANS 
FIRE  HALL    Estimated  Cost.  $90,000 
ALBANY,  Ore.  Sixth  and  Yyon  Sts. 
Construction  of  fire  hall  designed  to 

accommodate  new  fire  equipment 

and  additional  machinery. 
Owner— City  Coimcil  Commission  on 

fire    and   water.   City   Hall;    Don 

Hayne,  fire  chief. 
Plans  by  owner.  14-17 


January  30,  1946 

PREPARING    PLANS 

OFFICE   BLDGS.  Cost,   $4,808,000 

SACRAMENTO.  Sacramento  Co.,  Cal. 

Construction  of  State  office  build- 
ing including  Capitol  addition, 
office  building,  garage,  printing 
plant. 

Owner   -State   of  California. 

Architect— State  Division  of  Archi- 
tecture, Anson  Boyd,  State  Arch- 
itect, Public  Works  Bldg..  Sac- 
ramento. 14-17 


January  30,  1946 

PREPARING    WORKING 

DRAWINGS 

REMODEL  THEATRE     Cost  $10,000 

COALINGA.    Fresno    County,    Calif. 

Remodel    Liberty    Theatre. 

Owner — Care   Architects. 

Architects — A.  A.  Cantin  and  A.  Mac- 
Kenzie  Cantin,  704  Market  Street, 
San    Francisco.  •         •  21 


22-26— RESIDENTIAL 

BUILDINGS 


January  90,  1946 

PREPARING  PLANS 

NURSES'  HOME      Est.  Cost  $250,000 

LEWISTON,  Idaho.  5th  Ave.  and 
6th  St 

Existing  structures  being  razed.  Con- 
struction of  nurses'  home  of  con- 
crete and  brick,  fireproof,  four 
stories,  dimensions  not  deter- 
mined. 

Owner — St.  Joseph's  Hospital,  Mother 
Superior  Mary  Louise. 

Architect— M.  L.  Baker.  624  S.  La 
Brea.  Los  Angeles,  Calif. 

General  Contractor— J.  A-  McNeil.  714 
W.  Olympic  Blvd.,  Los  Angeles 
16.  Calif.  22 


BIdgs.,   Services,    Reserve    Fleet    Berthing.   Msrs    Island;    NOy    13295;    Speo. 
17469;   Bids  open  February  1,  11:00  A.  M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.   (EaCbrook  6905-7054). 
Peter  Kiewtt  Sons  Co.,  441  Poet  St.,  Sao  Francisco   (EXbrook  5736) 
Barrett  &  Hilp,  918  Harrison  {>t.  San  Francisco   (DOuglas  0700). 
Clinton  Constr.   Co.,  923  Folsom   St,   San   Francisco    (SUtter  3440). 

Expanslon    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;    Spec.    17230; 
Bids  open  February  7,  11   A.  M. 
Carrico  &  GauUer,  365  Ocean  Ave.,   San   Francisco    (JUnlper   4-8081). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bld^.,  S.  F.   (EXbrook  6905  or  7054) 
Erbentraut   A   Summers,    446   Sixth    St.   San   Francisco    (MArket   8310) 
S.  J.   Amoroso  Constr.   Co.,   2100  Oakdale   Ave..    S.   F.    (Mission    1490). 
Barrett  &  }lllp.  918  Harrison  St.  San  Francisco   (DOuglas  0700). 

Store  Bldg.,  F^ailroad  Ave.  and  E  7th  St.,  Pittsburg;  Bids  open  Feb.  9,  11  AM 
Barrett  Be.  Hilp,  918  Harrison   St.  San   Francisco    (DOuglas  #700). 
Howes  &  Whltaker.   626  Russ   Bldg.,   San   Francisco    (GArfield   5729) 
Erbentraut   &   Summers,   446   Sixth    St,   San    I<"ranci8co    (MArket   8310) 
Louis  C.  Dwnn  Co.,  799  Monadnock  Bldg.,  San  Francisco   (YUkon  1471) 
S.   J.   Amomso  Constr    Co.,   2100  Oakdale   Ave..   S.   F.    (Mission    1490) 
Stolte,   Inc.,    8451   San    Lcandro   St,   Oakland    (TRinldad   1064). 


Motel   Buildings.  Oakland;    Bids  open  January  31,  3   P.   M. 
Barrett  &   Hilp,   918  Harrison   St  ,   San    I<"ranclsco    (DOuglas   0700). 
G.   W.   Williams   Co..    10    California   Drive.    Burllngame    (Burl    4-1796) 


Candy  Factory,  Ocean  Ave.  near  19th  Ave.,  S.  F.;  Bidk  open  Feb.  4,  3  P.  M. 
Erbentraut   &   Summers.    446   Sixth    St.,    San    Francisco    (MArket    8310) 
Carrico  &  Gautler.  365  Ocean  Ave,  San  Francisco   (JUnlper  4-8081). 
Midstate  Cbnstr.  Co.,  1299  Bush   St,   San   Francisco   (ORdway  4838). 
Howes  &  Whltaker,  626  Rusa  Bldg.,  San  Francisco   (GArfield  5729). 
C.   F.   Parker,   1644  Monterey  Blvd..   San   Francisco    (OVertand  6367). 
Monson  Brothers,  475  Sixth  St,   San   Francisco   (DOuglas  5357). 

Tulana   Farms  Grain   Elevator,  Worden,  Ore.;    Bids   Ipen    Feb.   14,   Noon. 
Carrico  &  <3«utler,  365  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081). 

■■       ■     ■  ^^-^^-^  I  ■»!  ■     ■  M  I     ■      ■■  II  I I  MM.  Ml     M     ■  I  ■  11      ■  .M  1—^^—  ■  ■      I     1^^^^— ^^i^W 

Tank  Truck  Loading  Fac,  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 
Swinerton  &  Walberg  Co.,  226  Bush  St.,  San  Francisco   (GArfield  2980 

BIdgs.,  Paving  and  Utilities,  U.  8.  Navy  Sta.,  Inyokem;   Spec  17379;   NOy 
13211;    Bids   open    February   5,   2    P.    M. 
Johnson.   Drake   &    Piper,    Inc.    1736   Franklin    St.,    Oakland    (OLencourt 

8011).    Bids  due  in  Oakland  office  February  2). 
Haddock-Elngineers,   Ltd.,  F.   O.   Box  479,  Oceanside. 

Faetory  BldOn  Panctraters  Syphon  Co.,  Dixon;  Bids  open  Feb.  4,  t  P.  M. 
Erbentraut  &  Summers,  446  Sixth   St.   San   Francisco    f MArket  8310) 
Campbell  Constr.  Co.,  800  R  St.,  Sacramento   (Sacto  3-2096). 
H.  W.  Robertson,  2917   "T"  St,   Sacramento    (Sacto.   5-3061). 
H.  H  Larsen  Co.,  64  South  Park,  San  Francisco   (ElXbrook  3190,  3191) 


Foster  Week*  Store  A  Apts.,  Grand  Ave.,  Oakland;   Bids  open   Feb.  4,  3  PM 
Howes  &  Whltaker,  626  Russ  Bldg.,  San  Francisco   (GArfield  6729). 

Alter  Grand    Lake   Theatre.   Oakland;    Bids   open    February   6,   2    P.    M. 

A.   J.   Hopper  Co.,   243   Langton   St.,    San    Francisco    (MArket   7070). 
Mariposa  Constr.   Co.,   1IO6  Mariposa  St,  S.   F    (UNderhlll  0375) 

Boat   House.  Golden  Gate  Park.  8.  F.;    Bids  open  January  31,  2   P.   M. 
N.  O.  Wlseth,  711  MoAlllster  St,  San  Francisco   (Fillmore  1231)   . 
Adam  Arras  ft  Son,  116  New  Montgomery  St,  S.  F.    (GArfield  8381). 


Shops  Bldg..  Sa.n  Mateo  Junior  Col.ege;  Bids  open  February  13.  8  P.  M. 
MacDonald,  Young  &  Nelson,  127  Montgomery  St..  3.  F.  (SUtter  8296) 
Monson   Brothers,  476  Sixth   St,   San   Francisco    (DOuglas   5357) 


Alter   Bank   of   Canton.   Montgomery   and   Clay   Sts..    San    Francisco;    Bids 
open    February  5,   Noon. 

G.  P.  W  Jpns^'n  &  Rons.  Inc.,  320  Market  P^     --.-  Pranclsoo  (GArfield  2414' 


CHALMER  MbNDAY 

Attaroey  at-Law    -    Notary   Pahlir 
Bankruptcy,  .^fechanios'    IJens, 
BBfTdem'  Contracta 
Finandai  C«siter  Bids.         DO  4070  i 


CONTRACTORS .  > , 

Se<>  us  r»  jrardinif  Improvem*^nt  District  jobs.  We  handle 
collectioiui ;  buv  Warrant«i  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  BOOO. 

HANNAPORD    i.    TALBOT 
519  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


For 
STUCCO 


THE 


BAMERSTON  &  GREEN  LBMBER  CO. 

Wholesale  And  Jobbing  Yarcb 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 

PONDEROSA  «  SUGAR  PINE 

Sar    Francisco  Oakland 

1800  ARMY  STREET  SQ^    LIVINGSTON    STREET 

ATwatsr  1300 KEIlog  4-1084 


WANTED 

FOR  SALF  .  FOR  RENT 

U^ED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


Wffllff  osrf  Day  Pfcossf :  DOsofot  #7^0  —  EVtrgrees  Tt40 

FS3R   RENT' 

SHOVELS         CLAMSHELLS  - 

DRAGLINES 

TRACTOR  LOADERS  and 

BULLDOZERS 

COMPRESSORS  ••  DUMP 

TRUCKS 

Fully  Maintained  and  Operated 

EXCAVA*!NG  and  QRADINQ 

CONCPETE   BREAKING 

PARKtHG     AREAS 

INSTALLED 

bv    tJay    or  Contract 

RED  ROCK  -  GRAVEL 

CLAY  and  LOAM 

Loaded   or   Delivered 

ROSENBERG  BROS.  GRADING  CO. 

I  GR4D(WG   C0WTR4CT0R$ 

12  OAK  GKOVE  ST..  S.  F.  7  —  Hear  tht  opproacli  of  Hia  lay  %r\6^ 


ESTIMATES  CHEERFULLY  GIVEN 


IMPROVED 

1/    ni    1. 


c:/n  -U^LcUJa 


STUCCO   CE 


More  yoffi%  P9r  Sack  •  Spreads  Easier  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


MASTER  GASOLINE  GENERATORS 


^^^i^^^'^^^^^tf*^ 


Portable 
Lightii^  Plants 

From 
650  Watts  to  15  KW 


; 


Generate  Yowr  Own 
Electricity  Rifffat  on  Job 


AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  St. 


Corner  of   Natoma 
SAN    FRANCISCO 


Ph.  MArket  1651 


NEW  &  REC€INDi:nONED 
DIMENSION  LUiymER 

TIMBERS,  waJIboarda,  planibiiiir. 
pipe,  miilwork,  and  other  building 
materia'R.  SALE  PRICES.  Large 
stocks  of  *1iard  to  get"  items. 

Wire,  write,  or  'phone 

CLFVFLAXD  WRECKING    CO. 

2900  Third  St.      -      VAleneia  4977 

70-ft.    STEEL  TOWER,    2S   M   gai 

REDWOOD  TANK  and  two  66-in  x 
24-ft  X  A -In.  STEEL  PRESStJRII 
TANKS  to  b«  sold  bm  one  unit  Lo- 
cated iQ  S&n  FrancUco.  Muat  b« 
removed  at  once  Sacnfirf  Write.  | 
•phone      or      wire      for      mfonnatloiL  ' 

CLEVELAND     WRECKING     CO. 

2800   Third    8tre«t.    San    Francisco 
VAIencIa  4977  ftf) 


FOR  RENT 


1 


D  8  TPwACTORS,  with  Bulldozera, 
fullv  operated.  E.  Barbettlnl,  2251 
Quesada.  S.  F.  Phone  AT    5182. 

to  Jan.  31.  '46 

CLEVELAND    TRENCHER,     fully 

operated      F.     R,     Archibald,     L<!>ck-  i 
haven  81792.  •  ' 

WANTED 

III     « ^»i»— ^1^— ^^lOKI^— — ^<l^^^1— 1,^,^    I 

WORK  FOR  D  8  TRACTORS. 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton  66639.  tf  '• 


IPAGE  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  . . .  Efficient  Erection  Service 

REINFORCING  STEEL 

BLAW  KNOX  GRAl ING 

A.  C.  L.  C.  SAFETY    H01S':i HOOKS 

All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  8C  \St  iSCONSIN  STREETS.  SAN  FRANCISCO,  10 
!  Phone  HBmlock  14^ 


i 


I 


) 
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DAILY    PACIFIC    BOlLJiER 
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ADVANCE  CONSTRUCTION  REPORTS 


Engineering  Section 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Bridges    33 

Oams,   Reservoir*  and 

Dredging    _.„         34 

Docks,  Pisrs  &  Hart>ors 3»5 

Parks,   Airports   and 

Playgrounds     30 

Railroads.  Subways  and 

Tunnels   „ 37 

Electric  Lighting  and 

Transmission    Lines   38 

Sewers    .  ._ _ 39 

Streets  and    Highways 40 

Gas.    Water   and    Oil    Pipe 

Lines  41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


January  90,  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  February 
11.  3  P.  M.,  bids  will  be  received  by 
Public     Utilities    Commission,     Room 
287  City   Hall,   under  Water  Depart- 
ment  contract   No.   414   for  laying  of 
2-inch  and  6-inch  cast  iron  main  In 
Lily  St.,  Prescott  Court,  Buena  Viata 
Terrace  and  15th  St. 
The  work  involves: 
(1)  1420  lin.  ft.  excavation  and  back- 
fill; 
(4at  465  lin.  ft.  install  B&S  pipe; 
<4b)  955  lin.  ft.  install  B&S  pipe; 
<5\  2600     lbs.     install     fittings     and 
valves ; 
< 6a)  150  lbs.  make  B&S  Joints; 

(7)  2200  sq.   ft.   repave  street   pave- 
ment ; 

(8)  lump   sum,    field   Inspection    per 
day; 

<A)  materials  furnished  and  services 

rendered    by    the    San    Francisco 

Water  Department,   $1911.25. 

Plans  and  specifications  obtainable 

from    the   cashier's   office,   6th   floor, 

425   Mason    St. ;    no   deposit    required. 

•     31-32 


January  30,  1946 
PROSPECTIVE  BIDDERS 

RITZVILLE.  Wash.— As  previously 
reported,  until  February  19,  8  P.  M., 
bids  will  be  received  by  the  City  of 
Ritzville,  Jake  Hoefel,  city  clerk. 
Municipal  Bldg.,  Ritzville,  for  con- 
struction of  reinforced  concrete  water 
tank.  1,000,000-gal.  storage  capacity, 
22  ft.  high.  90  ft.  diameter.  Alternate 
bids  will  be  taken  on  prestressed  con- 
crete tank  and  standard  reinforced 
concrete  tank,  cast  iron  and  transite 
pipe. 

The  following  have  taken  out 
plans : 

H.  D.  Fowler  Co.,  538  1st  S. 

A.  J.  Goerig  &  Philp  Co..  Lloyd 
Bldg. 

James  Construction  Co.,  Arctic 
Bldg. 

Bethlehem   Steel  Corp..  3800  Iowa. 

All  of  Seattle. 


No.    1,   in    the   vicinity    of    Kelso    in 


concrete  and  11.500  lbs.  of  reinforcing    Cowlitz  Coiinty,  at  Allen  St,  Brlnyon '  41 HA^    WATFR   ANH  Oil 

steel    to    be    used    between    Masonry    St.  and  vicinity  of  Station  571,  Fed-  I  «'*^»   rll?_;  V* Jir-c 

Dam  and  Cedar  Falls.  •    34    eral  Aid  Projects  Nos.  UI-32(11)  Unit  PIPE    LiN£5 

1,  UI-32(12)  Unit  4,  and  FI-32(6)  Unit  ' T" 

1.    involving   about   2025   cu.   yds.    of  ' January  80,  194« 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


t- 


class  A  concrete,  30  cu.  yds.  of  class  1  ®!H?,  ^^ANTED 

B   concrete.   360  cu.   yds.  of   class    f',,T*^^^'  Thurston  Co.,  Wash.— UntU  j 

concrete,  867  lin.  ft.  of  reinforced  con-  >  *^ebruary   14^  10  A^  M.  bids   wUl   be 


Crete    bridge    railing.    595.000    lbs.    of 
steel  reinforcing  bars,  5000  lin.  ft  of 
timber  piling  (untreated),  8200  lin.  ft 
of  steeling  piling  sind  other  items. 
(2)  Grading  and  surfacing  on  1.866 


January  30.  1946 
BIDS  WANTED 

PORTLAND.  Ore— Until  February  _ 

13.  1 :30  P.  M..  bids  will  be  received  )  miles  of  primary  state  highways  Nos. 
by  the  U.  S.  Department  of  Interior,  1  and  12.  Kelso  to  Rocky  Point  and 
Bonneville  Power  Administration.  L.  i  Allen  St.  connection  in  Cowlitz  Coun- 
C.  Stewart,  procurement  officer,  1300  '  ty,  Federal  Aid  Projects  Nos.  UI-32 
NE.  Union  Ave..  Portland  8,  for  fur-  i  (ID  Unit  2,  UI-32(12)  Unit  3.  FI-32 
nishing  all  labor,  certain  materials  |  (6)  Unit  1,  and  UI-ie7(12),  involving 
and  performing  all  work  for  con-  abuot  29.26  acres  of  clearing.  16.45 
struction  of  Albany-Toledo  115-kv.  !  acres  of  grubbing,  399.370  cu.  yds. 
wood  pole  transmission  line,  begin-  I  of  common  excavation,  28,820  cu.  yds. 
ning  at  structure  identified  as  A  T-  ;  of  solid  rock  excavation,  6205  cu.  yds. 
Central    Construction    Co.,    W^.    918    2/9,   approximately  two  miles  north-    of    common    trench   excavation,    4140 


received  by  W.  H.  Frlsbie,  town  clerk, 
for  the  construction  of  water  mains, 
including  4000  ft  of  6-ln..  2800  ft  of 
4-in.  asbestos  cement  pipe;  12  fire 
hydrants,  26  gate  valves  and  miscel- 
laneous items. 

Specifications  obtainable  from  the 
above  office,  also  from  Consulting 
Engineer  A.  K  Stillman.  P\ink  Bldg., 
Olympia,   Wash.  •     41 


Machinery  &.  Material 


Mallon  Ave. 

S.  G.  Morin,  S.  309  Bernard  St 

Hansen  Construction  Co.,  W.  232 
Pacific  Ave. 

Clifton  &  Applegate,  Yardley  via 
Spokane. 

All  of  Spokane 


west  of  Albany,  west  to  approximate- 
ly  %  mile  east  of  Toledo,  40.2. 


cu.  yds.  of  structure  excavation,  6145 
cu.   yds.   of  ballast  4160  cu.  yds.   of 


Specifications   obtainable   from  the;  CONTRACT   AWARDED 


Specifications   obtainable  from   the  |  crushed   stone   surfacing,  590   lin.  ft 
above  office.  •     38  1  of  cement  concrete  curb,  335  sq.  yds. 

-  j  of   cement   concrete  sidewalk,    179.21 

I  cu.   yds.   of   class   A  concrete,  4.0  cu. 
January  30,  1946      j  yds.  of  class  B  concrete,  70.24  cu.  yds. 


of  class  C  concrete,  28,626  Iba  of  steel 


above    office,    also    from    Consulting  j     SAN  FRANCISCO.— H.  C.  Reid,  389  I  reinforcing  bars,  1130  lin.  ft  of  beam 


Engineer  A.  K.  Stillman,  Funk  Bldg.,  j  Clementina    St.,    San    Francisco,    at 
Olympia.  Wash.,  upon  deposit  of  $25.  |  $35,177,  awarded  contract  by  the  Pub- 

•     81-82  ,  lie    Utilities    Commission,    Room    287 
City    Hall,    under    Bureau    of    Light 


January  30,  1946 
BIDS  WANTED 

KELSO,  Wash.— Until  February  18, 
5  P.  M.,  bids  will  be  received  by  Lora 
Blackstone.  city  clerk,  312  Allen  St, 
Kel30,  for  the  construction  of  sewage 
disposal    plant,    200-gallon    capacity. 


Heat  and  Power  contract  No.  41  for 
constructing  street  lighting  system 
at  Lombard  and  Richardson  Ave. 
from  Van  Ness  Ave.  to  Lyon  St. 

The  work  Involves; 
(.1)  lump  sum,  construct  street  light- 
ing system ; 


guard  rail,  4692  lin.  ft  of  culvert  pipe 
and  other  items. 

(3)  grading,  paving,  constructing 
reinforced  concrete  retaining  walls 
and  constructing  a  reinforced  con- 
crete T-beam  bridge  over  Pacific 
Coast  lUiilroad  Co.  tracks  on  0.25 
i  miles  of  primary  state  highway  No.  5, 
'  Maple  Valley  vicinity  in  King  County, 
Federal  Aid  Project  No.  SG-19(3)  and 
state  project,  involving  about  2520  cu, 


For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and   Equipment         43 


42—  MISC.  SUPPUES  AND 

MATERIALS  I 


Bidder  to  state  where  plant  is  to  be.  (2)   lump    sum.    furnish     and    install  !  yds.  of   unclassified   excavation,   1231 


located,  cost  of  additional  sewer  I 
mains,  pumping  facilities  to  deliver 
raw  sewage  to  plant.  Bidder  to  fur- 
nish specifications.  Bidder's  costs  to 
be  complete  cost  of  sewage  disposal  j 


certain   facilities  for   traffic   sig-  I  sq.  yds.  of  cement  concrete  pavement, 
nal  systems.  •     38    122,320  lbs.  of  steel  reinforcing  bars! 

•  I  12,200    lbs.    of    pavement    reinforcing. 


January  30,  1946 


January  30,  1946 
BIDS  WANTED  ( 

SAN  FRANCISCO— Until  February  ' 
12.  2  P.  M..  bids  will  be  received  by  | 
the  U.  S.  Department  of  Agriculture,  1 
Forest  Service,  447  Sansome  St,  San 
Francisco   11.  under  Bid   No.   862  for 
furnishing  and  delivering  20  torches, 


270   cu.   yds.   of  class  A   concrete.   80  j  orchard  type,  1%-gal.  ca^dty.  com^ 
cu.  yds.  of  class  B  concrete,  269  cu.  '  piete    with    wick  Ind   h^er.    to    be 


plant  installed  and  inspected.  Bidder  |  REJECTION    RECOMMENDED  j  y^s.  of  class  F  concrete,  3800  lbs.  of  i  simHar"  and  "MuaHo   Weste VVire  I 

to   state   what  degree  of  purification        SANDPOINT,     Idaho.  —  Northern    ;*„.„♦. — ,  „♦„„,    .,,0  1..,    **    „.  _..,..._.  1  ^'"'•'a^'^   ^°^    equal    to   western    Fire, 
is  to  be  obtained  from  proposed  plan  .  Idaho  Rural  Electrification  Rehabili- 
bv  stating:  (1)  final  BOD  of  effluent  ;  tation  Association,  Sandpoint.  Idaho, 


or  reduction   of  BOD  final   effluent; 
(2)  bacteria  account  In  final  effluent 


reconamended    the    rejection    of    bids 
received  for  approximately  163  miles 


Bidder  to  state  cost  per  day  or  cost    of  power  line  in  Bonner  and  Bound 

per  M  gallons  to  obtain  stated  puri-  |  ary  counties.  

ficatlon    and     state     cost    of     sludge        James  Roberta  Co.,  W.  819*4  First, 
proposal    and    method    of   disposition    Spokane,   at   $213,980,    had    submitted 


of  sludge. 

Specifications   obtainable   from   the 
above  office.  *     31-32 


January  30,  1946 
FUNDS   AWARDED 


January  30,  1946 
CONTRACT    AWARDED 

PACIFIC   BEACH,    San   Diego  Co. 
Calif.— Moffitt  &  Waddlngton  Irriga- 


previous  low  bid. 


38 


Januarj'  30,  1946 

BIDS  WANTED 

CENTRAL  VALLEY  PROJECT, 
CalifomaL— Until  March  15,  2  P.  M., 
bids    will    be    received    by    the   U.    S. 


FLAGSTAFF.    Coconino    Co..    Ariz,  j  tion  Co.,  4435  Ohio  St.,  fan  Diego   at  j  Bureau  ^^^  ^  f|^'^^^^^f  "^^^^a^cer   R. 
Mayor  R.  A.   Bledsoe  of  Flagstaff,  j  S6968.37,     awarded^_co„_tmct  _by^Jhe  ,  Youngs 


Ariz.,    has    receiv 
from    W.   H.    Cheney, 


structural  steel.  438  lin.  ft.  of  culvert 


'Equipment    Co.    No.    1845,    f.o.b.    Wll- 


.-ed    the    Infoi-^atlon    Federal    Public    Housing    A^^^^^f^^y*    ""f  r^.^v^^^^?-    "       ^ 

eney.    division    engi-    Humboldt  Bank  Bldg..  San  Francisco  j  ^"f  del  vering  J  ^-^^^^^^^Jj^^g'^^^^ 

neerinchargeof  the  Bureau  of  Com-    for   installation   of    a  'f;^-",   ^f^"^*'    P^"f  P^'"' "^/'"^^^^^ 

munity    Facilities   of    Federal   Works  '  svstem   at   Project   Calif.   4914N.  Pa-  •  Calif.,    at    the    option   of    tne   Diaaer, 

Agency.   Berkeley,   Calif.,   that   funds  '  oific  Beach.  San  Diego  County 

t.>  the  amount  of   $5350   will   be  fur-  — — ^— 

nished  the  City  of  Flagstaff  for  the ' 

purpose  of  assisting  in   the   prepara-  I  33— — BRIDGEiS 

tion  of  plans  for  a  sewage  treatment  I  . ■ 


31  !  galvanized  steel  towers  and  appurte- 
1  nances  for  the  230-kv.  Orovllle-Sacra- 


plant  and  extension  of  the  sewage 
collecting  system.  The  plans  can  now 
be  completed  and  all  arrangements 
made  for  construction. 

The  estimated  cost  of  the  facilities 
will  be  $187,200,  to  be  furnished  from 
general  obligation  and  assessment 
bonds.  The  funds  made  available 
through  the  Bureau  of  Community 
Facilities  of  Federal  Works  Agency 
are  to  be  repaid  without  interest 
when  the  construction  begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles, Calif.,  is  the  engineer  for  the 
Bureau  of  Connmunity  Facilities  of 
the  Federal  Works  Agency  for  Ari- 
zona, and  HeadmaJi,  Ferguson  &  Ca- 
roUo,  Phoenix.  Arz..  are  the  engineers 
for  the  City  of  Flagstaff,  to  make 
the  final  plans. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  31-32 


January  30.  1946 


mento  transmission  line.  Central  Val 
ley  Project,  California.  The  material 
will  be  installed  by  the  government 
The   specifications   do  not   contain    a 


pipe  and  other  items.  j  jows    Calif 

(4)    Grading,    surfacing    and    con- j     Specifications  obtainable  from  the  i 
structing     two     steel     and     concrete  I  above  office  •     42  . 

bridges   over   the  Soleduck   River  on  I  . 

1  774  miles  of  primary  state  highway  i  i  January  30,  1946      i 

No.    9.    Sniders   Ranger   Station    east    CONTRACT  AWARDED  ' 

and   west.   McDougal   Creek  revision,        gAN     FRANCISCO.  —  George     F.  i 
m  Clallam  County.  Federal  Aid  ProJ-    Brayer,   166   7th    St.    San    Francisco,' 
f^L''^"-    F-170(10).    involvmg    about    at    $3263,    awarded    contract    by    the' 
18.92    acres    of    clearing,    11.56    acres  j  public    Utilities    Commission,    Room 
of  grubbing,  112.030  cu.  yds.  of  com-  1287  City  Hall,  under  Municipal  Rail- 
mon  excavation,  3500  cu.  yds.  of  solid  |  ^ay  Contract   No.   243   for   installing 
rock  excavation,  7480  cu.  yds.  of  se-  ;  electric  feeders  and  switchboards  in 
lected   roadway  borrow,  4110  cu.  yds.  1 24th  St.  garage.  •     42 

crushed  stone  surfacing,  490  cu.  yds.  !  .! 

of  crushed  cover  stone,  340  cu.  yds. 
of  crushed  mineral  aggregate,  3230 
lin.  ft.  of  beam  guard  rail,  5150  lin.  ft 

of   special    wood    gutter,    1019   lin.   ft    2  P.  M.,  bld.s  will  be  received  bv  the 
of  culvert  pipe.  744  cu.  yds.  of  class  |  u.    S.    Treasury    Dept.,    Procurement 
A   concrete,   446   cu.   yds.    of   class   F   Division.    30   Van    Ness    Ave.,    under  j 
concrete,  366  cu.  yds.  of  class  H  con-    inv.    No.    SF-2769-46.    for    furnishing  | 
Crete,  640  lin.   ft.  reinforced  concrete   and  delivering  garbage  cans  and  milk 
bridge    railing,    247,000    lbs.    of    steel   cans,  fob  650  Fifth  St.,  San  Francisco, 
reinforcing  bars,  568,000  lbs.  of  struc-  I     Specifications   obtainable  from   the  \ 
tural  steel.  5200  lbs.  of  cast  steel  and  j  above  office.  •        •  42 

other  items.  >  » 

Federal  funds  have  been  allocated  j  January  30,  1946 


January  30.  1946 
BIDS  WANTED 
SAN   FRANCISCO— Until    Feb.    14, 


CORRECTION-BIDS  REJECTED      ^  P^J^^^'^jS/^^^'.^^e^^^^^^  the    f°-  ^^e  above  construction.  ,  NO   BIDS    RECEIVED 

LOS    ANGEI^S,    f'alif.-Blds    re-;  delay_    No   charge    ^"^^P^^^/'j^^^        Unskilled    labor    employed    for    all       SAN    FRANCISCO-No    bids    were 

ived  bv  the  State  Division  of  High-    specifications    ^^  J^^^^^V^''^^^^^,  \  feder&l    projects    shall    be    obtained   received  Januarv  28  by  the  Purcha.ser 

._     ^    xx    T>...„»M     at-t«  -nirector  1  fide    bidders,    to    otners.   »i,    noi.    re      ^^^^  ^.^^^  prepared  by  agencies  des-  Lf   Supplies   of  the   Cltv  and   County 


ceived  -.,  ^,       ^ 

%"^^-  wlo"w^kr"sa?mmento"1oJ  |  tum.ble.  For  particulars,  address  th. 
c°L,T™oHo„''oT'reinf'rSd"o°ncr..e  I  Bureau  of  ReCamatlon.  Denver.  Co,^ 
overcrossing  on  Hollywood  Parkway 
at  Rosemont  Ave..  Los  Angeles,  were 


rejected. 

It  was  incorrectly  announced  Jan- 
uary 29  that  the  contract  had  been 
awarded  the  previous  low  bidder, 
Oberg  Bros..  401  W.  Redondo  Blvd 
Inglewood,  at  $141,946.50.  '     ^ 


3»— SEWERS 


of   San  Francisco.  270  City   Hall,  for 


33 


Ignated  by  the  United  States  Employ- 
ment Service. 

All  bid  proposals  shall  be  accom- 
panied by  a  bid  proposal  deposit  In 
cash,  certified  check  or  cashier's 
check  in  an  amount  equal  to  five 
per  cent  (5%)  of  the  amount  of  such 
FUNDS   AWARDED  S^ P''°r.^l-    Should   the   successful 

SALT  LAKE  CITY,  Salt  Lake  Co.,    bidder  fail  to   enter  into  such    con-  „       ^     .         »        * 

Utah  —John    B     Matheson,    commls-  ;  tract  and  furnish  a  satisfactory  per-    of    Reclamation,    Purchasing    Agent 

'formance  bond  within  the  time  stated    Room  400  U.  S.  Custom  House,  Den- 


fumishing    and    delivering    100    rolls 
of    Mastlpave    floor    paper    for    the  { 
Municipal  Railway.  •     *  42; 

January  SO,  1946      ' 
BIDS  OPENED  I 

BOULDER  CITY.   Nev.  — The  fol- | 
lowing  submitted  bids  to  the  Bureau 


sioner  of  streets  and  public  improve- 


January  30,  1946 
FUNDS    AWARDED 

LONG  BEACH,  Los  Angeles  Co., 
Calif. — S.  E.  Vickers,  city  manager. 
City  of  Long  Beach,  has  received  the 
information  from  W.  H.  Cheney,  divi- 
sion engineer  In  charge  of  the  Bureau 
of  Community  Facilities  of  Federal 
Works  Agency,  Berkeley,  Calif.,  that 
funds  to  the  "amount  of  $25,500  will 
be  furnished  the  city  for  the  purpose 
of  assisting  in  the  preparation  of 
plans  for  construction  of  a  high  tem- 
perature Incinerator  for  reduction  of 
combustible  rubbish  and  garbage 
with  provision  for  three  furnace  units 
of  120  tons  each ;  construction  of  a 
two-8tor>'  metal  studding  and  stucco 
structure  fire  station  with  approxi- 
mately 5000  sq.  ft.  floor  area,  and 
construction  of  a  fire  alarm  com- 
munication building,  one  story  with 
full  basement  and  approximately  4200 
«q.  ft.  floor  area.  The  plans  can  now 
be  completed  and  all  arrangements 
made  for  construction. 

The  estimated  cost  of  the  faciliUes 
•  w  ill  be  $568,420.  to  be  furnished  from 
general  obligation  bonds.  The  funds 
made  available  through  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency  are  to  be  repaid 
without  Interest  when  the  construc- 
tion begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles. Calif.,  Is  the  engineer  for  the 
Bureau  of  Comqiunity  Facilities  of 
the  Federal  Works  Agency  for  South- 
em  California  The  engineer  for  the 
city  has  not  yet  been  selected. 

Mr.  Cheney  stated  that  work  on 
the  plans  wiil  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  •  31-32 


January  30,  iMo      i  ^-   ,.   -    .      r-Uv   TTtnh    h«La  re-  '  *"  "is  proposal  ,the  bid  proposal  de 

CONTRACT   AWARDED  i --^'  f^^J^  i^ormaSn'^f'^m  W.   H.    P-it  sSairbe  forfeited  t^o  tSie  State 

SAN   JOAQUIN   COUNTY    Calif.-    cei^^^ej^^       engineer  In    charge    of  Washington. 
Stockton  Construction  Co.,  40  W.  Clay  ;CJieneydm8^onengme^^^  Prequallflcation    of    bidders   is    re- 

st..   Stockton,    at    $119.Mr    awarded  ^  of  the  Bureau^r^om^^^^ 

contract    by    the    State    Division    o«  ;  "l^j-efeyC^ifOiat    funds    to    the  I  may     be    obtained    from    this    office 
Highways.  C.H^Purcell^StateDi^^^^^  525,000  will  be  furnished  1  "PO"    written    request    therefor    and 

tor   of   Public   Works,   ^*>"<^^  Works    ^^^   ^^^^   ^^^  Corporation   for  '  payment  to  the  director  of  highways 

°s.  one  rstee"  b^m  I  the  purpose  of  »««^^^J4*^^'Jj^P''«^ 
span    bridge    on    concrete    pile   bents    [J^g^^^g^  and^^improvements    to    the  'two  dollars   ($2.00)   for  each   copy  of  !"   Riverside  Cement  Co..  Los  Angeles, 


ver,  Colo ,  under  Inv.  No.  L-23,014-A 
for  5000  bbls.   modified  portland  ce-  I 
ment  in  paper  sacks,  f.o.b.  (a)  ship-  j 
ping  point   (b)  Boulder  City,  Nev.: 

Southwestern  Portland  Cement  Co., 
Los  Angeles,   Calif.,   $1.95,   f.o.b.   Vic-  j 
torvllle,  Calif. ;  terms  net 
.__  '^    ,,-.—  Lake   Citv   Corooration   for  '  paymeni  10  uie  airecjior  or  nignways        Monolith      Portland      Ceemnt     Co., 

Bldg..  Sacramento,  for  the  construe-  ,  jne   aaui^n^  ^^^j^^      i~^^^  ^^^^_  .  ^^^    ^^^^     certified    check,    cashier's  !  Monolith,  Calif.,  (a)  $2.94,  (b)  $1.9616, 

pile  bents  1  ration  of  plans  for  constructing  ex-  ,  J-" 
he  other  a  tensions  and  improvements  to  the  j  ^^ 
bridee  on  '  storm  sewer  system,  including  man-  ! "" 
Paradise  '  holes,  catchbasins,  connections,  spe-  i  ^^ 
loo  AfiQt  of    cial  structures  and  all  necessary  ap-  i^'..   ,  ».       ,        .        ^  ,        , 

Cut  overflow,  aoout  sixmiles  east  o'  ,  py^enances   to   serve  the  northeast  i     Informational  copie*  of  maps,  plans  Jnet 


Bldg.,  Sacramento,  lor  ine  c^wa^.uv.    1  .^  ^  ^j  ^ggi^tine  in  the  prepa- i '^y    ^asn,    certuied    check,    cashiers  !  Monolith,  Calif.,  (a)  $2.»4,  (D)  »i.» 

tion  of  two  bridges,  one  a  steel  beam  .       ^     *'  ,       constructine  ex-  'check    or  money   order   the    sum    of  I  f.o.b.  Monolith,  Calif.;  terms  net 


across  Paradise  Cut  and  the  other  a  ;  ^^^^^^  sewer  system    including  man-  !  such   maps,   plans   and   specifications  j 51.96I5,  f.o.b.  Los  Angeles;  terms  net 
reinforced    concrete    slab    bridge    on  catchbasins     connections    spe-  i  *^s  *  ""^ntal  for  the  use  of  them.  Plans  |      Permanente    Cement   Co..   Oakland, 

concrete    pile   bents   across  Paradise    ^.^^  structures  and  all  necessary  ap-  ^  ^l"  *>«  forwarded  by  third  class  mall,  j  Calif.,  $2.94,  fob.  Boulder  City;  terms 
Cut  overflow,  about  six  miles  east  01  ,  ^„^^„„„^^^    ^^   ^^^^   ^j.^   northeast 
Tracy  in  San  Joaquin  County. 


33 


.  south,    central    and    western   portions  i  and   specifications  are  on  fUe  in   the 
i  of  Salt  Lake  City  The  plans  can  now  j  of  flee  of  the  county  engineer  of  the 


42 


January  30,  1946 


— ^. ...«.*«#<    A  '  Kfl   r.r.T«r.ioteH    anH    »ii    « rrjine-fimentfl    ^ounty  In  which  the  work  Is  sltuated,    B I D  OPENED 

34— DAMS.  RESERVOIRS  &   ^\de^oJ  const^ctfon  *"^^"™*"^  ithe  chapter  office  of  the  Associated       SANFRANCISCO.-Federal  Metals 
DREDGING  i     The  estimated  cost  of  the  facilities  i  General   contractors    of    America   at   -      •  '--    -    — 

— 'will    be    $1,050,000.    to    be    furnished  '  Seattle.   Spokane    Tacoma  and   Port- 

'  from  available  cash  and  other  funds     land   ^^  the   offices    of  the  district 


of  Olympia,  Wash.  :  Bureau    of    Community   Facilities    of 

The  work  involves :  '  the  Federal  Works  Agency  for  Utah,  ueDartmeni    01     t-uouc     worxs 

(1)  three    3000   gpm   P"™P^,f  ^  °"*'    and  WD.  Beers.  Salt  I;f  ke  City    is  ,  Jf  ^^^^^^^'^f,";  hLi,    fo^    sa^d    re 
2000  gpm  pump,  each  with  maxl-  |  ^jjg   architect  for   the    city   to    make 
mum  dynamic  head  of  310  ft. ;        ■,  the  final  plans. 

(2)  one  2,000,000  -  gallon  reinforced,  jjr.  Cheney  stated  that  work  on 
concrete  reservoir,  oval  shape,  ^  ^yxe  plans  will  be  started  at  once  so 
approximately  150x202  ft  in  area,  ,  ^^at  construction  may  begin  without 
15  ft.  depth,  not  covered ;  [  delay  when  funds  and  materials  are 

(3)  reiaforced   concrete    dam    of    ap- ;  available.  39 

proximately   300  ft.    crest  length,  

height  not  yet  determined,   built    ^ 

around  the  springs:  1 40—  STREETS  AND 

eight  miles  of  36-  to  42-in.  pipe- 
line,  one  mile   of   which  will   be 


43—    MACHINERY  AND 
EQUIPMENT 


January  30,  1946 


(4) 


HIGHWAYS 


January  30,  1946 


January  30,  1946 

'bids  wanted 

i  STOCKTON,  San  Joaquin  Co.,  Cal. 
{—Until  Feb.  1,  11  A.  M.  (postponed 
from  January  29),  bids  will  be  re- 
j  ceived  at  the  office  of  the  officer 
I  in  charge  of  construction,  U.  S.  Na- 


January  30,  1946 
BIDS    WANTED 

YELM,  Thurston  Co.,  Wash —Until 
Februan.'  14,  10  A.  M.,  bids  will  be 
received  by  Consulting  Engineer  A. 
K.  Stillman.  Funk  Bldg.,  Olympia. 
Wash.,  for  the  construction  of  a  50.- 
000-gallon   elevated  steel  water  tank.    ^,^„^., 

Spf^rlflcations   obtainable   from   the    welded    steel    penstock.    560   cu.    yas. 
ab  •  •     31-32  


pressure    pipe    and    seven    miles    t- 

gravity  pipe  feeding  into  ^'^l^**"^  j  CONTRACT   AWARDED 

reservoir  at  Olympia.    _  _  r     g^j^  j^g^,    g^^^  ^^^^  ^^    ^^^^  j  gp^c.    17555    for   additional    drainage 

-J.   B.   Bateman,   590  Stockton   Ave..  '  systems 


under  Bid  No.  363  for  the  movement 
of  household  goods  from  Canby, 
Calif.,  to  Richmond.  Calif. 

Specifications   obtainable  from  the 
above  office.  *     43 


and     extensions     of     motor 


January  30,  1946 

CONTRACT   AWARDED 

CENTRAL     VALLEY     PROJECT. 


I  val    Supply    Annex,    Stockton,    under 
Consulting     Engineers     James     W.  i  ^    ^ 

Carey    &   ,^f  ^°^**^^^'    ^i^tuTe  pSns^  ,  San  Jose, "at^FlS^.^subrnTtt^low' bid  !  parking  area  at  the  U.  S.  Navay  Sup-  |  California.  -  The    American    Bridge 
Bldg..  Seattle,  are  completing  pjan^  1  ^^^    ^^^    awarded    contract    by    the  .  ply   Annex,   Stockton.  Co..  Denver.  Colo.,  at  $102,220,  award-  . 

'  city    clerk    of   the   Citv   of   San    Jose  )      The    work    contemplated    includes,  !  ed   contract  by  the  U.   S.   Bureau  of  | 

^n«rv.  W  1946      !for   furnishing   labor,  "emulsified   as-  ■  but  is  not   limited   to.   the   construe-  |  Reclamation.  Walker  R.  Young,  chief 

.^-r    AVA/Apnpn  '  Pbalt,  granite  screenings,  hauling  and  l  tion    of   catchmen    basins    headwalls  ,  engineer.  Denver,  under  Spec.  1121  for 

CO"^^"^?!  ^^trn     Wash -Paul   placing  of  quarry  wasti  and  the  prep-  ■  and  ditches    the  furnishing  and   in-  ,  furnishing  and  delivering  nine  Intake 

SEATTLE,  King  CO..  Wash_    Paul,  H^^^.^^     J    ^^y  ^^^l^^^  1  gtallatlon    of    corrugated    metal    pipe  ,  gates  for  the  penstock  Intake  stnic- 

Jarvls.    Inc.,    3951    6th    NW.,    seaiiie, ^      ^ ^      ....5i.    _..!<>•  in vorted  sinhons  and  culverts,  the  i  turn  at  TCoawiok  DAm    Kennett  Divl- 


Bid  Opening  Schedule 


Bid   Opening   Date 


PrOJeet         Uocation   of   Projaot        Notatf  In  Issue 


budLding  projects 


1-30—  1 :45  P.M.— Boiler         ^  San  Francisco 

1-30  Repair  Roof  (City)  San  Francisco 

1-31  Trailer  (City)  '  Fresno 

1-31  Grain  Elevator  (Tulana  F>a^rma)Worden,  Ore. 

1-31  Building  Conversion  (Navy)  San  Francisco 

1-31  Boathouse  (City)  San  Francisco 

1-31  Motel  Buildings'  (Millar')  Oakland 

1-31  Store  (Lamzafame)  Pittsburg 


2 
2 
2 

2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 

2- 

2- 

2- 

2- 

2- 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 
2 


Division.   American   Smelting   &   Re-  j 
fining  Ca,  at  $130  per  ton  net  deliv- 

January  30.  1946      j  from  available  cash  and  other  funds,  j  '»"<»   *»<»   ^f*   ^'i,'^^*    °^  ^^®  ^^-^V^^^   ^""^  **^™®  ^^y^'   submitted   only   bid 
TO  ASK   BIDS  The    funds    made    available    through  I  engineer  of  the  Department  of  High-  ;  January  28  to  the  purchaser  of  sup-  i 

OLYMPIA     Wash. -The    City    of  ,  the  Bureau  of  Community  Facilities  |  ^ay^  where  they  may  be  inspected.  1  pUes  of  the  City  and  County  of  San  j 
Olympia   Wash..  Is  expected  to  issue    ^f    the   Federal    Works    Agency    are  !  •    40\  Francisco.  270  City  Hall,  for  furnish- 

a  call  f o'r  bids  about  February  15  for  ,  to  be   repaid  without   interest   when  !  ' I  ing  and  delivering  15  tons  pig  lead  for  i 

the  construction  of  a  pumping  plant  :  the  construction  begins.  ' 

reservoir,  small  dam  and  water  mains  1     jj.  C.  Jessen,  located  at  Salt  Lake 
at  McAllister  Springs,  nine  miles  east  ;  Q^y    Utah,   Is   the   engineer   for   the 


,San   Francisco  Water  Department. 
January  30.  1946      !  •     42 1 

BIDS   WANTED  •  > 

SAN  FRANCISCO— Until  Jan.  30, 
1 :45  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282,  City  HaJl,  for  sand  re- 
moval on  'JOth  Avenue  bet.  Taraval 
and  Santiago  Streets  ;  est.  cost,  $730. 


Specifications   obtainable  from   the  i  BIDS  WANTED  ^  ! 

office  of  City  Engineer  Ralph  Wads-        SAN  FRANCISCO— Until  February  j 
worth,  City  Hall.  •     •  40  1 8,  2  P.   M.,  bids  will  be  received  by  j 

the  U.  S-  Department  of  Agriculture,  j 
447   Sansome    St.,    San    Francisco   11,  j 


Wash.,  at  $164,016,  was  awarded  con- 


necessary    to    oerform    the    work    of    »»  inverted  siphons  and  culverts,  the  !  ture  at  Keswick  Dam,  Kennett  Dlvi- 


Safely  FINLENITE  Tread 


Steps,  Noxings,  Platforim,  Sidewalk  Boxes 
All  Types  Gray  Iron  Castings 
N     FRANCISCO    IRON    FOUNDRY 

(EAN  FRANCISCO  IRON  WORKS) 
?!  0  Tf»\V\SEND  STREET      -       Phone  DOug las  1175 


S  A 


laterals,  paving  removal  and  replace-  j  ding.  •     48 

ment   and    revisioiil  and   such   inci-  j  . 

1  Januarv  30,  1946 

are   necessar>-   to   the   completion    of    no  BIDS  RECEIVED 
the   drainage   project  |     el  TORO.   Orange   Co..   Calif.— No 


^*^"w*\^''"c;^:tHl''^n^rd'"of~Pu'blic' macadamizing   city   property    located    furnishing    and    installation     of     re-    slon.  Central  Valley  Project    Calif or- 
tract  by  the  Seattle  Board  of  Pl^bU^  inforced    concrete    pipe    drains    and  j  nia.  f.o.b.  shipping  point  and/or  Red 

Works,  509  county-City  Bldg    SeatU^  ^^   ^> 

Wash.,  for  replacing  a  portion  01  tne  f  s  designated  as  I  mem.  auu  icvia.ui-  <xx.«  ou^^  ^.^..- 
existlng  cedar  Falls  wood  Btave^ei^-  «^^^^^  VmagraS^ls^ret^o^uf^aS  ^^ntal  ^^tures  of  constnictlon  as 
stock  No.  5  with  a  78-inch  eiectncauy  I  -  B  .  I „„^„„o^.   to   th«   Pn»«ni«t»nn    nf 

welded  «if  V  P«7\-^,rtl^??caS;  1  nci^ion^'thXTor  o'n  ^Ue  LTh^e  SJfce 
eludes  2541  ft.  of  78-inch  electrtcaiiy  ,  ^^  ^^^   ^^^^  engineer  of  the  City  of 

San  Jose. 
Complete  bids  were: 
J.  C.  Bateman.  $7182. 
Prazza  &  Huntley,  $12,197.67. 
A.  J.  Raisch,  $10,117.07. 
Union  Paving  Co..  $9407.96. 


The  work  contemplated  also  in- 
cludes the  installation  of  an  exten- 
sion to  an  existing  motor  parking 
area,    together    with    the    furnishing 


bids  were  received  by  the  U.  S.  Navy. 
Public  Works  Dept,  11th  Naval  '»ifl- 
trict.  1220  Pacific  Highway.  San  Di- 
ego. January  24  for  furnishing  ma- 


40, 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ltd. 

Manufacturers  of 
Wire   Cut.    Rtpressed   pav-     DJ}lpV       Hollow    Build- 
ing,  Acid    Rt'sistinK,   Face,     DltlLIi       *"^'     ^'artition 
Fire  Clay,  and  Fire     .     .     .  «*"4i?!J2.^I2L:  * 

Office  and  PUnt— POINT  RICHMOND 

Phone  Richmond  226 


ULE 


January  30,  1946 
BIDS  WANTED 

OLYMPIA,  Wash.— Until  February 
14,  10  A.  M.,  bids  will  be  received  by 
Director  of  Highways  Clarence  B. 
Shaln.  Olympia,  Wash.,  for  the  con- 
struction of  the  following  improve- 
ments : 

(1)  Constructing  three  reinforced 
concrete    highway    grade    separation 


and  installation  of  corrugated  metal  jterials  and  equipment  and  the  tn- 
pipe  culverts,  construction  of  head-  stallation  of  additional  refrigeration 
walls  and  ditches,  the  laying  of  red-  j  equipment  for  Cold  Storage  Bldg.  No. 
!  wood  bumper  blocks  and  such  inci-  1 94  at  the  Marine  Corps  Air  Station, 
dental    features    of    construction    as  1  ei  Toro ;   Spe<i  No.  17496 


are  necessary  to  the  completion  of 
the  motor  parking  area. 

Specifications  may  be  obtained 
from  the  above  office  upon  deposit 
of  check  or  postal  money  order  for 
$10.  payable  to  Chief  of  Bureau  of 
Yards  and  Docks. 

A  set  of  plans  and  specifications, 

together   with    Addendums    1.    2   and 

3    j^re  now   on   file  at   the  office   of 

structures  on  primary  state  highway  j  jj^jly  PACIFIC  BUILDER,  465  10th 

Street.  San  Francisco.  •     •         40 


The  work  will  Include  new  refrig- 
eration machinery  and  equipment, 
electrical  work  and  the  making  of 
alterations   to  existing  related  work. 

43 


Boilers — High  Pressure  and  Heating 

NEW       AND       REBUILT 
Ail   Siiet  and   Types  of  Steel  Tanks 

i )(  EAN  SHORE  IRON  WORKS 

S^O  E  ffhth  St.  -  Phone  UNderhiU  4310  -  San  Frandsco 


John  Cassaretto  Co. 


since  1886 


and  Stir   Active 


BLHLDING  MATERIALS 

READY-MIX  CONCRETE 
ROCK-8AND-ORAVEL-LIMF. 

CEMENT-PLASTER-MORTAB 

METAL    LATH    WOOD    LATH 

STUCCO- WIRE -NETTING 

SERVICE  UNEXCELLED 

BUNKERS 
Phone:    GArtleid    S7M 

-•►-    anil   Chffnn*«.    bar    Fr«r>Cil»oO 


January  30,  1946 

NO  BIDS  RECEIVED 

OAKLAND.    Alameda    Co..    Calif.— 

No  bids  were  received  January  29  by 

the  Oakland  City  Council.  City  Hall, 

Oakland,    for    two    automatic    calcu- 

-..     -  -      I  latlng  noiachlnea  *     43 

January  30,  1946  

BIDS  WANTED  Januar>' 30.  1946 

MOFFAT  COUNTY,  Colo.— UnUl  CONTRACT  AWARDED 
February  5.  10  A.  M.  bids  will  be  j  OAKLAND.  Alameda  Co..  Calif.— 
received  by  the  Solorado  State  High-  Weaver- Paps  Co.,  2560  Webster  St., 
way  Department,  A.  F,  Hewitt,  state  Oakland,  at  $2982.22.  awarded  con- 
highway  engineer,  Denver,  Colo.,  for  j  tract  by  the  Oakland  City  Council, 
the  construction  of  state  project  No,  j  city  Hall,  for  police  ambulance.  •     43 

49-64-501.   a  gravel  surfacing  project  

1.477     miles     long,     located     between  |  January  30.  1946 

Rangely  and  Wileys  Resort  on  state    BIDS  WANTED 

highway  No.  64  in  Moffat  County.  |  PHOENIX.  Ariz.— UnUl  February 
Colo.  Completion  time.  180  days.  Cer-  j  6.  10  A.  M.,  bids  will  be  received  by 
tif led  or  cashier's  check  in  amount  the  Arizona  State  Highway  Depart- 
of  8«^c  of  bid  required  if  total  bid  Is  ment,  17th  Ave.  and  Jackson  St., 
under  $50,000.  and  5%  if  bid  exceeds  Phoenix,  Art*.,  for  the  purchase  of 
^50,000.  new  radio  equipment  (one  transmit- 

Specif  ications   obtainable  from   the   ter  and  two  remote  line  control  units  >. 
above  office.  *     ^       Specifications   obtainable  from   the 

— above  office.  •     43 


1  School  Addition  (Dial)  I^^ir  Oaks 

-  1  Repaint   Tanks    (Govt!)  Skcramento 

1  Electric  Distribution  System  CNavy>     San  Diego 
4  Factory  (Shaw)  San  Francisco 

4  Add  to  School  (Dlst)  Coachella 

4  Electrical  Work   (GoTtl)  Oakland 

4  Stores   (Weeks)  Oakland 
4—  2:00  P.M.— Factory                      Dixon 
5 — 10:OOA_M. — Community  CenterOcean  Beach 

5  Warehouse  (State)  Sacramento 
5  Install  Equipment   (Govt.)           Fort  Peck.  Mont 

5  Miscellaneous  Buildings  (Navy)  Inyokem 
5  Alter  Building  (Navy)  Riverside  County 

5  Community  Bldg.    (City)  San    Diego 
6—  2 :00  P.M.— Theater                       Oakland 

6  Repairs  to  Motor  (Govi.)  Bellingham.   Wash. 
6  Directory  Board  (Govt)  Sacramento 

6  Addition  to  Clinic  (City)  San  Francisco 

7  Expand  Sheet  Metal  Shop  (Navv)     San  Francisco 


8  School  (County) 

8 — Newspaper  Building 

9—11  AM— Store 

13  School  (County) 

13—  8KX)PM— Shops  Building 


Pima  County,  Arizona 

Anchorage,   Alaska 

Pittsburg 

Shafter 

San  Mateo 


14  Grain  Elevator  (Tulan^  Farms)  Warden.  Ore. 


18—  8  :<X)  P.M.— Schoolroom 

18  Steel    Partitions    ((jovt) ) 

19  Bond  Election  (Dist) 

21  Paint  Post  Office  (GoiK.) 

25  Painting  and  Repairs  (Govt) 

26  Hospitals  (Veterans'  Admin) 

27  Addition  to  School  (Dist) 
27—  2 :00  P.M.— Elevator 


3-  1  Painting  (CJovt) 


Pittsburg 

Denver.  Colo. 

San  Jose 

Redondo  Beach 

San  Dlegt) 

Grand  Junction,  Colo. 

Downey 

Tacoma,  Wash. 

Eureka.  Utah 


ENGINEERING  PROJECTS 


1-30  Army  Street  Sewer  (City) 
1-30  Sewer  Svstem  (City)     I 
1-30  Water  Mains  (State) 
1-30  Grading.  Etc.  (State)    | 
1-30  Improve  Road  (Sta^e) 
1-31—  2  P.M.— W^ater  Svsterh 


San  Francisco 
San  Francisco 
Portlsjid,  Ore. 
Flagstaff.  Ariz. 
Merced 
Petaluma 


2-1  —  5  P.M. — Curbs,  Pavihg  Glendale 

2-  2  Prtant-Kem  Canal  (Reclamation  Bureau)     Prian* 
2-4—2  P.M.— Water  Works  Mountalnalr,  N.  M. 

3-  4  Generating  Units   (City)  Pasadena 
2-  5  Sewers  (Crity)  Alameda 

2-  5  Install  Powerhouse  Ek|ulpment  (Govt.)     Fort  Peck,  Mont 


2-  5'  Earthwork.   F.tc.    (GoVt.) 

2-  5  Improve  Highway  (State) 

2-  6  Improve  Avenue  (City) 

2-  6  Improve  Streets  (C?lty> 

2-  6— 10  A.M.— Grading,  Surfacing 

2-  6  Apply  Cement  (City) 

2-  7  Overhead  Crossing    (Slate) 

2-  7  Spillway  ((5ovt) 

2-  7  Spillway.  Etc.  (Dlst) 

2-  8  Sewers  «^ty) 

2-  8  Addl.  Paving    (Navy) 

2-  8  Paving  (Navy) 

2-  8  Improve  Alley  (City) 

2-  8  Scott   Street   Sewer   (C)ity) 


Central  Valley  Project 

Olympia.  Wash. 

San  Francisco 

San  Francisco 

Portland,  Ore. 

Los  Angeles 

Los  Angeles  County 

Canton  Dam.  Oklahoma 

Canton.  Okla. 

San  Francisco 

San   Francisco 

San  Francisco 

Sacramento 

San  Francisco 


2-  8  Electric  Distribution  System  (Govt)     San  Diego 


2-  8—  8 :00  P.M.— Sewers 
2-11  Cargo  Vessels  (Govt)  I 
2-11  Furnish  Labor  (Caty) 
2-11  Transmission  Line  ((30Tt) 
2-13  Grading,  Etc.  (State) 
2-13—11  A.M.— Water  Pipe  System 
2-13  Sewers    (County) 
2-13  Sanitary    Sewers    (Couhty) 
2-14  Overhead  CTrossing  (State) 
2-14  Overcrossing  (State)    \ 
2-14  Overcroesing  (State)   i 
2-15  Resurface  Road  (City) 
2-15— 10 .00  A.M.— Well 
2-lft— 10 :00  A.M.— Runway 
2-16  Improve  Pine  St   (Ciiy) 
2-18  Runways  (Govt) 
2-18—11 :00  P.M.— Bridge 
2-19—  8  :OOP.M— Sewers 
2-19  Concrete  Water  Tank  (City) 
2-19  Reservoir   (City) 
2-21  Improve  Highway  (State) 
2-21  Freeway  (State) 
2-21  Fort  Gibson  Dam  (Goirt) 
2-27—  2 :00  P.M.— Bridge      i 
2-27—  2 :00  P.M.— Highway* 

3-12  Kortes  Dam  (Govt) 


Calistoga 

Washington.  D.  C 

Wolf  Point,  Mont. 

OrcrlMe  to  Sacramento 

El  Dorado  Ootmty 

San  Diego 

Los  Angeles  County 

Los  Angeles  County 

Loe  Angeles 

San  Diego 

Los  Angeles 

El  Dorado  County 

North  Las  Vegaa 

St  George,  Utah 

San  Francisco 

Merced 
Tracy 

Ritzville.  Wash. 
Ritzville,  Wash. 
Los  Angeles 
Los  Angeles 
Fort  Gibson,  Okla. 
Solano  County 
Contra  Costa  County 

Missouri  Basin  Projact 


SUPPUES  AND  EQUIPMENT  \ 


1-30  Transmission  Line,  Etc.  (Govt) 
1-30  Reinforcing  Bars  (Govt) 
1-30  Pulleys  ((]k)vt) 
1-30  Cement  (Govt) 
1-30  Lamps  and  Batteries  (Govt.) 
1-30  Tin  plate.  Etc.   (Navy) 
1-30  Dismantle  Crane    (Nalvyt 
1-31  Boiler  and  Stoker  (Gdvt> 
1-31  Cooling  System  (Smith) 
1-31  Sheds  and  Shacks  (Navy) 
1-31—  2  P.M.— Reinforcing  Bars 
1-31—  2  P.M.— Reinforcing  Bars 
1-31  Paper  Fastenings  (Govt) 
1-31—10  A.  M.— Motorcycles 


San  Francisco 
Los  Angeles 
San  Francisco 
Denver,  Colo. 
San  Francisco 
San  Francisco 
Hunters    Point 
Ellensburg.  Wash. 
Bakersfleld 
Saji  Francisco 
Denver.  Colo. 
Denver,  Colo. 
San  Prancisoo 
Fresno 


1  — Turret  Assemblies 
1—  2  P.M. — Cement 
1  (Ml  Circuit  Breakers,  Etc. 
1  Rulers.  Folders  (Govt) 
1  Fire  Hose  (City) 

4—  2  P.M— Mowing  Machine 
4  —  7:30  P.M. — School  Busses 

Automobile  (City) 
Furnish  Pvmps   (Govt.) 
Pump  Engine  (City) 
Hydraulic  Machinery  <City) 

5—  2  P.M— Materials 
5—  2  P.M.— Cedar  Poles 
6—10  A.M.— Electric  Cable 
6— 10  A-M.— Bolts,  Clamps,  Etc 
6  Tube  (City) 
6 — Fireboats 

7— 10A.M— Pump  and  Motor 
8—10  A-M —Property  Sa 
8—  2  P.M.— Tires 
8 —  2  P.M —Telephone* 
8  Fire    Hose    (Govt) 

Hatchets    (Govt.) 
C::ars  (Govt) 
School  Coach  (Dist) 
Transformers  (Grovt)! 
Shovel  Handles  ((3ovt) 

-  2  P.M —Fire  Engine 

11 —  8  P.M.— Sand -Gravel 

12—  2  P.M.— Burlap 
12—  2  P.M— Tractor 

2  P.M— Shroud  Line 
7  :30  P.M.— Trucks 
7: 30  P.M.— Sedans 
7 :30  P.M.— School  Bus 
Span  Bridge  (State) 

-  2  P.M. —Burlap  Wrappers 
Tape 


2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 
2- 


3-4—2  P  M— C^ars 

8-  7  Pumps,  Etc.  (Govt) 

3-12—  2  P.M.— C^ars 

3-20  Sanitary  Sewer  {Cttj. 


8 
8 
8 
8 
11 
11 


12— 
13— 
13— 
IS- 
IS 
14 


14—  2  P.M— Cellulose 

15—  2  P.M— Pumps 

16—  2  P.M— Fiber  Door  Mats 
15  Transformers     (Govt.ji 
18  Structural  Steel  Asebbraces.  Btc  (Govt) 
18  Tank  Truck  Facilities  (Standard  OH  Co.) 


1-29 
1-24 
1-24 
lS-37 
1-  7 
1-2S 
1-23 
1-2S 

1-  7 

1-21 

1-38 

1-28 

1-10 

1-SS 

1-2S 

1-29 

1-29 

1-lC 

1-lT 

1-lT 

1-24 

1-21 

1-89 

1-28 

1-28 

1-24 

1-18 

1-25 

1-21 

1-85 

1-24 

1-89 

1-28 

1-29 

1-  s 

1-  7 

1-18 

1-28 

1-25 

1-10 

1-29 


.  T 
'  9 
24 
16 
15 
25 


1-25 

1-  4 

1-25 

1-18 

1-17 

1-18 

1-   8 

1-22 

1-22 

1-17 

1-25 

1-28 

1-  8 

1-  4 

1-10 

1-17 

1-  8 

1-28 

1-23 

1-21 

1-22 

1-29 

1-18 

1-25 

1-lt 

1-15 

1-25 

1-21 

1-21 

1-15 

1-15 

1-15 

1-SI 

1-29 

1-29 

1-21 

1-28 

1-29 

1-29 

1-10 

1-21 

1-22 

1-24 

1-18 

1-29 

1-29 

1-18 


1-16 
1-18 
1-18 
1-23 
1-2S 
1-28 
1-21 
1-21 


14 
28 
25 
25 
18 
29 


San  Diego 
Denver,  Colo. 
((3ovt )    Redding.  Etc. 
San  Francisco 
Sacramento 
Sacramento 
Modesto 
Napa 

(Columbia  Basin  Project 
Phoeatx.  Ariz. 
Oakland 
Denver.  Colo. 
Sacramento 
San  Francisco 
San  Francisco 
Oakland 

Washington,  D.  C. 
Los  Angeles 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
Shoshone  Project  Wyoming 
Inyo  County 

Shoshone  Project  Wyoming 
San  Francisco 
Riverside 
Kingsburg 
San  Francisco 
San  Francisco 
S«m  Francisco 
Modeeto 
Modesto 
Ck>alinga 
Kern   County 
San  Francisco 
San  Francisco 
Los  Angeles 
San  Francisco 
Las  Cruces,  N.  M. 

Central  Valley  ProJ. 

Richmond 


20—10  A.M— Sedan 

25  Radio  Appliances  (Goivt) 

28—  2  P.M— Cars 


Reno,  Nev. 
Denver.  Colo. 
Redding 

Redding 

Columbia  Basin  Project 

Denver,  Colo. 

Mill  VaUey 


1-29 
1-25 
1-  8 
1-li 
1-22 
1-25 
1-29 
!-23 
12  M 
1-18 
1-23 
1-29 
1-25 
1-25 
1-25 
1-25 
1-29 
1-25 
1-29 
1-29 
1-29 
1-21 
1-21 
1-22 
1-15 
1-23 
1-18 
1-25 
1-29 
1-29 
1-29 
1-29 
1-29 
1-29 
1-29 
1-15 
1-26 
1-25 
1-25 
1-29 
1-21 
1-15 
1-25 
1-2S 
1-22 
1-29 

1-39 
1-U 
1-29 
1-18 


PLASTERING  MATERIALS  -  CEKfENT  -  GRAVEL 

SAND™RICK  -  BRICK  MORTAR^-  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

^>i«tril>utorg  for 

J,  S.  GUERIN  &  COMPANY 

720V0LSOM  STREET  -:-  Phone:  SUtter  4696 

CERTAIN-TEED  RCX)FiNG  PRODUCTS 


ll 

! 
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DAILY     PACIFIC    BUILDER 


WEDNESDAY.  JANUARY  30.  194c 


BiMJJin^  PerMnif s«  Contracts; Recorded  lHotices 


BUILDING  PERHmS 


BuUdiiij^  PenniU,  $1,000  and 
Over,  Applied  For 

SAN  FRANCISCO  COUNTY 


ALTER  shop  and  Btora.ge 
66  PAGE  STREET. 
Owner— R  A  Parina,  premises 
Contractor— Barrett  A  HUp,  918  Har- 
rison  Street. 
Architect— Not  Given. 
(App  No  85675). 


D  WEIRING,  1 -story  6-room 
2305   LEGION   AVE,   OAKLAND. 
Owner   and    Builder— W    H    Warren 

3490  Midvaie  Av& 
Architect — Not  Given.  |5,000 

DWELLING,   1-story  5-room 

3251    ADELL   COURT,    OAKLAND. 

Owner    and    Builder — Sol    Scherman, 

3805  Foothill   Blvd. 
Architect — Not  Given.  $5,000 


METAL  SIGN,  |20;  3090  Capp  st- 
owner,  Capp  St  Grocery,  prem' 
builder,  R  L  Gehlert,  631  40th  St.    ' 

BILLBOARD,  |5;  N  ine  MacArthur 
214  E  Coohdge ;  owner  and  builder 
Foster  &  Kleiser  Co,  22nd  and  Mar- 
ket Sts.  ^^ 


RICHMOND 


SIO.OOO 


FLATS,   2- STORY   FRAME 
S  CARMEL  138.8  W  Cole  St 
Owner— John  and  Ida  Bech,  1600  12th 

Avenue. 
Contractor— John  Bech,  1600  12th  Av. 
Architect— Not  Given.  17,000 

(App  No  85642). 


DWELLING,    1 -story   frame 
E  29th  AVE  75  N  Pacheco  St. 
Owner    and     Build  ei^-Marvel    Home 

Builders,   1815  42nd  Avenue. 
Architect— Not  Given.  15,300 

(App  No  85672). 


ALTER  RESTAURANT 
2239  CLEMENT  STREET. 
Owner— Herbert  Paatene,  c/o  cntr. 
Contractor— Van    Bokkelen-Cole    Co, 

444  Market  St. 
Architect— Not  Given.  15,000 

(App  No  85673). 


WAREHOUSE,    1-story 

305  ADELINE  ST,   OAKLAND 

Owner  and  Builder— R  E  Martin,  305 

Adeline  St 
Architect— Not  Given.  $5,000 

ALTER  AND   ADDITION 
3519  RHODA  AVE,  OAKLAND. 
Owner  and  Contractor — J  C  and  B  R 

Hayes.   3521   Rhoda   Ave. 
Architect — Not  Given.  94,500 

DUPUCX,    2-story    4-room 
2536-A-B    IVY  DRIVE.  OAKLAND. 
Owner- R  B  Pahlmeyer,   premises. 
Contractor — Sol  Scherman,  3805  Foot- 
hill Blvd. 
Architect— Not  Given.  |4,000 

WRECK  2 -story  bldg 

5968  TELEGRAPH  Ave.  OAKLAND. 

Creamery,   5960   Telegraph    Ave. 
Owner   and    Contractor— R   A   Shuey 
Architect— Not  Given,  J2,000 


ALTER  Flats  and  Store 
1554-66   ELLIS    STREET. 
Owner— Geo   Stefin.   251   Kearny  St. 
Architect— Not  Given.  15,000 

<App  No  85648). 


ALTER  APTS 

SACRAMENTO  and  Powell  Streets. 
Owner — Douglas   Dom,   premises. 
Contractor— Barrett  &  Hilp,  918  Har- 
rison Street. 
Architect— Not  Given.  J5  000 

(App  No  85677). 


DWELLING,  1 -story  frame 
E  45th  AVE  175  N  TaravaL 
Owner  and  Builder— J  J  Flynn,  1990 

Berryman  St,  Berkeley. 
Architect — Not  Given.  14  800 

(Apt>  No  85671). 


DWELLING,    1 -story    frame 
E  45th   A\^  150  N   Taraval   St. 
Owner— Russel  Pierce,  188  Jersey  St. 
Contractor— J    Bissinger,    2199    Jack- 

soo   Street. 
Architect — Not  Given,  14  800 

(App  No  85656). 


DWELLINGS.   10  1 -story  frame  " 
W   SAWYER   367.    392.   417.    442.    467, 

492,  517.  542.  567.  592  S  Sunnydale. 
Owner  and  Builder— Sbarboro  &  Jor- 

gen.sen.  Inc.  45  Rayclift  Terrace. 
Architect— Not  Given.         $4,700  each 
(App  No3  85661   to  70). 


MARKET  Bldg,  masonry,  150.000- 
1050-1064  23rd;  owner.  W  Kauf- 
man, 626  27th;  contractor,  R  j 
Stempel,  5430  Macdonald;  plana  by 
N  Barbachno. 

BHAUTY  Parlor,  stucco,  $30,000;  101 
Broadway;  owner,  Harry  Barbaur, 
8232  Humphrey;  contractor,  R  j' 
Stempel,   5430   Macdonald. 

COTTAGE,  7-room  stucco,  $9000 ;  2930 
Grant;    owner,    Roger   Gordon,    «33 
27th;    contractor,    N    W    Anderson 
2714  Barrett. 

COTTAGES,  three  6-room  rustic.  $6- 
000  each;  3918  Barrett,  334  37th, 
4103  Nevin;  owner,  G  M  Bowe,  625 
Macdonald;  contractor,  Associated 
Bldrs,   625  Macdonald. 

GARAGE  bldg,  masonry,  $6000;  611 
23rd;  owner  and  builder,  L  A  and 
Gene  Norville,  676  Humboldt 

GARAGE  bldg,  masonry.  $4870;  1070 
13th ;  owner,  Thomas  Cooney,  2612 
Lowell  Ave;  contractor,  Barr  and 
Hansen,  6031  Park  St;  plans  by  E 
Commetta. 
i  COTTAGE,  5-room  rustic.  $4500;  2900 
Andrade;  owner  and  builder,  R  g 
Headrick,  5326  Esmond 


2023  41st  Ave ;  owner,  Borlck ;  deal- 
er. Holland  Co;  floor. 

1035  Warfield:  owner,  M  Delucchl; 
dealer.  ;  floor. 

842  Cleveland;  owner.  Hedden; 
dealer.  W  Rhode;   floor 

4709  Davenport;  owner(  Wlggin 
*  Marsh;  dealer.  Atlas  Htg  &  Vent 
Co ;    central. 

2304  9th  Ave;  owner.  Cahill;  deal- 
er, Atlas  Htg  &  Vent  Co;   centraL 

10432  Byron;  owner,  Tiaher;  deal- 
er. Atlas  Htg  ft  Vent  Co;  floor. 


&  Co :  5  outlets ;   1  switch ;    7  plugs ; 
service. 

8062  SW  Market  and  Van  Ness; 
owner,  Les  Vogel;  contractor,  W  B 
Baker  &  Co;   38  outlets. 

8063  126  Post  St;  owner.  Royal 
Show  Case;  contractor,  W  B  Baker 
&  Co;  alterations. 

8064  2550  San  Bruno  Ave;  owner, 
Dino;    contractor,   O  J   Ferrera;    al- 

I  terationa. 

j      8065      4479    Mission    Street;    owner. 
French    Laundry ;    contractor,    O    J 
I  Ferrera ;  5  plugs 

j      8066      421    Powell;    owner.     United 
I  Air   Lines ;    contractor,    Matson    Elec 

i  Equip  Co ;. 

I     8067      1533    Moraga;    owner.    Arm- 
strong;   contractor,    Matson    Electric 
—  I  Equip  Co;    6  outlets;   3  switches;   2 

SAN  FRANCISCO  CO  I  NTT      !  Plugs-    ^^,  ^  ,^      ^ 

8068  243  Golden  Gate  Ave;  owner, 
B  F  Shearer;  contractor,  Matson  Ei 
Equip  Co;  5  outlets;  1  switch;  1  plug 
service ;   motors. 

8069  1936  Ocean  Avenue;  owner, 
MacCabe  Elec  Co;   

8070  1193  McAllister;  owner.  Re- 
liable Radio ;  contractor,  Brite  Lite 
Neon ;   sign. 

8071  178   5th    St;    owner,    McClel 


Co;  contractor.  Pacific  Electric  Motor  i  » 

Co;  motonk.  A.  J.  Hof>per  Ca,  243  Langton  8t« 

35125  1S5»  Webster  St ;  owner.  Deit-    S*°  Francisco, 
rich     Post    Co ;     contractor     Pacific  I     Lawrence  ConstrucUon  Co,  SQM  Y 
Electric  Motor  Co ;  4  plugs ;  motom.       i  St    Sacramento. 

S5126      foot    of    87th    Ave;    owner.  L  **-^ 'H'^'   ^^'  ^  Franklin   St. 
Haiel    Atlas    Glass    Co;    contractor,    ^^  Franciaoo. 


CoiDpietioD 


u 


ii¥:^: 


Recorded  Accepted 
Jan.  29,  1946— E  34th  Ave  150  S  Quto- 
tara  S  25  x  E  120 ;  E  38th  Ave  126, 
150  S  UUoa  S  25  X  E  120.  Bernard 
L  Lewis  to  whom  It  may  concern 
_ Jan.   29,   1946 


ALAMEDA  COUNTY 


I 


Recorded 

Jan  29,    1946— PTN   LOT    15,    Estu 
dillo    Park,    Eden    Twp.     Warren 
M    and    Almaida    F    Birdsall    to 


lland;  contractor,  Casey  Elec;  2  out- 
Accepted  Uets ;  1  switch. 


8072  1504   Powell;    owner,    Wong; 
contractor,  Casey  Elec;  

8073  508   Natoma;    owner,    


ALTERATIONS 

'1146-56  E    12th   ST,   OAKLAND.  . 

Owner  and  Contractor— Walsie  Kel-  { ADDN    to  grocery    store,   3660 ;    4610       Orchards,    Hayward.     Thomas    J 
ley,  847  Donovan  Dr,  San  Leandro       Barrett ;     owner,    David     Vallerga, 

;     prem;  contractor,  Geo  S  Tandy  & 

ALTERATIONS  I     Son.  1213  20th  St 

347   14th   ST,   OAKLAND.  |  COTTAGE,  2-room  rustic,  $2000;  855 

Seaboard  Finance  Co,  premises.  i     Ocean;  owner  and  builder,  John  F 

Contractor— The  Mastercraft  Co,  842  '     and    Dymphna   Pruyn,    2349   Cedar 

Fourth  Avenue.  i     St,  Berkeley. 

Architect— Not  Given.  $1,000    MOVE    and    remodel    cottage,    $2000 ; 

i      115  Bissell;  owner.  Watts  Tile  and 

ALTER   AND   REPAIRS  I      Cabinet   Ct,    2146   San    Pablo    Ave, 

£1  Cerrito;  contractor,  H  D  Baker 
1631  Gaynor  Ave. 
ADDN  to  cottage,  2-room,  $1400 ;  1334 
S  57th;    owner  and   builder.  Pearl 
E   Morris,   1334  S   57th. 


10063   BROADWAY  Ter,   OAKLAND. 
Owner  and  Contractor— J  H  MacLaf- 

ferty.  Jr,  premises. 
Architect — Not  Given.  $1,000 


PERMITS  UNBER  |1,WK> 
ALAM£X>A  COUNTY 


Building  Permits,  $500.00  and 

Over,  Issued  by  the  Bo«rd 

of  Public  Worifis 
SAN  FRANCISCO  COUNTY 


Fred  Carlson    „  _   January  23.  1946 ,  contractor,  Casey  Elec  Co ;  motora. 

Jan   29.    1946— PTN    LOT    176,    Re-  ^074     1151  Market  St;  owner,  ; 

Subdiv  of  Block  D,  Meek  Estate        contractor,  Casey  Elec  Co ;  8  outlets. 

8075  4th  and  Clara  Streets;  owner 
Green  to  whom  it  may  concern..  'Police  Dept;  contractor,  Frank  J 
_ January  21,    19461^'^^°""  Co;  motors. 

Jan    28,    1946— LOT    21    Tract    604,  ^076     376   Sutter   St;    owner,    Bar- 

Oakland.  Albert  and  Shirley  Var-      :  ^^ra    Phelan ;    contractor,    Frank    J 

gas  to  S  J  DowUng Jan  24,  1946  i Klimm  Co;  7  plugs. 

I      8077      1707   Powell;    owner,    Cicco's; 


Pacific  Electric  Motor  Co;  mot<»B. 

35127  20120  E  12th  St ;  owner.  Jamie 
Manufacturing ;  contractor.  Padfie 
Electric  Motor  Co;  2  fixtures. 

35128  40W7  Davenport ;  owner.  Coa- 
grove;  contractor.  Shea  Electric  oC; 
service. 

35129  5907  Foothill  Blvd ;  owner. 
Neil:  contractor.  Shea  Electric  Co; 
fixtures. 

35130  l!»ort  of  Oakland,  hangar 
No  5;  owner,  Port  of  Oakland;  con- 
tractor, T  L  Rosenberg  Co;  outlets; 
switches ;  fixtures ;  plugs. 

35131  1420  Alice  St ;  owner.  City 
Club  Hotel;  contractor,  Spott  Elec- 
trical Co;  alterations. 

35132  1916  Broadway  (tnd  floor)  : 
owner.  Diebl;  contractor,  Spott  JBlec- 
trical  Co;  outlets;  switches:  plugs; 
alterations, 

35133  342  12th  St;  owner,  CUne 
Piano;  contractor.  Spott  Electrical; 
outlets:  alterations. 

35134  2721  Las  Aromas ;  owner, 
Malcolm  Reed ;  contractor,  Spott 
Electrical  Co;  fixtures. 

35135  815  Santa  Ray ;  owner.  Spott : 
contractor,  Spott  Electrical;  fixtures.  | 

35136  441  E  8th  St;  ovk-ner,  Com-  1 
mercial  Truck  Service ;  contractor,  \ 
Electrical   Products  Corp;  sign.  [ 

35137  4100  Telegraph  ;  owner,  Han 


Peter  EJtewlt  Sons  Co.,  442  Post  St, 
San  Francisco. 

Robert  McCarthy  Co.,  lOM  Klrk- 
ham  St,  San  Franclsoo. 

Louis     C.     Dunn.     799 
Bldg  ,  San  Francisco. 

J      H      Pomeroy    &    Co..     Inc., 
Montgomery  St.,  San  Franciaoo. 

HeaJy  -  Tibbitta  Constructlijo  Oa, 
1100  Evens  Ave..  S«jd  FYanclaoo,  aa4 
Duocanson-Harrslaon  Co..  DaTotmg 
Bldg..  San  Franclsoo.  • 

Jamea  I.  Barnes  Conatr.  Co..  941 
Ruaa   Bldg.,   San   Franclsca 


Laboratary  Building  for 
Supertonic  Wind  Tunnel, 
MoflFett  Field,  Calif omm 


BIDS:  National  Advisory  Commit. 
tao  for  Aeronautloa,  Moffett  ReW, 
January  30.  3  P.  M. 

Carl  N.  Swenaon  Co..  365  Stockton 
Ave..    San   Jose. 

Wella  P.  Goodenough,  49  Wells  Ave 
Palo  Alto. 

De  Luca  ft  Son.  1746  Filbert  St . 
San  Franciaco. 

Barrett    &    Hllp,    918    Harrison    St 
San  Francisco. 


Non-Responsibility 


contractor,  Frank  J  KHmm  Co; 


_  I   M    Sommer  Sc  Co..  580  Market  St 

cock    Oil    Co ;    contractor.    Electrical  '  San  Francisco. 
Products    <l:orp:    sign.  Moore  Dr\'  Dock  Co.,  foot  of  Ad**- 

35138      656    Slst    St:    owner,    E    J  T^i^^llRf^^t 
Weglner:   contractor.  Larry  E  Chap- L.^^*^*'^^'*    *    ^^oo™-    I^c.-   55   New 


man ;  14  fixtures. 
35139 


ALAMEDA  COUNTY 


927    Adguello    St. 


Jan  29.  1946—3634  E  14th  Street, 
Oakland.  Norman  Ogilvie  as  to 
improvements    on    property. 


liens  Filed 


JANUARY  29,  1946 


DWELLING.    1 -story    fraine 
NW   LASALLE   and   Mendell. 
Owner— Jos   Vassallo,    1107   Mendell. 
Architect— Not  Given.  $4,600 

(App  No  85655). 


ALTER  store  and  apts 

4057    18th    STREET. 

Owner — Max    Boxerbaum,    premises. 

Architect— Not  Given.  $2,000 

(App  No  85649). 


ALAMEDA 

GARAGE,  $600;  3117  Bayo  Vista; 
owner  and  builder,  R  P  Bowman, 
3117   Bayo  Vista. 

RE-ROOF,  $498;  1501  Femaide;  own- 
er, Schuermann,  prem ;  contractor,  I  445  Bay  Shore  Blvd.  Alter  building. 
Camisa  Bros  Roofing  Co,  1901  [Cost,  $2500.  Owner,  Goodman  Diller 
Broadway.  Co. 

RE-ROOF,    $480 ;    2009   Central    Ave ;  \     NE    comer   9th    and    Howard    Sts. 
owner,  M  E  Lee,  prem ;  contractor,  i  Steel  frame,  mill  construction.  Cost, 
Camisa   Bros  Rfg  Co.   1901   Broad-  l$8000.  Owner,  Larry  Barrett, 
way.  j     E  Guerrero  St,  74  N   25th    St    1- 

RE-ROOF,    $440;    2040    Santa   Clara;    story    and    basement    Cost    $10,000. 
owner,    L   H    Griffith,    prem;    con- fOwner,  J  McNulty. 

tractor.    W    Thomas    Rfg    Co,    2019  !      NW  Athens  St  75,  100,  125,  150.  175  i 
E  30th   St.  i  NE     Excelsior    Ave.     1-story     frame ! 

RE-ROOF,  $400;    1901   Encinal   Ave;  'dwellings  (5).  Cost  $6000  each.  Owner 


SAN  FRANCISCO  COUNTY 


Recorded 

Jan.  28,  1946— Alter  and  repair,  W 
Broderick  25  S  Post  S  50  x  W  70. 
R  E  Byard,  doing  business  as 
Gillon  Lumber  Co  vs  Claude  and 
Nancy  Hayden  and  Ivan  Robin- 
son     _ $499.64 

Jan.  28,  1946— Alter  and  repair,  N 
Bush  131.3  E  Steiner,  thence  along 
Bush  25  N  127.6  W  25  S  127.6.  R  E 
Byard,  doging  business  as  Gillon 
Lumber  Co.  vs.  Antonio  B  and 
Arcadia  B  BeI6y  and  Ivan  Rob- 


Montgomen,-  St.,   San   Francisco. 
570  16th  St;  owner,  Standard    ^.^''^^''Y^  *  Summers.  446  6th  ?t  . 

8078  733  Cole  St;  owner,  M  Henna;  !  Oil   Co;    contractor.    White    Electric;        ,[i     y    S-*-       -r         ^ 

contractor,    Edward    W    Scott    Elec;!  sign.  '  ^«n '  ii«      f^'  •  ^^anklin   St. 

6    outlets;    3    switches  i    10    plugs  j  35140     3217    Stanley    Ave;    owner,  j "  *"'™"/;^f"-'  ,,„  ^, 

8079  Buena  Vista  and  Park  Hill;  IG  O  Vest;  contractor.  Clifford  Elec-  { „J^r~  c»      I        -^  ^^'  ^<*"^- 
!  owner,  St  Josephs  Hospital;  contrac-    trie;     outltets;      switches;      f Ixtures ;  ^^,2.    c   '             Francisco. 
jtor.    Edw    W    Scott    Elec;   2    outlets ;' plugs.                                                                     r£ J-tL^'J!"*^" 
il  switch;  2  plugs;   motors.                      1     35141     NW  comer  12th  and  Wash-       V^,"^^     A^'\,        „ 
!     8080-81     W  Alemany  Blvd  250,  280  '  ington;  owtner.  Masonic  Temple  Assn;  j  17th  e?«*^^  "  Murphy    Co  .    1200 
!S  Foote;  owner,  Hansen;  contractor,  1  contractor,,    Bradshaw    Electric    Co;  i      p„it„,.^ /,          .  ^2; 

M  Schimetschek;   „  i  [      Parker,  St eff ens  &  Pea rce.  135  So. 

;     8082    2241  Clement;  owner,  H  Pas-        ogj.,      iM    oranee    Sf    owner     C  '      p^*"^.    v«  ^^  0^^^°    « 

fflni-     nnntr»rfnr     M     <5rhimPtQr'hpir  •       ^^*^      *"'    grange    isi .    Owner.    L,        Peter    Klewit    Sons    Co..    442    Po«!t 

'aUeratSs  Schimetschek .,  j^ngen  ;    contractor.   Calif omia  Elec- I  St.,   San   Francisco. 

,-;,.'.  '  motors. 
I  chek ;   alterations. 

Amount       8085 

I  contractor.   M  Schimetschek;   altera- .  E,VcVricar'E^uipmVnt:    2    outlets;    2 

*i!io,»     ,,^o,   x^       •  c      ^    i  switches;  2  fixtures:  6  plugs.  I 

I     8086     1021  Harrison;  owner    Swed- I     35145      ggjo    College    Ave;    owner.  | 
,  berg;  contractor,  MSchmitschek;al-s^fg^^y    g^ores;    contractor.   Matson  | 

^^^oiP°^;ni     TLc     ,     *  !  Electrical  Equipment;  1  plug  ! 

8087      711    Market ;    owner,  •  ■ 

contractor.  Lnlaid  Floor  Co; 


«,..     ^^^  T,       .,                          ^          '      Bethlehem    Pacific    Steel    Corpora- 
100    Goueh-    o^vner     Bettv's-i     ^^^    3050  Broadway :  owner.  Com- ^  tJon.  Alameda. 
„-«cil^;l.°*T^?w5w._,"^'    mercial    Rubber;    contractor.   Matson  I 

EMPLOYMENT  SERVItt" 

35146    50,123rd  Ave:  owner.  Rowan    pJmonHliJLl' unrfr;\*L'*"    T^**]?!'"" 
irvi»«  T^.^ir  /^^.  „«,,*-..«»^-    vfofo^r,    P»»'t'on»  listed  under  this  claasifica- 


contractor.  L,niaia  Jfioor  co;  white  Truck  Co-   contractor    Matson    iT        L^  "^'^  unaor  inis  ciassirica- 

8088    44  Normandie  Terrace;  owner.   g^;J^c;J"^^^^  ad<*'^»   Newton   D.  Cook.   Man- 

't  G  Balche;  contractor,  Central  Elec-  ^'e<^^"cai  «.quip.  1  janiiroi  neater.        ^  ^g^^    Engineering    Societfes'    Person - 


trie;  alterations. 

8089     883  Sutter;  owner.  El  Bubo; 
contractor.    Better   Electric ;    altera- 


owner,  Dr  Etter,  1624  FranklTn  St ;  ;  F  C  Frank  and  E  VignatL 


Inson    _ $292.38  1  tions. 


contractor,    Camisa    Bros    Rig    Co, 
1901   Broadway. 
RE-ROOF,   $360;   2026   San   Antonio; 
owner,   Mrs   Licursi,  75  Waller   St 


DWELLING,    l-storv    frame 
S   PANAMA   142   W   San   Diego. 
OwnerH  Bauer,   1138  Mission   St. 
Architect— Not  Given.  $1,800 

(App  No  85654). 


ALTER  DWELLING 

3015   SAN   JOSE   AVENUE. 

Owner    and    Contractor — Wm    Blom-  | 

setti.  227  Wellington  Avenue,  Daly 

City. 
Architect— Not  Given.  $1,500 

(App  No  85650). 


ALTER  HOTEL 

630  GEARY  STREET. 

Owner — Paul  R  Clark.  630  Geary  St. 

Contractor— Robt  McCarthy  Co,  1050 

Klrkham   St 
Architect — Not  ftlven. 
(App   No  85652). 


$1,000 


2548  San  Bruno  Ave.  Alter  building, 
Cost,  $500.  Owner,  J  Bonneau. 

1144  Bunich  St  Alter  dwelling.  Cost 
$500.  Owner,  J  F  Hef f eman  Jr. 
S  F ;  contractor,  Camisa  Bros  Rfg  j     E    Ihie    Parque   Dr   250   N    Geneva 
Co,   1901  Broadway.  Ave.    1 -story    frame    building.    Cost, 

OAKLAND  '$4700.  Owner,  Sbarboro  &  Jorgensen,  j  Jan 

ADDITION,    $800 ;    2026    E    17th    St ;  !  In<X. 

owner.    Louis    Vasconselles,    prem ;  1     s    line    Sacramento    St    150    W    of 
contractor.  Q  V  Pereira.  3301  Co- 'Gough    St    3-8tory    frame    building.; 
lumbian    Dr.  !  cost,  $19,000.  Owner,  Carl  Warden. 

REPAIR    fire     damage,     $800 :     3765  i     7046    Geary    Blvd.    Alter    dwelling. 
Webster  St ;    owner,   K  Helm,   3929  j  Cost,  $500.  Owner,  V  Froloff . 
Allendale     Ave ;      contractor,      Van  !      669    Shrader    St.    Alter   flats.    Coat,  ' 
Bokkelen-Cole    Co,    955   22nd    St       $500.  Owner,  E  W  Mills.  ! 

ADDITION.    $600 ;    901    Portal    Ave ;  1     i     Gabilan     Way.     Alter    dwelling.  \  Recorded 
owner  and   contractor,   J    A   Hens-  !  Cost.  $3500.  Owner,  W  M  Malone.  I  '         ""     ' 

ley,    premises.  j     1430   Van    Ness   Ave.   Alter   stores.  I 

SIGN,    electric.    $500;    441   E   8th   St;   Cost   $6000.  Owner.  Carlo   S   Morblo.  ! 
owner.   Commercial   Truck    Service,  j      150     Sutter    St.    Alter    store.    Cost,  j 
premises ;     contractor.     Elec    Prod  |  $2000.  Owner,  E  Zwingman. 
Corp,  950  30th  St  j     64  Grand   View   Ave.    Alter   home. 

OFFICE  BLDG.  $400:  2069  Mtn  Blvd;  I  Cost,  $600.  Owner,  M  Growney. 

owner  and  builder.  B  G  Butter-  1  w  Mississippi  100  N  of  Mariposa.  ! 
field.  2039  Asilomar  Dr.  I  class  C  building.  Cost  $45,000.  Own-  I 

SIGN,  electric,  $300 ;   1831   San  Pablo  j  ©r,   H   Levin.  ' 

Ave ;  owner,  American  Bus  Unes,  i  w  Ingalls  St  75  N  Thomas  Ave.  i 
prem;  contractor,  Electric  Sign  Re-  ji-story  frame  building.  Cost,  $5000.  j 
pair  Co.  699  Jean  St  ,  owner,  E  Ganz  and  L  Murer.  | 

ADDITION.    $300;    3116    Nicol    Ave;|     gg   Folsom   72    N   12th   St   3-story  i 


•  Jan.  28.  1946 — Alter  and  repair.  N 


Prospective  Bidders 


nel   Service.   57   Post   St..   San    Fran- 
cisco. 


Bush  131.3  E  Steiner,  thence  along 
Bush  25  N  127.6  W  25  S  127.6. 
R  E  and  Lyle  B  Robinson,  doing 
business  as  MacKillop  Hardware 
Store  vs  Antonio  B  and  Arcadia 
B  Beloy  and  Ivan  Robinson..$157.60 
29,     194....— 1826-40     Taraval ; 


I  8090  343  Clement;  owner,  Sam 
;  Mueller ;  contractor,  Century  Elec- 
j  trie ;   18  outlets ;   2   plugs. 

!      8091     957  Cole  ;  owner ;  con- 

I  tractor,  Century  Electric ;  alterations. 
!     8092     2257  Irving  St;  owner,  King; 
!  contractor.  Century  Electric ;   2   out- 
j  lets. 
I     8093-95    Various  locations  and  own- 


Candy  factory,  Ocean  Ava., 

Between  19th  and  Juniper, 

Su  FrucUco,  Oaif. 


;  MECHL  DRAFTSMAN,  exper.  mi 
conveyor  layout  and  details.  Salary 
$300-$350  mo.  San  Francisco.  S-487. 
Newton  D.  Cook,  57  Post  St..  San 
Francisco. 


labor  and  materials.  Sylvester  C 

Clark    vs   C    H    Cook,    Harry    B      ,  .       .         ^^  „  , 

Cooper,     Jacques     Richards    and      ^.^^^'    contractor.    Neon    Maintenance 

Peari  Myre  $218.00   Cot:  s'^ns.  /*,  *  r.  m 

^  j     8096     1430  Van   Ness  Ave;    owner, 

. .  j  C   Morblo ;    contractor.  Beacon   Elec- 

ALAMEDA  COUNTY  :  "t^L^^oJ^^i?".^'     . 
I     8097     286  Valencia:  owner,  G  Bar- 


CrVIL  ENGINEER,  30-35  yrs.  old. 
stream  gaging  exper..  as  asst  water 

f- — rm : 1 — -7^  master.   Salary   ta  start  $300  m<Mith. 

BIDS:    Douglarf   Shaw,   o/o    Arohl-   San  Joaquin  Valley.  S  554.  Newton  D 
tect  Arthur  D.  Janesen,  Austin  Ava. ;  Cook,  57  Post  St.,  San  Francisco 
and  Patricia  Dr.,  Attierton,  Fabruary 


Amount  i  berian  ;   contractor,  Beacon  Electric ; 
Jam   28.    1946— PTN   242.54   acre,    or      I  motors. 

8098  443  Clement;  owner,  A  E  Har- 
ris, Inc;  contractor,  Ets-Hokin  8c 
Galvan ;   4  outlets ;   2  switches. 

—w^.    --WVJ    ->         ._ 8099    29  Maywood  Dr;  owner,  ; 

J*  and  Kay  W^ing .~. $999.23  I  contractor.    Associated    Electrical    & 

;  Mech ;  3  outlets ;  1  switches ;  2  plugs.  '  t^Jj,.-"x»,.ViI1,'!^'^'!. 
I      8100      155    Montgomery    St;    o^-nlr,:^'^"*'   ^"''^K*"'*- 
I  Crocker  Estate  Co ;   contractor,  Chas  j  ^ 
!  A  Langlais  Co ;  3  outlets.  \  | 

8101      835    Market;    owner,    Empo- 


parcel  of  land  desc  in  deed  re- 
corder in  Book  2017  deeds,  page 
189,  Alameda  Co  records.  Oak- 
land.   Doty  &  yLockwood   vs  Geo 


Release  of  IJens 


MECHL.     DESIGNER,     exper..     to 
TN     T  ■_   o        in^K   TOiu  _*    o»    .design    and    develop    special    wood- 

De   Luca^A   Son.   1745    Filbert    St..  ,  ^^^king     machinery      Perm.     Sala^ 

^ar^t^l^'^Hiln     918    Harrison    St    ^  ^f* "       Northern       California.      S-647. 
o        ^     7        ^'            Harrison    St.,  ,  Newton    D.    Cook.    57    Post    St     San 
San  Francisco.                                           Francisco 
Monson  l&rothers,  476  Sixth  Street,    . [ 

^Tra^ii^^m      Constr  Co        1402  1      STRUCTURAL  DESIGNER,  exper. 
Front   sT'sl^ranTento  ^*^^  !  on   heavy  steel   and  concrete.   Salary 

^E?^ent'ra«^ATummers  .446    Sixth    |2-»2«^  hr*0  hour  weel.   East  Bay 
Q*     c««  iis»n<^<<./.r>  S-581-K.    Newton    D.    Cook,    67   Post 


^ 


rium;   contractor,   Chas  A  Langlais; 


ALAMEDA  COUNTY 


ALTER  real  estate  office 

3472   MISSION   STRE:ET. 

Owner — Michael   Perri,   623  Taraval. 

Contractor— H  Misrack,  575  8th  St 

Architect— Not  Given.  $1,000 

(App  No  85646). 


BuUding   Permits,   $1,000  and 
Under,  Appiie«l  Far 

SAN  FRANCTSCO  COUNTY 


owner  and  builder,  Chas  L  Cowell.  i  frame  building.  Cost  $26,000.  Owner. !  Recorded 


3116  Nicol  Ave 
GARAGE,  $300;  234  Tunis  Rd;  own-  :     j^W  comer  33rd  Ave  and  Pacheco 

er  and  builder.  T  and  D  S  Osborn,  jg^^.   j^E   34th   Ave  and   Pacheco   St; 

premises  ^  j^  pacheco  St  70,  95,  120,  145  E  34th 

GARAGE.     $280;     9508     >MacArthur !  ^^.ve,     1-story    frame    dwellings     (6). 

Blvd ;  owner  and  builder,  Mrs  L  B  j  ^ost,  $6870  each.  Owner.  State  Home 

Davis,    premises.                                     1  Builders,  Inc.  ^ 

ADDITION,  $250;   1824  67th  Avenue;  '  # 

owner,  E  Manning,  prem ;  contrac-  > 

tor.   D   M   Cotton,   5042   Calaveras.    !  «.^ 

BILLBOARD,      $250;      3408     Foothill  j 

Blvd ;   owner,   Craig  Oil   Co,  prem ;  ' 

contractor,  Fred  D  Alexander,  1724  j 

Franklin  St  .  

SIGN,  electric,  $200 ;  338  14th  Street ;  '  cirwvTf-iP   qtatton 

?;;sr„\'^'iH^%".oS-5;^praT;.'--vp  -'  -^^^^^^  «-•  -°  ^- 

1051   19th  Ave.  '■     """^ 


8102     6th    Ave    and  Anza;    owner. 
Amount  '  I'^ench    Hospital ;    contractor,   Crown 


Sitore  Buildings, 

Railroad  Ave.  axui  E.  7  th  St, 

PitUburg,  Calif. 


!     DRAFTSMAN.  Structl.  and  Archtl., 
A,! for  comml.  and  Industrial  bldgs.  Sal- 
ary open.  San  Francisco.  S-488.  New- 
ton D.  Cook.  57  Post  St.,  San  Fran- 
cisco. 


California  Electrical  Supply  Co.  j  Jan  28,  1946—1633  NINTH  STREET      !  ^•?5^,"^  '^^^  >?'"P 


BUYER  and  expediter,  exper  In 
I  ..»*<.«.«.  ZZ.  S*"  Francisco  building  materials.  Sal. 
Lamrafsme,  ^^/o   ,4oo.$500    mo.    San    Francisco.    S-555. 

Cook.    57    Post   St.    San 


'A^Lutct  Phmp'o.  romrsX^Ro;';;  i^:."^^^^^.^  «r--if-. «-»«_ 


Berkeley:  ReT^oor  Co  to'Mau-      !  ^  8103     1161   Market ;   owner.   Laff  &  !  ^^^'''^^'^^iZgton  It."  sln    FrVn-    ^"^''^.^    ^ 
rice    F    and    Elizabeth    Hayden.     I  ^o:  contractor.  Ace  Electric;  8  plugs;  j  3».*»7\•^"nalon  ^i^«^      r.      ,  Francisco. 


ARCHTL.  DESIGNER  with  at  least 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 


Fred   W  Henderson.  Bay  Pacific      !  ^^r^i^^V  ™^°^- .  „^„,,  Tr««,KHH „«  ■  '      StoUe.   Inc.,   8451   San   Leandro  St. 

Company    $47.00  i     S104    735  Eddy ;  owner,  Trowbridge ; 

■  ■— !■     ■■  ■         ■  I  contractor,  Malm  &  Welter;  4  plugs.      |      n«   t  »p*    a   <5nn     174R    Filbart   St   ^  ^^    "P**"    beyond   collega  Penna- 

1     8105    7  Market;  oA^-ner ;  con-  '     ^^-i"^..*   ^on,    1746   FUbSTt   St.    „^,_    ^^^,  ^^^^    Monterey  County. 

itractor.  Malm  &  Welter;  .„ '     w^t^^l  ^it.upr   «2fl  Rum  Bidr    ^"^^S    Newton   D.   Cook,   67  Post  St. 

i     8106     2175   Chestnut:    owner.    Mar-  L  "°^*  &  Whltaker,  626  Russ  Bldg..  ,  g^   Franciaco. 
ten's;    contractor,    Malm    &    -^^^1^^^ ;:'**"  *^'**""**^ 


Electrical  Permits 


CT/-.KT    „i^«^*-i„    •orw.  onio  tq~»    a „-. .    Owner— UnloB  Oil  Co  of  California. 
SIGN,   electric,  $200;  2018  73rd  Ave ;  I     j.^j^j^g^^_j^^j^.   ^^^^^_ 


ALTER  FLATS.   $700;    1037   Stanyan 

St ;  owner.  J  Vukovich,  283  Church ; 

builder.  Coast  ConstrucUon  Co,  2172  owner,    Home    Cleaners,    premises 

Market.  i      contractor,     American     Neon     Dis-  | 

ALTER  BAKERY  STORE,  $585;  1938  i      Plays.    1051    19th    Ave.                              I 

Ocean  Ave;  owner,  J  Kiael,  prem;  SIGN,  electric,  $200;  3910  MacArthur; 

builder.  El  Rey  Building  &  Cabinet  '      ^Ivd ;     owner.    Boulevard    Liquors,  I 


SAN  FRANCISCO  COUNTY 


8033  1160  Fullon  St;  owner.  Hodg- 
son ;  contractor,!  Byington  Elec  Co ; 
9    outlets ;    servite. 

8034  1521  Lsrkin;  owner.  B  F 
Partaln ;  contractor,  Paragon ;  18 
outlets:    21    switches;    15   plugs. 

8035-7     Various  locations  and  own- 


8107      2707    Mission;    owner,    Mar- 
tell's;    contractor.    Malm    &   Welter; 


«  ^^"i^LlU^''^'   •'*   "•"^°"    ^^'  I ,  ARCHTL  DRAFTSMAN,  senior  or 
i^S   ^l^roso    Construction    Co..  |  J^Jl'^'-Pjl^^fal*^^ 
'2100  Oakdale  Ave.,  San  Francisco.         I'l^'^s^^^Zi    ^  "^"^ '^  ^^ 


8108      1606  Fillmore;    owner,    Mar- 
tell's;    contractor.    Malm    &    Welter; 


Clinton    Conotruction   Co..   928   Fol- 
som St,  San  Francisco. 

Louis  C.  Dunn  Co.,  799  Monadnock 


ASST.  CHIEF  ELECTRICIAN  wltli 
1  hydroelectric  exper.  for  large  mining 


MW    610  El  Camlno  del  Mar;  own-  i  ^Idg-^San^J^c^^^^^   ^^^  Sixth  ,  IT  ^.^V  f,?:Lfl°*^">.!'l^o  »*1? 


er.  ;  contractor,  P  A  J  Electric ; 

2  outlets ;  1  switch ;  4  plugs. 


St,  San  Francisco. 


mo.     and    quarters.     Ecuador.     S-558. 
Contractor-Aetna    Constr    Co.    1^30  !  ers ;  contractor.  Electrical  Prod  Corp ;  | —---j—— ;  ^'^^"«^^^^^  <^ook.    ^    Post    St.    Saa 

24th  Ave,  Los  Angeles.  i  signs.  '  ,»«n*»H./.*/%^    n  %x   A.lmc>fi-r^n^  iri.x.^t.^/.'    burg.  

FUed.  an   28,   1946.    Dated j     8038    1736  Lombard  St;  owner.  Cari  ; 2°°^™^^^^°J'  ^  "  Armstrong  inectnc.  ,     ^   ^    g^^^^  ^  g^^^^^  jg^  j,   j^d  St.        .  -_^.  ~~ 

5  days  after  completion 75%  Ipritschen;  ^contractor,    Weber  -  Con- 


Shop,  430  HoUoway  Ave. 


prem ;    contractor.   American  l>Ieon  i 


35  days  after  completion 26%  !roy;   55  outlets;   66  switches;   55  pi. 


ALTER  STORE.  $500 ;  2550  San  Bruno  !      ^»^P'*>'^' ^^°^L^*^^  ^^^ 


Ave;  owner,  Mrs  Bonneap.  prem;  ALTER.  $200;  2011  Grove  St;  owner, 
builder,  Peter  p  Scatena,  1269  Shaf- •  ^  Hardwick.  prem  ;  contractor,  J 
ter  Ave  -•  i     g  Carlson.  3190  Texas  St. 

ALTER    APARTMENTS,     $500;     360  I  A.LTER.   $200;   1676- A   7th   St;   owner 


Eureka    St ;    owners,    Mr    and    Mrs 
Geo  Hart,  premises ;  day  woric 


TOTAL  COST,  $9,684 
Limit  40  days.  Plans  and  specifica- 
tions  filed. 


and  contractor,  John  Singer,  prem. 
SHED,  1 -story,  $150;   1610  52nd  Ave; 
owner    and     builder,     Mel     Morris, 
premises. 

Building  Permits,   $1,000  and'^^^^'-  ^^^^''-  *l?^A,f^5?  Telegraph; 

AnH*uiu«    a  «^uMu,    .|>a,vw   auu  |      Q^y^er,   Hancock  Oil  Co,   premises; 

contractor.     Elec    Prod     Corp.     960 


Over,  Applied  For 


ALAMEDA  COUNTY 

ALTERATIONS 

1922  LINCOLN   Ave.   ALAMEDA. 

Owner  and    Contractor — A   Rea,    1922 

Lincoln  Avenue. 
Architect— Not  Given.  $1,500 


ALTERATIONS 

1500   ENCINAL  Ave,   ALAMEDA. 
Owner— F  Butters,  1512  Encinal  Ave. 
Contractor   —   Grey   Constr   Co,   1047 

Santa  Clara  Ave. 
Architect— Not   Given.  $1000 


30th   St 
ALTER   and    Adrin,    $100;    2614    67th 


Furnace  Penmts 

OAKLAND 

OAKLAND 
6635     Colton     Blvd;     owner.     Rust; 
dealer,  R  A  Roeber;  central  furnace. 
5MS    Colton    Blvd;     owner.     Rust; 


;  alteratons.  ,  . 

i     8111    809  Greenwich;  owner. ;  j  PittsDurg. 

I  contractor,  G  H  Armstrong  Electric ;  ! 


8039     Ocean  and  Jules  Aves :  own    ,  „^_„.  ^ .  ^„t-^„ 
er.  Standard  Oil  Co ;  contractor.  Web-  ^ J^i?  s^"^^^,?^^^  ,^eations  and  own- 
^'■^T/'74    West    Portal   'Avenue ;!«"=    contractor.    Apex    Electric    Co; 
owner.   M   R   Crane ;    contractor.   In-  ;  ®*|^|<j 
dustrial  Marine  Elec  &  Eng  Co;  al- 


terations. 
8042      529    Commercial    St;    owner. 


8129  923  Fillmore:  owner,  E  Si(^- 
enbaum  ;  contractor,  Brite-Lite  Neon; 
sign. 


Stores  and  Apartments, 
Grand  Ave.,  Oakland 


^  Gassified  Advertising 


Ave;   owner   and  '  contnictor.   Chas   dealer,  R  ARoeber;  central  'umace. 


Di  Bari,  2614   67th   Ave 

SIGN,  metal.  $90;  906  7th  St;  owner, 

M  F  Edlin.  prem;  contractor.  Coca 

Cola    Bottling    Co.    1340    Cypress. 


878  Leo  Way;  owner.  Rust;   deal 
er,  R  A  Roeber;  central  furnace. 

1661    74th   Ave ;    owner,    W   Perry ;  i 
dealer,   E   R  Alrott;   floor  furnace 


Litho-Print     Co:     contractor.     Indus  ;     813^^^*01  Thornton  Ave; ^^^^^ 

Marine    Fl«.c   A    Rn.-    Co:    motors.        1  Robinson    and_  J  _  Ferroggiaro ;     con- |      Doty  & 


BIDS:   Foster  W.  Weeks,  o/o  W.  C. 
Helms,  1750  Broadway,  Oakland,  Feb. 


Marine   Elec   &   Eng   Co;    motors 


8131       550 


ADDITION,   1 -story   brick 
2547  E  14th  STREET,   OAKLAND. 
Owner — Phil    Davis,    premises 
Contractor— Willis  F  Lynn,  1040  Fol- 

ger  Ave,  Berkeley. 
Architects — Reynolds  &  Chamberlain 

."{833  Piedmont  Ave.  $20,000 


DWELLING,  2-story  multiple 
3446-52   SCHOOL  ST.    OAKLAND. 
Owner    and    feullder  —  A    Casqueiro, 

2072  &2nd  Ave. 
Plans  by  D  Stegman,  Monroe  Street, 

Lafayette.  $15,500 

Gara<e.  $720. 


DUPLEX.   1 -story  8- room 

3307-09  ADELL  COURT.  OAKLAND. 

Owner    and    Builder — Sol    Scherman, 

3805   Foothill   Blvd. 
Architect— Not  Given.  $7,500 


DWELLING.   1-story   5-room 
121    MARLOW    DR.    OAKLAND. 
Owner— A  M  Penrose,  44  Danbur>'. 
Contractor — W  J   Josephs.   3122  Min- 
na  Ave. 
Architect— Not  Given.  $6,400 

Garage,  l-stor>-,  $350. 


DWELLING,    1-story    6-room 
3351    GUIDO    ST.    OAKLAND. 
Owner  and  Builder — Stanley  W  John- 
son. 455  Oakes  Blvd,  San  Leandro. 
Architect — Not  Given.  $6,000 


3129  Lynde;      owner,      Wargrass ; 

dealer,  E  M  Maloney;  floor. 

1020  Fnibert     St;     owner,     Mauer; 

dealer,  Gemhardt-Strohmaier ;    floor. 


METAL  SIGN,  $50;  4366  Broadway;       2830   Broadway  .owner.    E    Wells: 
owner.  Jas  J  Foster,  prem;  builder,   «J«al«r.    Aladdin    Htg   Corp;    central. 
Coca-Cola    Bottling    Co.    1340    Cy- 
press  St. 

BILLBOARD.  $50;   SW  cor  9th   and  | 
Clay  Sts ;  own<»r  and  builder,  Fos- 
ter &  Kleiser  Co,  22nd  and  Market 

BILLBOARD,  $50;  W  Harrison  50  N 
19th  St ;  owner  and  builder,  Foster 
&  Kleiser.  22nd  and  Market  Sts.        j 

1-STORY  SHED.  $50;  6938  Simson  St;  .  ^  .  «  otov«  Shoo-  floor 
owner  and  buUder.  Norman  Swart.  ^''S,*'J^^,'Z^''J^''^JilV''' 
6938  Simson  St 

ROOF  SIGN.  $50:  SW  cor  19th  and 
Webster:  owner.  C  A  Ruppert 
prem;  builder,  Coca-Cola  Bottling 
Co.  1340  Cypress  St 

METAL  SIGN.  $40;  4228  Telegraph; 
owner,  Geo  Maderias.  prem ;  build- 
er. Coca-Cola  BotUing  Co.  1340  Cy- 
press St 

METAL  SIGN.  $40;  392  12th  St;  own 


8043  NW  Cor  Montgomery  and  tr^^tor  =  r  Roblson  Md  J  Ferrog- t  Oakland. 
Bush  Sts;  owner,  Roos  Bros'  con-  gl^"^  •  ^  0"tletj;  4  switches;  3  plugs.,  Emoir* 
tractor,  Victor  Lemoge;  alterations. 

8044-5  2324-22  Irving  St;  owner, 
Kelly;  contractor,  Richmond  Elec; 
8  outlets;  4  switches;  6  plugs;  serv- 
ice. 

8046 
Monty  Garage ;  contractor.  G  H  Arm-  ;      °"»    *^  ^^  ^"8  U^r"*"^'  ^"^Jf"^' 
=♦ ir^»^.    ;,L..o»i«r,-  Igardt;     contractor.    Edison    Electric; 

plugs ;  I  Oakland. 


Doty  &  Lockwood.  2003  EL  14th  St. 


HELP  WANTED 


ST'PERINTENDENT 
EvSTIMATOR 
STOREKEEPER 
The   above    three   permanent 


Empire  Construction  Co..   Ltd.^  M4 
Taraval :     owner,     Mc-  i         Harriet  St,  San  Francisco. 
Keon's;    contractor.  Edison   Electric;!      g   A.  Ortzow,  1511  Jackson  St,  Oak- 

_ _ iland.  "'^^   above    three   permanent    posi 

8132    352  De  Long;  owner,  Huener-  i     cosca   A   Marquis     3519    Lamp  St,  :  t*®""  open  with   large  elwtrtcaJ   cos- 
gardt;  contractor.  Edison  Electric;  12  1  Oakland.  *  |  tractor.  State  experience.  ablMty  and 

1023   Mission    St;    owner.   ^^^l^'^^^TS^^'oS^i^'^^lioSS^^^'"''^'  ""  ^""*  ^"^  \iTS^ilj%l7m:%u^:l'    ^'     ^ 
strong  Elec;   alterations.  !  M '^outle^T'"ir°8WiS?hS?  j^'*^*^^''       ^    T.    Backett,   1441    Franklin    St.!  to  Jan.  31.  •«« 


8047     1018  Pme  St;   owner. 


contractor,  G  H  Armstrong  Electric ;  | 
alterationa  #  j 

8048     2414  San  Bruno  Ave ;   owner, 
;    contractor,     G     H     Armstrong  1 


service. 


OAKLAND 


Howes  a  Whitaker,  826  Russ  Bldg..  | 
San  Francisco.  "  | 


WANTED 


7106  Tavor  St ;  owner,  J  Kennedy ;  i  Electric ;   alterations.  j 

dealer,   ;   floor.  j     8049     76  Folsom  St;   owner.   Helm]     35107      426    Foothill    Blvd;    owner, 

967  62nd  St;  owner,  Olivera ;  deal- j  Paper  Box  Co;  contractor,  L  R  Mo-  ^  Oakland    Laundry    Machinery;     con- 
er.   Ray   Hartsten ;    floor.  "  ser ;    motors  ~ 

1436  48th  Ave ;  owner,  Catne ;  deal- 


2027  £  23rd  St;  owner,  Barrett; 
dealer.  C  &  M  Stove  Shop;   floor. 

3069  Pleitner;  owner,  Wm  Ward; 
dealer.  CAM  Stove  Shop;   floor. 

1970  86th  Ave;  owner,  D  Rels ; 
dealer,  C  &  M  Stove  Shop;  floor. 

4551  Virginia  St:  owner.  H  Legg; 
dealer,  R  J  Agens;  floor. 

2321  86th  Ave ;  owner.  Skif fington  ; 
dealer.  Geo  Campbell;   floor. 


GaneraJ  Contractor    wants   FIP»i?T- 

CLASS    ESTIMATOR     Slate    eacperi- 

ence.  references  and  salsn    expected 

Reply    Box    131,     c/o    Dally    Pacifla 

Builder.  to  Feb.  6,  1946 


tractor,  Paramotint  Electric;  motors. 

8050  1611    Pine    St;    owner,    Wm  ;     sgjog     1945  g  29th  St;  owner.  Bay; 
Bachman     Welding    Co ;    contractor.  ■  Construction  Co :  contractor,  Clifford  ! 

Beacon  Elec  Co;  9  outlets;  6  switch-  ; Electric  Co;  alteratlMis. 

es;   13  plugs;  service;  motors.  |     35109    6141  snake  Rd;  o^^'ner,  Grif- '  Boise.    Idaho,    February   28,   10  A    N.   turrfo7'Lnbit7ous  VounKman  "RenTv 

8051  36  Seward;   owner    Gava^o;  ,  „^ .  contractor,  Del  Monte  Electric;  I     Nat  McDmigall  Co.,  Sherlock  Bldg,  .glf,*  JSo  ?7o  DaiW  P^"L^i,^r*"^ 
contractor,    Edison    Elec    Constr    co,    31   outlets:    switches:   plugs.  j  Portland.  j 

36110    706  Apgar;  owner,  P  Tl|^e;j      Max    J.   Kuney    Co.,   N    120    Ralph." 


Track  and  Telephone  Line 
Relocation,  Idaho  Northern 
Branch.,  Oregon  Short  Line 

^^^'^O^^^ I     ESTIMATOR    with     Building    exp. 

■     ,_-        T  l      ~     ;         ir"^lo»"  Engineering   training.     State   pre- 

BlDS:      Bureau      of      Heolsmatlon,   vious   exp.   and   education.    Good   fu 


19  outlets;   15  switches;   23  plugs 

8052  2200  Irving  St;  owner,  Doel- 
ger;  contractor,  Edison  Elec  Conbir 
Co;  42  outlets;  4  switches;  19  plugs; 
service ;    motors. 

8053  2204  Irving  St;   owner,  Doel- 


(tlf 


er,  Frank  Anunzzio,  prem;  builder.!  -,        ^^^j  Fur  Co;  floor. 

Coca-Cola    Bottling    Co,    1340   Cy- •      „^'    ^^^^^     j^^^.     o^ner,     Wiley; 

press  St                                                          dealer.  V  L  Aiken ;  floor. 
BILLBOARD,    $26 ;    S W   eor   MacAr-  p*  ig^i' ^^i^  j^^^.    o^er,   ,    deal- 

thur  and  Ritchie;  owner  and  build- ' ^j.   j  (jnmore;  floor. 

er.  Special  Site  Slicn  Co.  3225  Louise  ,      ^qq^   7    ijth    St;    owner.   Bostwick; 

St  'dealer,  Holland  Co;  floor. 

BILLBOARD,  $26 ;  NE  cor  39th  Ave       57^2    Oak    Grove ;     owner.    Ansell ; 

and  MacArthur;  owner  and  builder,   ^jg^igj.     Holbrook;    central. 

Foster  &  Kleiser,  22nd  and  Market  ,      5036' Fairfax;  owner,  Lindall;  deal- 
BILLBOARDS  (2),  $25  each;  SW  cor    g^    j.  j  Hoerst ;  floor. 

Fniitvale    and    Davis ;    owner   and  |      i824    90th    Ave ;     owner,    Schmidt ; 

builder,  Foster  &  Kleiser,  28rd  and  ,  dealer,   Geo  Campbell ;   floor. 

Market  Sts.  |     3741  Cannon ;  owner, ;  dealer, 

BILLBOARD,    $25;    3801    Grove    St;  ;  r  jagers;  floor. 

owner  and  builder,  Foster  &  Kleiser.        i969  35th  Ave:  owner,  Scott;  4eal- 


Cfmtractor,  special  owner :  alterations.  I  Spokane  I     EXP.     ESTIMATOR     for     Genersl 

35111     3100  Telegraph  Ave;   owner,  I      Vernon   Brothers,  8th   and  Orchard  '  Contractor,  figuring  industrial  bulld- 

Behrins;     contractor.     Scott -Buttner   Avenue.  ings.      Location.    Sacramento.     Perm. 

Electric;   service.  ,      M    K.    Engineering    Co.,    Inc.,    Al-    Salary   open.   Write    full    particulars. 

36112     361   Jayae:    owner.    Peerless  ;  bany,   N.  T  p.  o.  Box  2071,   Sacramento 

^      ,  , .  ;     Wixon-Crowe,   Redding,  CaUf.  (to  2/4/46) 

Co;   14  outlets;   6  switches;   5  P'^gs- | Electric ;  alterations.  Condon  -  Cunningham    Co..   Omaha, 

8054  220  Montgomery  St;  owner,;  35^3  ^25  Harboard  Dr;  owner,  Nebraska.  •  •  j  ARCHITBCTURAL  DRAFTSMAN 
Mills  Estate;  contractor,  H  S  Tittle  ;  ■g^jyg,.^^  Builders;  contractor.  Bay- I  |  wanted.  A-1  nuin.  Working  draw- 
Co;    alterations.                                           j  Ug  Lighting  Fixture  Co;  18  fixtures.)  jtags     and      details.      General     work, 

8055  2412  San  Bruno  Ave :  owner,  1     351  j^    376  Willow  St ;  owner,  WUlow  ' -f -:: z 4- 1  schools    and    public    buildings.     Long 


1732    Mtn    Blvd;    owner,    Jacobsen ;    ger;    contractor,   Edison    Elec   Constr    g^^j^.j^    Fixture;    contractor.    White 


F  M  Baldwin ;  contractor.  Decker  El  I  cleaners ;     contractor,     T     Bushman 
Constr  Co;    motors.  .Electric  Co;  1  motor.  , 

8056  4601  Irving  St;  owner.  Sun-  35ii5-35118  omitted.  i 
set  Poultry;  contractor.  Malm  and  351  jg  3630  Grove ;  owner,  Mr  Ault ;  ( 
Welter;  motors.                                              [contractor,  Flagler  Electric  Co;  serv- 

8057  213  4th   Ave;   owner,   1  1  Ice ;  alterations.  j      BIDS:    Officer   in    Charge   of  Con- 
contractor,    Malm   &   Welter;    1   out-,     35120     7407  Deerwood;  owner,  Var- ;  strwction,  Public  Works   Dspartment 


Biiildini^  and  Servicet  for 

Reserve  Fleet  Berthbigi 

Mare  Island,  Calif. 


I  Job  Write  details  and  salary  «x- 
i  pected.  F.  T.  Georgeson.  P  O  Box 
•  55.  Eureka.  Calif.    Phone  Eureka  394. 

i  ao  2/4 /4«> 


22nd  and  Market  Sts. 
BILLBOARD.  $25;   SW  cor  22nd  and 


er.  Atlas  Htg  ii.  Vent  Co;  floor. 
4715    Davenport:    owner.    Wiggins; 


Brush ;    owner  and   buUder,    Foster   dealer.   Atlas   Htg  &  Vent  Co :   cen 
&  Kleiser.  22nd  and  Market  Sts.  j  tral  heating. 

METAL    SIGN,    $20 ;    8600    Bancroft        2019    86th    Ave ;    owner,    Banchero ; 
Ave ;      owner,      Bancroft      Maricet,    dealer.    C   W   Roland ;    floor. 
prem;  builder,  R  L  Gehlert  Co,  6311      18«    66th     Ave;     owner,     Maurer; 
40th  St  dealer,  C  W  Roland;  floor. 


BLDG.   CONSTrt    SLT^T..   good   fu- 
ture. State  experience  and  referencfts. 
let;  2  switches.  I  gas;  contractor,  Flagler  Electric  Co;  i  Mare     Island;     contract     NOy     18295^    Reply     Box     16,     c/o    Baily     Pacific 

8058  2328   Clement;    owner.    House    fj^ge  j  Spec.   17459     February   1     11    OO   A     M        Builder  tf 
of   Cards ;   contractor.  Malm  A.  Wei-  ■     35121     701   7th  St ;  owner,  Durham  '      Barrett    Jk   Hllp,    918    Harrison    St, 
ter;   3  outlets;  2  switches.                      I  Farm   Creamerv;    contractor.   Pacific  j  San  Frandjsco. 

8059  1430    Powell;    owner,    Oakley    Electric  Motor;' motors.  M   &  K.   Corp..  200   Financial  Cen- 
Lumber;  contractor.  Malm  &  Welter;  [     35122       6555     Liggett     Dr;     owner. '  ter  Bldg.,  San  Francisco. 

I  Ticoulat  Foundry :  contractor.  Pacific 


POSITION  WANTED 


8060  58  Geary  St;  owner,   Sutton;    Electric  Motor;  motors, 
contractor,  W   B  Baker  &  Co ;   three  j      35123     2l8t   and   Broadway ;   owner, 
outlets;  2  switches.  ;BreunerCo:  contractor,  Paciifc  Elec- 

8061  1679    Folsom    Street;    owner,   trie  Motor;   outlets;  fixtures;   plugs. 
Goldsmith;    contractor.    W    B    Baker       35124     3800  CooUdge ;    owner,    Scott 


•n     .            o.^,            ii^     «  ,—  '      Experienced         ARCHITECTT:R.A  L 

Parker,     Steffens     a     Pearce  135    DRAFTSMAN  war.tF  part-time  work 

South  Park    San  Francisco.  Expd.  in  making  sketches,  floor  plans. 

Moore   ARoberts.    ms    Mission  bt..  '  workinp    drawings,    details,    etc..    for 

SanFrandlKa  .residential,    commercial    or   Induetria! 

Johnson,      Drake     A      Inper.  1738    u-ork    Replv  Box   121,  c,/o   Daily   Pa- 

Franklin   St.  Oakland-  ciflc  Baiider.                          l/29-30'-31/4f 


^■•^/■#^7* 


PLANS  and 
Speculations 


i«^AXT^°*^l?«^^^  ^  constructed 
J"  t^^^^  ^^^Z  soon,  according 
to  Malcolm  Sinclair,  city  building 
inspector,  who  has  issued  the  per- 
mits One  motel  is  to  be  built  at 
ni  Water  Street  by  Jay  Dickerson 
at  an  estimated  cost  of  $30,000. 
i^ynn  Duckering  is  architect  for 
the  project.  .  .  .  H.  G.  Brails- 
lord  is  planning  a  motel  at  402 
Ocean  Street,  where  he  wants  to 
buUd  about  12  rental  units.  Edwin 
J^-  Snyder  i6  architect  for  the 
buildings,  estimated  to  cost  about 
125^00,  .  Construction  of  a  new 
o*?T™^®""^y  Company  store  for 
SANTA  CRUZ  to  cost  about  $50,- 
000  is  ready  to  start  and  ground 
has  been  broken  for  work  on  the 
basement.  The  new  structure  will 
be  located  at  Pacific  Avenue  and 
Cathcart  Street 
ucts  Company  is  the  contractor 

oOo 
A  $30,000  California  Colonial 
style  church  edifice  will  be  con- 
structed by  the  Riverdale  United 
Brethren  Church  in  RIVERDALE, 
Fresno  County,  as  soon  as  mate- 
rials and  labor  are  available.  Plans 
were  drawn  by  Walter  Wagner, 
Fresno  architect,  and  approved  by 
the  church's  building  committee. 

oO- 
Construction  will  be  started 
soon  on  a  14-unit  auto  court  north 
of  SAN  RAFAEL  on  the  east  side 
of  Highway  101,  if  the  Planning 
Commission  votes  rezoning  of  the 
property  and  approves  construc- 
tion plans.  Mrs.  Carrie  Skaggs  of 
San  Rafael,  is  the  developer  of  the 
$50,000  project. 

oOo 


^aila  f  acific#tul^er 
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Interim  Increase 
In  Machinery 
Prices  Extended 


Proposed  for  construction  on  the 
campus  of  the  University  of  Cali- 
fornia at  Berkeley  as  part  of  the 
$60,000,000  program  is  a  new 
chemistry  building",  which  will  ex- 
tend over  College  Avenue,  New 
cross-campus  road  is  to  be  built 
from  Piedmont  Avenue  to  Found- 
ers Rock,  past  the  end  of  the  sta- 
dium. Plans  also  call  for  a  new 
Forestry  building  to  cost  $800,000 
which  will  be  located  at  the  south 
end  of  Hilgard  field.  Estimated  cost 
for  the  new  Boalt  Hall  for  the 
School  of  Jurisprudence,  to  be  lo- 
cated at  Bancroft  Way  and  Col- 
lege Avenue,  is  $900,000.  A  $670,- 
000  Plant  Sciences  building  is  plan- 
ned for  the  Davis  extension. 

oOo 
Electors  of  Standard  School  Dis- 
trict of  BAKERSFIELD,  voted  in 
favor  of  floating  a  $250,000  bond 
issue  to  finance  additional  build- 
ing at  the  school. 

oOo 


Extension  to  May  15,  1946,  of 
the  five  per  cent  interim  increase 
in  ceiling  prices  granted  Sept.  28, 
1945,  to  manufacturers  of  basic 
construction  madiinery,  equipment 

^^   «*.»*  jSnd  parts  has  been  announced  by 

MacDonald  Prod-  ithe  Office  of  Price  Administration. 

The  five  per  cent  interim  in- 
crease was  originally  scheduled  to 
terminate  on  December  31,  1945, 
OPA  said.  The  extension  became 
effective  January  16,  1946. 

The  temporary  higher  prices 
may  be  passed  on  by  resellers  to 
all  levels  of  distribution,  OPA  said. 

The  increase  is  applicable  to 
more  than  100  classifications  of 
machinery  items  urgently  needed 
in  postwar  public  works,  highway 
and  home  construction  and  main- 
tenance programs.  The  list  in- 
cludes cranes,  dredges,  drills,  con- 
crete mixers,  graders,  loaders,  road 
maintainers,  pavers,  rollers,  street 
sweepers,  track-laying  type  trac- 
tors, half-track  trucks  and  crawler 
wagons. 

All  items  affected  are  covered 
by  the  general  machinery  regula- 
tion, OPA  said. 

The  interim  five  per  cent  in- 
crease was  authorized  last  Sep- 
tember, OPA  said,  to  insure  con- 
tinued high  production  by  reliev- 
ing many  changes  in  operation  that 
came  at  the  termination  of  the 
war. 

The  reasons  for  granting  the 
interim  increase  to  manufacturers 
of  construction  machinery  and 
equipment  to  a  large  extent  still 
exist,  OPA  said.  The  agency  has, 
therefore,  decided  to  continue  pres- 
ent ceilings  at  least  until  the  in- 
dustry has  had  a  longer  period  of 
normal  operation  in  which  to  ad- 
just itself  to  peacetime  practices. 

Before  the  expiration  date  of 
the  extension  of  current  price  ceil- 
ings to  manufacturers  of  construc- 
tion machinery  and  equipment  a  re- 
survey  of  the  industry's  operations 
from  V-J  Day  to  March  31,  1946, 
will  be  made  by  OPA  to  determine 
definitely  the  needs  of  the  indus- 
try with  respect  to  price  relief 
under  the  statutory  requirements. 


TWO  NEW  WELD 
COMPOUNDS  ARE 
ANNOUNCED 


SUMMERBELL  ROOF  STROCTURES 
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BURKE  FORM  CLAMPS 


Reconstrnction  Finance  Corporatien 
Announces  New  Loan  Plan  for  Contractors 

ExteBBiM  of  th^  ^^cmBtJtfifidon  Finance  Corporation  blanket 
loan  p«rticipation  plan  to  include  residential  financing  for  contractors 
during   construction   period   to   the  time   of   payment   by    purchasers 

i  i  announced  today. 

"Reports  from  commercial  banks 
and  other  lending  institutions  in 
this  region  and  others  indicate  that 
residential  building  contractors  can 
obtain  all  the  credit  needed  to 
launch  the  greatest  construction 
activity  in  the  history  of  the  Unit- 
ed States,"  James  S.  McCullough, 
Jr.,  Manager  of  the  RFC  Loan 
Agency  at  San  Francisco,  an- 
nounced today.  "Assurance  that 
adequate  credit  would  be  avail- 
able to  take  care  of  soundly  con- 
ceived residential  building  proj- 
ects was  provided,"  McCullough 
said,  "when  the  Board  of  Direc- 
tors of  the  Corporation,  at  a  re- 
cent meeting  in  Washington,  ex- 
tended the  protection  of  the  RFC 
Blanket  Participation  Agreement 
with  banks  to  include  loans  made 
by  banks  to  contractors  or  other 
business  enterprises  interested  in 
financing  the  construction  of  res- 
idential properties. 

"The  action  is  part  of  a  Gov- 
ernment progn*am  in  which  RFC 
is  participating  to  hasten  the  re- 
conversion of  the  nation  and  its 
productive  capacity  from  a  war- 
time to  a  peacetime  basis.  In  this 
program,  RFC  is  concentrating  on 
the  problem  of  assuring  adequate 
credit  through  banks  to  take  care 
of  returning  veterans,  anxious  to 
establish  their  own  businesses,  and 
to  provide  for  the  credit  needs  of 
small  business  establishment*! 
which  frequenty  need  loans  of 
longer  maturity  than  commercial 
banks  ordinarily  extend. 

"An  example  of  commercial 
bankini?  reaction  to  the  modifica- 
tion of  the  RFC  Blanket  Partici- 
pation Agreement  Plan  is  con- 
tained in  a  letter  from  the  presi- 
dent of  a  Midwestern  bank  to 
Charles  B.  Henderson.  Chairman 
of  the  RFC  Board.  The  letter 
states:  *We  want  you  to  know  that 
consider    this    Amendment    of 


-*-^ 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXF>ANSiON    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 
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Alt   Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  BrTant  Street       -      San  Francisco      -       Phone  GArfield  8768 


we 

your  Regulations  a  most  friendly 
gesture  towards  small  business 
and  an  effective  demonstration  ^  of 
the  fact  that  small  businesses  and 
small  banks  can  receive  from  your 
Corporation  and  the  Administra- 
tion the  kind  of  helo  they  need 
in  meeting  the  problems  arising 
from  the  conversion  to  a  peace- 
time basis.  As  evidence  of  the 
effectiveness  of  the  Amendment  to 
the  Blanket  Participation  Agree- 
ment, we  are  glad  to  advise  we 
can  immedfately  put  into  eflfect 
several  construction  programs 
which  we  have  had  under  consid- 
eration, but  which  had  been  de- 
layed because  of  the  diflficulty 
arranging  financing  for  the  con 
tractors.' 

"The  RFC  Blanket  Participation 
Agreement  Plan  provides  a  simple 
pnd  expeditious  procedure  whereby 
the  Corporation  in  effect  makes 
available  to  approved  banks  a 
truarantee  up  to  70  per  cent  of 
any  loan  which  meets  the  require 


Two  new  weld-spatter-resistant 
compounds.  No.  9951  and  No.  9952 
have  been  announced  by  the  Elec- 
tric Welding  Division  of  the  Gen- 
eral Electric  Company.  Both  of 
the  new  compounds  are  specially 
formulated  for  use  in  the  welding 
field  wherever  weld  spatter  is  un- 
desirable and  must  be  avoided 
easily  and  economically. 

Furnished  in  powder  form,  ready 
to  be  mixed  with  water,  the  com- 
pounds are  identical  in  perform- 
ance. The  only  difference  between 
them  is  that  No.  9951  is  non-ad- 
herent and  can  be  easily  removed 
with  an  air  hose  or  a  dry  cloth, 
while  the  No.  9952  is  semi-adherent 
but  can  be  quickly  and  easily  re- 
moved with  a  damp  cloth  or  a  di- 
rect stream  of  water. 

A  feature  of  these  compounds 
is  that  the  surface  of  the  work, 
even  if  slightly  oily,  does  not  re- 
quire wetting  before  they  can  be 
applied.  Another  feature  is  that 
a  special  ingredient  in  the  com- 
pounds eliminates  the  necessity  of 
a  water-soluble  binder  in  order  to 
obtain  adhesion.  Therefore,  since 
the  compounds  are  inert  and  can- 
not bum,  they  are  completely 
smokeless. 

Available  from  distributors,  the 
compounds  are  ea.sily  mixed  and 
applied.  Water  is  added  slowly 
until  a  thin  paste  is  obtained.  No 
lumping  occurs,  and  the  mixture 
can  be  applied  with  an  ordinary 
bristle  brush.  T^e  brush  can  be 
safely  left  in  the  compounds  af- 
terwards or  readily  cleaned  with 
cold  water. 


mm 


HORIZONS  UNLIMITED 


permanent  financing  of  the  proj- 
ect. "Bank  loans  under  the  BPA 
Plan  serve  the  important  need  of 
providing  funds  to  tide  contrac- 
tors over  the  construction  period 
until  they  receive  payment  from 
th^  owners  of  the  property. 

"Such  loans  may  be  obtained 
through  banks  by  contractors  and 
other  business  enterprises  for  the 
construction  of  a  single  house  or 
for  the  erection  of  y  many  houses. 
It  is  expected  that  a  number  of 
corporations  ^esirinc  to  construct 
homes  for  their  workers  may  de- 
j  sire  temporary  financing  from 
'r»  I  banks  which  have  been  adinitted 
to  the  Blanket  Participation  Agree- 
ment. 

"In  the  San  Francisco  region, 
more  than  50  loans,  totaling  more 
than  $3,686,000  had  been  author- 
ized under  the  agreement  up  to 
January  15,  la.st,  and  more  than 
48  banking  institutions  had  been 
approved,  as  of  that  date,  to  make 


Very  little  has  been  said  to  date 
regarding  a  prominent  Visiting 
Fjreman.  Winston  Churchill,  now 
/acatiomng  in  Florida. 

•  •    • 

Don't  think  that  Mr.  Churchill 
is  here  solely  for  the  pur];)08e  of 
sunning  himself  at  Miami  Beach 
and  buying  a  $2  ticket  at  Joe  Ken- 
nedy's horse  plant  at  Hialeah. 

•  •    • 

"Winnie"  is  here  primarily  to 
throw  his  weight  around  when  the 
going  gets  rough  on  the  forthcom- 
ing 4.4  billion  dollar  loan  to  Brit- 
ain. 

•  •    • 

France  has  declared  herself  next 
in  line,  j;uggesting  a  2.5  billion  dol- 
lar loan  as  being  acceptable. 

•  *    • 
Sometime  ago  Russia  mentioned 

a  figure  of  6.5  billion;  however,  no 
specific  amount  has  been  recently 
stated. 

•  •    • 

Perhaps  Russia  will  wait  until 
the  other  loans  are  made  and  then 
ask  for  an  amount  equal  to  the 
total.  If  we  don't  grant  it,  it  may 
be  called  an  act  hostile  and  un- 
friendly to  the  Soviet. 

•  •    • 

It  might  be  time  to  turn  our 
pockets  inside-out  and  see  if  we 
have  any  money  to  lend — or  the 
price  of  a  cup  of  coffee! 

•  •    • 

We  have  a  National  Debt  of 
about  280  billion  dollars  —  which 
will  probably  be  300  billion  dur- 
ing the  next  18  months  of  our 
"balanced  budget". 

•  •    • 

If  you  are  interested  in  Ancient 
History,  you  might  go  back  to 
1916,  just  before  World  War  I. 
Our  National  Debt  at  that  time 
was  lesfi  dian  one  and  one-quarter 
billion  dollars! 

•  •    • 

Don't  tell  me  that  this  is 
not  a  land  of  expanding  op- 
portunity! We  have  a  Na- 
tional Debt  that  increased 
TWOHUNDREDAND 
FORTY-FIVE  TIMES  with- 
in SO  years — 24,500  per  cent. 
Brother,  THAT'S  expansion! 


State  ReconstnictioD,  Re-empioyment 
Commission  Publishes  Survey  Report 

Through  the  establishment  of  plaiining  commissiona,  most  of 
the  local  govern Qient*  of  the  Statt*  are  twkiug  rapid  strides  t#ward 
making  Cahfomia  commuftitieti  belter  places  in  which  to  live.  la 
this  respect,  California  is   one  of 


leading  States  of  the  Union. 

This  is  shown  in  a  report  is- 
sued today  by  the  State  Recon- 
struction and  Reemployment  Com- 
mission. The  report,  entitled  "Cal- 
ifornia Planning",  points  out  that 
in  addition  to  official  planning  com- 
missions, much  work  is  being  done 
by  unofficial  planning  groups. 

In  announcing  the  results  of  sur- 
veys made  by  the  Commission  in 
connection  with  planning  at  local 
levels,  as  conjtained  in  the  publi- 
cation, Col.  Alexander  R.  Heron, 
State  Director  of  Reconstruction 
and  Reemployment,  said: 

"One  of  the  major  functions  of 
the  Commission  is  to  stimulate 
advance  planning,  not  only  on  the 
part  of  local  governmental  units, 
but  by  private  groups.  Through 
this  planning  it  will  be  possible 
for  tne  people  of  California  to 
take  advantage  of  wartime  gains 
and  also  surmount  obstacles  which 
have  come  with  wartime  changes. 

"The  Commission  has  given  as- 
sistance and  advice  to  115  Cali- 
fornia communities  in  planitiing  ac- 
tivities. This  has  been  canned  out 
through  the  Commission's  field 
staff,  which  is  in  constant  touch 
with  local  planning  comihissions 
and  private  planning  groups. 

"Through  this  service,  the  Com- 
mission has  made  availably  to  cit- 
ies and  counties  the  result*:  of  re- 
search and  analysis  of  the  prewar 
and  wartime  economy  of  Califor- 
nia, as  well  as  estimates  of  future 
trends." 

"The  Commission's  report  con- 
tains statistical  data  showjing  the 
details  of  planning  on  the  part  of 
cities  and  counties.  It  is  pointed 
out  that,  under  the  California  pub- 
lic planning  laws,  cities  may,  and 
counties  must,  establish  planning 
commissions. 

The  report  shows  that  the  num- 
ber of  city  planning  comihissions 
has  increased  from  132  in  1939  to 
150  in  1945.    These  city  planning 


ments  of  the  Agreement.  This  nlan.  j  loans     under     the    ajfreement     en- 
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however,  had  not  been  available 
until  now  for  residential  construc- 
tion  loans. 

"Sinr^e  its  inception  last  March, 
the  Blanket  Participation  Agree- 
ment Plan  has  been  anplicable  to 
various  kinds  of  business  loans 
and.  bv  virtue  of  the  recent  action 
taken  by  the  RFC  Board  of  Di- 
rectors, the  BPA  Loan  protection 
now  applies  not  only  to  temporary 
loans  made  by  banks  to  contrac- 
tors or  other  business  enterprises 
for  the  purpose  of  financing  the 
construction  of  residential  prop- 
erties, but  also  to  loans  made  to 
contractors  for  general  construc- 
tion pumosea.  It  is  necessary,  of 
course,  that  the  applicant  for  such 
a  bank  loan  have  a  commitment 
acceptable    to    the    bank    for    the 


tered  into  with  the  San  Francisco 
RFC  Loan  Agency. 

"It  is  expected  that  this  number 
will  further  increase  through  the 
extension  of  protection  to  loans 
made  to  contractors  and  other  bus- 
iness enterprises  for  residential 
construction. 

"RFC,  as  a  Governmental  lend- 
ing agency,  will  cooperate  with 
banks  in  financing  contractors  and 
other  business  enterprises  building 


commissions  serve  more  than  95 
per  cent  of  the  population  fai  iB- 
coporated  cities.  All  cities  of  pop- 
ulation over  100,000  are  served  by 
planning  commissions.  In  the  oth- 
er population  brackets,  the  per- 
centage of  planning  commissions 
is  high,  except  in  cities  under  1,- 
000.  The  report  shows  that  plan- 
ning commission  budgets  for  cit- 
ies in  1945-1946  total  $423,591.  as 
compared  with  |138,081  for  1989- 
1940. 

The  number  of  county  planning" 
commissions  has  increased  from 
83  in  1939  to  50  in  1945,  vath  sev- 
eral more  counties  preparing  to 
establish  commissions  in  the  near 
future.  The  present  county  plan- 
ning commissions  cover  96  per 
cent  of  the  State's  population  out- 
side of  incorjwrated  cities. 

Anticipated  e  x  p  e  n  d  i  tures  by 
countv  planning  commissions  for 
1945-1946  total  $444,773,  an  in- 
crease of  $115,984  over  the  1944- 
1945  fiscal  year. 

The  report  deals  only  with  the 
activities  of  onclal  planning  agen- 
cies as  set  up  by  California  sta- 
tutes and  does  not  cover  the  work 
of  a  great  number  of  additional 
unofficial  planning  groups  through- 
out the  ^te. 

The  report  contains  a  review  of 
the  objectives,  history,  planning 
laws  and  activities  of  city  and 
county  planning  commissions.  It 
also  suggests  basic  steps  for  plan- 
ning agencies  as  follows: 
1. — Consideration  of  the  assets  and 

liabilities. 
2. — Analysis  of  the  causes  of  pres- 
ent conditions. 
3. — Determination  of  objectives  to 
correct  previous  ills  and  take 
advantage   of  new  opportuni- 
ties. 
4. — Formulation  of  a  general  plan 

for  future  development. 
5. — Means    for    carrying    out    the 
plan. 


CAMPAIGN   TO   PROMOTE 
USE  OF  CLAY  PiPE 


Increased  advertising  campaigns 
to  further  acquaint  builders  and 
industry  with  the  advantages  of 
ciay  pipe  were  announced  this  week 
by  National  Clay  Pipe  Manufac- 
turers, Inc.,  following  a  meeting 
of  its  officers  in  Columbus,  Ohio. 

According  to  H.  C.  Maurer,  pres- 
ident of  the  association,  leading 
trade  papers  and  farm  magazines 
have  been  selected  to  broaden  the 
program  begun  two  years  ago  at 
the  inception  of  NCPMI. 

The  new  campaigns  are  plan- 
ned to  reach  builders,  contractor, 
engineers,  architects,  plumbers  and 
farm  users  on  a  national  scale. 
They  have  been  prepared  by  the 
NCPMI  agency,  Norman  Malone 
ajid  Associates  of  Akron,  Ohio. 

NCPMI  was  formed  two  years 
ago  by  clay  pipe  manufacturers 
located  in  all  sections  of  the  Unit- 
ed States.  Its  purpose  is  to  pro- 
mote the  use  of  clay  pipe  and  to 
keep  the  public  informed  of  new 
uses  and  developments  of  clay  pipe 
and   other   clay    products.     Forty- 


homes   for  veterans  and  other  ci-four  clay  pipe  manufacturers  com 
vilians,"    McCullouph    concluded.       niise  the  association. 


PUr^ 
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A.  W.  SMFER 


W»THS  TO  f4"  INC. 


Bf  itie  Sted  &  Siip^y  Co.,  Inc. 


1450 


sand  S#r«*«  HUmMMf  5122 

OAlQjlMiJI  i.  CJy.lfOtiHA 


All  gU$$  used  is  a  full  7/32  inch  iKick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  S've  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Asl<  for  folder  showing  all 
deUils. 

IXIP    FULL€R   £-  CO- 


301  Million  Street 
759  Tenth  StrMt 


S«n  IFrancitco 
OakUnd        • 


•     EXbrool(7151 
GL«ncouil0167 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  oi  AU  Kinds 
CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


iRUjm  PRini  compRnv 


^*  ^  K  ;  ^ 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pip«  bending 
and  manifolds 

Writ*  for  Prices 

ffliCMlilc  Pipe  Co* 

160  Spear  St^  San  Francisco 


Fine  PRiiTT 

4th  &  Addi'.cfi  Sh-  •  B-j-kciey  2,  Catif 


MMCSSTM  ft  filEEl  LIMBER  CO. 

Wholesda  and  Jobbinc  Yards 

LUMBER_TIMBERS  -  TIES  -  FIR  -  REDWCX)D 

PONDEROSA  -  SUGAR  PINE 


b«<'     Franeltce 
1800   A  AMY   STREET 
ATwat*r    130« 


OakUnd 
^091    LIVINGSTON    STREET 
KEIlog  4-11 


J 


FOR   SALE 

HEAVY     TIMBERS 

12x12.  14x14.  various  lengths,  now  on  CARRIER 
BLOCKS.   Approximately  200  M  ft. 

ADVANCE    SALES,  INC. 

Phone  LANDSCAPE  S-6363 
1601  Eait  Shore  Blvd. Rkfamond,  Gafif. 


yffidey  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage.,  .cover  plates  wdl 
reinforced  for  sturdy,  light  weight. 


•  ABSOIUTILY  WAfltTIGHT 

•  PLUSH  TO  SIDEWALK 

•  GRATING  COVERS  OPIIOHAL 

•  FURNISHED   IN  ANY  SIZE 


f*- -■' 


NATIONAL  EXPANSION  JOINT  CO. 


MANUFACTURER  AND  DISTRIBUTOR 
FIBER  BOARD— FELT  SIDED   ASPHAI/T    AND 
REDWOOD  EXPANSION  J  0  1  N  T  FILLERS 

oisraiiorcii 

MARVEl  -KOTE — Concrete  Curing  Compound 

SEALZ — Elxpansion  Joint  Scaling  Compound 

Complieg  Willi 
Federal  Spedficatioiu  SS-F-336 
.  FOR  CONCRETE  CONSTRUCTION 

b33  Seventh  St.     UNderhffl  7172    San  Franciico  3,  Caitf. 


M£TAL 


A/ftJTOM 


PRODUCTS 


Michel  &  Pfefler 
Iron  Works,  Inc. 

TENTH  AND   HARRISON  •  SAN   FtANCISCO   CAUFOtNtA 


1^^ 
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BAILY    PACIFIC    BUILDER 


advange_construgtion  reports 


THURSDAY  JANUARY  1 '    1 946 


DAILY  PACIFIC  BUILDER 

,  (ErtabU«h»d  1«M) 

•  MU«<|   Every  Momlnfl,  Except  Saturday,  Sunday  and  Lag^l  Holidays 

^'^Z.i^'^9P^^  BUILDER  la  the  pioneer  constnicUon  daUy  of  tb« 
r-acuic  coaat,  Maintaijaing  a  complete  news  reporting  aarrlc* 
covering  all  principal  building  and  engineering  projecta; 
consolidated  January  2,  1930,  with  Larsen'a  Advanca 
ConatrucUon  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  aa  defined  by  the  Superior 
Court  of  San  Francisco  County. 

.,««  „      ,^    .,^   SUBSCRIPTION  RATES: 

13.00  per  Month;  |30  per  Year  (Payable  In  Advance).  Slngla  Ce^,  lia 

Entered  aa  Second-Class  matter  July  25,  1907,  at  the  post  office 
at  San  Francisco,  California,   under  the  Act  of  March   3,  1879 


Q.  E 


Publitliedby 
STARIC.RATH  PRINTING  A  PUBLISHING  CO.     «^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

McGAVRAN,  Editor  J.  E.  ODGERS,  Advartlaine  Manager 


465  Tenth  St,  San  Francisco  3 


TeLxMArkeCTllO 


made  available  through   the  Bui^ 
of  Community  FaciUUea  of  the  Fed 
eral  Works  Agency  are  to  be  repaid 
without  mtereat  when  the  construe- 
tion  begins. 

H.  EL  Devereaux,  located  at  Berke- 
ley, Calif.,  is  the  engineer  for  the 
Bur^u  of  Community  Facilities  of 
the  Federal  Works  Agency  for  North - 
em  California,  and  Elmore  G  Ernst 
Stockton,  Calif.,  has  been  selected  aa 
architect  for  the  school  district  to 
make  the  final  plans. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once 


12-13— INDUSTRLU- 
BUILDINGS 


14-17--PUBUC  BLDGS. 


«.^^  January  31,  194« 

BIDS  OPENED 

SACRAMENTO,    Calif.  —  The    fol- 
lowing submitted   bids   to   the  State 
Purchasing    Agent,    Sacramento,    for 
materials  as  f oUows : 
REQ.  E47584,  QUO  32692: 

.„.  r—-  ««.  u^  »„.,^«a  ai  once  so    S^^'^r-*."  ^"**  ^°-  ^*°  ^^**^  =  '"^^  ' 
that  construction  may  begin  without    s^     "a^ael     storage,     $.066    trucks;  [ 
delay  when  funds  and  materials^:    ';       *°    ^"^""^  •    ^^^^^     Santa    Rosa 
available.  materials  are    stomge,  $.07  trucks;  $.08  in  druma. 

Shell    Oil   Co.,    $.0638,    f.o.b.    Peta- 
luma  tanks;  awarded. 
QUO.   E32466,   REQ.   140351 : 

Capital    Lumber    Co.,    Sacramento, 
total,  $570. 


Janudry  31,  1946 
ARCHITECT  SELECTED 

VAN  NUTS,  Los  Angeles  Co.,  CaJlf. 
Architect  Eugene  Weston  Jr    Chnm  r>     -^   , 

her  of  Commlrce  B^dg.  Los  aJ«1^'    h.^^P'^^^*^^  ^^^^  ^^  *312J50; 
has    been    commlssiSf^d    tS  ^fSS  i     t.?""'  I  P^"  *=^°^  ^^'^■ 
plans  for  the  construction  of  a  cSHfof^H''^    ^'?^    ^°J ,  ^'^'^^'T' 
room  and  auditorium  building  at^e    toLrsi^r'^'*  ^.^"^  ^^/5  ^^**  ^' 
Encino  Ave.  Elementary  School.  1694?  !  rEQ    E47^3  "So^'atSfl 
Addison   St.,   Van   Nuys,   bv  the  I^»  \     W*      .     P'  ^^^^-  32689: 

Angeles   Bokrd   of   Ed'L^aul    1«5   g   Li?  S^'li^'^t  ^"  ^^ 
'■'-•--  '     """  ''•  '  piy   Co.  bid    the   same,    total,    $8200 ; 

discount  10  cents  ton  10th 


January  31.  1946 
BIOS  OPENED 

SAN  FRANCISCO. —Alta  F^ofing 
Co.,  976  Indiana  Street,  at  $54.00 
submitted  low  bid  January  30  to 
the  Department  of  Public  Works, 
Room  282,  City  Hall,  for  repair  of 
tar  and  gravel  roof  over  kitchen  aiea 
at  No.  29  Engine. 

Omer   blddeis   were: 

Robert  F.  Smith.  $69.00. 

J.   W.  Bender  Roofing  Co,  $71.00. 

15 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs. 1-  8 

Educational   BIdgt.  9-10 

Hospitals    „ 11 

Industrial    BIdgs.    12-13 

Public   Buildings   _...  14-1/ 

Religious   Buildings   _...  18-19 

Social,  Recreational  BIdgs.  20-21 
Residential    Buildings  ..,._.  22-26 

Transportation   BIdgs.  2/ 

Miscellaneous   BIdgs 28-3U 


1.8— COMMERCIAL  BLDGS. 

January  31,  1948 
CONTRACT    AWARDED 

BREMERTON,  Wash.— F.  Machert 
Co..  Seattle.  Wash.,  at  $1870,  awarded 
contract  by  the  office  of  the  district 
engineer,  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  interior  painting  ajid  mis- 
cellaneous repairs  at  the  U.  S.  Post 
Office  Bldg..  Bremerton,  Wash.     •     7 


9- 10— EDUCATION  AL 
BUILDINGS 


San  Pedro  St.,  Los  Angeles.  The  cost 
is  estimated  at  $84,000.  9 

January  31,  1946 
ARCHITECT   SELECTED 

POMONA.  Los  Angeles  Co.,  Calif. 

Architect  Peter  Picker,  645  E.  Holt, 
Pomona,  has  been  authorized  by  the 
Los  Angeles  County  Board  of  Super- 
visors, 501  Hall  of  Records,  Los  An- 
geles, to  prepare  plans  ajid  specifica- 


January  31,  1946 
CONTRACT    AWARDED 

HAMILTON,    Mont.— B.    N.    Cha.se, 
Norwood,    Ohio,    at    |888    aubmitted 

iow    bid    and    awarded    contract     by 

the    Federal    Works    Agency,    Public 

duiiuintjb    Administration,    514    Post 

Office,  Kansas  City,  Mo.,  lor  thermal 

i  insulation  at  the  I*ublic  Health  Serv- 

'  ice   Laboratory,    Hamilton,    Mont 

I      Robert    i?".    Ureeue,    Jfork,    Neb.,    at 

'  $975  submitted  only  other  bid.     •  •  15 


PLANS  ON  FILE 


The    folloM^inQ    Hat    of    pla.a    and    speoifioatlon.    for    odfeuctilT 
"^^"^'C    BUILDER.    465    Tenth    Street.    San    Frar^V.^     "" 


Werfc 


Location 


Buildings  and  Utilitiea 
Spec.  17379,  NOy  13211 


Bid  Opening  Date 


Inyokem 


Warehouse 

California  Natural  Ou&nl 


Sacramento 


a-  5 


s-s 


SUB  -  BIDS  WANTED 


Awarded  to  Central  Supply  Co. 
QUO.  32729,  REQ.  50988: 

Central  Supply  Co.,  only  bidder, 
total,  ^^497.50;  discount  10  cents  ton 
10th;  parted.  •    43 


January  31,  1946 
FUNDS   AWARDED 

SAN  BERNARDINO,  San  Bernar- 
dino Co.,  Calif.— Mayor  W.  C.  Sec- 
combe  of  the  City  of  San  Bernardino 
has    received    the    information    from 


♦hiTZ--  «»«innQ  auD-oida  on  any  Job  are  Invited  to  ^nakTkn^C^ 

their  r^qulreme,^  In  thi.  column.     Ther.   |,   no  charg.  for  this  .e^.^T 


Ccnvertlon  Bldg.,  No.  401,  S.  F.  N 
Janwary  3t,  11    A.   M 
M.  J.  King,  Inc.,  231  Franklin 


aval  Shipyard,  San   Francleco;   Bids  open 


_  .    ^^        ^    „  St.,   San  Francisco   (UNderhlU  8209) 

Erbeotraut  &  Summers,  446  Sixth   St,   San   Francisco   (MArket  8310) 
T        r'^'^^'  ^**  ^nancial  Centfr  Bldg.,  San  Francisco  (EXbrook  7624 1 

at^iit^wTf  ^n"^*"-  ^°-   *^-   ^"^«   ®*^«-  S-   F.    (EXbrook   6905-7064). 
Barrett  ft  Hllp,  918  Harrison  St.  San  I-Yanclsco   (DOuglaa  0700  • 
Clinton  Constr.  Co..  923  Folsom  St.,  San   Francisco   (SUtter  3440) 
A.  Faraell  Blair,  9  Main  Street,  San  Francisco   (YUkon  0890) 
DeLuca  A  Son,  1745  Filbert  Street  San  Francisco   (ORdway  3600) 


January  31,  l»4b 
BIDS    WANTED 

tions  and  for  architectural  supervls- j  U^l^  ^!^?'^^,?Te''".4'LS'ed    by  I  g-^--  "(kuf'^^^Slt'^f'tS^s  ^t^rt 

January  31,  1946       ^^n  for  the  construcUon  of  an  agri-  !  the   Public  Works   Office.   Rm.   2110.    ^  ?^V  ifi^'    „, *:    V^'^^  J°    ^^® 

FUNDS  AWARDED  |  cultural  exhibit  bulldhig  at    the  Los  |  Administration   Bldg     Sai^    Francisco    amount  of  $4800  will  be  furnished  the 

OJAI,    Ventura    Co..    Calif.— A.    A.  1  Angeles    County    Fair    Grounds.    Po-  i  Naval   Shipyard    San   Francisco,   un-    ^i^^   ^°^  ^^,  purpose  of   assistmg   in 

Herman,    district    superintendent    ofimona;    Project    No.    1187.    Estimated  1  der  Spec.  No  17099   for  the  construe- t  ^^®    preparation    of    pians    for    con- 

Nordhoff    Union    Elementary    School  I  cost,  $504,725.  9  |  i.on    of    the    superstructure    for    the  i  ^^fy.^il'*^  5,^t°_"°'^!'?'"°"''„*^.  ^'''^^J' 

District  has  received  the  information  j  • 1  completion  of  a  two-story  nhop  build- 

from  W.  H.  Cheney,  division  engineer  |  January  31,  1946        ing,  No.  411,  and  miscellaneous  small 

in  charge  of  the  Bureau  of  Commu- .  ARCHITECT  SELECTED  'structures,   which   shall   be   used   for 


W.    H.    Cheney,    division   engmeer    in  I  •-aboratory    Bldg.,   Moffett    Field;    Bids  close    February   8,   3    P.    M. 
CLhATe&  of  the  Bureau  nf  i^ii^mmnnitv        Erbenttraut  A   Summam    aah   sivfh    «•»      o»^    ii<...»^io»»    /v»  a  _!._.. 


charge  of  the  Bureau  of  Community 


nity  Facilities  of  the  Federal  Works  '  NORTH  HOLLYWOOD.  Los  An-  '  industrial  shop  purposes,  and  which 
Agency,  Berkeley,  Calif.,  that  funds  '  geles  Co.,  Calif.— Architect  George  J.  1  includes  asbestos  siding,  roofing, 
to  the  amount  of  $9020  will  be  fur-  ;  Adams,  216  W.  Los  Fellz  Rd.,  Glen-  j  wood  block  and  other  flooring,  earth- 
nished  the  district  for  the  purpose  '  dale,  has  been  commissioned  to  pre-  1  work,  pacink,  track  work,  piling, 
of  assisting  in  the  preparation  of  ;  pare  plans  for  the  construction  of  a  metal  windows  and  doors,  tile  work, 
plans  for  constructing  eight  class-  classroom  building  at  the  Toluca  j  plastering,  tanks,  sprinklers,  eleva- 
rooms,  administrative  unit,  kinder- :  Lake  Elementary  School,  4840  Ca- j  tors,  concrete,  floor  coverings,  ven- 
garten,  all-purpose  room,  garage  and 'huenga  Blvd.,  North  Hollywood,  by  1  tilation  and  utilities,  all  within  the 
ground  development  at  the  Meiners  j  the  Los  Angeles  Board  of  Education,  :  Naval  Shipyard,  San  Francisco. 
Oaks  School ;  six  classrooms,  admin-  '  1425  S.  San  Pedro  St,  Los  Angeles.  1  Plans  and  specifications  may  be 
istrative  unit  and  garage  at  the  Oak  .  The  cost  is  estimated  at  $80,000.  9  |  obtained   from    the   above   office   up- 

View    Gardens     School,    and    altera-  i  " { on    deposit   of   $130   check    or   postal 

tions  to  14  classrooms  at  OJai  School  I  I  money    order    payable    to    the    Chief 

The  plans  can  now  be  completed  and  j  January  31,  1946      1  of  the  Bureau  of  Yards  &  Docks, 

all  arrangements  made  for  construe- I  ARCHITECT   SELECTED  '  •         •  12 

tion.  ■     WEST    LOS    ANGELES,   Los    An 


January  31,  1946 
CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— Otis  Eleva- 
tor Co.,  1  Beach  St,  San  Francisco, 
at  $1310,  awarded  contract  by  the 
office  of  the  district  engineer.  Fed- 
eral Works  Agency  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg..  San  FYanclsco,  for  realigning 
car  guide  rail,  U.  S.  Post  Office,  Los 
Angeles.  •    7 


January  31,  1946 
CONTRACT   AWARDED 

EASTPORT.  Idaho. —  Lewis  Con- 
struction Co.,  Seattle,  at  $2990,  was 
awarded  contract  by  the  office  of 
the  district  engineer.  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  Bldg.. 
San  Francisco,  for  Interior  and  ex- 
terior painting  at  U.  S.  Border  Sta- 
tion. Eastport  Idaho.  •     7 


January  31,  1946 
CONTRACT    AWARDED 

LOS  ANGELES,  Calif.— Oliver  Wil- 
liams Elevator  Co.,  Los  Angeles,  at 
$650,  awarded  contract  by  the  office 
of  the  district  engineer.  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg.,  San  FVnaclsco,  for  new  eleva- 
tor cables  In  the  U.  S.  Post  Office 
Terminal  Annex,  Los  Angeles.       •     7 


January'  31,  1946 
CONTRACT   AWARDED 

SAN  DIEGO,  Calif.— J.  Herman  Co., 
1349  E.  Vernon  Ave.,  Los  Angeles,  at 
$2840.  awarded  contract  by  the  dis- 
trict engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  ventilating  workroom,  U.  S. 
Post  Office,  San  Diego.  •     7 

January  31,  1946 
CONTRACT    AWARDED 

POCATELLO.  Idaho.— J.  L  Larson, 
Provo,  Utah,  at  $1629,  awarded  con- 
tract by  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
Cisco,  for  installation  of  new  vacuum 
pumps  at  U.  S.  Post  Office  and  Court- 
house Bldg.,  Pocatello,  Idaho.         •     7 

January  31,  1946 
COMPLETING    PLANS 
STORE   BLDG  Est   Cost.  $45,000 

SAN  LEANDRO,  Alameda  Co,  Calif. 
E  14th  St.  and  San  Leandro  Blvd. 
Construction  of  frame  auid  concrete, 

1 -story  store  building. 
Owner— Withheld. 

Architects— DeMartlni   and   Igaz.   785 
Market  St.,  San  Francisco.       •  •  6 


station  at  Third  and  E  Sts. ;  con 
struction  to  be  of  reinofrced  concrete, 
with  automatic  sewage  booster  pump 
and  ventilation  system ;  construction 
of  a  city  health  clinic  with  approxi- 
mately 4000  square  feet  of  floor  area, 
and  construction  of  a  pedestrian  un- 
derpass at  Highland  and  E  Sta.,  to 
be  approximately  10  feet  by  8  feet 
with  a  length  of  85  feet  and  to  be 
constructed  of  reinforced  concrete. 
The  plans  can  now  be  completed  and 
all  arrangements  made  for  construc- 
tion. 

The  estimated  cost  of  the  facilities 
will  be  $135,000,  to  be  furnished  from 
available  funds,  general  obUgation 
bonds  and  taxes.  The  funds  made 
available  through  the  Bureau  of 
Conununity  Facilities  of  the  Federal 
Works  Agency  are  to  be  repaid  with- 
out interest  when  the  construction 
begins. 

Wright  L.  Felt,  located  at  Los  An- 


&   Summers,   446   Sixth    St,    San    Francisco    (MArket   8310) 
Peter  Klewlt  Sons  Co.,  442  Post  St.  San  Francisco   (EXbrook  5736) 
Carl  N.  Swenson  Co..  356  Stockton  Ave..  San  Jose  (BAllard  2602). 
Jaa.  L  Barnes  Constr.  Co.,  941  Russ  Bldg ,  S.  F.  (EXbrook  6905  or  7054) 
De  Luca  &  Son,  1745  Filbert  Staeet  San  Francisco   (ORdway  3600). 
M.  J.  King.  Inc..  231  Franklin  Street  San  Francisco   (UNderhill  8209). 
Peter   Sorensen,   927    Arguello    St,    Redwood    City    (Redwood   2212). 
Parker,   Steffens   &   Pearce,    136   South   Park,   S.    F.    (ESCbrook    6639). 


The  estimated  cost  of  the  facilities  1  ^^^^^   ^°'   Calif  .—Architect   Rowland 
will  be  $250,000,  to  be  furnished  from   ^-    Crawford,    I4614    S.    Doheny    Dr.,  j  January  31,  1946 

general  obligation   bonds.   The   funds  :  ^^"^'®'"^y  ^"''^' ^^''^  ^®^"  ^°™™*^^*°"®'*  ^^'^^''^^"''  ^^^''^^'^ 
made  available  through   the  Bureau   *°  prepare  plans  for  the  construction  ■      SALT    LAKE    CITY,    Utah. — Olson 
of  Community  Facilities  of  the  Fed-  ■  °^  *  classroom  and  auditorium  build-  •  Construction    Co.,    250    E.    First    St, 

eral  Works  Agency  are  to  be  repaid  ^"8  *t  the  Warner  Ave.  Elementary  |  Salt  Lake  City,  awarded  contract  for  }  geles,  Calif.,  is  the  engineer  for  the 
without  interest  when  the  construe-  \  School,  725  Woodruff  Ave.,  West  Los  '  construction  of  an  Icemaklng  plant  Bureau  of  Community  Facilities  of 
tion  begins.  |  Angeles,  by  the  Los  Angeles  Board  of    at  430  W.  Second  N.,  Salt  I^ake  City, 

Wright  L.  Felt,  located  at  Los  An-  '  Education,  1425  S.  San  Pedro  St,  Los    for  the  Utah  Ice  &,  Storage  Co. ;  cost, 
geles,   Calif.,   is   the  engineer  for  the  :  Angeles.    The    cost    is    estimated    at  ;  $200,000.  12 

Bureau    of    Community  Facilities    of  |  $100,000.  9  j  ■ 

the  Federal  Works  Agency  for  South-  '  " t  01    ««..i. 

em  California,  and  Maynard  Lyndon  1  January  31,  1946      1 January  31.  1946 


Bldgs^   Services,    Reserve    Fleet    Berthing.   Mare    Island;    NOy    13295;    Spec. 
17459;    Bids  open   February  1,  11:00  A.   M. 
Jaa.  I.  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.  (EXbrook  6905-7054). 
Peter  Klewlt  Sons  Co..  441  Post   St..   San   FYanclsco   (EXbrook  5736). 
Barrett  A  Hllp,  918  Harrison  i>t.,  San  Francisco   (DOuglaa  0700). 
Clintoh  Constr.  Co.,  923  Folsom  St.,  San  Francisco   (SUtter  3440). 


Expansion    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;    Spec    17230; 
BIdsl  open  February  7,  11  A.  M. 

Carrlco  &  Gautit^r,   365   Ocean   Ave.,   San   Francisco    (JUnlper  4-8061). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.   (EXbrook  6905  or  7054) 
Erbentraut   &  Summers,   446  Sixth    St,   Sen   Francisco    (MArket   8310) 
S.  J.  Amoroso  Constr.   Co.,   2100  Oakdale   Ave.,    S.   F.    (Mission    1490), 
Barrett  &  Hllp,  918  Harrison  St,   San   Francisco    (DOuglaa  0700). 


is  the  architect  for  the  school  district  1  B I  OS  WANTED  j  ^"|,'^^"'^%P'-^'^.*_.  .,^  ,     ^     , 

to  make  the  final  nlans  !     DOMINGUEZ,     Los     Angeles     Co.,  '     DENVER,  Colo.— Architects  Kauf- 


the  Federal  Works  Agency  for  South 
em  California..  The  engineer  for  the 
city  has  not  yet  been  selected. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  15 


delav  when  funds  and  materlnis  ar*.  i  Pedro  St.  Los  Angeles,  for  the  con-  ,a   4-8tory    laboratory   building   to    be    FUNDS   AWARDED 
availaMe  materials  are    ^^^^^j^^    ^^    ^    j.^^^,^     8-classroom  '  built  In  Denver,  Colo.,  for  the  Gates 

. "  J  frame    and     stucco    school     building  ,  Rubber  C.  It  will  cover  an  area  lOOx 

1(181x56  ft)    at   the   Dominguez   Ele-  !  300    feet;    steel    frame    construcUon, 
FUNDS   AWARDED  j  mentary  School,  21,250  Santa  Fe  Ave.,  j  brick  walls,  composition   roofing,  ee- 

IMPERIAL.    Imperial    Co.     Calif  — -   Dominguez.  Plans  prepared  by  archi-  \  ment    and    wood    floors,    steel    sash. 


January  31,  1946 


Percy  R.  Palmer. 'principal. '  Brawley   tectural  section   of   board,   A.   S.   Nl- ;  metal  doors,  etc 

Union   High    School   District   of   Im-  i  becker    Jr.,    architect     1425    S.    San  j 

perial    County,    has    received    the   in-  1  Pedro   St..    Los   Angeles.  9-10  j 

formation  from  W.  H.   Cheney,  dlvl-  '  — — ~ 

slon    engineer  In   charge  of  the   Bu-  !  January  31,  1946      j 


12 


MONTEREY,  Monterey  Co.,  Calif.— 
William  E.  Hansen,  city  manager, 
City  of  Monterey,  has  received  the 
information  from  W.  H  Cheney,  divi- 
sion engineer  in  charge  of  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency,  Berkeley,  Calif., 
that  funds  to  the  amount  of  $50(X) 
i  will  be  furnished  the  City  of  Monte- 


January  30,  1946 
FUNDS    AWARDED 
LONG    BEACH,    Los    Angeles    Co.,  j  rey  for   the   purpose   of  assisting   In 


F^'erS  ''wTkr''Ig^n\T"BVk^l^^^^^  Vickers,    City     Manager,  j  the    preparation    of    plans    for    eon- 

cSf     thaf  fund,  Ifthe'  amount  of  Until    Feb.    8.   2    P.    M.     bids    will    be  i  City  of  Long  Beach,  has  received  the    structing  a  public  library.  The  struc- 

$M00"   will    be    furnish^    SiT  scLol  received    by    Architects   Lescher   and  ,  information  f ronj.  W.  H   Cheney,  di-    ture   is  to   be  of  reinforced  concrete, 

dIsSct   for  l?ie  nTmos?  Of  Lsi2ini  Mahoney.    1100   Title   &    Trust    Bldg,  I  vision  engineer  In  charge  of  the  Bu-    with  approxim^^^^^ 


district  for  the  purpose  of  assisting  I 
in  the  preparation  of  plans  for  con-  •  Phoenix,  for  the  construction  of  a 
structing  a  cafeteria  with  connecting  ■  -six -class room,  home  economics  an<j 
corridors,  an  auditorium  with  seating  I  lunch  room  building  at  the  Avandole 
capacity  of  1000,  and  a  muse  de-  I  School,  Avondale,  Ariz.,  for  Avon- 
partment  at  the  Brawley  Union  High  '  dale  School  Dist.  No.  44  of  Maricopa 
School.   The  plans  can  now  be  com-  I  County. 

pleted  and  all  arrangements  made  for  ^      ^^'ans    and    specifications    may    be 
construction  :  obtained  from  the  office  of  the  above 

The  estimated  cost  of  the  facillUes  ,  architects  upon  dejwslt  of  $10.    Bid- 
will  be  $260,000,  to  be  furnished  from  I  'ier's  guarantee  of  5%  to  accompany 
general   obligation   bonds.   The  funds  j  each  bid. 
made  available   through    the   Bureau  I 
of  Community  Facilities  of  the  Fed-  )  January  31.  1946 


reau  of  Community  Facilities  of  the  of  space,  and  will  house  from  75,000 

Federal     Works     Agency,     Berkeley,  to  85,000  volumes.  The  plans  can  now 

that  funds  to  the  amount  of  $33,450  be    completed   and    all   arrangements 

will    be   furnished    the  City   of   Long  made  for  construction. 

Beach    for   the    purpose    of    assiting  The  estimated  cost  of  the  facllltiea 

in  the  preparation  of  plans  for  coa-  will  be  $151,557.  to  be  furnished  from 


structing    a    city    consolidated    yard 
consisting  of  reinforced  concrete  shop 


general    obligation    bonds.    The  funds 
made   available   through    the   Buread 


buildings,  truck,  storage  and  lumber    of  Community  Facilities  of  the  Fed- 


sheds,  offices  and  personnel  quarters  '  eral  Works  Agency  are  to  be  repaid 
and  paving  yard;  automotive  depart-  ' 


ment  shops  for  handling  heavy 
equipment  with  shop  buildings  and 
storage  sheds ;  street  division  yard 
with    headquarters    building,    office. 


eral  Works  Agency  are  to  be  repaid  i  CONTRACT  AWARDED  ^^^^^ 

without   interest  when   the  construe-  I  SCHOOL  BLDG.  Cost,   $86,776    jm-j^^p    room    and    facilities    for    per- 

tlon  begins.  .QUILCENE,    Wash.  sonnel   and   shop,  storage  and   truck 

Wright  L  Felt,  located  at  Los  An-  'Construction  of  gym-aud  to^^um   ad-  Ig^eds;   and  a  sanitary  division   yard 

with  headquarters  building  includ- 
ing office,  locker,  assembly  room  and 
facilities   for   personnel   and   storage 


without  interest  when  the  construe 
tion  begins. 


Store  Bldg.,  Railroad  Ave.  and  E  7th  St,  Pittsburg;   Bids  open  Feb.  9,  11  AM 
Barrett  &  Hllp,  918  Harrison   St.  San   Francisco    (DOuglas   0700). 
Howes  &   Whltaker.   626  Russ   Bldg.,   San    Francisco    (GArfleld   5729) 
Erbentraut   &  Summers,    446   Sixth    St,   San    Francisco    (MArket   8310) 
Loula  C.  Dunn  Co..  799  Monadnock  Bldg.,  San  Francisco   (YUkon  1471) 
S.   J.   Amoroso  Constr    Co.,   2100  Oakdale    Ave.,    S.   F.    (MIs.slon   1490) 
Stolte,   Ina,   8451   San    Leandro   SL,    Oakland    (TRlnldad   1064). 
Stolte,   Inc.,  8451   San   Leandro  St.   Oakland    (TRlnldad    1064 > 


Motel    Buildings,  Oakland;    Bids  cpen  January  ^,  3   P.   M. 
Barrett  &  Hilp,   918  Harrison    St.    San    Frartclsco    (DOuglas   0700). 
G.  W.   Williams   Co..   10   California  Drive,    Burlingame    (Burl   4-1796) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (ElXbrook  7624) 


Candy  factory,  Ocean  Ave.  near  19th  Ave-.  S.  F.;   Bids  open   Feb.  4,  3  P.  M. 

Erbentlraut   &   Summers,   446  Sixth    St,   San    Francisco    (MArket   8310) 
Carrlco  A  Gautler,  365  Ocean  Ave.,   San  Francisco    (JUnlper  4-8081). 
Midstate  Constr.   Co.,   1299  Bush   St,   San   Francisco    (ORdway  4638). 
Howes  A  Whltaker,  626  Rusa  Bldg.,  San  Francisco   (GArfleM  6729). 
C.   F.    iParker.   1644   Monterey  Blvd .    San    Francisco    (OVertand   6867). 
Monsoh   Brothers,  475  Sixth   St,   San  Francisco    (DOuglas  5357). 
Raderelann-Glusto,  40   Rlngoldl  St.,   San   Francisco   (MArket   8151). 
De  Luca  &  Son,  1745  Filbert  St.,  San  Francisco   (ORdway  3600). 


Tulana   Parma  Grain    Elevator,  Worden.  Or©.;    Bids   ipen    Feb.   14,   Noon. 
Carrlco  *  Gautler,  366  Ocean  Ave..  San  Francisco  (JUnlper  4-8081). 


Tank  Trtfck  Loading  Fac^  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 
Swlnerton  A  Walberg  Co.,  225  Bush  St.,  San   Francisco    (GArfleld  2980 
Barrett  A   Hllp.  918  Harrison    St,    San   Francisco    (DOuglas   0700 1 


Bldgon  Paving  and  Utilltlee,  U.  8.   Navy  Sta.,  Inyokem;    Spec.  17379;    NOy 
18211;    Bide  open    February  9,  2   P.    M. 
Johnson,   Drake   A   Piper,    Inc.,    1736   Franklin    St,    Oakland    (GLencourt 

8011)     Bids  due  In  Oakland  office  February  2). 
Haddo<'k-B:ngineerB,  Ltd.,  P.  O.  Box  479,  Oceanslde. 


I 


geles,  Calif.,  Is  the  engineer  for  the!  jacent  to  high  school.  Concrete 
Bureau  of  Community  Facilities  of  i  block  and  brick,  1-story,  103x110, 
the  Federal  Works  Agency  for  South-  <  steel  tmsses  of  laminated  wood 
em  California,  and  H.  L.  (Sogerty ;  beams ;  concrete  flooring  in  foyers ; 
Organization,  Hollywood,  Calif.,  is'  built-in  bleachers;  capacity  350. 
the  architect  fbr  the  school  dlatrict  '  Owner— Roseoe  H  Thomas,  School 
to  make  the  final  plans.  ,         Dist    No.    48,    Quilcene,   Wash. 

Mr.    Cheney    stated    that   work    on  1  Architect— Earl   F.    Montgomery,   4th 
the  plans  will  be  started  at  once  so  :         and   Cherry   Bldg.,   Seattle, 
that  construction  may  begin  without    Contractor— Wm.    Gorsenger,    524     H. 
delay  when  funds  and  materials  are  1         First   St,   Port  Angeles,   Wash, 
available.  9       Other   bidders  were: 

■  Nelse   Mortensen   and   Co.,    Seattle, 


January  31,  1946 
WORK    STARTED 
DALY   CITY,    San    Mateo    Co.,    Calif. 

Mission   and   Cavour   Streets. 
Construction    of    one-story    concrete 

garage  building  (75x100  ft)  with 

wooden     roof    and    salesroom    in 

front. 
Owner— Impeartrlce  Bros.,  c/o  Arch. 
Architect — Chas.    W.    Claudius,    2443 

47th   Ave.,   San   Francisco. 
Contractor— Robert    V.    McAninch,    2 

Qulntara  St,  San  Francisco. 

•         •  2 


January  31,  1946 
FUNDS   AWARDED  I 

EAST  MERCrED,  Merced  Co.,  Calif. 
— W.     Max     Smith,     superlntendwit.  , 
Merced  Unon  Elementary  School  Dis-  I 


i  $84,500. 

I      David    Brazier,    Seattle.    $86,750. 

I     Norge  Constr.   Co.,   Seattle,   $95,658. 


»  ,  i     .  .      ^     .    -  ■  January  31,  1948 

trlct    has    received    the    infonaaUon    ^.^  0,^^  dfcpived 

from  W.  H.  Cheney,  division  engineer  .  "^I^^^^Ir^^^^scO.-No  bids   were 

in  charge  of  the  Bureau  of  Commu-!         <     .,    t       VC^rX\  hv  tha  n«.TVftrt. 

nity  Facilities  of  the  Federal  wX  I  ''t^.^^r  ^^ZS  Works     ^m^2ffi  *  '^^  ^^^  ^"'  ^^  ^^^^^  ^'  ^^^^^  «° 

Agency,  Berkeley.  Calif.,   that  funds   "f^Hall  ^or  iSstaUatlon  ^Siclf ic  i  ^^f  ^  construction  may  begin  wthout 

to  the  amount  of  $9000  will  be  fur- i  S  ^  .".*"'/.^Lnf  SchoS  ^V' g  i  delay  when  funds  and  materials  are 


and  truck  sheds.  The  plans  can  now 
be  completed  and  all  arrangements 
made  for  construction. 

The  estimated  cost  of  the  facili- 
ties wil  be  $743,880,  to  be  furnished 
from  general  obligation  bonds.  The 
funds  made  available  through  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency  are  to  be 
j  repaid  without  interest  when  the 
j  construction    begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles, is  the  engineer  for  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency  for  Southern 
California  The  engineer  for  the  City 
has  not  yet  been  selected. 

Mr.    Cheney    stated    that   work    on 


Factory  Bldg„  Penetratora  Syphon  Co.,  Dixon;   Bids  open  Feb.  4,  2  P.  M. 

Erbentraut  A  Summers.  446  Sixth    St.,    San   Francisco   (MArket   8310) 
Campbell  Constr.   Ck).,   800  R  St.,   Sacramento   (Sacto  3-2096). 
H.  W.   Robertson,  2917  "T"  St,   Sacramento   (Sacto.   5-3061). 
„_,-_,  ,       ^.^T,,       jHH  Larsen  Co.,  64  South  Park.   San   Francisco    (EXbrook   3190.  3191) 

ley     ?alS      J'tSe'englL^^^^^^^  ^""^'^^^   ^^"-^^    ^^ '   ^020   V   St,    Sacramento    (Sacto.   6-3835). 

Bureau    of    Community   Facilities    of        ^°°^®  *  Roberts,  693  Mission  St.,  San   Francisco   (GArfleld  86T9). 

the  Federal  Works  Agency  for  North- 
em  California.  The  architect  for  the 

city  ha^  not  yet  been  selected. 
Mr.    Cheney    stated    that   work    on 

the  plans  will  be  started  at  once  so  . 

that  construction  may  begin  without     Alter  Grand    Lake   Theatre,   Oakland;    Bids  open    February   6.  2    P 

delay  when  funds  and  materials  are 

available.  15 


Foster  Weeks  Store  A  Apts.,  Grand  Ave^  Oakland;   Bids  open   Feb.  4,  3  PM 
Howes  &  Whltaker,  626  Russ  Bldg..  San  Francisco   (GArfleld  5729). 
Empire  Constr  Co.,  344  Harriet   St.,   San    Francisco    (HEmlock   3400). 


January  31,  1946 
BIDS  OPENED 

ALTADENA,  Los  Angeles  Co., 
Calif.— George  Goedhart,  1884  Wood- 
lyn  Rd.,  Pasadena,  submitted  the  low 
bid  to  the  Los  Angeles  County  Board 
of  Supervisors,  501  Hall  of  Records, 
Los  Angeles,  January  22,  at  $23,950, 
for  the  construction  of  a  fire  station. 
Engine  Co.  No.  52,  at  1923  N.  Allen 
Ave.,  north  of  New  York  Ave.,  Alta- 
dena,  for  the  Los  Angeles  County 
Fire  Department  14-17 


boiler  In  Argonne  School. 


nlshed  the  school  district  for  the  '■ 
purpose  of  assisting  in  the  prepam-  I 
tion  of  plans  for  constructing  a  new  j  bids  OPENED 


January  31,  1946 


available. 


12-13 


school,  consisting  of  three  rooms,  a'     sAN  FRANCISCO.— Jas  A.  Nelson  I  contract  AV^/AP^"n 
kindergarten    room,    teachers'    room,  j  co.   1375  Howard   St,   at   $4938  sub      CONTRACT  AWARDED 


January  31,  1946 


office  and  related  facilities  In  Kast^'^i'ted  jow  bid  January  30  to  the 
L  Ind  2^  Sfr  f^°?\/*^"^"^«,*^:  Department  of  Public  Works,  Room 
L,  and  ^sm  Sts.,  consisting  of  nhie  |  osa  Oitv  Hall  for  gas  bumer  equlp- 
classrooms.  administrative  offices,  ^ent  for  present  boilers  at  Galileo 
auditorium  and  related  facilities.  The  Si  "h  School 
Plans  can  now  h. ..*^   ...   ""  '  ^ther  SSders  were: 

Herman  Lawson  Co.,  $5843. 

O'Mara  &   Stewart  Ltd..  $5891. 


plans  can  now  be  completed  and  all 
arrangements  made  for  construction. 
The  estimated  cost  of  the  faclUtlee 
will  be  $184,000.  to  be  fumUhed  from 
available  cash,  tax  receipts  and  gen- 
eral   obligation     bonds.     The    funds  i 


FACTORY  ADDN.  Cost  $50,000 

OAKLAND,   Alameda  County,   Calif. 
41st  and  Linden  Sts. 

Construction  of  addition  to  paint  fac- 
tory, class  C  construction, 
j  Owner— Walter  X.   Boysen  Co.,   42nd 
and  Linden  Sts.,  Oakland. 

Architects — Reynolds  &  Chamberlain, 


UNIFORM    •    DEPENDABLE 


The 


no 


for  good 


January  31,  1946 

BIDS  WANTED 

SAN    FRANCISCO.— UnUl    Feb.    6, 

1 :45  P.   M.,   bids  will   be  received  by 

the    Department    of    Public    Works, 

Rm.    282,    City    Hall,    for    additional 

quipment     for     kitchen     at     Galileo 


January  31,  1946 

BIDS   WANTED 
^-  .  ,    „        „,  .  ,,        ^,  BUTTONWILLOW.  Kera  Co.,  Cal- 

High  School.  Bay  St  and  Van  Ness.    _until    Feb.    11,  8   P.    M.    bids    will 


M. 


A.   J.   Hopper  Co.,   243   Langton    St.,    San    Francisco    (MArket   7070). 
Marlpo*a  Constr   Co.,   1106  Mariposa  St.,  S.  F.    (UNderhill  0875) 
Moore  A  Roberts,  693  Mission  St .  San  Francisco   (GArfleld  8579). 


M. 


Boat   House.  Golden  Gate  Park,  8.   F.;    Bids  open   January   3^,  2   P. 

N.  O.  Wlseth,  711  McAllister  St.  San  Francisco   (Fillmore  1281) 
Adam  Arras  A  Son,  116  New  Montgomery  St.,  S.   F.    (GArfleld   8381). 


Shops  Bldg..  San  Mateo  Junior  Cotege;    Bids  open   FebrtMry  IS,  8  P.   M. 

MacDomald,  Young  A  Nelson,  127  Montgomery  St..   S.   F.    (SUtter  K296) 
Monson   Brothers,  475  Sixth  St,   San  Francisco    (DOuglas  SS87). 


Alter   Bank   of   Canton,   Montgomery   and   Clay   Sts.,   San    Francisco;    Bide 
open   February  5,  Noon. 
O.  P,  W  Jensen  A  Sons,  Inc.,  320  Market  St.  San  Francisco  (GArfleld  2444) 


3833  Piedmont  Ave.,   Oakland  11.    _  ^ 

Contractor  — A.    A.    McDonald.    3229  ■  Architect— Richard"  Stidelman.   P.  O. 


January  31,  1946 

PREPARING  PLANS 

PUBLIC   BUILDINGS 

LAS  VEGAS,  Clark  County,  Nev. 

Construction  of  a  city  jail  and  police 
station  building  to  house  100 
prisoners  and  to  Include  city 
courtroom,  squad  room,  office  for 
police  department  and  enclosed 
pistol  range;  concrete  block  wall 
construction,  two  stories,  161x165 
feet  overall,  concrete  floors,  walla 
and  roof,  ceramic  tile  floor  cov- 
ering, steel  sash,  glass  block 
grilles  on  cells. 

Owner — City  of  Las  Vegas 


Ardley  Ave.,  Oakland,  Calif 
Working    drawings    will    be    com- 
pleted within  a  few  daya  12 


Specifications  obtainable  f rom  Su- )  ^^   received  '  by 'the   Board   of   Trus- 


perintendent    of    BIdgs.    R    A.    Chis 
holm.  490  11th  St  •        •  ( 


Box  1068,  Las  Vegaa,  Nev. 

The    architect   desires    information 

pertaining    to    jail    equipment    of    all 

types.  •     17 


PRODUCTS 


f  PLA 

{     CRAFT 

^    CONSTRUCTION 


PACIFIC  PORTLAND  CEMENT  COMPANY 


(Continued  on  Page  Four) 


11— HOSPITAUS 

January  31,  1946 
BIDS  OPENED 

SAN  FRANCISCO.— Jamee  A.  Nel- 
son Co.,  1375  Howard  St,  at  $3488, 
submitted  low  bid  January  30  to  the 
department  of  I>ubUc  Works,  Room 
282  City  Hall,  for  new  duct  work  and 
lint  catcher  at  the  San  Fnuiciaco 
Hospital,  Potrero  Ave.  between  22nd 
and  23rd  Sts. 

Ace  Sheet  Metal  Worka,  at  $3969.28, 
submitted  only  other  bid.  •     n 


January  31,  1946 
FUNDS    AWARDED 

CHULA    VISTA.    San    Diego    Co., 

Calif. — Mayor  Ralph  Kelthley  of  the 

tees  of  the  Buttcmwlllow  Union  Sch.  ,  ^ity  of  Chula  Vista  has  received  the 


MacDONALD,  YOUNG  &  NELSON 

'  General  Contractors 

Sf>«cializing  in  IiKiustriaJ  and  Comroercia]  Disldiiift 


(!»• 
h* 


r.RAE.ME  K.  Mac  DONALD 

DALLAS  YOUNG 

C.  EDWARD  NELSON 


127   MONTGOMERY   STREET 
SAN    FRANCISCO.    CALIF 
PHONE— SUTTER   K296 


jSafety  FINIENITE  Tread 

I    Steps,  Nozing-f,  Platform* ,  Sidewalk  Boxes 
All  Types  Gray  Iron  Castmsrs 
SAN    FRANCISCO    IRON    FOUNDRY 

(BAN   FKAN''-;ii^<'"<.)   IRON  WORK&) 

260  TOWNSEND  STREET . Phone  DOtig!*.  1175 


Dist,  ButtonwlUow,  for  furnishing 
and  delivering  eohool  furniture,  fob 
ButtonwlUow. 

Specifications    jbtalnable  from  the 
above  office.  •        •  42 


January  31,  1946 
BIDS  OPENED 

SAN  FRANCISCO 


SAN   FRANCISCO 
LOS  ANGILESi. 


CiDA^IWIOtS^iyiCf 


PORTLAND 
^EATJLF 


Adam  Arras  A 
Son,  116  New  Montgomery  St.  San  '  c  ^^**"'°'^® 
Francisco,  at  J2850,  submitted  low  bid  ^^^^^^^°- 
January  30  to  the  Department  of 
Public  Works,  Room  282  City  Hall, 
for  alterations  to  Harbor  Emergency 
Hospital,  north  side  of  Sacramnto 
St  and  east  of  Drumm  St 

Other  bidders  were: 

Charles  E.  Welt.  $3180. 

Peter  Sartorlo,  |33d8.  •    u 


January  SI,  1946 
PLANS    BkING    FIGURED- 
BIDS  OPEN   FEB.  15,  4  P  M. 
SHEIET   METAL  SHOP 

Estimated    Cost    »32.000 
SACRAMENTO,  Sacramento  Co.,  Cal. 

22nd  and  "S"  Streets. 
Construction    of    1 -story   sheet   metal 
shop  and    office,   masoniy   walla 
and  steel  frame. 
Owner— Withheld 

Architect— Gtordon     Stafford,     Insur- 
ance   Bldg..    g06    K    St.,     Sacra- 
menta 
Plans    are    being    figured    by    the 
following   contractors: 

Campbell    Constr.    Co.,    800    R    St., 
Sacramento. 

Lawrence  Constr.   Co.,   8020   V    St., 


Holdener  Constr.  Co.,  2608  R  St, 
Sacramento. 

Chas.  F.  Unger,  2426  Seventh  Ave., 
Sacramento. 

H.  W.  Robertson.  2917  T  St,  Sac- 
ramento. 

Central  California  Constr.  Co,  116 
Erie  St,  San  Francisco.       •     •         12 


information  from  W.  H.  Cheney,  divi- 
sion engineer  in  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency,  Berkeley, 
Calif.,  that  funds  to  the  amount  of 
$4800  will  be  furnished  the  City  of 
Chula  Vista  for  the  purpose  of  assist- 
ing in  the  preparation  of  plans  for 
constructing  a  city  hall,  including 
fire  station,  police  station,  jail,  pub- 
lic works  department  and  other  de- 
partments. The  plans  can  now  be 
completed  and  all  arrangements 
made  for  construction. 

The  estimated  cost  of  the  facilities 
will  be  $208,000,  to  be  furnished  from 
available  cash,  tax  receipts  and  gen- 
eral obligation  bonds.  The  funds  made 
available  through  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency  are  to  be  repaid  with- 
out Interest  when  the  construction 
begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles. Calif.,  is  the  engineer  for  the 
Bureau  of  Community  Facilities  of 
the  Federal  Worka  Agency  for  South- 
ern California,  and  Charles  Parks, 
San  Diego,  Calif  ,  ia  the  architect  for 
the  city. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  15 


CONTRACTORS—Save  Money  and  Tune 

BY    USfNG 

I        QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  836'  SANFRANC18CO 

LeROY    SERVICE 


• 

i 


PREPARED    BY 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkley  8317  133S  SIXTH  ST.,  Bttkdrj  2,  CtU. 


. 


CLAY  PRODUCTS 

I  I  Specify  QUALITY  Materials 

\       '       N.  CLARK  &  SONS 

lOth   &   Division   Streets   -    SAN    FRANCISCO   -   KLondike   2-0462 
Mam  Offic€  &  Factory.  401  Pacific  Ave^  Alameda  -  LAkehnrst  2-3377 


1 


THURSDAY.  JANUARY  31.  1946 


PAILY    PACIFIC    BUILDER 


PACE  3 


January  31,  1948 
NO  BIDS  RECEIVED 

SANDPOINT.  Idaho— No  bids  were 
received  January  30  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration. 838  U.  S.  AppralBert 
Bldg.,  San  Francisco,  for  new  light- 
ing fixtures  and  exhaust  fans  to  be 
Installed  in  the  basement  office  of 
the    U.    S.    Post    Office,    Sandpolnt. 


ADVANCE  CONSTRPCtlOM  REPORTS 


Idaho. 


16 


^.^  ^  January  31,  1946 

NO   BIDS  RECEIVED 


35— 


DOCKS,  PIERS  & 
HARBORS 


can    now   be   conapleted   and   all  ar- 
rangements made  for  construction. 

The  estimated  cost  of  the  facilitiea 
will  be  $112,200,  to  be  furnished  from 

available  cash  and  other  funds.  The  i -'   

funds    made   available    through    the  f 

Bureau    of    Community   Facilities    of  '     _    .  January  31,  1946 

the    Federal    Works    Agency    are    to     '°  .^7^5   ^"^^ 

be  repaid  without  interest  when  the        SANTA    BARBARA.    Calif.  — Con- 
construction  begins.  suiting  Engineers  Leeds,  Hill  &  Jew 

E.  A.  Rose,  located 

is    the    engineer   for —      i.  ^ 

j  Community  Facilities  of  the  Federal  :  ^*^®   conditions   of   Steams   Wharf   in 

SAN  FRANCISCO.— No  bids  were    Works  Agency  for  Wyoming,  and  the  ,  ^^^^  Barbara  for  the  SanU  Barbara 


received  January  30  by  the  Federal 


January  31,  1946 
FUNDS   AWARDED 

DIXON,   Solano   Co.,    Calif.— a.    r. 

Peck,  city  coimcilman,  City  of  Dixon 

has    received    the   information    from 

W.    H.    Cheney,   division   engineer   in 

charge  of  the  Bureau  of  Community 

Facilities  of   Federal  Works  Agency 

Berkeley,    Calif.,   that    fimds    to    thA 

'"IV^V^rv^^"^*'"  ^^^'  ""'  *  ''l^'    amount  of  $4000  will  be  furnish^  S«    ~^-  4.  ^^^'-'oy-  ^auromia  state  tiign 

atDenver.  Colo.,    f^'   ^^^  Edison  Bldg..  Los  Angeles    ^ity    of    Dixon    for   the    pur^ae    n?    V^  F"^"***"'  ^*^™"®°*°' ^*^  *^°"„ 

the    Bureau    of    ^^^^  completed  an  overall  survay  of   assisting  in  the  preparation  6f  nia^f    P'^*!^  P^"«  »"<^  '«*^"  *««•"«  *  *>*^  '^l 

-   -       ""'   '*""''**' '^ ""— '   '"    for  extension   of  thrsanitary   -ew??    »"  |J>«ut  60  days  for  the  development 

system.  The  plans  can  now  be  c^     ""^  Rofemead  Blvd.  between  Colorado 


tion  with  U.  S.  Highway  95,  approxl-  j  751  S.  Figueroa  St.,  Los  AAgeles.  for 

mately  19  miles  south  of  Searchlight   the   sale  of   inventory   materials   re- 

and   will  lead   to   the  damslte;   estl-    suiting  from  cancellation  of  govem- 

mated  cost,  $450,000.  •     40   ment  contracts  for  the  manufacture 

■  jof  portable  electric  power  generating 

January  31,  1946      |  equipment,  located  at  the  O'Keef e  & 

PLANS  COMPLETED  |  Merritt    Co.,    3700    E.    Olympic    Blvd., 

CALIFORNIA  STATE  HIGHWAY.  I  Los   Angeles.    The    materials    Include 


Works  Agency,  Public  Buildings  Ad- 
mmlstraUon,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  relocating 
refrigerating     compressor    and    con- 


architect  has  not  as  yet  been  selected  '  Equipment  Co.,  Dr.  Edward  Cagney, 


by  the  applicant  president ;   Harold  Benner,   comptrol- 

Mr.    Cheney   stated    that   work    on  i  '^^  ^"^  acting  manager,  Anacapa  and 

the  plans  will  be  started  at  once  so   Mason  Sts.,  Santa  Barbara.  The  re- 

that  construction  may  begin  without  >  P***^   stated    that    approximately  1458 

densing    unit    In    the    Rlncon   Annex  !  delav  when  funds  and  materials  are  !  "^^ .  ^reosoted  bearing  piles  will  be 
Post  Office  at  San  Francisco.      •     16  !  available.  29  |  required    and    about   75   per   cent   of 

'  the  eucalyptus  fender  piles  will  also 

have    to    be    renewed.    Present   plans 

■■  i  call   for  the  immediate  repair  of  all 


_,^„  January  31,  1946 

BIDS    OPENED 

SASABE  BORDER  STA.,  Arizona 
—Arizona  Paint  Co..  at  $1500  sub- 
mitted low  bid  to  the  Federal  Works 
Agency.  Public  Buildings  Admin- 
istration, 838  U.  S.  Appraiser's  Bldg 
San  Francisco,  for  Interior  painting  ' 
at   the    Sasabe   Border   Sta.,   Ariz. 

R.  A.  Newman,  McMinnville,  Ore., 
at  $1776  submitted  the  only  other- 
bid.  •         •  .  •  jg 


pleted    and    all    arrangements    made 
for  construction. 

The  estimated  cost  of  the  facilities 
will  be  $89,600,  to  be  furinshed  from 
general  obligation  bonds.  The  funda 
made  available  through  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency  are  to  be  repaid 
without  interest  ^vhen  the  construe- 


Engineering  SecHon 


fh«"l«nfo^«^  V^  °^*^*  t^^'l'  *"«!^'h.  K^^evereaux.  located  at  Berke- 
l?^  o,^r!t.?.!^!:*'*i:^_^r^1f  J."jri^\^    ley.    Callf..    is    the    engineer    for    toe 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


January  31,  1946 
CONTRACT   AWARDED 

STOCKTON.  San  Joaquin  Co..  Cal 
S.  C.  Giles  &  Co.,  121  W  Knoles  Way, 
Stockton,  at  $32,936  awarded  con- 
tract by  the  Federal  Public  Housing 
Authority,  Humboldt  Bank  Building. 
San  Francisco,  for  construction  of  a 
community  building  and  warehou.se 
Ml    Project   Calif.    4065,    Stockton. 

•         •  20 


22-26— RES  I DENTIAL 

BUILDINGS 


January  31,  3946 
PREPARING    PLANS 
HOMES  Est.  Coat.  $600-800.000 

PORTLAND,   Oregon.    Avonia  Addn. 

near  Woodstock  Park. 
Con.struction     of     101     single  -  family 

homes    to    be    built    on    SE    45th 

and  47th  Avea.,  some  overlapping 

intq    Multnomah     county     limits; 

varying  designs,  but  most  5-room 

structures.    Gas  fired  heat,  some 

electric  heating  installed  if  need- 
ed :    ranges    and    ref rig.    for   each 

home;     floor    area    from    850    to 

1000   pq.   ft.,   some   basements. 
Owner  and  Builder— Henry  E   Miller!  BIDS  OPENED 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Bridges    33 

Dams,    Reservoirs  and 

Dredging   34 

Docks,  Piers  &   Harbors ab 

Parks,   Airports   and 

Playgrounds    36 

Railroads,   Subways  and 

Tunnels 37 

Electric  Lighting  and 

Transmission    Lines   38 

Sewers    — 39 

Streets  and    Highways 40 

Gas,   Water   and   Oil    Pipe 

Lines  ~ 41 


N.  Quarantina,  Santa  Barbara,  has 
!  a  contract  to  drive  25  new  piles  at 
I  this  point  immediately.  The  engi- 
neers have  been  authorized  to  pre- 
pare detailed  specifications  and  plans 
I  covering  all  repairs  to  the  wharf  and 
I  a  bid  call  for  the  work  is  expected 
.  to  be  Issued  in  the  near  future.         35 


Bureau    of    Commanlty   Facilities   of 
the  Federal  Works  Agency  for  North - 


St   and  Huntington   Dr.,  into  a  110 
foot,    4-lane    highway,    with    parking 
strips  and  a  center  division  strip  to 
accommodate  later  traffic  demands. 

40 


Hercules  engines,  strand4>d  copper 
wire,  bolts,  cuts,  screws,  waahers, 
flat  strip  brass,  flat  bar  and  strip 
copper,  flat  and  bar  steel,  round  hot 
rolled  steel.  McCord  radiators  for 
Hercules  engines,  solid  fortnvar  cop- 
per wire,  meters  and  switches.  The 
materials  may  be  inspected  daily  at 
the  above  location  from  January  22 
through  February  2.  from  8  to  4  P.  M. 


Januarv  31.  1946 
BIDS    OPENED 

SAN  FRANCISCO.— Piombo  Bros. 
&  Co.,  1571  Turk  St.,  and  Charle?  L. 
Harney,  625  Market  St..  at  $995  sub- 
mitted identical  low  bid  January  30 
to  the  Department  of  Public  Works 


January  31,  1946 
CONTRACTS  AWARDED 

SAN     FRANCISCO.— A.    E.     Lattl- 

more,   1433  Bush  St.,  San   Francisco, 

and    Wagnon   Automobile   Body    Co., 

Berkeley,  were  awarded  coHtracta  by 

Room    282,    City   Hall,    ofr    sand    re-    M.  H.  Gerrv,   Purchaser  of  Supplies, 


five  bidders  for  copiers  of  the  speci- 
fications and  drawings;  to  others, 
$1.50  per  copv.  not  returnable. 

•        •  43 


moval   on   39th   Avenue  bet.   Taraval 


38— ELECTRIC  LIGHTING 

TRANSMISSION  LINES 
c — 


em   California.   The  engineer  for  the    I^h   o     V.  •»''^"   ^^*'""*^ 

city  has  not  yet  boon  selected  *    ^%  ^r'Slf?.h?'a?  S'l 

M-     r'Viariov    afotPH    ♦*,»♦    ,.     .^         ^    ''•    Elright    at    $3. 


Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  ^^ 


Elright 
the  only  other  bid. 


.390   submitted 
40 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


270  City  Hall.  San  Francisco,  under 
Inv.  No.  3456  for  repairs  to  three 
motor  coaches  for  the  Muni(^ipal  Rail- 
way. •     43 


S- 


Januarv  31,  1946 
CONTRACT    AWARDED 

!  WATERVILLE.  Wa.«(h— The  Cas- 
;  cade  Contractors.  Inc..  1200  W  Ewing 
;  Seattle,  at  $408,034  awarded  contract 
'  by  the  Douglas  County  Public  Util- 
;ity  District  No.  1.  Waterville,  for  the 
!  construction  of  a  420-mile  transmis- 
;  sion  line  and  rural  electric  distribu- 
■  tion  system  in  Douglas  Co..  Wash. 
'  A  Rural  Electrification  Administra- 
;  tion  Project.  •         •  38 


January  3o,  1945 
FUNDS    AWARDED 

LOS   ANGELES.   Los   Angeles   Co 
Calif. -Lloyd    Aldrich.    cltv  engineer 
and  coordinator.  City  of  Log  Aneeles 
has    received    the    informatlnn   >- .' 


January  31,  194A 
BIDS  WANTED 

SAN  MATEO,  Calif— Untlll  Feb.  12. 
4  P.  M.,  bids  will  be  received  by  the 
board  of  trustees  of  the  San  Mateo 
City  Elementarv  School  District, 
Philip   S.    Pope,    clerk.    120    N.    Ells- 

L.  Cedric  Macabee    district  enelneer  ^'O'^h  ^^'^  •  San  Mateo,  for  the  pur- 
rT^^  T            Macaoee.  aJstrict  e°^neer,      ^j  f  ^^e  school  bus.  GilUlg  Tran- 

Oro  Loma  Sanltarv  District.  156  Unl-      ,.  r,_-_i,    m^haI  aha  ah  ti>   4*  Vv-=o-t, 

versltv  Ave..  Palo  Alto,  has  received  l^^°Al^',?^°^^'  450-46-73.  73-pa8sen. 


January  31,  1946 
FUNDS   AWARDED 
SANTA  CLARA  COUNTY.  Calif.— 


„ ..the  information   from  W.  H.  Cheney, 

formation    from  !  division    engineer    In    charge    of    the 


ger  capacity. 
Specifications  on  file  at  !the  office 


Januar>-  31.  1946 
BIDS    OPENED  » 

PASADENA.  Los  Angeles  Co.,  Cal. 
— Westinghouse  Electric  &.  Mfg.  Co., 
420  S  San  Pedro.  Los  Angeles,  at 
$668,192.70  submitted  low  bid  on  Sch. 
No.  1.  and  Allis-Chalmers  Mfg.  Co.. 
458  S  Spring  St.  Los  Angeles,  at 
$673,889  submitted  Idw  bid  on  Sch. 
No  2  to  the  city  council  of  the  City 
of  Pasadena,  City  Hall.  Pasadena. 
Jan.  28,  for  one  steam  turbine  for 
the  light  plant  at  Glenarxn  and  Ray- 
mond Ave.  Bids  were  submitted  for 
(1)  one  35.000-kw  turbine,  and  (2> 
alternate,  40.000-kw.  turbine. 
Bids  were  taken  as  follows: 

Schedule  1 
(Payments    in    conformance    wltii 
paragraph  No.  31  of  specifications.) 
llai  one  35,000  kw  .  13,800-volt,  steam 

turbine    electric    generator    unit 

and     appurtenances,      complete, 

f.o.b.   plant  site; 
(lb)  one    3-phase    auto    transformer 

to  be  used  with  generator; 
(Ic)  one   motor-driven    spvare   exciter 

and    pilot    exciter,    to    be    used 

with  generator; 
i2a)  one   40.0(X)   kw.    standard  steam 

turbine    electric    generator    unit 

and  appurtenances: 
(2b >  one  S-phase  auto  transformer  to 

be    used    with    generator    (Item 

2a): 
(2c">  one   motor-driven   spare   exciter 

and     pilot     exciter    to    be    uaed 

with  generator  (Item  2a). 
Schedule  2 
Bid    items     same    as    those     under 


31-32--WATER  SUPPLY  &  -io^qfWFrT 

SEWAGE  DISPOSAL  f!_:r5:iir!!i 


W.    H.    Cheney,   division    engineer   In    Bureau    of   rommunltrFaclllties   of  T'  ^'^^  superintendent  of  sOhools.  120  '  Schedule   1.   but   with   the  stipulation 

charge  of  the  Bureau  of  Co^^unl  ?    thrFede^l  WoTs^AgLc^B^^^^^^^  ^"^^'""^^  ^^« '  ^^^  "^^'^     '     «  i  ^^*^  P^>'"^«°^^  ^°  ^^  ^^^'  '"  ^^'^'-^ 

i  of  Federal  v-  -  J-  1  _     .  b        .^-  .?• 

Berkeley 

f)!!^°"f/   ^J   ^*?''^^  ''^■'"   beTurnlsh'^lforTheVurpose^orassTstVnglnThe 


Facilities  of  FederafworurT'"'"'^  i  ^'"u^'^'tw™/ ,"""," ^^^fw ''•''•  ""'"♦'"^;  i  ■ I«'nt   manner   from    paragraph    No.   31 

R..U.,.,.     cJl^^itf^^L'^.^^'','^''^  January  31.  194«       of    specifications.     *^     »*     ** 

..-1-_J"*^    funds    to    the    $17,500  will  be  furnished  the  district  ;  Q,pg  WANTED  Bids  were: 


PLANTS 


•ADDENDUM   ISSUED 


January  31,  1946 


January  31,  1946 
COMPLETING    PLANS 

KELSO,    Wash— Engi..^^.„    ,     ,_,      ^  ,,.,.,... 

&  Hill.  South  Tower,  Seattle,  are  '  fi^^^ndum  affecting  the  last  page  of 
completing  plan.s  and  .specifications  1  Schedule  No.  3  of  the  specifications 
for  the  construction  of  a  water  sys-  i  ^^^  addmg  paragraphs  69a^  ??^,,*"*^ 
tem  modernization  program  at  Kelso,  ;  f»c-  ^nd  draw  ng  No.  214-0-11466  to 
Wash.,  for  the  Cltv  of  Kelso:  esti-i^he  specifications  for  Friant-Kern 
mated  cost,  $400,000.  •  •  31-32, Canal.  Specification  No.  1148  As 
j  previously  reported  bids  for  this  proj- 
ect are  to  be  opened  by  the  Bureau 


BERKELEY.  Alameda  C<t».,  Calif.—  !      Westinghouse  Electric  ft  Mfg.  Co- 
bids  will!  da)    $6«8.192.70:    lib)    $15,585.12;    (Ic) 
Berkeley,    $*1 73.39:    (2a)    $668,472.45;    (2bt    $16,- 

,   ,     ,    ,   .  .    ,  j„,  .  Cltv  Hall,   for  furnishing  8<fl 

special     Inlets      manholes,     drainage  :^.j,{^      ^^  ^^^  ^.^j,^^  ^^^^j-^j,^       •      ^„j^     .    Chalmers    Mfg.    Co..     (la) 

canals    and    all    necessary    appurte- |     specifications  obtainable   from   the    .?673.8K9 :     (lb)     $15,448;     (Ic)     $3980; 
nances    The  plans  can  now  be  com-    ^bove  office.  •     43    (2a)  $662,210;  (2b)  $16,240;  (2c)  $3980. 

pleted    and    all    arrangements    made'  1  ;     oen.ral    Electric    Co.,     (la)     $676.- 

for  construction.        ^     ,  ^.      ,     .„^.      1  Januarylsi,  1946      1725;     (Ibi     $16,713.68;     (Ic)     $4124.90; 

The  estimated  cost  of  the  faculties  ■^rt».,TDA/%-r    AVA<Aone-n  i/Ooi     tRflOM?-     Oh^     $17,699.05;     (2c» 

43 


he  city  for  the  purpose  of  assist  n^  prepamtlon  oFplans  for  constructing  :  ^  fs'i^t^M^ 

n    the   preparation   of   plans  for  ex!  a   storm   drainage  svstem   conslstlni   Ji"*"  Jf^^J^^'^ /^^^J, .^  ^•' 

tensions  to  the  sanitary  sewer  svs-  of  culverts,  pipes  drains,  catchba-slns.  ^f^J^Sf'^f^.^y."^^  ^Unn,    .71  17     ,2c.  1417S39 

tem,  together  with  all  necessarv  an  «-—!-'     i-iJ*=      L— u^i«.o      ,^~4«o»J  •  City  Hall,  for  furnishing  800  gallons    5*1.17.    (2c)   $4173.39 

purtenances.  to  serve  the  Halbrent 
Ave.  and  Camarillo  St.  Sewer  Dis- 
trict, the  Hartsook  St.  and  Kester 
Ave.    Sewer    District,    the    224th     St 


January!  31,  1946 
^   n  V.     .fltoKnn   *     v     *  ^.  v  ^  *  CONTRACT   AWARDED  I  (2a)     $662,537: 

TMll  be  $618,500.  to  be  furnished  from  1      j^jq     gRANDE     PROJECT      New  '  $4124,60, 


and   Normandie  Ave.   Sewer  "DlstH/.* 
CENTRAL     VALLEY     PROJECT,  j  the   Athens  Sewer  Dl.stri^t    the  Tor 
,  California.— The  Bureau  of  Reclama-^nce  Blvd.   and  Denker  Ave  V™  i  anecial   assessment    The  funds  made'      '"^     x-.v^.,^^ 
Engineers    Parker  ,  i'-;,  Denver,   Colo.,    has    issued    an  ,S^^  the   Walker   Ave^'and^'eth    Talla  .le  X'lgh     The     Bur^ar'^' j^-^-^^^^^^ 

St.  Sewer  District,  the  Victory  Blvd     ^"^ **"  ^"'i'**—  «'  *^'-  •"•'-* •'  |  lamatlon.  Denver.  Colo.,  has  awarded  , 

and    Kraft    Ave.    Sewer   District,    the 


(2b) 


January  31.  1946 


Corp.,   7122   SE   72nd   Ave..   Port- 
land. 

Architect— Max  Williams  and  Asso- 
ciates, Sherlock  Bldg,  Portland. 
Following  construction  materials 
needed:  lumber,  plastering,  plumb- 
ing, rk.  lath,  several  hundred  kegs 
of   nails,   concrete,   electric   wire,   in 


'of   Reclamation.   Frlant,   Calif.,  at  10 
I  A.  M.,  February  5. 


•cw.^v.v,..    -^^..»^.    v.v,.«     ..».<.  .>T.<...^^>.  ,  January  31,  1946 

Community  Facilities  of  the  Federal  ; ^^^^^^^^ '^^^  ^^  'three  '5OO  kva.,  110,-    BIDS  WANTED 
Katherine   St    and   rn.Hr,"  "or  ^o    '"^    Works  Agency  are  to  be  repaid  with-  i^^^  ^^,^     ^^  2400/4160  Y  volt,  outdoor        SAN  FRANCISCO -Until  February 
:^rA"f'^.'"*L^*-   *"^   <^ollins   St.   Sewer    out    interest    when    the    construction  j ^y^^  ^^^gf^^rmers,  (2)  on  115.000  volt.  !  8,   2   P.   M.,   bids  ^^ill   be  received   by 

^^"^'   T^  ...     X  ^    ,       1600  ampere,   outdoor  type   (Ml   circuit  ,  the  U.  S.  Treasury  Department,  Pro- 

H.  E.  Devereaux,  located  at  Berke-  i^jreakerT   (3)    one  3-element,   S-phase,  '  curement  Division.  30  Van  Ness  Avet, 


District.  Denny  Ave.  between  Mae- 
nolia  and  Chandler  Blvds.,  the  Belle 
Porte  Ave.  and  260th  St.  Sewer  Dis 


trirt    fh*.  TM.r„«,.^»        .rV,~^~— '   ^"'-    «^'-    ^*"';    '®    ^^^    engineer    for    the  ;          ^j^      ^..^tt    hour   demand   met er]    San    Francisco,    under    Inv.    No.    SF 
T^i  L  !^     r^^      ^  ^""^  ^  Sts.   Sewer    Bureau    of    Community    Facilities    qj  1  recoramg    %Naii  __     ,         ,        ,^,__     

district,  the  Moorpark  St.   and   Sun- '  the  Federal  Works  Agencv  for  North- 
ysl^ope  Ave.  Sewer  District,  the  Mar-    em    California,  and    Mr.    Macabee   Is 


SAN  FRANCISCO.— M.  &  K.  Corp., 
200  Financial  Center  Bldg.,  at  $116,-!  lbs.     installing    miscellaneous    metal 
946.50,  submitted  low  bid  January  30  ;  work." 

to  the  Department  of  Public  Works,  '     The  following  items  are  added : 
Room  282  City  Hall,  under  Spec.  19,-  ■  ^62)  28,500   lin.    ft.    construcUng    un- 
851  for  construction   of  Upper  Army,'  derdralna   with   uncemented 

sewer  system,  section  "A"  In  Church  i         joints ; 
St.  from  25th  to  27th  Sts 


District,  the   Moorpark  St.  "a^d^Sun'-  |  the  Fedeml  Work's  A'genc^ToV North!  l^"^pilUTI:iectX"co"(i?yi8T98 
nvslone  Ave.  Rpwpr  rn=fn<^*   *%._-.,__      ^^    n«.u*^^,^    >^..  \r_  •«_„».—    ._  1     General  Electric  Co.    (Dj^iB./wa. 

Allis-Chalmers.  (2)  $14,413. 

Westinghouse    Electric    Corp 


"'-  '-','t-x-l'— -Si  ^-^'"^^^tLi'^ 


Romo  Sewer  District,  the  Mllbank  St 
ahd  Rhodes  Ave.  Sewer  District  and 
the    Denny    Ave.    and    Hatteras    St 
Sewer  District. 

:'E^f.^!lll'?!?<^.^°st  of  tlie  facilities 


.sulation,     hardwood     flooring,     wood  j      Plans     by     City     Engineer     Ralph  \         drains 


shingles,   electric   fans 


26 


January  31,  1946 
BIDS  WANTED— TO    BE 
OPENED    FEB.    5.    12    M. 
HOME    FOR    AGED 
PORTLAND,    Ore.     Mt.    St.    Joseph's 

Home  for  Aged. 
Construction  of  2nd  unit  of  Old  Age 
Home.  3-story  building,  boiler 
room  addition  connected  to  first 
unit  by  sub-level  utility  tunnel. 
80x50.  reinforced  concrete  con- 
struction, brick  facing. 
Owner— Mt.    St.    Joseph's    Home    for 

Aged. 
Architects — Jacobberger.     Stanton     & 
Zeller,    McKay    Bldg..    Portland. 
Following    contractors    have    taken 
out   plans: 

Rosa    B.    Hammond,    1241    N    Wil- 
liams. 

Geor.  H.   Buckler  Co..   Lewis   Bldg. 
Donald   M.   Drake  Co..  Lewis  Bldg. 
Teller    Constr.     Co.,    Builders     Ex- 
change  Bldg. 

Bingham  Constr.  Co.',  Builders'  Ex- 
change  Bldg. 

Robertson,    Hays    &    Wallace.    1801 
isE   Grand, 

All  of  Portland.  •  22 


(63)  20.000  lln.  ft.  constnictlng  f  eeder  j  ^'i^^^f^f '^^ J"  »>«  furnished  from 

**  OQ   "''^ect   assessments  against  benefited 

^   property.   The   funds   made  available 


land  (4)  $492. 


the  engineer  for  the  district  to  make 
the  final  plans. 

Mr.    Cheney    stated    that    work    on  

the  plans  will  be  started  at  once  so  i  Tomio.^  tii    iimA 

that  construction  may  begin  without  I -qntract  AWARDED 
delay  when  funds  and  materials  are^""^^"^^^  awarded 


(3) 


2764-46    for    furnishing    axes,     saws, 
wedges,    wrenches   and    shears   deliv- 
ered to  650  5th  St.,  San  Francisco. 
Specifications   obtainable   from  the 


•     43   above  office. 


4S 


available. 
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January  31,  1946    , 

BIDS  WANTED  n; 

CENTRAL  VALLEY    PROJECT  —  '      SA  NFRANCISCO— Until  February 


January  31,  1946 
'CONTRACT    AWARDED 


27— TRANSPORTATION 

BUILDINGS 


January  31,  1946 
FUNDS    AWARDED 

NAPA.  Napa  Co.,  Calif .  — Lowell 
EJdlngton,  chairman,  airport  commit- 
tee. County  of  Napa,  has  received  the 
information  from  W.  H.  Cheney,  divi- 
sion engineer  In  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency.  Berkeley, 
Calif.,  that  funds  to  the  amount  of 
$20,000  will  be  furnished  the  county 
for  the  purpose  of  assisting  in  the 
preparation  of  plans  for  constructing 
an  administration  building,  shops 
and  hangars  at  the  existing  airport. 
The  plans  can  now  be  completed  and 
all  arrangements  made  for  construc- 
tion. 

The  estimated  cost  of  the  facilities 
will  be  $328,000.  to  be  furnished  from 
available  cash,  tax  receipts  and  gen- 
eral obligation  bonds.  The  funds 
made  available  through  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency  are  to  be  repaid 
without  interest  when  the  construc- 
tion begins. 

H  E.  Devereaux.  located  at  Berke- 
ley. Calif.,  is  the  engineer  for  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency  for  North - 
em  California,  and  Russell  Gueme 
de  Lappe  .Berkeley.  Calif.,  is  the 
architect  for  the  county  to  make  the 


SLTnur  ^^t  ^"/^*"  °'  Community 
Facilities  of  Federal  Works  Agencv 
are  to  be  repaid  without  interest 
when  the  construction  begins 

Wright  L.  Felt,  located  at  Los  An - 
eeles,  Calif.,  Ig  the  engineer  for  the 
Bureau  of  Community  Facilities  of 
Federal  Works  Agency  for  Southern 
California,  and  Lloyd  Aldrich,  cltv 
en^neer.  will   make  the  final   plans. 

Mr  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available.  ^ 


Wadsworth,  City  Hall. 
The  work  Involves: 

(1)  640   lln.    ft.    6-ft    6-ln.    diameter  J 
reinforced  concrete  sewer; 

(2)  lump  sum,  taper  structure ;  j     FORT   MacARTHUR,   Los  Angeles 

(3)  565    lln.    ft.    5-ft.    9-ln.    diameter    Co..    Calif.— Bebek   &   Brkich.   238  W, 
reinforced  concrete  sewer;  Florence  Ave.,  Los  Angeles,  at  $12,693, 

(4)  42  lln.  ft.  2-ft.  X  3-ft.  reinforced  [have  been  awarded  a  contract  by  the 
concrete  sewer;  ,  U.  S.  District  Engineer  Office,  751  S. 

(5)  117    lln.    ft.    15-in.   vitrified    clay   Figueroa    St.,    Los    Angeles,    for    the 
I           pipe  sewer ;  '  construction  of  additional  sewage  fa- 
ce) 117    lln.    ft.    18-In.   vitrified    clay   cllltles  for  personnel   center  at   Fort 

pipe  sewer;  MacArthur;  Serial  No.  144.  ♦     39 

(7)  64   lln.    ft.    21 -in.    vitrified    clay  |  

pipe  sewer;  ( 

(8)  29    lln.    ft    24-in.    vitrified    clay  '  January  31,  1946 
pipe  sewer;                                             |  TO  ASK  BIDS 

(9)  8     each     manhole     on     concrete  1     FORT  LYON,  Colo.— The  U.  S.  En-  TnnnnT^  *\  ioah 
sewer;                                                      iglneer  Office,    Commercial    Bldg.,   P.    FUNDS   AWARDED 

(10)  9  each  manhole  on  pipe  sewer;  lO.  Box  1538,  Albuquerque,  N.  M..  will  j 

(11)  417    lin.    ft.    10-ln.    vitrified    clay  j  issue  a  call  for  bids  about  February  r     GILBERT.     Maricopa    Co      Ariz 

pipe  culvert ;  j  1,  to  be  opened  approximately  30  days    Mayor  S.   M.   Vaughn,   mayor  of  the 

(12)  19  each  catchbasins;  later,   for    construction    of    the    Fort   town    of    Gilbert,    has    received    the 

(13)  1215   lln.   ft.   12-ln.   vitrified  clayjL-yon    protective    works.    Fort    Lyon,    information  from  W.  H.  Chenev  dlvi- 
nipe  sub-drain;  |  Colo.,  near  Las  Animas.  Bent  County,    sion    engineer  in    charge   of   the   Bu" 

(14)  300  tons  rock  fill;  }Colo.   The  work  will  consist  of   con- }  reau  of  Community  Facilities  of  the  '  TO  ASK   BIDS 

(15)  27,000  sq.    ft.   pavement   excava-    struction  of  an  earth  levee  with  two  j  Federal     Works     Agencv      Berkelev 
tion  In  track  area;  'cross  dikes,  timber  bridge,  two  inter-  tf^alif..    that    funds   to   the  amount    of 

(16)  2900  lin.  ft.   track  removal;  jceptlng   drain    ditches,    storm    drain- j  $2200  will   be   furnished  the  town   of 

(17)  600    cu.    yds.    excavation    below  '  age     culverts     with    flood     gates,     a   Gilbert  for  the  purpose   of  as-sistln^ 
pavement;  storm   sewer  system  and  an   Imhoff    '•'   *»-- -=  -     -  ^ 

(18)  1200  cu.  yds.   crushed  rock  bal-    tank    effluent    sump    complete    with 


i  Willamette    Iron    &    Steel   Cto .    Port-  i25,  3  P.  M..  bids  will  be  received  by 

T  ti    -itiAtt      '  !*"<!•    Ore.,    at    $12,106   awar^ded    con-!M.   H.   Cl^en-v,   Purchaser  of   Supplies, 

nine  nocKicn        J^n"*^^  31' iw*"        tract  by  fhr  Bureau  of  Recilamat ion,  :  Room   270  City   Hall.   San    Francisco, 

T^r-^TwV^^^      T  »        .         y^        Denver,  for  furnishing  one  high  pres- j  under    Bid    No.    3469    for    furnishing 

imxt.LWUOD.      Los     Angeles     Co.,  *    ,,_.    _-|„    nRspmhlv    for    tniatallatlon  land    deliverinc-   to  the   San   BVajirlacxi 


Callf. —  Marko  Matlck.  1269  Eagle 
Vista  Dr.,  Los  Angeles,  at  $27,000, 
submitted  the  low  bid  to  the  city 
council  of  the  City  of  Inglewood, 
City  Hall.  Inglewood,  for  the  Installa 


sure  gate  assembly  for  Inistallatlon  land  delivering  to  the  San  Francisco 
in  the  fish  trap  at  the  Kes^Vick  Dam.  t  Water  Department  warehouse  at 
Kennett  Division,  Central  Valley  j  Millbrae,  Calif.,  3-ln..  6-in.,  8-ln.,  24- 
Project ;  Spec.  No.  1123.       •     '  43  :  in..    30-ln.    and    48-ln.    flanged    gate 

valves. 

A  single  contract  may  be  awarded 

for   all    gate   valves    required    under 
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,j -  o  .     T-        i  i  .         .      I  January  $1,  1946 

tion  of  new  8-lnch  cast  iron  plpes  for  ;  CONTRACT   AWARDED 

main  water  lines  and  6-lnch  cast  Iron  j  CENTRAL  VALLEY  PROJECT—  Items  1  to  11.  Inclusive;  or  two  sepa- 
.,FM  ^?'"tt  !,  o!  t\  ^'^l  ar!»  I  Moffett  Mfg.  Co..  Oakland,  at  $9335  rate  contract*  may  be  awarded  aa 
o^H  c  T  «^  ;  between  Prairie  j  ,^a.s  ^een  awarded  contract  by  the  ;  follows :  one  contract  for  Items  1  to 
ana    &.    la    urea    Aves.,    Inglewood.    Bureau   of   Reclamation.   Denver,  for  ,  9.     inclusive,    and     one    contract    for 

fumLshlng  one  gantry  crane  with  a  j  Items  10  and  11. 

capacity   of   11    tons   for   raising  and  ]     Specifications   obtainable  from   the 
lowering  by  means  of  a  lifting  frame  ,  above  Office.  •     4S 

the    draft    tube    bulkhead    gates    at  j  

Keswick  Power  Plajit.  Kenitiett  Dlvi-  | 

sion.    Central   Valley    Propetct;    Spec*  January  31,  x»46 

No    1825-D.  •  43    BIDS  WANTED 

I     SA  NFRANCISCO— UnUl  February 


January  31.  1946 
CONTRACT    AWARDED 

DENVER,  Colo.— Lock  Joint  Pipe 
Co..  1716  California  Street.  Denver, 
awarded  contract  by  the  Denver 
board  of  water  commissioners  for 
the  Installatloh  of  approx.  six  miles 
of  water  pipe  line  from  Littleton  to 
E  4th  and  York  Sts.,   Denver. 

41 


January  31.  1943 


in   the  preparation   of  plans  for  con- 

struction    of    a    new    sanltarv   sewer 

last  (furnished  and  delivered) ;        automatic    pumps    and    appurtenant    svstem.   Including  a   treatment   nlant 

(19)  2900  lin.  ft.  track  construction;        piping;    completion    time,    250    days,  j  and  all  neces.sarv  appurtenances  The 

(20)  100  each  thermit  weld  joints ;  ;  Specifications     available     from     the    plans  can  now  be  completed  and  all 

(21)  10  each  arc  welded  bonds;  ;  above  of  flee  upon  deposit  of  $10. 

(22)  27,000   sq.  ft.   asphaltlc  concrete  !     The  work  involves : 


wearing     surface     on     concrete 
base; 

(23)  1400   sq.   ft.  concrete   base,   con- 
form pavement; 

(24)  50  tons  asphaltic  concrete,  con- 
form pavement; 

(25)  lump  sum.  traffic  routing  work. 
Complete  bids  were : 
M.  &  K.  Corp.,  (1)  $51.  (2)  $725,  (3) 


(1)  lump    sum,    clearing   and    grub 
blng; 

(2)  115,000  cu.  yds.  excavation,  com^ 
mon; 

(3)  520,000  cu.  yds.  borrow; 

(4)  500.000  cu.  yds.  rolled  fill; 

(5)  6500  cu.  yds.  riprap; 

(6)  lump  sum,  timber  bridge; 

(7)  3000  lin.  ft.  gravel  road  surfacing 


arrangements  made  for  construction. 

The  estimated  cost  of  the  facilities 
will  be  $55,420.  to  be  furnished  from 
.special  assessments.  The  funds  made 
through  the  Bureau  of  Community 
Facilities  of  Federal  Works  Agency 
are  to  be  repaid  without  interest 
when  the  construction  begins 

Wright  L.  Felt,  located  at  Los  An- 
geles, Calif.,  is  the  engineer  for  the 
Bureau    of    Community   Facilities  of 


'11.  3  P.  M.,  bids  will  be  received  by 

BIDS   OPENED  i  ^-    ^-    Oe"T'   Purchaser   of   Supplies, 

FRESNO   Fresno  Co.,  Calif.— Layne  '  270  City  Hall,  San   Francisco,   under 

&  Bowler  Corp..   1960  H   St,,  Fresno,  [Bid  No.   3468  for  furnishing  and  de- 

I  and  900  Santa  Fe  Ave.,  Los  Angeles,  i  Uvering  brake  blocks  for  the  Munlci- 

January  31,  1946      \^^  ,2894.73.  submitted  the  Idw  bid  to   P«;!.  R*"way.  ^     ,      ^,     ^ 

MTTT  «Rnnrk    r^^^  _r^i*      ^     .  j  the  Commission  of  the  Cltv  df  Freano.  1     Specif IcaUons   obtainable  from   the 

J     W  ^a™^?'    Cltv^al'^    ^s"^com!  I  ^   ^    Roughton.  city  clerk.  City  Hall, 
J.     w.    uamey,    cit>     wan.    is    com- ,  p^g^jj^    ^^j.  j^^j^j^j^^  ^^j^  ^^p  ^^y 


I  above  office. 


43 


pleting  plans,  and  attomevs  are  pre-  1  ^     .  ,  j         *         «       *   1 

p.Hn,  ,eg.Ht,«  fo  r,a,e  of  bo„d,^e.  I  Sir^^ooTLrcaXHy  i.T.i^tS  ;  CONTRACT,  AWARDED 


January  31,  1946 


$46.  (4)  $43.  (5)^J9.  (6)  $n^^(7)  $14.50,  :    (&)  200  cu.   yds.   miscellaneous   con- { the  Federal   Works  Agency  for  Ari 

^Qj^g^  j^j^^  Yost  &  Gardner,  Phoenix, 
Ariz.,  are  the  engineers  for  the  town 
of  Gilbert  to  make  the  final  plans. 
Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  beg^n  without 
delay  when  funds  and  materials  are 
available.  39 


(8)    $21,    (9)    $130.    (10)    $260.    (11)    $3.  Crete; 

(12)  $175,    (13)    $1.50,    (14)   $2.50.    (15)  '•    (9)  30,000    lbs.    concrete    reinforcing 

$.20.    (16)   $1.30.    (17)   $1,    (18)    $4.    (19)  steel; 

$4.    (20)    $15.    (21)    $8.    (22)    $.37.    (23)  !  (10>  1500    lin.    ft    miscellaneous    cast 

$.35.    (24)    $9.    (25)    $2700;    total    bid,,  iron  pipe; 

$116,946.50.                                                    ;(11'  7500  lln.  ft.  miscellaneous  vltri- 

Eaton  &  Smith.  (1)  $62.50.  (2)  $900,1  fled  clay  pipe.                                 39 
(3)    $56.30.    (4)    $30,    (5)    $10,    (6)    $12, 
(7)    $14,    (8)    $16.    (9)    $120,    (10)    $200. 


(11)  $5.  (12)  $176,  (13)  $1.50,  (14)  $2.50,  ,  BIDS   OPENED 


January  31.  1946 


(15)  $.10,  (16)  $1.80.  (17)  $2.  (18)  $2.50,  !  FRESNO.  Fresno  Co.,  Calif.— Ko- 
(19)  $3.55,  (20)  $14,  (21)  $3,  (22)  $.34,  vick  Bros.  Constr.  Co.,  145  W  Shields 
(23)  $.36,  (24)  $10,  (25)  $500;  total  bid,  ]  Ave.,  Fresno,  at  $7526.72  submitted 
$123,175.  i  'ow    bid    to    the    commission    01    the 

Charies    L.     Harney.     (1)    $67,     (2)    City  of  Fresno,  D.  Is,.  Roughton,  City 
$1700,  (3)  $55.  (4)  $35.  (5)  $14,  (6)  $15,  i  Clerk,  City  Hall,  Fresno,  for  th«  in- 

(7)  $17,  (8)  $17,  (9)  $92,  (10)  $218.  . stallation  of  sewers  in  Fairview  Gar- 
(11)  $3.50,  (12)  $170,  (13)  $1.40.  (14)  dens  and  Fairvlew  Gardens  Annex. 
$2.80.    (15)   $.16.    (16)   $1.10,    (17)   $2.15,   Fresno. 

(18)  $3.50.  (19)  $3,  (20)  $14.  (21)  $3.70.'     Work  involves: 

(22)     $.33.     (23)     $.33.     (24)    $12,     (25)  d'  li54  l.f    s-inch  vit  clay  pipe; 

$3600;  total  bid.  $128,736.50.  '  ^2)  3358  l.f.  6-inch  vit.  clay  pipe; 

R.  G.  Clifford.  (1)  $64.  (2)  $1000.  (3)  :  <3)  149  wyes; 
$55.   (4)   $57.    (5)   $21.   (6)   $22.    (7)   $23,    (4'  <*  each   concrete   manholes. 

(8)  $24.  (9)  $173.  (10)  $250.   (11)  $11.50,        Bids   were  : 


40— 


{- 


STREETS  AND 
HIGHWAYS 


Mr     Cheney    stated   that    work    on    (12)    $220,   (13)    $2.90,    (14)    $5.50,    dS)  :     Kov-,ck  Bros.  Constr  Co..   (1)   $1.58; 
thrplaSs  wil  be  sUrtii  at  once  so  I  $.25.    (16)    $2.40,    (17)    $2.60.   (18)   $3.30,  ,  J2.   $1.30 .   .3.  $2;  (4>  $130;  total,  $7,- 
that  <SSstruction  may  begin  without  j  (19>   $4.50.   (20)   $14.  (21)   $4,   (22)  $.38.,526J2. 
^yThr^u^n^SsTn^d  "materials  are    (23)  .40,  (24)  $8.  (25)  $2800;  total  ^^^- ^  ,J,  ^'^^^^^  ^;^^^>  ^j  ^> 

*^'*"**"*- ^Martin   Murphy,    (1)   $82,   (2)    $1000.,  412.47.  .  a9 

'(3)   $74.50.   (4)  $54.    (5)  $37.   (6)   $38.50.'  

(7)    $35.90,    (8)    $2670,    (9)    $150.    (10)  | 


28-30— MISCELLANEOUS 

BUILDINGS 


January  31.  1946 
FUNDS   AWARDED 

SHERIDAN,  Wyo— J.  H.  Monroe, 
district  airport  engineer,  has  received 
the  information  from  W.  H.  Cheney, 
division  engineer  In  charge  of  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency,  Berkeley, 
Calif.,  that  funds  to  the  amount  of 
$4500  will  be  furnished  the  Sheridan 


$200,    (11)    $6.50,    (12)    $200,    (13)    |2.50.  ,  AWAor^rr"^.?""*''^'  ^'  ^^® 

(14)   $4,    (15)   1.10,    (16)   $3.    (17)   $1.50,  i  ^^°^rn^^°^°      ^.        ^       . 
(18)  $4,  (19)  $4,  (20)  $12,  (21)  $7,  (22)  I  _  ^V^^^O,   ban   Bernardino  County, 
$35     (23)    $.60,    (24)    $20,    (25)    $2500;  i  J:;*/"— -^*^>or  R    M.    MUligan    of   the 
total  bid.  $167,253.90.  •     32  7*1^   °/   ^'^Ito   has   received   the   in- 

•  *        '  .  formation    from    W.    H.    Cheney,   di- 

I  vision  engineer  in  charge  of  the  Bu- 
January  31.  1946      |  •"«»"  o'  Community  Facilities  of  the 
;  Federal     Works     Agency,     Berkeley, 


January  31,  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  February 
8.  11  A.  M.,  bids  wiV  be  received  by 
the  Public  Works  Office,  Room  2110 
Administration  Bldg.  San  Francisco, 
urder  Spec.  No.  17015  for  the  In- 
stallation of  additional  paving  which 
shall  be  used  for  streets,  yards,  piers 
and  sidewalks  at  the  San  Francisco 
Naval  Shipyard.  San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  check  or  postal  money 
order  in  amount  of  $30,  payable  to 
the  C!hlef  of  Bureau  of  Yards  and 
Docks.  •     40 


quired   for   financing  project   for   re-  I  ^'-5 --5f'^^7;;;^^;4>^^^^^  SAN     FRANCISCO.  -  Edward     R. 

?^'nT"V/wa^rm".n"wUhl8°ilf    ^o'SelocSJ^' IroZgTllT S.V^^  ^^^h  -d  Folsom  Sts.    S^ 

i.i-mcn  NMde  water  main  with  18-in.     .  iJVPsno    PppriP««    T>,i«nn   rn-oH    :  Francisco,  awarded  contract  by  M  HL 

metal   pipeline,   reaching  from  Hills-    ^^0^' iSfd     Machine,^    ^^   ^S"  '  ^'"'T^-     Purchaser    of     Suppll^.     270 
boro  to  junction  of  Cherry  Grove  Rd.    i^uied  tZ  nr^^^TtZ^^^^^^  ^all,    under   Bid    No     3452    for 

and  state  hig^hway  near  Gaston,  Ore.,    """^  *^^  °"'>  o^^*'"  ^^^  ^^  ^^J'    funilshing    and    delivering    two    hot 

at  an  estimated  cost  of  $650,000.  Bids  «    material  distributors  for  the  Depart- 

will  be  called  about  Feb.  1.       •  •     41  !  '        -  I  ment  of  Public  Works.  •     43 

I  January  31,   1946      ;  

i .1  CONTRACT    AWARDED  '  ~  „    ,„,^ 

. _>- .,      CULVER    CITY.    Los    Angeles    Co.,  ' -qntRACT   AWAPn"p'^'^      ' 

Hall.  Culver  City.  Jan  28.  for  the  '  S^'  ^"  *'^*"  awarded  a  contract  by 
furnishing  on  a  five-year  letase  con-  "'^,  Bureau  of  ReclamaUon.  Denver, 
tact  with  option  to  purchase  fire  i  J°L°  u"u***I,  ^^^^  "'^w/"™/^^^« 
alarm  equipment.  •     •     ♦  43    f"*J/!"''^'^"^./*^*°  ^l-ft   4-ln.    by 

^     *^      j  13-ft.   6-in    radial   gates   with   rollers 

i  January  3l    1946      i*"^**  ^^  bearings,  and  seven  15,000- lb. 

I  BIDS  WANTED  'capacity,  motor  operated,  radial  gate 

I     ONTARIO,     San     Bemardlino     Co..  i  ^°''^"'  complete  with  accessories  for 
;  Calif.— Until    Feb.    4     8PM     bids  '  check.    AU-American    Canal    System, 
will   be   received  by  the   city   council  j  ^°"''^*''     Canyon     Project.     Arizona- 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied aa  fellows: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        43 


42—  MISC.  SUPPLIES  AND 
MATERL\LS 


!of  the  City  of  Ontario,  offide  of  the 
City  Clerk.  City  Hall.  Ontario,  for 
furnishing  on   fire   engine   pump 

Specifications    available    at    above 
office.  •         •  i  43 


'  California -Nevada. 


BIDS  WANTED 


January  31,  1946 


January  311.  1946 
BIDS  WANTED 
DENVER,    Colo— Until    Mftrch    19, 


January  31,  1946 
BIDS  WANTED 
SAN  DIEGO.  Calif— UntU  Feb.  11,  l'*^P'Pe- 


DENVER     Colo  —Until     Feb      1st     i  ^  ^'  ^}^^  '*'"'  ^  received  by  the 

2  P  M.  bids  Will  be  received  bv  the    J"rToec   No'?*.??"""?-  '^V''' 
Bureau  of  Reclamation.  Customhouse    ^^f,  ^P*^   No._  1157  for  furnishing 


Denver  2,  Colo,  under  Inv.  No.  24.- 
958-A-l  for  1250  tone  of  superphos- 
phate fertilizer  In  100-lb.  bags. 

Specifications  obtainable  from  the 
above  office.  •        •  42 


un- 
and  >  j 
delivering   fob    cars   at    the   shipping  i 
point  or  lob  cars  at  Emmetf,  Idaho,  ' 
at  the  option  of  the  bidder,  four  ver-  I 
tlcal-shaft    centrifugal    pumps,    each  I 
having  a  capacity   of   125  cu,    ft.   per 
second  at  a  pumping  head  of  92  ft. ; 
and  four  vertical-shaft,  2,200-volt.  1,- 
750-h.p.  synchronous  motors  of  suit- 
able speed  and  design  for  direct  con- 


Januar>'  31.  1946 
CONTRACT   AWARDED 

rifl^f'T^'  J^?T    ^°«  ^*"'  -^*-  oectlon  to  the  above  pumps  uith  in 

alto  BlSr     sS"^°c^«.?^t  S^1^3  **'^**»"^  %eld-control  cubSe«  for  S- 

to=  7^::^!?^  ^^  l^K-    i*^  «tallatlon     In     the     "C"     line     Canal 

was  awarded  contract  by  the  Com-  p^^pi^g     pi^^t,     Payette     DlvlSSS! 


mission  of  the  City  of  Fresno.  D.  E, 
Roughton,     City     Clerk,     City     Hall. 


Boise  Project,  Idaho.    Pumps,  motors 
and  feld-conirol   cubicles  wllj   be  in- 


Fresno,    for    furnishing    8107    ft.    of   .Ikn^d^ V  thrb^ve"™menl 
4-lnch  cast  iron  bell  and  spigot  wa-     .  r-w^    ari^ifi^-**^^.    =. 


BIDS  WANTED  ^         ,  „ , 

PORTLAND.  Ore.— Until  Feb.  6th,  [  that  fund.s  lo  the  amount  of  $1500 
10:30  A.  M..  bids  will  be  received  by  1  will  be  furnished  the  City  of  Rialto 
the  Multnomah  County  Road  Master,  j  ^^^  the  purpose  of  assisting  in  the 
George  W.  Buck,  for  furnishing  and  '  prepai^tion  of  plans  for  extension 
installing  water  system  at  Floeky  ^o  existing  collecting  sewers  and 
County    Airport    for   the    purpose    of  |  Butte  Jail.  j  construction    of   a    new    outfall    line, 

assisting  in  the  preparation  of  plans  I      Specifications   obtainable  from   theiWi^h  approximately  16,000  feet  of  8- 
for  an  administration  building,  to  be  j  above  office.  •         •         31-32  ;  ^Sfe    sewti.^    and    50    manholes,    and 


two   stories  with    full   basement,   ap- 
proximately   45x120    feet.    The    plana 


. . 

John,  Cassaretto  Co. 


Slnfc    18.86 


and   Stir    Active 


BUILDING  MATERIALS 

READY    MIX    CONCRETE 

ROCK-SAND   GRAVEL- Lt  ME 

CEMENT- PLASTER- MORTAR 

METAL    LATH-WOOD    LATH 

STUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

BUNKERS 

Ptven*     QArflald   STM 
^h  mn4  Channel.  8«n  Franol 


7000^^  feet   ui   i5-inch   outfall   with   20 
!  manholes.     The    plans    can    now    be 

34— DAMS,  RESERVOIRS  &jfT^nstu?t1on.'  ^'•'^*f«™«°^^  ™^^« 

DREDGING  !     The    estimated   cost   of  the  faclU- 

_ j  ties   will   he   $61,000,   to   be  furnished 

January  31,  1946       from    genual    obligation    bonds.    The 
BIDS   OPENED  i  funds    made    available    through    the 

PRIEST     RAPIDS,     Wash.  —  The  |  Bureau    ui    Community    Facilities    of 
Diamond  Drill  Contracting  Co.,  S.  18    the    Federal    Works    Agency    are    to 
Stone   St.,    Spokane,   at    $io.025.   sub-  |  *>*  repaid   without  interest  when  the 
mltted  low  bid  to  the  U.  S.   District .  consiructton    begins. 
Engineer   Office,   Textile  Tower,   Se-  |      Wright  L.  Felt,  located  at  Los  An- 

attle.  Wash..  January  21.  for  explora-  |  geles,  is  fhe  engineer  for  the  Bureau  _ 

tory  foundation  work  at  Priest  Rap-  jof  Community  Faciliiies  of  the  Fed-  •  TTnln  *vri^h  TTsO  p'm"  bidrwin 
ids  damslte,  Columbia  River.  Yakima  eral  Works  Agency  for  Southern  '  ^°"'  ^^"^^  1.  1  .*u  .  m..  oids  will 
and  Grant  counties,  Washington.  { California.   The  engineer  for  the  City 

The  bids  submitted  were:  j  of   Rialto  has  not  yet  been  selected. 

The  Diamond  Drill  Contracting  Co.,  j      Mr.    Cheney    stated    that   work   on 
$30,025.  I  the  plans  will  be  started  at  once  so 

Lynch  Bros..  Seattle,  Wash.,  $31,182.    that  construction  may  begin  without 

Cannon  4  Jef f  eriea,  Compton,  Calif.,  j  delay  when  funds  and  materials  are 
$3S,690.  *     34   available.  39 


11  A.  M..  bids  will  be  received  by  the 
U.  S.  Navy.  Public  Works  Office, 
11th  Naval  Distric-.  1220  Pacific 
Highway.  San  Diego,  under  Spec.  No. 
16953  for  labor  and  materials  for  the 
construction  of  40.000  sq.  ft  of  auto- 
mobile parking  facilities  at  the  Naval 
Hospital.  San  Diego  The  project  will 
Include  earthwork,  tearing  of  site, 
asphaltlc  cement  concrete  paving, 
moving  existing  utilities,  wire  fence 
and  other  miscellanecus  work.  Speci- 
fications available  at  the  above  office 
upon  deposit  of  $10.  •     40 

January  31.  1946 
BONDS   VOTED 

LIVERMORE.  Alameda  Co.,  Calif. 
—The  Cltv  of  Llvermore  voted  bonds 
January  29  in  the  amount  of  $35,000 
to  finance  street  inirrovements  and 
purchase  of  equlpmen-.  Plans  by  City 
Engineer  C.  G.  Clarke  •    40 

January  31,  1946 
BIDS   WANTED 
NEVADA      STATE     HIGHWAY.— 


Bids    were : 

Pacific  States  Cast  Iron  Pipe  Co., 
$5351.43. 

U.  S.  Pipe  A  Foundry  Co.,  $5311.85. 

American  Cast  Iron  Pipe  Co..  $5,- 
412.55.  •        *  42 


The   specifications    contain   a   pro- 


WANTED 

FOR  SALF-FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


FOR  SALE 


NEW  &  RECONDITIONED 
DIMENSION   LUMBER 


I 


January  31.  1946 
NOTICE   OF  SALE  i  BIDS  WANTED 

BISHOP,     Inyo    Co..     Calif —Until .     CENTRAL  VAIJ  FY    PRni'Tr<-T 
Feb.  5,  3  P.  M.  bids  will  be  received       '^f.^'P^^  kS?  f^^,    k. 

by  the  State   Division   of  Highways,    ^°"'  ^^^    ^'  ^   ^    ^    »>»*»«  ^-i"    ^e 


^^y.    ?;  cXt^f^J  t^^^i  Z   V^^^^^'    wa.>board.     p.amhing. 
—       •  pipe,   millwork.   and  other   building 

materia' 8.    S.4LE  PRICES     LarRe 
Uoclu  of  "Bard  to  get"  items. 

Wire,  write,  or    phone 

CLF^-F  r.  \  V  D   W R  VfH  I  \  (     r f » 

2900  Third  St.       -       VAlencia  4977 


specifications  to  prospective  bona 
fide  bidders;  to  others,  $1,25.  not 
returnable.  For  Qpirticulara.  address 
the  Bureau  of  Reclamation  Denver. 
•         •  43 


January  31,   1946 

70- ft.    STEEL  TOWER,    28    M    gal 

REDWOOD  TANK    and    two  66- 1r     x 

.      J    w      .w      ■r.x  24-fL    X     iV-tn     STEEL    PRE88UREJ 

received   by   the   Department    of   the    TANKS  to   be   .old  a*   one  unit    iS- 

Interior,      Bureau      of     Reclamation,    cated     in     San     rnTrim^     m,  -t  ^ 

^^"C,    P--'-l..<^l°:.-fr.l^„/^-    y"t-™oved^at^nce'XTn7ice''"wri?r 

•phone      or     wire      ror      mformatlon 
_     „     „_  L'lf^'?^^'^^     WRECKING     CO 

power,  and    (2)    ohe  CHC   331   motor   ^ey^pj^gct 


G.    E.    Slebert.    Supt.    of    Equipment. 

Bishop,  for  the  sale  of  (1)  one  CHC 

341    motor   grader,    Gallon    Model    C  ,  ^^^    furnishing    and    installing    elec 

12-lnch    blade,   dual   drive,   hydraulic    ^^c     elevator     for     Keawick  "^Power 

control,  scarifier,  genemtor.  Case  L  I    p,^     Kennett  Division,  Central  Val- 


be  received  by  the  directors  of  the 
Department  of  Highways,  Heroes' 
Memorial  Bldg..  Carson  City.  Nev., 
for  the  construction  of  19  miles  of 
secondary  federal  aid  highway  to 
allow  easy  access  of  workers  and 
materials  to  the  Davis  Dam  Project, 
The  new  highway  will  form  a  June- 


grader,  Adams  Model  301.  lo-lnch 
blade,  tandem  drive,  power  control, 
scarifier,  International  1-30  power 
electric  lights. 

Specifications  available  at  above 
office.  Equipment  may  be  Inspected 
at  the  Division  of  Highways  Yard. 
Bishop.  • 


43—     MACHINERY  AND 
EQUIPMENT 


January  31,  1946 
NOTICE  OF  SALE 

LOS  ANGELES,  Calif— UntU  Feb. 
4.  10  A.  M..  bids  wlU  be  received  by 
the   U.    &    Diatrict   Engineer   Office. 


The  Keswick  Power  Plant  is  sit- 
uated on  the  Sacramento  River  near 
Redding. 

The    elevator    will    be    an    electric 

elevator  having  a   capacity  of   3.000 

Iba   and   will   be   used    primarily   for 

I  passenger  service.  The  travel  will  be 

J67  feet  6  inchea 

)  This  invitation  for  bids  d<f>e8  not 
i  cover  the  purchase  of  materiala 
I  which  are  to  be  furnished  by  the 
j  Government.  Materials  to  be  f  ur- 
I  nished  by  the  contractor  and  those 
i  furnished  by  the  Govemmemt  are 
described  in  the  specifications  which 
will  be  a  part  of  the  contract 

Specifications  obtainable  from  the 
above  office.    No  charge  to  proepec 


2800   Third    Street,    San    Francitoo 

VAlencla  4977  (t|) 


iiiii,H,HiiaMiiiiiiBnM«MlH« 


FOR   RENT 


D  8  TRACTORS,  with  Bulldorera, 
fully  operated  E  Barbettlnl  2251 
Queeada,  S.  F.   Phone  AT    5182. 

to  Jan.  31.  '4« 


CLBVELAND  TRENCHER  fully 
operated.  F.  R  Archibald,  LOck- 
haven  8J7J>2  • 

WANTED 


WORK      FOR     D     8     TRACTORS, 

CARRYALLS  and   TERRA  COBRAS. 
Phouft  Stockton  6663«  tf 


PAGE  4 


DAILY    PACIFIC     BUILDER 


THURSDAY,  JANUARY  31.  1946 


Mifl  Permite,  Contr aciis Recordedr  Solicets 


BUILDING  PERMITS 


Buading  Permits,  $1,000  and 
Over,  Applied  For 

SAN  FRANCISCO  COUNTY 


#  DWELLINGS,   three   1-story   5-room 
9010    D    St    844    70th    Ave,    »46    72iid 

Avenue,  OAKLAND. 
Owner    and     Builder— J    M     Walker, 

1^1-D   UniverHity   Ave,   Berkeley. 
Architect— Paul   UsLxntna.rbea:g.    No    2 

Norwood.   Bwkeley  f4.000  each 


ALTER  RESTAURANT 

423-427  ELLIS  STRBSSTT. 

Owner— Pennebaker,  Kentel  A  Coff- 

man,  423  Ellia  St 
Builder — S.   J.   Amoroso  Ck>n8truction 

Co.,  2100  Oakdale  Ave. 
Architect— Not  Given.  18,000 

(Application  No  86701) 


ALTER  OFFICE  BUILDING 
417  MONTGOMERY  STREirr. 
Owner— General  Petrolexun  Corp,  417 

Montgomery  St. 
Builder— Joseph  L.  Bamee,  762  Fol- 

aom  St. 
Architect— Not  Given.  |7.000 

(Application  No  8S7Q2) 


1-STORY  FRAME  DWELLINGS   (4) 
N.   SAN  LUIS  AVE.   104.  78  W.   SAN 
DIECJO;    W.    ST.    CHARLES   68.4. 
93.4  N.  ALEMANY. 
Owner   and   Builder— Alemany    Con- 
struction Co..  4277  Mission   St. 
Architect— Not  Given.  $5,000  each 

(Application  Nos  85497  to  85700) 


1-STORY  FRAME  DWELLINGS   (4) 
N.    TJOGA     199,     184,     334,     309    W. 

ALPHA 
Owner— The  Wilder  Co.,  Inc.,  2166  San 

Bruno  Ave. 
Builder — C.    A.    Wilder    &   Son,    2156 

San  Bruno  Ave. 
Architect— Not  Given.  $5,000  each 

(Application  Nos  85691  to  85684) 


ALTER  MACHINE  SHOP 

45  DORE  STREET. 

Owner — Wells  Manufacturing  Co.,  220 

Ninth  St. 
Builder — Martinelli  Construction  Co., 

44  Mary  St. 
Architect— Not  Given.  91.600 

(Application  No^ 86696)  , 


ALTER  RESTAURANT 

957A  EGBERT  AVENUE. 

Owner— Evo  Venturi,  premises. 

Builder— Day  Work. 

Architect— Not  Given.  $1,000 

(Application  No  85692) 


ALTERATIONS  and  Repairs 
1361-67  E  38th  ST,  OAKLAND. 
Owner    and    Contractor— Bruce    Hol- 
man  and  H   L  Wlnsar,  8816  Park. 
Archlteot— Not  Given.  $2,000 

ALTERATIONS 

5783  SAN  UBANDRO  St,  OAKLAND 
Owner- Ball  Canning  Co,   premlaea. 
Contractor— Stolte,  Inc,  Bank  Amer- 
ica Bldg.  _   _ 
Architect— Not  Given-                    $6,800 

ALTERATIONS  &  ADDITION 
2625  SHORT  STREET,  OAKJUAND. 
Owner  and  Contractor — Earl  McCord, 

2685  Short  Street. 
Architect— Not  Given.  #1,450 

APARTMENTS,  2-8tory  10- room 
2767-69-71   76th   AVE.    OAKLAND. 
Owner  and  Builder — Nels  Gustafson, 

8234  Ney  Avenue. 
Architect— Not  Given.  $10,000 


723  Oregon  Ave;  owner,  Helen  van 
Buskirk;  builder.  Coastwise  Con- 
strucUon  Co;  architect,  W  E  Huson. 
475  24th  Ave.  ^  ,  ^        _   ^ 

'^'^.^"^S.^L.'^.i.  ^».S»W-:  1  ^!!  m^-LOTS  7  and  «  BU>  17. 


SAN  MATEO  COUNTY 


35154    6801  E  14th  St ;  owner,  Silva ; 
I  contractor,  Spott  Electrical;  sign. 
35156      406    MacA\»ley     St;     owner. 


POSrnON  WANTED 


Experienced        ARCHITECTURAL 


nia    Ave;    owners    and    builders    J 
and  H  McFall,  275  California  Ave. 


Belle  Haven.    Francis  L  Newton 
to  D  D  Bohannon  Organizatioa.. 

- » January   21.  1946 

Jan  21,  1946— PTN  LOT  29,  Taylor 
Addn,  San  Mateo.    D  A  Ruybold 

to  Gould  Constr  Co Jan  14,  1946 

OFFICE  BUILDING,  $8000-  519  Km-    "^*°  ^'  1»*6— LOTS  5  and  6.  High- 
ory;    owner.   MagS^scmBnStaeS'        ^*"^   Terrace.     Lester  W  Oakley 

_    ^  '„r^  *=.*'"°   ?^*?*2?fc        et  al  to  H  V  Cowan Jan  15,  1946 

"   «»»    Jan  ?2,  194&— JTK  LOT  31  Blk  46, 


SAN  JOGE 


SHED,  lumber  framing 

2225  FREDERICK  ST,  OAKLAND 

Owner  and  Builder  —  Timer  Struc- 
tures, 942  Mills  Bdg,  San  Francisco 

Architect— Not  Given.  $4,500 

Ofice  Bldg,  $500. 


ADDITION 

3903   PARK   BLVD,  OAKLAND. 
Owner — Jos    H    Roper,    premises. 
Contractor — A  Granzotto  Constr  Co. 

Concord. 
Architect — Not  Given. 


builder,  w  W  Kartell, 

St,  S«m  Joae. 
4'ROOM     RESIDENCE.    $5000;     1266 

Curtiss    Ave;    owner    and    builder 

John  Rania. 
REPAIR   BUILDING,    $3000;   886   W 

Santa  Clara  St;   owner,   Ross  Flah 

Market;  builder,  Al  Bolel.  154  Vine 

St.  San  Jose. 
4-ROOM    RESIDENCE,    $300;    460  N 

18th    St;    owner  and   buUder,    Ada 

Hayes. 

ALTER  RESIDENCE,  $1000;  296  N 
Autumn;  owner.  David  Noonan  ■ 
builder,  Ed  Delmaestro,  460  W 
Julian,  San  Jose. 


FRESNO 


ALTERATIONS 

856   84th    ST,    OAKLAND.  ' 

Owner — Laura    Mason,    premises.  j 

Contractor— J  V  Adams,  744  65th  St. 
Architect— Not  Given.  $1,200 


PERMITS  UNDER  $1,000 
ALAMEDA  COUNTY 


DWELLING  AND   GARAGE,   $6000; 

5013   P^llmore;   owner,   W   E   Holt; 

builder.  Holt  &  Miller 
DWELLING  AND   GARAGE,   $4000; 

1953  S  4th ;  owner,  Jas  A  Autrey  Jr. 
ADD  TO  STORE.  $9000;   106  Whites 

Bridge;  owner,  Daniel  A  Maggiore. 
ADD     TO     DWELLING,     $1000;     154 

Kearney;    owner,  Jos   R  Ochinero; 
.,  o/ux .     builder,  W  C  Carpenter. 
$1,800    REPAIR    PRINT    SHOP,    $1000 ;    393 

N    Fresno ;    owner,   Ernest   Felton ;  ' 

builder,  Elmer  Penner.  I 

ADD  TO  DWELLING,  $475;    „; 

owner,  Helen  Cullen ;  builder,  Chaa 

R  Tilden. 
ADD  TO  DWELLING,  $300 ;  3404  Mc- 

Kenzie;    owner,   Setrak  Messerlain. 
ADD  TO  GARAGE,  $50 ;  726  Belmont ; 

owner,  C  H  Staples. 
-6    an — HmeG       shrdlu   ahrdlu   shrd 


White  Oaks.  Herbert  D  Murphy 
etc  to  P  J  Murphv Jan  21,  1946 

Jan  22.  1946— LOT  2  Blk  18.  Bay- 
wood.  Melvi^e  W  Baker,  etc  to 
Irving  Castor January  21,  1946 

Jan  23,  1946— LOTS  35,  96  and  37, 
Blk    9,    San    Bruno    Piurk-     Alice 

E  Doyle  to  Coast  Bldg  Co 

„.._  Januiwry  21,  1946 

Jan  23,  1946— LOT  22  Blk  1,  North 
Palo  Alto.  James  Marten  to  U  H 
Welnv January-  23,  1946 

Jan  23,  194ft— PTN  LOT  3.  McAker 
Tract.  Arthur  E  Mi^aen.  etc  to 
Geo  Arthur  &  Sons „-Jan  28,  1946 

Jan  24,  1946— LOT  1  Blk  24,  San 
Mateo  Terrace.  Quality  Home 
Bids  to  Peninsula  Home  Bldrs... 
January  24.  1946 

Jan  24,  1946— LOT  11  Blk  25,  San 
Mateo   Terrace.    Lloyd   F   Masch 


Accepted  j  Ferguson  ;   contractor,   Spott  Electri-  '  DRAFTSMAN  wants  part  -  time  work. 

""'"  '"        cal;  plugs;  alterations.  |  Expd.  in  making  sketches,  floor  plans. 

35156      1490    Franklin    St;    owner  i 'WO'^lng   drawings,    details,    etc,    for 

Oakland    Federal    Savings    ft    Loan  •  I  residential,  commercial   or  industrial 

contractor,    Spott   Electrical ;    5    fix-  '  ^O'"*'-  R^P'J    Box  Ul,  c/o  Daily  Pa- 

tui«s.  i  ctO*  Bviidtr.  i/s»>90-ti/4i 

85157  2996  Telegraph  Ave;  owner, 
l^ter  &  Son ;  contractor.  Spott  Elec- 
trical; alterations. 

35168  NW^  16th  and  Telegraph; 
owner,  Kaiser  Co;  contractor  Spott 
Electrical;  fixtures. 

85199  14th  and  Kirkham;  owner. 
Carnation  Milk  Co;  contractor.  Ba- 
terprlse  Electric  Co;  89  outlets;  10 
switches ;  16  plugs. 

85160  2814  Truman ;  owner,  Havo- 
litz;  contractor,  Johnston  Electric; 
service 


Man  with  MARINE  ENGINEER- 
ING EXP.  wants  position  in  boiler 
room  and  mechanical  maintenance. 
Phone  WE«t  M61.  <i/31,  2/L  4/46 


9-1 0— EDUCATION  AL 
ttnUMNGS 


Mr.  Chmey  stated  that  work  oo 
the  piajxs  will  be  started  at  ones 
so  that  construction  ina>'  begin  with- 
out delay  when  funds  and  materials 
are  available.  9-10 


January  28.  1946 

FUNDS    AWARDED 

LOGAN.  Cache  Co.,  Utah —David 
Tarbet.  clerk.  Board  of  Eklucatlon, 
Logan   city   .schools,  has  receivfsd  ths 

Infomiatlon  from  W.  H.  Cheney,  divi- 
sion eng-tne^r  in  charge  of  the  Bu- 
reau of  Community  Facilitiss  of  ths 
FederaJ  Works  Agency,  Berkeley, 
Calif.,  ili&t  iunds  to  the  amount  of 
$840  will  be  fumlahed  the  school  dis- 
trict for  the  purpose  of  assisting  in 
t^i*  prepa.ratlon  al  plans  for  OOD- 
structlng  a  two-story  addition  to  an 
existing  school  tc  include  an  audi- 
torium-recreation room  with  lunch- 
room and  kitchen  The  plans  can  now 
be  completed  and  all  arTa,ngem.er:!,» 
made  for  construction. 
The  estimated  cost  of  the  facilities 


January  29,  1946 

'85161     1404  Franklin  St;  owner   In-    *^^**''^^'^"^®  '*'-^N8 
surance    Bldg ;     contractor     Oakland       BOULDER.  Colo— Architects  Traut- 
Electric  Shop ;  alterations.  j  ^^°  *  Howard.  1411  Walnut  St,  PhU- 

w?tl?  nt?to^r"'^^onf^U°'"'^^;<  '^y^- \t^i^r\^BjS'i  ^r^lA^l:    -1"   be  $23  400.  to   be  furnished   fr..m 

«iic:v.«.>>^,  o     »/,  pftu.  I —    ^^      _     _         _./ _  funds    mads    avallabe!    through     the 

Bureau  of  Community  Facllltiee  r.f 
the  Federal  Works  Agency  are  to  be 
repaid  without  interest  when  the  con- 
struction begins 

H.  C.  Jessen.  Salt  Lake  City.  Utah, 
is  the  ecxgineer  for  the  Bureau  of 
Community  Facilities  of  the  Federal 
Works  Agency  for  UJuJi- 

Mr.  Cheney  stated  that  woiic  on  ths 
plans  will  he  started  at  once  so  that 
construction  may  begin  without  delay 

avail- 
s-id 


35163  6768  Thomhlll  Dr  owner  I  °°  ^®  campus.  Boulder,  Colo.,  are 
Quirk;  contractor.  Paramount  Elec-  co™P'®*^°K  working  drawings  in  the 
trie  Co ;  outlets ;  switches  fixture  •  B°"W«'"  oftice  for  conatrucUon  of  a 
plues  *••  1 4-story   stottM  domitory    buildingr   at 

^164      3647     Laurel     Ave      owner  |  Moulder,  Coio.,  for  the  University  of 

Reinhardt;  contractor.  Clifford  Else- '^°i?™**°'     Moulder-,     estimated    cost, 

1700.000.  9-10 


January  29,  1M6 


Kitsap      Co., 


Building    Permits,   $1,000  and 
Under,  Applied  For 

^M^iii— [I        I   mm  II 

SAN  FRANaSCQ  COUNTY 

ALTER  STORE.  $750;  2601  Mission; 
o'WTier,  A  Bothin,  287  9th  Ave;  day 
work. 

ELECTRIC  SIGN.  $600:  20  O'Farrell; 
owner,  Geo  Bronson,  26  O'Farrell; 
builder.  QRS  Neon  Co,  690  Potrero. 

AI.TER  DISPLAY  ROOM,  $400;  1828 
Taraval  St;  owner,  Jack  Richards, 
prem  :  builder.  Central  Home  Build- 
ers, 1120  Irving  St. 

ALTER  HOME,  $400 :  N  Merchant  50 
E  Battery;  owner.  Barney  Barnard, 
138  Erie  St;  builder,  Ed  Rosemont, 
176  Duboce  Ave. 

ALTER  STORE.  $400;  250  Bayshore 
Blvd :  owner,  Franzella,  premises ; 
day  work. 

ELECTRIC  SIGN.  $400;  34  Howard; 
owner,  Dan  McCormick.  premises; 
builder.  QRS  Neon  Co,  690  Potrero. 

ELECTRIC  SIGN.  $350;  346  Sutter; 
owner.  Albert  Walter,  prem;  build- 
er, Wonderlite  Neon  Produets  Co, 
1095  Folsom  St 

ELECTRIC  SIGN.  $325  ;  1430  Powell ; 
owner,  Oakley  Lumber  Co,  prem; 
builder.  Electrical  Products  Corp, 
910  Harrison  St. 

ALTER  DWELLING.  $300;  74  Ma- 
drone  St :  owner.  W  J  Peters,  prem ; 
builder.  American  Terraiio  Co,  36 
Wood  St. 

ALTER  DWELLING.  $300;  1643  82nd 
Ave;  owner,  Harold  T  Walker.  1643 
^2nd  Ave:  builder,  American  Ter- 
razzo  Co.  36  Wood  St 

ALTER  SERVICE  STATION.  $300; 
1600  Mission  St;  owner,  McKale, 
Inc.  prem ;  day  work. 

ELECTRIC  SIGNS  (4),  $250  each; 
Gregory  Radio  Co.  923  Valencia  St 
(2);  Benatar's.  1156  Market  St; 
Larry's  Coffee  Shop.  4815  3rd  St; 
builder.   Apex  Electric,   363  Fell  St 

ALTER  STORE.  $250:  2930  Octavia; 
owner.  B  W  Whitmore,  2360  Van 
Ness  Ave ;  day  work. 

ELECTRIC  SIGN.  $200 ;  1312  Polk  St ; 
owners,  E  and  L  Emanuel,  prem ; 
builder.  Neon  Maintenance  Corp, 
755  Davis  St. 

ALTER  HOME.  $150 ;  388  Eureka  St ; 
owner  and  builder,  B  F  Monroe, 
premises. 

ALTER  DWELLING,  $150 ;  1708  Lake 
St ;  owner,  C  H  Pool  Jr,  720  Califor- 
nia St :  builder,  American  Terrazzo 
Co,  36  Wood  St. 

ELECTRIC  SIGN.  $100:  3318  24th  St; 
owner.  Progressive  Radio,  prem; 
builder.  QRS  Neon  Co,  690  Potrero. 

ALTER  DRESS  GOODS  SHOP,  $100 ; 
2748  Mission  St;  owner.  Mode  O* 
Day,  prem :  builder.  Atlas  Pacific 
Neon  Products,  433  11th  St. 
ALTER  FLATS,  $100 ;  69A  Woodward 
St;  owner,  Mrs  Goldman,  1734  Brod- 
erlck ;  builder,  Leonard  Salomon, 
1734  Broderick. 
ELECTRIC  SIGN,  $25;  947  Irving  St; 
owner,  E  Damon,  prem;  builder, 
Brite-Ute    Neon,    1895   Folsom    St 


BERKELEY 

ROOFING,  $920;  2600  Durant ;  own- 
er, Hotel  Durant,  prem  ;  contractor, 
John  T  Morris,  2015  Blake  St 

ROOFING,     $585;     2569-72     Shattuck 
Avenue;   owner.   T   B   Neilsen,   2569 
Shattuck ;    contractor,    Elliott    and  j 
Elliott.  2336  Market  St,  Oaklano.      \ 

COALING  SHED,  $500;  NW  Comer 
Eastshore  and  University ;  owner 
and  builder,  E  A  Wettan,  2321  8th 

ALTERATIONS, 


Buiiding  Permits,  $560.00  and 

Over,  Issued  by  the  Board 

oi  Public  Works 

SAN  FRANCISCO  COUNTY 


^^  trie  Co;  outlets;   switches;  fixturss; 

..     T^     .        ,     «      '""D?.n^«..!r  i plugs;  alterations, 

to  Peninsula  Home  Builders    ....         ,f    s^^      ^926   Foothill    Blvd     owner    ^^ 

Jan-24:  1946Zl^N  a???^^  T  \^^^:  ^SeTflSlfr  SL^"    f^^JS^""^"" 

R  Lindsay January   24.   1»*6  I  ff^^^.^^^^ich^^^^  °"^- '  County     superintendent     of     schools,    able. 

Jan   24.   194&-LOTS   9   and  10  and      r**^'.*,    ^q  lOSrd  Ave •'  nin^.   «-4«      ^as  announ^  the  following  building 
Lot  1  and  ptn  Lot  2  Blk  1.  Red-      •    ^^^  extractor  1:i^fort  SiS£-    Program  at  a  total  estlmat^  cost  of  1  ^..^^^    .^.^r..^:^ 
wood  Villa  Park.    Currie  Mfg  Co       "*f°V    <=o°if»^'^o'^'   J-lf lo™  Electric,    •5  4o«/)oo.  1  FUNDS   AWARDED 

To  Peter  Sorlnsen    (2) ^J^^'iiffll^   I^M^prrlc^i^.l"/^"^  ^^^^^^  15,423,000.  |      „ ,.  __ 

January  16.  17,  1946  |      35168     2754  Park  Blvd;  owner,  Un- 
-      -  'garetti;  contractor,  Clifford  Electric; 

outlets;  switches;  fixtures;  plugs. 

35169     NE   Brunell   and   Robinson; 
owner.    Ungaretti ;    contractor,    Clif- 
ford Electric;  outlets;  switches;  fix- 
tures; plugs. 
85170    3634  E  14th  St ;  owner.  Shear 


Jan  21,  1946— LOT  8  Blk  36,  Hay- 
ward  Addn,  San  Mateo.  Gunnar 
Bostrom  ^tc  to  whom  it  may  con- 
cern  -•.'- January    18,    1946 


Januar>'  28,  1946 
.WARD! 
SANTA     MARIA,     Santa     Bart>ara 

Co.,     Calif. — Robert     Bruce,     District 

tures'plann^   for  two'g^de'  schools  '  Sui>^rtntendent    of    Schools,    has    re- 

-„^    »^    „..^4»«-4 A     r^    xr^^lrmr^r^     ccived    the    information    from    W,    H. 

Cheney,   division   engineer   in    charge 


North 
District 


Kitsap     District  —  Poulsbo, 
Nq..     400,     $600,000    expend!-  1 


I  and  an  auditorium.  A  C  Erickson, 
school  superintendent.  Architects, 
Naramore,  Bain.  Brady  &  Johanson, 
Dexter  Horton   Bldg.,   Seattle, 

Silverdale  — $1,200,000    planned    for 


high   school,   junior  high   school   and 


of  the  Bureau  of  Community  Facili- 
ties of  the  Federal  Works  A^Micy. 
Berkeley,  that  funds  to  the  amount 
of  $17,300  will  be  furnished  the  Santa 


er;   contractor.   Clifford  Electric   Co;    f 'f "„f,',?""Ji'..j^  J^^ 

mitlets-  switrhM-  fi^tnrAB- T,i„.r«  two  audltorium-gymnasiums.  District  .„„,„„««    .«    ♦k^    r^n..,^«.;i.x«    «r 


SAN  FRANCISCO  COUNTY 


JANUARY   30.  1946 


Jan  ,...,  194^— N  VALLEJO  157-6 
W  Stockton.  Emile  J  and  Louise 
A  Pierron  as  to  improvements 
on   property. 


NW  Pope  St  21  W  Prague ;  North  1 
Pra^e  234,   294  W   Curtis;   three   1-  1 

$400;     758    Contra  i  story    fran^e    dwellii|gs;    cost    $6750  | 

Costa ;  owner.  D  V  Rosa,  premises ;  j  each ;  owner,  Peninsula  Bldg  Co. 
contractor,   Valary   &   Wilson,   2134  |     SE  Cor  26th  Ave  and  Quintara;   S 
Parker.  j  Quintara  95,  120  E  26th  Ave;  SW  Cor 

ROOFING.  $400;  2032  Hearst;  owner,  j 25th  Ave  and  Quintara;  four  1-story 
Mary  M  Kellogg,  prem ;  contrac-  frame  dwellings ;  cost,  $6300  each ; 
tor.  Evertite  Rfg  Co,  2309  Milvla.     owner.  Atlas  Realty  Co. 

ROOFING     $360;    906    Indian    Rock;i     N   Tioga  249,   274,  299,   324  E  Rut- 
owner  Dr  R  Brady,  prem;  contrac- 1  land;   four  l-story  frame  dwellings ;i 
tor  W  R  Crowe,  6818  Cutting  Blvd,    cost  $5300  each ;   owner,   Wolder  Co. 
El  Cerrito  ^25  Rhine  St;  alter  dwelling;  cost, 

REPAIRS,    $287;    1775   LeRoy ;    own-    $1000;  owner,  C  J  Boux. 

er  C  H  Woessner,  1207  Kirkham  (  240  Bowdoin  St;  alter  dwelling; 
St'  Oakland ;  contractor,  Berandsen  I  cost,  $1000 ;  owner.  Rev  A  E  Saimer 
Rfe    1867  15th   St.  San  Francisco.    I  for  Nazarene  Church.  | 

ROOFING  $272 ;  2536  Grant ;  owner,  j  2630  15th  Ave ;  alter  dwelling ;  cost  ] 
J  E  Dunn,  premises;  conti actor,  $1290;  owner,  John  G  Wollachleuger.  ] 
John   L  Morris,   2015   Blake.  j     E  25th   Ave   200.   225,   250.   275,   300,  j 

ALTERATIONS,  $200 ;  2519  Hlllegass  1  326,  350.  425,  450  S  Quintara ;  W  24th  ; 
owner    Col    J    E   Wyke,    premises ;  |  Ave  225,  250,  275,  300,  325,  350  South  I 
contractor,    C    C   Orth    &    Co,    1821  ■  Quintara ;    15    1-story    frame    dwell- 
Addlson  *°8^  •   ^^^'  $^300  each ;  owner.  Atlas  ; 

ALTERATIONS.  $200;  3131  Ellis  St;   Realty  Co.  j 

owner  and  contractor,  G  Palmer.  |  235  25th  Ave ;  alter  flats ;  cost,  $500 ; 
3131  Ellis  ^  owner.  EMC  Kurtz. 


outlets ;  switches ;  fixtures ;  plugs.  Nn    ^07    r^^ri  jJ^nie    school  sunerin- '  °^    assisUng    in    the    preparation    of 

35171      425    Foothill    Blvd;    owner,    f^o.  407.  ^•■J}J'^^^%^^^^^^  I  plans    for    construction    of    an    add* 

Central  French  Laundry;  contractor,    ^^dent    Architect    Naramore.    Bain.  I  J', „_  .„  .^ „_,  .^,  ^_,„„  ^„,..., 

I  -  •'  •  Brady 

Bldg.,  Seattle. 

South    Kitsap- -$300,000  for   audito- 
rium conne(;ted  to  high  school.  Archi- 
B.  '  ^      ..    .r-     J    ^     c!»^^v«U     c.^<4v    '!<.»«»»  I  ^les ;    ana    consiruciion    01    eigni    n« 

,  Gard-  :i^^'F^^^  ^    Stephen,  Smith  Tower,    ^i^^srooms,  administration  and  cat 


I T  L  Rosenberg  Co ;  motors. 
1  35172  2319  38th  Ave;  owner,  Wil- 
i  son  ;  contractor,  R  F  Long ;  8  outlets ; 
,  8  switches ;  8  fixtures ;  8  plugs 
35173    4418  E  14th  St;  owner, 


Seattle. 


&    Johanson.    Dexter    Horton    tion  to  the  present  El  Camino  Sch.K>l 
■^    ^  consisting    of    band,    orchestra    and 

vocal  music  room,  approx.  8,000  aq. 
ft.,  and  additional  sanitary  facili- 
ties ;    and   construction    of   eight   new 

e- 


ner;    contractor,   R  F  Long;   27   fix-    i^^f-iti^  mnKx^nM.    ♦«   k-    -«*«♦  1  teria    with    approx.    12.000   eq.    ft 

tures.  '      ^'^'"*'^»''-1?;?Ji'^/°    J*or^n    "«««•   ^^      The    plans    can    now 

85174      7800   E    14th    St;    owner,    78  ^o'" /«^«™\ ,t"^ji°'f ";"«;  °°^^^  and      all 

Club;   contractor,  R  F  Long;  altera-    fSflL'cent^';  S2ToSS^Xed""for^:    --<^-    '-   construction. 


of 

be 
arrangements 


SAN  FRANCISCO  COUNTY 


'Tl75     1209  Broadway     owner.  Ro,-    t'^^^^J^^^n^l^.^L^U^^ 
iroutl?ts!^r;SuL^  ^^^^^"^^^  ^^^^    J^y-  Bldg..  SeatUe 
i      35176     1249   49th    Ave;    owner.   Van 


The  estimated  cost  of  the*  facili- 
ties will  be  $194,000,  to  be  furnished 
from  general  obligation  bonds.  Ths 
funds     made    available    through     the 


Recorded  Amount  I  Der  Haeghen ;   contractor,  T  L  Ros 

Jan   29,   1946— W  KIRKWOOD  Ave      lenbergCo;  motors. 


and  Mendell  NW  76  SW  99.75 
SW  alg  Lot  77  10621  NW  26.49  NE 
97.47  SE  25;  NE  La  Salle  Ave 
being  most  Nly  cor  land  conveyed 
by  John  M  Segrue  to  C  and  C 
of  San  Francisco  NE  88.539  SE 
25  SW  97.47  NW  26.49.  Atlas 
Htg  &  Vent  Co,  Ltd  vs  Pio  and 
Lidia  Stefanuto  and  Charles  E 
Daly     - - $261.00  i 


35177  2868  Hannah  St ;  owner,  But- 
ler Co;  contractor,  T  L  Rosenberg; 
outlets ; 

35178 


The  project  has  been  submitted  for    3y^^^    ^,    Community   Facilities    of 
approval  of  state  funds  9-10    ^^^  Federal  Works  Agency  are  to  be 

'  repaid  without  Interest  when  the  con- 
I  atruction  begins. 
Wright     L.     Felt. 


Januarj'  29,  1946 
FUNDS  AWARDED 
LOGAN,    Cache   Co.,    Utah.— David 


Electrical  Permits 

SAN  FRANCISCO  COUNTY 


ROOFING.  $168;  2341  Stuart;  owner, 
W  W  Redmond,  premises;  con- 
tractor, Dillon  Rfg  Co,  5212  San 
Pablo  Ave,  Oakland. 

ROOFING.  $161;  1276  University; 
owner,  S  B  Sequira,  prem:  con- 
tractor. Sears,  Roebuck,  2633  Tele- 
graph Ave,  Oakland. 

ROOFING,  $160;  1994  Marin;  owner, 
J  T  Sparer,  prem;  contractor,  W 
R  Crowe,  6818  Cutting  Blvd,  El 
Cerrito. 

ROOFING-  $123;  1527  Grant;  owner, 
J  O  Qendrom,  prem;  contractor, 
Malott  9t  Peterson,  49th  and  Shat- 
tuck Ave.  Oakland. 


1027  Market  St;  alter  store;  cost. 
$900;  owner,  August  Drucker. 

1666  Wallace  Ave;  alter  dwelling; 
cost,  $1000;  owner^A  Garibotto. 

120  Vale  St;  alter  dwelling;  cost 
$2000;  owner,  D  J  Shaw. 

NE  Cor  Head  and  Randolph ;  East 
Head    25,    50,    75    N    Randolph ;    four 


8134  1560    California ;    owner,    Cal 
Music     House;     contractor,     Weber-; 
Conroy;   I 

8135  340  3rd  St;  anwer,  S  Plstora; 
contractor,  John  Philis ;  7  outlets;  2 
^witches ;  motors. 

8136  S  Monterei'  Blvd  160  East 
Edna ;  owner.  Hansen ;  contractor,  M 
Schimetschek ;  ~ 

8137  2382  Lombard;  owner.  Bomi; 
contractor,   M    Schimetschek;    alter. 

8139      1054 


;  switches;  fixtures;  plugs.  '      rr^^^,^";^^""^,.^'  r.f'l^!^'^^i'f^  \  ^^e^^^^'  '»  ^^^  engineer  for  the  Bu- 
o     SW  103rd    Ave  and   Byron;    J"^^^-    ,^'*"^^\^*'?    °'    ^  f?  V^i    re*"  of  Community  Facilities  of  the 

j  owner    Drinkw^d ;    contractor,   T   L    Lo^*"   ^  ^y  f  ^^^^Jl^,*^"  oH^n  J^dlW      F*^^™'  "^"^'^^  ^K«"^y  ^^'  Southern 
'-  •  ,  information  from  W.  H.  Cheney,  dlvi- j  (,^,jf^^i^       The     architect     for     the 

sion   engineer  in    charge   of   the   Bu- .  ^^.^oo,  district  has  not  yet   been   se- 
reau  of  Community  Facilities  of  the  |  j^cted 

:  Federal     Works     Agency,     Berkeley  j      j^r.' Cheney    stated    that   work    on 

Calif.,   that   funds  to   the   amount   of  ,  ^j^^  ^^^^^  ^^^^  ^^  started  at  once  so 

I  $840  will  be  furnished  the  school  dla-  j  ^.^^^^  construction  may  begin  without 

.  trict  for  the  purpose  of  assisting  in    ^^^^^.  ^^.^^^  ^^^^^  ^„^j  materials  are 

the    preparation    of    plans    for    co"- |  available  9-10 

structlng  a  two-story  addition  to  the  '  

Whittier  S<^hool   to  include  an  audi-  Januar>'  29.   fS^e 

torium-recreation    room    with    Itinch- |  pjj^pg   AWARDED 

,  room    and    kitchen,    and    $1000    fur-  |     sOUTH     PASADENA  -  SAN     MA- 

nlshed    for    constructing    an    audito-  |  j^^q    i^^   Angeles   Co.,   Calif  .—Roy 

i  rium  -  recreation     room,      lunchroom,  j  g      Simpson,     superintendent     South 

;  kitchen  and  one  classroom  at  Wilson    Pasadena-San    Marino    High    School 

,  Elementarv-    School.    The    plans    can  I  District    has    received    the    Informa- 

now  be   completed  and   all  arrange-  j  ^^^^^    f^^^^    ^     ■^    Cheney,    division 

j  ments  mad0  for  construction.  I  engineer  in  charge  of  the  Bureau  of 

1     The  estimated  cost  of  the  faculties  ^community  Facilities  of  the  Federal 

will    be    $23,400    and    $28,400.    respec- !  ^Q^ks  Agency.  Berkeley,  Calif,  that 

tlvely,  to  be  furnished  from  avaUable  i  funds    to   the   amount   of   112,500   will 

cash    and     other    funds.    The    funds    j^^   furnished   the   school   dietrtct   for 


Rosenberg ;  alterations. 

FOR  SALE 

Fully  Elquippe<i 

Brockway  line  Truck 

V.  G.  ELECTRIC  CO. 

330   SEVENTH    ST.,    RICHMOND 
Phone  RICH.  4710 


BERKELEY 


l-8tory  frame  dwellings ;  cost.  $5600  |  Els^ery ;  contractor,  American  Elec 
each ;  owner.  Sterling  Bldg  Co.  I  Cohstr  Co ;  alterations. 

S  Market  St  147  S  Dolores  Street;  4140  2O6  6th  St;  owner,  N  Mann- 
one-story  frame  bldg  and  parking  !  dakes ;  contractor,  American  Electric 
lot ;  cost  $3500 ;  owner,  S  &  C  Motors.  ;  constr  Co ;  1  plug. 

1262  Post  St ;  alter  store ;  cost.  $500  ;  ]      gi4i     127  Lombard  St ;   owner ; 


made  available  throxigh   the  Bureau  |  ^^^  purpose  of  asslsUng  in  the  prepa- 

^ ^^ .,    - ,     65541      1522    Spruce    St;    owner,    T   o'  C^"™"°"y  ^*'"'*i!;' ,^' »!f*T~:  I  ration   of   plans   for  constructing   an 

Pacific :     owner,     H     S  '  shultz ;  contractor,  Aarvoks ;  1  motor.  I  e™'  ^^'^^  Agency  »«  ♦<>  ^„!!^'*  ,  addiUon  to  the  high  school  consisting 

661  Addison;   owner,  ;! without  Interest  when  the   construe-    ^f  commercial,  homemaking  and  ac 


$25; 
and 


OAKLAND 

SIGN,     cloth,    $7;     wood. 

Foothill     Blvd;     owner    «uiu     <-«..-, 

tractor,   G   A   McNeU,   728-30   Cen-  I 

tral   Ave,   Alameda. 
ALTERATIONS,  $400;  1434  35th  Ave 

owner,    Dr    Fenton    Parker,    prem; 

contractor,    George    R    Wright,    268 

TTn  on       A.VC 

REPAIR  fire  damage,  $80 ;  166  Santa  | 


owner,  Walcrest  Corp. 

486  Ellis  St:  alter  bar;  cost  $2000; 
!  owner,  Mr  Williams, 
j     665  Pacific  Ave;  alter  restaurant; 
{cost,    $500;    owner,    Peter   J    Zevas. 
6424       2601   Mission   St ;   alter  store ;   cost 
con-!  1750;  owner,  A  Bolkln. 


BUILDING  CONTRACTS 

SAN    MATEO   COUNTY 


riara^Ave     owner  WT  Reid.   Jr.  1  ADDN  to  school,  reinforced  concrete 
p«mis^?;:onTmctor%mes  Bond.  1 ELGEMONT   SCHOOL.   San   Bruno 


contractor,    Kennedy    Elec   Co;    mo- 
tors. 

8142  690  12th  Ave;  owner,  ; 

contractor,    Kennedy    Elec   Co;    mo- 
tors. 

8143  1355  MarKet  St;  owner,  Clay 
Estes;  contractor,  Old  S  F  Electric 
Co;  4  outlets;  2  switches. 

8144  340  Pine  St;   owner,   ; 

contractor.  Pacific  Elec  ic  Mech  Co; 
44  outlets;   3  switches;   4  plugs. 

8145  96  Minna  St;  owner,  Gross; 
contractor,  Assoc  Elec  &  Mech  Co; 
1  plug ;  motors 

8146  682  Mission  St;  owne 


66642     --...    ,  - ,^,        K^^„. 

SSiV     eiTSLrst;    owner.   Pacific ;  City.    Utah,  is   ^'^   ^»^"^^,,f°'  *^ 
Guano:    contractor.   Pacific    Electric   Bureau    of   Community   Facilities   of 


ministrative  departments  on  the  first 
floor  and  library  and  study  hall  on 
the  second  floor.  The  plans  can  now 
be    completed    and    all    arrangements 


the  Federal  Works  Agency  for  CTtah.  '     ^^^^  ^^^  construcUon, 
'     Mr    Cheney    stated    that  work    on  ' 


Motor;  6  motors 

66644  2850  Seventh;  owner.  Hall-  j^^^r  cneney  «*««^™  .^^J^*^  "«  ;  The  estimated  cost  of  the  faciUties 
Scott  Motor  Co;  contractor.  Pacific  j  the  plans  wll  be  rtaxtsd  at  ««ce  so  ,  ^.j„  ^^  |3oo,o00,  to  be  furnished  from 
Electric  Motor;  56  outleU ;  7  switches ;  I  that  constriiction  may  ^'''fiftn  without  ,  available  cash  and  genera!  obligation 
42  fixtures    7  plugs-  7  circuits.  ;  delay  when  funds  and  materials ^ars  |  j^^^^j^     ,j^^    ^^^    ^^^j^    availabls 


66645     729   Carlton ;    owner.   Cutler   available 
Laboratory ;  contractor.  Pacific  Elec-  j 
trie  Motor:  1  motor 


9-10 


January  90,  1946 
66546     2646   Eighth;    owner^  John-    '^^1^|^k''^s^ Angeles  Co.,  Calif. 


son  Gear ;  contractor.  Pacific  Electric  j 
Motor;  circuit;  3  motors 


— H.  I.  Stltes,  city  manager.  City  of 


through  the  Bureau  of  Community 
Facilities  of  the  Federal  Work* 
Agency  are  to  be  repaid  wllhou!.  u- 
terest  when  the  constructlcm  bexms. 
Wright  1^  Felt,  located  at  Lx)a  An- 
geles,  Calif.,   is   the   engineer  for  th< 


66547      East;hore    and     UnWersity   Burbjmk^  has^c^v^^the^f^^^  Facmtiesof 


BuOdin^  PermiU,  $1,000  and 
Over,  AppGed  For 

ALAMEDA  COUNTY 


Lafayette.  ^    , 

ALTERATIONS,  $125;  1125  9th  Ave; 
owner  and  contractor,  G  O  Ben- 
nett. 900  E  11th  St 

PEST  CONTROL.  $170;  3106  Cham- 
pion St;  owner.  H  N  Duffy.  5225 
Foothill  Blvd;  contraictor,  Wayne 
K  Davis,  2041  University  Avenue. 
Berkeley. 

ADDITION,  $700;  6329  Mtn  Blvd; 
owner  and  builder,  ohn  Rader- 
gard,    6329    Mtn    Blvd. 

REPAIR  fire  damage,  $48:  714  25th 
St;  owner  and  contractor,  Mrs  L 
Schaller.   674   Rosal   Ave. 

ADDITION.  $300:  220  Lee  Street; 
owner,  A  Gideon  prem;  contractor, 
F  A  Younger,  2334  38th  Ave. 


Owner — San    Bruno   Elementary    Sch 

Dist,  San  Bruno. 
Architect— Masten  &  Hurd.  407  San- 

some  St  San  Francisco.  ^ 

Contractor— i*eter  Sartorio,  262  Clem- j  ^ent  of  Public  Works;  4  outlets;   2 

entina  St  San  Francisco.  ! switches;   2 


(yacht  harbor) ;    owner,   Ed   Wdton ;    "o"  '">'"  ^-  "•  ^  ,   fZl^i;,!!^.,.     'i  I  the  Federal  Works  Agency  for  South- 
contractor.   Thos   Griffith;    1    motor.  i«;lne"   *°    ^^Jtff *   °'   ^* ,h,  ^    ° ,  i «™   California,  and  Marsh,    Smith  <i 

65548     2131  Center;   owner,   ..„ ^ 'S?oTs"AiL!^BiAel^    cIlS^iTt  '  ^^'•»^'    ^   ^««^^«    ^"^^^      '^'■*   ^*»« 

r   Thel-    contractor.  Scott-Buttner;   2  ouUets;    Wo^^%^g«cy    BeAeley.  Ca  j^^   ^^   ^^^^^^   district   to 

'      "?  .  i«  *._» funds  to  the   amount   of  $23,»«5   wm    ,n^e  ^^^  ^^^  plans. 

rk    on 


plugs;  1  circuit. 
65550     2409  College;  owner, 


warehouse, 
.  !  smith    shopH    and    garage,    carpenter 


BURLINGAME 


STORE 

2395  SAN  PABLO  AVE.  BERKELEY 

Owner — National  Sales  Co.  premises. 

Contractoi^-Elmer  J  Freethy,  1432 
Kearney    St    El    Cerrito 

Architect — Edward  Cerruti,  461  Cres- 
cent St  Oakland.  $22,000 


CANDY   PACKING   PLANT 
1712  SAN  PABLO  AVE,  BERKELEY 
Owner — A  H  Chevier,  Napa. 
Contractor — R  F   Johnson    and    Son, 

2036  San  Pablo  Ave 
Architect— Not  Given.  $16,000 


WOODWORKING    SHOP 
803  UNIVERSITY  Ave,  BERKELEY 
Owner— R  L  Hinds,  1719  Addison. 
Contractor— F  A  Stead,  1991  Center. 
Architect — Paul    Hammarberg,    No   2 
Norwood  Ave,  Berkeley.  $9,800 


RESIDENCE,  $13,000;  Lot  11,  Block 
14,  Burlingame  and  Clarenden  Rd; 
owner,  Abe  Plotkin;  builder.  Cus- 
tom Built  Homes. 

2  APT.  GARAGES,  $7000;  19  High- 
land; owner  and  builder,  IC  N  Ca- 
bral,  19  Highland  Ave. 

RESIDENCE,  $6000;  Lot  17,  Block  14. 
Dwlght;  owner  and  builder,  J  C 
Ellers.  ^.     ,    ,^ 

RESIDENCE.  $6000;  Lot  4.  Block  14. 
Clarenden:  owner  and  builder,  J  C 

ALTER  AND  REPAIR.  $2000;  217 
Myrtle  Rd;  owner,  Mrs  M  Daley: 
builder,  J  Harris. 


!  switches;  2  plugs;  alterations.  .      65550    -44U»  '-o/'fKf,'"^"'^  "•":■;•■    and   paint  shops   and  loading  docks. 
Filed,  Jan  21.  '46.  'Dated  Jan  16,  '46.  J     §148    E  15th  Ave  100  N  Quintara;  | contractor,  Ser^-ice  Heat  &  Power,  1    ^^   ^aitional    water   facilities   con- 
Progress    payments   of 75  re  [owner  Doelger;  contractor,  Richmond  j  transformers.         ..  ^    .^.„__-_  rjr  '  sistlng  of   4   booster   pumping   planV 

65551    917  The  Aiameaa ,  owner,  ut   ^^   ^^^   intermediate  water   reser- 


ce  so 

thout 

delay  when  funds  and  materials  are 

avatUM*.  ^-10 


Usual  35  days 25%    Electric;  service.  ^       85551    917  The  A.ameaa,  "JT"".', ^^  •  ^a  "^g   Intermediate  witer   reser-  j  b,ds  WANTED 

TOTAL  COST.   $81,568.00 !     gug     3055   Clement   St;    owner,    ^^  I  S^^^P^^ ;.  «°"i™^^^°';^^  and  water  main   extensions  in  r'^SNTEBEESo.    Los    Angeles    Co.. 

20  outlets,   15  s>Mtcne8,   -t*   pugo.   *  ,  ^^^     ^^^^^^     section,     Mariposa     St.    cuiiif  _until    February    7,    1    P.    M., 
"S     1827  Second;  owner.  Pacific    Chandler    »l,vd.,    Scott    Rd.^   Peyton    ^ew  bids  wUl  be  receHed  by  Monte- 


Bonds    (2)    $81,568,    $40,784;    sureties,  j  Trevizan ;    contractor,    G   Vaccarino; 
General    Casualty    Co.    of    America ;  ]  motors 


forfeit.  $25  per  day.    Plans  and  spec 
ifications  filed 


8150 


853   Van    Ness    Ave;    owner, 
contractor.    QRS    Neon 


PlombiBg  Permits 


sign. 

8151 
Sound ; 


i^r.1^     „«.     noltT^otnr    Fred     s'chmitts-    Ave.  and  Anduver  St..  Main  St.,  Clark  |  bello  Unified  School  District  George 
CO.  I  Guano;    contractor,    Fred    Schmitts.    ^^    ^^^^^    ^^^     Sixth  _St,    Ala- i  m.    Schurr.    business    manager,    1600 


BERKELfeY 


49  Main  St;  owner.  Photo  & 
contractor,    Dowd-Seld  Elec- 
;  trie ;   alterations. 

i     8152     50  Turk  St ;  owner,  Brayton 
i  Hotel ;    contractor,    Dowd-Seld   Elec-  , 
II  I  trie ;  1  outlet 

810  Carlton:  owner,  Colgate-Palm-  I  8153  65  Market  St;  owner  and  con- 
olive-Peet;  dealer,  R  D  Tearey;  10  tractor,  Southern  Pacific  Co;  18  out- 
water    closets ;     13    wash    basins ;    8  '  lets. 

drinking  fountains;    10  sinks;  4  ur- I     3154    65  Market  St ;  owner  and  con- 
Inals ;  11  showers.  j  tractor.  Southern  Pacific  Co ;  74  out- 

1710  Thousand  Oaks ;  ovmer, ;    j^ 


23  outlets ;  40  fixtures. 


meda  and  BJlmwood  Aves.  The  plana  ^  Whittier  Blvd..  Montebello,  for  con 
can  now  be  completed  and  all  ar-  |  gtructlon  of  six  one-story  wood  frame 
rangements  made  for  construction.  |  school  buildings  at  the  Rosewood 
The  estimiated  cost  of  the  facilities  Park  Elementary  School,  Eastland 
will  be  $694,635,  to  be  furnished  from  ^^.^  ^^^  Anaheim-Telegraph  Rd., 
^«  •^      1     i    I  ••    •         I  income  of  tihe  operations  of  the  mu- ^  jjontebello.  9-10 

Qasstfied  Adverlismg  °' '^'"  -""'""'  "'^^'' ''?'": 


dealer,  Wm  Storck ;  sprinkler  system 

1614  Parker;  J  M  Walker;  dealer, 
J  A  Fazio ;  water  closet ;  wash  basin  ; 
bath  tub ;  sink ;  wash  tub. 

640  Colusa;  owner.  R  E  Honnald; 
dealer,  W  H  Plcard ;  sink. 

1630  Channlng;  owner,  Anderson; 
dealer,  Chas  W  Knight;  sink. 

2436  Durant:   owner,  H  F  Austin;    trie  Worits; 


8155  527  Folsom ;  owner,  Spudette 
Co;  contractor,  Atlas  Electric  *  BSng  j^^ 
Co;  motors. 

8156  1715-17  Lvon  St;  owner,  Mc- 
Queen; contractor,  Byington  Electric 
Co;  1  outlet;  11  plugs;  service. 

8167     357  Geary  St;  owner, 


HELP  WANTED 


SUPKRINTBNDBNT 
ESTIMATOR 
STORBKEIBEPHR 
The   above   three  permansat 


ments.     The-     funds    made     available  j  January  29    1946 

through    the    Bureau    of    Community  ;  >^rc  HI  TEC  T    SELECTED 

Facilities   of   Federal  Works  Agency        WHITTIER,  Los  Angeles  Co..  Cal. 

are    to    be    repaid    without    Interest    —Architect    Wm.    H.    Harrison.    914 

when  the  construction  begins.  ArchiUcts*    Bldg-.   816   W   5th    Street. 

Wright  L.  Felt  located  at  Ix)8  An-    ^og  Angeles,  has  been  authorized  to 

geles,  Calif ,  is  the  engineer  for  the   proceed   with   working   drawings   for 

m   Bureau    of    Community    Facilities   o*  ,  the  construction   of   a  2-stor\    frame 

jthe  Federal  Works  Agency  for  South-    and  stucco  building  to  be  namwi  Lou 

jem    California,    and    Public    Service  ^  jj^enry    Hoover    Memorial    Hall,    for 

I  Department  engineers  of  the  City  of  j  the  "WTiltUer  College,    Whittier     The 

-    Burbank   will    make    the    final  plans.  ,  structure  will   contain    11    classrooms 

Mr.    Cheney    stated    that    work    00    and   two   lecture   rooms   and    wiil    be 


dealer.  Henry  Lass ;  2  wash  basins.      1     gi^    131  Mission  St ;  owner. 

1799  University:  owner.  A  J  Ache-    contractor,  Weidenthal-Goslioer Eiec- 

REBUIIJD  GARAGE.  $300;  700  Aca-    son;    dealer,    J    H    Jevans;    2   water   trie  Works ;  motors.  -^ 

cia    owner  and  builder.  A  E  Gra^   closets;  2  wash  basins.  I     gijj     353  Market   St;    owner,   san 

jjjj^    Tenth;    owner.    T    M    Liner; 'pranclsco  Cash  Register  Co;  contrac- 

dealer.    Richmond    Plumbing ;    water   tor.  Golden  Gate  Electric ; 

closet;  wash  bssin.  1     8160    349  Market  St;  owner, 


.       8157     357  treary-  si;   owner,  _~--~j,  .^^   j„  ^  ^^^^j^  g^.  .      .  „« 

contractor,  Weidenthal-GosUnerKiec-^     ^^^^^-^^^^  experience,  abiUty  and  the  plans  will  be  started   at   once  so    i^ghaped,    with     the    main     portions 

.    ._!.  «,-_.-_  .furnish    references.    R^ly    Box    131,  that  constriicUon  may   begin   without  I  two  stories  and   basement,   the  wing 

—  •  I    ..  T^ii.  i>./.iM/.  n,t<M**>  A»\»v  when  funds  and  materials 


2810  Sunset  Blvd,  Los  Angeles. 


PALO  ALTO 


2844   Telegraph:    owner,  Dr   Near;    contractor,  Golden  Gate  Electric  Co; 
dealer,    Richmond    Plumbing;    water 


c/o  Daily  Pacific  Builder. 

to  Jan.  SI.  '4t 


WANTED 


are 
12-12 


General  Contractor  wants  FIRST 
CLASS  ESTIMATOR  State  experi 
ence,  references  and  salar\'  expected.  ;  formation 


delay  when  funds  and 
available 

'       January  29,  1946 
FUNDS   AWARDED 

FAIRFAX.  Marin  Co.,  Calif— E.  A. 
Goertz    Trustee,  Fairfax  Elementary 


I  one-story ;  shingle  tile  roof,  asphaltic 
tile  floors,  acoustic  tile,  painting. 
plastering,  plumbing,  electrical  woiii. 

9-10 


PRELIMINARY 


JaJiuar\    29,  1946 
PLANS 


School' District  has  received  the  In-    PREPARED 

from    W.    H.    Cheney,  _dl-  ;      GUCNDALE,  Los  Angeles  Co.,  Cal- 


RESIDENCE    AND   GARAGE.   $10.-   closet!  3  wash  basins;  3  sinks.                  ^gl     389   Bay   St;    o^*f'   ^*2?!i^  SLnW^^^x^m  "cV'^Suw*^  ^''^'^    ^     Po«Ue,'  UWO 

^S)     120  Harriet  Ave;  owner,  A  D       1811  Tenth;  owner,  L  A  Ringelman; 'R^taurant;  contractor.  Golden  0»^«i£fljy    ®°*    ^^^'    ^^°    LTsiK  V^Sl  I  reau  of  Community  Facilities  of  the  .  ^eiwood    Drive     Giendale     has    pre- 
J^'nson,   Los  Altos;  builder,  W  P   dealer,    Richmond    Plumbing;    water  j  Electric  Co; -  ^  Buuaer.      ___1___ !  Federal     Works     Agency.     Berkeky     pared  prelimmary  plans  for  the  con- 


SHOP 

3045  HOLLIS  ST,   BERKELEY. 

Owner^Berkeiey    Sheet    Metal,    1080 

Folger 
Contractor— F  A  Stead.  1991  Center. 
Plans  by  E  O  Rusberg  $9,500 


ALTERATIONS 

2041    ASHBY    AVE.    BERKELEY. 
Owner— A  Parson,  2041  Ashby  Ave. 
Contractor — E    T     Leiter    Sons,     811 

37th  St  Oakland. 
Architect— Not  Given.  $4,200 


FOUNDATION 

642  VIRGINIA,    BERKELEY. 

Owner    and    Contractor — Pure 

bonic.  Inc.  642  Virginia. 
Architect — Not   Given.  $1,600 


Car- 


ALTERATIONS 

720    CHANNING,    BERKELEY. 

Owner    and    Contractor — H    A    Mul- 

vany,  720  Channing. 
Architect— Not  Given.  $1,600 


Johnson, 

Goodenough,    49  Wells   Ave:    plans 

bv  W  S  Proctor,  49  Wells  Ave. 

RESIDENCE  AND  GARAGE.  $10,- 
400-  456  Southautnpton ;  owners.  Ira 
and  Ada  Thatcher.  1202  Fulton  St; 
builder,  Evald  Lndholm,  101  Chi- 
niiitii.  Ave  Mt  View. 

RESIDENCE  AND  GARAGK  $8750: 
IMO  Bryant  St;  owner  E  M  Frost 
215  Lowell  Ave;  buiWer,  Arc  & 
Okerman.  1100  Fulton  St;  pUins  by 


closet;   wash  basin:  bath   tub;   wash 
tub. 


8162    2630  15th  Ave;  owner 


ico^;';;c^r<^"lderGate  Electric  Co;    ^^^gJ^J^.^^^  t^mr'stSl   ?i^  <  wm   i>:''Tum'isi^^-  ti^    Fairfax    Ele  _ 

L_l— .  £r_.^?l"      .^f  ISrw^tiL      J^*^.!.  Imentary  Sdhool  District  for  the  pur-  ;  aiettdale.    for    the    Giend«.le     Unified 


Compietioii  Notices 


OAKLAND 


that   funds    to   the   amount   of^  ^^^    strucuoD  0/  a.n  adduiuii  t  -  the  Mark 

^''  Keppel  school  on  Virginia  Avenue, 
«<«„«  «n  and  education  Good  fu- ■  mentary  Sdhool  District  lor  me  pui  -  ;  Gieadale.  for  the  Giend«.le  Unified 
JiTfo?LnWtlo,S  y?ung  m2^ei"y  I  pose  of  aseistlng  in  the  preparation  g^^ol  District  The  wari.  wiil  con- 
S,^  iS  ^  D^iW  ^clfic   S^ilder        of  pl^^  of    addmg    21     classrooms,     two 

Box  130  c/o  Dail>    ±-aciric   Builder      ,  ^^      including     lavatories,     store- 1  ,jtndergariea».  office^  and  toilets  and 

j , ^ __lroom,     health     and     administration;    a  new  assembly  building  to  seat  400 

35147    518  Broadway;  owner.  Inter- I  ^      ESTIMATOR     for     General  !  cafeteria     building,     including     fully    gtudents.     The    construction    w*.l    be 

^^^    «^,.  J_jr"|c»ty     Express;     contractor,     Watson  figurine  industrial  build- ?  equipped    kitchen;    equipment    class-    ,^ija£orced  concrete.  9-10 

SAN   FRANCISCO  COUNTY       |Electricaf;  1  Janitrol  heater^        ^  .  ^ S"^^     2SiU^   sIcramSto      Perm  !  Som    building:    equipment    cafeteria!  

■'"  Januar>-  29,  1946 

PREPARING    PRELIMINARY 
PLANS 

PASADENA,  Los  Angeles  Co.,  Cal. 

^ _  ,    ^ —Architects  Cyril  and  Robt  E.  Beo- 

Working    draw-  jirom  available  cash,  tax  receipts  and  1  ^ett    155    N.    Raymond    Ave.,    Pasa- 


lecincai ;   x  jani^f"'  u>-«»- —  ines      Location,    ~ ^.^..^      » „         .     . 

„^,,,.._, -  ,„       ^  .  .  35148     5506  Telegniph;  ovmer,  van  ^^-       ^     ^    ^j^^^   j^y  j^^j^^,^jj  ^^  pa„.f^sch^^ 

w  H  Schwaf  el,  ITl  University  Ave.  I  Recorded  -Accepted    Bokkelen;  contractor,  Roberts  Ught- ;  ^  ^k-  Sacramento.  lean    now   be   completed    and    all    ar- 

w^mENCE  AND  GARAGE.  $8750;  I  Jan    24,    1946-2384-86   and    2388-90     ,ing  Fixture     fi-e  repairs.  „       ;  i-    u    x>^  (to  2/4/46)  i  rangements    made   for   construction. 

7rt7  0reeon  Ave;  owner.  Helen  van       16th    Ave.     Chris    D    McKeon    to      |     35149    3766  Webster  St ;  owner,  Van  I .      ^he    estimated    cost    of   the   fartli- 

n,  «tirk       San      Francisco;      builder,!     whom   it    may    concern _  1  Bokkelen ;  contractor,  Roberts  Ught- |      j^^HITECTURAL   DRAFTSMAN  I  ties  will  b<f  $100,000.  to  be  furnished 

^fatwise  ConstrucUon  Co.  2499  Mid- I     -^""a^V  24,  1946   w  Fixture  Co    fire  repairs.  !  wanted.     A-lman.     —  .....    . -«h 

^Xfl^ld^    aVSiltect  W  E  Huson,  ^  Jan  30.  194«^-^  ;     Lso     1^26^  Franklln'st;     owner^  i  ^^^*^3^^     details 

47? 24th    Ave.  I      ^«™ga    S  25  x   W  120.     Su-—       '  -      .    =- 

MoJe  and  RECONSTRUCT  HOUSE 


150    S 
raga   s  20  x    w    iw.    superior 
Bldg  Co   to   whom    it   may   con- 
cern  January    30,    1946 


r^c^nA     vi^    Stanford    Ave;    owners 

'iThnilders   K  W  and  W  Croy.  290    Jan    30.    1946-E    42nd    AVE    50    N 

and  buildera.  «.  w  *"«  Lawton   N  25   x   E   95.     Superior 

mSvE  a'S'REc'oNSTRUCT  HOUSE        Bldg   Co   to   whom^t    may   con^ 
545    Birch    St;    owners    and  I      cern        ....^^..„    January    2».    194^ 
W   and    W   Croy,    290 


QKim     *=...     o^®T' lings     a 

iLarsen;  contractor.  Electric  Novelty  ij^^j^    ^^^^   pubUc    buildings.     Long 

Shop;  alteraUons.  „  'job.     Write    details    and    salary    ex- 

35151     700  7th  St ;   owner,  Vancon-  ;    ^^^^     f.   T.   Georgeson,   P.   O.    Box 

ontractor.    Electric    Novelty  '  ^   Eureka,  Calif.    Phone  Eureka  394. 

(to   2/4/46) 


$4500; 

builders,    K 
California  Ava 
RESIDENCE  AND  GARAGE,  $4600; 


cem -January    29 

Jan  30.  1946— W  43rd  AVE  175  S 
Moraga  S  25  x  W  120.  Superior 
B,ldg  Co  to  whom  It  may  con- 
cern  January  30,  1946 


cellos ;    contracto 

Shop;  fixtures;  alterations 

35152  629  Oakland  Ave;  ownw". 
Cornwall;  contractor,  Spott  Electri- 
cal ;   service ;  alterations. 

35153  opposite  1001  81st  Ave;  own-    j^p,y     go, 
er,  Peterson  &  Son :  contractor.  Spott  1  guilder. 
Electrical;  temporarj-  servlca 


General  work, !  other  f tmdf  The  funds  made  avail-  '  dena.  are  preparing  preliminary  plans 
able  through  the  Bureau  of  Com-^Qj,  the  construction  of  a  two-storv 
munity  Facilities  of  Federal  Works  ^j^^  basement  student  union  building 
Agency  are  to  be  repaid  without  in-  ^  ^jj  ^^ie  campus  of  the  Pasadena  Jun- 
terest  'when  the  construction  begins.  ■  j^j.  coHege,  on  East  Colorado  Street 
Wright  L   Felt,  located  at  Los  An-  ^  pasadwia,    for    the    Pasadena    Board 


. -  ;  geles,  is  th»»  engineer  for  the  bureau  ,^f    Education.     It    will    be    of    rein- 

BLDG.    CONSTrt.    SUPT..    good   fu-  i  of  Commurtity  FaciUties  of  the  Fed-  ,  forced     concrete     construcUon.     <?bm- 
ture.  State  experience  and  references.  Ural  Works  Agency  for  Southern  Cal-  j  poattion     roofing,     hardwood     floors. 

~  ■"  ~  ■"*  ifomia.  and  Frank  Wynkoop  is  tne  j  g^ydent  offices,  cafeteria,  steam  ts- 
archltect  for  the  School  District  to  ^  ^j^  (-^^^  y^^j^  been  roughly  eetimat- 
make  the  final   plans.  ed  at  $30(^000.  O-lQ 


16,     c/o    »ally 


Pacific 


i 


PLANS  and 
Speculations 


immediate  dismantling  of  all 
pub  he  dormitories  for  single  war 
workers  in  the  bay  area  for  trans - 
ler  to  smaller  communities  thru- 
out  central  California,  has  been 
announced  by  the  FPHA.  The  dor- 
mitones  will  be  erected  as  family 
dwelling  units  in  areas  where  the 
housing  situation  is  more  acute. 
As  announced  in  the  "Builder"  re- 
cently, such  work  will  be  handled 
by  the  following  San  Francisco 
contractors,  with  whom  contracts 
have  been  signed  by  the  FPHA: 
M  &  K.  Corp.,  Daley  Bros.,  and 
Kobert  MaCarthy  Company. 
oOo 

Clyde  Griffin,  RICHMOND  real 
estate  broker,  has  announced  plans 
for  construction  of  a  new  |72,000 
building  to  house  the  United  States 
Employment  Service,  according  to 
Griffin.  R.  J.  Stemple,  Richmond 
contractor,  is  in  charge  of  con- 
struction of  the  new  business  build- 
ing, to  be  located  near  23rd  Street 
and  Bissell. 

oOo 

CONCORD  has  plang  ior  several 
new  projects:  a  preliminary  sur- 
vey has  been  made  for  a  two-story 
office  building  to  be  constructed 
by  Sylvester  and  San  Enea  at  Sal- 
vio  and  Grant  Streets.  An  expen- 
diture of  $40,000  is  contemplated, 
...  V.  Savagnino  and  C.  Gari- 
botti  will  soon  start  construction 
of  a  reinforced  concrete  building 
costing  $30,000  at  the  comer  of 
Willow  Pass  and  Colfax.  It  will 
be  occupied  by  a  market  and  groc- 
ery store.  .  .  By  March  1  a  3- 
apartment  building  and  duplex  on 
School  Street,  at  East  and  Park 
Streets  will  be  started  by  A.  P. 
Dudley,  building  contractor.  .  . 
Planned  almost  two  years  ago  and 
postponed  until  building  materials 
became  available,  the  new  Grey- 
hound Bus  Lines  depot,  to  be  built 
at  the  corner  of  Grant  Street  and 
Concord  Blvd.,  will  soon  be  ready 
to  go  out  for  bids.  The  modern 
depot  will  cost  an  estimated  $20.- 
000. 

oOo 

Construction  of  a  $30,000  build- 
ing at  OAKLAND  Airport  for  ex- 
pansion of  activities  by  Pacific 
Airmotive  Corporation  was  auth- 
orized by  the  Board  of  Port  Com- 
missioners. The  building,  48x110 
feet,  will  be  erected  by  the  Port 
of  Oakland, 
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PRICE  !  5  CENT'S  PER  CO'PY 


Engineers  Report  Destruction  of  Navy 
Hangars  Due  to  Unprecedented  Wind  Load 

Collapse  of  the  three  Navy  "blimp"  hangars  daring  the  recent 
F]<H-ida  hurricane  was  caused  by  a  wind  load  exceeding  two-and-a-half 
times  that   for   which   the  structures   were   desigrned,  states   a    joint 

report,  approved  for  publication  by 


the  Navy,  and  delivered  before  the 
30th  annual  meeting  of  the  Build- 
ing Officials  Conference  of  Amer- 
ica by  Frank  J.  Hanrahan,  struc- 
tural engineer  of  the  National 
Lumber  Manufacturers'  Associa- 
tion. 

Also  concurring  in  the  findings 
were  Verne  Ketchum  and  J.  F. 
Haldeman,  Timber  Structures,  Inc.; 
F.  A.  Hartman  and  R.  C.  Bastress, 
Protexol  Corp.;  R.  H.  Bescher  of 
the  Wood  Preserving  Division,  Kop- 
pers  Company,  Inc.,  and  Henry 
Garnjobst,  Jr.,  American  Lumber 
&  Treating  Company,  These  seven 
technical  men,  who  examined  the 
destriuction  at  the  site  immedi- 
ately after  the  hurricane,  made 
every  effort  to  collect  and  corre- 
late all   available,  reliable  data. 

In  his  preliminary  remarks,  Han- 
rahan pointed  out  that,  as  in  the 
case  of  the  Knickerbocker  Theatre, 
Cocoanut  Grove  Club,  and  Tacoma 
Bridge  disasters,  many  important 
lessons  may  be  learned  from  such 
mishaps. 

High  points  of  the  joint  report 
are: 

1.  Each  of  the  three  hangars, 
having  exterior  dimensions  of  ap- 
proximately 300  feet  width,  by 
1,060  feet  length,  by  more  than 
180  feet  height,  with  no  interior 
partitions,  collapsed  separately 
during  the  peak,  or  near  peak, 
winds  of  the   hurricane. 

2.  Intense,  sustained  fires,  ex- 
ceeding 2,000  deg.  F.,  were  start- 
ed and  fed  by  the  contents  of  each 
hangar  fieparately  following  col- 
lapse. The  25  "blimps",  366  air- 
planes,  and  150  automobiles  housed 


CONTRACTORS  .  .  . 

See  us  regarding  Improvement  District  jobs.  We  handle 
collections;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD    &    TALBOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  %i,t  Oakland,  Calif, 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3627. 


•        -1 


BURKE  FORM  CLAMPS 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete    Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San  Francisco  Phone  GArfield  8768 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


wall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


Giant   Crip   Drife   Dowelt 


m 


TBCO 


Double   Grip  Spik^ 

Timber  Connectors  and  Tools 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


85   S<coad  Str««t.  San   FrancUco 
EXbroofc   5909 


1131  So.  Broadway,  Loa  Angclaa 
PRoapMt  8269 


s 


Gclvanized,    piciin  and  corrugated; 
Hot  and  Coid  Roiied 

BSTHLEHEM    PACIFIC 


COAST 


•*"#*«f''^ 


STEEL         CORPORATI 
Ouneral   Offices:  San   Francisco 


O    N 


'''■^WSm099ifwi''^fi'f* 


Disfrict  Officai :  S«fattle,  Portland,  Los  Angeles,  Solt  Loke  City 

St— I  Plants:  Seattle,  South  Son  Froncisco,  Los  Angeles 

fabricating  Works :  South  Son  Francisco,  Alameda,  Los  Angeles 

Mill  Depots .  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


in  the  hangars  contained  large 
quantities  of  high  octane  gasoline 
believed  ignited  by  electrical  shorts 
or  sparks  caused  by  aircraft  bat- 
teries, metal  parts  of  planes,  con- 
crete floors  or  electrical  circuits 
being  struck  by  falling  timbers 
with  metal  fastenings. 

3.  Although  U.  S.  Weather  Bu- 
reau reports  over  a  period  of  33 
years  showed  the  extreme  wind 
velocity  (fastest  mile  of  wind) 
measured  at  Miami  to  be  96  m.p.h., 
the  structures  were  desigrned  to 
resist  a  wind  of  110  m.p.h.  Avail- 
able meteorological  data  indicate 
the  winds  during  the  September  15, 
1945,  hurricane  exceeded  175  m. 
p.  h.  at  the  Richmond  Naval  Air 
Station.  It  would  be  unreasonable 
to  except  the  structures  to  with- 
stand the  high  overload  imposed 
and  the  failure  may  be  considered 
an  "Act  of  God". 

4.  No  evidence  of  faulty  design, 
materials,  treatment,  fabrication, 
erection  or  maintenance  was  found. 

5.  Even  though  untreated  inter- 
ior portions  of  the  wood  members 
were  often  exposed  by  breakage  in 
falling  from  great  heights,,  the 
fire  -  retardant  treatment  of  the 
wood  prevented  or  assisted  in  pre- 
venting fire  and  spread  of  fire 
where  the  fire  was  not  fed  directly 
by  the  highly  combustive  contents 
of  the  buildings,  such  as  high-oc- 
tane gasoline.  There  was  no  spread 
of  fire  to  other  buildings  on  the 
base  in  spite  of  the  high  winds, 
and  the  fire-retardant  treated  wood 
did  not  itself  support  combustion. 

6.  The  timber  connectors  found 
on  the  site  were  of  specified  size 
and  type  of  standard  make.  No 
evidence  of  failure  of  connectors 
or  bolts  was  found. 

A  copy  of  the  19  -  page  report 
is  on  file  at  the  ofllices  of  the 
"Builder". 


ARMY  DISCOVERS  xMOON 


Old  tails  ooon 
For  Contra  Costa 
Canal  Linb 


^^  ^A  ^-  ^«T  v.rif£?^l?^'^'•  ■  The  two  final  links  in  the  main- 
using  '^adarjias  verified  the  ex-  ■  ,ine  Contra  Costa  Canal  soon  will 
istence  of  the  moon  and  mention  be  forged,  according  to  Richard  L. 
has  been  made  of  shooting  a  radio-  \  goke.  Regional  Diilctor  of  the  U. 
controlled  robot  bomb  to  see  what  j  s.  Bureau  of  Reclamation  at  Sac- 
would  happen^    ^   ^  ramento. 

Interesting,  but  not  news.  When  !  fq^/ ^.L""^^?  ^""^w'^^'^^L^^" 
Dewey  took  over  from  the  Span-  ^^l^i^  order  of  the  War  Produc- 

ishers    in    Manila,    ground    forces  ^''S  ?^*^,^"^^  f.  ^^^^  .^  *^«  ^^^^' 

'  a  0.2  -  mile   section  of  the  canal 

north  of  Walnut  Creek  will  be  com- 
pleted this  spring,  under  the  pre- 
war contract.  Boke  has  announced 
that  bids  will  be  called  this  month 


fanned  out  covering  all  approach- 
es to  prevent  counter-attack. 
•    •    • 
A  battery  of  field  artillery  made 
a  forced  march  of  about  10  kilom- 1  -       .,      ^  ,„«.,.. 

eters  and  at  nightfall  took  up  posi-r°^.*"^    tenninal   3.6-mile    section 
It  a  bend  of  the  Pasig  River. '  ending   at   Martine 


tion  at  a  oena  oi  tne  rasig 

•  •    • 

The  day  had  been  hot  and  weari- 
some— perhaps  the  gun  crew  were 
entitled  to  a  little  shut-eye.  The 
cannoneer  snapped  awake  with  the 
realization  he  was  looking  into  the 
searchlight  of  a  hostile  gunboat 
rounding  the  river  bend. 

•  •    • 

By  reflex  action  he  flipped  off 
the  safety  latch,  jerked  the  lan- 
yard and   sent  a  shell   screaming 


In  early  spring,  contracts  also 
will  be  let  for  construction  of  the 
Mountain  View  dam  and  reservoir 
at  the  western  terminus  of  the 
47.5-mile  canal,  and  for  two  short- 
er relift  canals,  which  will  have 
their  source  in  the  Contra  Costa 
Canal  itself.  These  are  the  Clay- 
ton and  Ygnacio  Canals,  which  will 
serve  agricultural  lands  lying 
above  the  main  canal. 

In   addition   to  this   schedule   of 


through  the  night.  The  half-asleep  I  major   work,    all    slated    to    begin 

gun  crew  jumped  into  action  andl^^^o**®  Ju'y  !»  construction  of  the 

a    second    shot   was    fired    up    the ;  Clayton   and   Ygnacio   plants,   two 

river    before    they    realized    they  i  ^^^"sformer  stations,  and  the  lat- 

were    firing    at    the   rising    tropic  ^''^^  ^distribution  system  is  required 

moon.  I  to  place  the  canal  in  full   opera- 

•    •    •  I  tion. 

The    U.    S.    Field    Artillery   not  <     Bureau   engineers   estimate  that 

only  discovered,  but  fired  upon  the  i  the  entire   project- feature  will   be 

moon  from  the  Island  of  Luzon  in  !  completed   by   June    1947.     Irriga- 

1898!  jtion    service    to    the    total    22,000 

"k    it    it  [acres  of  the  area  must,  however. 

The    best    stories   of   our   wars  await  construction  of  the  140  miles 

will    not    be    found    in    the    stiff,   o^   P'P^    l>"es    and    ditches    which 

edited   official    reports   but   in   the   compose  the  lateral  system.    It  is 

legend  and   traditions  of  the  var- 1  expected   that   a    portion   of   these 

ious  outfits.  {laterals  will  be  ready  for  the  ir- 

"k    it    it  rigation  season  of  1948. 

>  Since  August  1940,  about  38 
In  France,  as  lat«  as  1918,  i  miles  of  the  Contra  Coste  Canal 
you  could  still  start  a  brawl  [  have  been  in  operation,  furnish- 
by  whispering  "shoot  the  ing  industrial  and  domestic  water 
moon"  in  the  presence  of  .to  cities  and  war  plants  along  its 
artillerymen  from  a  certain  |  route,  as  well  as  to  irrigated  farm 


regiment. 


60  —  Good  Late  Trucks 

1941-1942  — V2  to  6  TOM 

DUMPS  — CARGOES  — CHASSIS  — VAN 

AND  ARMY   RECONS 


INTERNATIONAL — DODGE ^y^Q ^|^|j£ 

CHEVROLET— FORD 
Stanclard-~4  Wheel— 10  Wheel  Duol  Drive 

Low  Mileage 
. . .  PRICED  TO  SELL . . . 

TRUCK  WRECKING  CO.,  INC. 

1710  HARRISON  STREET    -    MARKET  6528 

CALL.  PHONE.  WIRE  OR  WRITE  FOR  INFORMATION 


areas  immediately  adjacent  to  the 
!  canal. 

1  The  four  pumping  plants  which 
I  lift  water  124  feet  to  accomplish 
Ithis  service  are  now  operated  by 
{power  served  by  a  private  utility 
'company.  When  the  project  trans- 
!  mission  line  has  been  extended  to 
jthe  Delta,  Shasta  power  will  be 
'  used   direct. 

t     • V 

I    NOTICE   OF   CANCELLATION 

!     The    duration    examination    for 
iPileman,  announced  on  the  bulle- 
tin issued  September  19,  1945,  has 
j  been   canceled. 
I  State  Personnel  Board. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Fhoni    Mission   16.'i6  -  07.^.'> 


iRuiin  PHinis 

are  laborofory  Controlled 
to    Professional    Painters' 
High   Standords 

iRUJin  pninr  compnnv 

4th&  Addison  Sis -Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


\firJ.% 
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PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Price* 

Pacific  Pipe  Co. 

160  Spear  St^  San  trancisco 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


666  Harrison  St. 


DO  5583 


San  Franasco 


PRIOKITIiSNO 
LONGER  UQViniP 


COWVIRT  TO 


yttk  jiMi^yM^  A^tom^  fJdLt, 


Fluorescent  Product! Co. 


GAMERSTON  &  GREEN  LUMBER  CO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS      OES  »  FIR     REDWOOD 

PONDEROSA  »  SUGAR  FINE 


Sart   Francisco 
1C00  ARMY  STREET 
AT  water  1300 


Oakland 
2001    LIVINGSTON    STREET 
K^llog  4-1884 


WA    H",^' 


CONTRACTORS:  see  ds  before  \m  bid! 

We  If  ill  fifieiice  sfiiiiiil 

ImprowPinent  Uihtriii   Ifiii^i 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  o\  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  lonji  experience. 

1911  Art  and  1915  Art 

BONDS  and  >VAI\UA.NTS  •  bough.  •  qirtilori  •  sold 

Phone  Collect    S  T  0  "^  F     !$?   Y  0  U  !Vl  ll  B  E  11  f  i 

SlUterS460     ■     *50    RUS:>    BUILDING    •    SAN   >«i*At/iCO  4 


INSULATION 

..for  piping,  boilers, 

industrial  equipment 

iind  refrigeration 


zm^ 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  Francisco 

Telephone:  HErriock  4834 


racific  Driliing 

Corporation 

Organizeil 

Formation  of  the  "Pacific  Drill- 
ing Corporation",  a  fin«  special- 
izing in  churn,  rotary  artd  square 
shaft  drilling  for  test,  eitploration 
and  geophysical  borings,  and  in- 
dustrial drilling  was  announced  to- 
day. J 

Walter  F.  Harcourt-Palmer,  a 
mining  and  construction  engineer- 
ing executive  with  experience  in 
Alaska  and  United  States  for  the 
U.  S.  Smelting,  Refining  &  Mining 
Company,  Permanente  Metals  Cor- 
poration, and  J.  D.  Profltor,  Inc., 
General  Contractors,  wats  elected 
president. 

Headquarters  for  Pacific  Drill- 
ing Corporation  are  at  233  San- 
some  Street,  San  Francisco,  and 
an  East  Bay  office  is  maintained 
on  the  6th  floor,  Syndicate  Build- 
ing, Oakland. 

Drilling  of  the  type  U  be  con- 
ducted by  Pacific  Drilling  Corpora- 
tion includes: 

1.  Test  borings  for  the  mechan- 
ical analysis  of  soils — a  prereq- 
uisite to  heavy  constructibn  and  to 
the  selection  of  sites  fbr  dams, 
bridges,  airports,  large  buildings, 
piers,  cofferdams,  breakwaters  and 
tunnels. 

2.  Exploration  boringjj  for  the 
development  of  placer  and  lode 
mineral  properties. 

3.  Industrial  drilling*^  includ- 
ing blast  hole,  foundation  foot- 
ings, and  cast-in-place  piles. 

4.  Borings  for  geophysical  op- 
erations. ^ 

V 1 

PEDESTRIAN  INJURIES 

Motorists  who  violate  a  pedes- 
trian's right  of  way  in  a  cross 
walk,  with  resultant  injury,  are 
now  subject  to  a  penalty  of  $500 
or  six  months  in  jail,  or'both,  the 
California  State  Autom(!»bile  As- 
sociation points  out. 


Engineers  And 
Architects  Assn. 
To  Meet  Feb.  8tli 


The  Engineers  and  Architects 
Association,  San  Francisco  Bay 
Area  Chapter,  will  hold  a  dinner 
meeting  February  8,  7:16  p.  m.  at 
the  Marconi  Restaurant,  241  Pine 
Street. 

Guest  speaker  at  the  gathering 

will   be   Dr.   August    C.   HelmhoU, 

Professor    of    Physics,    University 

of  California,  on  the  subject  of 
atomic  energy.  An  outstanding  au- 
thority on  atomic  reactions.  Dr. 
Helmholz  is  noted  for  his  ability 
to  explain  his  subject  in  a  maimer 
that  can  be  grasped  by  the  aver- 
age audience.  His  talk  will  be  fol- 
lowed by  a  question  and  answer 
session. 

All  engineers  are  cordially  in- 
vited, but,  in  order  that  seating 
can  be  provided,  reservations 
should  be  made  not  later  than  Feb- 
ruary 6.  Telephone  C.  T.  Ledden 
at  TUxedo  6633;  dinner,  fl.76. 
V 

Wag'e  Board 
Appoints  Two 
ew  .Members 


>, 


Appointment  of  two  additional 
alternate  industry  members  to  the 
10th  Regional  Wage  Stabilization 
Board  have  been  approved  by  the 
National  Board  in  Washington,  D. 
C,  Thomas  Fair  Neblett,  regional 
chairman,  announced  today. 

The  new  appointees  are  Stanley 
Plumb  of  Los  Angeles,  secretary 
of  the  Southern  California  Air- 
craft Industry,  and  Wm-  Hern  of 
Berkeley,  formerly  executive  as- 
sistant to  the  industry  membefs 
of  the  19th  Regional  War  Labor 
Board. 


f0r  I 

STUCCO 
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IMPROVED 
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STUCCO  CE 


9^ore'iord%9ef%otk  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


ATTENTIO^N  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed.  WE  DO  have  on 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

James  C.  Franken  €o'. 

1112  Polk  St..  San  Francisco  9       Phone  GRaystone  S06S 


CALROCK  ASPHALT  BLOCKS 

yiaumfacfmreti  Untifr  22.000  ib$    Pr«»iure  per  Sqsore  Imck 
Standard  Sii*  r'x4^4X»V2 — in  Red  end  Slock 

A  kigkly  w»orr»f  Jffoirf  4m9tlt»s  Itoor    warm  ifsder  foot,  for  worm- 
ft«MM,  /act»rj#s,  Ittadmq  cmd  d«ciis    Widely  m%%4  for  roo§ag  4*cks. 

Peliler  oiMj  SpocJftcotions  oil  Reqa«st 

GUNN     CARLI     AND     CO. 

2©  Po'trer©  Ave.  yHderlilli  54S0'  Son  Froaciso© 


The  ACME  SWING  SAW 


Self  Starting  Portable  Contractors  Saw 

Manufactured  by  The  Acme  Saw  and  Grinding  Worku 
i     H4  BRYANT  8T,  SAN  FRANCISCO  —  Phone  Hmnk»dk  2064 
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DAI  L  Y     PACIFIC     BUILDER 


ADVANCE  CONSTRUCTIOM  REPORTS 


FRIDAY.  FEBRUARY  1 .   19-46 


DAILY  PACIFIC  BUILDER 

(EstabtMhad  18M) 
'««u«d  Every  Morning,  Except  Saturday,  Sunday  and  Lagal  Holldaya 

^•A^LY  PACIFIC  BUILDER  ia  the  pioneer  conatrucUon  daUy  <rf  tha 
I'acUlc  Coaat,  Maintaining  a  compleu  newa  reporting  aandM 
covering  all  principal  building  and  engineering  proia<!ta; 
oonaolldated  January  2,  1930.  with  Lanien'a  Adyaof 
Construction  Reporta,  A  Legal  Newspaper  of  gen- 
eral clrculaUon  els  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION  RATES: 
t3.00  per  Month;  |30  per  Year  (Payable  in  Advance).  Single  Copy,  ISe 

Entered  as  Second-Class  matter  July  25,  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act  of  March   3,   M79 


Publuhed  by 
STARK  RATH  PRINTING  A  PUBLISHING  CO.     ^^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

G    E.  McGAVRAN,  Editor  J.  E.  OOGERS.  Advertising  Man«cer 

465  Tenth  St.,  San  Francisco  3  TeL :  MArkat  7110 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Commercial   Bidgs. 1-  8 

Educational  Bidgs. 9-10 

Hospitals    11 

Industrial    Bidgs.    12-13 

Public   Buildings   _...  14-1/ 

Religious   Buildings   _...  18-19 

Social,  Recreational  Bidgs.  20-21 

Residential    Buildings  Z2-26 

Transportation   Bidgs _.      2/ 

Miscellaneous  Bidgs.  ..._ 28-30 


1.S--COMMERCIAL  BLDG3. 


February  1,  1946 
PROSPECTIVE   BIDDERS 
ALTER  BANK 
SAN   FRANCISCO.   556   Montgomery 

St.  near  Clay  St 
Alterations  to  bank  building. 
Owner — Bank  of  Canton. 
Architect — William    G.    Merchant,    57 
Post  St.,  San  Francisco. 

As    previously    reported,    bids   will 
be  opened  February  5,  Noon. 

The  following  contractors  are  fig- 
uring plans : 

Alfred   P.    Fisher,   300   Montgomery 
St.,  San  Francisco. 

G.  P.  W.  Jensen  &  Sons,  Inc.,  320 
Market  St,  San  Francisco.  •     1 


February  1,  1946 

SUB-BIDS  WANTED 

RETAIL    STORE 

MILLBRAE,  San  Mateo  Co.,  Calif. 
Hillcrest  and  Broadway. 

One-story  concrete  block  retail  fur- 
niture store  (50x90  ft),  concrete 
floors,  wood  frame  roof. 

Owner — Boston  Investment  Co. 

Plans  by  owner. 

Contractor— William   Horstmeyer,   23 
Mars  St.,  San  Francisco. 
The  contractor  desires  sub-bids  on 

all  portions  of  the  work.  •    8 


February  1.  1944 
BIDS    OPENED 

ELLENSBURG,  Wash.  —  L  C 
Welch,  Bariboo,  Wis.  ,at  »38al  sub- 
mitted low  bid  Jan.  31  to  the  Federal 
Works  Agency.  Public  Bidgs.  Admin - 
istraUon,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  new  heatmg  boil- 
er and  mechanical  stoker  in  the  U. 
S.  Post  Office  at  Ellensburg,  Wash. 

Other  bidders  were: 

Standard  Plumbing  &  Heating  Co . 
Spokane,  |4363. 

Irving  Painting  &  Heating  Co.  Ta- 
coma,  $14,100.  •         •  7 

February  1.  1946 
BID   UNDER  ADVISEMENT 
SCHOOL  ADDN.  Approx  Cost.  |16,000 
SALINAS,    Monterey    County,    Calif 

Fremont  SchooL 
Construction  of  one-story  frame  and 

stucco   elementary  school   addition 

to  contain  two  classrooms. 
Owner   —   Alisal    Union    Elementary 

School  Dlatrict,  Salinas. 
Architect — William  Henry  Rowe,  214 

Front   Street,   San  Francisco. 

One  bid  was  received  Jan.  30,  8  P. 
M.,  which  is  being  held  under  ad- 
visement pending  possible  revision 
of  plans  for  ^  larger  project      •  •    9 


February  1,  1946 
CONTRACT   AWARDED 
STORE    BLDG.  Cost    $100,000 

OAKLAND,  Alameda  Co..  Cal.    14th 

and  Harrison  Streets. 
Construction   of  one-story  reintorced 

concrete    store    bldg.    (98xl00-feet). 

Carrara  glass  and  plate  glass  front 
Owner — M.  R.  Fairman. 
Contractor — Beckett    and     Federighl. 

1441  Franklin  St,  Oakland.      •        tf 


^.  February  1.  1946 

PLANS    BEING    FIGURED- 
BIDS  OPEN   FEB.  8,  3  P  M- 
FACTORY  BLDG. 
OAKLAND,  Alameda  Co.,  Calif.     5425 

E   14th    Street. 
Construction   of  factory   building. 
Owner— Kay    Chesterfield    Mfg.     Co., 

5434  E   14th  St,  Oakland. 
Architect*— Miller   &   Wame<:ke,    Fi- 
nancial Center  Bldg..   Oakland. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

H.    L    Risdon    &    Sons,    5977    Ma- 
jestic Ave.,  Oakland. 

Hans  C.  Jensen.  3906  Oakmore  Rd., 
Oakland. 

Anderson  &  Hagland,  Inc.,  219  41st 
St,    Oakland. 

Stolte,   Inc.,  8451  San  Leandro  St, 
Oakland. 

E.   T.   Leiter  Sons,  811  37th  Street, 
Oakland.  •        •  12 


Parker,  Steffens  &  Pearce,  135"  So" 
I*arli,  San  Francisco. 

M.  &  K.  Corp..  200  Financial  Cen- 
ter Bldg.,  San  Francisco.      •     •        22 


Engineeriog  Section 


February  1,  1946 

CONTRACT   AWARDED 

COLD  STORAGE  PLANT 

Cost,  1125.000 

H(X)D,  Sacramento  County,  Calif. 

Construction  of  reinforced  concrete 
cold  storage  plant 

Owner  —  StUlwater  Orchards  Co., 
Courtland. 

Architect  —  Leonard  F.  Starks,  310 
Bank  of  America  Bldg.,  Sacra- 
mento. 

Contractor— stolte,  Inc.,  8461  San  Le- 
andro St,  Oakland,  Calif.      •    12 


NEWS  INDEX 

For   convenient   reference,    news 

reports  in  this  section  are  classi- 

fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31 

-32 

Bridges    

33 

Oams,    Reservoirs  and 

Dredging   ..._ 

9« 

Docits,  Pisrs  A  Harbors 

»» 

Paries,   Airports   and 

• 

Playgrounds    .._ 

36 

Railroads,  Subways  and 

Tunnels    _ _ 

37 

Electric  Lighting  and 

Transmission    Lines  

38 

Sewers   

38 

Streets  and   Highways 

40 

Gas,   Water   and    Oil    Pipe 

Lines  _ 

41 

SUB -BIDS  WANTED 

oeneral  oontraeters  deeirtRg  sub-bldt  on  uny  job  ar«  Invited  to  makiknewii 
tneir  requirement*  In  this  column      There  is   no  chage   for  this  eerviee. 


February  1,  1946 
SUB-CONTRACT  AWARDED 

PILE   DRIVING 

•SAN  FRANCISCO.  Battery.  Califor- 
nia  and  Halleck  Streets. 

'construction  of  five  stories  of  an 
eventual  9-story  office  building- 
approx.  124  .sq.  ft.,  and  facing  on 
three   streets. 

Owner— John  CahiU,  206  Sansome  St. 

Architects— Meyer  and  Evers.  1201 
Kohl  Bldg..  California  and  Mont- 
gomery Streets. 

Contractor— Cahill  Bros..  206  San- 
some Street 

F\imi8hing  and  Driving  Untreated 
Piles— M.  B.  McGowan.  Inc.  625 
Market   St.  •         •  4 


February  1,  1946 

PREPARING   WORKING 

DRAWINGS 

OFFICE  BUILDING 

BURLINGAME.  San  Mateo  Co.,  Calif. 

Construction  of  one-story  reinforced 
concrete  and  some  structural 
steel  office  building  (50x50  ft) 

Owner — City  of  Burlingame. 

Architects  —  Sharps  &  Brown,  1477 
Burlingame  Ave.,  Burlingame. 


February  1.  1946 
WORK   UNDER  WAY 
STORE  BLDG.  Est  Cost,  $200,000 

SANTA  BARBARA.  Calif.    State  St 
Construction   of  a  two-story   depart- 
ment   store    building,    steel    frame, 
Class    A    construction,    to    contain 
approx.  20,000  sq.  ft.  of  floor  space. 
Owner- 1    Magnin    &   Co,   Grover  A 
I     Magnin,  Pres..  Geary  St.  and  Grant 
I      Ave.,    San    Francisco. 
;  Architect— Timothy    L    Pf  lueger,    580 
!     Market  St.,  San  Francisco. 
Contractor — William  Simpson  Constr. 
Co.,  816  W  5th  St.,   Los  Angeles. 

6 


February  1,  3946 
CONTRACT   AWARDED 
OFFICE  BUILDING 

Contract  Price,  $40,910.13 
BURLINGAME,  San  Mateo  Co,  Calif. 
Construction   of  two-story  and  rein- 
forced   concrete    office    building 
with     dental     offices     on     second 
floor. 
Owner — Lincoln  E.  Hlgbee,  c/o  arcbi- 

tects. 
Architects  —  Sharps    &    Brown,    1477 

Burlingame  Ave.,  Burlingame. 
Contractor— De  Luca  &  Son,  1745  Fil- 
bert St.,  San  BYanclsco. 
Other  bidders  were: 
MacDonald,   Young  &  Nelson,  San 
Francisco,  $41,500. 

G.    W.    Williams   Co.,    Burlingame, 
$48,775.  • 


February  1,  1946 
BIDS   WANTED 

SAN  FRANCISCO— Until  February 
11,  2  P.  M.,  bids  will  be  received  by 
the  Board  of  Park  Commissioners, 
McLaren  Lodge,  Golden  Gate  Park, 
for  construction  of  tool  and  equip- 
ment shed  at  Lincoln  Park  municipal 
golf  course. 

Specifications  and  plans  obtainable 
from  the  above  office  ufKjn  deposit 
of  $5.  •     3 


February  1,  1946 


33 — BRIDGES 


l-aboratory    Bldg.,  Moffett   Field;    Bids  close    February  8,   3   P.   M. 
Erbentreut  &  Summers,  446  Sixth   St.,   San    Francisco    (MArket  8310) 
Peter  Klewlt  Sons  Co..  442  Post  St,   San  Francisco   (EXbrook   5730) 
Carl  N.  Swenson  Co.,  355  Stockton  Ave,.  San  Jose  (BAllard  2602). 
Jaa.  L  Bamee  Constr.  Oa,  »41  Russ  Wdg..  S.  F.  (KXbrook  0900  or  7054) 
De  Luca  &  Son,  1745  Filbert  Staeet  San  Francisco  (DRdway  3600). 
M.  J.  King,  Inc.,  231  Franklin  Street  San   Francisco   (UNderhill  8209) 
Peter  Sorensen,   927   Arguello   St.    Redwood    City    (Redwood  2212) 
Parker.    Steffens  A   Pearce.   135   South   Park,  S.   F.    (EXbrook   6639). 


Bklgs.,  Sei^lces,    Reserve    Fleet    Berthing.   Mare   Island:    NOy    13295;    Spec 
174S9;    Bids  open   February  1,  11:00  A.  M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S    F.   (EXbrook  6905-7054) 
Peter  Ki«wlt  Sons  Co..  441  Post  St.  San  Francisco   (EXbrook  5736). 
Barrett  ft  Hllp.  918  Harrison  bt,  San  Francisco   (DOuglas  0700) 
CUnton  Constr.  Co..  923  Folsom  St.  San  Francisco   (SUtter  3440) 


Expansion    Sheet    Metal    Shop,    Etc..    8.    F.    Naval    Shipyard;    Spec.    17230; 
Bids  open  February  7,  11  A.  M. 
Carrlco  ft  Gautler,  365  Ocean  Ave.,  San   Francisco   (JUnlper  4-8081). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.   (EXbrook  6905  or  7064) 
Erbentraut  ft  Summers,   446  Sixth    St.   San   Francisco    (MArket   8310) 
S.  J.  Amoroeo  Constr.   Co..   2100  Oakdale   Ave..   S.  F.    (Mission   1490>. 
Barrett  ft  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 


BIDS   OPENED  I 

SAN  FRANCISCO.— M  &  K.  Corp.,    Construction    Co.,    2325   9th    Ave~  N., 


200  Financial  Center  Bldg..  at  $98,000 
submitted  low  bid  to  the  l^uoiic 
Works  Office.  Room  2110  Adminis- 
tration Bldg.,  San  Francisco  Naval 
Shipyard,  San  Francisco  24,  under 
NOy  13354,  Spec.  17514,  for  conver- 
sion of  building  No.  401  to  public 
works  shop  at  San  Francisco  Naval 
Shipyard,  San  Francisco. 

The  work  involves  construction  and 
alteration  of  two-story  frame  build- 
ing which  shall  be  used  for  an  In- 
dustrial shop  and  wich  includes  car- 
pentry,   floor    coverings,    plastering. 


February  1,  1948 
WORK   UNDER  WAY 

JOLIET,  Mont  — General  Reidesel 


Billings,  Mont,  has  started  construe 
tion    of    concrete    and    wood    bridge, 
concrete  piers  and  abutment  for  the 
Northern   Pacific  Railway  Co.   at  an 
estimated  cost  of  $40,000.  •     33 


Store  Bldg.,  Railroad  Ave.  and  E  7th  St,  Pittsburg;   Bids  open  Feb.  9,  11  AM 
Barrett  ft  Hilp,  918  Harrison  St.  San   I'Yancisco   (DOuglas  (yroO) 
Howes  &  Whttaker.   626  Russ  Bldg..   San   Francisco    (GArfleld  5729) 
Erbentraut    ft   Summers.    446   Sixth    St.    San    Francisco    (MArtcet   8310) 
Louis  C.  Dunn  Co..  799  Monadnock  Bldg..  San  Francisco  (YUkon  1471) 
S.  J.  Amoroso  Constr.   Co..  ^00  Oakdale   Ave.,   S.   F    (Mission   1490). 
Stolte,   IOC,   8451  San    Leandro   SL,   Oakland    (TRlnldad   1064). 


(- 


40— 


(- 


STREETS  AND 
HIGHWAYS 


February  1,  1946 
CONTRACT   AWARDED 
ArERCED,    Merced    Co.,    Calif.— Al 
steel  'work,    magneaite*  flooring,    the    W.    Simmonds.    420   Market    St.    San 


February  1,  1946 

CONTRACT    AWARDED 

FURNITURE  STORE    .  Cost,  $25,000 

WATSONVILLE,  Santa  Cruz  Co., 
Calif.  543  Main  St 

Remodel  and  construction  of  addition 
on  concrete  furniture  store  build- 
ing (60x176  ft),  with  mezzanine 
floor. 

Owner — Resetar  Bros. 

Plans  by  Ellenwood  ft  HalL 

Contractor — T.  H.  Rosewall.  Route  1, 
Box  539,  Watsonville.  •    8 


1  February  1,  1946 

^  SUB-CONTRACT  AWARDED 

I  PILE  DRIVING 

I  SAN  FRANCISCO.  Main  and  Market 

!         Streets 

I  Construction  of  office  building  addi- 

!         tion. 

Owner— Matson    Navigation    Co.,    216 

Market  St. 
Contractor  —  Swinerton    &    Walberg 

Co..  225  Bush  St 
Driving  Piles  Only  for  Foundations— 

M.  B.  McGowan,  Inc.,  625  Market  , 

Street.  •     4 


moving  of  an  existing  structure  and 
paving. 

Complete  bids  were; 

M  &  K.  Corp.,  (1)  $98,000;  (2>  $4800 
(3)   $4350;    (4)   $1200. 

James  J.  Barnes  Constr.  Co.,  941 
Russ  Bldg.,  (1)  $102,345;  (2)  $4700; 
(3)   $4200;    (4)   $3800. 

Clinton  Constr  Co.  of  California, 
923  Folsom  St,  (It  $106,250;  (2>  $5500; 

(3)  $4000;    (4)   $3500. 

Erbentraut  &  Summers,  446  6th  St 
(1)  $108,000:  12  >  $5600;  (3>  $5400;  (4) 
$1500. 

De  Luca  ft  Son,  1745  Filbert  St.. 
(1)  $111,600;  (2>  $2900;  (3)  $5200;  (4> 
$3500. 

A.  Farnell  Blair,  9  Main  St  (!' 
$115,575.96;   (2)  $7462.56;    (3)  $5755.40; 

(4)  $1104.60. 

M.  J.  King,  Inc.,  231  Franklin  St. 
(1)  $118,922;  (2)  $6000;  (3)  $4500;  (4) 
$2000.  •         •  32 


Francisco,  at  $3020.25,  awarded  con 
tract  by  the  U.  S.  Engineer  Office. 
Wright  Bldg.,  Sacramento,  under 
Spec.  1207  for  numbering  and  strip- 
ing one  runway  at  Merced  Army  Air- 
field. •     40 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 


February  1,  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  February 
11,  2  P.  M.,  bids  will  be  received  by 
the  Board  of  Park  Commissioners, 
McLaren  Lodge,  Golden  Gate  Park, 
for  furnishing  and  Installing  10-lnch 
water  main,  water  works  to  main 
drive,  and  14-inch  overflow  pipe  at 
Strawberry  Hill  reservoir. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of  $5.  •    41 


9-1 0— EDUCATIONAL 
BUILDINGS 


DON'T  GET 

HOT  UNDER  THE  COLLAR 


EXbrook  36S7 

'Necessity  ia  the  mother  of  invention"  is  truer  today  than 
ever.  To  meet  wartime  needs,  PABCO  has  created  numerxHVB 
new  specifications  to  solve  tough  building  or  maintenance 
problems  with  a  minimum  of  restricted  materials. 

Whatever  your  problem,  our  experienced  service  representa- 
tives and  trained  TECHNICAL  STAFF  can  figure  out 
WHAT  TO  USE  AND  HOW.    Try  us! 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPEOnCATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Frandsco,  19 

Govcmmcnt  Specification 
PAINT    .    ROOHNG    -    LINOLEUM 

Camouflage  Paint,  and  Roofings.  Mastipave,  Pabco  Sofl-Sealed  Lnoleumi 


February  1,  1946 

ARCHITECT  SELECTED 

SCHOOL  BUILDING      Cost,  $250,000 

LAKE  ARROWHEAD,  San  Bernar- 
dino Co..  Calif.  40- acre  tract  along 
Rim  of  the  World  Highway,  mid- 
way between  the  two-mile  Lake 
Arrowhead  tumoff  and  Daly 
Canyon  Rd. 

New  elementary  school  building,  in- 
cluding eight  classrooms,  admin- 
istration office,  cafeteria,  audi- 
torium and  gymnasium. 

Owner— Lake  Arrowhead  School  Dis- 
trict. 

Architect— Frank  Wynkoop  ft  Asso- 
ciates, 821  Market  St.,  San  Fran- 
cisco, and  Professional  Bldg.,  San 
Bernardino.  •     9 


14-17— PUBUC  BLDGS. 

February  1,  1946 
PREPARING  WORKING 
DRAWINGS 
SCHOOL  BUILDING 
DELANO,  Kern  County,  Calif.  Sixth 

and  Clinton  Sts. 
Construction    of    a    structural    steel 

frame  and  stucco  grammar  school  , 

building  to  provide  for  11   class-  1 1*"^-  ^o""  ^^^  construction  of  a  water 
rooms,  an  auditorium,  cafeteria  and    supply  main.  The  work  wUl  involve 

offices.  21,100  lin.  ft.  of  10-inch  cast  iron  pipe. 

Owner  —  Delano     Union     Elementary    with    necessary   g^ate  valves,   fittings 

School  District  *"<*  appurtenances. 

Architect— EmcBt    J.    Kump  Co..    261  [      Complete  bids  were : 

Kearny  St.,  San  Francisco     •     15  1     Empire  Construction   Co.,   4506   SE, 
»___«_  }S9th,  Portland,  (1)  $70,750,  (2)  $64,220. 


February  1.  1946 
CONTRACT    AWARDED 

PORTLAND,  Ore.  —  Empire  Con- 
struction Co.,  4506  SE.  39th,  Portland, 
iat  (1>  via  rail  shipment  $70,750.  (21 
Tla  water  $64,220,  submitted  low  bid 
and  was  awarded  contract  by  the 
Metzger  Water  District,  office  of  the 
engineer,    822    Spalding  Bldg.,    Port 


Candy  Faekory,  Ocean  Ave.  near  19th  Ave.,  S.  F.;  Bids  open  Feb.  4.  3  P.  M. 
Erbentraut   &   Summers,   446   S4x*h    St,   San    Francisco    (MArket   8310) 
Carrico  ft  GauUer,  365  Ocean  Ave.,  San   Francisco   (JUnlper  4-8081). 
Mldstate  Constr.   Co..  1299  Bush   St.   San   Francisco   (ORdwav   4638). 
Howes  ft;  Whltaker.  626  Russ  Bldg.,  San  Francisco   (GArfleld   5729). 
C.  F.   Parker,  1644  Monterey  Blvd..   San   Francisco    (OVerland   6357). 
Monson   Brothers,  475  Sixth  St,  San  Francisco    (DOuglas   5357). 
Rademann-Glusto.   40   Ringoldl   St,    San   Francisco    (MArket    8151). 
De  Luca  ft  Son,  1745  Filbert  St.,  Satn  Francisco   (ORdway  3600). 
Haas  CoKlstr  Co..  326  Merchants'  Exchange  Bldg.,  S.  F   (EXbrook  1205). 


Tulana   Farms  Grain    Elevator,  Worden,  Ore.;    Bids   Ipen    Feb.   14.   Noon. 
Carrico  ft  Gautler,  366  Ocean  Ave.,  San  Francisco  (JUniper  4-8081). 


12.13--1NDUSTRIAL 
BUILDINGS 


February  1,  1946 

SUB-BIDS  WANTED 

LAUNDRY  BUILDING 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co.,  Calif.  Lynden  and  Vc- 
tory  Sts. 

Construction  of  one-story  concrete 
block  laundry  building  (70x100 
ft),  concrete  floors,  wood  frame 
roof. 

Owner— Shop  Towel  Service  ft  Sup- 
ply Co. 

Plans  by  owner. 

Contractor— William    Horstmeyer,    23 
Mars  St,  San  Francisco. 
The  contractor  desires  sub-bids  on 

all  portions  of  the  work.  •    12 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


Leonard    ft    Slate.    7805    SW.    40th, 
Portland,  (1)  $70,620.   (2)  $68,765. 

George     Abraham.     Builders'     Ex- 
change  Bldg.,    Portland,    (1)    $71,097, 

— — -zrz V~:.^7^~  '  ^21   $6.'5.522. 

February  1,  1946      j      Rushlight  Automatic  Sprinkler  Co., 

^'cPAt^'^I™^^    tt   ..,  «,  ^.  1 55   NE.  Farragut,  Portland,    (1)   $78,- 

SAN  FRANCISCO— Until  Febniary    223    (2)  $67  437 
^l'  ^xf-  ^'  ^j<*8  w|"  ^®  received  by        pord   ft  Walters,   Seattle.    (1)    $75.- 
the    Board    of    Park    Commissioners,  j  3gQ    (2)  $69  715 

McLaren    Lodge.   Golden    Gate   Park.  I      Parker- Schram,  Couch  Bldg.,  Port- 
for  repairs  to  heaUng  plant  furnaces    j^nd    (1)  $75,579,  (2>  $89,060. 
at  Fleishhacker  Pool.  q    l.  Soule.  Elma,  Wash.,  (1)   $78.- 

Plans  and  specifications  obtainable    755    (2)  $73  080 
from   the   above   office   upon    deposit        p     g.    Lord     4507    SE.    Mllwaukie, 


Tank  Truck  Loading  Fac,  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 
Swinerton  ft  Walberg  Co.,  226  Bush  St,  San   Francteco    (GArfleld  2980 
Barrett  ft  Hilp.  918  Harrison   St,   San   Francisco    (DOuglas  0700). 

BIdge.,  Paving  and  Utilities,  U.  8.  Navy  Sta..  Inyokem;   Spec.  17379;   NOy 
13211;    Bids  open    February  5,  2   P.    M. 
Johnson,   Drake   ft    FM.oer,    Inc.,    1736   Franklin    St.,    Oakland    (GLencourt 

8011).    Bids  due  in  Oakland  office  February  2). 
Haddock-Engineers.  Ltd.,  P.   O.   Box  479,  Oceanslde. 

Faetory  BItfg.,  Penetratort  Syphon  Co.,  Dixen;   Bids  open  Feb.  4,  2  P.  M. 

Erbentralit  ft  Summers,  446  Sixth   St,   San  Francisco   (MArket  8310) 

Campbell  Constr   Co.,   800  R  St.,   Sacramento    (Sacto  3-2096). 

H.  W.   Robertson.  2917  "T"  St,   Sacramento    (Sacto.   5-3061) 

H.  H  Laraen  Co.,  64  South  Park.  San  Francisco   (EXbrook  3190,  3191) 

l^wrence   Constr.    Co..    3020   V    St.,    Sacramento    (Sacto.    6-S835). 

Moore  ft  Roberts,  693  Mission  St.,  San   Francisco   (GArfleld  8579). 

M  J.  KlUig.  Inc.,  231  Franklin  St,  San  Francisco    (UNderhill  8209) 

Foster  Weeks  Store  ft  Apts.,  Grand  Ave.,  Oakland;   Bids  open   Feb.  4,  3  PM 
Howes  ft  Whltaker,  626  Russ  Bldg.,  San  Francisco   (GArfleld  5729). 
Empire  Constr  Co.,  344  Harriet   St.,  San   Francisco    (HEmlock  3400). 

Alter  Granid    Lake  Theatre,  Oakland;    Bids  open    February   6.  2   P.    M. 

A.   J.   Hopper  Co..   243   Langton    St.,   San    Francisco    (MAricet   7070). 
Mariposa  Constr.   Co.,   il06  Mariposa  St.   S.   F.    (UNderhill  0375) 
Moore  ft  Roberts.  693  Mission  St..  San  Francisco   (GArfleW  8579). 

Shops  Bkigi..  San   Mateo  Junior  CoI.ege;    Bids  open   Febimary  IS,  8  P.   M. 
MacDonald,   Young  ft  Nelson.  127  Montgomery  St,  S.  F.   (SUtter  8296) 
Monson  Brothers.  476  Sixth  St,  San  Francisco   (DOuglas  8887). 
Haas  ConiBtr  Co..  326  Merchants'  Exchange  Bldg.,  S.  F.    (EXbrook  1206). 
C    L   Wold  Constr.   Co.   Ltd..   4412-16   Fulton    St..   S  F.    (SKyllno   4362) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S  F  (EDCbrook  6906  or  7064) 


of  $5. 


20 


22-26— RESIDENTL\L 
BUILDINGS 

Februarv-  1,  1946 
BIDS  POSTPONED  UNTIL 
FEBRUARY  7,  3  P.   M. 
MOTEL  BUILDINGS 
OAKLAND,   Alameda  County.   Calif, 
Construction   of   motel   buildings. 
Owner — Mr.  Moody. 
Architects — Miller   &   Wamecke,    1«^- 

nancial  Center  Bldg.,  Oakland. 

Bids   opening  date   postponed  from 
January   31. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

Barrett   ft    Hilp,    918    Harrison    St., 
San   Francisco. 

Frank    F.    Burrows,    10    California 
Drive,  Burlingame. 

E.   T.    Leiter   Sons.  811   37th  Street 
Oakland. 

Stolte.    Inc.,    8451    San    Leandro   St. 
Oakland. 


MASTER  GASOLINE  GENERATORS 


Portable 
L^hting  Plants 

From 
650  Watts  to  15  KW    J 

Generate  Yo«r  Own 
Electricity  Rigbt  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  St 


Corner  of    Nstoms 
•AN   FRANCISCO 


Ph.  MArket  16S1 


Portland.   (1)  $80,768.   (2)  $75,243. 

Eugene  Ruedy,  2319  NW.  Nlcolal, 
Portland,  (1)  no  bid,  (2)  $75,339. 

Matt  Malaspina,  1901  23rd  S.,  Se- 
attle,  (1)  $88,663,   (2)  $82,445.         •     41  j 

CHALMEB  Mbl^DAY 

Attorney -at- Law    -    Notary  Public 
Bankruptcy,  Mechanics'   Liens, 
Bnilders'   Contract>* 
Fimaneiml  Cmtm  tMg.        DO  4070 1 


WANTED 

FOR  SALF  .  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


FOR  SALE 


Alter   Bank  of   Canton,    Montgomery    and   Clay    Sts.,    San    Franotsoo;    Bid* 
open  F^ruary  5,  Noon. 
G.  P.  W.  iensen  ft  Sons.  Inc.,  320  Market  St.,  San  Francisco  (GArfleld  2444) 

Superstructure,  Shop   Bldg.   No.  411,   San   Francisco    Naval   Shipyard;    Bids 
open    February    21,    11    A.    M. 
Erbentrailtt  ft  Summers,  446  Sixth   St.,   San   Francisco    (MArket  8310) 

Moody   Motel   Bidgs.,   Oakland;    Bids  open    February   7,   3   P.    M. 
Barrett  &   Hilp.   918  Harrison   St  ,   San   Francisco    (DOuglas  0700). 
G.  W.  Williams  Co..   10  California  Drive,   Burilngame    (Burl   4-1796) 
M.  ft  K.  C^rp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Stolte,    Inc.,   8451    San    Leandro   St.,    Oakland    (TRlnldad    1064) 

Factory,  Kky  Chaaterfield  Mfg.  Cc  Oakland;    Bids  ep«n   Feb.  8.  3  P.   M. 

Stolte,    Inc.,    8451    San    Leandro   St,    Oakland    (TRinidad    1064  j 


California  Natl.  Guard  Warehouse.  Sacramento;    Bids  open   Feb.  6.  2  P. 
M.  J.  King,  Inc.,  231   Franklin  St,   San   Francisco    (UNderhill   8209) 

■I  


M. 


»,»>■       I 


COtUMBUS 


C.  p.  Concrete  Eqiiipinent 

COMPANY 

FORM  CLAMPS       SNAP  TIES  •   SCREED 

SUPPORTS        COLUMN   CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILLt 

ELECTRIC    HAMMERS    -    ELECTR  C 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.  IStii  St,  OftkUnd,  CiOif. 
TEmpieW  1405 

a4-H0UR  PHONE  SERVICE 


NEW  &   RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,  wallboard«,  plumbing, 
pipe,  millwork,  and  other  building 
materia's  SALE  PRICES.  Large 
stocks  of  "Hard  to  get"  items. 

Wire,  mite,  or  'phone 

CLEVELAND  WRECKING    CO. 

2900  Third  St.       -       VAlenda  4977 

70- ft    STEEL  TOWER,    28    M    gal 
,  REDWOOD   TANK    and   two   m-ir,     x 
|24-ft    X     iV-ln.    STEEL   PRESSURE 
TANKS   to  be  sold  as   one  unit   Lo- 
cated    tn     San     Francisco.    Must     b« 
removed    at    once       Sacrifice.      Wrlie 
'phone      or      wire      tor      mformatlon. 
CLEVELAND     WRECKING     CO. 
2800  Third   Street.   San   Francisco 
VAIencia  4077       .  (tf ) 

"  FOR   SALE 

SURPLUS  E(5UIPMENT 

EXCELLENT  CONDITION 

2    HYSTER    STRADDl^     TRUCKS, 

54" -80"   Blocks. 
1    1938    WHITE    LUMBER    TRUCK 

(3-5  tons). 
1    HYSTER    TOWING    WINCH    for 

D  6  Caterpillar. 
1   NOVO  PUMP  with  new  hose  and 

strainers. 
Peninsula    Pacific    Construction    Co., 
Spring   and   Chestnut   Sts.,  _Redwood 
City.  Phone  1722. 

FOR  RENT 


WE'RE  BURNINe  UP 
THE  WrRES 

. .  f  to  speed  up  deliveries  of  the  ecjuipmen,! 
yoti  need  from  jaeger,  Austm-Westem. 
Byers,  Independent  Pneumatic  and  many 
otner  manufacturers  of  construction 
machinery  wc  represent.  Tell  us  your  needs 
and  ^e'll  bum  up  the  wires  for  you. 


CLEVELAND    TRENCHER,    fully 
operated.     F.     R     Archibald,     LOck 
haven  81792^ 

WANTED 


WORK  FOR  D  8  TRACTORS,  j 
CARRYALLS  and  TERRA  COBRAS.  [ 
Phone  Stookton  66639  tl  , 


M 
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42—  MISC,  SUPPLIES  AND 

MATERIALS 


„.^^  February  1,  1946 

BIOS   WANTED 

SAN  FRANCISCO— Until  Feb.  18. 
2  P.  M..  bids  will  be  received  by  the 
U.  S.  Treasury  Dept ,  Procurement 
DiviBion.  30  Van  Ness  Ave ,  under 
Inv.  No.  SF-2783-46  for  furnishing  300 
notebook  holders  delivered  to  650  5th 
St..  San  Francisco,  and  24  notebook 
holders  delivered  to  1240  Palmetto 
St.,  Lo.s  Angeles. 

Specifications  obtainable  at  the 
above  office.  •        •  42 


February  1,  1946 
BIDS    WANTED 

SAN  FRANCISCO— Until  February 
13.  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  Pro- 
curement Division,  30  Van  Ness  Ave., 
San  Francisco,  under  Inv.  No.  SF- 
2786-46  for  furnishing  200  bales  wip- 
ing cloths,  used,  white,  50-lb.  bales, 
delivered  to  650  5th  St,  San  Fran- 
cisco. 

Specifications  obtainable  from  the 
above  office.  •    42 


February  1,  1946 
BIDS   WANTED 

SAN  FRANCISCO— Until  February 
19.  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  Pro- 
curement Division,  30  Van  Ness  Ave., 
San    Francisco,    under    Inv,    No.    SF- 


2787-46  for  furnishing  96  spools,  2-ln. 
wide,  and  288  spools,  3-in.  wide,  sur- 
gical adhesive  plaster,  10-yd.  length. 
delivered  to  1240  Palmetto  St,  L«8 
Angeles,  Calif. 

Specifications  obtainable  from  the 
above  offic.  •     42 


February  1,  1946 
BIDS   WANTED 

SAN  FRANCISCO— Until  February 
18,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  Pro- 
curement Division,  30  Van  Ness  Ave., 
San  Francisco,  under  Inv.  No.  SF- 
2781-46  for  furnishing  500  ft  tele- 
phone wire,  rubber  insulated,  parallel, 
drop,  double  conductor,  for  outside 
use  (weatherproof  braid),  steel,  cop- 
per-covered, BWG  17,  commercial 
packing,  delivered  to  660  5th  St,  San 
F^ncisco.  •     42 


February  1,  1946 
BIDS  WANTED 

SAN  FRANCISCO— Until  February 
8,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Treasury  Department,  Pro- 
curement Division,  30  Van  Ness  Ave., 
San  Francisco,  under  Inv.  No.  SF- 
2788-46  for  furnishing  office  supplies, 
delivered  to  1240  Palmetto  St,  Los 
Angeles,  Calif. 

Specifications  obtainable  from  the 
above  office.  •     42 


February  1,  1946 
BIDS  WANTED 

OAKI^ND,  Alameda  Co.,  Calif.— 
Until  February  13,  5:30  P.  M.,  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District,  Daniel 
Read,  secretary,  512  16th  St,  Oak- 
land, under  Pro.  LS-346  for  16-lnch 
cement-lined  and  coated  steel  pipe 

The  work  involves: 

(1)  1500  lln.  ft  3/16-in.  thickness,  16- 
in.  outside  diameter,  electric 
welded  steel  pipe,  30-in.  lengths; 

(2)  Install  1500  lin.  ft  cement  mortar, 
%-ln.  thick  inside  surface  of  16- 
in.  steel  pipe; 

(3)  install  1400  lin.  ft  exterior  coat- 
ing %-in.  thick  on  outside  sur- 
face of  16-ln.  steel  pipe. 

Specifications  obtainable  from  the 
above  office.  •     42 


43—     MACHINERY  AND 
EQUIPMENT 

February  1,  1946 
BIOS  OPENED 

OAKLAND,  Alameda  Co.,  Calif. — 
The  following  submitted  bids  to  the 
East  Bay  Municipal  Utility  District, 
Daniel  Read,  secretary,  512  16th  St, 
Oakland,  under  Pro.  LS-345  for  hy- 
draulically  operated  gate  valves  and 
hydraulically  operated  sluice  gates 
and  filter  rate  controller  for  Orlnda 
filter  plant. 

Schedule  I 
Hydraulically    Operated   Gate   Valves 
for  Orinda  Filter  Plant 

(1)  36  20-in.  gate  valves  equipped 
with  S-in.  minimum  diameter  hy- 
draulic operating  cylinders,  com- 
plete ; 

(2)  12  18-in.  gate  valves  equipped 
with  8-in.  minimum  diameter  hy- 
draulic operating  cylinders,  com- 
plete; 

(3)  12  8-in.  gate  valves  equipped  with 
4 -in.  minimum  diameter  hydraulic 
operating  cylinders,  complete. 

Schedule  II 
Hydraulically  Operated   Sluice  Gates 

for  Orinda  Filter  Plant 

(1)  24  24x24-in.   sluice  gates  with  7- 

in.  minimum   diameter  hydraulic 

operating  cvlinders,  complete. 

Schedule   IN 

Filter   Rate  Controllers  for  Orinda 

'^  Filter  Plant 

(1)  12  filter  rate  controllers,  includ- 
ing rate  controller  tubes  and  op- 
erating mechanisms,  and  every 
device  nscessary  for  complete  and 
operative  units. 

Chapman  Valve  Manufacturing  Co., 
564  Bryant  St.,  San  Francisco,  Sched. 
1.  (1)  $21,708,  (2  )|6012,  (3)  $2028; 
total.  $29,748;  Sched.  2,  $14,823. 

L  W.  Kolb,  Sched.  3,  $26,394. 

Rensselaer  Valve  Co.,  115  Townsend 
St.,  San  Francisco,  Sched.  1,  $28,129.68, 

(2)  $8082.84,    (3)    $2508.60;   total,   $38,- 
721.12. 

Rich  Manufacturing  Co.,  Sched.  1 
(1)  $31,571.64,  (2)  $9675.72,  (3)  $1061.52; 
total,  $42,308.88. 


Water  Works  Supply  Co.,  Sched.  2, 
$26,528. 

Joshua  Hendy,  Sched.  2,  $44,020. 

Moran  Plumbing  Supply  Co.,  Sched. 
1.  (1)  $21,843.36,  (2)  $6298.44,  (3)  $3132; 
total,  $31,273.90.  •     43 

February  1,  1946 
CONTRACT  AWARDED 

OAKLAND,  Alameda  Co.,  Calif,— 
Allls  -  Chalmers  Manufacturing  Co., 
650  Harrison  St,  San  Francisco,  at 
$2931,  awarded  contract  by  the  East 
Bay  Municipal  Utility  District,  Dan- 
iel Read,  secretary,  512  16th  St,  Oak- 
land, under  Pro.  1704  for  furnishing 
oil  circuit  breaker.  •     43 

February  1,  1946 
CONTRACT  AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
Gardiner  Electric  Manufacturing  Co., 
4227  Hollis  St,  Emeryville,  Calif.,  at 
$4824,  awarded  contract  by  the  East 
Bay  Municipal  Utility  District,  Dan- 
iel Read,  secretar>-,  512  16th  St,  Oak- 
land, under  Pro.  1705  for  furnishing 
three  500  kva.  transformers.         •     43 

February  1,  1946 
BIDS  REJECTED 

OAKLAND,    Alameda   Co.,   Calif. 

The  East  Bay  Municipal  Utility  Dis- 
trict, Daniel  Read,  secretary,  512  16th 
St.,  Oakland,  rejected  all  bids  re- 
ceived under  Pro.  1701  for  six  Ford 
or  Chevrolet  sedans. 

Weaver-Paps  Co.,  at  $1090.77  each 
for  2-door  sedans;  $1139.77  each  for 
4-door  sedans,  had  submitted  the 
previous  low  bid.  •     43 


February  1,  1946 
BIDS    OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  ma- 
terials as  follows: 

QUO.   30314.  REQ.  165— Air  compres- 
sor: 

Rix  Co.,  LeRoi  GE60,  $1100.  f.o.b. 
San  Francisco;  15  days'  delivery;  net 

Kyle  &  Co.,  Schramm  No.  60  Ford- 
air  31-A,  $1175  net;  May,  1946. 

Edward  F.  Hale,  Schramm  No.  60 
Fordalr  31-A,  $1235;  60  days  net 


Western  Machinery  Co.,  Chicago 
Pneumatic  PG-2,  $1240;  60  days  net 

Moore  Equipment  Co.,  IngerBoU- 
Rand  D-60.  $1324.37;  12-14  weeks; 
discount  14  (rf  1  per  cent ;  30  days. 

February  1,  1946 
BIDS  OPENED  ' 

PORTLAND.  Ore.— General  Elec- 
tric Co.,  Portland,  Ore.,  at  $353,125, 
submitted  the  low  bid  to  the  Bonne- 
ville Power  Administration,  P.  O. 
Box  3537.  Portland,  Ore.,  for  furnish- 
ing 21  oil  circuit  breakers,  60  cycle, 
116  kilovolt,  with  1,500,000  to  2,500.000 
kva.  interrupting  capacity;  Invita- 
tion No.  3517. 

Total  bids  were: 

General  Electric  Co..  $353,126 

Westlnghouse  Electric  Corp.,  $354,- 
935. 

Allls-Chalmers  Co.,  $356,475. 
Pacific  Electric  Co.,  $373,925.     •     43 


February  1,  1946 
BIDS  OPENED 

PORTLAND,  Ore.  —  Westlnghouse 
Electric  Corp..  Portland,  Ore.,  at  $54,- 
340,  submitted  the  low  bid  to  the 
Bonneville  Power  Administration,  P. 
O.  Box  3537,  Portalnd,  Ore.,  for  fur- 
nishing eight  circuit  breakers  with 
250,000  to  1,000,000  kva.  InterrupUng 
capacity ;  Invitation  No.  3519. 
Total  bids  were: 
Westlnghouse   Electric   Corp.,   $54,- 

340. 

Allis-Chalmers  Co.,  $55,000.  j 

General  Electric  Co.,  $55,763.  ' 

Pacific  Electric  ^lanufacturing  Co.,  | 

$41,485   (partial  bid).  •     43  ; 


February  1.  1946 
BIDS  WANTED 

SAN  FRANCISCO.— Until  Feb.  11, 
3  P.  M .  bids  will  be  received  by  M. 
H.  Gerr>',  Purchaser  of  Supplies,  270 
City  Hall,  under  Bid  No.  3470  for 
furnishing  and  delivering  24-ln.  cast 
Iron  bell  and  spigot.  Class  D  fit- 
tings for  the  San  Francisco  Water 
Department. 

Specifications  obtainable  from  the 
above  office.  •        •  43 


(Continued  on  Page  Four) 


BUILDER  ADS 


For  Construction  Equipment,  Rentals,  Sales 


AIR  COMPRESSORS  AND 

AIR  TOOLS 

One-stop  rental  and  sales  service  of- 
fered by  Wemco  provides  complete 
lines  in  all  sires.  Assistance  availaWe 
as  part  of  this  service  means  real  sav- 
ings in  time  and  money. 

PORTABLE  OR  STATIONARY 

COMPRESSORS  AND  AIR  TOOLS 

FOR  SALE  OR  RENT. 


AUTHORIZED   DISTRIBUTORS  FOR 

Chicago   Pneumatic  Tool  Company 

j    AIR  EQUIPMENT 

WESTERN    MACHINERY    COMPANY 


760  FOLSOM  STREET 


TcUphon*  EXbrook  4167 


SAN  FRANCISCO 


A  Letter  to  the  Pr 
of  the  United  States 


January  18,  1946 
Hon.  Harry  S.  Truman 
President  of  the  United  States 
The  White  House 
Washington.  D,  C. 

^  Dear  Mr.  President : 

Your  proposal  to  me  in  Washington  last 
evening  that  the  wage  demand  of  the  United 
Steelworkers  of  America-CIO  be  settled  on 
the  basis  of  a  wage  increase  of  I8V2  cents  an 

•  houj-,  retroactive  to  January  1,  1946,  cannot,  I 
regret  to  say.  be  accepted  by  the  United  States 
Steel  Corporation  for  the  reasons  set  forth 
beh>vv. 

As  you  must  be  aware,  your  proposal  is 
almost  equivalent  to  granting  in  full  the 
Union's   revised   demand   of  a   wage  increase 

•  of  1914  cents  an  hour,  which  was  advanced 
by  Philip  Murray,  the  President  of  the  Union, 
at  our  collective  bargaining  conference  with 
the  Union  in  New  York  a  week  ago  today. 
In   our   opinion,   there  is   no  just   basis   from 

.any  point  of  view  for  a  wage  increase  to  our 
steel  workers  of  the  large  size  you  have  pro- 
posed, which,  if  put  into  effect,  is  certain  to 
result  in  great  financial  harm  not  only  to  this 
Corporation  but  also  to  users  of  steel  in 
general. 

As  I  have  tried  to  make  clear  to  you  and 
other  Government  officials  during  our  con- 
ferences in  Washington  over  the  past  few 
days,  there  is  a  limit  in  the  extent  to  which 
the  Union  wage  demands  can  be  met  by  us. 
Wie  reached  that  limit  when  we  raised  our 
offer  to  the  Union  last  Friday  from  a  wage 
increase  of  12^2  cents  an  hour  to  one  of  15 
cents  an  hour.  This  would  constitute  the 
highest  single  wage  increase  ever  made  by 
our  steel-making  subsidiaries.  Our  offer  of 
15  cents  was  equivalent  to  meeting  60%  of 
the  Union's  original  excessive  demand  of  a 
$2  a  day  general  wage  increase.  Our  offer 
met  75%  of  the  Union's  final  proposal  of  a 
wage  increase  of  IPVj  cents  an  hour.  A  wage 
increase  of  15  cents  an  hour,  such  as  we  of- 
fered, would  increase  the  direct  labor  costs 
of  our  manufacturing  subsidiaries  by  ap- 
proximately $60,CXX).0(X)  a  year.  That  is  a  most 
substantial  sum,  and  does  not  take  into  account 
the  higher  costs  we  shall  have  to  pay  for  pur- 
chased goods  and  services,  when  large  wage 
increases  generally  become  effective  through- 
out American  industry,  as  is  inevitable  after 
a  substantial  increase  in  steel  wages. 


As  you  know,  collective  bargaining  nego- 
tiations with  the  Union  broke  down  at  the 
White  House  yesterday  afternoon,  because 
Mr.  Murray  then  refused  to  budge  from  his 
position  that  a  country-wide  steel  strike  must 
take  place,  unless  steel  workers  are  granted  a 
general  wage  increase  of  19^^  cents  an  hour. 
Our  offer  of  a  wage  increase  of  15  cents  an 
h(jur  was  again  rejected  by  the  Union. 

The  Union  threatened  to  go  ahead  with  its 
.program  for  a  national  steel  strike  at  mid- 
night next  Sunday,  although  such  a  strike  will 
be  a  clear  violation  of  the  no-strike  provision 
contained  in  our  labor  contracts  with  the 
Union,  which  continue  bv  their  terms  until 
October  15.  1946. 

From  the  outset,  we  have  recognized  how 
injurious  a  steel  strike  will  be  to  reconver- 
sion and  to  the  economy  of  this  whole  coun- 
try. Most  industries  are  dependent  upon  a 
supply  of  steel  for  their  continued  operations. 
We  have  done  everything  reasonably  within 
our  i)ower  to  avert  such  a  strike.  H  a  strike 
occurs,  the  responsibility  rests  with  the  Union. 

When  the  Government  at  the  eleventh  hour 
informed  us  about  a  week  ago  of  its  willing- 
ness to  sanction  an  increase  in  steel  ceiling 
prices,  we  at  once  resumed  collective  bar- 
gaining negotiations  with  the  Union.  Such 
price  action  by  the  Government  was  a  recog- 
nition by  it  of  the  right  of  the  steel  industry 
to  receive  price  relief  because  of  past  heavy 
increases  in  costs,  something  which  the  steel 
industry  for  many  months  has  unsuccessfully 
sought  to  establish  with  OPA. 

I  should  like  again  to  point  out  some  per- 
tinent facts  relative  to  the  wages  of  our  steel 
workers. 

Since  January,  1941.  the  average  straight- 
time  hourly  pay.  without  overtime,  of  our 
steel  workers  has  increased  more  than  the 
33%  increase  in  the  cost  of  living  during  that 
period,  recently  computed  by  Government 
authorities.  Steel  workers'  wages  have  kept 
pace  with  increased  living  costs.  Such  average 
straight-time  pay  in  our  steel-producing  sub- 
sidiaries was  $1.14  an  hour  in  each  of  the 
months  of  September.  October  and  Novem- 
ber, 1945.  excluding  any  overtime  premium  and 
any  amount  for  correction  of  possible  wage 
inequities.  An  increase  of  15  cents,  in  accord- 
ance with  our  offer,  would  raise  such  average 


straight-time  pay  to  $1.29  an  hour,  placing 
such  pay  among  the  highest  today  in  all  of 
American  industry. 

Under  our  offer  of  a  15  cent  increase,  the 
average  weekly  take-home  pay  of  our  steel 
workers  for  a  forty-hour  week  would  amount 
to  $51.60,  assuming  that  no  overtime  is  in- 
volved. This  figure  is  only  $4.54  less  than  the 
actual  average  weekly  earnings  of  these  em- 
ployees, including  overtime,  in  the  last  full  war 
year  of  1944.  when  the  average  work  week  was 
46.1  hours.  The  difference  is  really  less,  be- 
cause we  will  undoubtedly  continue  to  have 
overtime  in  the  future,  just  as  we  have  at  the 
present  time.  In  November,  1945,  overtime  pre- 
miums to  our  steel  w^orkers  aggregated  more 
than  $1,300,000.  Such  reduction  of  $4.54  in 
weekly  take-home  pay  is  the  natural  conse- 
quence of  a  shorter  work  week  of  forty  hours, 
and  therefore  one  of  lower  production. 

Much  as  we  desire  to  avoid  a  steel  strike, 
we  cannot  overlook  the  effect  both  on  this 
Corporation  and  on  our  customers  and  Ameri- 
can business  in  general,  of  the  ISy^  cent  an 
hour  wage  increase,  which  you  have  proposed. 
Such  a  wage  increase  must  result  in  higher 
prices  for  steel  than  have  previously  been 
proposed  to  us  by  the  Government.  Great 
financial  harm  would  soon  follow  for  all  users 
of  steel  who  would  be  obliged  to  pay  higher 
prices  for  their  steel,  higher  wages  to  their 
employees,  and  still  have  the  prices  for  their 
own  products  subject  to  OPA  control.  Such 
a  high  and  unjustified  wage  scale  might  well 
spell  financial  disaster  for  many  of  the  smaller 
steel  companies  and  for  a  large  number  of  steel 
fabricators  and  processors.  The  nation  needs 
the  output  of  these  companies.  Increased 
wages  and  increased  prices  which  force  com- 
panies out  of  business  can  only  result  in 
irreparable  damage   to  the  American  people. 

In  our  judgment,  it  is  distinctly  in  the  public 
interest  to  take  into  account  the  injurious  ef- 
fect upon  American  industry  of  an  unjustified 
wage  increase  in  the  steel  industry. 

After  a  full  and  careful  consideration  of 
your  proposal,  we  have  reached  the  conclu- 
sion above  stated. 

Respectfully  yours, 

Benjamin  F.  Fairless, 

President,  United  States  Steel  Corporation 


I 

United  States  Steel  Corporation 


COMET  SAWS 


i 


Va  to  10  H.  P. 


Electric  Table  Saws    •    Band  Saws   •    Gas  Tabl«  Saws 
Electric  Hoists  •  Portable  Electric  T00I5  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQl'IPMENT  COMPANY 

160  Tenth  Street     "^'^l^^^  Ph,  M  Arket  1651 

i»AJN  r  RAIN  CISCO 


H 


§aw  &  Tool  Co. 


aven  oaw  a  i  001 

NOtTHEHN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

»/2to  15  H.  P. 

i  FOI 

WOOD    •    METAL       STOKE 


SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws  Drilk    •     Sanders 

STANLEY  &  CARTBER  ELECTRIC  TOOLS 
Routers,  Drills,  Screwdrivers,  Metal  Sheari    f 
■^  80ICEXRANE  &  DURO 
Woodworking  Power  Tools 

LOGAN  METAL  LATHES 

Large  Sfock  on  Hand  lor  frnmediafe  Dellvary 

RENTALS 


SALES 


REPAIRS 


RiRSONAL  SERVICE  ~  ^4  HOURS  A  DAT   DURING  EMERCrgNCT 


1072-1076    Howard    Stre«t 
Hbni»ck  42 1 2 


OAKLAND 

»M'  Eatrt  14th  Str««t 

&L*iteo«irt  3742 


GEORGE  M.  PmLPOTT  CO. 

BRYANT  b«t.  »th  and   10th  STS..   8-   F. 


COMPRESSORS 

—PUMPS— 
CX)NCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL     STEEL     ■     GADS 

V-BELTS 
W!RE    ROPE   AND   FlTTINQt 
BALL  4  ROLLER   B£ARIN«8 

H^PIUnilock    trllv 


BUILDERADS   SELL   AND   RENT   CONSTRUCTION   EQUIPMENT 


WHEN     COMMUNICATING     WITH     ABOVE     ADVERTISERS 
PLEASE   MENTrOii    DAILY   PACIFIC    BUILDER 


h 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  FEBRUARY  1.  I94g 


imiIcImi^  Permifggy  ContraLCts; RecorcleJ  I^Ioticets; 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


SAN  FRANC rSCO 


ALTER  hotel,  $50,000;  SE  California 
and  iilason  Sta;  o^ner,  Hotel  Mark 
Hopkins,  prem;  contractor,  Par- 
ker, Steffens  &  Pearce,  135  SouUi 
Park;  engineer,  W  P  Day,  1502  Fi- 
nancial Center  Bldg. 

STORE,  l-atory  frame,  $8500;  NW 
MlBslon  and  Laura,  owner,  Emllio 
Donati,  5799  Mission   St. 

ALTER  restaurant,  $8000;  423-7  El- 
Us  St;  owner,  Pennebaker-Kentel- 
Coffman,  423  Ellis  St;  contractor, 
£  J  Amoroso  Constr  Co,  2100  Oak- 
dale  Ave. 

GAS  STATION,  Claas  C  steel,  $8000; 
SE  3rd  and  Hudson ;  owner  and 
builder.  Standard  Oil  Co,  226  Bush. 

SERVICE  STATION.  Class  C,  $7000; 
£  Fillmore  60  N  Lombard;  owner, 
Antune  Zietich,  900  Edinburgh  St; 
contractor,  W  Fletcher  Constr  Co, 
2200  Adeline  St,   Oakland. 

DWELLING,  l-story  frame,  $«837; 
W  Bradford  25  N  Jarboe;  owner 
and  builder,  Hans  V  Hansen,  2287 
15th  St 

ALTER  apta,  $2000;  2185  OFarreU; 
owner  and  contractor,  Alex  Vara- 
kin,  861  Fell   St. 

ALiii,i<.  tavern,  $2000;  3024  Mission; 
owner,  Geo  Payton,   premises. 

GAS  STATION,  Class  C  steel,  $1000; 
SE  3rd  and  Hudson ;  owner  and 
builder.  Standard  Oil  Co,  225  Bush. 

ALTER  dwelling,  $1000;  7121  Geary; 
uwiitT,  Hen  Kstrin,  prem;  contrac- 
tor. Coast   Constr  Co,  2172  Market. 

ALTER  dwelling,  $900;  1403  WUlard; 
owner,    L  F  Butcher,    premises. 

SIG..N,  eiectric,  $h50,  1244  Market  St; 
owner.  The  Charcoal  Broiler,  1244 
Market  St ;  contractor,  Wonderllte 
Neon   Prod  Co,   1095  Folsom   St. 

ALiLit  dwelling,  ^aOO;  2  Stoney- 
brook  Ave;  owner,  A  D  Webster, 
2    siiuueybrook    .A.ve. 

SIGN,  electric,  $625;  341  O'Farrell; 
owner,  Lambert,  prem ;  contractor, 
Brumfield  Elec  Sign  Co,  965  Fol- 
som  St. 

ALTER  hotel.  $500;  1926-30  Fell  St; 
owner  and  contractor,  R  M  Mc- 
Donald. 1920  Fell  St. 

ALTER  Junch  counter,  $500;  799  22nd 
St;  owner  and  contractor,  Luis 
Quintana,   premises. 

ALTER  contractor's  plant,  $500;  3070 
17th  St;  owner  and  contractor,  Le- 
Roy  Olson  Co,  3070  17th  St. 

ALTER  apts,  $500;  194  Montana  St; 
owner  and  contractor,  Vincent  Pa- 
gliaro,    194    Montana    St. 


FRESNO 


WAREHOUSE,    $40,000;    1603    ▲    St; 

owner,     California    Motor    SIxpress 

Co;   builder,  Barrett  &  Hilp. 
DWELLING  AND  GARAGE,   |7000; 

5006  Piatt;  owner,  C  O  Ward. 
DWELLING,  $2000;  2263  Lee;  owner, 

Clarence  Olden. 
STORAGE     BUILDING,     $1500;     140 

Callisch;   owner  and  builder,  Wil- 

kerson  A  NutwelL 
ALTER   DWELLING,    $1000;    439  N 

Van      Ness;      owner.      Candlelight 

House. 
ADD     TO     DWELLING,     $600;     3838 

Madison;  owner,  Ward  Grimes. 
ALTER      DWELLING,      $500;      3340 

Kerckhoff ;  owner,  Mrs  Sorensen. 


POSITION  WANTED 


whom  it  may  concem..Jan.  15,  1946  i 
Jan.  25,  1946— Lot  10,  Block  9,  Map       Electric  Co;  10  outlets;  10  switches;  , 
of  City  of  Clyde,  near  Concord.       ^^  P'ugs ;  service  ■■-_-- 

James  A  Smith  to  whom  It  ma.y      i      8209-10      1434-38  42nd   Ave;    owner,        SALESMAN  -  ESTIMATOR    —    AH 

concern — Jan.   21,    1946  i  ^^genaaan ;    contractor,   Adams    Elec-  i  Building   Materials  —  wants    position. 

Jan.  25,  1946— Lot  10,  Diablo  View      l^^*^  Co;   14  outlets;   11  switches;   U  ;  Reply     Box    21,     c/o    Daily    Pacific 

Builder.  to  2/7/46 

Man    with    MARINE   ENGINICER- 

ING   EXP.   wants   position   in    boiler 

'  room    and    mechanical    maintenance. 

Phone  WE.st  9361.  (1/3L  2/1.  4/46 


Acres,   Unit  No   1,   near   Walnut 
Creek.    Clement   £    Rowlands    to      I 
Van  Bokkelen-Cole  Co... Jan.  15,  1946  I 
Jan.  28,  194*— Lot  3,  Concorti  Heights      ! 
near  Concord.  R  W  Orin  to  Elmer 


j  plugs;  service. 


OAKLAND 


OAKLAND 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 

SAN  FRANCISCO 


JANUARY  31,  1946 


35179     2339  Bartlett  Street;   owner. 

Miller Jan.  28,  1946  !  ^®<*   Spiropoulos;   contractor,   Special 

j  Owner;  2  outlets;  2  switches;  2  fix- 
_     tures;  2  motora 

35180     2340   Pelham   Place;   owner, 
_  iThoe    J    White;    contractor.    Special 


MARIN  COUNTY 


Jan.     30,     194*— Kent     Woodlands.       Owner;  4  outlets;  3  switches,  4  fix 

Chad  Hulburt  to  A  Von  Rota tures;  5  plugs. 

Jan.  24,  1946  '  _  35181      368    14th    St ;    owner,    Ole's 


Jan.  30,  1946— Kent  Woodlands, 
Kentfield.  John  M  Wolfe  to  Her- 
bert A  Crocker  &  Co.—Jan.  29,  1946 


Liens  Filed 


CONTRA  COSTA  COUNTY 


Recorded  Amount 

Jan.  18,  1946— Ptn  Lts  120,  157  and 
158,  Map  of  Sectionization  of  a 
part  of  Rancho  Laguna  De  Los 
Palos  Colorados.  near  Lafayette 
J  A  Fazio  V8  A  R  Moffett,  et  aL      '  BIDS  WANTED 


Waffle  Shop;   contractor,  Conrad  El 
Co ;    new    service. 

35182  1237  48th  Avenue;  owner. 
Western  Broom  Handle  Co;  contrac- 
tor, Conrad  Electric  Co;  outlets;  mo- 
tors ;   switches. 


Highway    Imp. — Solano   County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Machinery  &  Matenal 


(Continued  From  Page  Three* 


CLASS  C  BLDG,  $145,000;    S  Carroll 

Ave    160    E    Phelps    and    Newhall 

Ave;   owner,  Mario  Packing  Corp. 
ALTER    hotel    and    store,    $900;    1548 

California  St;  owner,  J  Dastigue.  _         -,«^,„ ,    ., 

DWELLING,    1-story    frame;    $6800;  I  Jan.  18,  194.  .—Ptn  of  Rancho  Aca-      1 11.  2  P.  M..  bids  will  be  received  by  i  therefor,   to  which   special   reference 


February  1,  1946 


Sealed  proposals  will  be  received 
!at  the  office  of  the  State  Highway 
i  Engineer,  Room  373,  Public  Works 
I  Building,  Sacramenfb.  California,  un- 
til 2  o'clock  p.  m.  on  February  27, 
1 1946,  at  which  time  they  will  be 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing    State    Highway    in    ac 


watchmen,  giiards  and  flagmen  — 
one  and  one-half  U^J  times  the 
above  rates. 

The  rates  of  wages.  Includtng  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  Staten 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  ^y  other  authorised 
Federal  officer  or  agency,  insofar  as 
th«  aame  may  be  applicable  to  this 
oootract  In  case  of  any  inconsist- 
ency, the  rates  fixed  bv  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attenUon  of  bidders  Is  directed 
to  the  fact  tliat  the  work  herein  pro- 
posed to  be  doD«  will  be-  ftrvariced  la 
whole  or  In  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
Federal  statutes,  rules,  and  regula- 
tions wiU  apipty  to  such  work. 

Th«  attention  of  bidders  la  par- 
ticularly directed  to  ihe  provisions 
of  Section  7,  artieW  (a\  subartlcla 
(6),  of  the  Standard  SpeciftcaUoos 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provlsloDs  of 
times  the  i  Section  8,  articles  (a)  and  (b).  of 
the  Standard   SpecincAtionH,   r«gaid- 


Jackhamm^'r  operator L25 

Oil  distributor  bootman 1.00 

Oiler,  power  shovels  or  cranes  1.40 
Tn>ck  driver  (less  than  4  cubic 

yards  water  level  capacity).     Ij 
Unskilled  Labor      ~ 

Flagman  .4 1.MB5 

Laborer 1.0625 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  hi  the  special 
provisions,  as  interpreted  In  the  light 
of  this  claMiflcatlon. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
.shown  above,  shall  be  not  less  than 
$1.1875  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are   posed  to  be  doD«  will 
not   shown   above,   shall   be  not  less 
thaa  ILOdl  per  hour. 

T^e  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
S1.0625  per  hour. 

Overtlme^— one  and  one-half  (1^) 
times  the  above  rates. 

Sundays      and      holidays      (except 
watchmen,    guards     and    flagmen) 
one    and     one-half     (1H> 
above  rates. 


$905.46  i      DENVER,    Colo.  —  Until    February    cordance      with      the      specifications 


The  rates  of  wages.  Including  over-    ing    subcontracting    and    asa^ment 

time,  holiday  or  Sunday  rates,  above   of  the  contract  respectively 

specified  hire  subject  to  the  effect.  If  |     Plans  may  be  seen,  nad  forms  of 

!  applicable  herto,   of  executive  orders  j  proposal,  bonds,  contract,  and  speol- 

!  of  the  President  of  the  United  States  i  f  Icatlons     may    be    obtained    at    the 

and  to  any  modification  thereof  and  :  office   of    the   State   Highway    Bingi- 


S'E  Cor  Delano  and  Niagara  Aves ; 

owner,  F  C  Frank  and  E  Vignati. 
ALTER   bldg,   $1100;   537   8th    Street; 

owner.   i.,ntde  Air  Products  Co. 
ALTER  dwelling,  $500;  1656-54  Tay- 
lor St ;  owner,  Edmund  Loewy. 
BLDG,  1-story  frame;   $5700;  N   Mc- 

Kennon   Ave  25   E    Phelps ;    owner, 

C   Padilla. 
BLDG,  1-story  frame,  $6000;  NE  Cor 

McKennofti , Ave  and  Phelps;  owner, 

C   Padilla. 


lanes,  containing  0.50  acre,   near 
Lafayette.  J  A  Fazio  vs  Robert 


to  any  and  all  lawful  orders  of  the  neer.  Public  Works  Bulkllng,  Sacra- 
President  or  any  other  authorized  I  mento.  California,  and  they  may  be 
Federal  ofUlcer  or  agency,  insofar  as  '  seen    at    the    offlcee   of    the    District 


the  Bureau  of  Rclamatlon,  Office  of  |  is   made,    as   follows : 

Director  of  Finance,   Custom   House,  •      Solano  County,   across   Napa  River 

i     L  Chambers,  et  aL $710.80  i  Denver  2,    Colo.,   under   Inv.    No.    C- {  |t   West  City    Limits   of  Vallejo    (X-    ^^  ^^^  ^        ^     applicable   to   this  !  Kngtneers   at    Los    Angeles   and    San 

I  Jan.    17,    194ft-Ptn  of   Rancho   Las      \SSM-A  for  furnishing  and  delivering  ;  So -208- A)   a  bndge  fender  to  be  re- :  contract.    lb    case   of    anv    inconslst- |Pn«clsco.  at   the  offl^  of  the  DU 

1      Juntas,     containing     6.005     acres,      j  materials,  f.o.b.  shipping  point  and/or  ,  P*''!r°- 

!     near  Walnut  Creek.  Walnut  Creek      !  Alamogordo,  N.  M.  as  f  oIIowb  :  Bids    are    required    for    the    entire 

i     Building   Material   Co   vs    Stems      I  Schedule  No.  1  i^o'"'^    described   herein. 

Archibald $287.19  i  d)  89^,600  lin.  ft.  (170  miles)  No.  4/0        In  accordance   with   the  provisions 

Jan.  21,  194ft— Ptn  of  Rancho  Aca 


ency,  the  rates  fixed  by  any  such  !  trict  Engineer  of  the  District  to 
applicable  Federal  order,  whether  i  which  the  wor  kla  situated,  and  at 
higher  or  llower.  shall  control.  I  the  office  of  the  Associated  General 

The  attention  of  bidders  is  directed    Contractors  In  San  Francisco. 


lanes,  containing  0.50  acre,  near 
Lafayette.  Conrod  Rasmussen  vs 

»Tr^,^^     ^       ...  ■     R  L  Chambers,  et  al _..$565.00 

ALTLR    dwelling.    $500;    5    Wawona    Jan.    22,    1946-Lot    290,    Haciendas 


St;   owner,  C   A   Hankel. 
ALTER  store,  $2000;  691  Market  St; 

owner,   Walter  Willey. 
DWELLINGS,  21  1- story  frame,  $5300 

each;   E  45th   Ave   50.   75,   100,   125, 

160,    175,    200,    225,275    S    Pacheco; 

Nn.    c;or    45th    Ave    and    Quiutara ;  ! 


del  Orinda,  Orinda.  Bay  Us  Light- 
ing Fixture  Co  vs  August  J  Pene, 

et  al  $72.48 

Jan.  23,  1946— Lot  28,  Block  16,  Em- 
eric  Subdivision  No  2,  San  Pablo. 
W  S   Phillips  vs  Victor  Ferrario 

$160.90 


AWO  steel  reinforced  bare  alum-  ;  jJe     Department     of     Pu^ic^'w^^^^^         ^^^  '»^*  '^^'  *»*«  ^°'^  *^^~'"  P«>-  '      ^^    *>'^    ^"    »>«    considered    nnl 
fn^^effeX'e^^crp^r^ufva^^^^  a^c^rtXTth^^e^e'rl^^r'Tv^iTl!    ^^^    ««    ^^   ^°-    -'"   *>«    finan%  ,  it  Is  made  on  a  blank  form  furnished 

cross-sectional     area     of     133.100  i  ^^S  ,rate  of  wages  applicable  to  the 
circular  mils  ■  '  work  to  be  done  to  be  as  follows 


In    whole    or    in    part    with    Federal  j  t>y  the  State  Highway  Engineer  and 
funds    and    that    therefore   all   of  the  j  Is  made  in  accordance  with  the  pro- 


Rate    jappiicable  Federal  statutes,  rules,  and  ;  visions  of  the  Proposal  R^ulrementa 
pgpf,oyp|reg^ulations  will  apply  to  such  work.  [^^  Conditions  set  forth  under  Sec- 


fJ^i^^  t"^  o^^'  .^'  ^K^^'  l^^'  2f  •    J^-    30,    1946-Lot   290.    Haciendas 
???•   on    ?nS."^^fH*=A^  Pacheco  S t  j     ^ei   Orinda.   Unit   No  2.    Orinda. 
115    90     70   E   45,th   Ave;    owner,    RJ      Lorentzen  Co  vs  A  J  Pane,  et  al      1 
r    Gaill.  I  jgg  ^ 

ALTER   store     $4947   3rd    St;    S1200;    j^„;  30;  i94^i^ts  ieand  li.^^B^^^ 

owner,  Geo  Peterson  &  Sons.  ' 

ALTER   club,   $1230;    California   and 


Mason    Sts;    owner.    Pacific    Union 

Club. 
ALTER    service    station,    $3500;    NE 

Cor  Pine  and  Battery  Sts ;   owner. 

Tide  Water  Associated  Oil  Co. 
DWELLING,    1-story    frame,    $6500; 

W  32nd  Ave  75  N  Quintara  ;  owner, 

Claude  T  Lindsay  Co. 
DWELLING,    1-story    frame,    $5900 


39,  North  Berkeley  Terrace,  El 
Cerrito.  Richmond  Navigation  & 
Improvement  Co  vs  Clinton  Reed- 
er,  et  al  $50.98 


Non-Responsibility 


(2)  200  compression  connectors  suit-' 
able  for  the  conductor  furnished  i  ^'a"'*'<^^^^^  f-  "--•  .     The    attelntlon    of    bidders    Is    par-  '  tlon  2  of  the  Standard  Specifications 

.0     ""aer  Item  1;  !  Electrician  170  !  ticularlv  directed  to  the  provisions  of    Each    bWder    must    be    UoeoMd    and 

(3)  100    compression    repair    sleeves    £;^""^^»°    -••- - JAX  I  Section  7.  article   (a),  subarticle  (6),  I  also  prequallfied  as  required  bv  law 

suitable    for   the    conductor    ^ur-ijj^^™*       "" 100   «'    the    Standard    Specifications    re- 1  ("ee  said  Proposal  Requirementi  and 

/...  ?«!J®*1  ""^'"J*^™  ^'         ^  '  Oiler  power  shovels  or  cmnes 140    f^'^in^   ^hie    use    of    domestic    mate-  I  Conditions). 

ines  SnS  STi;e°?onXX'?  edrW^rhoist^^^^^^  and  also  to   the  provisions  of       The   Department  of  Public  Work. 

?n,^i/hJH^fnHZu.^i    o?mn^i?«^  driver  man i.gi    Section    8.    articles    (a)    and    (b>,    of  I  reeej^ee   the   right    to   reject   any   or 

furnished  under  item  1,  complete  driver  170 'the    Standard    Specifications,    regrard-    a"  bids. 

r^,Lhr     ^^^'^'-^"^     *="P^     P"  :  Any  classification  omitted  hereii"    '      jing    subcontracting    and    assignment  ,  DEP^^MENT  of  PUBLIC  WORKS 

assembly;  ,     not  less  than  1 00  I  of  the  contract,  respectively.  i  DIVISION  OF  HIQHWAYB 

(5)  21   tapered  armor-rod  assembl  es  ;  q^^^.'^^^^^^^^^^^"^"™^^^^^  pi^ns   m<iy   be   seen,  and  forms   of)  O.  T.  McOOT. 

double  support,  for  use  with  the.      ^.^^^  ^^^  ^^^^^  ^^^^  j  proposal,  bonds,  contract,  and   sped-  j  State  Highway  Engineer. 

conductor  fuiTushed  under  item  1.  Ig^.g^^^jj^j.^^^.g  (^^^^^.^^^j^.  ;f icatlons    ihay    be    obtained     at    the  I  Dated  January  18.  1946. 

complete     with     two     armor-rod        ^^^^   guards    and    flagmen):     one; office    of    {he   State   Highway  Engl- I  mallv  P 

i /c^  CA^^  per  assembly;  ^^  one-half  (1^^)  times  the  above    neer.  Publilc  Works  Building.   Sacra- 

j(6)  60    parallel-groove    clamps     suit-        ^^.^^  ^  !  mento.   California,   and   thev  mav   be 

I         able  for  the  conductor  furnished  1     ,j,j^^  ^^^^^  ^^  wages,  including  ov- j  seen    at    the    offices    of    the  District  | 


(Dally  Pacific  Builder) 
(Jan.  18-25.  Feb.  1,  1946) 


under  item  1; 


I 


( /.,.  o/%n    'A^""!. "'     J  •*   vi^iertime,     holiday     or     Sunday     rates.  !  Engineers   at   Los   Angeles    and    San; 

!(7)  200    vibration    dampers     suitable  ,  ^^^^^^    specified    are    subject    to    the  I  Francisco,   at  the  office   of  the  Dls- j 


Warehouse—California    National 
Guard,  Sacramento,  Calif. 


SAN  FRANCISCO  COUNTY 

NW  Cor  32nd   Ave  and   Quintara ;  i  Z Z7~7rZ — 

Claude   T  Lindsav  Co.  '  Jan  31,  1946—1801  VAN  NESS  Ave. 


for  the  conductor  furnished  under 
Item  1; 


I  effect,  if  applicable  hereto,  of  execu-!  trict     Engiheer     of    the     District     In 

Itive   orders   of   the   President   of   thejwhich   the   work   Is   situated,   and   at  j  DEPARTMENT  of  PUBLIC  WORKt 


STATE   OF   CALIFORNIA 


(8)  1  set  equipment  for  installing  the ' .y^^jj^^^   states  and   to  any   modifica-    the  office  bf  the  Associated' General        DIVISION  OF  ARCHITECTURE 


GARAGE,  $500;  10927  Acalones  Dr; 
owner  and  builder,  Walter  E  Pix- 
ley. 

ALTERATIONS.  $1000;  2740  Broad- 
way ;  owner,  J  E  French  Co,  prem ; 
contractor,  Wendt  Constr  Co,  810 
Page   St,   Berkeley. 

REPAIRS,  $500;  575  43rd  St;  owner, 
Jos  Petrosillo,  prem;  contractor. 
Beckett  &  Federighi.  1441  Franklin. 

DWELLINGS,  two  1-story  5-room, 
$4000  each;  1227-1233  76th  Ave; 
owner,  Alameda  Homes  Co ;  prem ; 
contractor,  H  S  PuUiam,  5909  E 
14th  St. 

DWELLINGS,  three  1-story  5-room, 
$4000  each ;  9319-25-31  D  St ;  owner, 
Alameda  Homes  Co,  prem;  con- 
tractor, H  S  PuUiam,  5909  E  14th 


Claude  T  Lindsay  Co. 

DWELLINGS,  two  1-story  frame, 
$5750  each;  W  32nd  Ave  25,  50  N 
Quintara;  owner,  Claude  T  Llnd- 
-sav  Company. 

DWELLING,  1-story  frame,  $5900; 
NE  Cor  Quintara  and  33rd  Ave; 
Claude  T  Lindsay  Co. 

DWELLINGS,  two  l-story  frame, 
$6,750  each ;  E  33rd  Ave  25,  50  N 
Quintara;  owner,  Claude  T  Lind- 
say  Company. 

DWELLINGS,     five     l-story     frame. 


Alfred  L  Marsten  as  to  improve- 
ments on   property. 


Electrical  Permits 


connectors     and     repair     sleeves  ,  ^^^^  ^^^^^^^  ^^^  ^^  ^^^  ^^^  ^„  ,^^. 
furnished  under  items  2  and  3  on    ^^j   ^^^^^^   ^^   ^j^^   President   or   any 

;  authorized  Federal  officer  or  agency. 


the    conductor    furnished 
Item  1; 


under 


Contractor!*  in  San  Francisco. 

No  bid    Will    be   considered    unless  I 
it  Is  made  on  a  blank  form  furnished  i 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 


SAN  FRANCISCO 


,  .insofar  as  the  same  may  be  applic-  |  by  the  State  Highway  Engineer  and 

7    ♦11.     ^''■®"^'^®^'   ^^^"^"^1^,'°'^ '  able  to  this  contract.  In  case  of  any  jis  made  in  accordance  with  the  pro-    ceived  at   the  office   of  the   ZMrlsion 
installing   armor -rod    assemblies    .^^^^g-g^^j^^y    ^j^^  ^^^^  ^jj^^^j  ^^  ^^^^  i  visions  of  llhe  Proposal  Requirements    of  Architecture,  Public  Works  Build 

furnished    under   items   4   and   O;        '„„„>,   or>r,lir.ohlo  ir<^Hon>1  nrrit^r    whoth.   land    Condlflions    set    forth    iind«»r    .C!«»r-     1n«r       115>n      "T^*      Rtr-AAt        nA/o^mAntr 

Schedule  No  2 


such  applicable  Federal  order,  wheth- 


8163    6100  Geary  Blvd  ;  owner,  Wax- 
man  ;    contractor.   Pacific   Electric ;    6  i 
t  outlets  ;  service.  { 

8164-69    Various  locations  and  own- 


and   Condililons  set  forth   under  Sec-    Ing,     1120     "N"     Street,     Sacramento. 

1/1^    oft^aoAi-      *♦    MTA     ^^     ^^M     o/n    -'    ".e,--^    --   ■- -- tion  2  of  tl^e  Standard  Specif ications.  ! California,  up  to  2 :00  P.  M..  Tueaiay, 

i  A-™V>^,  ""■,"'.    il>?^i^Lf'^°K  Plans  may   be   seen,   and   forms  of  j  Each    biddter    must    be    licensed    and  :  February  5,  1946,  said  bids  thereafter 


■M      o/ft-^''  higher  or  lower,   shall   control. 


AWG,' hollow,  hard-drawn,   bare ,  p^.^^^^^^     bonds,   contract  and   .sped-    also  prequallfied  as  required  by  law  i  on    said    day    to'  be    publicly    opened 


copper  conductor  having  an  ef 
f  ective     copper     cross  -  sectional 
area  of  133,100  circular  mils; 


f icatlons    may    be    obtained    at    the  j  (.see  said  Proposal  Requirements  and  |  and    read   for   Warehouse,    California 
office   of    the   State   Highway   Engi-    Conditions).  National  Guard,  Sacramento,  Callfor- 

neer.  Public  Works   Building,   Sacra-  i     The   Department   of   Public   Works   nia,    in    accordance    with    plans    and 


$6100  each;  E  33rd  Ave  75  N  Quin- 'era;   contractor.   Electrical   Products- 1  compression    or   roiiea    ^YPe  ;  mento.   California,  and   they   may   be  ;  reserves    tl^e   right  to    reject   any   or  > specifications  therefor 

tara;  N  Quintara  70,  95,  120,  145  W  ;  signs.  '•  connectors  suitable  for  tne  con-  ^  ^^^^    ^^    ^j^^    offices    of    the    Di.strict  I  all  bids.  !      The  work  Inolndes  the  construction 

32nd   Ave;   owner,  Claude  T   Lind- !      8170    2345  Filbert  St •  owner  .  L,„^"'^*°^  ^"™.'^*^^^   ""^^^ /*®7"„,^°' i  Engineers    at    Los    Angeles    and    San  i DEPARTMENT  of  PUBLIC  WORKS  !  of    a     l-story     brick    and     reinforced 

.say    Company.  contractor,  Martirez  Electric'   "5  out^  ^^^^  }^^^^    ^"i"?™^"}  :l?/"i,"/^l!ilf' Francisco,   at   the   office  of  the  Dis- i  DIVIS|[ON  OF  HIGHWAYS  1  concrete  Warehouse.   The   floor  arMi 

ALTER    bldg,    $2000;    1507    Polk    St;    lets;  1  switch-  3  plugs-  motors  I  K^^   connectors   furnished   under .  ^^^^^     Engineer    of     the    District     in  G.  T.  McCOY,  'will     be    4400    square    feet,    approxl- 

owner,   J  G  Kaplanis.  8171     12  7th  St    owner.  Photo  Shop- 1  -.'?  .  ^  _°P  _  -5  _^°?«  ^"'^' I  which   the  work   is   situated,   and   at!  State  Highway  Engineer 

ALTER     dwelling.     $4000;     817     36th  ;  contractor.  Enterprise  Electric  Co ;  2  ' 


Ave  ;   owner.   Jos    Solache.  ;  outlets  ;  1  switch  ;  4  plugs 

ALTER  bldg.  $6815;  815  Battery  St;  j     8172     2345  Keith  St;  owner.  Bauer; 
owner,  National  Biscuit  Co 


DWELLING,    l-story    5-room,    J4000;  [      """|i'  ™"""~'  "'^^"''u^^^^^^  contractor.  Enterprise  Electric  Wks; 

9339  B  St;  owner,  Alameda  Homes    A^TER  bldg,  $5729^  815  Battery  St,  .motors 


the    office    of    the    Associated    Gen-, 'Dated  Febrtuary  1.  1946. 


Specifications  obtainable   from   the  I  ^^j  contractors  In   San  Francisco. 

\r\xr£^    r\f^ir^a  •  Ajt    I  .     .    _  -  ..... 


above  office. 


43! 


No    bid    will    be    considered    unless 


(Dailv  Pacific  Builder) 
(Feb.  1-8-15.  1946) 


Co,  prem;  contractor,  H  S  PuUiam, 
5909  E  14th  St. 

DWELLING,    l-story    5-room,    $4500; 
3306    Vale    Ave;    owner,    O    Jones, 
prem ;    contractor,   Owens   &   Ham-  | 
ilton,  3630  High   St.  I 

DWELLING,    l-story    5-room,   $4000; 
10716  Apricot   St;    owner,   Alameda 
Homes    Co,    5909    E    14th    St;    con-  \ 
tractor.  H  S  PuUiam.  5909  E  14th.     ! 

ADDITION     and     alter,     $500 ;     2325  | 
Courtland     Ave ;     owner    and    con 


owner.  National  Biscuit  Co  .  >     8173      119    9th    St;    owner,    Lanlng 

ALTER    shop    and    storage,    $10,000;  I  Tire  Co;  contractor.  Enterprise  Elec- 
66  Page  St;  owner,  R  A  Parina.        'trie; 

-.     «..-.     ..-..»  -«..     .  owner.  Hall 


Furnace  Permits 


^^TT  1    tnAa      I  It    is    made    on    a    blank    form    fur-  | 

February  1,  1946      .  sighed    by    the    State    High-way    En- 
'  gineer    and    is    made    in    accordance 


v.uu....x..^   .n.v^.    w«»^.    c..^  ^v,..-    ^     J  furnace 
tractor,  K  A   Johanson,  premises.  ...f.  ,,,,^w  ^ 


■  111^  »■■■■■.■«■         -■  I.  ■■  '  "i     ^^"^^    ^  ^^^  ^^'  owner.  Veit;  con 

rkAi^i  AKir»  *tractor.  Smith  Electric;  sign. 

,^0  X*      *  *♦!;       iTi   i^  rri        .       8176    77  O'Farrell  St;  owner,  

468  MacArthur  Blvd.  owner.  Kluss;  contractor,  Weldenthal-Goslln^r;  mo 
dealer.   Atlas  Htg  &.  Vent  Co;  cen-l^^^^g 


BIDS  WANTED 

LEBEC.  Kern  Co  Calif.  -Until  ^'iJh^'thr'Jrovisionrof" thrFroTosri 
February  11,  7  P.  M..  bids  wiU  b©  I  Requirements  and  Conditions  set 
received  by  the  board  of  trustees  of  |  ^ ^^^^  ^^^^^  Section  2  of  the  Stand - 
the  Pershing  School  District,  Box  2, ,  ^^^  specifications.   Each  bidder  must 

iTo  outlets:  9  switches:  4  plugs;  serv:    JehTrlTus  '  ^""^*«^^°^  °"^  be  licensed   and  also   prequaHfied   as 

..  .       h-    6    .  [school  Dus.  .L     .      ^,      .-        _ix    (required   by   law    (See   said   Proposal 

!     Specifications   obtainable   by  writ- ^  j^       4^.^^^^^^  ^^^  Conditions). 
i  ing  C.  M.  Hogue.  Box  42,  Grapevine.  .      .pj^^   Department   of   Public   Works 
i  Calif.  43  I  reserves    the   right    to    reject   any    or 

'  . I  all  bids. 

DEPARTMENT  of  PUBLIC  VC^ORKS 
DIVISION    OF    HIGHWAYS 


■ff-eDruary  1.  1946 


SAN   MATEO 


ADDN  to  school,  $49,000;  Lots  3.  4, 
5,  and  6  Blk  1.  Tulare  St;  owner, 
Roman    Catholic    Archbishop   of    S  i 


8177     1701  Montgomery  St;   owner.  I  BIDS  WANTED 


1140  55th  St    owner,  Corriera    deal-  .    _„_♦___♦«_**  -ar^iA^T^ty,.,!  r>«= 

A  4.1       Tj»_  o    \r«_*  /-.A     «„.,*..„i contractor.  Weld  en  thai -Gos- 

er,  Atlas  Htg  &  Vent  Co;  central.        iiiner- 

362  Clifton ;  owner,  Madison ;  deal-  '  '   


!     8178     320  26th  Ave;   owner, 
, .  j  contractor,  Frank  F  Goodman  ; 


tral  furnace 
2828  Summit ;  owner.  Foster ;  deal 

F;    contractor,   G   W   Williams   Co,  j  er.  Atlas  Htg  &  Vent  Co;  central. 

10  California  Dr.   Burllngame.  2626  Minna  St ;  owner,  Stokes ;  deal 

APARTMENTS.  $21,000;  412  E  Belle-  !  er.   Robt  J   Agers;   floor 

vue ;    owner    and    builder,    Thos    J 

Broderick,   1528   Cypress  Ave.   Bur- 
llngame. 
DWELLING.  $10,000;  979  Rosemead ; 

owner,      E      Peterson ;      contractor, 

Sporheim  &  Caster. 


er.   Atlas   Htg  &  Vent   Co;    floor 

1004    -Wth    Ave.     owner     Hopkins;  r"---—  -;-™-^^^^^^^^  colo     under  Spec 

dealer.   Atlas   Htg  &   Vent  Co;   cen- ,^^  ^    j    Doherty;    1    outlet;    1-1154.  for  furnishing  labor  and  mate- | 


CENTRAL     VALLEY     PROJECT,  |  O.  T.  McCOY, 

California.— Until  March  15,  10  A.  M.,  State  Highway  Engineer 

bids  win  be  received  by  the  Depart-  (Dated:   February   1.   1946. 
ment  of  the  Interior,  Bureau  of  Rec-  !  (Daily  Pacific  Builder) 

(Feb.  1,  8.  15,   1946) 


switch 


rials    and    performing    all    work    ^ or .  pn^gj    PUBLISHEID    TODAY 


8180  E  25th  Ave  300  S  Quintara;  1  ^*^«,  insta  lation  of  drum  gates,  con- 
owner.  Pacific  Coast  Construction ;' t™'  equipment  and  miscellaneous 
contractor.  B  J  Doherty;  .metal    work    and    dismantling    steel 

8182-86     20^1-^'S-'?fl-4^-47  2fith   avo  •    ^''^^tle  at  Friant  Dam,   Friant  Dlvi- , 

dealer,  Robt  J  Agers.  floor.  tractor  B  J  Dohertv-  11  outlets-  10  "*a.  The  work  is  situated  on  the  San 
9131  San  Leandro;  owner.  A-m^r-  ^^^t°^-  »  J  ^  ^°  I  Joaquin  River  about  1%  miles  north- 
ar,     Ti^otnr    cr, ■    dealer,    Aarvaka'^    "■^"®^-  ^*P'ugs.  service.  | ?„*.c^,__.,.    .r,-i.*  I 


Highway    Improvements — Contra 
Costa  County 


SECOND  ADVERTISEMENT 


8187-88     2107-11  33rd    Ave; 


STATE   OF   CALIFORNIA 


NOTICE  TO  CONTRACTORS 


_.     ,    ,  1     „iii    K-.    -^>«««„^  1*^®  Department  of  Public  Works  has  'this  contract.  In  case  of  any  Incon- 

Sealed    proposals   wlU    be    received  |  ^^^^ained     the    general    prevaUlng  '  sistency,  the  rates  fixed  by  any  such 


lean     Tractor    Co 
Htg   Co;    central    furnace. 
5244  Lawton;  owner,  Cordonl;  deal- 
DWELLING,  $9000;  936  S   Idaho  St;  ;  gr.   Atlas  Htg  &  Vent  Co;   central, 
owner.    L    Shapiro;    contractor,    H'      12O8  Market;  owner,  Burma;  deal- 
Shapiro.   656  18th   Ave,   S  F.  j  er.  Atlas  Htg  &  Vent  Co ;   central. 
DWELLING,  $9000 ;  932   S   Idaho  St ;        §021     Iris ;     owner,    Pilton ;     dealer, 

owner,    E    Shapiro;    contractor,    H|xtlas  Htg  &  Vent  Co;  floor.  i,r      , 

Shapiro.   656  18th   Ave,  S   F.  j      4016  Rhoda;  owner,  Peterson ;  deal-    l^Plugs;    service.  ,      ^his"  i"nvita°tlon"for    bids    does    not  j  Engineer,    Room    373,    Public    Works  !  lo'w"^""^^  ^^  „  -,.^„ . 

DWELLING,     $8000:     3046     Beverly ;!  er,  Atlas   Htg  &  Vent  Co ;   floor.  i     8191-94       2231-27-23-19     38th     Ave;  ,    ^^j;«    ^^^'^^J^o^^^^ 

owner,    Mr    and    Mrs    Baker;    con-  I     614  14th  St;  owner.  Pelletine;  deal- i owner,    PacWc    Coa^t    Construction ;  ^oxert^^^^ 

Hardiman   Constr  Co.  I  er.  Atlas   Htg  &  Vent  Co ;   central.        -"^^X^J^^    B  J  Doherty  g^  outlets ;    ^^e'nt  °MateriaTs 'rbe'^fimisLd    by  I  at   which   tii^e   they  will  b?  publicly    ^3^,,,,  p  Jf  X.^^  or 

8195      2101    32^d   Ave      m^^er     Pa-^^^*    contractor   and    those   furnished ;  opened    and    read,    in    the    Assembly       ffreman   ..„ _._ _.$L40 

ciflc   Co«t  CoSti^ctlon-   r^tmcTor  I  by  the  government  are  described   in  >  Room  of  said  building  for  construct-  ♦^«' 

ri^D?ht^rty?iro^t?:is!iiTwrchi^^^  wui  be  - i^j^  ^,^:::^yj^  .^^^^^ 

15  plugs ;  service.  '■  Pa^  of  the  contract 


n-amikr  i  cast  of  Friant,  Calif.  ,  __^ 

Pacific  coast  Constnictlon  Co:Ton-'  Lj^e    principal    items    of   ^f^  »"^    DEPARTMENT  of  PUBLIC  WORKS 
tractor,  B  J  Doherty:  12  outlets;   lll^^^e  estimated  quantities  Involved  are  DIVISION  OF  HIGHWAYS 

switches:  15  plugs;  service.  j  as  follows:  ,    ,     ,,  ^     ,  1 

8189  2331-25  Quintara;  owner.  Pa- i  Installation  and  testing  of  drum  | 
cific  Coast  Construction ;  contractor,  !  Spates,  control  equipment  and  mis-  I 
B  J  Dohertv;  12  outlets;  11  switches;  ;  ceUaneous  metal  work;  and  i 

'     Dismantling  steel  trestle 


!  mately. 

Prevailing  Wage  Scale:   In  accord- 
ance wtih  the  provisions  of  Section 
1770  of  the  Labor  Code,  the  Depart- 
Iment    of    Public    Works    has    asoar- 

;  talned    the    general    prevailing    rwta 

Highway    Improvementa— El  Dorado    of   wages  applicable  to   the   work    to 
County  jbe  done  to  be  as  follows: 

.1^ Hourly  Rats 

STATE   OF  CALIFORNIA  Bricklayers    11.87>4 

DEPARTMENT  of  PUBLIC  WORKS  Bricklayers'  Hod  Garrtera 1.15 

DIVISION  OF  HIGHWAYS  Carpenters 1.50 

!  Cement  Flnisbera LBO 

NOTICE  TO  CONTRACTORS  Electric  Workers   L70 

Engineers,    Portable    Hoist    or 

Sealed    pro|>osals    will    be    received       Otherwise  1.60 

at  the  offK^e  of  the  State  High-way   Glass  Workers  1.26 

Engrlneer,    Room    373,    Public    Works    Iron  Workers,  Architectural  —  1.60 
Building,  Sacramento.  CallfomLa,  un-  1  Iron  Workers.  Reinforcing 

til  2  o'clock  p.m.  on  February  1$,  1946, 1     Steel   LSO 

at  which  time   they  will   be   publicly  1  Laborers,  Building 1-06VL 

opened   and    read    In    the    Assembly   Painters    1.48 

Room  of  saiid  building,  for  construct-  ,  Roofers 1.60 

ing    State    Highway    in    accordance   Sheet  Metal  Workers 1.60 

-with    the    stpeclflcations    therefor,    to   Any  classification  omitted 

which   special   reference   is   made,   of  |     herein  not  less  than 1-06^ 

a  portion  df  State  Highway  as  fol-    Overtime — One    and    one-half    times 
lows:  I         the  above  rates. 

El  Dorad*  County,  between  Shingle  .  The  rates  of  wagets,  Including  over- 
Springs  and  1'A  miles  west  of  El ,  time,  holiday  or  Sunday  rates,  abova 
Dorado  (I  lU-E.D-ll-B)  about  thraa ;  specif ied  are  subject  to  the  effect,  if 
and  four-tenthe  (3.4)  mile*  In  length,  applicable  hereto,  of  executive  ordera 
to  be  gradeti  and  surfaced  with  plant-  of  the  President  of  the  United  States 
mixed  surfacing  on  crusher  run  basa-jand  to  any  modification  thereof  and 

Bids  are  required  for  the  entira  to  any  and  all  lawful  orders  of  the 
work  described  herein.  i  President    or    any    other    authoriaed 

In  accordance  with  the  provisions  I  Federal  Officer  or  agency.  In  so  far 
of   Section   1770  of   the   Labor  Code,  |  as    the  same    may    be    applicabel    to 


i*lllll.°"*^!..°i  %%  ^^^KM?  w^r-t.  !  ^*«  o^  ^agea  applicable  to  the  work  ,  appUoable     F«Ndeml     Order,     whether 

higher  or  lower,  Bhall   oontroL 


tractor.    Hardiman   Constr  Co.  I  er.  Atlas   Htg 

DWELLING,  $8000;  3046  Mason  Lane  j      700  Apgar  St;   owner,  Dunn;   deal 
owner,  Durling;   contractor,  Hardi-  j  er,  A  E  Hess;  floor. 


man  Constr  Co 

DWELLING,  $8000;  Mason  Lane; 
owner,  Bould;  contractor,  Hardi- 
man Constr  Co. 

DWELLINGS,  three,  $7500  each ;  3847 
3041.  3035  Mason  Lane;  owner  and 
builder,    Paul    A    Cleversy. 

DWELLING,  $7500;  304  22nd  Ave; 
owner,  Mr  and  Mrs  Knock;  con- 
tractor,  Claud   Lindsay  Co,   S  F. 

ALTER  school,  $7000;  Park  and  Co- 
lumbia ;     owner,     Roman     Catholic 
Archbishop     of     S     F;     contractor,  | 
Grinnell     Co     of     the     Pacific,     601 
Brannan   St,   S   F. 

DWELLING.  $7000;  3017  Del  Ray; 
owner,  Rembur>' ;  contractor,  Har- 
diman  Constr  Co. 

DWELLING.  $7000:  3028  Del  Monte; 
owner  and  builder.  Hardiman  Con- 
struction  Co. 

ALTER    dwelling    to    duplex,    $2000; 
603    N    Delaware;    owner   and    con- 
tractor, R  R  Latta. 

REPAIR  dweUing,  $2000 ;  220  N  Bay- 
shore;  owner,  Mar>'  Pamphln;  con- 
tractor, Frank  Ferrea,  418  Sonora, 

REPAIR  dwelling.  $2000;  532  Alham- 
bra;  owner,  K  Smith;  contractor. 
E  Latimer,  1220  Bemal  Ave,  Bur- 
llngame. 

GARAGE,  $2000;  412  E  Bellevue; 
owner  and  builder,  Thos  J  Brod- 
erick. 1528  Bypress  Ave.  Burlln- 
game. 

ALTER  QwelUng,  $1800 :  97  3l8t  Ave ; 
owner  and   contractor,  C   R  Cath- 

cart. 
ALTERATIONS.  $1500;  240  25th  Ave; 
owner.    Frank   Marion;    contractor, 

GARAGE.  $1500;  1725  S  El  Camino; 
owner  and  builder,  R  R  Wiseheart. 

GARAGE,  $1500;  231  W  Poplar;  own- 
er ard  builder,  J  Jordan.  1 

ALTER  dwelling,  $1500 ;  641  Costa 
Rica 


2470    Taylor    St;     owner,     Henira; 
dealer,  A  &  C  Heating;  floor. 

4158    Mtn    Blvd;    owner,    Lincoln 
Co ;    contractor,   C    Mllehau ;    central. 

5825    Harbord    Dr;    owner.    Seviau ; 
dealer.  Atlas  Htg  &  Vent  Co ;  central. 

722  35th  St;  owner,  Williams;  deal- 
er.  Atlas  Htg  &  Vent  Co;  floor 


I  with    the    specifications    therefor,    to 


8196      2345   Quintara;     owner.    Pa- i      ^o    charge    to    prospective    biddere;  which   special   reference  is  made,  as 
cific  Coast  Constnictlon:   contractor,  i  ^o*"   7P*«s   °^   th®  specif  lotions   sjnd    follows:  «„..„.      K.t^.i.n  r«n 

B  J  Doherty:  12  outlets;  11  switches ;  i  <l^^'*n««  =   ^o   others.   $1.75   per  copy,  |      Contra  Costa  County,  between  Con- 


Asphalt  plaht  mixer  operator....  1.45 
Asphalt  spi^eading  machine 
operator   _.,.  1.78 


15  plugs ;   service. 


inot  returnable. 


cord    Avenue    and    four-tenths    (0.4) 


Completion  Notices 


SAN   FRANCISCO  COUNTY 


Recorded  Accepted 

Jan  26.  194&— S  NEW  MONTGOM- 
ERY St  and  Minna  SE  140  x  SW 
147-2  (23rd  and  25th  firs).  Pa- 
cific  Tel    &   Tel   Co    to   Albert   T 

Giampolini Januar>'  29,   1946 

Jan  .  '46— MISSION  Bay  Round- 
house  (retaining  wall).    Southern 


8197  213  4th  Ave;  owner,  Arbins; 
contractor,  Malm  &  Welter:  2  outlets. 

8198  702  Polk:  o-wner,  Chu;  con- 
tractor, Malm  &  Welter;  

8199  820  O'Farrell;  owner,  Luder- 
mann ;  contractor.  Malm  &  Welter ;  1 
outlet ;  2  switches ;  2  plugs. 

8200  886  Broadway;  owner,  Al- 
fred's :  contractor.  Malm  Se.  Welter ; 
12  outlets ;  4  switches ;  4  plug^s ;  altera- 
tions. 

8201  387  Bush  St ;  owner,  Halper ;  j 
contractor.  Malm  &  Welter ;  5  plugs ;  I 
motors.  I 

8202  1201  Alemany  Blvd ;  owner, ! 
Verattas;  contractor.  Malm  &  Wei-  I 
ter;  3  outlets;  2  switches;  2  plug^s.      } 

8203  498  Eureka  St ;  owner.  Rek's 


Carpenter 


L375 
LSD 


Pacific  Co  to  Carrico  &  Gautier 

January  21,   i946lMarket;   contractor,   Porter  Electric; 

Jan       ,    1946— TUNNEL    NO   3.     S      jl  outlet. 
P  Co  to  Rosenberg  Brothers 


Januvy  25,  1946 


CONTRA  COSTA  COUNTY 


Jan.  15,  1946— Lot  30,  Happy  Valley 
Estates  near  Lafayette.  E  L 
Bayes  to  whom  It  may  concern 
- Jan.    10,   1946 

Jan.  16.  1946— Ptn  Lot  66.  Blast  Bay 
Center,  El  Cerrito.  Minnie  L 
Eakin  to  whom  it  may  concern 
— — Jan-  14.  1946 

Jan.  16,  1946 — Lot  40  and  ptn  Lot 
39.  Block  89,  Richmond  Annex, 
Richmond.  Frances  E  Armstrong 
to  J  R  Armstrong Jan.  11,  1946 

Jan.  19,  1946— Lot  20.  Block  104, 
West   Side   Addition  No  1.  Pitts- 


„  ,  ,     burg.  Vincent  G  Siino  to  same 

owner.  Mrs  Louis  B  Jacques^  j     _ j^^    ^2,   1946 


FOR  SAIE 

Fully  Equippedl 

Brockway  Line  Truck 

oOo 
V.  G.  ELECTRIC  CO. 

330  SEVENTH   ST.,   RICHMOND 
Phone  RICH.  4710 


Cement  finisher 

Concrete   mixer   operator   (one 

cubic  yard!  capacity  or  less)..  L45 

Guarantee  will  be  rquired  with  each  ,  mUe  west  of  Ohmer  Station  (IV-C.C-    concrete  mixer  operator   (over 

bid   in   an  amount  not  less   than   10  }  75,106- E,Cnd,C),  about  two  and  three- j     o^e  cubic  vard  capacity) LTD 

per   cent  of   the   amount  of  the  bid,    tenths    (2.3)    miles   In    length,    to    be  I  Motor  grader  operator  1.86 

•     34 ,  graded  and   paved   with   Portland  ce-    Operator    of    power   shovel    or 

_ ment  concrete. 

(  I     Bids    are    required    for    the   entire 

i-work  described  herein.  

■this    IS    A    NATIONAL   DEFENSE 
CONTRACT    UNDER   THE  DE- 
FENSE HIGHWAY  ACT  OF  1941 
In   accordance   with  the   provisions 
of   Section    1770   of   the   Labor  Code, 
the  Department  of  Public  Works  has 
ascertained     the    general     prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
1  Classification  Rate  per  hour 

I  Skilled   Labor 

j  Asphalt  plant  mixer  operator  ...$1.45 
I  Asphalt  spreading  machine 

i     operator    - ~ 1.75 

,.  .  ,   —        ■■  I—  ,  I  I  ■'     -g  *■  -  ;  Carpenter  1.75 

CSeneral  Contractor  wants  FIRST-  j  ^^p^^nt  finisher 1.50 


Classified  Advertising 


WANTED 


CLASS    ESTIMATOR  State    expert 

ence 

Reply    Box    131,    c/o  Daily    Padfla 

BuUder.  to  Feb.  5.  1946 


SS    ESTIMATOR    siaie    «»P«n-  ,  Concrete   mixer   operator    (one 
,  references  and  salary  expected.       ^^^^j^.  y^^^^j  capacity  or  less)  .  1.45 

Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  _. ..._  1.70 
Mechanical     tamper    and     fin- 
isher   operator    (concrete    or 

1.70 
Motor  grader  operator  1.85 


ESTIMATOR    with     Building    exp. 
or   Engineering  training.     State   pre-  j      ^""^'^it) 
,  vious   exp,   and   education.    Good   fu-  '■ 


ture  for  ambitious  young  man.  Reply    q         tg^    of    power    shovel   or 
Box   1.^  r/r.  n«iiv  Pacific   Builder      I  ^P ..  A    .1^, , * 


Box  130  c/o  Dedly  Pacific  Builde 


(tf) 


other  excavating  equipment, 
shovl  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 


other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  L86 
0|>erator  of  power  shovel  or 
other  excavating  equipment, 
shovel  typ-e  controls  (over  one 

cubic  yard)  . 2.00 

Renfordng  steel  woricer UW 

Roller  operator L€6 

Tractor  driver  _ 1.70 


Apprentioaa  may  be  employed  pro- 

;  vided    they   are    properly    Indentured 

to  the  Contractor  in  full  compiianoa 

I  with  the  provisions  of  Section   1777.5 

.  of  the  Labor  Coda 

Plans  and  specifications  for  ex- 
I  amlnation  are  on  file  in  the  Office 
,  of  the  Division  of  Arrliltwture,  Pub- 
I  lie  Works  Building,  Sacrameato  and 
■Room  803  State  Office  Building,  Ijm 
j  Angeles,  sjid  at  the  prlnclpe)  Califor- 
j  nia  Cities  Bulldem'  Exchange  Offlcea. 
i  Contractors  who  are  prequallfled 
,  and  who  are  desirous  of  a«!ijr1rig 
;  plans,  specifications  arid  proposal 
!  forms  for  the  purpoees  of  preparlr,>: 
I  and  submitting  a  proposal  for  lht« 
;  work  may  do  so  by  requesting  »arii« 
'  in  writing  from  the  Division  of  Archi- 
jtecture.  Public  Works  Building,  Sac- 
ramento. 

j  Praquallficatlon :  PltaiB  upeclflc*- 
:  tlons  and  proposal  forms  will  only 
[be  issued  to  those  contractors  who 
i  are  prequallfled  -with  the  Department 
of    Public    WorkH    by    having    filed    a 


contractor.    C    H    Bessett    Co,    826 


Jan.  19.  1946— Ptn  Lot  16,  R  N  Bur- 


8204      160    Ellis    St; 


EXP      ESTIMATOR     for     General  I  ,  i.        1      « 

ings.  Location,  Sacramento.  Perm. 
!  Salary  open.  Write  full  particulars. 
I P    O.  Box  2071,  Sacramento. 

i  Ito  2/4/46) 


Truck   driver   (18  cubic  yanls 

water  level  capacity  or  more)  1.4378  ;  statement  of  cxpertf^nce  and  finanrial 

Truck    driver    (14   cubic   yards  j  condition    on    a    »ta.ndard     queatior- 

and  less  than  18  cubic  yards  inaire   form    in    eccordaxiC*    with    tli« 

water  level  capacity)  _._ 1.3125  '  provisions  of  th^  State  C-ontract  Act 

Truck    driver    (8    cubic   yards  iSucb  8tatem«it  must  have  been  filed 

and  less  than  14  cubic  yards  land  approved  not   more  tha.n  one     1 

water  level  capacity)  „  L25      [  year  ajid  not  less  tJian   flvfc   fC)   dayi 

I  previous  to  the  date  set  for  rece^T- 
'  ing  and  opening  WdH  Contractor* 
[may  obtain  standard  questlonnair* 
I  forma  from  the  Division  of  Archi- 
tecture. 

I      No    bid    will    be    accepted    from     a 
I  contractor  who  has  not  been  licenaed 

of 

I  the    Contractors    Ucenae    Act    or    to 

whom  a  propws*!  has  not  been  IssuM 

by  the  Department  of  Public  Work* 

No   bid    will    be    considered    unleuMi 

It    Is    presented    on    a    proposal    form 


Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.26 

Jackhammer  operator US 

Oil  dstribulor  bootman LOO 

Oiler,  power  shovels  or  cranes  L2S 
Truck    driver    (4    cubic   yards 

and  less  than  8  cubic  yards 

water  level  capacity) LOttS  \  in  accordance  with  the  provisions 

Truck  driver  (leas  than  4  cubic 


yards  water  level  capacity). 
Unakllled  Labor 

Flagman  

Laborer 


0.M 
LOO 


other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic   yard) 2.25 

,  Reinforcing  steel  worker 1.60 

Roller  operator  Le5 


gess  Co's  Map  No  1  Del  Hambre 
Terrace,  Walnut  Creek.  Anthony 
F  Lucas  to.M  E  Valente 


Walnut    Ave,    Burllngame. 
ALTER  storage.  $1000:  618  10th  Ave; 

owner  and  contractor,  M  J  Terra- 
nova.    618    10th    Ave.  _  _ 
REPAIR  stores,  $850;   507-5-9  B   St;  » jan;'2ri946^Lo"t  s!"  TerTtr Vsub^ 

owner.  F  H  Nourse;  contractor,  Pe-  |     division,  Pittsburg.  Salvator  Car- 

nlnsula   Roofing  &  Tile  Co,  510  El 

Camino  Real.  Redwood  Citv. 
GARAGE.    $750;    603    W    Delaware; 

owner  and  builder,   R  R   Latta. 
GARAGE.  $500 ;  15th  Ave  and  Palm ; 

owner  and  builder,  Jas  E  Dulian. 


„,    _,.  owner.    White,      ARCHITECTURAL    DRAFTSMAN  ,  Tractor  driver  1.70 

Studios;   contractor,  Porter  Electric ;;  wknted      A-l    man      Working    draw- I  Truck    driver    (8    cubic    yards 
— :  2  plugB.  !  Tngs     and     deS     Genera?    worK, ,     water  level  capacity  or  more)  l.(E5 

895 _Post    St;    owner.    Best ;;  schools    and    public    bmldings.     Long  .  Truck    driver    f6^  c^Wc    yards 

'    -  *^  -        -         and  less  than  8  cubic  yards 


2  outlets;  2  plugs 
8205 

■i'^.TriW6'T'r'°''  ^'^"^°''  Electric  Co;   18  '  Fob""  Write"  de"t^rs   Inr'sl^s^r,'    ex 

piugtt.  pected     F    T    Georgeson     P.   O.    Box        .,„ .- 

«W«     218   Presidio;    owner.    Stone;  155   Eureka.  Calif     Phone  Eureka  394.  i Truck    driver    (4    cubic    yatVis 
o       ,     .        u   ~  ;♦                                      ,  contractor,  Byington  Electric;  4  out-  1                ^  «,  v.»     .  2/4/46)        and   less  than   6  cubic  yards 

dinale  to  whom  It  may  concern....      i  lets ;  2  switches  T  6  plugs  I  ^/■*/'»o'  ■     anaiesi. 

Jan.  21,  1946,     8207    1572  8th  Ave;  owner,  Selcher- 
I  contractor,  P  &  J  Electric;  1  outlet; 
1  switch :  4  plugs. 

8208     1678  44th  Ave;   owner,  Supe- 
rior Building  Co;  contractor,  Adams 


water  level  capacity) 1.3125    not   shown    above,   shall    be   not 

than  $L00  per  hour. 


Jan.  24,  1946—^4  acre  parcel  NW 
comer  Lakewood  Rd  and  Mueller 
Rd  In  Lakewood  Uplands,  Wal- 
aut  Crtek.  Curt  liuler,  et  al  to 


BLDG.   CX>NSTt».   SUPT., 
ture.  State  experience  and  reCi 
Reply    Box    li,    c/o    »aUy    Piaetfle 
BuIWar. 


water  level  capacity)  1.1875 

fu-  I  Intermediate  Grade  Labor 

A.'sphalt  plant  dryerman  or 

fireman   J-*2 

.  1.25 


Positions   not   listed  above  wlU   be; furnished   by   the   Division    of   Arctii 

j  allocated  In  accordance  with  the  defi- ,  tecture   and   acxompajDied    by    a   bid- 

nltlons   which   appear   in   the   special    der's   bond,   cash,  a   cashier's   or    ::*r- 

provislons,  as  Interpreted  to  the  light    tlfled    check    made    payable    to     the 

of  this  claaaiflcation.  Director  of  Public  Worke  In  the  pjm 

The    minimum    wage    paidVto    all  '  of  at  least  ten  per  centum   ilO%       f 
skilled  labor,  for  which  ratee  are^not    the  amount  of  the  bid. 
shown  above,  shall  be  not  less  than  J     The  Depttrtment    of    Public   Wcrka 
$1.25  per  hour.  'reserves   the  right   to    reject    any      r 

The  minimum  wage  paid  to  all  In-    all  bids  and  to  waive  any  informality 
termedlate  labor,  for  which  rates  are   In  any  bid  received. 

I     No   bidder    may   wlthdra,w    h;.s    I'id 
!fora  period  of  thirty  (SOi  days  after 

The  minimum  wage  paid  to  all  un-  'the  time  set  for  opening  thereof 
skilled  labor,  for  which  rates  are  not   DEPARTMENT  of  PUBLIC  WORKS 
shown  above,  shaU  be  not  less  than       DIVISION  OF  ARCHITECTURE 


tf  i  Concrete  vibrator  operator 


Headerboard  man 


_  1.875 


$1.00  per  hour. 

Overtime— one   and    one-half    (1%) 
tlmea  the  above  rates 

Sundays      and      holidays      (.except 


ANSON  BOYD, 

State  Architect 
(Dally  Pacific  Builder) 
(Jan.  16-25.  FaJb.  1,  UMti, 


i 


P'.' 


i 


PLANS  and 
SpecuSations 


Construction  of  a  new  telephone 
*  o  ^  on  the  southwest  corner 
°\  Second  and  D  Streets  in  SAN 
KAtAEL  is  scheduled  to  be  start- 
«<»,py  June  1.  The  building,  which 
will  be  built  by  Sam  and  Zekie 
Smith  for  lease  to  the  telephone 
company,  will  be  of  wood  frame 
construction  and  stucco  exterior 
with  approx.  5000  sq.  ft.  of  floor 
space.    S.  Heiman  is  the  architect. 

oOo 
Bert  Paxton,  BUTTE  COUNTY 
consulting  engineer,  has  been  au- 
thorized by  the  board  of  super- 
visors to  employ  the  engineers  of 
the  Warren  Bridge  Company  of 
San  Francisco  to  draw  plans  and 
specifications  for  the  new  bridge 
to  replace  the  old  Bidwell  Bar 
suspension  span. 

oOo 

The  Assembly  Governmental  Ef- 
ficiency Committee  has  given  fav- 
orable recommendation  of  a  bill 
to  provide  $600,000  for  the  con- 
struction of  a  State  building  in 
SAN  JOSE. 

oOo 

The  San  Joaquin  Valley  Walnut 
Growers  Association  are  in  the 
process  of  selecting  a  site  for  a 
new  plant,  to  cost  approximately 
$150,000.  The  location  of  the  new 
structure  will  be  in  the  STANIS- 
LAUS area. 

oOo 

Plans  for  a  new  school  building 
were  submitted  to  the  board  of 
directors  of  the  SELMA  (Fresno 
County)  Elementary  School  Dis- 
trict by  W.  D.  Coates,  Fresno  arch- 
itect. A  fund  of  $55,000  is  avail- 
able for  the  project. 
oOo 

Expenses  of  installing  a  new 
sewer  system  in  SPARKS,  Nev., 
will  be  met  with  a  bond  issue  of 
approximately  $100,000.  Of  the 
total,  about  $70,000  will  be  allo- 
cated to  the  installation  of  the 
new  system  and  about  $30,000  to 
overhaul  the  disposal  plant.  Plan- 
ning work,  financed  by  Federal 
Work.s  Agency  funds,  has  been 
compiled,  according  to  George 
Schilling,  project  engineer. 
oOo 

P.  J.  Pasetta  Construction  Com- 
pany is  to  erect  a  building  at  the 
northwest  comer  of  Franklin  and 
Main  Streets  in  SANTA  CLARA 
for  Mrs.  F.  R.  Hayward.  The  $25,- 
000  structure  will  have  an  82-foot 
frontage  on  Franklin  Street  and 
will  contain  three  stories. 
oOo 

Services  of  L.  O.  B.  Lindstrom, 
San  Francisco  electrical  engineer, 
are  being  sought  by  the  Board  of 
Directors  of  the  Truckee-Carson 
Irrigation  District,  A  survey  is  to 
be  made  for  the  purpose  of  in- 
creasing generation  of  electrical 
power  in  the  district 
oOo 
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Bureau  Has  Over 
$35,000,000  For 
Central  Valley 

A  contract  for  $102,220  to  man- 
ufacture and  deliver  nine  penstock 
intake  gates  for  Keswick  Dam  on 
the  Central  Valley  irrigation  and 
multiple-purpose  project  in  Cali- 
fornia has  been  authorized  for 
award  to  the  American  Bridge 
Company  of  Denver,  Commissioner 
of  Reclamation  Michael  W.  Straus 
informed  the  regional  office  at  Sac- 
ramento Thursday.  January  3L 

The  steel  gates,  approximately 
12^  by  23^2  feet  in  size,  are  to 
be  installed  at  the  upper  end  of 
the  intake  pa.ssages  through  which 
water  flows  from  the  reservoir  to 
the  turbines  in  the  power  plant. 
The  gates  will  shut  off  the  flow 
of  water  through  the  intake  pas- 
sages so  that  the  necessary  in- 
spection and  maintenance  work  can 
be  done  inside  the  penstocks  and 
on  the  turbines. 

Keswick  Dam,  located  9  miles 
below  Shasta  Dam  on  the  Sacra- 
mento River,  is  designed  to  pi^- 
vide  an  afterbay  for  the  "parent" 
dam,  to  provide  for  generation  of 
power  from  three  25,000  kilowatt 
units,  and  to  protect  migratory 
fish. 

Commissioner  Straus  said  that 
this  contract  for  Keswick  gates  is 
one  of  many  material  and  construc- 
tion contracts  which  the  Bureau 
of  Reclamation  is  preparing  to  let 
this  year  on  the  Central  Valley 
and  other  Reclamation  projects. 
The  Bureau  will  have  more  than 
$35,000,000  available  in  1946  for 
resuming  work  on  various  features 
of  the  Central  Valley  Project  de- 
layed by  the  war. 

Work  to  be  done  will  include 
finishing  touches  on  three  dams, 
Shasta,  Keswick,  and  Friant.  con- 
tinued building  of  the  160-mile 
Friant-Kern  Canal,  and  initial  con- 
struction on  the  110-mile  Delta- 
Mendota  Canal,  both  channels  of 
river-size  proportions.  Other  im- 
portant undertakings  on  the  Cen- 
tral Valley  Project  this  year  will 
be  the  completion  of  the  last  ten 
miles  of  the  Contra  Costa  Canal 
System  and  the  building  of  the 
Oroville  to  Sacramento  section  of 
a  230-kv  transmission  line  from 
Oroville  to  Tracy. 


Brookraan  Company  Organized  to  Serve 
Building  Industry  With  Complete  Line 

Builders  in  the  San  Francisco  Bay  Area  will  be  interested  in  the 
establishment  of  a  new  firm.  The  Brookman  Company,  which  will 
serve  the  building  industry  with  floor  coverings,  acoustical  materials, 

building    materials,    marine    deck 

Terminal  Islaiid 

Shipyard  Materials 
To  Go  Out  For  Bids 


PRICE  1 5  CENTS  PER  COPY 


,    manne 
coverings,  and  similar  lines. 

While  The  Brookman  Company 
as  an  organization  is  new,  the  per- 
sonnel is  well  known  to  bay  area 
builders.  Owner  of  the  company 
is  J.  A.  Mancini,  who  for  several 
years  past  has  been  district  man- 
ager of  L.  D.  Reeder  Company,  and 
previously  was  district  manager  of 
Turner  Resilient  Floors,  Inc.,  hav- 
ing founded  their  West  Coast  oflSce 
nine  years  ag^o.  Associated  with 
Mancini  will  be  William  O'Connor 
and  several  other  former  employ- 
ees of  L.  D.  Reeder  Company. 

A  bit  of  human  interest  attaches 
to  the  name  of  the  new  company. 
Establishing  his  firm  on  a  sound, 
substantial  basis  that  will  carry 
far  into  the  future,  Mancini  looks 
ahead  to  the  time  when  his  son, 
now  a  small  boy,  will  participate 
in  the  business.  With  this  in  mind, 
he  has  combined  the  two  names. 
Brooks  for  his  little  son,  Mancini 
for  himself,  into  the  new  name, 
The   Brookman   Company. 

A  temporary  location  has  been 
secured  at  55  Main  Street  until 
such  time  as  more  suitable  quar- 
ters may  be  leased  or  purchased. 

The  Brookman  Company  is  al- 
ready a  going  concern  and  those 
associated  with  the  new  firm  are 
pr  e  p  a  r  e  d  to  serve  their  many 
friends  in  the  building  industry 
with  the  same  courtesy,  efficiency 
and  integrity  that  has  character- 
ized their  .service  in  the  past. 

^ V 

Victor  R.  Sandner 
Appointed  To  New 
Moore  Dry  Dock  Post 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

Enterprise  10930  TWinoaks  3622 


BURKE  FORM  CLAMPS 


V  — 

SNAP    T    ES  TIMBER    RINGS  CURING    COMPOUND 

EXPAN s   GN    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All  Types  of  Conrr«'f»>   Constraction   Specialties 

W.  J.  BURKE  &  CO.,  Inc 

1   780  Bryant  Street       -      San  Francisco       -       Phone  GArfield  8768 


The  Moore  Dry  Dock  Company 
today  announced  the  appointment 
on  February  1,  of  Victor  R.  Sand- 
ner as  manager  of  their  Structural 
Steel  Division.  Sandner  has  been 
with  the  Company  since  1929  and 
previous  to  that  time  spent  13 
years  on  structural  eng:ineering 
work  for  engineers  and  architects 
in  the  Bay  area. 
I  During  World  War  II  he  was 
I  in  charge  of  the  Structural  Steel 
Department's  oi>erations  on  many 
important  private  and  war  con- 
tracts. The  Company  is  now  fur- 
nishing, fabricating  and  erecting 
steel  on  numerous  buildings  and 
projects  in  connection  with  recon- 
version and  plant  expansion  in  the 
Western  States.  Sandner's  wide 
experience  and  ability  in  the  struc- 
tural steel  field  well  suits  him  to 
serve  industry  on  all  structural 
steel  work. 

V 

NOTICE  OF  CANCELLATIONS 

Sheet  Metal  Worker — Coppersmith 

The  duration  examinations  for 
Sheet  Metal  Worker- Coppersmith 
announced  on  the  bulletin  issued 
Sept,  15,  1945,  has  been  canceled 
by  the  State  Personnel  Board. 


r 


ssociatecl  Wood  Products  Co, 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  831 7  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


FULLER 
SHOWER 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


The  California  Shipbuilding  Cor- 
poration has  been  auhtorized  by 
the  United  States  Maritime  Com- 
mission to  demolish  the  shipyard 
facilities  located  at  Terminal  Is- 
land. These  facilities  were  built 
for  the  emergency  production  of 
cargo  vessels  and  consists  of  the 
shops,  offices,  ways,  and  all  other 
buildings  and  structures  which 
formed  tthe  second  largest  emer- 
gency shipyard  in  the  United 
States. 

It  is  the  plan  of  the  California 
Shipbuilding  Corporation  to  offer 
the  buildings  and  structures  to  en- 
terprising California  contractors 
of  character  in  order  that  the  ma- 
terials which  are  now  incorporated 
in  the  facilities,  may  be  available 
for  use  in  West  Coast  construction 
activities. 

The  facilities  have  been  divided 
into  moderately  sized  areas  and 
bids  will  be  sought  for  the  ma- 
terials in  these  areas  as  soon  as 
the  structures  are  vacated  and 
ready  for  demolition.  Some  areas 
are  available  at  the  present  time 
and  the  balance  of  the  areas  will 
become  available  at  more  or  less 
regular  intervals  during  the  next 
several   months. 

The  following  items  are  avail- 
able now  at  "Calship":  piling 
treated  and  untreated),  cyclone 
fencing,  durable  tools,  buildings, 
tractors,  trailers,  welding  machines 
lumber,  piping,  cranes,  structural 
steel,  trucks,  glass,  plumbing  fix- 
tures. 

It  is  believed  that  this  offers 
an  opportunity  to  acquire  mater- 
ials for  construction  at  reasonable 
prices  and  fulfills  a  desire  to  place 
these  materials  on  the  market  as 
quickly  as   possible. 

Contractors  interested  in  par- 
ticipating in  any  of  this  work 
should  communicate  with  J.  M. 
Warfield  California  Shipbuilding 
Corporation,  P.  Q.  Box  966,  Wil- 
mington, Calif. 
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STRICTLY   PERSONAL 


UNO  Capital  Should  Be  Worthy 
Of  Its  High  Purpose,  AIA  Declares 

Fwmation    of    a    nation  -  widt    committee    of    leading    architefta. 


During  the  lost  month-end  an 
other  date  was  skated  over.  Jan 
uary    24    marked    the   end   of    the 


AL\-STRUCTURAL 
ENGINEERS  JOINT 
DINNER  i 


John    S.   Bolles,    E»re(sident    of 
the  California  Council  of  Archi- 
tects,  announces   that   the   AIA, 
Northern     California     Chapter, 
and    the    Structural    Engine«rs' 


MXIEENTH  year  YOUR  column  j    Association  are  planning  to  hold 


has  appeared.  I  say  YOUR  col- 
umn because  it  has  been  your  ac- 
ceptance of  this  effort  which  has 
maintained  its  place. 

•  •    • 
Your  column  is  unique  in  that 

it  is  written  without  credit  of  by- 
line. Personal  credit  or  recogni- 
tion has  been  carefully  avoided.  It 
has  been  the  first  objective  to  make 
this  column  "stand  on  its  own 
feet"  without  benefit  of  name,  i 
personality,    or    acquaintance.  ' 

•  •    •  I 
The  copy  sometimes  evokes  sharp  ■ 

criticism.    This  has  generally  been  \ 
an  honest  and  healthy  difference  of 
opinion. 

•  •    • 


a  joint  meeting  in  March.  Fur- 
ther details  on  this  dinner  meet- 
ing will  be  announced  at  a  later 
date.  "Members  of  thelse  organ- 
izations." Mr.  Bolles  said  "should 
not  confuse  the  February  1  an- 
nouncement in  the  Daiily  Pacific 
Builder  of  a  meeting  scheduled 
for  February  8,  under  the  au.s- 
pices  of  the  Engineers  and  Arch- 
itects As.sociation,  with  the  reg- 
ularly scheduled  meeting  of  eith- 
er the  Structural  Engineers,  the 
AIA,  State  Association  of  Cali- 
fornia Architects,  or  the  Cali- 
fornia Council  of  Architects.  The 
j  Engineers  and  Architects  Asso- 
.    elation  has  no  affiliation  with  any 
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As    my    Readers    know,    I    have  -    —    --—•»    - .-^v.,, 

just  discovered  that  a  hospital  bed,»*l««ted  to  provide  the  best  ability   and  experience  of  the  American 

is  no  fun.    I  think  I  am  back  to ;  architectural    profession,    is    planned    as    a    contribution    toward    the 
normal  as  I  am  beginning  to  "pro- 
test"   various    things,    and    worry 
about  the  National  Debt. 

•  •    • 
The  experience  left  me  with  a 

respect  for  penicillin  and  a  deep 
appreciation  of  the  many  friends 
this  column  has  made  through  the 
years  in  its  anonymous  fashion. 

•  •    • 
There  was  a  gratifying  number 

of  messages,  phone  calls  and  cards 
received  at  the  "Builder"  office. 
Rather  than  a  roster  of  names, 
I  ask  you  to  each  accept  a  generous 
share  of  this  collective  "Thank 
You". 

•  •    • 


development  of  the  new  United 
Nations  Capital,  it  was  announced 
today  by  The  American  Institute 
of  Architects. 

In  making  available  this  profes- 
sional experience  to  the  U.N.O.  of- 
ficials, the  Institute  placed  special 
emphasis  on  the  fact  that  it  "is 
not  interested  in  getting  jobs,  nor 


Provisions  Of 

Order  No  133      '^ 


I    of  the  above  organizations 

If  I  can  set  up  a  screen  against  j  _ 

which  you  project  your  thoughts,  i  ^■^"'■■■■■■^^^■■^^i"^"^"""i"ii""» 
it  is  not  necessary  that  the  pic- ;  is  it  interested  in  wh^t  specific 
tures  match.  Anything  causing  ,  site  the  U.N.O.  Committee  may  se- 
either  of  us  to  think  is  worthwhile. !  lect."  The  proposed  committee 
if    if    if  I  would    serve    only    in   an   advisory 

{capacity  on  the  procetdure  and 
For  sixteen  years  the  joy  I  method  calculated  to  giVe  U.N.O. 
of  the  doing  has  been  its! a  worthy  setting. 
own  reward.  To  this  has}  "As  representatives  o|  the  only 
been  added  a  full  measure  of  i  national  professional  or<?anization 
rich  compensation  through  |  or  architects  in  the  United  States," 
your  acceptance  and  friendly  I  the  Institute  explained,  "we  are, 
words  of  encouragement.        ■  however,  assiduously  interested  in 

i  seeing    that    physically    the    new 
^C^  j  U.N.O.    Capital    shall    measure   up 

ito  the  objectives  of  the  U.N.O.    It 
j  is  more  than  likely  that  the  archi- 
1  tects    here   established   •vrill    set   a 
i  pattern    for  .future   generations. 
i         (Continued  on  Page  iFour) 


iRUJin  pninr  compnnv 

MAKES 

FIRE  PRinr 

4th  K  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


The  Office  of  Price  Administra- 
51  ition  has  liberalized  one  provision 
of  the  order  of  September  15,  1946, 
under  which  individual  company 
price  adjustments  other  than  re- 
conversion adju.stments  w^ere  auth- 
orized for  a  wide  variety  of  indus- 
tries. 

The  action  amended,  issued  as 
Supplementary  Order  No.  133,  is 
for  the  use  of  manufacturers  of 
certain  commodities  covered  by 
regulations  that  lack  as  liberal 
provision  for  price  adjustments, 
OPA    said. 

The  provision  being  amended  is 
an  eligibility  provision,  which  for- 
merly required  an  applicant  to 
show  that  failure  to  receive  a 
price  adjustment  would  compel  him 
to  conduct  his  entire  business  op- 
erations at  a  loss.  Presumably  even 
though  his  total  business  opera- 
tions might  comprise  several  sep- 
arate plants,  companies  or  cor- 
porations. 

Under  the  amendment,  effective 
January  15,  1946,  OPA  can  give 
individual  consideration  to  hard- 
ship claims  involving  one  or  more 
such  operating  units.  In  a  state- 
ment accompanying  the  action, 
however,  OPA  said  that  adjust- 
ments would  be  considered  only 
"where  the  applicant  affirmatively 
shows  that  adjustment  of,  or  fail- 
ure to  adjust,  prices  of  the  sep- 
arate plant  will  not  affect  the  op- 
erations, costs  or  operating  prof- 
its of  any  other  business  estab- 
lishment having  common  owner- 
ship or  other  afl^liation." 

Under  the  order  as  originally 
written,  OPA  said,  one  of  several 
plants  or  corporations  under  com- 
mon ownership  occasionally  had  to 
be  denied  relief  because  —  due  to 
unusually  profitable  operation  of 
the  other  plants  or  corporations — 
the  owners  could  not  show  over-all 
loss.  In  some  cases  to  deny  the 
request  has  seemed  out  of  line 
with  the  general  transition  adjust- 
ment  policy,  OPA  said. 
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ANGtER 


Building  and  Curing  Papers 

Standard 

and  Economy  Brownskin 

Burl-la-mat.. .Ansulote 


All  glass  used  is  a  Full  7/32  inch  thick.   Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
^  shut.    Heavy  concealed    cast   corner   braces   give   Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  av^lable — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 
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301  Miision  Street 
859  Tenth  Street 
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OakUnd       • 
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WESTERN 
ASBESTOS 

COMPANY 

675  Tivrseid  St ,  Son  Franicisfo 


I IHJ  analyze  and  survey  contingencies 
before  you  bid  — let  [Jjj  give  you  the 
benefit  of  a  complete  Insurance  Survey. 

FIRE,  CASUALTY,  FIDELITY  ondSURITY 

See  Your  Agent  or  Broker 
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Pacific  Coast  Dep't..  650  Mills  Tower,  San  Francisco  4 

R.  H.  Griffith,  Vice  Pres.  R.  Lynn  Colomb.  Ass't  Mgr. 

Craig  H.  Dill,  Supt.,  Survey  Department 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Price* 

Pacific  PipeCOe 

160  Spear  St^  San  l''rancisco 


A. 


The  W&lflAl  Pre^«2!8i!  insulatetf  Pipe 


vor   Maintenance-Tree  Service   in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 

Write  lor 

Full 
Particulars 


DURANT  INSULATED  PIPE  COMPANY 

MAS   RUNNrMEDE  ST  PALC   ALTC    C^L. 


Dltfr/baf*^  fy 

NEIL  H.  PETERSON  COMPANY 

nif  FOLSOM  STREET  SAM  MANCISCO  3.  CAUF. 


STEEL  COMPANY 

1750  ARMY  ST.,  SAN  FRANCISCO 


COASTWIDE     FACILITIES 


FOR   SALE 

HEAVY     TIMBERS 

12x12.  14x14.  various  lengths,  now  on  CARRIER 
BLOCKS.    Approximately    200  M   ft. 

ADVANCE    SALES,   INC, 

Phone  LANDSCAPE  5-6363 
1601  East  Shore  Blvd. Ric^ood,  C*lil. 


CELOTEX  INSULATION  PRODUaS 

Ceio-Block  for   Refrigeration 

C^lo  Siding  for   Com  traction  Work 

ddotex  Hardboardi 

Harbor  Plywood  Corp.  of  California 

540  Tenth  St.  MArket  6705  Smrt.  FrandACc. 


I 


Cabots  Gloss  Collopakes 

Differ  from  ordinary  paints  in  that  the.  pignaents  art 

down    to    mkrtMcopic    firw«»    and    colloidal^ 

id    in    treated    otl» — no    faiers   ar*    used     fuie 

pigmentB  and  oiJs.    Colors  stav  bneiw  and  ire4\ 

tor  nia«y  years  evou  uimmi  hmmc  severr  •'rather  ccnKfi- 

Fine  for  saah  and  trim.. 


^ 


GUNN  CARLE  AND  COMPANY 

20  POTRBRO  AVENUE  SAN  PILAi^TSCO,  CALIF. 

LlMderbiH  M80 


NATIONAL  EXPANSION  JOINT  CO. 

MANVfACJVkER  ASD   DISTKIBLJOR 

FIBER    BOARD— FELT  SFI>ED   ASPHALT   AND 

REDWOOD   EXPANSION   JOINT  FILLERS 

p  t  ST  Ml B  V  TOM 

MARVEL-KOTE- —Concrete   Curing  Compound 

S.fclA,LZ — Ejcpfinsion  Joint  Sealing  Compound 

(ompiiep  With 

Federal  Specifications  SS-F~336 

FOR  CONCRETE  CONSTRUCTION 

333  Seventh  St.    UNderyO  7172    S«i  Fmnd.co  3,  Calif. 
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HDVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(EsUbUahad  1»0) 
iMued  Every  Morning,  Except  Saturday,  Sunday  and  L«a«l  MalWy 

Daily  pacific  BUIUDER  1b  the  pioneer  conBtructlon  daily  of  tha 
Pacific  Coast,  Maintaiaing  a  complete  news  reporting  aarvlea 
coverlnar  all  principal  building  ajad  engineenne  projecta; 
consolidated  Janu&ry  2,  1930,  with  Juaxaen'm  Advaaoa 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Suj>erior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
13.00  per  Month;  $30  per  Year  (Payable  In  Advance).  8ln|le  Copy,  18* 

Entered  as  Second-Class  matter  July  2S,  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act  of  Marcb   3,   1879 
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BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs. 1-8 

Educational  BIdgs. 9-10 

Hospitals    ..- 11 

Industrial    BIdgs.    12-13 

Public   Buildings  14-1/ 

Religious    Buildings   ..._ 18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings  22-26 

Transportation   BIdgs 27 

Misceiianeous   BIdgs. 28-3U 
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CONTRACT   AWARDED 

STORE    BLDG.  Cost,    |200,000 

MENLO  PARK,  San  Mateo  Co.,  Calif. 
Santa  Cruz  Ave.  near  Chestnut  St. 

Construction  of  one-story  reinforced 
concrete  and  frame  store  building. 

Owner — Rosa  Chamberlain,  Inc.. 
Chestnut  and  Spring  Sts.,  Redwood 
City. 

Contractor  —  Peninsula  Pacific  Con- 
struction Co.,  Chestnut  and  Spring 

Sts.,  Redwood  City. 


2/4/46  3 

COMPLETING   PLANS 

LOS  ANGELES  COUNTY,  Calif.— 
William  J.  Moran  Co.,  1011  S.  Fre- 
mont Ave.,  Alhambra,  Is  preparing 
plans  and  will  start  construction  of 
a  one-story  cork  storage  building  at 
6014  Walker  Ave.,  Los  Angelea,  March 
1  for  the  Mundet  Cork  Co.;  100x280 
ft.  in  area,  brick  construction,  com- 
position roofing,  steel  sash,  concrete 
floor,  plumbing  work ;  approximate 
cost,  $90,000. 


Sutton,    627   S   Garden,   Visalla. 

Glass,  Mill  Work,  Hardware,  Over- 
head Doors — ^Vlsalia  Plauiing  Mill, 
514   E    Main    St.,   Visalia. 

Brick  and  Stone  Work — Joe  Farina,  'available 
Fresno. 

Lumber — Sequoia  Lumber  Co.,  1100  E 
Main  St,  Visalia. 

Reinforcing  Steel,  Structural  Shed — 
Kyle  &  Co.,  346  G  St..  Visalia. 


2/4/46  9 

FUNDS   AWARDED 

j      LOGAN,    Cache    Co.,    Utah.— A.    B. 

I  Paulson,  state  architect,  has  received 

!  the  Information  from  W.  H.  Cheney, 
division  engineer  in  charge  of  the 
Bureau  of  Community  Facilities  of 
the  Federal  Works  Agency,  Berkeley, 
Calif.,  that  funds  to  the  amount  of 
$8800  will  be  fumlahed  the  State  of 
Utah  for  the  purpose  of  assisting  in 
the  preparaUon  of  plans  for  the  con- 
structlon  of  an  engineering  building 
for  the  State  Agricultural  College  at 
Logan.  It  Is  planned  that  this  will 
be  a  two-story  and  basement  struc- 
ture of  fireproof  construction  and 
containing  classrooms,  lecture  rooms, 
laboratories,  etc.,  with  an  approxi- 
mate area  of  42,000  sq.  ft  The  plans 
can    now  be    completed   and    all   ar- 

!  rangements  made  for  construction. 

The  estimated  cost  of  the  facilities 
will  be  $249,980,  to  be  furnished  by 
legislative  appropriation.  The  funds 
made  available  through  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency  are  to  be  repaid 
without  Interest  when  the  construc- 
tion begins. 

H.  C.  Jessen,  located  at  Salt  Lake 
City,  Is  the  engineer  for  the  Bureau 
of  Community  Facilities  of  the  Fed- 
eral Works  Agency  for  Utah.  The 
architect  to  make  the  final  plans  for 
the  college  engineering  building  has 
not  yet  been  selected. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
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2/4/46 

WORK    UNDER    WAV 

OFFICE 


2/4/46 

FUNDS    AWARDED 

SALINAS,  Monterey  Co..  Calif.— 
R.  D.  Case,  Supt.,  Salinas  City  School 
District,  has  received  the  informa- 
tion from  W  H.  Cheney,  division 
engineer    in    chGirge    of    the    Bureau 


SEATTLE,  Wash.  At  old  Fisher  Body 
plant. 

Construction  of  brick  veneer  and 
frame  office  bldg.   (70xl34-ft.) 

Owner — Kenworth  Motor  Truck  Cor- 
poration,  1263   Mercer. 


Est.  Cost,  $80,000  I  of    Community    tacilities    of    Federal 


Works  Agency,  Berkeley,  that  funds 
to  the  amount  of  $12,800  will  be  fur- 
nished the  school  district  for  the 
purpose  of  assisting  in  the  prepara- 
tion of  plans  for  constructing  addi- 
tional   school    facilities    at   the   Sher- 


Contractor— The    Austin    Co.,    Dexter  1  wood    School    site,    including    class- 

j  rooms,     toilets,    an     auditorium    and 

I  gymnasium.    The   plans   can   now    be 

completed  and  all  arrangements  made 


Horton   Bldg. 


2/4/46  •         ♦  6 

PREPARING 

WORKING   DRAWINGS 

ALTER  BUILDING 

SAN  FRANCISCO.  NE  Comer  7th 
Avenue  and   Clement   Street. 

Alterations  and  additions  to  build- 
ing  involving   elevator   shaft   con 


and  plumbing  work. 

Owner — Withheld. 

Architect — Leonard   Mosias,    255   Cal- 
ifornia Street. 


for  construction 

The  estimated  cost  of  the  facili- 
ties will  be  $100,000,  to  be  furnished 
from  available  cash,  tax  receipts  and 
other  funds.  The  funds  made  avail- 
able through  the  Bureau  of  Com- 
munity Facilities  of  Federal  Works 
Agency  are  to  be  repaid  without  in- 


struction, stucco  exterior,  electrical  » terest  when  the  construction   begins 


2/4/46  • 

CONTRACT   AWARDED 

STORE    BUILDING 
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H.  E.  Devereaux,  located  at  Ber- 
j  keley,  is  the  engineer  for  the  Bu- 
1  reau  of  Community  Facilities  of  the 
I  Federal  Works  Agency  for  Northern 
I  California,  and  C.  E.  Butner,  Salinas, 
I  is  the  architect  for  the  school  dl-s- 
trict  to  make  the  final  plans. 

Mr.    Cheney    stated    that    work    on 
the    plans    will    be    started    at    once 


and  Sylvan  St.  Sewer  District,  the 
Bonhill  Rd.  and  Greencraig  Rd.  Sewer 
Sewer  District,  the  MandevlUe  Can- 
yon and  Sunset  Blvd.  Sewer  District, 
the  Riverside  Dr.  and  Laural  Canyon 
Blvd.  Sewer  District  and  the  Ana- 
helm  St.  and  Henr>'  Ford  Ave  Sewer 
District.  The  plans  can  now  be  com- 
pleted and  all  arrangements  made  for 
construction. 

The  estimated  cost  of  the  facilities 
will  be  $683,100,  to  be  furnished  from 
direct  assessment  against  benefited 
property.  The  funds  made  available 
through  the  Bureau  of  Community 
Facilities  of  Federal  Works  Agency 
are  to  be  repaid  without  interest 
when  the  construction  begins. 

Wright  L.  Felt,  located  at  Los  An- 
geles, Calif.,  is  the  engineer  for  the 
Bureau  Of  Community  Facilities  of 
the  Federal  Works  Agency  for  South- 
em  California,  and  Lloyd  Aldrich, 
city  engineer,  will  malke  the  final 
plans. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available. 


Owner  —  Sanipractic  Hospital,  Inc., 
Dr.  John  E.  Lydon,  Pres.,  Green 
Bldg. 

Consulting  Engr. — Josiah  C.  Moore,  J. 
Vance  Bldg.,  Seattle. 


U 
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2/4/46 

ARCHfTECT  SELECTED 

COLTON,  San  Bernardino  Co.,  Calif. 
Architects  Klstner,  Curtis  &  Wright, 
Architects'  Bldg.,  816  W.  5th  St.,  Los 
Angeles,  have  been  commissioned  to 
prepare  plans  for  the  construction 
of  new  school  buildings  at  Colton  for 
the  Colton  Elementary  School  Dis- 
trict, Colton,  San  Bernardino  County. 
The  project  will  Include  two  new  ele- 
mentary school  plants  consisting  of 
a  six  -  classroom  and  kindergarten 
building  and  administration  building 
each,  and  remodeling  of  a  kindergar- 
ten building  at  the  existing  Wash- 
ington School.  A  bond  issue  of  $295,- 
000  was  approved  on  Jaaiuary  25. 


2/4/46  • 

CONTRACT   AWARDED 

MEDICAL-DENTAL    BUILDING 

Cost,  $2,000,000 

SAN  FRANCISCO.  1350  Post  St. 

Construction  of  a  10-story  and  2- 
stor>'  basement  garage,  reinforced 
concrete  and  structural  steel  medi- 
cal-dental building  (130x140  feet  in 
area),  four  elevators,  air  condition- 
ing system,  etc. 

Owner— Withheld. 

Architects — ^Douglas  D.  Stone  ft  Lou 
B.  Malloy,  381  Bush  St,  San  Fran- 
cisco. 

Contractor— Barrett  &  Hllp,  918  Har- 
rison St,  San  Francisco. 
Preliminary   plans    are   now   being 

prepared  by  the  architects. 


PLANS  ON  FILE 


The    fallowing    ital    ef    piami    and     spec  fi cations    for    construction 

projectts  «ire  now  available   *o     inspection  at  the   office  of    DAILY 

PACIFIC    BUILDER.    465    Tenth    Street,    San    Francisco. 


W*rk 


Leeatien 


Bid  Opening  Date 


12-13— INDUSTRIAL 
BUILDINGS 
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CONTRACT    AV^^ARDED 

WINERY  Cost,  $650,000 

FRESNO,  Rresno  County,  Calif. 

Construction  of  reinforced  concrete 
co-operative    winery    plant 

Owner — Del  Rey  Cooperative  Winery 
Association,  Lee  Bertelsen  (Selma* 
president;  Henry  Andersen  (Fres- 
no)  vice-president,  Fresno. 

Plans  by  Owner. 

Contractor  —  Trewhltt.  Shields  and 
Fisher,  1501  Pacific  Southwest  Bldg 
Fresno. 


Buildings  and  UtillUea 
Spec  17STt.  NOy  15211 


Inyokem 


Warehouse 

California  l^atural  Qnard 


SacramMito 


8-  5 


8-  S 


ij  U  O  ■  Ij  i "  ikj    ff  A 1 1  I  I!i  U' 


General  eentraetora  deeirlRg  suo-oias  on  any  Job  are  invited  to  make  known 
their   requlremet.ta  In   this   column.     There   Is   ne   charge  fer  thie  service. 


Laboratory    Bldg.,  Moffett   Field;    Bids  dote   February  8,  3   P.   M. 
Erbentraut  &   Summers,   446   Sixth    St..    San    Francisco    (MArket   8310). 
Peter  Kl«wit  Sons  Co.,  442  Post   St,   San  Francisco   (EXbrook  5736). 
Carl  N.  Swenson  Co.,  355  Stockton  Ave.,  San  Jose   (BAUard  2602). 
Jaa.  L  Barnes  Ccnatr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  8906  or  7054) 
De  Luca  ft  Son,  1745  Filbert  Steeet,  San  Francisco  (ORdway  3600). 
M.  J.  King,   Inc.,  231  Franklin   Street,  San   Francisco   (UNderhill   8209), 
Peter   Sorenaen,   927   Arguello    St.    Redwood    Clt/   (Redwood   2212). 
Parker,   Bteffens   ft   Pearce,    135    South   Park,   3.    F.    (EXbrook    6639). 


Cost  bet.  $35,000  and  $40^  -  ^^  ^j^^^  construction  may  begin  with- 
SAN    LEANDRO.   Alameda  Co..   Cal.    ^^^  ^^,j^     ^.^^^^  ^^^^^^  ^^^^  materials 
Georgia  Way  and  E  14th  Street.      1^^^  available 

Construction  of  a  40-ft  comer  store,  ■  

with   two  20-foot  stores  adjoining.  1 2/4/45  9 

Building  to  be  of  brick  and  stucco  j  p^NDS  AWARDED 


1-8 


2/4/46 

TO  ASK  BIOS 

LONG  BEACH.  Los  Angeles  Co.. 
Calif.— The  city  council  of  the  City 
of  Long  Beach  has  approved  i>kuis 
and  specifications  and  authorized 
Samuel  E.  Vickera.  city  manager. 
City  Hall,  Long  Beach,  to  issue  a 
call  for  bids  for  repairs  to  the  gas 
department's  10,000.000  cu.  ft.  stor- 
age holder;  est.  cost,  $50,000. 


construction  with  green  vitrolite 
slab  facing  with  glass  brick  and 
smooth  sea  foam  green   light 

Owner  —  L  J.  Freeman,  41  Oakes 
Blvd..  San  Leandro. 

Architect  —  Theodore  N.  Thompson, 
3045    Roxbury   St..   Oakland. 

Contractor — Andrew  C.  Jensen,  220 
E   Fig^eroa,   Santa   Barbara. 


2/4/46  •         •  4 

COMPLETING    PLANS 

REMODEL   OFFICES  Cost.    $5000 

SAN   FRANCISCO.    321   Sansome   St. 

Remodeling  of  premises. 

Owner — Login  Corp.  300  Montgom- 
ery Street. 

Architects — S.  Helman  and  Ralph  N. 
Pollack,   605   Market   Street. 


2/4/46  •         •  4 

TO  ASK   BIDS 

OFFICE    BLDG.  Cost,    $45,000 

SAN  RAFAEL,  Marin  Co..  Calif.  8W 
comer  2nd  and  D  Streets. 

Construction  of  one-story  frame  and 
concrete     office     building. 

Owner— Z.  &  S.  Smith,  c/o  Architect. 

I.#ssee — Pacific  Telephone  and  Tele- 
graph Co.  140  New  Montgomery 
St..   San    Francisco. 

Architect— S.     Helman.     605     Market 
St.,   San    Francisco. 
Plans  are  being  completed  and  bids 

will  be  asked  within  one  week. 


2/4/46  •  • 

PREPARING 

PRELIMINARY   PLANS 

ALTERATIONS 

SAN  FRANCISCO.    1009  Market  St. 

Alterations  and  additions  to  luggage 
-store  involving  genei*al  repair  work, 
electrical,  plumbing,  painting,  car- 
pentry and  mill  work. 

Owner— Withheld. 

Architect — Leonard  Mosias.  256  Cal- 
ifornia  t>ireet. 


2/4/46  9 

ARCHITECT  SELECTED 

CULVER  CITY,  Los  Angeles  Co., 
Calif —Architect  William  H.  Hani- 
son.  Architects'  Bldg..  816  W.  5th  St, 
Los  Angeles,  has  been  commissioned 
to  prepare  plans  for  the  construction 
of  a  classroom  and  auditorium  build- 
ing at  the  Farragut  Dr.  Eelementary 
School,  10,830  Farragut  Dr.,  Culver 
City,  by  the  Los  Angeles  Board  of 
Education,  1426  S.  San  Pedro  8t,  L^ 
Angeles.  The  cost  is  estimated  at 
$120,000. 

11— HOSPITALS 

2/4/46  111 

CONTRACT    AWARDED 

LOS  ANGELES  COUNTY,  Calif.— 
Baruch  Corp..  625  S.  Olive  St,  Los 
Angeles,  at  $565,000,  awarded  con- 
tract for  construction  of  a  medical 
building  at  6383  Wllshlre  Blvd.  for 
the  Medical  Holding  Co.,  Seymour 
Kem,  business  manger,  6233  Wilehlre 
Blvd.,  Los  Angeles.  The  building  will 
be  five  stories  and  basment,  plus 
penthouse,  and  will  be  of  reinforced 
concrete  construction,  to  contain  ap- 
proximately 45,000  sq.  ft  of  floor 
space,  with  provisions  for  65  office 
units  in  the  upper  stories  and  pro- 
fessional stores  on  the  ground  floor, 
and  will  contain  two  elevatortt.  Plans 
prepared  by  the  Donald  R.  Warren 
Co.,  engineers,  500  S.  Flgueroa  St, 
Los  Angeles. 


2/4/46  •  •  12 

CONTRACT    AWARDED 

FACTORY  AND  OFFICE  BLDG. 

Cost,    $50,000 

EMERYVILLE,  Alameda  Co.,  Calif. 
Hollis    St.    bet.    66th    and    67th    Sts 

Construction  of  a  part  1-  and  part 
2 -story  mason r>'.  reinforced  con- 
crete and  structural  steel  facton,' 
and  office  building.  100x120  ft  in 
area,  composition  roof,  steel  sash. 

Owner — Atlas -Pacific  Engrg.  Co.  3421 
Hollis  St.,  Oakland. 

Architect — Harry  Bruno,  1440  Broad- 
way, Oakland. 

Contractor — Fred  J.  Early,  Jr.  368 
Pine   St..   San   Francisco. 


2/4/48  *  12 

PLANS    COMPLETED    \  4 

WAREHOUSE  Est.   Cost.   $100,000 

SEATTLE.   Wash.     1218   E    Cherry. 
Construction   of  3-8tory  cold   storage 

warehouse. 
Owner— Olympic    Pie    Co.,    1218    East 

Cherry  St. 
Architect— Reese  &  Callender,  314  E 

John    Street. 

Work  will  start  in  early  spring. 


11 


Est.  Cost.  $600,000 
YAKIMA,  Wash.  28th  and  Division. 
Construction  of  Memorial  Hospital. 
Owner — Memorial   Hospital   A-ssn..   E. 

B.    Moeiler,    Trtastirer,    Yakima. 
Architect — W^ithheld. 


11 


2/4/46  8 

CONTRACT    AWARDED 

INGLEWOOD,  Lo9  Angelea  Co., 
Calif  —Architect  Frederick  Hodgdon, 
6636  Holly-wood  Blvd.,  Holly-wood,  is 
completing  plans  for  a  one-story  and 
mezzanine  brick.  c(Hicrete,  steel  and 
wood  frame  sales  and  service  build- 
ing (150x153  ft.)  to  be  built  at  Hill- 
crest  Blvd.  and  Locust  St,  Ingle- 
wood,  for  W.  C.  (Campbell;  Firestone 
Tire  &  Rubber  Co.,  lessee;  cost,  $60,- 
000.  R  E.  Pa>-Be,  7526  Crenshaw  Blvd., 
IMS  Angeles,  will  be  the  contractor. 
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2/4/46 

SUB-CONTRACTS    AWARDED 
AUTO  SAI^S  BLDG.       Cost  $30,000 
VISALIA,   Tulare  Co,   Calif.    Comer 

Mineral  King  and  Tipton  Avenues. 
Construction  of  brick  auto  sales  and 

service  building. 
Ow-ner — James     M.     McAllister,     Inc.. 

Visalia. 
Plans  by  Owner. 
Contractor  —  Trewhltt,   Shields   and 

Fisher,  Pacific  Southwest  Building, 

Fresno. 
Plumbing— Rudy  Kohler,   Visalia. 
Electric  Wiring  and  Heating— Wayne 


COUNTY    OF    HAWAII,     T.     H.— 
Clem  A.  Akina,  chairman  and  execu- 
tive officer  of  the  County  of  Hawaii, 
has    received    the    information    from 
W.    H.    Cheney,    division    engineer    in  |  2/4/46 
charge  of  the  Bureau  of  Community  I  TO   ASK    BIDS 
Facilities     of     the     Federal     Works  i  HOSPITAL 
Agency,   Berkeley,   Calif.,   that   funds 
to  the  amount  of  $13,000  will  be  fur- 
nished the  County  of  Hawaii  for  the 

g  purpose  of  assisting  in  the  prepara- 
tion of  plans  for  constructing  a  new 
16-clas8room  school  with  office,  li- 
brary, kitchen,  cafeteria  at  Paauilo,  2/4/46 
and  development  of  improvements  to  I  COMPLETING  PLANS 
Walloa  River  Park,  to  consist  of 
channel  walls,  boat  basins,  swim- 
ming pool,  roads,  walks,  landscaping 
and  allied  appurtenances.  The  plans 
can  now  be  completed  and  all  ar- 
rangements made  for  construction. 

The  estimated  cost  of  the  facilities 
will  be  $828,000.  to  be  furnished  from 
funds  appropriated  by  the  Territorial 

7  '  Legislature.  The  funds  made  avall- 
iable  through  the  Bureau  of  Commu- 
Inity  Facilities  of  the  Federal  Works 
1  Agency  are  to  be  repaid  without  in- 


2/4/46  12 

WORK    UNDER   WAV 

PLANT  Est.    Cost.    $100,000 

TACOMA.   Wash.    409  Puyallup. 

Construction  of  potato  chip  plant, 
concreet  block  walls,  office,  ship- 
ping  platform,    rail   facilities. 

Owner — Nalley's,  Inc..  409  Puyallup, 
Tacoma. 

Contractor— The  Austin  Co.,  Dexter 
Horton   Bldg.,   Seattle. 


Expansion    Sheet    Metal    Shop.    Etc.,    S.    F.    Naval    Shipyard;    Spec    17230; 
Bids  open   February  7,  11  A.  M. 

Carrico  ft  Gautler,  365  Ocean  Ave,  San   Francisco   (JUnlper  4-8081). 
Jas.  L  Barnes  Constr.  Co.,  941  Ri^s  Bldg..  S.  F.   (EXbrook  6006  or  7054) 
Erbentraut   ft   Summers,   446   Slxtb    St,   San   Francisco    (MArket   8310) 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,   S.  f.    (Mission   1490). 
Barrett  ft  Hllp,  918  Harrison  St.  San   Francisco    (DOuglas  0700). 
M.   J.   King,   Inc.,   231   Franklin    St.,   San   Francisco    (UNderhill   8209-. 
Clinton  Oonstr.  Co.  of  Calif.,  923  Folsom  St.,  San  Francisco  (SUtter  3440) 


Store  Bldg..  Railroad  Avs.  and  E  7th  St,  Pittsburg;   Bids  open  Feb.  9,  11  AM 
Barrett  A  Hllp,  918  Harrison   St .   San   Francisco    (DOuglas   0700). 
Howes  ft  Whltaker,   626  Russ  Bldg..   San   Francisco    (GArfleid  6729) 
Brbentraiut   ft   Summers,    44«   Sixth    St.,   San    Francisco    (MArket   8310) 
Louis  C.  Dunn  Co.,  799  Monadnock  Bldg  .  San  Francisco   (YUkon  1471) 
S.  J.  AMoroso  Constr.   Co..   2100  Oakdale   Ave.,   S.  F.    (Mission   1490) 
Stolte,   inc.,   8461   San    Leandro   SL,   Oakland    (TRlnldad   1064), 


2/4/46  •  • 

PREPARING 

WORKING   DRAWINGS 

FOOD  CENTER  ..„ _ 

SAN   FRANCISCO.     SE   comer   37th  !  terest  when  the  construction  begins 
Avenue  and  Balboa   Street.  I     C.  W.  Schruth,  located  at  Honolulu, 

Construction  of  one-story  and  base-  j  is  the  engineer  for  the  Bureau  of 
ment  frame  and  stucco  food  cen-  Community  Facilities  of  the  Federal 
ter  with  parking  area  for  20  cars.      Works  Agency  for  Hawaii,  and  K.  L. 


Owner— Withheld. 
Architect — Leonard    Mosias,   256   Cal- 
ifornia  Street. 

When  plans  are  completed  they 
will  be  figured  by  a  selected  con- 
tractor. 


2/4/46  •     8 

PLANS  BEING  FIGURED— BIDS 
OPEN    FEBRUARY  IS 

WAREHOUSE 

SAN  FRANCISCO.  7th  and  Irwin  Sts. 
Construction  of  warehouse. 
Owner— Standard  Oil  Co.  of  Califor- 
nia, 225  Bush  St 
Plans  by  The  Austin  Co.,  818  Grand 
St.,  Oakland. 

Plans   are  being  figured  by  a  se- 
lected list  of  contractors. 


Wung  is  the  engineer  for  the  County 
of  Hawaii  to  make  the  final  plans. 

Mr.  Cheney  stated  that  work  on 
the  plans  will  be  started  at  once  so 
that  construction  may  begin  without 
delay  when  funds  and  materials  are 
available. 


39 
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BUILDINGS 


2/4/46 

PREPARING    PLANS 

SAN  DIEGO,  CaL— Architects  Kist- 
ner,  Curtis  &  Wright,  401  Spreckels 
Theater  Bldg..  San  Diego,  are  pre- 
paring plans  for  the  construction 
of  an  8-classroom,  cafeteria  and  mu- 
sic room  addition  to  the  Herbert 
Hoover  High  School.  San  Diego,  for 
the  San  Diego  Unified  School  Dis- 
trict.   Est    cost.   $206,700. 


2/4/46 

FUNDS  AWARDED 

LOS  ANOELfflS,  Los  Angeles  Co., 
Calif —Lloyd  Aldrich,  city  engineer 
and  coordinator  for  federal,  state 
and  county  projects  for  the  City  of 
Los  Angeles,  has  received  the  in- 
formation from  W.  H.  Cheney,  divi- 
sion engineer  in  charge  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency,  Berkeley, 
Calif.,  that  funds  to  the  amount  of 
$20,990  will  be  fumished  the  city  for 
the  purpose  of  assisting  in  the  prepa- 
ration of  plans  for  constructing  ex- 
tensions to  the  sanitary  sewer  system 
=  with  all  necessarv  appurtenances  to 
I  serve  the  Belolt  Are.  and  Montana 
"  Ave.  Sewer  District,  the  Montline 
9  i  Lane  and  Montana  Ave.  Sewer  Dis- 
trict, the  Inglewood  Blvd  and  Her- 
bert St.  Sewer  District,  the  Bundy 
Dr.  and  Sunset  Blvd.  Sewer  District, 
the  Saltalr  Ave.  and  Oescenda  St 
Sewer    District,    the    Farmdale    Ave. 


HOSPITAL  Est.  Cost,  $660,000 

SELAH,  Wash     Site  not  determined. 
Construction  of  126-bed  T.  B.  hospital 
Owner— Yakima    County.    Fred    Red- 
mond  Chairman,   County   Board   of 
Commissioners. 
Architect — John    Maloney,    Larson 
Bldg.,    Yakima. 

State  T  B  hospital  building  com- 
mittee has  authorized  a  $625,000 
grant  and  an  additional  $100,000  to 
be  raised  by  1  mill  tax  levy. 

11 
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PREPARING  PLANS 
INSULATION    PLANT 

Estimated  Cost,  $50,000 
TACOMA.  Wash. 
Construction     of     4-story     insulation 

plant,    office    building,    warehouse, 

etc. 
Owrner — Independent    Insulation    Co., 

Inc.,  Smith  Tower,  Seattle. 
Architects— Daniel  Lament  ft  Lester 

P.  Fay,  707  E.  Prospect  Seattle. 
Contractor — Hainsworth  Construction 

Co.,  3028  Western,  Seattle 

Firm  to  manufacture  mineral  wall 
insulation. 


2/4/46 

BIDS  WANTED— TO   BE 

OPENED    FEB.   19,   2   P.   M. 

HOSPITAL  Est   Cost,  $340,000 

SALEM.  Oregon. 

Construction  of  3- story  hospital,  cot- 
tage farm,  330-  ft.  long,  5  wings, 
93x40-ft  each,  reinf.  concrete,  buff 
colored  brick,  tile  pitched  roofing. 

Owner — Oregon  State  Board  of  Con- 
trol. Roy  Mills.  Secty..  State  Cap- 
itol.  Salem. 

Architect— Sutton.    Whitney   &   Aan- 
dahl.    Lewis   Bldg.,   Portland. 
Following    contractors    have    taken 

out  plans: 

Halvorson    Constr.    Co.,    First    Na- 
tional Bank  Bldg.,  Salem. 
Donald  M.  Drake  Co  ,  Lewis  Bldg, 

Portland. 

Obcar  Wayman,  Lewis  Bldg.,  Port- 
land. 
Charles     Schmiedeekamp.    142    SW 

Broadwav,   Portland. 
George"  Jackson,   3297    NW    Irving. 

Portland. 
E.    K.    Settergren,    Henry   Building, 

Portland. 
W.  C.  Smith,  Inc.,  Board  of  Trade 

Bldg.,    Portland. 


11 


2/4/46 

SITE   ACQUIRED 

HOSPITAL  Est.   Cost,  $1,500,000 

SEATTLE,  Wash.    Union  Street  and 

Broadway. 
Construction    of    7-story    Sanipractic 

Hospital;   fireproof,   reinf.   concrete 

faced  with   gastone. 


STUCCO 


Cement  Gun  Construction  Company 

GUNTTE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone:  GRrfield  7663    -    24  CaKfomia  St.,  Sftn  Frand«» 


MASTER  GASOLINE  GENERATORS 
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PREPARING  PLANS 

LOS  ANGELES  (X)UNTY,  Calif.— 
Architects  W.  J.  and  K  M.  Saunders, 
785  E.  Pico  Blvd.,  Los  Angeles,  are 
preparing  working  drawings  for  the 
construction  of  a  hardware  manu- 
facturing building  (45x143  ft),  one 
and  two  stories  In  height,  to  be  lo- 
cated on  63rd  St,  100  ft  east  of  C«i- 
tral  Ave.,  Los  Angeles,  for  H.  A. 
Swenson. 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


Candy  Factory,  Ocean  Ave.  near  19th  Ave.,  S.  F.;  Bide  open  Feb.  ♦,  3  P.  M. 
Erbentraut   ft  Summers.   446  9lx*h   St.,   San   Francisco    (MArket   8310) 
Carrico  ft  Oautler.  365  Ocean  Ave,   San  Francisco    (JUnlper  4-8081). 
Midstate  Constr.   Co.,   1299  Bush    St,   San   Francisco    (ORdway   4638). 
Howes  ft  Whltaker,  628  Russ  Bldg.,  San  Francisco   (GArfleid  5729). 
C.   F.   Parker,   1644   Monterey  Blvd..    San   Francisco    (OVerland   6357). 
Monson   Brothers,  475  Sixth   St,  San  Francisco    (DOugla*   6357). 
Rademann-Giusto,  40  Ringoldl  St,   San   Francisco   (MArket  8151). 
De  Luca  ft  Son,  1746  Filbert  St,  San  Francisco   (ORdway  8600). 
Haas  Constr  Co.,  326  Merchants'  Exchange  Bldg.,  S.  F   (EDCbrook  1205). 

Tuiana   Farms  Grain   Elevator,  Worden,  Ore.;    Bids   ipen    Feb.   14»  Noen. 
Carrico  ft  Gautier,  866  Ocean  Ave.,  San  Francisco  (JUnlper  4-8081). 

-        ■  ■  - 

Tank  Truck  Loading  Fac,  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 
Swinertoh  ft  Walberg  Co..  225  Bush  St.,  San  Francisco  (GArfleid  2980 
Barrett  ft  Hllp.  918  Harrison  St..  San  Francisco    (DOuglas  0700). 

BIdgs.,  Paving  and  Utilities,  U.  8.  Navy  Sta.,  Inyokem;   Spec.  17379;   NOy 
13211;    Bids  open    February  5,  2   P.   M. 
Johnson,   Draice   ft   Piper,    Inc.,    1736   Franklin    St..    Oakland    (GLencourt 

8011).    Bids  due  In  Oakland  office  February  2). 
Haddock -Engineers,   Ltd.,  P.   O.   Box  479,   Oceanslde. 

Factory  Btdg.,  Penetraters  Syphon  Co.,  Dixen;   Bids  open  Feb.  4,  2  P.  M. 

Erbentraut  ft  Summers,  446  Sixth   St.,   San  Francisco   (MArket  8310) 

Campbell  Constr.   Co.,  800  R  St,   Sacramento   (Sacto  3-2095). 

H.  W.   Riobertson,  2917   "T"  St,   Sacramento    (Sacto.    8-9061). 

H.  H  Larsen  Co.,  64  South  Park.  San  Francisco   (E3Cbrook  8190.  8191) 

Lawrence    Conetr.    Co.,    3020   V    St.,    Sacramento    (Sacto.    6-3836). 

Moore  ft  Roberts,   693  Mission  St..   San    Franci.sco    (GArfleid   8579). 

M.  J.  King,  Inc.,  231   Franklin  St,  San  Francisco   (UNderhill  8209) 

Feeler  Weelcs  Store  A  Apis.,  Grand  Ave.,  Oakland;    Bids   open    Feb    4.   3   PM 

Howes  ft  Whltaker,   626  Rusb   B'dg.,   Ban    Francisro    (GArfield    ST29'. 
Empire  (Constr  Co..  M4   Harriet   St,  Ban   Francisco    (HEmlock    MW). 


Alter  Grand    Lake   Theatre,   Oakland:    Bids   open    February   6,   2    P.    M. 
A.   J.   Hofpper  Co.,   24.1    Ijangton    fft      .San    Franclfico    (MArket    7070). 
Mariposa  Constr.   Co..    iim   Mariposn   8t      S    F     iUNder)ytlI   0375) 
Moore  ft  Roberts,  693  Mission  St..  San  Francisco   (OArfield  8C79). 


Shops  Bldg.,  San   Mate*   Junior  Colie^e;    Bid*  op«n   Feteruary   1S.   8   P.   M. 
MacDonald.  Young  &   Nelson,  127  Montpimiprv    St      S    F.    (FUttier  8296) 
Monson   Brothers,  476  Sixth  St.,   San   Francisco    (DOirglap   53.T7). 
Haas  Constr  Co.,  826  Merchants'  Exchange  Bldg,  S.   F.   (EXbrook  1206). 
C.   L.  Wold  Consir.   Co,  Ltd.,   4412-16  Fulton    St..   S  F.    (SKyllne   4882) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  8  F  (EXbrook  6906  or  7064) 


Alter   Bank   of   Canton,   Montgomery   and   Clay   Stt..    San    Franoisoo;    Bide 
open   February  5,  Noen. 
G.  P.  W.  Jensen  ft  Sons,  Inc.,  320  Market  St.,  San  Francisco  (GArfleid  2444) 

■      I  ■  ■     t         ■  ■  '  ■■■■       I—    I"       —»  ^^^mm^i  «m     ■»»  ii  ■■    mi  ■  .  .i      ■    i    - 

Superstructure.  Shop   Bldg.    No.   411,   San   Francisco    Naval    Shipyard;    Bids 
open    February   21,    11    A.    M. 
Erbentraut  ft  Summers,  446  Sixth    St.,   San   Francisco    (MArket   8310) 
A.    Famell    Blair,    9    Main    St.,    San    Francisco    (TUkon    0390) 
Jas.  I.  Barnes  Constr.  Co.,  941  Rubj  Bldg.,  S.  F    (ElXbrook  6905  or  7054) 


Moody  Motei  BIdgs.,  Oakland;    Bids  open    February   7,  S  P.   M. 
Barrett  ft  Hllp,  918  Harrison   St ,   San   Francisco   (DOuglas  0700). 
G.   W.   Winiams   Co..   10   C^allfomta   Drive,    Burllngame    (Burl    4-1796) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Stolte,    Inc.,   8461   San    Leandro   St..   Oakland    (TRInidad    1064) 


IMPROVED 


More  Yards  P»r  Sack  •  Spreads  faster  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANYj 


Portable 
Lighting  Plants 

650  Watts  to  15  KW 

Generate  Your  Owm 
Electridly  Rifffat  on  Job 

AVAILABLE  STOCE 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  SL 


Corner  of    Natoma 
SAN    FRANCISCO 


Ph.  MArket  1651 


NEW  &  RECeNDinONED 
DIMENSION  LUMBER 

TIMBERS,  waiiboards,  plambing, 
9ipe,  midwork.  an^  other  baikling 
materia's,  S.\LE  PRICES.  Large 
itocks  Bf  **Kard  to  jfet"  ilem«. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2900  Third  St.      -      VAlenria  4977 

70-ft-  STEEL  TOWER.  28  M  gal 
REDWOOD  TANK  and  tw.-,  6fi-in  > 
24-ft  X  A -in.  STEEL  PRESSURE; 
TANKS  to  be  sold  as  one  unit  Lo- 
cated in  San  Francisco.  Must  be 
removed  at  once.  Sacrifice  Write, 
'pbone      or      wire      ror      InformaUon. 

CLEVELAND     WRECKING     CO. 

2800   Ti(rd    Street,    San    Francisco 
VAIencIs  4977  (tf ) 

FOR  SALE 

SURPLUS  EQUIPMENT 

EXCELLENT  CONDmON 

2    HYSTER    STRADDLE     TRUCKS. 

54"-60'    Block.s 
1    1988    -W^TTE     LUMBER    TRUCK 

(3-5   tons). 
1     HYSTER    TOWING    WINCH    for 

D  6  Caterpillar. 
1   NOVO   PUMP  with  new  hose  and 

strainers. 
Peninsula    Pacific    Construction    Co., 
Spring   and    Chestnut    Sts.,    Redwood 
City.  Phone  1722.  to  Feb.  7,  '4« 


Factory,  Kay  Chesterfield  Mfg.  Co.,  Oakland;   BIdy  open   Feb.  8.  3  P.  M. 
Stolte,   Ittc,  8461   San   Leandro  St..  Oakland    (TRInidad    1064) 
Anderson   &^agland,    Inc.,    219— 4l8t    St.,    Oakland    (OLympic   9103) 


California  Natl.  Guard  Warehouse.  Sacramento ;   Bids  open   Feb.  5,  2  P.  M. 
M.  J.  King,  Inc.,  231  Franklin  St..  San   Francisco    (LT*derhlll   8209) 


Warehouse.  Standard   Oil  Co.,  7th   and    Irwin   Streets.  San    Francisco;    Bids 
open    February   15. 
Robert  McCarthy  Co..  1050  KtrUiam  8L,  San  Francisco   (OVerland   4060) 


CONTRACTORS 


W«'    handie 
\B\5   or   1911    Act 


job*. 


Se*  MR  rpfarding  Improvement  Dlstrirt 
coUeelioiui;  buy  Warranto  or  Bonds  on  a! 
Districts.    Telephone  GArfield  «0»0 

HANNAFORD    &   TALBOT 
519  CALIFORNIA  STREET  -  SAN  FRANCISCO 


FOR  SALE 

BUILDERS,  ATTENTION! 
Make  your  dimension  number  from 
rough  random  size  stock.  See  our 
GASOLINE  POWERED  PORTABLE 
RIPSAW  and  18-ln  x30-in  PLANER 
Both  priced  for  quick  sale.  SUNSET 
BLDG.  SUPPLY  CO.,  1200  Vicente 
St.,  San  Francisco.  Phone  SE.  09.50 
Feb.  4-5.    46 

FOR   RENT 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINEX)W  SHADE 
CLOTH  has  been  greatly  curtailfta.  WE  DO  have  oo 
hand  at  this  time  a  supply  to  take  ciirc  of  your  need* 
for  WINDOW  SHADES 

James  C.  Franken  Co. 

1112  folk  St. .  San  Francisco  9        Phone  GRayitoP^  S068 


GAMERSTOR  &  GREER  LRRIBER  €0. 

i  Wluyktalc  and  JobHnf  Yard* 

LUMBER  -  TIMBERS     TIES  -  HR  -  REDWOOD 
I  PONDEROSA     SUGAR  PINE 


Sa"    Francisco 
1800   AWMY    STREET 
AT  water  1S00 


Oakland 
LIVINGSTON    STREET 
KEHoq  4-1W4        ^1 


CLEVELAND  TRENCHER,  fully 
operated.  F.  R.  Archibald,  LOck- 
haven  81792.  • 

WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  StooktoD   66639  tf 


STEELFORMS 

ISTEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOl-DS 

STEELFORM  CONTRAaiNG  CO. 


666  Harrison  St 


DOS5&3 


I 


■B« 


/>i 
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DAILY     PACIFIO    BUILDER 
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ADVANCE  CONSTRUCTION  REPORTS 


14-17— PUBUC  BLDGS. 


2/4/46  „ 

BOND   ELECTION    PLANNED 

LOS  ANGELES.  Calif.-The  U)s 
Angeles  County  Board  of  Super- 
visors. Wl  Hall  of  Records.  Los  An- 
g^lea.  adopted  a  motion  January  21» 
authorirlng  Wayne  Allen,  county 
administrative  officer,  to  make  pre- 
I'mmary  preparations,  rtlatlve  to 
<»Hing   a    special    bond    election    for 

<.i.».wu,uoo.  for  the  construction  of 
a  new  county  courthouse.  The  build- 
ing win  be  18  stories  with  basement 
and  8wb-ba«ement  for  car  storage 
and  will  have  approximately  1.500,- 
<X)0  sq.  ft.  of  floor  space. 

r.^r'^^^'^^i^T.^y'^*""*  ®  Marston, 
PAIA.  385  E  Green  St..  Pasadena, 
is  completing  arrangements  for  the 
architectural  competition  to  secure 
a  suitable  architectural  design  and 
plan  for  the  proposed  courthouse 
touildmg  to  be  erected  on  the  site 
bounded  by  Sunset  Blvd.,  Main  St 
Broadway  and  the  proposed  Holly- 
wood Parkw^ay. 

2/4/46  ' 

CONTRACT  AWARDED 

GLENDALE.  Los  Angeles  Co., 
Calif.— J.  H.  Valley  Co.,  at  f284,  was 
awarded  contract  by  the  office  uit 
the  district  engineer,  Federal  Works 
Agency,  Public  Buildings  Ad^ninis- 
tratlon,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  changing  wall 
hydrant  connections,  U.  S.  Post  Of- 
fice. Glendale. 


U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  cleaning  kitchen  range 
hoods,  ducts,  etc.,  U.  S.  Marine  Hos- 
pital, Seattle,  Wash.  •     16 


14 


2/4/46 

FIRE    LOSS 

THEATER-APT.       Est  Loss.  $200,000 

JUNEAU.  Alaska.    Coliseum  Theater. 

Theater,   26  apts..   destroyed   by   fire. 

Owner— W.   D.   Cross,  Juneau. 

Details    of    reconstruction    are   not 
available. 


16 


2/4/46  •         •  15 

CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Alta  Roofing 
Co.,  976  Indiana  Street,  at  $54  award- 
ed contract  by  the  Department  of 
Public  Works,  Room  282,  City  Hall, 
over  kitchen  area  at  No.  29  Engine, 
for    repair    of    tar    and    gravel    roof 


16 


2/4/46 

BIDS  WANTED 

ST.  ANTHONY,  Idaho.— UnUl  Feb. 
27,  2  P.  M.,  bids  will  be  received  by 
the  Federal  Works  Agency,  Public 
Buildings  Administration,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco,  for 
intrior  and  exterior  painting  at  the 
U.  S.  Post  Office  at  St  Anthony. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


2/4/46  •     16 

CONTRACT    AWARDED 

SAN  DIEGO,  Calif.— Otis  Elevator 
Co..  at  $84,  was  awarded  contract  by 
the  office  of  the  district  engineer, 
Federal  Works  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
new  elevator  cable,  U.  S.  Post  Office, 
San  Diego. 


16 


2/4/46 

CONTRACT    AWARDED 

BOISE,  Idaho.— Gettle  Decorating 
Co..  Boise.  Idaho,  at  $16,570,  awarded 
contract  by  the  office  of  the  district 
♦engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
, Cisco,  for  Interior  and  exterior  paint- 
ing, etc..  at  U.  S.  Post  Office  and 
Courthouse,  Boise,  Idaho. 

Oth^  bidders  were: 

R.   A.   NewTnan,  McMlnnville,   Ore., 
$17,125. 

R.   L.  Getty.  Pocatello,  Idaho,  $18,- 
950 


16 


2/4/46 

BIDS  WANTED 

DOWNEY,  Los  Angeles  Co.,  CaUf. 
-Until  February  20,  2  P.  M.,  bids  will 
be  received  b  ythe  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  repairs  to  oil 
burner  wiring,  etc.,  at  the  U.  S.  Post 
Office  at  Downey. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


pared  preliminary  plans  for  large 
sports  center  to  be  built  on  an  80- 
acre  site,  bounded  by  Valley  Blvd.  on 
the  south,  Almansor  St.  on  the  west, 
Ramona  St.  on  the  east  and  by  the 
Pasadena  sewer  farm  territory  on 
the  north  (leased  from  the  City  of 
Pasadena),  Alhambra,  for  Leo  J.  Le 
Fave,  care  of  Hydramatic  Die  Co., 
120  E.  Valley  Blvd.,  El  Monte. 

The  project  will  Include  the  follow- 
ing: (1)  a  25,000-seat  steel  structure 
football  stadium  to  be  known  as  Al> 
hambra  Stadium;  (2)  a  5000-seat 
steel  structure  baseball  park  to  be 
known  a^  Alhambra  Ball  Park  (it  j 
will  be  completely  fenced) ;  (3)  an 
ice  skating  and  ice  hockey  rink;  (4) 
a  roller  skating  rink ;  (5)  a  miniature 
golf  course;  (6)  tennis,  badminton, 
volleyball  and  basketball  courts  and 
a  horseshoe  layout,  all  of  which  will 
be  free  to  the  public;  (7)  a  total  of 
four  Softball  diamonds,  two  of  which 
will  be  Included  in  separate  softball 
parks;  (8)  a  children's  playground; 
(9)  parking  space  for  7(XX>  automo- 
biles. 

An  application  for  zoning  permis- 
sion has  been  made  to  the  County 
Regional  Planning  Commission. 


20 


1 8-1  &— RELIGIOUS  BLDGS. 

2/4/46  19 

PLANS    COMPLETED 

SANTA  ANA.  Orange  Co..  Calif.*- 
Architect  Harold  Gimeno.  3000  Ea.st 
Chapman  Ave.,  Orange,  has  complet- 
ed plans  for  a  steel  and  concrete  750- 
seat  church,  a  recton,-,  baptistry  and 
sanctuary  at  Minter  and  Stafford 
]  S^s.,  Santa  Ana,  for  the  Roman 
Catholic  Archdiocese;  St.  Joseph 
Church,  occupant;   est.  cost.  $175,000. 


16 


2/4/46 

CONTRACT    AWARDED 

POCATELLO.  Ida.— Stralford  Fur- 
niture Co..  at  $989.  awarded  contract 
by  the  office  of  the  district  engineer. 
Federal  Works  Agency.  I*ublic  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
laying  linoleum,  U.  S.  Post  Office 
and  Courthouse,  Pocatello,  Idaho. 


16 


2/4/46 

CONTRACT    AWARDED 

GLENDALE,  Los  Angeles  Co., 
Calif— Pacific  Coast  Elevator  Co.,  at 
$60.60,  awarded  contract  by  the  office 
of  district  engineer,  Federal  Wortcs 
Agency,  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  new  elevator  ca- 
bles. U.  S.  Post  Office,  Glendale. 


16 


2/4/46 

CONTRACT    AWARDED 

SEATTLE,  Wash.— Fire  Protection 
Maintenance  Co.,  at  $672.  awarded 
contract  by  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public   Buildings  Administration,  838 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


2/4/46  21 

TO  START  WORK 

MONTEREY  PARK,  Los  Angeles 
Co.,  Calif— Steed  Bros.,  P.  O.  Box  360. 
Alhambra,  will  start  work  soon  on 
the  construction  of  a  1200-8eat  thea- 
ter building  In  the  200  block  on  W. 
Oarvey  Ave.,  Monterey  Park,  for  Ed- 
wards Theater  Circuit ;  estimated  cost 
•WOO.OOO.  The  theater  will  be  wired  for 
television.  Plans  were  prepared  by 
.\rchitect  Vernon  W.  Houghton,  124 
W.  4th  St..  Los  Angeles. 


21 


2/4/46 

CONTRACT    AWARDED 

LOS  ANGELES.  Cal— Floyd  Fish- 
er, 1034  N  La  Jolla.  Los  Angeles, 
awarded  contract  for  construction 
of  a  frame  and  stucco  theater  to  seat 
200.  stores,  offices  and  an  assembly 
hall  (80x127- ft.),  at  Oak  wood  and 
La  Cienega,  Los  Angeles,  for  Frieda 
Berkoff. 

Plans  prepared  by  Architect  Lyle 
NeKson  Barcume,  11,595  Dllling  St., 
North  Hollywood. 

2/4/46  20 

PREPARING  PLANS 

ALHAMBRA,  Los  Angeles  Co., 
Calif.— Architect  Lester  H.  Hlbbard, 
816  W.  5th  St.,  Los  Angeles,  has  pre- 


2/4/46 

BID  OPENED 

SAN  FRANCISCO.  —  Russell  A. 
(Jullen,  478  Jackson  St.,  San  Fran- 
cisco, at  $30,482,  submitted  only  bid 
to  the  Board  of  Park  Commissioners, 
McLaren  Lodge,  Golden  Gate  Park, 
for  the  construction  of  a  boathouse. 
Stow  Lake,  Golden  Gate  Park. 


Engineering  Section 


Hi 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants     .- 31-32 

Bridges     33 

Dams,   Reservoirs  and 

Dredging   34 

Docks,  Piers  &  Harbors » 

Parks,  Airports  and 

Playgrounds    ..._ 36 

Railroads,   Subways  and 

Tunnels   _ — .- 37 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers    _ - 39 

Streets  and    Highways 40 

Gas.   Water   and   Oil    Pipe 

Lines  - 41 


28-30— MISCELLANEOUS 
BUILDINGS 


2/4/46  30 

CONTEMPLATED 

CANTJTILLO,  N.  M.— W.  R  Prest- 
ridge,  Alamogordo,  N.  M.,  contem- 
plates the  construction  of  a  race 
track  at  CanutlUo,  N.  M..  to  coat 
approximately  $500,000.  The  plant  in- 
cludes a  one-mile  race  track,  stables 
for  750  horses,  3000  capacity  grand- 
stand and  appurtenances. 


Office,  11th  Naval  District.  1220  Pa- 
cific Highway,  San  Diego,  for  the 
construction  of  new  connections  to 
the  statio  nexistlng  fresh  water  pip- 
ing with  branches  and  outlets  on 
piers  Nos.  6  and  8;  a  new  extension 
to  the  existing  city  16-inch  high  pres- 
sure -water  main  extending  up  to  and 
including  branches  and  outlets  on 
piers  Nos.  6  and  8;  new  facilities  and 
equipment  in  existing  boiler  house 
No.  3  consisting  in  general  of  one 
new  400  h.p.  water  tub©  t>oiler  with 
induced  draft  fan,  oil  burners  and 
auxiliary  equipment,  new  existing 
steam,  water  and  oil  piping  systems 
and  including  a  new  steam  connec- 
tion from  the  existing  header  to  c<m- 
nect  with  outside  new  distribution 
system;  a  new  steam  distribution 
system  from  existing  boiler  house 
No.  3  up  to  and  including  branches 
and  outlets  on  piers  Nos.  6  and  8,  and 
connection  to  the  existing  air  line 
along  the  existing  quay  wall,  San 
Diego;  Specification  No.  17445. 

The  project  includes  In  general 
earthwork,  concrete  construction,  wa- 
ter piping,  boiler  plant  axlditlons, 
steam  distribution  system,  com- 
pressed air  distribution  system  and 
miscellaneous  related  work- 
Bids  were  submitted  as  follows: 

(1)  price  for  entire  work  complete; 

(2)  amount  to  be  added  or  deducted 
under  Item  1  for  substitution  of 
bellows  type  expansion  Joints  as 
covered  under  Alternative  A,  In 
lieu  of  the  expansion  joints  speci- 
fied 

Total  bids  were: 

M.  H.  Golden,  (1)  $258,975,  (2)  add 
$2200. 

Associated  Piping  &  Engineering 
Co.,  (1)  $259,500.  (2)  add  $2400. 

Oilfield  Construction  Co.,  (1)  $274.- 
289,   (2)   add  $4000. 

N.  P.  Van  Valkenburgh,  (1)  $292.- 
700,  (2)  no  change. 

Concrete  Ship  Constructors.  (1) 
$339,750;    (2)   add   $5000. 


tone-dotm  treatment  and  repainting 
.  city  water  tanks  at  Sacramento, 
i      Complete  bids   were  : 
!      Frank   FItzsimmons,   San    Leandro. 
;$6422. 

Al    W.    Simmons,    San    Francisco, 
$8425 

J-    H.    M^r,    Inc.,    San    Francisco. 
$8797. 

Foster  &  Klelser,  Sacramento,  $11,- 
079.00. 

Acme  Painting  Serv-ice,  Sacramento 
$12,936. 

Eric  Lundeen  Painting  Co.,  Fresnc/ 
$13,087.  ^ ' 

D.  Zellnsky  &  Son,  San  Francisco, 
$13,960. 

^     A.   R  Reid,  San   Francisco,  $14,250. 
R  W.  Reade  Co.,  Berkeley,  $14,570. 
Deemer  &  Deemer,   San  Francisco. 
'  $14,700. 

j     J.   C.    Church,    Glendale,    $15,248. 
Carl   Elkeberg,    Oakland,    $15,981. 
<     H.   W.    Tamka,    Reno,    $16,401. 
I     R.  P  Paoli,  San  Francisco,  $17,210. 
G.  C.  Hewitt  Co.,  Los  Angeles,  $17- 
900.00. 


against  a  tank  pressure  at  40  lbs. 
when  the  head  does  not  exceed 
90  ft; 

(1)  1  each  lift  91  ft-126  ft  (ddttfrv 
to  Item  K) ; 

(m)l  each  lift  126  ft -175  ft  (additive 
to  Item  K) ; 

(n)  1  each  lift  176  ft-240  ft  (addiUve 
to  item  K) ; 

(o)  1  each  lift  241  ft -380  ft  (additive 
to  item  K  > ; 

(p)  lump  sum  install  tmdeirground 
power  cable  and  hookn)),  com- 
plete : 

(q)  lump  sum  furnish  and  bUstaJl  1- 
in.  standard  galvanized  iron  wa- 
ter pipe  and  fittings,  iftcludhig 
hydrants,  200  lin.  ft,  more  or  less, 
as  shown  on  drawing  6-C-86S-1S. 

2/4/46  '  •     54 

BIDS  OPENED 

CASCADE,  Idaho.  —  The  following 
bids  M-ere  received  by  the  Bureau  of 
ReclamaUon,  Earl  Harmon,  etnglneer. 
Cascade,  Idaho,  for  clearing  reservoir 


?."--  °«°.'?.""8  c^-p'-y-  !>-  i-Hf'.i';.',^'^'^,^*"  s^,^  2S 


Moines,  Ta.,  $18,46& 


83 


brush  from  16  tracts  varying  in  size 
from  40  to  480  acres,  located  one  to 
eight  miles  west  of  Cascade.  The 
Cascade  project  involves  the  con- 
struction of  an  earth -fill  dam.  90  ft 
high  and  860  ft  long  at  the  crest. 
and  will  provide  a  storage  reservoir 
for  approximately  700,000  acre  feet  of 


Cecil  Dossett,   Stlbnlte. 


<t!^ascade, 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 

P! ANTS 
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BIDS   OPENED 

SAN  DIEGO,  Calif.— M.  H.  Golden, 
3485  Noell,  San  Diego,  at  (1)  $288,975, 
(2)  add  $2200,  submitted  the  low  bid 
to    the    U.    S.    Navy,    Public    Works 


2/4/46  •  *  31 

BID    OPENED 

YOLO  COUNTY,  Calif.— Western 
Well  Drilling  Co.,  Ltd..  522  W  Santa 
Clara,  San  Jose,  at  (1)  $7.60;  (2)  $8; 
total.  .?1760  submitted  only  bid  to  the 
State  Division  of  Highways,  C.  H. 
Whltmore,  district  engineer,  703  B 
St.,  Marysville,  for  drilling  water 
well  at  the  State  Highway  Nursery, 
about  three  miles  ea.'it  of  Davis,  Yolu 
County. 

The  work  involves: 
(1)  200  If.   drilling  and   casing  well; 
(2^  30  hours   pumping  well. 


2/4/46  •     81 

BIDS  WANTED 

PETALUMA,  Sonoma  Co.,  Calif.— 
Until  Februar>-  5,  11  A.  M.,  bids  will 
be  received  by  the  U.  S.  Engineer 
Office.  74  New  Montgomery  St.,  San 
Francisco,  under  Spec.  2211  for  addi- 
tional water  supply  at  Two  Rock 
Ranch,  Petaluma,  CaUf. 

The  following  contractors  are  fig- 
uring plans: 

R.  J.  Brant,  1222  Whipple  Ave., 
Redwood  City. 

E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo. 

Peter  Sorensen,  927  Arguello  St., 
Redwood  City. 

Underground  Construction  Co.,  75th 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land. 

J.  T.  Smoody,  1113  High,  Berkeley. 

Wm.  D.  Rapp,  705  Bennett  Ave., 
Ssmta  Rosa  ^ 


1 3S— BRIDGES 

i  2/4/46 

BIDS  OPENED 
MAJRE  ISLAND.  Solano  Co.,  Calif. 

—The  following  bids  were  submitted  J  water. 

February  1  to  the  officer  In  charge       Low  bidder  (combined  bid»    Sched. 

of    construction.    Public   Works    De-,l.   George  Har^ood,  Cascad^   fdaho 
ipartment.    Mare    Island,    under    con- '$1195.  v,»»caaet    laano, 

j  tract  NOy  13295,  Spec.  Na  17459,  for  ;  Schedules  2  to  6,  Inclusive,  9  to  15, 
I  the  construction  of  buildings  and  ,  inclusive,  Joe  Sliska  Cascade  Idaho 
,  services  for  reserve  fleet  berthing  at   $91,970,  •     '^'"'*°®'  ^<iano. 

■  the    Mare    Island    Naval    Shipyard,       Schedule  7, 
I  Mare  Island.  $20(X1. 

I     Work    involves    construction    of    a  1      Schedule  8,  Chet  Mathews 
I  pumphouse  and  steam  plant,  a  gen-  ;$2500. 

;  erating  station,  an  electrolyte  pump-  !  Schedule  16,  Taus  ChameSk  Lea- 
j  house,    two    toilet    buildings,    an  ele- ;  burg.  Ore.,  $21,700.  '    ^^ 

[vated  concrete  deck,  11  storage  tanks,  '.     Total,  $119,365 

itwo  warehouses  and  all  mechanical;  Only  other  bidder:  Joe  Slisca  Cas 
I  and    electrical    services    for    reserve   cade    Idaho   $138  470 

; fleet  berthing:  ■  ' '_ 

I     Barrett   &   Hllp,    918   Harrison    St, !  ■ 

iSan   Francisco,    (1)    $897,000.    (2>   de-    2/4/46  34 

duct  $11000,    (3>   deduct  $5000.  TO  ASK   BIDS 

!     Peter  Kiewit  Sons  Co..  442  Post  St.,       PORTLAND,  Ore.— Consult)lng  En- 
jSan    Francisco,    (1)    $898,647,    (2)    de-:gineer  C.  E.    Carter,   Spalding   Bldg 

duct  $14,000.  (3)  deduct  $7000.  Portland,     is    completing    plans    and 

I     Clinton  Construction  Co.,  San  Fran- {bids    will    be   asked    about    February 

■Cisco,  (1)  $913,300,   (2)  deduct  $11,000.   20  on  Maplewood  Water  District  pro- 

'(3)  deduct  $5000.  ;  gram,  estimated  to  cost  $206,000   The 

Duncanson-Harrelson  Co.  &  Healy- ;work    will    include     laying    approxl- 

Tibbitts  Construction  Co.,  San  Fran-  mately  10  miles  cast  Iron  water  pipe, 
1  Cisco,  (1)  $956,000.  (2)  deduct  $12,000,  construct  two  concrete  reservoirs  one 
,  (3)  deduct  $5000.  500,000-gallon  capacltv,  the  other  250  - 

I     J.    I.    Barnes,    San    Francisco,    (1)    000-gallon  capacity 
'$965,000,    (2)    deduct    $14,000.    (3)    de- |     Quantities:   5000    ft     of    2-in     pipe. 
jduct  $10,000.  (20,000  ft   of   4-in..   17,000  ft    of   6-ln.. 

j  15000  ft  of  8-in.,  3000  ft  of  10- in.  Bids 

I _^'will     be    received     on    $206,000    bond 

,—       riAaiic    DCQE-Dwrkroe    «    's^ue  until  7:30  P.   M.,  February  13, 

i  34 DAMS,  RESERVOIRS  &  by    a.    H.    Wendland,    secretary,    527 

i  DREDGING  !  Builders'  Exchange  Bldg 


39— SEWERS 
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jTO  ASK   BIDS  IBIDS  WANTED 

I     CADDOA,   Bent  Co.,  Colo— The  V.  ■     ASTORIA,  Ore.— Until  a  date  to  be 
;  S.  Engineer  Office,  Commercial  Bldg.,    announced    shortly,    bids   wiU   be   re- 

!!^r^,,^    P     ®°*    ^^^'    Albuquerque, ;  ceived  by  the  Public  Works  Officer, 
|N.  M.,  will  issue  a  call  for  bids  about  1 13th    Naval    District,    Seattle,   Wash 
'.February    1,    to   be   opened    approxl- j  for  construction  of  mooring  basin  for 

mately  30  days  later,  for  the  com-, about  500  ships  and  about  15  piers 
Ipletlon  of  John  Martm  Dam  on  the  at  Tongue  Point,  Astoria,  Ore  The 
i  Arkansas  River,  approximately  50  ^ork  includes  the  construction  of  a 
;  miles   west   of   the   Kansas-Colorado ,  solid  fill  and  sheet  piling  breakwater 

state  line  and  near  Caddoa,  Bent  Co.,  i  which   will   cross  the  John   t>ay   en- 
jColo.  The  work  will  consist  of  com-  .  trance  at  a  point  about  6000  ft  down-  ,       ^   , ,       ^ 
jpletlng  the  construction  of  the  dam,    stream  from  the  mouth  of  the  John    ^^^  ^^}^  *^***  squares 


Calif. --Hoffman  ft  Jacobs,  1122  Ga- 
vioU  Ave.,  Long  Beach,  at  114,714.33, 
submitted  the  low  bid  to  the  city 
council.  City  of  Long  Beach,  office 
of  the  city  mahager.  City  Hall,  Long 
Beach,  January  29.  for  the  installa- 
tion of  an  ornamental  lighting  sys- 
tem In  Atlantic  Ave.  from  Blxby  Rd. 
to  San  Antonio  Dr..  Long  Beach; 
Specification  No.  R-12tl.  * 


2/4/46  38 

BIDS    OPENED 

LEWIS  and  THURSTON  COUN- 
TIES. Washington.— Morriion-Knud- 
sen  Co.,  Inc.,  Hoge  Bldg.,  Seattle,  at 
$136,070,  submitted  low  bkl  to  the 
Department  of  Interior,  Bonneville 
Power  Administration,  L.  C.  Stewart, 
procurement  officer,  ISOO  NE.  Union 
Ave.,  Portland  8,  Ore.,  for  furnishing 
materials  and  performing  all  work 
for  clearing  right-of-way  for  Cha- 
halis  •  Olympla  230  -  kv.  transmiaslMi 
line,  approximately  30  miles  in  length, 
in  Lewis  and  Thurston  Counties, 
Washington. 

Other  bidders  were; 

Cox  Bros.,  $139,110. 

Axel  Osberg,  6206  Phlnney,  Seattle, 
$148,460. 

Bay  Construction  Co.,  Airport  Way 
and  Holgate,  Seattle,  $172.57L 

Nettleton  &  Baldwin,  1109  N.  36th 
St,  Seattle,  $173,085. 

Strong  &  Macdonald,  Inc.,  4045  RUB- 
ton  Way,  Tacoma,  Wash.,  $195,000. 

F.  E.  Wilder,  Route  6,  Box  211, 
Orympla,  Wash.,  $188,400 


2/4/46  88 

CONTEMPLATED 

SPOKANE,  Wash.— The  Washing- 
ton Water  Power  Co.,  J.  E.  E.  Royer, 
vice-president  and  manager,  825  W. 
Trent,  Spokane,  Wash.,  is  contem- 
plating improvements  and  extensions 
to  the  present  power  line  facilltlea 
at  Spokane  and  the  surrounding  in- 
land areas;  estimated  cost,  $1,500,000. 

The  work  involves : 

(1)  improvements  to  east  side  sub- 
station, $70,000; 

(2)  Improvements  to  Spokane  and 
surrounding  area  systems,  $350,- 
000: 

(3)  improvement  to  distribution  sys- 
tem, including  change  over  of 
feeder  lines  and  removal  of  poles 
to  alleys ; 

(4)  construct  new  13,000- volt  feeders, 
7  new  imderground  vaults; 

(5)  new  distribution  system  in  the 
Altamont  District  i>ole  lines  on 
E.  Sprague  to  be  moved  to  alleys, 
improvements  to  Post  St.  station ; 

(61  4(X)  miles  of  extensions  in  rural 
areas  of  Washington  and  Idaho, 
plus  distribution  systems  In 
smaller  sections  of  Inland  Empire 

(7)  15  miles  reconstruction  of  trans- 
mission line  and  new  substation 
equipment  to  be  installed  at  four 
substations  serving  the  Couer 
d'Alene  mines  and  at  Latah  sub- 
station. 


2/4/46  39 

BIDS  WANTED 

SAN  FRANCISCO— UnUl  February 
11,  2  P.  M.,  bids  will  be  received  by 
the  Board  of  Park  Commissioners, 
McLaren  Lodge,  Golden  Gate  Park. 
for    drainage    corrections    at    Alamo 
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COMPLETE    BIDS 

SACRAMENTO,  Cal— Frank  Fitz- 
slmmons.  San  Leandro,  at  $6,422.00 
submitted  low  bid  to  thie  U.  S.  Army 
Engineers.  Wright  Bldg..  Sacramen- 
to,  under  Spec.   1206  for  removal   of 


J      A      M  ik  N  r  I  IM  I 

Formerly  District  Manager,  L.  D.  Reeder  ComfMiiiy 

Announces 

the  establishment  of 
his  own  firm 

THE    BROOKMAN 

COMPANY 

Dealing  in  Floor  Coverings,  Acoustical 
Materials,  Building  Materials,  Marine 
Deck  Coverings,  and  Affiliated  Lines 

The  personnel  of  the  new  firm  consists  of  experi 
eneed  men  who  have  served  the  San  Francisco 
area  with  these  lines  for  many  years.  These  men 
bring  to  the  new  company  the  same  courtesy,  effi 
ciency  and  integrity  with  which  they  have  served 

you  in  the  past 


various  phases  of  the  work  are  par-  nay  River;  about  15  piers  within  the 
[tially  completed  and  a  portion  of  the  breakwater  and  dredging  will  be  done 
j  materials  and  equipment  required  in  to  15  to  20  ft.  below  low  wateit;  dredg- 
ithe  construction  will  be  furnished  by  ing  of  new  John  Day  channel  In  the 
I  the  government  The  major  part  of  existing  channel  some  2000  ft.  south 
jthe  work  consists  of  completing  con-  of  the  proposed  breakwater  and  ex- 
crete bridge  piers  and  spillway  bridge, !  tending  northeasterly  about  6000  ft 
I  steel  stairs  and  gratings,  the  tainteriinto  Cathlamet  Bay.  All  materials 
j  gates  and  gate  operating  machinery  :  dredged  to  be  disposed  of  In  the  area 
1  equipment,  the  spillway  and  dam  •  between  the  proposed  channel  and 
power  and   lighting  systems  and  the   breakwater.  1 

I  highway  construction ;  furnishing  and 
i  installing  an  automatic  elevator,  the  '. 

I  spillway    servicing   equipment  and   a  '  2/4/46  34 

1  gallery  drainage  system.  Completion    BIDS  WANTED 
■  Ume,  365  days.  ASTORIA,  Ore. 


Specifications   obtainable  from   the 
above  office  upon  deposit  of  $5.00 


The  work  Involves : 
(1)  4400  cu.  yds.  concrete; 


-Until  February  14, 
10  A.  U.,  bids  will  be  received  by 
Capt.  G.  A.  Duncan,  officer  in  charge 

(2)  788,400  lbs.  placing  concrete  re-  !of  construction,  Bureau  of  Yards  and 
Inf  orcing  steel ;  j  Docks,  ISlh  Naval  District  Exchange 

(3)  86,300    lbs.    Installing    structural    Bldg.,  Seattle,  Wash.,  for  th«  follow- 
steel;  { Ing  work  on   Inactive  fleet    berthing 

(4)  2,517,800   lbs.    seml-corroslon   re- '  facilities : 

sisting  steel;  ;     Remove   and    dispose    of    two   sea- 

(5)  7000  lbs.  Installing  corrosion  re-  |  plane  ramps,  dredge  3,000.000  cu.  yds. 
sisting  steel;  I  material  other  than  solid  rock,  dredge 

(6)  114,500  lbs.  installing  steel  cast-  [and  dispose  of  same  into  breakwater, 
ings :  '  remove  and  dispose  of  1500  cu.   yds. 

(7)  10,100  lbs.   Installing   steel   f org-  !  solid    rock,   dredging,    Including    con- 
Ings;  .  j  struction     of    breakwater    and     con- 

(8)  4700  sq.  ft.  steel  gratings ;  ;  struction  of  timber  groin. 

(9)  32,500  lbs.  Installing  mlscellane-  •     Specifications   obtainable  from  the 
ous  non-ferrous  metals;  above  office. 

(10)  2100  lin.  ft  molded  rubber  seals;  ! 

(11)  39,500   lbs.   installing  black  steel  i -— ^^^„„ — ,^>.~.L    ^ 

pipe;  135 —      DOCKS.  PIERS  A 

(12)  750O    lbs.     Installing     cast     Iron  HARBORS 

pipe;  i 

(19)  lump  sum,  elevator;  12/4/46  •     35 
(14)  lump  sum,  lighting  and  telephone  I  Bi 05  WANTED 

power  systems;  j      sOLANO    COUNTY.    Calll.  —  Until 

.  (15)  lump  sum,   electrical  equipment  ,  February   1»,    2    P.    M.,    bids    will    be 

I  talner    gate    operating    machln-  ;  received    by    the    Dlvialon    of    Hlgh- 

1  ^^y '  ,_.,.'  ways,  office  of  the  district  engineer, 

(16)  lump     sum.     mechanical    equip-    1200  N.   Center  St.,  Stockton,  for  re- 

,  ment,  talnter  gate  operating  ma-  ;  pairing  an  existing  ferry  moored  on 

I  chiner>';  |the  Sacramento  River  about  0.6  mile 

1(17)  spUlway  surfacing  equipment;        upstream    from    Rio   Vista    in    Solano 

(18)  43,800   sq.    yds.    bituminous    road  1  county   (X-Sol-lOO-Aj. 

I  surfacing;  ^  The  work  involves: 

(20)  3300  cu.  yds.  embankment;  d,  dry-docking  and  deUvering  ferry; 

(21)  lump      sum,      grouUng     gallery  -  " 
drainage  system. 

Plans  and  specifications  are  avail- 
able from  the  above  office  upon  de- 
posit of  $25.  • 


2/4/46  39 

TO  PREPARE   Pi.ANS 

SAN  BERNARDINO  COUNTY, 
Calif. — The  San  Bernardino  County 
Board  of  Supervisors,  Courthouse, 
San  Bernardino,  has  approved  the 
annexation  of  additional  territory  to 
t  the  existing  Big  Bear  Lake  Sanita- 
tion District  in  San  Bernardino  Coun- 
ty and  will  file  an  application  with 
the  Federal  Works  Agency  for  funds 
to  finance  the  preparation  of  plans 
and  specifications  for  the  construc- 
tion of  a  sewage  sanitation  system 
for  the  district;  estimated  total  cost, 
$600,000.  Plans  will  be  prepared  by 
Currie  Engineering  Co.,  Inc.,  Andre- 
son  Bldg.,  San  Bernardino. 
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iBIDS  WANTED 

I     HaNKSVIT.T.K,    Utah.— Until    Feb 

111,  2  P.  M.    (as  previously  reported), '..,.. 

'•■*       —    —     received    by    the    Civil  1 ''^*^*'* 


(2)  «X)0    ft    board    measure    miscel- 
laneous timber;  1 

(3)  miscellaneous  repairs;     I 

(4)  2000   Iba    miscellaneous   iron    and 
Steel; 

(5)  2500  lin.  ft  caulking  seams; 

(6)  painting  hull  and  supertttructura 
Plans    and    specifications    may    be 

obtained  from  the  atK>ve  office 


2/4/46  39 

FUNDS   AWARDED 
STORM  DRAIN         Est.  Cost,  $3«,U00 
BURBANK,  Los  Angeles  Co.,  CaUf. 
Construction  of  storm  drain,  approx. 

2400   If.   of  60-ln.    reinf.   cone,   pipe 

with   all   necessary-    appurtenances, 

on  Olive  Ave.  from  SPRR  to  Glen- 

oaks  Blvd. 
Owner— City  of  Burbank,  H.  I.  Stltes, 

City   Manager.  City  Hall. 
City   Engineer- Harmon   R.   Bennett, 

City  Hall,  Burbank. 

The  Bureau  of  Community  facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley 
awarded  funds  in  amount  of  $12,9:^8 
to  assist  in  preparation  of  plans. 


(bids   will    be    received    by 
Aeronautics  Administration.  1500  4th 


S5 


BIDS  WANTED 
,-»^.w-»....,,»^v.^.....-v-»..™.  --"-"'  SAN  FRANCISCO.— Until  Feb.  12, 
St,  Santa  Monica,  Calif.,  'fr  drillng.2  p  ^  ^ids  will  be  received  by  the 
of  a  water  well  at  the  mtemiedlate  ^^^  j^^  ^  g  Engineer  <>f flee.  74 
landing  field,  HanksylUe,  Utah.  The  I  j^^^  Montgomer>'  Street  nhder  Ser 
work  in  general  consists  of  the  drill- ;  j,^  04-203-46-3.  for  the  removal  and 
ing  and  casing  of  a  water  well.  In-  ■  j,^  ,  ^f  the  wreckage  of  the  lug 
stalling  pumping  equipment,  con-  ..Re,i^ce".  from  the  slip  adjacent  to 
struction  of  a  pumphouse  and  i?"  pier  23.  San  Francisco, 
stallatlon     of    power    cable    for    the 


2/4/46  39 

FUNDS    AWARDED  \ 

SEWERS  Est.    Cost    $73,100 

BURBANK,  Los  Angeles  Co.,  CaUf. 
Construction  of  extensions  to  sani- 
tary sewer  system,  to  consist  of 
approx.  39,520  If.  of  6-  to  12-lncfl 
vlt  clay  pipe  together  with  all 
necessary  appurtenances. 
Owner— City  of  Burbank,  H.  I.  Stltes, 

City  Manager,  City  Hall. 
City  Engineer— Harmon  R  Bennett 
City  Hall,  Burbank. 
The  Bureau  of  Community  facili- 
ties, FWA.  2223  Fulton  St.,  Berkeley 
awarded  funds  in  amount  of  $2,000 
to  assist  In  preparation  of  plans. 


TEMPORARY      LOCATION 

55  MAIN  STREET,  SAN   FRANCISCO   5,  CALIF. 

Temporary  Telephone  YUKON  0717 


I  pumping  equipment;  Proposal  No.  »- j  ^bove   office. 

,48-128.    Guarantee    In    the   amount    °' i  3 g_  ELECTRIC     UGHTING 

TRANStoSSION  LINES 


Specifications   obtainable  from   the    McKnights   Addition,    and    construc- 
tion of  an  outfall  sewer  and  en  large - 


Specifications 


,10%    of   bid    required 
available  from  the  above  office.  Com- 
ipletlon  time,  45  days. 
The  work  involves : 
;  (A)  lump  sum.  drill   well   50  ft  deep 
j         to  accommodate  O^-ln.  I.  D.  cas- 
!         ing,   Including  moving  equipment 
!         in  and  out  and  setting  up; 
!  (b)  150  lin.   ft  drill  well  to  accom- 
modate 6% -In.  I.  D.  casing  (b-1) 
I         51  ft  to  200  ft  deep;  j 

200  lin.  ft.  (b-2)  201  ft  to  400  ft  1 
deep :  i 

1         200  Un.  ft    (b-8>  401  ft  to  600  ft  j 
deep;  i 

(c>  300  lin  ft  ca.<?e  wTCi  6Hlin-  i-  D.  1 
casing,  including  surface  sealing  I 
and  ]>€rf orating: 

(d)  lump  sum  shoe   6H-ln.   casing  if 
ordered 

(e)  800  Un.  ft  case  with  i^-in.  I.  D. 
casing,  including  perforating; 

,  (f )    lump  sum  shoe  4%-ln.  IJ>.  cas- 
ing if  ordered: 

1  (g)  lump  sum  sealing  Joint  between 
4H-in    and  614-in    casing: 

j  (h)  170  lin.  ft  furnish  and  Install  3- 

I         in.  galvanized  down  pipe; 

1  (I)    150  Un.   ft.  furnish   and  install   1 
%-in.  hardwood  pump  rod; 
(j>    lump  sum  construct  wood  pump 
sb^    complete    with    heater    and 
Insulation  If  ordered 
(k)  lump     sum    furnish     and     install 
deep  well  pump  and  pressure  tank 
system     complete     with     electric 
motor    capable    of    pumping    not 
than    10  gmlions   per   minute 


I- 


EQUIPMENT 


2/4/46  38 

BIDS    OPENED 
LONG    BEACH,    Los    Angeles    Co., 


2/4/46  39 

COMPLETING  Pl_ANS 

LAGUNA  BEACH,  Orang*  Co^ 
Calif. — City  Engineer  J.  R.  Leeter 
Boyle,  Laguna  Beach,  is  completing 
plans  which  will  be  submitted  to  the 
city  council  of  the  City  of  Laguna 
Beach  within  10  days  for  approval 
for  the  construction  of  a  aanitAr> 
lateral    .»evrer    sv-ntem    to    be    built    in 


ment  of  the  existing  sludge  treat- 
ment plant  Total  cost  of  the  im- 
provements is  estimated  at  1150,000. 
A  call  for  bids  for  the  project  is 
expected  tq  follow  approval  of  plans 
and  specifications. 

(Continued  on  Page  Four) 


V-/  JL  x\  X     JL  X\  \w/  JLJ  %J  V.--  1.  \~y 

Specif T  QUALITY  Material*  j 

N.  CLARK  &  SONS  I 

ilOth   &   Division    Stre<>ts        SAN    FRANCISCO    -    KLondike    2-0462 
Main  Office  &  Factory,  4«H  Paciic  Ave^  Alameda  -  LAkehurst  2-S37T 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 
METAL  L.-\TH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:.  Phone:  SUttet  4696 

CERTAIN'TEED  ROOFING  PRODUCTS 


ir  I 
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DAILY     PACIFIC     BUILDER 


MONDAY.  FEBRUARY  4.  i  940 


mMinfi  Permits.  Confirart^  -  -  -  K ^^^L J^  J  llf^»s^^^ 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


SAN   FRANCISCO 


\IF^  Ice  C'^«*f°  Pi*nt,  HO.00O; 
366  Guerrero  St;  owner,  Golden 
State  Co,  Ltd.  425  Battery  Street- 
contractor.  Cahill  Bros,  206  San' 
some  St.  ^^ 

FLATS,     2-story     frame,     »14,500       N 
Jefferson    266.3    W    Dlvisadero  '  St  • 
owner.    Philip    and    Leah    Ger^n 
725  Tehama  St;   contractor,  ol^e; 
M  Rousseau,  725  Tehama  SL 
FLATS,    four   2-8tory    frame.    412.700 
each;   b  Greenwich  58.6,  S4.6.  110  6 
136.6  W  Gough  St;  own^r  and  con- 
tractor, Oliver  M  Rousseau    725  Te- 
hama Street. 
BUILDING,  1 -story  Class  C,  ^12.000- 
NW   Taraval   and   12th   Ave;   own- 
er. Taraval  Motors.  Inc.  333  Mont- 
gomery  St;    contractor.   W   C   Tait 
Co,  461  aMrket  St. 
ALTER    beauty    school.    $10,000;    133 
Powell  St;  owner,  Arnold  E  Walt- 
ers, 150  Powell  St ;  contractor,  W  C 
Tait  Co,  461   Market   St  • 

DWELLINGS,  two  1 -story  frame,  $5- 
600  each;  N  Duncan  96.11,  70.3  W 
Douglass;    owner    and    builder,    H 
A  Crocker,  681  Market  St 
DWELLINGS,     five     1 -story     frame, 
$4800   each;   S  Topeka  80,  105,  130, 
145,  170  W  Venus ;  owner  and  con- 
tractor,  E   W   Perkins,   1525   Shra- 
der  Street 
ALTER   flats.    $1900;    57.Noe    Street; 
owner,    Frank    Becker,     c/o    cntr; 
contractor,   Leonard   Salomon,   1734 
Broderick   St. 
STORE   and   garage.   2-story    frame, 
$1000;   11  Otsego  Ave;  owner,  Lew 
Taylor,   premises. 
ALTER  wholesale  dress  shop.  $1000; 
595   Mission;    owner,   Karp   &  Gol- 
son.  130  Sutter  St;  contractor,  Em- 
pire  Constr  Co,   344   Harriet   St. 
ALTER     rooming     house,     $950 ;     902 
Clay  St;   owner.  H  Gagliardo.  c/o 
cntr;  contractor.  Leonard  Salomon 
1734  Broderick  St 
ALTER    apt    and    garage.    $750;    901 
Florida;  owner  and  contractor.  Fe- 
lice Fanucchl.  1431  San  Bruno  Ave. 
ALTER    store    and    flat.    $700;    2907 
Diamond   St;   owner.  Antonio  Par- 
dini,    premises;    contractor,    G   Ma- 
lubi,   49  Conrad   St 
ALTER  dwelling,  $670;  392  Iowa  St; 

owner.    Wm    O    Gomez,    premises 
ALTER    dwelling.    $600;    127    Hood; 
owner  and   contractor.   R  Wiesner. 
127   Flood    Ave. 
SIGN,   electric.  $600;   965  Market  St; 
owner.    Fox  West   Coast   Theatres, 
988    Market    St;    contractor,    Brite- 
Lite  Neon  Co.  1095  Market  St. 
ALTER  store.  $500;  3225  21st  Street; 
owner.   Carl   Hoch.    165  Alpine   Ter. 
ALTER  dwelling.  $500;  W  Kansas  283 
S  20th   St;  owner,  Mrs  Bonovitch, 
1660  Revere  St 
ALTER   dwelling,   $500;    130   Beverly 
St :    owner  and    contractor.    Harold 
Leland.  premises. 


ALTER  STORE.  $1800;   1365  Fulton: 

owner.    The    Boys'    Store;    buUder. 

Trewhitt  Shields  &  Fiaher. 
ALTER   SERVICE    STATION,    |800; 

1204    San    Benito;    owner,    Currie 

Bros. 
ALTER  DWELLING,  $750;  556  OUve- 

owner,  A  M  Gattey. 
DWELLINGS,  two.  and  garages,  $5.- 

000   each;    704-712   W    Yale;    owner. 

Geo  H  Lips;   contractor.  Raymond 

Con»tr   Co. 
DWELLING,    $2000;     2015    Thomas- 

owner.    David    J    Oliver.  '  ' 

ALTER  cafe  to   barber   shop.   $1650 


man;  contractor.  Smith  Electric  C«- 
service.  '"^» 

8242-44  Various  locations  and  own- 
rs ;  contractor,  WonderUte  Neon  ^. 
ucts  Co;  signs.  »«"  rroa- 

A  t1?  f^  ^**  ^^''  o^er.  Pacific  Tel 
7  ,,  Co;  contractor,  L  Ray  Moser- 
4  outlets;  3  switches;  1  piue   "■°^'' 

Bateman;   contractor,  L  Ray  Moaer- 

6  outlets;  2  switches;  3  plues   ^***®^' 

8247  1230  Minnesota;  owner  Levin- 

contractor.    Manning     &    ^i^SS- 


^   ,  -..  .-_.       8248    1237  Minnesota;  owner.  Crown 

owner,  Frank's  Place:  con-   "o<iucts;     contractor.     Manning    a 


tractor.  H  P  Nelson. 


REPAIR  dwelling.  $1000 ;  107  N  Van  I 

Ness;    owner,   P  E   Cain 
ADDN  to  dwelMng,  $700;  2531  Tyler- 

owner.  L  E  Cloyd.  ' 

^t^^^'   *^=    ^^2^  ^'*°°;   owner, 
R  A  Van  Natta. 


iWhitaker;  .^ 


CESSATION    OF    LABOR 
CONTRA    COSTA    COUNTY 


Jan.  18,  194fr-Lot  62,  Brookwood 
Acres,  Subdivision  No  1.  near 
Lafayette.  Robert  Hope  to  whom 
it  may  concern 


OAKLAND 


Inc,  Block  4,  Tract  704,  Eden 
Township,  Alameda  County,  Calif. 
C  H  McEntyre  to  whom  it  may 

concern -Jan.    28,    1946 

Jan.  30,  194^—363  Panoramic  Way, 
Berkeley,  Calif.  T  H  Reld  to 
whom  it  may  concem..Jan.  19,  1946 


Liens  Filed 


ALAMEDA  COUNTY 

Recorded  Amount 

Jan.  30,  1946—1733  Market  St  Oak- 
land, Calif.  Paramount  Electric 
Co  vs  Frank  and  Jane  Doe  Sorce 

.I21&06 


Noe  -  Responsibility 


35183  3400  San  Pablo;  owner.  Jos 
Corran;  contractor,  Spott  Elec  Co- 
alterations.  ' 

35184  2037  90th  Ave ;  owner  L  Wi- 
del;  contractor,  Marelco,  Inc  out- 
lets; switches;  fixtures;  plugs';  new 
service. 

35185  517  8th  St;  owner.  Master- 
craft;  contractor.  Marelco,  Inc.-  out- 
lets;   switches;    fixtures;    plugs-    al- 

r„K  ^ iterations.  ' 

Labor  ceased  Jan.  14.  1946       35186     317  Franklin   Street ;  owner 

Stephen  Foster;  contractor.  Johnston 

Electric;  outlets;  switches;  fixtures - 

plugs, 
j     35187     1008   69th   Ave;   owner.   Pul- 

liam;   contractor.  Johnston   Electric- 

outlets;    switches;    fixtures;    plugs     ' 

35188  9318  Olive;  owner.  Pfrang; 
contractor.  Johnston  Electric;  out- 
lets; switches;   fixtures;   plugs 

35189  2836  Parker  Ave;  owner.  C 
J  Baugh ;  contractor.  Special  Owner  - 
4  plugs.  '  ;» 

35190  364  Staten  Ave ;  owner.  Rav  '  2/4/46 
Dalton;     contractor,     Fox    Electrical    ^'^S  POSTPONED 


ALAMEDA  COUNTY 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


Jan.  30,  1946— Township  of  Pleasan- 
ton,  Alameda  County,  Calif.  West 
Coast  Life  Insurance  Co,  being 
sold  under  contract  to  J  A  Mar- 
shall. 


Ei^ineering  Section 

(Continued  From  Page  Three) 


(6)  6600  cu.  yds.  stripping  pits; 

(7)  6600  M  gallons  sprinkling-  ' 

(8)  2300  hours  rolling; 

(9)  54,400    sq.    yds.    concrete    pave- 
ment; 

(10)  86  cu.  yds  class  A  concrete; 

(11)  64<K)  lbs.  reinforcing  steel; 

(12)  1384    lin.    ft    corrugated    metal 
pipe; 

(13)  3  each  cattle  guards- 

(14)  18.000  lin.  ft.  line  fence- 

(15)  3840  lin.  ft.  road  guard; 

(16)  5000  tons  mineral  aggregate - 

(17)  525  tons  road  oil.  SC-4;         ' 

^Ml  ?i?«™"®^  processing  road  mix; 

(19)  460  tons  screenings; 

(20)  60  tons  emulsified  asphalt,  class 

The  total  bids  were : 

Bowen   &   McLoughlin  and  (3eor»e 
Lynch,  $352,351.77.  " 

Fisher   Contracting  Co..   1448,811.84. 

Wallace  &  Wallace,  $449,7»5.8L 
44fM^*"**     Contracting     Co.,     |4«0.. 

26609*^^™     Contracting     Co.,     $463.- 

Arizona    Sand   &   Rock    Co..    S468.- 
664.96. 


The  Lhree  low  bids  were: 
Empire  Construction  Co.,  $64,220. 
Leonard  A  Slate.  168,766. 
George  Abraham,  |65,522. 


&  Material 


;  Bids  must  be  accompanie<i  by  oer- 
tifled  check  or  cash  in  the  amount 
of  25*^  of  the  bid. 

I  Specifications  obtainable  from  tli« 
above  office. 


NEWS  INDEX 

For  convenient  reference,  news 
report*  in  this  section  are  cIsmI- 
fied  as  fellows: 

Misc.  Supplies  A  Materials  42 
Machinery  and  Equipment        «« 


2/4/46  •     ^ 

NOTICE  OF  SALE 

SAN  FRANCISCO— UnUl  February 
14,    10   A.    M..    bids   will   be   received 
by  the  Navy  Redistribution  and  Dis- 
posal   Office.    785    Market    SL,     San 
Francisco  3.  under  Sales  Catalog  Na 
t  B-274.46  for  the  sale  of  the  foUowlii« 
j  materials,    located   at  Navy   Material 
Redistribution  Center,  Bide   No   lOOS 
'Stockton.  Calif.  ' 

iLot  1),  1560  units  galvanized  drop 
forged  closed  steel  sockeU.  l-ln. 

(Lot  No.  2).  251  units  l-ln.  galvan- 
ized  drop   forged   steel   open   sockets 


•" 


W.  E.  Orr.  $489,772.92. 


42r-  MISC.  SUPPLIES  AND 
MATERIALS 


_   bored  for  1%-In.   rope. 


42 


2/4/46 

BIDS  WANTED 

SAN   FRANCISCO  -Until    Feb.    19. 
TT     o     L^"^®  ^^'"'  ^^  received  by  the 


(Lot  No.  3),  395  each,  equalizing 
thimbles,  l-ln.,  galvanized  cast  steal, 
double  grooved. 

(Lot  No.  4),  430  units  galvanised 
caps  fo  requalizing  thimbles  In  Lot 
No.  3. 

Bids  shall  be  made  for  a  minimum 
of  100  sockets,  thimbles  or  caps  listed 


40 


SAN  FRANCISCO 
FEBRUARY  1,  1»4« 


40-. 


STREETS  AND 
HIGHWAYS 


Division  3ir"v«n^^i'  P/«^"'-^»nent|above  or  any  multiple  of  100.  and 
Inv  No  SF^?S^Ii  f  "^-y*"  .^°<»"i""«t  t>*  accompanied  by  a  certified 
nnL^  k.*  SF- 2785-48  for  furnishing  j  check  or  cash  in  the  amount  of  25% 
auger   bits,    hammers,    and    sharpen-  !of  the  bid. 

rAnTJio"'  ^   ^^^   ^*'"^*'  ^«"  '     Specifications   obtainable  from  the 

«rJfiffi     *  ^                                   ;  above  office. 

Specifications  obtainable     at  the  I 

above  olffice.  •        • 


BLDG.  2-story  frame,  $18,000;  NE 
Innes  Ave  125  NW  Earl  St-  own- 
er. Richard  N  Nicholson.  Jr 

ALTER  dwelling,  $2000;  3643  23rd 
St ;   owner.  O   M  DeVos. 

ALTER  dwelling.  $600;  2031  San 
Jose  Ave;  owner.  Mr  Ware 

ALTER  shop.  $2500;  202  Hemlock; 
owner.  O  Ivory. 

DWELLINGS,  two  two-story  frame, 


40 


2/4/46 

CONTRACT    AWARDED 

SPOKANE.  Wash.— Inland  Asphalt 
Co..  10th  and  Havana,  Spokane,  at 
$10,839.  submitted  only  bid  and  was 
awarded  contract  by  the  City  Coun- 
cil.   Arthur    Meehan.    commission    of  <  

public  works.  City  Hall,  for  grading  j  2/4  M6 

and    paving  of  strip  22   inches  wide  i  BIDS  WANTED 

on  Crestline  St.  from  Francis  Ave.  to  »     DENVER.  Colo.— Until  Februarv  7 

Everett  Ave.,  and  from  Wabash  Ave.  j  2  P.  M.,  bids  will  be  received  bv  the  ,  ■      ■- . 

m^rY^if  ^^   Ave.-   grading   of    Bis-    Bureau    of    ReclamaUon.     Office    of.      "The    officers    and     members    of 
ITne  St       •  "■°'"  ^*°°*  ^'-  '°  ^^'-iSyn'^l°^°^!?!?*°^^5^_"e»House:!  The    Board    of   Directors    of  the 


42 


UNO  Capital 

(CoBtlaued  from  Page  1) 


Co;  alterations. 

35191  2312  Broadway;  owner.  Del- 
ta Equipment  Co;  contractor.  Fox 
Electrical  Co ;  alterations. 

35192  3412  Park  Blvd;  owner,  Ed- 
wards; contractor,  Flagler  Electric; 
new  service;  alterations. 


WASHINGTON     STATE.   —  Until 
Februar>'  14,  10  A.  M.  (bids  postponed  !  2/4/46 
from    February  5),    bids   will    be    re-    BIDS   OPENED 


ceived   by  the  director  of  highways, 
Clarence  B.   Shain,   Olympia,   Wash., 


ARIZONA     STATE     HIGHWAY.— 
Tanner  Construction  Co.,  731  N.  Ave. 


SSTfor  ?,?,iSi'«h*ln'^*'"  ^r.  ,^°-   C-j  Institute  feel   that  the  location  of 

:nS  UT(s"chi5'^l^f  ?m  S^eS^'^  V^^^^^  Nations. Capital  in  this 

40   (Sched.  No.  2) ;  1140 crossairosTs^he?   <^?"".^/y  ^^  an  occasion  of  profound 

No.  3.  vocnea. ,  significance  and  that  the   implica- 

Specifications   obtainable  from  the  '  *'^^^  ^'^^  ^  far-reaching  from  an 
(above  office;  also  on  file  at  the  office    architectural  point  of  view.   There- 


for the  construction  of  the  following  1 19,  Phoenix,  Ariz.,  at  $824,994.03;  sub-  j  of  DAItY  PACIFTC   mjILDER  "i^i    fore    the  concent  of  thp  C^r.it.\A^ 
improvements:  I mltted   the   low   hid   tn  th*   AH,nno  I T«r,fK  ci    Jl.^^^^.^^^^^^^  465   lore.^tne  concept  ol  the  Capital  de 


OAKLAND 


ALTERATIONS,      $970;     4265     Atlas 
Ave;    owner.   Mel   Kusmaul.   prem; 
builder,    T    Widel.    1560    Plaza    Dr. 
San  Leandro. 
1- STORY  ADDITION.  $2500;  712  Ade- 
line   St;    owner    and    builder.    Wm 
Temple.  1132  7th  St. 
1  -  STORY     3  -  ROOM     DWELLING, 
$1500:    6218   Mountain  Blvd;    owner 
and    builder,    Thurman    Bridgeman, 
6737  Mountain  Blvd. 
1- STORY  STORE  BUILDING,  $9500; 
4116     MacArthur:      owner.      James 
Murphy.    15050   Lark    St.    San    Le- 
andro; builder.  Murphy  &  Murphy, 
4601    Virginia    St;    architect,    Irwin 
Johnson,  449  MacArthur  Blvd,  Oak- 
land. 
1 -STORY  5-ROOM  DWELLINGS  (3), 
$6000  each ;  2590,  2594.  2600  Truman 
Ave:,  owner  and  builder,  Elvin  Van 
Ness.  4098  Lincoln  Ave. 
1-STORY  5-ROOM  DWELLINGS  (3) 
$6000  each ;  2604,  2608.  2610  Truman 
Ave;  owner  and  builder,  Elvin  Van 
Ness,  4098  Lincoln  Ave. 
ALTER   DWELLING.    $2500;    3267-69 
Davis    St;    owner,    L   Calleri,    2627 
Coolidge     Ave;     builder.     Western 
Construction    Co,    3176   Jordan    Rd. 
MOVE  BUILDING.  $700;  5200-02  San 
Pablo     Ave ;     owner     and     mover. 
Henry  Magnussen.  5511   San   Pablo 
Ave. 
MOVE  BUILDING,  $700;  5204-06  San 
Pablo     Ave;     owner     and     mover, 
Henry  Magnussen.  5511   San   Pablo 
Ave. 
MOVE  BUILDING.  $700;  5208-10  San 


•QnnA  u      cr    r         ^    '        ^^^^^      2231    Church;    owner.    Am- 

fwvu    eacn ;    s   Los    Palmos    Drive  1  brose ;    contractor,    Flagler    Electric  • 

comer  W   of   Lulu   Alley;   S   Burl- 1 2  plugs  '  'Structures  on  primary  state  highway 

wood    Dr    or    cor    W    Lulu    Alley ;  j     35194     2033  83rd  Ave ;   owner,   Mc-  i  ^^-    ^    i"    <*«    vicinity    of    Kelso    in 


owner.  Theo  G  Meyer 
ALTER  flats.  $5000;  845  Treat  Ave- 
owner.  G  Guzman. 


Connell;    contractor,   Collins   Electric  '  ^°^***^2  bounty,  at  Allen  St,  Brinyon 

Co;   outlets;   switches;   fixtures;    pi.    i St  and  vicinity  of  Station   571,  Fed- 

^„^  35195     5920-18  Foothill  Blvd;    own- i  «"^1     -Aid     Projects     Nos.     UI-32(11), 

S^rt^^^-    1-sto^    frame,    $5900; 'er.    Hillenkamp    &    Kohler;    contrac- i  Unit    1,    UI-32(12),    Unit    4,    and    FI- 

E  18th  Ave  200  S  Moraga  St;  own-    tor,  Collins  Electric  Co;  outlets;  fix-  j32(6),    Unit    1,   involving   about    2026 

er.   August  Hallgren.  itures;   switches;   plugs.  cu.   yds.   of   concrete   class   A,   30  cu. 

ALTER  apts.  $5000;    SE  Cor  Sacra-        35196     666  Simms   Dr;   owner.  Phil    yds.  of  concrete  class  B,  360  cu.  yds. 

mento  and   Powell   Streets ;   owner,  !  Davis ;    contractor,    Del    Monte    Elec  ■  o^    concrete  class    F.    867    lin.    ft    of 

Douglas  Dom.  jCo;  alterations.  I  reinforced     concrete    bridge     railing, 

ALTER  store.  $850 ;   1244  Market  St ;        35197  3306  E  14th  St ;  owner.  Merles  1 595.000  lbs.  of  steel  reinforcing  bars, 

owner.    The    Charcoal   Broiler.        |  Camera    Shop;     contractor,     Clifford    ^000    lin.    ft.    of    Umber    piling    (up 

Elec ;  alterations. 

35198  2222  San  Pablo;  owner,  Alad- 
'  din  Heating  Co ;  contractor,  Calif  or- 
!nia  Elec  Co;  welder. 

^ !      35199      Civic    Auditorium,     N    10th 

■  DCDu^.r.  ex,  1^*=    owner.    City    of    Oakland;    con- 

otKf^tUfcY  !  tractor.  Atlas  Elevator  Co;  1  motor; 

1626   Julia;    owner,    ;    dealer, 'l  switch. 

Richmond  Plbg;  2  w  closets;  b  tub;  I      35200     2740  Broadway;   owner,  J  E 

w  basin.  |  French   Co ;   contractor,  T  L  Rosen- 

2231   Derby;   owner.   Bessie   Pyron ;    berg;  2  outlets;  2  fixtures;  7  plugs. 

35201  2619  Magnolia;  owner.  La- 
her  Spring  &  Tire  Co;  contractor.  T 
L  Rosenberg  Co. ;  2  plugs. 


1  "fitted    the    low    bid    to   the  Arizona  !  Tenth  Sit..  San  PranrUrn 
1.      Constructing    three    reinforced  j  State  Highway  Commission,  1739  W.  i  xrancisco. 

concrete    highway    grade    sepaj-ation  j  Jackson   St.  Phoenix.  Ariz..  January  1 2/4/46 
=*^.„*  _..    _    .  _._*.  wi_».  3Q  jQj.  ^g  improvement  of  the  Flag-  1  BIDS  V^ANTED 

staff -Winslow    Highway.    FI    81 


Pinfflbii^  Permits 


(1)  210.700  cu.  yds.  roadway  excava- 
tion; 

(2)  10.000  cu.  yds.  overbreakage ; 

(3)  10.000  cu.  yds.  slides; 

(4)  1600   cu.  yds.    drainage   excava- 
tion; 

!    (5)  7100  lin.  ft  grader  ditches; 
2.     Grading  and  surfacing  on  1.866  j    (6)  1200  cu.  yds.  structural  excava- 
miles  of  primary  state  highways  Nos.  tlon ; 


treated).   8200  lin.   ft.  of  steel   piling 
and  other  items. 


I  mands    the    best    thoujfht    and   the 
[highest  skill  that  the  architectural 
42  I  profession,  nationally  and  interna- 
tionally,   can    produce.     It    i.s    the 
lonp    n)ad.     The 
the  project  will  take 
^ii^c  «»  *     *  T^T     -^  rr   "  o       ..     A-i^  "    — ^—    — "'-'    '-""    i-«"    M/x    for  I  "'"*^'  *»"<*  ^^  IS  important  that  we 
Seeasterv       ^^*»^^"   ^"^   extend-    furnishing   and    delivering    9250    ca?^  j  set  off  on  the  right  foot. 

Ihewor^- involves:  ^°ay ''^''^''  '°''  '"^^  ^""^^'P*^'  «*>^- '      "^hat  we   propose   to  do  is   to 

SDeciflo»tinn«  «K*„<^  u,     ^  !  lorm   3   nation-wide  committee   of 

above  orffce         °^^»*"»b'^  '^om   the  ;  leading  architect..,  old   and   youn^. 

representing     the     entire     country 

2/4/46  42  i  Jf^ographically,    and     represejiting 

BIDS  Wanted  ithe    various    tastes    that    manifest 


(7)  368.000  sta.  yds.  overhaul; 

(8)  4500  cu.  yds.  mile  haul; 

(9)  7000  tons  imported  borrow; 
(10»  66.700  tons  aggregate  base; 


dealer,   S  N   Covenery;  w  closet;  w 
basin  ;   sink ;   w   tub ;   shower. 

1408  8th  St.  1241  -Cedar  St.  837  Page. 
2209  6th  St.  2408  7th  St.  2436  7th   St. 


1  and  12,  Kelso  to  Rocky  Point  and 
Allen  St.  connection,  in  Cowlitz  Coun- 
ty, Federal  Aid  Projects  Nos.  UI-32 

(11).  Unit  2;  UI-32(12.  Unit  3;  FI-32  „„   „ 

(6),  Unit  1,  and  UI-167(12),  Involving    (H)  17^000  cu.  yds.°stripping  pits; 
about   29.26   acres    of    clearing,    16.45    (12)  7300  M  gallons  sprinkling; 
acres    of    grubbing,    399,370    cu.    yds.    (13)  2800  hours  rolling; 

of  common  excavation,  28,820  cu.  yds.  

of  solid  rock  excavation,  6205  cu.  yds. 
of    common    trench    excavation,    4140 


,     DENVER,  Colo.— Until  February  g,  |  themselves  in  the  archiectural  pro- 

i2  P.  M.,  bids  will  be  received  by  the  !  Session.   This  committee  would  ad- 

I  nr/^Mnr  °^i    Reclan»atlon,    Office    of ,  vise  and  assist   U.N.O.  officials  in 

SLnveTi  Coi?"*SSt;?"'*°^  House.  :  obteinin?   a    physical    emboidment 

A?o7;u1.fsh\Vand  d  S-  ^'  ''h'   ^'^/ip-   "H"^''?!   '""^^   """l^ 

000  lbs.  round  Lid  square  steflreinl    ?^^?^1    ^'^^^     ^^^     Organization's 


square  steel  rein- 
forcemejtit    bars    for    concrete,    f.o.b.  I 


high  ideals. 


35202     381  5th  St;  owner,  Saso  Co;    cu.  yds.  of  structure  excavation.  6145 


2419  Valley.  2421  Valley;  owner.  J  M  j  contractor.  T  L  Rosenberg  Co;  1  out- 
Walker;  dealer.  J  A  Fazio;  w  basin;  |let;  1  switch;  1  fixtures;  3  motors 
b  tub;  sink,  w  tub,  each  job  j     35203     14th  and  Broadway;  owner, 

1146   Delaware:   owner  and   dealer,  j  Kress     Store;     contractor,     Emerson 
L  M  Spengler ;  Bendix.  i  Newbery ;    6   outlets ;    1    motor. 

1411    Oilman;    owner,    ;    dealer,!     35204     Rear  1315  E  21st   St;   own- 

R  M  Reynolds ;  w  tub.  '  er,     Oakland     Tribune ;      contractor, 

3039   Stanton ;    owner,   Tom    Ward ;  I  Clifford    Electric ;    2    outlets ;    2    fix- 
dealer,  J  H  Jevons ;  w  closet ;  b  tub ;  j  tures. 
w  basin;  sink;  w  tub.  j      35205    818  Rosemont;  owner,  Grun- 

2021    Channing    Way ;    owner    Jar-  |  baum ;  contractor.  J  A  Grosso ;  range. 
rett ;   dealer.  J  H  Jevons ;   2  w  clos-  '■     35206     4121   Piedmont   Ave ;   owner,  j  reinforced    concrete    retaining    walls 
ets ;  2  w  basins ;  2  sinks ;  2  showers.  ;  McGlnnis ;     contractor.     Ets.     Hokln.  j  and    constructing   a    reinforced    con- 

iGalvan;    fixtures. 


CU.  yds.  of  ballast,  4160  cu.  yds.  of 
crushed  stone  surfacing.  590  lin.  ft 
of  cement  concrete  curb,  385  sq.  yds. 
of   cement    concrete    sidewalk,    179.21 

cu.  yds.  of  concrete  class  A,  4.0  cu.  1(20)  1620  lin.  ft  steel  pipe  shells; 
yds.  of  concrete  class  B.  70.24  cu.  yds,    (21)  46  ea(*»  driving  pile  shells; 
of  concrete  class  C.  28.626  lbs.  of  steel 
reinforcing  bars,  1180  lin.  ft.  of  beam 
guard  rail.  4692  lin.  ft  of  culvert  pipe 
and  other  items. 
3.      Grading,    paving,    constructing 


!  shipping!  jKjint  and/or  Mountain' Homej  I    ."The   experience   of  the   profes- 
l^ti^o-  ;  sion  on  procedure  and  other  mat- 

^H-    ^^r^^r.^*^    ,v i    .Spedfljcations  obtainable  from  the '  ^ers    would    be    made    available    to 

yds.    concrete    pave- |  above  oflflce.     .      V  U.N.O.    officials.     It   may    be    that 

■  ;  the   program    to   the   judgment    of 

JiX'^.^^  ^ "tz    those  in  charge  of  physical  aspects 

f In  lT?iM?.'^H^    rr  i°^  the  U.N.O    Capital   will  decide 

^f;.^»^^.9iSCO;rFntil  February  I  that   an    international    oompetitioa 


(14)  99,500     sq 
ment; 

(15)  1034  cu.  yds.  class  A  concrete; 

(16)  179  cu.  yds.  class  D  concrete; 

(17)  127,500  lbs.   reinforcing  steel; 
(19)  427  lin.  ft  structural  steel  hand- 

(18)  195,400  lbs.  structural  steel; 
rail; 


^It'offt.Yin'it.^^^^^  would   be   desir- 

i  Material  Redistribution  and  DisDosal '  ^°'^-     ^"   ^^'^   ^^'*'"t'   ""^   proposed 
■Office.    7185    Market    St.    San    l^un- ■  ^^^'""^'t^^    *^^"'^    ^    ^^    consider- 


(22)  1620  lin.  ft  filling  steel  pile  shells  '^7^6^-"-"  ^^^^  ^-*^'*'^  ^°    ^-  '  --l--!'-^"^-^-  '"  -'''^"'"^   "P"    *^' 

follows:  competition    from    the    writing    of 


BERKELEY 
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(23)1286    lin.    ft    corrugated    metal  i  ?!?,;t5/°"'   ^^^   ^*^*   °'   material    as  '  <?anizin&  and  carrying  throusrb  the 
pipe;  '     A    f  W  ;  competition    fror-  — '"'- 

(24)  5  each  cattle  guards;  I  w/r«    r«v!2    1>.  808  l^-in.  galvanized    the   admissions." 

(25)  72.200  lin.  ft  standard  line  fence;    foreed^fLi^TiK^'    °^u°    *^*'    ^^"'P .       Pointing    out    that     U.N.O.     offi- 

(26)  7300  lin.  ft  road  guard;  (f^*;  nT^)   1237%^??' n^  k         ,    '  ^ials  will   undoubtedly  be  besieged 
,  (27 >  9400  tons  mineral  aggregate;          •  vaniVl*  J3-ki  '     ,?       ''"'°-  ^"'^'''y  «^- i  with     ideas     and      nrnnnsala     fi^m 

Crete     T-beam    bridge     over     Pacific  1  (28)  800  tons  road  oil    SC-4  j  vanized  Oable  clips.  ]  Vfitn     laeas     and     proposals     from 

i Coast    Railroad    Co.    tracks    on    0.26  1(29)  7 1  miles  prw^essinerokd  mix-      !^^at«'-l»'    located   at   Naval    Supply    "?*"Y  "^a^'^a^'ons  and  individuals 
jmlle  of  primary  state  highway  No.  5,    (30)  105O  tons  screenings-  '      i  ^tf,''*'  ^^^^-  ^^-  ^002.  Stockton.  Calif,    t"^   Institute   said   that    the  advice 

I  Maple  Valley  vicinity  in  King  County,  I  (31  >  142  tons  emulsified  asphalt  class  1  f^fT^^  ^^^V"  ^^  accompanied  by  cer-  '  o^  the  committee  should  prove  ep- 

14'5'5  Third-  owner  H  o  P^fi'h.!^®'^"*'    Aid    Project    No.    SG-19(3),  "A."  I^i/iedche^ck  or  cash  in   the  amount    pecially    helpful    in    shiftinjr    such 

contractor    Rein  &  Sons     23  oS?^  «^*^«    P^°J*^^'    ^^^ol^i^g    »bout       The  total  bids  were:  i     ^iSf^L^***-       ^..  .  i^eas  for  the  U.N.O.  officials'  fur- 

con  ,0      n„„  ^n^itches    iTfixtures     9  nlue^^^^  ^"-  ^^^-  °^  unclassified  excava-        Tanner  Construction  Co..  $824,994.03.  'nnvlLr^i*^''"^   obtainable  from   the  ■  ther  consideration. 

McArthur    BuiilL^'r    ^"*  =  ."^"''   Jlrcu'ts ;  3  moJor    '"  '' '  '  ^'''^" '  ""  ! "°;; J,23\  '%y^t,  ^  "S'^^i  e?" '"n"  '     ^°^^^"  *  McLoughlin  ^d  (George   ^^°"«  °"'^^      «      ^  1      "There  are  doubtless  many  other 

'^l''lV'"^,.?.'i!!!^^!l€ .  ^°J    '^^.'^t^^^^t^/-     554     726  Addison;    owner.    Brandis  |  F^.t^^^K:  .'^^'o^J^,L  °1/^^^^^^^^  ..         _         „„     ! ^  !  questions  that  will  arise,  on  which 

stance  of  such 
be  most  help- 
continued.     "It 
:  IS,    of   course,    our    intention    that 
i  of  culvert  pipe  and  other  items.  1 958.53 

4.      Grading,    surtacing    sJid     con-  1 
structing     two     steel     and     concrete  ' 


Electrical  Permits 


SAN   FRANCISCO 


T    «u  idmg    Co;    contractor,;     554     joQ  Addison-    owner     Brandts  i  P*^^*"®"*'    122,320   lbs.  of   steel    rem- (Lynch.  1849,091.79.  i_ ,  !  ouestions  that  will   ■ 

Electric    Co;    10    outlets;    10    T5,^,i„i  Vvr°*f°"'    °2^"®^V  ^        K  Western     Construction    Co       $883 -' T^^ tn " __    quesuons  tnai  will  , 

:   15  plugs;   service.  i ?o  Sts ■    8    sw'tSes     io  ^  Construction    Co..     $883,-43__      MACHINERY   AND  the   advice   and   ass. 

Various  locations  and  own-  :  cLuUs       '         ^"^^'^^^^ '    ^^  P'"«^ '    *   class  A.  80  cu.  yds.  of  concrete  class       pisher  Construction  Co..  $885,793.06.  ■ " — -  j  f  f  ^."IT'"^  S""^'"^ 

tractor.    Brumfield    Electric  |«5    2151  San  Pablo-  owner  .  |B.  269  cu.   yds.   of  concrete   class   F,        W.  E.  Orr.  $916,929.24.  ;  2/4/46  •     43 '("1.      the    Institute 


Adams    Electric    Co ; 
switches 
8213-16 

ers;     con 

Sign  Co;  signs 


coftracYo?  R^e'in^&^'sons^  o^itlets-'ji  '  ^'^^  >^^-  °^  structural  steel.  438  lin.  ft  !      Packard     Construction     Co..    |944.-  '  BIDS  WANTED 

contractor,  neip  &  isons  .^  outlets ,  ^  ,„,  ^„,^^^  „,„^  „„^  „^^^^  ,^^„„  ,o^a„  '    *      '    !     SAN  FRANCISCO— Until  February  I  the    committee   would    serve    with- 

I  ^^'  ^  ^    H::  ^'^^  ^'"  ^®  received  by  I  out   compensation." 
( the  U.  S.  Treasury  Department.  Pro-  ; 
40  I  curement  Division.  30  Van  Ness  Ave.   I 
primary-"-"-'-'-'- .  Q.r^o  »»,» ...-,.^  .0--    «, ..._..  .        _         _ 


8217  220  New  Montgomery;  owner   switches-  2  fixtures-  2  nlucs. 
and  contractor.  Mills  Estate;  .  ««    oqio  J*   ♦vf  ^^ 

8218  153  2nd  St-  owner  MAxHf    ■  Ninth;  owner. ;  con 

ner;    contractor.    Kuchel '  &    Sieves ^  !  ^'^r7°'";.^o^Ll^,^°^^J."®^'t^^  bridges  "over  the   Soleduck  River   on  i  2/4/46 

^°^o^-     ..     ^  ;«J!fJ^''tL^f.°^J*'^°.r.r'^?^^^  miles  of  primary  state  highway  jBIDS  WANTED 

Eng  Products,   ^w^»»v..u..  xi^ucuei  «   pj^gg 

558  2131    Acton ;    owner.    Geate's ; 
contractor,   Havens   &   Wade;    range. 

559  2325-27    Russell;    owner.    L   C 


472    Jackson;    owner.    China '?*^f,'fTJt„*^°°i*'"tiuo>,  •'^9°7w^^^  SAN'DIEcJo."calif.— As  previously  i 2781-46  for  funiishln*g  and  deliverinc  i 

Kiucts;   contractor.  Kuchel  ftlniiiVa  swiicn .    ^    rixiures,    £   ^^^  ^^^^    McDougal   Creek   revision,  I  Reported,  until  February  11,  11  A.  M.,  !  50  suction   hose,   l^-ln.  inside  diam- ' 

in  Clallam  County.  Federal  Aid  ProJ-  j  bids    will    be    received    by   the   U.    S.  j  eter.   10-ft.   lengths,  f.o.b.  660  6th  St.  . 

ect    No.    F-170(10),    involving    about  j  Navy.     Public     Works     Office,     11th  '  San  Francisco.  ' ; 

18.92  acres  of  clearing,  11.56  acres  of  |  Naval  District.  1220  Pacific  Highway,  j     Specifications  obtainable  from   the  ' 

Won-    ^^nffo,,*^,-     Tr^>,„of««    iri^^f»^«.    grubbing.  112.030  cu.  yds.  of  common  I  San  Diego,  under  Spec.  No.  16953  for   above  offi-he.  j 

^R  LfZA  •   •^°^"^^°"   ^^^^^'^^  i  excavation,  3500  cu.  yds.  of  solid  rock  !  labor  and  materials  for  the  construe 

excavation,  7480  cu.   yds.   of  selected  I  tion    of    40.(X)0   sq.    ft    of   automobile '  2/4/46 


OFFICIAL  PROPOSAL 


Slevers ;   motors. 

8220  1071  Valencia;  o-wner.  Irvine; 
contractor.  Strom  &  Smith;  2  out- 
lets; 1  switch. 

8221  S  Sacramento  150  N  Gough; 
owner.  N  E  Johnson ;  contractor, 
Strom  &  Smith;  

8222  234  7th  St ;  owner,  Walt ;  con- 
tractor. Quality  Electric;  

8223  45    Filbert 


LS  346— Steel  Pipe 


NOTICE  TO  CONTRACTORS 


Pablo;    owner    and    mover.    Henry        »223      45    Filbert    St;    owner,    Ed- ,  ^"'.'7';;,^,^^;' 
Magnussen.  5511  San  Pablo  Ave.         !!.f'"^/l  T°°'  ^o;   contractor.   Quality  ;  "f^o     aS)   S 


18  fixtures. 

560 
contractor, 

561      1343    Hopkins;    owner,    Chas 
Hanson ;   contractor.    Aarvoks    Heat- 


BERKELEY 


DWELLING. 


S5000 :      1344      Lincoln ; 
owner   and    builder,    Victor    Benda. 
1620  Webster. 
ADDN,     S700;     3113     Harper;     owner 

and  builder.  V  Varquez.  premises. 
WAREHOUSE,    $6500;    935    Murray - 
owner  and   builder.  Wm  Davis.  93() 
Ashby  Ave. 
ALTERATIONS.  $500;  1900  Ward  St; 
owner    and     contractor.     Josephine 
Childa.    premises;    plans    bv    Doro- 
thea  Christensen. 
POST   OFFICE.    $10,.50O:    915   Colusa; 
,  owner,    Paul    Hammarberg,   2    Nor- 
wood Ave;  contractor.  Albert  Ham- 
marberg. 330  Ramona  Ave.  El  Cer- 
rito;  plans  bv  owner. 
STORE.  $5750;' 2255  San   Pablo  Ave - 
owner.   Dan    C  Wood,   2333    Stuart;' 
contractor,  Adams   Constr  Co.  2649 
Benvenue. 
DWELLING.     6-ropm,     $82t)0 ;      1025 
Cresfon ;    owner   and    builder,    H    F 
Rubinaw.  523   Spruce  St 
ADDN.  1750;  768  Contra  Costa;  own- 
er.   D    V    Ross,    prem;    contractor. 
Valary  &  Wilson.  2134  Parker 
ALTER    $700;    941     Hilldale;    owner 
and     builder,     Mar\     L    Lords,    941 
Hilldale. 
ALTER   $1400:    1310  10th   St;  owner, 
R    W    Van    Dwesen.    1315    22nd    St.* 
Oakland :    contractor,    A    E    Gould'. 
1517  Solano  Ave. 
GARAGE.   $500:   875   Hilldale;    owner 

and    builder,   H   E    Seibert.   prem. 
ADDN.   $14.'>0:   33  Tanglewood ;   own- 
er. E  N  Holmes,  prem;  contractor. 
Emil  Person,  2224  Rose  St. 
ROOFING,  $650:  1931-3  Hearst;  own* 
er.  C  E  Monroe,   1931  Hearst:  con- 
tractor,    Edwards    Gutter    Service 
2342  Grant 
REPAIRS,  $500:  1303  Monterey;  own- 
er  and  contractor.  A  C  Long,  1303 
Monterey. 
DEMOLITION,    $8350:     1853    Solano; 
owner  B  B  Unger,  Bank  of  Amer- 
ica :  contractor.  Kiss  Crane  Co.  2700 
San  Pablo  Ave,  San  Pablo. 
ALTER.  $1500;   2212  Grove   St;   own- 
er   and    contractor,    Peter    Bresso. 
2212  Grove;  plans  by  R  Dillon. 
ADDITION.  $500;  1634  Walnut;  own- 
er and   builder.  M  L  Lords  and   A  1 
M  Aitman.   941   Hilldale. 


Electric;  alterations. 


562     900    San    Benlta;    owner,   (Jeo 


i     Sealed    proposals   will    be    received 

i  at  the  office  of  the  East  Bay  ICunici- 

43  \  pal     Utility     District,     612     Sixteenth 

Street  Room  205.  Oakland.  California, 

until    5:30   P.    M..    Wednesday,    Feb- 


8224  175  Shipley  St;   owner.   Chris  '  ^"Tin^'^o^*™*'^*"'' 
Refrigerators ;     contractor.    Bertrand  l  *"f^,^  "°*°'^- 
Electric;  motors.  I      '*'" 

8225  N  Wcor  Van   Ness   and   Pa-  '  *^°" 


♦  r    Afii^Aua^     «♦  ,.  roadway    borrow,    4110    cu.    yds.    of  j  parking  facilities  at  the  Naval  Hospi- ;  CONTRAcIt  AWARDED 

tor,  AarvoKS,  1  motor.  crushed  stone  surfacing,  490  cu.  yds.    tal.   San  Diego.   The   project  will   in-        SAN  FRANCISCO.— Dominic   Poll      „„..,    „  .^   ,      „      ,,^„ 

of  crushed  cover  stone,  340  cu.  yds.  j  elude  earthwork,  clearing  of  site,  i  teo.  547  Howard  St.  San  Francisco,  !  ruarv  "laTl^M  and  'at'^aThour'^wTll 
of  crushed  mineral  aggregate,  3230  |  asphaltic  cement  concrete  paving,  '  at  $82.50  each,  awarded  contract  by  be  opened  for  furnishing  aporoxl- 
lin.  ft  of  culvert  pipe,  744  cu.  yds.  of  1  moving  existing  utilities,  -wire  fence  M.  H.  Gertry.  purchaser  of  supplies,  mately  1500  linear  feet  of  l«-lnch 
concrete  class  A.  446  cu.  yds  of  con-  ; and  other  miscellaneous  work.  ,270  City  Hall,   San  Francisco,   under  'cement   lined  and   coated    steel    nine 

Crete  class  F.  366  cu.  yds.  of  concrete;      Bids  shall  be  submitted  as  follows:  'Inv.  No.  3464  for  furnishing  and  de-  1  f  o  b    District  Property  between   73rd 
00      ^o«    Dtu»xt      uwucr  .*=^«^  "'  ^  "°-  ^^  °^  ""^^''^  *^°°:    ^^*  ^"h^  ^°''  ^^t'^"^  °f  «ite,  grading  :  Hvering  armatures.  I  Avenue    and   9eth    Avenue   near    San 

^,.^r^*^J^nT^^T.^^^.  ^7^l'^r^'X::~'-i\^r^^^    bridge    railing.    247,000    lbs.    of  and  paving  the  area  within  points  i  Leandro  Boulevard   Oakland  Callfor- 

tractor.  Gardiner;  new  service,  1  Igje^i  reinforcing  bars,  568.000  lbs.  of  I         A.  B.  C  and  D.  including  the  two   2/4/46  .     4,  \^Z^^      Boulevard.  Oakland.  Calif  or- 

approach  driveways  and  the  walk;  CONTRACT   AWARDED  ,      Specifications  (No.  LS  348)  may  be 

complete ;  I      SAN  FRANCISCO.— The  Federated    obtained  at  room  406  of  the  offl<i  of 


Aarvoks    Heat- 


2815    Stuart ;    owner. 


emment  furnished  fencing  mate-    delivered   three  days,  submitted  only 


cific;  owner,  ;  contractor.  Ber-    *^*k^*^  or     ao«„io  .    «„rT,«^     woirvu    c  I  structural  steel,  5200  lbs.  of  cast  steel 

tnvd   Electric;   3   outlets;   1  switch ; '^^^^  .  ^^^^f^^'^^r'  H^^  W.^inS-  f'^^d  other  item^.  ,  .._„ „. 

2  plugs.  :  waltz,   contractor.  Atias  neatmg.   x^     Federal  funds  have  been  allocated  ;  (2)  amount  added   under  Item   1   for    Metals   Diviison.   American    Smelting    the  District 

8226    50  5th  St;  owner.  Cappelletti;  i?^?^'  „.„    c»,o*t»^v.    nr^^f    n    q  ' for  the  above  construction.  moving   and   re-erecting  of   gov-    &  Refining  Co..  at  $130  per  ton  net, 

contractor.    Grandi    Electric;    altera-  ^,j*5      2411Shatt^^^^^  Unskilled    labor    employed    for    all  ^  '- -" 

Campbell ;  contractor.  American  Neon  ,  j^^gj.^,     nroiects    shall     be    obtained' 

8227-28    Various  locations  and  own-  < 
ers;    contractor.    Electrical    Products'     °°^     jf"^T,.J^»!v',^^  1  J^rJ^o'L'^  ^"o^T.""i  I  ignated    by    the   United    States    Em- j  (3)  amount  added  under'ltem   1  for  land    County   of    San"  Francisco,    270 
Corp:   signs.  | Meat ;  contractor.  American  Neon.  1  jp'foyment  Servica  moving   and   erection    of  govern-  I  City  Hall,  ilinder  Bid  No.  3461  for  fur- ' 

8229    580  Eddy;  owner. _ ;con-l"|^      2977    Colleee-    owner     Bridal'     "^'^   ^'*^   proposals  shall  be  accom- !         ment  furnished  fencing  materials  |  nishing   and    delivering    15^  tons    pig 

Shop;   contractor.  ^American  Wn;  i;L\"^ed   by  a  Wdpro^^^^^^ 

':^n::^o''l^S^^'z^^-^^^,t,^i'f^    ^^f^frimTri'lSn^to^'-^^iicent    (5%)    of    the   amount    of    such 
8231       511     Market;     owner.    SllVerlPf  ^    contractor,    American    Neon;    ll    .^    proposal     should    the    successful 
Stationery;  contractor.   Ets-Hokln   &:*"|2o      i^irr    «ah*H,ick-     owner     Mr     bidder  fail  to  enter  into  such  contract 
Galvan ;  4  outlets.  '  CuSv-s  ^mei^    c^UcTor  A,^?    '  *"<i   ^^^^^^  ^  satisfactory   perform- 

216  Thrift;    owner.   J   Negri;  i H!!L*^SL£'^^^"f^ '  *^°"tractor.  Amer-  ,^^^^  ^^^^  ^^^^^  ^^^  ^,^^  ^^^^  j^ 


DANIEL  READ. 

tlons.  i^fJ"P^«'Vs?^'*^*'*°'"''^"^'^''*°^*°''ife^e^a^^  riairbVtw^^n'To'lntrA  To*  B^^d    bid'^n?  wkV^^^aVded" "con t'i^V°by  i  Oakland   California,  ^•^^rf- 

%'024    A«hbv-    o^v-ner     Sunerior  ^"^^^  "^^  prepared  by  agencies  des-  ,         B  to  C  only,  including  4-ft  gate;  ,  the  purchaser  of  supplies  of  the  aty  \  January  31.  1946. 

ijuz*    Asnoy.    owner,    superior  1  j^^^^^^    ^^    ^^^   TTnited    States    Em- 1  (3)  amount  added  imder  Item   1   for  I  and    Countv   of    a^n    iTrAnriarn     ^a  (Daily  Pacific  Builder) 

I    .  I  j/iwj  uiciii,  ociTi«..o.  I         —   — o — ^-— .-    w.   ^^.i^.u-  ;  — .■  — — -.  .w— ^«..  ^.>j  t.-'yj.  u-zua  iwi  xui-<  (Feb  4,  1946) 

.con-r*|^      ^^    nr^u^rr...    oT^or     «HH«i'     AH   bid   proposals  shall  be  accom-!         ment  furnished  fencing  materials  |  nishing   and    delivering    15    tons    pig 

tractor.  Golden  Gate  Electric;  -.!ov  /    „*  -    a JU--i^^  icflt:? -i    panied   by  a  bid  proposal  deposit   In!         between   points  C  to  D   only,   in- (lead   for    San    Francisco    Water    De- 

8230    3320  Mission:  ov^-ner.  Al  Cart- jf.^P-   *=*"^^**=*°'^'  ^"®'^*^"  ^*°''=  ^.Jash.     certified     check     or     c^hier-s  i         eluding  gates ;  ,  partment 

check  in  an  amount  equal  to  five  per  |  (4)  amount  added   under   Item   1  for  ;  • 

clearing  of  site,  grading  and  pav-    2/4/46  43  j 


8232 

''°o^\'"f ''^^'■"j?  ^^'°^"'^^'^'^"'^<='«-"*'   '  I  **1?0^2J^'  Sai*?ablo-  owner  •  '*»'»  proposal,  the  bid  proposal  deposit 

vr?^^^     ^^'^''^  ^*^^   ^^«:   °^«'''    contractof  ^llfom°a  ^it^ri^^^^^^^  be   forfeited    to    the    Stat^    of 

Miholowitch ;     contractor.     Strom     & :  contractor,     caiiromia      i^iectnc ,      1    -Washington 

Smith  :  3  outlets ;  2  switches ;  1  plug,  j  ™otor,  •■ 


8234    22T  Bay  St:  owner.  SUr-I^-S  !.,»^V,,'^„,^,tor  fca'lSJATia  ^4' iQ"^^""^'^'""^^^^^^  r/TpeSflSl 
contmrtnr      Atioo     ■iri«/,*»<« .  I  * "Tcnit ,  Contractor,  v^auiornia  iLiec- ,  ?, *^  ^- *^  _w*_i.,.»^     ^..^.m    thia 


Classified  Advertising 


contractor.    Atlas    Electric ; 


trie     38  outlets  I  ^*°^^     ™*y     ^«     obtained    from    this  i 

672     1000  Parker;   owner.   Western  jo^lce  upon  written  requfat  thej-efor  ; 


Works 
service 

82^"?     QTr"  nnr  n^r,*    A ,.« ..  T*     i.'     672     10(X)  Parker;   owner.   W^estem '""^"-"^   "H""    «mi^"   *.'^*'I       T'v[4»*. 

St     ovvne^   Was?S^o;^  Ho^f-  ^o?   ^oor  &  Sash;   contractor.   California    ^nd  payment  to  the  f irector  of  high 

oi.    owner.    Washington   Hotel;    con-!^,^^^„.    ^^    «„fi«t„.    a.    -witches-   12   ways  by  cash,  certified  check,  cash    .    ^  ^^^  ^         ^ 

'        tier's  check  or  money  order  the  sum  I  above  office  upon  deposit  of  $10, 
M-i— 'of  two  dollars   ($2.00)  for  each  copy 


tractor.     Central     Electric-     service •  i  ^'®^*'^*^  =    ^^    outlets;    4    swl 
.,.       .;        **  '^"''     n-iecinc.     service,  ! fixtures;  2  circuits;  3  motors. 


Ing  of   additional  area   No.   1;  CONTRACT   AWARDED 

(5)  amount  added   under  Item  1  for        POMONA.  Los  Angeles  Co.  Calif .- 
clearing,  grading  of  site  and  pav-    Mack  International  Motor  Truck  Cor- 
ing of  additional  area  No.  2;  ;  poration,    1501    S    Central    Ave.,    Los  | 

(6)  amount  added   under  Item   1   for  I  Angeles,  at  $12,043.75  submitted   only  ,' 
clearing,  grading  of  site  and  pav-  i  bid    and    was    awarded    contract    by  i  ■ 
ing  of  additional  area  No.  3 ;        I  the  city  cQuncll   of   the  city   of   Po- 

(7)  unit  price  per  lin.  ft.  for  remov-  { mona,  Mr.  Doramus,  city  clerk.  City  j 
ing  and  erection  of  additional  i  Hall.  250  W  4th  St.  Pomona.  Jan,  j 
government  fencing  materials.  If   29  for  furnishing  one   1000-gal.  triple  j  -,  ■  , 

required,  for  areas  1.  2  or  3,  not   combination      pumping     engine     and  i     G^eacral  Contractor  wants   FIRflT- 
exceedlng  250  lin.  ft  tanker,    fob    Pomcna.    delivery    to    be  |  CLASS    ESTIMATOR    State    exD«i 

Specifications   obtainable  from   the,  made  in  180  days.  i  ence,  reference*  and  salary  expected 


WANTED 


Completion  Notices 


ALAMEDA  COUNTY 


alterations. 

8236  162   Turk   St;    owner,   ; 

contractor.  Central  Electric; 

8237  450  Sutter:  owner,  Dr  Sirbu- 
contractor,  GE  X-Rav  Corp; 

8238  N  Balboa  St  170  E  39th  Ave; 
owner.  Michel  &  Levy;  contractor, 
Weber-Conroy;  12  ouUets;  1  switch; 
13  plugs  :  service.  ■  Recorded 

8239  SW  8th  and  Cabrillo ;   owner.  'Jan.  31.  1946— Lot 
Church  of  Christ;  contractor.  Weber- i      Resubdlvlslon    Lots.     El     Portal. 

Conroy ;    30  outlets ;    20    switches ;    20       San   Leandro,   Calif.   Irvln   R  and      -  Qgattle    SDoicane    Tacoma  and  Port- 
plugs  :  service  Dora  Z  Critchlow  to  whom  it  mav        ^^i    !'t,h  ^ti!?  nfVlrfs   of  the  district 

8240  521  Clement:   owner.  Gretch- I     concern Jna.    31.    1946  '  **''**■  """^  *^*  °"*"^  -  — " 

en's  Bakery;  contractor,  Weber-Con-  'Feb.   1,  1946— On  Greenly  Dr  201.86 

roy;  22  outlets;  5  switches;  4  plugs; 

motors. 

8241 


I 

1 2/4/46 

I  BIOS  WANTED 


I  Reply    Box    131,     c/o    Daily    Pacific 
«  J  Bulkier.  to  Feb.  6,  IS 44$ 


of    such   maps,   plans   and    speclflca- 

tions  as  a  renUl  for  the  use  of  them.  1 2/4/46  40  |    /'urt^i.Ajvu,  ore.— until  February       ESTIMATOR    with    Buildlne    exn 

Plans  will  be  forward  by  third  class  j  FUNDS  AWARDED  ]}*>  10:30  A_  M..  bids  will  be  received  j  or   Engineering  training     State    nre- 

mall.  1  STREET  IMPRO\'^MENTS  •  ^y  t^*  Department  of  Interior.  Bon-  '  vious   exp.    and    education     Good    f  u- 

Informational  copies  of  maps,  plans  ;  Estimated  Cost  $290,944  :  ne'«^»»e   Power   Administration.    L.   C.  ,  ture  for  amblUous  young  man    Reolv 

and  specifications  are  on  file  In  the   WILIJAMS.   Coconino   County.   Ariz.  '  Stew^^L    procurement    officer.     Box  '.  Box   130  c/o  Dally  Pacific   Builder 

■ —  [office  of  the  county  engineer  of  the    Construction  of  street  improvements,    3537,  1300  NE.  Union  Ave..  Portland  8,  f^-v 

Accepted    countv  in  which  the  work  is  situated,  I      gutter  and  paving  on  Railroad  Ave.,    under    Inv.    No.    3574    for   furnishing  \ . ' 

E.  ptn  Lot  D.  Map      \^^  chapter  office  of  the  Associated  i     Grant   Ave.    and    5th    St.    2nd    and    '1>    30,250    libs,    railway    rails.    90    lb.  j     EXP      ESTIMATOR     for     General 
«     ._,        General    Contractors    of   America    at  1     3rd  Sts..  Hancock  Ave..  2nd  St  and    ASCE  or  ARA  sec,   relayers.  1000  ft    Contractor,  figuring  industrial  bulld- 

_  _ .   , ..    I     Edison   Ave.   and   on  Sheridan  and    '"     random     lengths,    complete    with  '  Ings.     Location.    Sacramento.     Perm 

Hancock  Aves.                                              necessar>'  angle  bars,  bolts,  nuts  and  \  Salary   opea.    Write    full    particulars 
Owner— Town  of  Williams.  J.  C.  But- I  washers    for   assembly,    and    (2)    870  j  P    O.  Box  2071.  Sacramento, 
ler,    town    clerk,   Coconino  Cptmty,  '  each  tie  ^Ia;tes,  new.  ^x8-in..  for  use  I  (to  7/a/ah\ 

*--  ^  'with    rail.    lo.b.    Voltage.    Wash.,    or "*  */^/»«» 


2178  35th  Ave;  owner.  CkK>d- 


2/4/46 
(BIOS  OPENED 


40 


Ariz. 


FRESNO 


DWELLING   AND    GARAGE.    $5000; 

4629  Madison ;  owner,  G  E  Mason 
DWELLING.      $4000;      39      Strother; 

owner,  Nick  Tancredy 
DWELLING  AND   GARAGE.   $3000; 

537  Inyo ;  owner.  Eugenia  V  Munoz. 
DWELLING.  $2000;  4151  Piatt-  o-wn- 

er.    John    Gott;   builder,    Larsen    A 

Ratto  Construction  Co. 


FOR  SALE 

Fully  Equipped 

Brockway  Line  Truck 

oOo 
V.  G.  ELECTRIC  CO. 

330  SEVENTH   ST.,   RICHMOND 
Phone  RICH.  4710 


engineers  of  the  Department  of  High 
ft  south   Edwards  Ave.   Oakland.       ^''^^  "^'^^'^  ^^^  "^"^  ^  Inspected. 
Calif.    Shelby    A    and    Gertrude 
Famsworth  to  Howard  S  Pulllam 

Jan.    30.    1946  i"'^'oT^nT^^"^QT ATE    HIGHWAY.— I      The  Bureau   of  Communitv  Facili- ,  above  off Icei 

^*S;    ^^' -r^^^Y^.'^  J^    ^^'    *°*=^'       Bo^nT  McLoughlin    and    George   ties.  Federal  Works  Agency,  2223  Pul- ' 
Block  7.  Tract  697.  Eden  Town-       fJ^-^h  P  O  Bo^  3I46  Phoenix.  Ariz..  '  ton  St.  Berkeley,  has  awarded  funds   2/4/46 
GrJ'enw''oM"'co^  fo  d'S  B';hin        J  ari^52.Sl  77.  subSltted   the  low  bid  .  in  amount  of  $10,550  to  assist  in  prep-    NOTICE  OF  SALE 


Engineer— Headman,  Ferguson  A.  Ca-  'bidders  shipping  point  I     ARCHITECTimAL   DRAFTSMAN 

rollo.  Phoenix.  Ariz.  Specifications  obtainable  from  the '  wanted.     A-1    man.     Working    draw- 

t  I  Ings      and      details       General      worK 

I  schools    and    public    bu41dlng8      Lone 
4j;Job.     Write    details    and    salary    ex- 
prep- ;>>•"• '^t  uf   &Ai_E  jpected     F.   T.   Georgeson.    P.   O     Box 
to  the" Arizona' State  Highwav  Com-    aration  of  plans.                                           ■     SAN  FRANCISCO— Until  February  ,  55,  Eureka.  Calif.    Phone  Eureka  394. 

~   '   ~  1K     iA    »     ^     ^,1^    .^.jjj    ^^   received;  (to   2/4/46) 


iJan   31.  194^14897,  14964.  msSand ":  ^L^^^^^^^^^JJ^^^Jac^^^^^  WATER  AND  OIL   ^^/^,r,^f,^   Bepartmenr  ^£.7*;^  1 


14942  Lark  St,  San  Leandro,  Calif,      i  "^^  .     ..  .^     Tn„„^toff  wmsiow  1  mr^r-     ,  rw,w^r. 

Victor,.  Building  Co  -  M  .  rdan      '-— ^^^^^^^^^^ 
Jan.Tm^i593lis^h^yve'*si*'';«^^^^    The    work   Involves    four   m«es   Jj^^^^ 

Leandro.  Calif.  Anthony  Heienes        °'  grading,  draining  an**.,^*^"'^;.  '**    i  CONTRACT  AWARDED 

to  whom  it  may  concern  pnning    about    three    miles    east    of  ,     pqrtLAND,    Ore.  —  Empire    Con 

Jan""26   1946  '^'*^^^^  *°<*  extending  easterly.  structlon  Co.,  4506  SE.  39th,  Portland,    fioaUng    h^    "i54-d^'ee'"femT,^'t^'' 

•  ^'  ^•*°       '^*»-  - — '-  '-—i— •  Ore    ^t  464  220   hiu,  hp^n  Aw«rH«vi  •    ^.„^*    .TlT',^^^  aegTee    tempera-  ,  ---. 


Redistribution    amd    Disposal    Office.        BLDG    CONSTn    SUPT .   good  fu- 

I  785  Market  St,  San  Francisco  3.  im-  j  ture.  State  experience  and  refereaeea. 

—  der   Sales   aCtalog   No.    B-277-46   toTi^^P^     Box     16.     c/o    Baily     Pacific 

*1    the  sale  of  the  following  materials:      I  Builder  '^^     ^aciric 

(Lot  1),  1  tankless  heater,  capacity  1  ■"■"" — '"*' "— "     -        -  — 

i?..€*"°°*  P*f  ™i°"^«'  straight  tube'  POSITION    WANTED 


The  work  involves: 


Jan.  30,  1946— SW  cor  Ashby  and 
I  California  Sts.  Berkeley.  Calif. 
I  General  Petroleum  Corp  of'Cali- 
j     fomla  to  Independent  Iron   Wks 

I  , -"•- - -Jan.   23,   1946 

iJan.    30.    1946 — Lots    11    to    IS    inr      I 

'     Block  1,  Tract  704;  Lots  9  to  Is]  ^-^  ^^  *^^-  ^^-  ""*  ^^^' 


I  Ore.,  at  $64,220.  hais  been  awarded  a    ture  rise  at  5  lbs. 


(1)  129.700  cu.  yds.  roadway  excava-  ,  contract  by  the  MeUger  Water  Dis-  ,  "-(LoVV)."!  mlxtog  valve  water  ther-  '  Buifdin'g^'^fertarr ''^^^''''    ""    ^" 


Uon; 

(2)  2400   cu.   yds.   drainage   excava- 
tion; 

(3)  160.300  sta.  yds.  overhaul: 


(5)  38,900  T  aggregate  base; 


trict  office  of  engineer.  822  Spalding   mostat  control,  l5-in    talethot^d  '  Reply     Box 
Bldg..    Portland.    Ore.,    for    the    con-  ;  cold.  l^-m.  outle?  ^    Bolder 

struction  of  »  21,«)0-ft  water  supply  !  (Lot  3).  600  bolts,  pole  line,  U-ln  x 
main  to  connect  the  district  with  the  ,  114 -in.,  with  galvanized  nuts  ^  * 
Portland   water  supply  system.  Bids       --  ° 

were  received  January  IL 


Materials  located  at  9th  Ave.  Pier 
Oakland,  Calif. 


wants    poeitlon. 
^1.     c/o     Daily     Pacific 

IN^'^ir^"'  MARINE  ENGINEER- 
rolSv'^^  '^'^^^  position  in  boiler 
Sfn^«  wl  ™^^^a"»cal  maintenance. 
Phone  WE.st  936L  (I/31.  2/I.  4L4« 


m 


•it 


PLANS  and 
Speculations 


Mann  County:  The  American 
Legion  campaign  tx)  secure  a  vet- 
erans memorial  building  for  Mill 
Valley  appears  to  be  a  success. 
Ihe  County  Board  of  Supervisors 
has  taken  steps  to  provide  a  ser- 
ies of  nine  buildings  throughout 
the  county.  Tentative  site  for  the 
MILL  VALLEY  structure  is  on 
Elm  near  Sydney  Street,  and  will 
coat  an  estimated  $125,000.  Aggre- 
gate expenditure  for  the  nine 
buildings  is  estimated  at  $660,000. 

•  •  .  The  Madera  Gardens  Com- 
pany has  announced  plans  to  con- 
struct approximately  650  homes, 
each  with  a  valuation  of  $10,000, 
or  more,  on  a  170-acre  tract  lying 
between  Corte  Madera  and  Lark- 
spur on  the  Redwood  Highway. 
Hit  Probert,  newly  appointed  Ma- 
nn County  dealer  for  the  Kaiser- 
Frazer  automobile,  has  announced 
a  $30,000  building  program.  Pro- 
bert also  plans  to  handle  a  com- 
plete line  of  appliances  in  his  new 
building,  which  is  to  be  an  addition 
to  his  present  service  station. 

oOo 

Berkeley:  Foundation  work  has 
been  started  for  a  new  $750,000 
dry  ice  plant  for  Pure  Carbonic, 
Inc.  The  building  will  be  erected 
adjoining  the  firm's  present  fac- 
tory at  Third  and  Virginia  Streets. 

•  .  .  The  Berkeley  Sheet  Metal 
Works,  operated  by  Carlo  Johnson, 
plans  expansion  of  its  plant  upon 
moving  into  a  new  building  at  3045 
Green  Street,  which  will  be  com- 
pleted in  about  90  days. 

oOo 

Sitsanville:  The  Lassen  County 
Board  of  Supervisors  announces 
that  word  has  been  received  from 
the  Federal  Works  Agencv  that  the 
proposed  Feather  Lake  Highway, 
northwest  from  Susanville,  has 
been  designated  as  California  For- 
est Highway  Route  No.  92,  and 
$400,000  has  been  set  aside  for  the 
building  of  12  miles.  Three  miles, 
costing  $150,000,  wil  be  built  east 
from  Old  Station.  Nine  miles  start- 
ing at  the  junction  with  Route  36 
west  of  Susanville,  will  cost  $250,- 
000. 

oOo 

Surveys  to  determine  a  new  Ma- 
rin highway  approach  to  the  Gold- 
en Gate  Bridge,  to  augment  the 
present  steep  Waldo  approach, 
have  been  started.  State  highway 
engineers  are  checking  on  at  least 
two  possible  routes  for  the  pro- 
posed new  thoroughfare.  The  first 
project  will  be  a  survey  through 
Sausalito's  hill  residential  district 
approx.  mid- way  between  Waldo 
and  the  waterfront.  The  second 
survey  course  will  be  along  the 
water-level  course  for  an  inter- 
section with  Alexander  Avenue  at 
the  Fort  Baker  gate. 
oOo 
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Resumption  of 
Coastwise  Cargo 
Service  Planned 

Resumption  of  coastwise  cargo 
service  undei  private  operation  is 
planned  to  be  started  from  Cali- 
fornia ports  about  February  16, 
according  to  announcement  made 
today  by  W.  Creighton  Peet,  Jr., 
Pacific  Coast  Director  of  the  War 
Shipping   Administration. 

Under  the  proposed  plan  five 
companies  will  operate  a  fleet  of 
nine  ships  of  the  Cl-M-AVl  coast- 
al cargo  type,  between  the  ports 
of  California  and  Columbia  River 
and  Puget  Sound  in  the  general 
cargo  carrying  trade 


Report  Demonstrates  How  Communities 
Can  Put  Redevelopment  Act  to  Work 

The  steps  by  which  California  communities  can  take  advantage 
of  the  Community  Redevelopment  Act  of  1945  are  etenrly  shown  in 
a  report  released  today  by  the  State  Reconstruction  and  Reemploy- 
ment Commission.    The  report,  is 


Plan  Nob  Hill 
Underground 

e 


WHAT  IS  "NOTIjIING* 


When   the   Corning   G\n9*  Cbm- 


The  proposal  calls  for  two  week- 
ly sailings  from  the  California 
pots  to  the  ports  of  the  Columbia 
River  and  two  sailings  a  week  from 
California  to  the  ports  of  Puget 
Sound. 

The  McCormick  Steamship  Com- 
pany and  the  Coastwise  Line  will 
be  allocated  three  ships  each  for 
the  resumption  of  this  service  while 
one  ship  each  will  be  turned  over 
to  the  Burns  Steamship  Company, 
Griffiths  Lines,  and  the  Olympic 
Steamship   Company. 

Eight  of  the  ships  already  se- 
lected are  the  Coastal  Rambler, 
Coastal  Cadet,  Coastal  Telegraph- 
er, Coastal  Courser,  Coastal  Charg- 
er, Coastal  Buccaneer,  Coastal 
Champion,  and  the  Carrick  Bend. 
The  ninth  craft  will  be  selected 
later. 

V 

MARITIME   COMMISSION 

OPENS  OAKLAND 

SALES  OFHCE 

The  United  States  Maritime  Com- 
mission has  announced  the  inaug- 
uration of  increased  service  to 
prospective  buyers  of  government- 
owned  surplus  marine  materials. 
Sales  and  inquiries  will  still  he 
handind  through  the  Materials  Dis- 
posal Section,  Washington  25,  D. 
C,  but  service  will  also  be  avail- 
able through  a  Maritime  Settle- 
ment Section,  whose  office  is.  lo- 
cated at  14th  and  Franklin  Streets, 
Oakland  12. 

Selected  items  of  surplus  marine 
materials  will  be  on  display  at  the 
above-mentioned  office  and  an  up- 
to  -  the  -  minute  centralized  inven- 
tory will  be  maintained  in  the  main 
offices  in  Washington  to  permit  all 
field  offices  to  sell  from  the  total 
supply. 


sued  in  the  form  of  a  pamphlet 
entitled  "Blighted",  points  out  that 
it  is  now  possible  for  local  gov- 
ernments to  preserve  human  values 
and  to  save  untold  millions  in 
taxes  by  "mobilizing  resources  be- 
hind the  most  dramatic  reclama- 
tion project  of  our  time." 

The  report  demonstrates  how 
communities  may  eliminate  slum 
conditions  of  negleted  and  wasted 
sections  of  cities,  put  them  to  new 
and  better  uses,  aid  in  raising 
standards  of  health  and  morals 
and  restore  physical  values  to  the 
tax  rolls. 

Announcing  the  release  of  the 
report,  Col.  Alexander  R.  Heron, 
State  Director  of  Reconstruction 
&   Reemployment,  said: 

"The  Community  Redevelopment 
Act,  recommended  by  the  Com- 
mission, became  a  law  last  year. 
This  legislation  permits  the  re- 
assembling of  land  ownership  in 
I  the  s6-called  "blighted  areas"  of 
cities  and  counties  for  the  purpose 
of  redesigning  and  redevelopment. 

"In  order  to  bring  about  the 
purposes  for  which  this  legislation 
was  passed,  the  Commission  has 
provided  a  simplified  explanation 
*of  the  procedure  by  which  citizens 
of  California  communities  may 
take  the  necessary  steps  to  elim- 
inate their  blighted  areas. 

"The  assistance  which,  the  Com- 
mission offers  in  putting  the  Com- 
munity Redevelopment  Act  to  use 
is  a  part  of  its  assigned  duty  to 
encourage  the  economic  and  social 
[improvement  of  the  general  pub- 
lic." 

The  report  shows  that  the  Com- 
mission, which  brought  together 
the  groups  that  drafted  the  legis- 


to  help  bring  the  act  into  full  use 
fulness.    These  are; 

1.  Assistance  in  carrying  thru 
the  California  courts  the  test  case 
to  which  the  new  basic  laws  are 
subjected. 

2.  Investigation  of  the  details 
of  financing  urban  redevelopment 
projects  through  a  group  of  finan- 
cial authorities. 

3.  Formation  of  "redevelopment 
teams",  composed  of  persons  who 
are  experts  in  city  planning,  con- 
struction, finance  and  other  fields 
connected  with  community  rebuild- 
ing. These  "teams"  will  be  avail- 
able, without  cost,  to  consult  with 
citizens  interested  in  using  the 
Community  Redevelopment  Act. 

4.  Distribution  of  the  pamphlet 
"Blighted",  which  tells  about  the 
new  law  and  how  to  use  it. 

The  pamphlet  singles  out  ex- 
amples of  how  blight  affects  a 
modern  community  by  citing  in- 
stances in  San  Francisco,  Los  An- 
geles, San  Diego,  Lodi,  Hunting- 
ton Beach,  Sacramento  and  Up- 
land. These  cities  assisted  the 
Commission  by  supplying  data 
which  shows  how  the  use  of  the 
new  law  may  contribute  to  both 
the  human  and  financial  welfare 
of  a  community. 

It  is  pointed  out  that  almost 
every  other  city  in  California 
shares  with  these  cities  the  prob- 
lems which  can  be  solved  by  put- 
ting the  Community  Redevedop- 
ment  Act  into  practical  use. 

It  is  shown  that  the  govern- 
mental functions  of  communities 
may  be  put  to  use  in  assisting 
private    enterprise    to    carry    out 


As  one  solution  to  the  automo- .      „nen   me   ^> 
bile  parking  problem  in  San  Fran-    pany    cast    the    200-inch    reflector 
Cisco,  preliminary  studies  are  now  block  for  the  Mt.  PaloKnar  Observ- 
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IJ^o       *^*™^^  ^*'°^   Huntington   I   might   live   until    this    telescope 
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diate   vicinity   is   the  most  highly! 
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house  after  another  line  the  streets  i*>ut  I  may  yet  gret  my  wish.) 
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Huntington  Square  are  living  quar-       When  we  remember  that  our  sun 
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number    of   living    units    there    i8i^^^>''    '^    *^    necessary    to    Uke    a 

approximately  accommodations  forl^^P  breath  when  you  think  of  dis- 

only  850  automobiles.   This  lack  of  1**''^®^     involving     hundreds     and 

garage  space  aggravates  the  prob- !  *^^o"s^"^s  of  light-years. 
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can   at  all   hours  of  the  day  and 

night. 
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umn  of  figures  and  write  down  the 

total.  If  space  is  infinite,  he  wants 

to  know  the  size  of  infinity. 
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^  ^ „.       O"  the  other  hand,  if  the  Curva- 

studies  "for    the    proposed    under-  i  ^"'^  ^^  Light  Theory  is.  correct  and 

ground  garage  is  PLANCO.  a  local !  ^P^ce  is  finite,  then  additional 

firm  of  engineering,  planning  and  i  Questions  present  themselves : 

construction  consultants,  located  at  i     -,  .'*.**, 

255  California  Street,  with  branch     J^  ^P??^  ^f  ^^^^^  y"^^^  |s  on  the 
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managing    director,     outlines    the   ..,  i^^'    %       ;r"77"*'Si:  t  k     •  "^ 
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12  stories  in  depth,  which  would  be  j  *    *    ♦ 

about  three  times  the  size  of  Union 
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Did  You  Know  That 


SUMMERBELl  ROOF  STRUGTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Frrinrisco 
ENterprisc  10910 


From  other  exchanges 
TWinoaks  3617 
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BURKE  FORM  CLAMPS 


V  — 

SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

AH   Types  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Brvant  Street       -       San  Francisco  Phone  GArfield  8768 


-•. 


Safety  FINLENITE  Tread 

Steps,  Nozings,  Platforms,  Sidewalk  Boxes 

All  Types  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

vSAN  FRANCISCO  IRON  WORKS  t 

2fi0  TOWNSEND  STREET Phone  DOuglas  1175 


.  •'"<^'«,  Bf'l  has  returned  to  San  Francisco  to  represent  the 
Universal  Atlas  Cement  Company  on  the  Pacific  Coast.  Uni- 
versal Atlas  has  recently  opened  an  office  at  714  West  Olympic 
«lvd.  in  Los  Angeles  and  has  renewed  their  membership  in 
the  San  Francisco  Builders'  Exchange. 

-O- 

D^1*^*^i*^A  ^'  '*^'"*»"  announces  that  since  January  1,  Ralph 
N.  Pollack,  AIA,  has  been  associated  with  him  in  the  practice 
of  architecture  at   605   Market   Street,  San  Francisco. 

-O- 
John  M.  Bartlett,  general  contractor,  has  movod  from  1706 
Parker    Street,    Berkeley,    to    703    Everett    Street*;    El    Cerrito. 
Temporary  'phone  number  is  Landscape  5-9133. 

-O- 
H.  Bertram,  heating  and  plumbing  contractor,  has  an- 
nounced a  new  business  location  at  330  Fifth  Street,  San 
Francisco  7.  Telephone  DOuglas  3632.  A  modern  show  room 
has  been  added  and  a  twenty-four-hour  emergency  service  is 
maintained. 


approximately    ouuu    automooiies. ,  ^rop?      And,    on    what 
The  subterranean  structure",  says  !  j^  J,      h^^'  ^-^^    .^ 

J!n>=   nf  cA     '^^^  facilities  for  a    j^hat  does  it  rest? 
kinds   of  shops  and   services,  will  it    it    -^ 
rival  Radio  City  in  New  York.   No  I 
longer  will  one  have  the  problem  { 
of    finding    parking    space    within ! 
easy  walking  distance  of  such  fam-  ! 
ous  hotels  as  the  Fairmont,  Mark  ! 
Hopkins  and  Huntington.  By  using 
—   any    one    of   the    prooosed   north-  j 
east,    south    or   west   subway   en-  j 
trances,  one  will   be  able  to  drive 
into  the  underground  parking  area. 
After  leaving  the  car  to  be  parked 
by   an    attendant,    high-speed    ele- 
vators  will    whisk    one   up   to   the 
street  level  or  an  underground  en-  , 
trance  with  access  to  the  hotels  on  i 
top  of  Nob  Hill".    The  project  is  j 
estimated  to  cost  $20,000,000,  and  !     ^ 
the  proposed  subway  entrances  are  j 
tentatively    located    on    the    west  j 
I  at  California  and  Hyde  Streets;  on  j 
the  south  at  Bush  and  Mason  Sts.;  1 
on    the    east    through    St.    Mary's ! 
Park,  and/  on  the  north  in  the  vi-  ' 
cinity  orciay  and  Mason  Streets. ' 
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Can  an  astronomer 
be  an   ajtheist? 


Surplus  Drafting 
Equipment  Offered 
For  Sale  To  Agencies 

Quantities  of  architectural  and 
engineering  equipment,  recently 
declared  surplus  by  the  armed 
forces,  are  at  present  bein;  offer- 
ed for  sale  to  governmental  agen- 
cies, veterans  and  tax  exempt  edu- 
cational institutions,  the  War  As- 
sets Corporation  announced  today. 

The  disposal  is  being  conducted 
through  the  regional  consumer 
goods  offices  maintained  by  WAG 
in  11  cities.  Purchasing  agepts  of 
federal,  state  and  local  ^vern- 
niental  offices  and  non-profit  in- 
stitutions who  are  interested  in 
purchasing  this  scarce  merchan- 
dise should  contact  their  regional 
office  for  the  sales  date. 

Non-profit  institutions  engaged 
in  public  health  and  educational 
work  will  be  allowed  a  40  per  cent 
discount  on  needed  items  as  pro- 
vided by  law. 

The  surplus  includes  2,000  pro- 
portional dividers,  7^ -inch  with 
case;  33,000  drawing  boards  in- 
cluding those  folding  or  adjust- 
able trestles;  80.000  rolls  of  trac- 
ing cloth,  ink  type,  in  standard 
site  rolls;  47,000  architects  and 
engineers  triangular  boxwood 
scales;  and  64,000  rolls,  26,000 
pads  and  2,000  gross  loose  sheets 
of  tracing  paper. 

Consumer  goods  regional  offices 
are  located  in  the  following  west- 
ern cities: 

1080  15th  Street,  Denver  2,  Colo. 

30  Van  Ness  Ave.,  San  Fran- 
cisco. 

2005  Fifth  Ave.,  Seattle  1,  Wash. 
V 

SCMfETHING  TO 

THINK  ABOUT 


Total  American  casualties  dur- 
ing the  World  War  from  December 
7,  1941  to  June  1,  1945,  were  1,- 
012,000.  The  traffic  toll  of  motor 
vehicle  accidents  during  the  cor- 
responding period  was  3,200,000. 
That's   something   to   think   about. 
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BETHLEHEM    PACIFIC 


COAST 


BpWtFHrM 
STEEL 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET     " 
FOR   PROMPT,    EFnCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


ENGINEERS  TN  FIRST 
POSTWAR  CONFERENCE 

The  Pacific  Coast  section  of  the 
Society  for  the  Promotion  of  En- 
gineering Education  will  meet  on 
the  Berkeley  campus  of  the  Uni- 
versity of  California  on  February , 
22  and  23.  In  this  meeting,  the  i 
first  since  the  beginning  of  the 
war,  papers  on  the  effects  of  the 
war  and  war  research  upon  engi- 
neering education  will  be  present- 
ed, according  to  Chairman  Clement 
T.  Wiskocil,  professor  of  civil  en- 
gineering at  the   University. 

Faculty  and  staff  members  from 
colleges  and  universities  in  Ari- 
zona, California,  Nevada,  and  Utah 
and  engineers  from  Pacific  Coast 
industries,  will  participate  in  the 
discussions. 
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Roy  M»  Scott 

Heating  and  Ventilating  Equipment 

Boilers  -   High  and  Low  Pressurs 

Steam  Traps  -  Valve*  -  Strainers 

Fans    -    Blowers    -    Heating    and 

Cooling    Coils 

Phone  MArket  2921 

"Tell  Us  Your  Problems" 

32.3    10th    ST..    SAN    FRANCISCO 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


•  Efficienf-Firesafe 

•  Light  Wc-Qht 

•  Easy  to  Apply 


OTHER 

FIBEROLAS 

USES: 

SHIP  INSULATION 

Flirift  CLOTHS 

COID  imutATION 

SOUND  DEADENING 

ELECTRICAL  INSULATION 

PIRESAH  FAIRICS 

DUST  STOP  FILTERS 

LAMINATE  REINFORCING 


NOW  AVAILABLE  AT  YOUR 

INSmATION   SUPPLY   HOUSE 

...  OR   CALL  .  .  . 


;,  ^ 
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WESTERN  FIBERGLAS  SUpPIXi  VtO^ 

Pf«T»l»VTOI»*     •rNGINEERS     •     r  t»  f' f  rft  ct  OF  IHV^ 
739  Bf'yonl  Street     SUfer  5^67  ■  Son  Franci»<o  7.  CaKfortiia 


FOR   SALE 

HEAVY      TIMBERS 

12x12,  14x1  A,  various  lengths,  now  on  CARRIEIR 
BLOCKS.    Approximately   200  M   ft 

A  D  V  A  M  C  E    S  A  L  £  S,    INC. 

Phone  LANDSCAPE  5-6363 
1601  East  Shore  BUvd.  Richmond,  Calif. 


STEEL        CORPORA! 
9mn«ral   Offices:   San   FrancU«o 


District  OfficM :  SMttU,  Portland,  Los  Angelet,  Salt  Lak«  City 

St9*l  Plants :  S*attl«,  South  San  Francisco,  Los  Angelas 

Pabricafing  Workt :  South  San  Francisco,  Alam«da,  Los  Ang«Us 

Mill  Depots .-  Seattle,  Portland,  San  Francisco,  Los  Angeles 


PRIOniTltSNO 
LONGER  REQUmP 


tONVERT  TO 
FlUORESOIT' 


CELOTEX  INSULATION  PRODUCTS 

Celo-Biock  for  RefrigeratioD 

Cclo-Sicfing  for   Construction  Work 

Celotex  Hardboardf 

Harbor  Plywood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Francitco 


^^^^^S&A  METAL  TOILET 


Fluorescent  Products  Co. 


PIPE     NOW  A\  AILABLE 


PRODUCTS 


Michel  &  Pfeffer 
Iron  Works,  Inc. 

Tanth  and  Harrison  •  San  Francisco,  California 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifoldis 

Write  for  Pric«Mi 

Paeiiic  Pipe  Co. 

160  Spear  St.,  San  Francisco 


PAfUlTlONS 


SEND  IN  YOUF  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  FRANCESCO 
35  Gilbert  St.  UN.  0733 
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DAILY    PACIFIC     BUILDER 


TUESbAY.  FEBRUAR 


V  5,   l<^46 


ADVANCE  CONSTRPCTIOM  RJBPORTS 


DAILY  PACIFIC  BUILDER 

(EsUbU«h*d  ISM) 
Issued  Every  Morning,  Except  Saturday,  Sunday  and  Legal  Holldaya 

DAILY  PACIFIC  BUILDER  is  the  pioneer  eonatnictlon  dally  ot  tbe 
Pacific  Coast,  M&intalaixig  a  complete  news  reporting  aervlce 
covering  all  principal  building  and  engineering  projecta; 
consolidated  January  2,  19^,  with  Larsen's  Advance 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
t3.00  per  Month;  |30  per  Year  (Payable  In  Advance).  Single  Copy,  IBe 
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9-10— EDUCATIONAL 
BUILDINGS 


2/5/46  9 

BONDS   VOTED 

COLTON,  San  Bernardino  Co.,  Cal. 
— The  Colton  Elementary  School  Dis- 
trict voted  bonds  in  the  amount  of 
$295,000  to  finance  construction  of 
two  new  school  buildings  and  a  kin- 
dergartent  addition  to  the  Wash- 
ington School,  Colton,  for  the  Dis- 
trict. 


2/5/46  g 

PREPARING  PLANS 

NORWALK,  Los  Angeles  Co.,  Calif 
Architects  Kistner,  CurUs  &  Wrleht. 
Architects'  Bldg.,  816  W.  5th  St    Loa 

j  Angeles,  are  completing  advanced 
preliminary  plans  for  submission  to 
the  State  Division  of  Architecture  for 
construction  of  new  elementary  school 
buildings  at  Rosecrans  and  Norwalk 
Blvd.,  Norwalk,  for  Norwalk  School 
District.  Reginald  Benton,  stiperin- 
tendent.  Walnut  and  Punston  Sts 
Norwalk.  The  project  will  consist  of 
four  classroom  buildings  with  three 
classrooms  each;  a  building  to  con- 
tain food,  clothing,  science,  art  rooms 
and  library;  an  admlniatraUon  build- 
ing, a  cafeteria  and  assembly  build- 
ing, shop  building,  warehouse  buUd- 
ings  and  bus  garage  building  for  a 
total  of  approximately  47,000  sq  ft. 
of  floor  space.  All  buildings  will  be 
one-story,  frame  and  stucco  construc- 
atruction,  tile  and  composition  roof- 

j  ing,  automatic  awning  type  wood 
sash,  terrazzo,  asphaltic  tile  floor 
covering,  forced  air  gas  heat.  The 
cost  is  estimated  at  $450,000 

2/5/46  « 

FUNDS    AWARDED 
DORMITORY  BUILDING 

Estimated  Cost,  $363.»48 
TUCSON,    IMma   County,   Arizona. 
Construction    of    dormitory    building 
to  house  220  men.  having  a  three- 
story  front  and  4-story  rear  as  the 
grade  at  the  site  drops,  and  to  be 
constructed    of   reinf.    concrete,    for 
the  footings  and  ground  story  walls, 
brick  and  terra  cotta,  and   having 
an   area   of   approx.   40,400  sq.   ft. 
Owner— University    of    Arizona,    Al- 
fred   Atkinson,    President,    Tucson. 
Architect— Alfred  Atkinson,  Tucson. 
The  Bureau  of  Community  Facili- 
ties. FWA.  2223  Fulton  St.,  Berkeley, 
Calif.,  has  awarded  funds  in  amount 
of  $12,928  to  assist  in  preparation  of 
plans. 


being  presented  to  the  school  l>oartl 
J9^nclude:  $225,000  new  school; 
$390,000  g>m  and  sw-imming  pool, 
pm  to  be  140x200.  pool,  3ix75,  with 
4  swimming  lanes;  $173,000  for  in- 
dustrial arts  and  music  building; 
improvements  to  the  following: 
senior  high  school,  $37,000;  Frank- 
lin Junior  high,  $125,000;  Adama 
school,  $80,000 ;  Garfield 
$70,750 ;  Jefferson  school, 
Madison  school,  $15,000 ; 
school,     $30,000;     McKinley 

$53,000;    Roosevelt    school'.    .,_., , 

Washington  junior  high,  $130,000. 
Improvements  include  mere  class- 
rooms, sanitary  facilities,  etc. 

Owner— Board    of    Education,     Yaki- 
ma,  Wash. 

Architect— John   Villesviks. 


Engineering  Section 


SUB -BIDS  WANTED 


school, 
$60,900; 
Lincoln 

school. 
$17.000 ; 


11— HOSPITALS 


12/5/46  •     11 

BIDS    WANTED— TO    BE    OPENED 
FEBRUARY  19,  2  P.  M. 
HOSPITAL  Est.  Cost,  $340,000 

j  SALEM.  Ore. 

I  Construction  of  hospital  cottage  farm 
consisting  of  three-story  reinforced 
concrete  and  buff  colored  brick 
building,  330  feet  long  with  five 
wings  (93x40  each);  tile  pitched 
roof. 

Owner— Oregon  State  Board  of  Con- 
,  trol,  Roy  Mills,  secretary.  State 
j     Capitol. 

I  Architect— Sutton,    Whitney   &   Aan- 
I     dahl,  Lewis  Bldg.,  Portland. 
;     Plans  and  specifications  obtainable 
from  the  architect's  office. 


12-13— INDUSTRIAL 
BUILDINGS 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  axe  classi- 
fied as  folloMTS: 

Water  Supply  and  Sewage 

Disposal   Plants  31-32 

Bridges    33 

Dams,   Reservoirs  and 

Dredging   84 

Docks,  Piors  A.  Hart>ors .         3d 

Parks,   Airports   and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels   _ 37 

Electric  Lighting  and 

Transmission    Lines   38 

Sewers   39 

Streets  and    Highways- 40 

Gas,   Water   and    Oil    Pipe 

Lines  _.         41 


Qanaral  Oentractort  dealnr.g  »uo  D.a»  o^^lk^tylv^Tti^ir^ 

thair   ra^lramat.U  In   this   column      Thar.   l«   no   charg*   for  this   sarvloa. 
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1.8— COMMERCL\L  BLDGS. 

2/5/46  *~2 

PLANS   BEING    FIGURED 

AIRPORT   BUILDINGS 

BELMONT,  San  Mateo  County,  Calif. 

Construction  of  steel  frame  hangar 
(130x140  feet),  50  T  hangars  (50x 
32  feet),  frame  and  stucco  admin- 
istration building  containing  4000 
square  feet  of  floor  space  and  3500 
square  feet  of  terrace.  Hangars  will 
have  masonr>'  and  translte  walls, 
steel  sash,  cement  slab  floors;  ad- 
ministration building  will  include 
redwood  and  masonry  work,  ce- 
•  ment,  asphalt  tile  floors,  steel  sash, 
night  lighting  system,  paving  and  | 
150,000  square  feet   concrete   apron. 

Owner — Belmont  Airport  Corp. 

Architects — R.  Benedict  Brout  &  As- 
sociates, 1  Drumm  St.,  San  Fran- 
cisco. 


2/5/46  •     10 

PLANS  BEING   FIGURED 
SUNDAY  SCHOOL  Cost,  $90,000 

SAN   JOSE,    Santa   Clara   Co.,   Calif. 
Construction    of    reinforced    concrete 
Sunday  school  building  to  house 

a    350-seat    auditorium,    classrooms 

for  250  pupils,  ladies'  parlor,  toilets, 

kitchen,   stage,   etc. 
Owner  — First    Presbyterian    Church, 

60  N.  Third  St.,  San  Jose. 
Architects — Donald   Beach  Kirby,  409 

15th  St.,  Oakland,  and  Wm.  Wool- 

ett,  400  Rowan  Bldg..  Los  Angeles. 

Future  plans  call  for  rmodeling  an 
adjoining  building  for  a  youth  cen- 
ter and  remodeling  the  600-seat  audi- 
torium;  total  cost,  $160,000. 
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2/5/46  •     4 

PLANNED 

OFFICE  AND  WAREHOUSE 

Cost,   $500,000 
EMERYVILLE,    Alameda   Co.,    Calif. 

South'west   corner   65th   and    Green 

Sts. 
Construction  of  office  and  warehouse 

building  to  contain   100.000  to  150,- 
000  square  feet  of  floor  space. 
Owner— Joseph    T.    Ryerson    &    Son, 

Inc.,  Chicago,  111. 


2/5/46  •     9 

ACQUIRING   SITE 

HIGH  SCHOOL  PLANT         $1,000,000 
RENO.    Washoe    County,    Nev.    West 
side  of  old  Verdi  Rd.,  approximate- 
ly 200  yards  south  of  Verdi  Rd.  and 
California  Ave. 
Construction  of  new  high  school  plant 
Onwer— Reno  School  District  No.   10, 
Earl     Wooster,     superintendent     of 
Reno   city  schools,   139   W.   6th    St., 
Reno,   Nev. 
Architect — Not  Given. 

Negotiations  are  under  way  to  ac- 
quire 30  to  50  acres  of  land  at  the 
S.  Verdi  Rd.  site. 


2/5/46 

FUNDS    AWARDED 
SCHOOL  ADDNS.    Est.  Cost,  $379,500 
COMPTON.  Los  Angeles  Co..  Calif. 
Construction  of  addns.,  incl.  5  class- 
rooms,   kindergarten    and    sanitary 
facilities   to   Washington   school;   4 
classrooms,   kindergarten  and   san- 
itary   facilities    to    Abbott    school; 
construction  of  Marcelle  St.  school 
consisting   of    administrative    area, 
7  classrooms  and  kindergarten  unit 
with    sanitary    facilities,    corridors 
and  utility  spaces ;   construction  of 
addition   of  3   classrooms   to   Rose- 
crans school,   and   4   classrooms   to 
Roosevelt   school. 
Owner— Compton    City    School    Dlst., 

Mrs.  Ardella  B.  Tibby,  Supt. 
Architect — H.  L.  Gogerty  Organiza- 
tion, 6355  Yucca  St.,  Hollywood. 
The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley, 
has  awarded  funds  in  amount  of 
$16,000  to  assist  in  preparation  of 
plans. 


; 2/5/46 

PREPARING   WORKING 
DRAWINGS 
!  FACTORY  BLDG.  AND  HOUSING 
■^  Estimated  Cost,  $350,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo County,  Calf. 
1  Construction    of    reinforced    concrete 
and  structural  steel  factor>'  build- 
!     ing  and  a  private  housing  project; 
the  factory  building  will  have  com- 
I     position  roof,  corrugated  glass,  etc., 
I     and   dwellings    will    be    reinforced 

concrete  construction. 
'  Owner— Withheld. 

'  Consulting  Engineer— Myron  C.  Gould, 
I      86  Third  St.,  San  Francisco. 
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2/5/46  •     2 

PLANS    BEING    FIGURED— BIDS 
OPEN    FEBRUARY  9,  2  P.  M. 
SHOWROOM  AND  GARAGE 
SAN  RAFAEL.  Marin  County.  Calif. 

Fourth  and  Crescent  Sts. 
Construction  of  one-story  steel  frame 

and   concrete  block   showroom   and 

garage  building  (100x100  ft.). 
Owner — Armstrong  &  Campbell. 
Consulting    Engineer— H.    M.    O'Neill 

Co..  610  16th  St.,  Oakland. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

E.   S.   McKittrtck  Co..  610   16th   St., 
Oakland. 

Leibert     &     Caletti.     28     Francisco 
Blvd..  San  RafaeL 

Litchfield     Construction     Co..     721 
Francisco  Blvd..  San  Rafael. 

E.  P.  Merritt,  102  Rlalto  Bldg..  San 
Francisco. 


•     8 


2/5/46 

COMPLETING   PLANS 

STORE  Estimated  Cost.  $400,000 

FRESNO,  Fresno  County,  Calif.  Ful- 
ton and  Kern  Sts. 

Renovating  and  modernizing  the  in- 
terior and  exterior  of  a  two-story 
and  basement  department  store 
building.  The  work  includes  minor 
structural  changes;  the  exterior 
treatment  involves  structural  glass, 
plate  glass  and  stainless  steel ; 
interior  work  involves  new  eleva- 
tors, new  air  conditioning  system, 
new  marble  floors  and  new  store 
fixtures. 

Owner — E.  Gottschalk  &  Co.,  Inc. 

Architect — Albert  B.  Gardner,  Room 
804,    408    Spring    St.,    Los    Angeles. 

Contractor — Not  announced. 


•    8 


2/5/46 

WORK    UNDER    WAY 

ALTER    STORE 

Approximate  Cost,  $20,000 

SACRAMENTO,  Sacramento  County, 
Calif.  11th  and  K  Sts. 

General  alterations  to  shoe  store 
front  and  interior  alterations  in- 
volving some  plumbing  and  electri- 
cal work. 

Owner— I.  Miller  Shoe  Co.,  11th  and 
K  Sts. 

Archtact  —  Gordon  Stafford,  Forum 
Bldg.,  Sacramento. 

Contractor — Frank  Maloney,  1915  S 
St.,  Sacramento. 


2/5/46 

BONDS  VOTED 
SCHOOL  BUILDINGS 
SACRAMENTO  COUNTY,  Calif.  Be- 
yond    North     Sacramento,     Edison 
and  Watt  Avea 
Construction    of    a    new    auditorium 
building  to  seat  approximately  750 
persons  and  a  new  kitchen  wing  at 
the  Arcade  School. 
Onwer— Arcade  School  District 
Architect  — Gordon    Stafford,   Forum 
Bldg.,  Sacramento. 
The    school    district    voted    bonds 
February   1   in   amount   of  $76,000  to 
finance  construction  of  the  above,  for 
which     working     drawings     will     be 
started  soon. 

Master  plan  for  the  school  expan- 
sion includes  15  new  classrooms,  3 
of  which  are  now  under  construction 
by  Lawrence  Construction  Co.,  Sac- 
ramento; the  new  auditorium  and 
kitchen  wing  and  a  new  pool,  bleach- 
ers, locker  rooms,  etc.,  will  be  built 
later. 


1 2/5/46  9 

)  BONDS  VOTED 

EL  MONTE,  Los  Angeles  Co.,  Calif. 
—El  Monte  Union  High  School  Dis- 
trict, Los  Angeles  County,  voted 
bonds  in  amount  of  $900,000  for  the 
purpose  of  erecting  new  school  build- 
ings and  altering  and  adding  to  pres- 
ent buildings.  Kistner,  Curtis  & 
Wright,  816  W.  5th  St,  Los  Angeles, 
are  architects  for  the  district. 


2/5/46  9 

ARCHITECT  SELECTED 

GARDENA.  Los  Angeles  Co.,  Calif. 
—Architect  E.  "W.  Hoak,  417  S.  Hill 
St.,  Los  Angeles,  has  been  commis- 
jsloned  to  prepare  plans  for  the  con- 
I  struction  of  a  classroom  and  audi- 
torium building  at  the  Chapman  Ave. 
Elementary  School,  1947  Compton 
Blvd.,  Gardena,  by  the  Los  Angeles 
Board  of  Education,  1425  S.  San  Pedro 
St.,  Los  Angeles.  The  cost  is  esti- 
mated at  $84,000. 


2/5/46  •     12 

WORK    STARTED  ; 

CHEMICAL    PLANT 
SAN   JOSE,    Santa   Clara   Co.,   Calif. 
Monterey   Rd.,    one   mile   south    of 
San  Jose. 
Construction    of    chemical    plant    in- 
volving   several    reinforced    con- 
crete   and    structural    steel    frame 
buildings,  2  and  3  stories,  steel  sash, 
concrete  slab  roof  and  floors,  com- 
I     position  roof,  steam  heating,   elec- 
trical and  plumbing  facilities. 
Owner  —   International     Mineral     & 
I     Chemical  Corp 
Plans  by  contractor. 
Contractor — Stone   &   Webster   Engi- 
'     neering  Corp.,  601   W.  5th   St,  Los 
;     Angeles. 

Superintendent  of  Construction — C.  P. 
Weaver,  P.  O.  Box  685,  San  Jose. 

2/5/46  •     12 

BIDS   IN— HELD  UNDER 

ADVISEMENT 

FACTORY  BUILDING 

DIXON,  Solano  County,  Calif. 

Construction  of  factory  building. 

Owner — Penetrator  Syphon  Company, 
Dixon. 

Architects— Will   G.  Corlett  and   Ar- 
thur w.  Anderson,  Bank  of  Amer- 
ica Bldg.,  OakianOi. 
Announcement  within  a  few  days. 

14-17— PUBUC^BLDGS! 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

2/5/46  •     •  31 

LOW   BIDDER 

LARAMIE.  Wyo— Allred  &  Enix 
Constr.  Co..  Papa,  Texa.s.  submitted 
low  bid  to  the  city  council  of  the 
City  of  Laramie,  Wyo.,  January  29, 
for  construction  of  improvement.^  to 
water  supply  system  at  Laramie; 
estimated  cost,  $750,(XK).  Plans  and 
specifications  were  prepared  by  R.  J. 
Tipton  &  Associates,  602  Insurance 
Bldg.,    Denver. 

The  work  Involves: 

(1)  108.000  cu.  yds.  pipe  and  struc- 
tural   excavaflon; 

(2)  94.000  cu.  yds.  of  pipe  backfill; 

(3)  100.000  lin.  ft  of  either  20-in. 
pre-stressed  or  modified  pre- 
stressed  concrete  pipe,  or 

(4)  100.000  lin.  ft  of  20-ln.  welded 
steel  pipe,  or 

(5)  100,000  lin.  ft.  20-In.  asbestos 
cement  pressure  pipe; 

(6)  8600  lin.  ft  of  either  36-In.  re- 
inforced concrete  pipe,  or 

(7)  8600  lin.  ft.  36-in.  welded  steel 
pipe,  or 

(8)  8600  lin.  ft.  of  36-In.  asbestos 
cement  pressure  pipe; 

(9)  1180  lin.  ft  20-in.  class  C-150 
cast  iron  pipe ; 

(10)  125  lin.  ft  16-ln.  same; 

(11)  285  lin.  ft  12-in.  same; 

(12)  380  lin.  ft  8-ln.  same; 

(13)  290  lin.  ft  4-ln.  same; 

(14)  concrete  intake  structure; 

(15)  concrete  air  valve  wells; 

(16)  blow    off    wells    and    sectlonal- 
izing  valve  vvells. 
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2/5/46  9 

FUNDS  AWARDED 
SCHOOL  BLDG.         Est.  Cost,  $82,000 
GARVEY.  Los  Angeles  County,  Calif. 
Construction    of    combination    class- 
rooms-cafeterias.   Including    health 
and    rest    facilities,    with   approxi- 
mately 9000  square  feet  floor  area, 
at    the    Emerson,    Marshall,    Wilier 
and  Monterey  Vista  schools. 
Owner — Garvey   School  District,  Dan 
T.  Williams,  district  superintendent, 
Garvey. 
Architects  —  Kistner   &    Wright,    412 
Architects'   Bldg.,   Los  Angeles. 
The  Bureau  of  Community  Facili- 
ties. Federal  Works  Agency.  2223  Ful- 
ton St..  Berkeley,  has  awarded  funds 
in  amount  of  $3600  to  assist  in  prepa- 
ration of  plans. 


2/5/46 

CONTRACT   AWARDED 

SAN  DIEGO,  Calif.— M.  H.  Golden 
Constr.  Co.,  3485  Noell,  San  Diego, 
awarded  contract  for  construction  of 
a  one-story  reinforced  concrete  pa- 
I  rochlal  school  (58xl04-ft.)  on  Canyon 
Road,  San  Diego,  for  the  St.  Agnes 
Roman  Catholic  Parochial  School, 
1528  4th,  San  Diego. 

Plans  prepared  by  Architect  Wm. 
P.  Lodge,  5th  Ave.  Bldg.,  San  Diego. 


2/5/46  •     15 

PREPARING  PLANS 
COUNTY  LIBRARY         Cost,  $50,000 
HOLLISTER,    San   Benito   Co.,   Calif. 

Fifth  St.  site  now  occupied  by  the 

Knights  of  Columbus  Hall. 
Construction    of   new    county   library 

building. 
Owner— San  Benito  County  Board  of 

Supervisors,   Elmer  Dowdy,   county 

clerk,  Courthouse.  Hollister. 
Architect  — E.    Geoffrey    Bangs,    605 

Market   St,    San   Francisco. 

The  building  now  occupying  the 
site  will  be  advertised  for  bids  im- 
mediately. 


2/5/46  32 

FRESNO.  Fresno  Co..  Calif.— The 
City  of  Fresno  has  filed  an  applica- 
tion with  the  Department  of  Public 
Health.  Wilton  L.  Halverson.  M.  D.. 
director,  Phelan  Bldg.,  San  Francisco, 
for  a  permit  to  construct  a  primary 
stage  sewage  treatment  plant  on  the 
present  sewer  farm  located  on  the 
south  side  of  Jensen  Ave.  and  be- 
tween Cornelia  and  Grant  Aves. ;  also 
to  acquire  approximately  1260  acres 
of  additional  land  for  the  disp>osal 
of  effluent  from  the  proposed  plant. 
The  additional  land  lies  immediately 
south  and  southwest  of  the  present 
sewer  farm. 

The  method  of  treatment  proposed 
is  the  use  of  mechanically  cleaned 
clarifiers  and  two  -  stage  covered 
sludge  digesters.  Raw  sewage  is  to 
be  chlorinated  for  odor  control.  Di- 
gested sludge  is  to  be  dried  on  beds 
and  effluent  from  the  plant  is  to  be 
disposed  of  by  irrigation,  ponding 
and  land  filtration.  Preliminary  re- 
ports were  prepared  by  Engineers 
Koebig  &  Koebig,  Rowan  Bldg..  Los 
Angeles,  and  may  be  seen  at  the 
office  of  the  Bureau  of  Sanitary  En- 
gineering, 15  Shattuck  Square,  Berke- 
ley, Calif. 


Laborat04-y    Bldg..   Moffett    Field;    Bids   close    February   8,   3    P     M 

Erbentraut  &  Summers,   446   Sixth   St..    San    Francisco'  (MAi-ket  8310) 
Peter  Klewlt  Sons  Co..  442  Post  St.,  San  Francisco   (KXbrook  573«) 
Carl  N    Swenson  Co.,  355  Stockton  Ave..  San  Jose  (BAllard  2802) 
Jaa.  L  Baniea  Constr.  Co.,  941  Rusa  Bldg.,  S.  F.  (EXbrook  0005  or  7064) 
De  Luoa  &  Son,  1745  Filbert  Street  San  Francisco  (ORdway  3600). 
M.  J.  King.  Inc.,  231  Franklin  Street  San  Francisco   (UNderhill  8209) 
Peter  Sorensen,   927   Allelic   St,    Redwood    City    (Redwood   2212) 
Parker,  Steffens  A.Pearce,   135   South  Park.   S.   F.    (EXbrook   6«39). 

Expanalan    Sheet    Metal    Shop,    Etc.,    S.    F.    Naval    Shipyard;    Spec.    17230; 
Bids  open  February  7,  11  A.  M. 
Carrico  &  (Sutler.  365   Ocean  Ave.,   San  Francisco   (JUnlper  4-80S1). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EXbrook  6005  or  7054) 
Erbentfaut   ft  Summers,   446   Sixth    St.,    Sen    Francisco    (MArket   8310 » 
S.  J.  Amoroso  Conatr.   Co.,  2100  Oakdale   Ave.,   S.  F.    (Mission   1490). 
Barrett  &  Hilp,  918  Harrison  St.  San  Francisco   (DOuglas  0700). 
M.   J.    King,   Inc.   231    Franklin    St.,    San    Francisco    (UNderhill    8209- 
Clinton  Constr.  Co.  of  Calif.,  923  Folaom  St.  San  Francisco  (SUtter  3440) 
Midstate  constr  Co.,   1299   Bush   Street,   San   Francisco   (ORdway  4638) 
M.  &  K,  Corp.,  200  Financial  Center  Bldg.,  S.   F.    (E»Cbrook   7624  >. 

Store  Bldg.,  Railroad  Ave.  and  E  7th  St.  Pittsburg;  Bids  open  Feb.  9,  11  AM 
Barrett  &  Hilp,  918  Harrison   St.  San   UYancisco    (DOuglas   0700). 
Howes  A  WhitaJcer.   626  Russ   Bldg..   San   Francisco    (GArfleld   5729) 
Erbentraut   &  Summers.    446   Sixth    St..   San    Francisco    (MArket    8310) 
Louts  C.  Dimn  Co.,  799  Monadnock  Bldg.,  San  Francisco   (YUkon   1471) 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,  S.  F.    (Mission   1490) 
Stolte,   Inc.   8451   San    Leandro   St,   Oakland    (TRlnldad   1064). 


Tulana   Farms  Grain   Elevator,  Worden,  Or©.;    Bids   ipen    Feb.   14,   Noon. 
Carrico  A  Gautier,  365  Ocean  Ave..  San  Francisco   (JUnlper  4-8081). 

Tank  Truck  Loading  Fac,  Standard  OH.  Richmond;  Bids  open  Feb.  18.  Noan 
Swlneriion  &  Walberg  Co..  225  Bush  St.,  San  Francisco   (GArfleld  2080 
Barrett  &  Hilp.   918  Harrison    St  .    San    Francisco    (DOuglas   0700). 


Bidga.,  P«vlng  and  Utilltlea,  U.  8.  Navy  Sta.,  Inyokem;   Spec.  17379;    NOy 
13ei1;    Bids   open    February  5,   2    P.    M. 
Johnsoti.   Drake   &    Piper,    Inc.,    1736   Franklin    St..    Oakland    (GI.iencourt 

8011  >.    Bids  due  In  Oakland  office  February  2). 
Haddock-Engineers,  Ltd.,  P.  O.  Box  479.  Oceanslde. 

Foster  Weeks  Store  A  Apts.,  Grand  Ave.,  Oakland;   Bids  open   Feb.  4.  3  PM 
Howes  A  Whltaker,  626  Russ  Bldg.,   San   Francisco    (GArfleld   5729). 
Empire  Constr  Co.,  344  Harriet   St.,   San   Francisco    (HEmlock   3400). 


Alter  Grattnd    Lake   Theatre,   Oakland;    Bids   open    February   6,   2    P.    M. 
A.   J.   Hopper  Co.,   243   Langton   St.,   San    Francisco    (MArket   7070). 
Mariposa  Constr.   Co.,  1106  Mariposa  St.,   S.   F.    (UNderhill  0375^ 
Moore  A  Roberts.  693  Mission  St..  San   Francisco   (GArfleld  8579). 


Shops  Bldg..  Saji   Mateo  Junior  CoI.ege;   Bids  open   February  13.  8  P.   M. 
MacDonald.  Young  A  Nelson.  127  Montgomery-   St.,   S.   F.    (SUtter  8296) 
Monson    Brothers,   475  Sixlk   St..    San   Francisco    (DOugla.«!    5357). 
Haas  constr  Co..  326  Merchants'  Exchange  Bldg..  S.  F.   (ETXbrook  1205). 
C.   L.  Wold  Constr.   Co.   Ltd..   4412-16  Fulton    St..   3  F.    (SKyllne   4362) 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg..  S  F  (EXbrook  6006  or  7054) 

Alter   Bahk   of   Canton,   Montgomery   and   Clay   Sts.,    San    Francisco;    Bids 
open   February  5,   Noon. 
G.  P.  W  Jensen  A  Sons.  Inc.,  320  Market  St..  San  Francisco  (GArfleld  2444) 

Superstructure,  Shop  Bldg.   No.  411,  San    Francisco    Naval   Shipyard;    BIda 
open    February  21,   11    A.    M. 
Erbentraut  A  Summers.  446  Sixth   St.   San   Francisco    (MArket   8310) 
A.    Farnell    Blair.    9    Main    St,    Sian    Francisco    (YUkon    0390) 
JajB.  I.  Barnes  Constr.  Co.,  941  Rusj  Bldg..  S.  F.   (EXbrook  6905  or  7054) 
Peter  Kiewit  Sons  Co.,   442  Post  St..   San   Francisco    (EXbrook   5736) 

--.  —  —    1.^— it—    1^—      .       ■■...-—  ..        ■■-■  1.  .—.,■1        .  .—  i.ii  ■        — -  ^■^— ^ 

Moody   Motel   BIdgs.,   Oakland;    Bids   open    February   7,   3   P.   M. 
Barrett   A   Hilp,   918  Harrison    St  ,    San    Francisco    (DOuglas  0700). 
G.  W.  WlUI&ms   Co..   10   Callfomta   Drive,   Burllngame    (Burl    4-1796) 
M.  A  K,  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
Stolte,    Inc.,   8451   San    Leandro   St.,   Oakland    (TRlnldad    1064) 

Factory,  Kay  Chesterfield   Mfg.  Co.,  Oakland;    Bids  open   Feb.  8,  3   P.   M. 
Stolte.   Inc..   8451    San    Leandro   St,   Oakland    (TRlnldad    1064) 
Anderson   A  Hagland,   Inc.,   219— 4l8t   St..   Oakland    (OLympic   9103  • 

California  Natl.  Guard  Warehouse.  Sacramento;    Bids  open   Feb.  5,  2  P.   M. 
M.   J.   King,   Inc.,  231   Franklin   St..    San    Francisco    (UNderhill   8209) 

- I  — ^^  II  I  I— —IIM H^-l^i— i^— ^—^     .11        ■IIIIMI       »■■  1,111     1^1  I    M  ^^— ^^  I  ■— II  ■!  ■!■■        ■■  I  ■■ 

Warehousle.   Standard    OH   Co.,  7th    and    Irwin    Streets.   San    Francisco;    Bids 
open    February    15. 
Robert   McCarthy  Co.,  1050  Klrkham  St..  San  Francisco    (OVerlaJid  4000) 
Dinwiddle  Constr.   Co..   Inc.,  210  Crocker  Bldg..  S.  F.    (EXbrook   5616) 
Peter  Kiewit  Sons  Co.,  442  Post  St.,  San  Francisco   (EXbrook  5736) 
M.  A  K    Corp..  200  Financial  Center  Bldg..  S.  F.   (EXbrook  7«a4). 
E.    S.    McKittrlck    Co..    610— 16th    St.    Oakland    (TWinoaks    5070) 

Armstronig    A   Campbell    Showroom    and    Garage,    San    Rafael;    Bids    open 
February  9.   2:00   P.    M. 
E.  P.  Merritt.   102  Rlalto  Bldg..   San   Francisco    (YUkon   1274). 
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I  BIDS  WANTED— TO   BE 
!  OPENED    FEB.    18,    3:30    P.    M. 
j  GIRLS    DORM.       Est    Cost,    $100,000 
I  LA  GRANDE,   Ore.    Eastern   Oregon 
!      College  of  Education. 
j  Construction   of   concrete   and   frame 
j     addition  to  wing  of  existing  build - 
I     Ing    in    two    sections;    one    2-3tory 
48x48,    basement   with    flat   asphalt 
roof    connecting    to    present    wing; 
one   3-story.   38x62    basement    with 
wood  shingle  roof. 
Owner — State   Board   of   Higher   Ed- 
ucation.    Benson    Hotel,    Portland, 
Dr.  Chas.   Byrne,   Secty. 
Architect — C.    Howard    Kable,    Yaon 
Bldg.,  Portland. 


i  2/5/46 
CONTRACT   AWARDED 

j  SEATTLE,  Wash.— Agutter  Elec- 
jtric  Co.,  Seattle,  at  $10,186,  awarded 
1  contract  by  the  office  of  the  district 
I  engineer,  Federal  Works  Agency, 
:  Public  Buildings,  Administration,  838 
U.  S.  Appraiser's  Bldg..  San  Fran- 
i  Cisco,  for  furnishing  and  installing 
!  fluorescent  lighting  fixturs.  Federal 
j  Office  Bldg.,  Seattle. 


WANTE# 

FOR  SALE  .  FOR  RENT: 

USED  EQUIPMENT 
AND   MATERIALS 


Auto  Sales  and  Service  Bldg.,  San    Francisco;    Bids  open    Feb.  11,  Noon. 
MacDomald,  Young  A  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296) 

California  Truckaway   Co   BIdgs.,   Richmond;    Bids   open    February   & 
Barrett    &    Hilp,    918   Harrison    St.    San    Francisco    (DOuglas    0700) 


22-26— -RESIDENTIAL 
BUILDINGS 


2/5/46  9 

SCHOOL  BLDG.       Est.  Cost,  $276,000 

LIVINGSTON,    Montana. 

Construction  and  equipment  for  two- 
story  brick  or  concrete  school  bldg. 
containing  12  classrooms  and  com- 
bination gym-auditorium,  also  an 
addition  of  comb,  gym-auditorium 
to  one  of  the  existing  buildings. 

Owner — School  District  No.  4,  Park 
County. 

Architect— Cushing    A    Terrill,    Bill- 
ings, Mont. 
FWA  has  awarded  funds  in  amount 

of   $9500   to   assist   in   preparation   of 

plans. 
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2/6/46  10 

BIDS  WANTED— TO  BE 
OPENED    FEB.    18,   2:00   P.    M. 
WOMENS"  DORM.  Est.  Cost.  $750,000 
CORVALLIS,  Ore.   Oregon  State  Col- 
lege. 
Construction   of  women's   dormitory; 
reinf.   concrete.   H-shaped.   3-8tory, 
brick  veneer  exterior,  concrete  slab 
bases  on  all  floors,  lath  and  plas- 
ster  interior,  steam  heating. 
Owner — Oregon    State    College,    Cor- 

vallis. 
Architects — Glenn   Stanton   and  Hol- 
lis    Johnson,   Concord   Bldg.,   Port- 
land. 

Following   contractors    have   taken 
out   plans : 

E.  E.    Settergren,   Henry   Building, 
Portland. 

W.  C.  Smith,  Inc.,  Board  of  Trade 
Bldg.,    Portland. 

Donald  M.. Drake  Co.,  Lewia  Bldg.. 
Portland. 

Oscar  Wayman,  Lewis  Bldg..  Port- 
land. 

Chas.  R.  Schmiedeskamp.  1421  SW 
Broadway.  Portland. 

Nelae  Mortensen  A  Co.,  1021  West- 
lake  North.  Seattle. 

Todd  Bldg.  Co.,  P.  O.  Box  749.  Eu- 
gene. Ore. 

Halvorson    Constr.    Co.,    First   Na- 
tional Bank  Bldg.,  Salem. 


•  2/5/46  23 

jWORK  STARTED 
I  CLAREMONT,  Los  Angeles  Co., 
I  Calif. —C.  T.  and  W.  P.  Stover,  116 
,  N  Alexander,  Claremont,  have  start- 
led work  on  the  2-  and  part  3-story 
i  reinforced  concrete  dormitory  build- 
ing adjoining  Blaisdell  Hall,  Pomona 
College,  Clairmont,  for  the  college. 
.Est  cost,  $340,000. 

I  Plans  by  Architects  Allison  and 
Rible.  305  (Juinby  Road,  Los  An- 
geles. I 


I 


MacDONALD,  YOUNG  &  NELSON 
'  General  Contractors 

specializing  in  Industrial  and  Commercial  Buildinfi 


GRAEME  K.  MacDONALD 

DALLAS  YOUNG 

C.  E0WARD  NELSON 


127   .M  O  N  T  G  O  M  K  R  "^    S  1 1 1 K  F  T 
SAN    FRANCISCO.   CALIF. 
PHONE— SUTTER  82% 


FOR  SALE 


26 


2/5/46  9 

PLANS   COMPLETED 

SCHOOL  BUILDING  PROGRAM 

Est.   Cost,  $1,500,000 
YAKIMA,  Wash 
Plans    for    school    building    program 


PACIFICPttMllijBEWENT  COMPANY 


John  Cassaretto  Co. 

I   since  1886   -    -   and   Stir    Active 

\  BUILDING  MATERIALS 

I         READY-MIX   CONCRETE 
I     ROCK-SAND-QRAVEL   LIME 
CEMENT-PLASTER   MORTAR 
METAL    LATH-WOOD    l.  A  T  H 
STUCCO  WIRE-NETTING 

SERVICE  UNEXCELLED 

BUNKERS 
Phona:    QArftaid   875a 
i    6th  and  Channel.  San  Frmneimoa 


2/5/46 

CONTEMPLATED 

HOUSING    PROJECTS 

Est.  Cost,  $100-500,000  each 

SEATTLE,  Washington. 

Construction  of  four  housing  proj- 
ects, two  to  be  located  in  South 
end,  two  in  North  end.  Complete 
sewerage,    water  and   grading. 

Owner— Withheld. 

Consulting  Engineer — Gardner.  Gard- 
ner &  Hitchings.  Arctic  Bldg. 

1 2/5/46  22 

PLANS  COMPLETED 

LOS  ANGELES  COUNTY,  Calif.— 
Architect  George  G.  Lourdou,  1353 
Bruce  Ave.,  Glendale,  has  completed 
woriting  plans  for  a  two -story  brick 
hotel  building  to  be  built  at  5606 
Hollywood  Blvd.,  Los  Aagelea,  for 
O.  B.  Olson;  20x153  ft.  in  araa.  com- 
position roofing,  concrete  slab  and 
wood  floors,  interior  plaster  work, 
tile  baths  and  showers,  gas  heating, 
gas  water  heater,  steel  sash;  |40,000. 

2/5/46  •     23 

HOUSING  PROJECT       Cost,   $46,195 

SAN  LUIS  OBISPO,  Calif.  California 
Polytechnic  School 

Construction  of  veterans'  emergency 
housing  project 

Owner — California  Polytecnic  Foun- 
dation, Inc.,  Caiifomia  Polytechnic 
School,  near  San  Luis  Ohisiw. 

Plans  by  owner. 

Contractor— Close  &  Lewis,  721  C  St., 
Hayward. 


NEW  &  REC€>ND£nONED 
DIMENSION  LUM^Eft 

TIMBERS,  wallboards,  plumbing:, 
pipe,  millwork,  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of  "Rard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St.      -      VAIenda  4977 

70-ft  STEEL  TOWER.  28  M  gal 
REDWOOD  TANK  and  two  «H-ir  r 
24-ft.  X  A -In.  STEEL  PRESSURE 
TANKS  to  be  sold  as  one  unit.  Ixi- 
cated  in  San  Francisco.  Must  be 
removed  at  once.  Sacrifice  Write, 
'phone      or     wire     ror     information. 

CLEVELAND     WRECKING     CO. 

2800  Third   Street.   San    Francisco 
VAIencia  4977  (tf) 

FOR  SALE 

SURPLUS  equtpmt:nt  i 

EXCELLENT  CONDITION  i 

2    HTSTER    STRADDLE     TRUCKS,  ' 

54"-60"    Blocks.  I 

1    1938    WHITE     LUMBER    TRUCK 

(3-5  tons).  ' 

1    HYSTER    TOWING    WINCH    for 

D  6  Caterpillar. 
1 1  NOVO  PUMP  with  new  hose  and 

strainers. 
Peninsula    Pacific    Construction    Ca, 
Spring  and    Chestnut   Sts.,   Redwood 
City.  Phone  1722.  to  Feb.  7,  '4« 


CONTRACTORS — Save  Money  and  Time 

B  V    f  S  '  N  C. 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  6361  SAN    FRANCISCO 

PREPARED   BY  LfROY      SERVICE 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


n 


2/5/ lo  '^4 

PREPARING  PRELIMINARY 

PLANS 

RESIDENCE 

SAN  RAFAEL,  Marin  County,  Calif. 

One-    and    one-half    story    frame    or 

masonry  residence  (7  rooma). 
Owner — A.  Taddeucci,  c/o  architect. 
Architect  —  Leonard     S.     Mosias,    255 

Caiifomia  St.,  San  Pranciaco. 


FOR  SALE 
BUILDERS,  ATTENTION! 
Make  your  dimension  number  from 
rough  random  size  stock.  See  our 
GASOLINE  POWERED  PORTABLE 
RIPSAW  and  18-in.x30-in.  PLANER. 
Both  priced  for  quick  sale.  SUNSET 
BLDG.  SUPPLY  CO.,  1200  Vicente 
St.,    San   PYancisco.  Phone   SE.    0950. 

Feb.  4-5,  '46 

180  tons  1-,  1%-,  1^-in.  square 
REINFORCING  STEEL.  Government 
Surplus  Stock.  Available  at  yard 
of  San  Jose  Steel  Co.,  195  North  30th 
St  San  Jose.  Phone  Columbia  4184. 
(2/5-6-7-8-11/45) 

FOR  RENT 

■■'" —   II- — ' —         ~  III —    I     - n   "II    ■-  

CLEVELAND  TRENCHER,  fully 
operated.  F.  R.  Archibald,  LOck- 
haven  81792.  • 

WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERP^A  COBRAS. 
Phone  Stookton  66639.  tf 


ATTENTION  CONTRACTORS! 

Even   though   the   manufacture   of  WINDOW  SHADE 
CLOTH  has  been  greatly  ctirtailed.    WE  DO  have  on      i 
hand  at  this  time  a  supply  to  take  care  of  your  needb 
for  WINDOW  .SHADE:S. 

'       James  C.  Franken  Co. 

1112  Polk  St..  San  Fr«nci»co  9       Phone  GRayBioiM  5068 


fiftHERSTON  &  GREER  LIMBER  SO. 

Wholesale  and  Jobbing  Yar<U 

LUMBER  -  TIMBERS     TIES     HR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 


Sar    Francisco 
laOO  /^RMY    oTREET 
ATwaUr  1300 


O  a  k !  a  ".  (1 
2001    LIVINGSTON    STREET 
KEII09  4-1M4 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaWG  CO. 


606  riajTisoii  St. 


D0  55A3 


San  Fraacbca 


i 

i 


I 
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ADVANCE  CONSTRUCTION  REPORTS 


2/546  31 

BIDS    WANTED 

LOS  ANGELES  COUNTY,  Calif.— 
Until  February  26,  10  A.  M.,  new  bids 
will  be  received  by  the  Los  Angeles 
County  Board  of  Supervisors,  601 
Hall  of  Records,  Los  Angeles,  for  the 
construction  of  a  reinforced  concrete 
and  corrugated  metal  pipe  arch  storm 
drain  on  Arbor  Rd.,  south  of  Bell- 
flower  and  E.  Clark  Ave.,  a  distance 
of  500  Un.  ft.  C8ish  contract  No.  575. 
Plans  and  specifications  were  pre- 
pared by  O.  F.  Cooley,  county  road 
commissioner,  Hall  of  Records,  Los 
Angeles. 

The  work  involves: 
<1)  20   lin.   ft.   corrugated   metal  pipe 

arch  (25%xl5%  inches) ; 
(2t  1  standard  catch  basin  No.  2,  in- 
cluding curb  and  gutter; 
(3)  2  standard  storm  drain  manholes 

No.  4; 
(4»  1     standard     junction     chamber 

No.  5; 
(5)  reinforced  concrete  box  drain, 
complete. 
Paul  Viikich  Construction  Co.  sub- 
mitted low  bid  January  22  at  $7440. 
All  bids  were  rejected  because  of  the 
irregularity  of  one  of  the  bids  and 
because  all  bids  were  considered  as 
being   excessively   over  the   estimate. 


2/4/46 


33 — BRIDGES 


2/ 5/46  •     33 

BIOS  WANTED 

SAN  DIEGO  COUNTY,  Calif.— Un- 
til  March  7.  2  P.  M.,  bids  will  be  re- 
ceived by  G.  T.  McCoy,  state  high- 
way engineer,  808  State  Bldg.,  Los 
Angeles,  for  the  construction  of  re- 
inforced concrete  slab  bridges  across 
Matagual  Valley  Creek,  Canada  Verde 
Creek  and  Acorn  Creek,  between  2 
and  17  miles  north  of  M^rettis  (XI- 
S.D-78-D,E,  in  San  Diego  County. 

The  work  involves : 
( 1 »   remove  existing  bridges ; 
(2>  935    cu.    yds.    structural    excava- 
tion ; 

(3)  272  lin.  ft.  timber  bridge  rail; 

(4)  456  cu.  yds.  class  A  portland  ce- 
ment concrete ; 

(5i  720  lin.  ft.  furnish  concrete  piles; 

(6)  12   each   drive  concrete   piles; 

(7)  165  cu.   yds.  sacked  concrete  rip- 
rap; 

<8»  84,000  lbs.  bar  reinforcing  steel; 
(9»   miscellaneous   items  of  work. 

Specifications  obtainable  from  the 
above  office. 


2/5/46 
COMPLETE   BIDS 

ALAMOGORDO,  N.  M.— As  previ- 
ously reported,  Jones  Bros.  Construc- 
ton  Co.,  Albuquerque,  N.  M.,  at  |84,- 
164.24,  submitted  low  bid  to  the  City 
of  Alamogordo,  N.  M.,  office  of  the 
city  clerk.  City  Hall,  Alamogordo, 
N.  M.,  for  the  construction  of  an 
earth-fill  dam  and  water  storage  res- 
ervoir at  Alamogordo.  Plans  were 
prepared  by  Ashley  C.  Classen  & 
Associates,  consulting  engineer,  412 
Martin  Bldg.,  El  Paso,  Texsis. 

(1)  126,950  cu.  yds.  embankment; 

(2)  3400  M  gallons  sprinkling; 

(3)  1100  hours  rolling; 

(4)  5760  cu.  yds.  riprap; 

(5)  2720  cu.  yds.  gravel  blanket; 

(6)  2966  cu.  yds.  gravel  toe  drain; 

(7)  5400  cu.  yds.  channel  excavation ; 

(8)  46  cu.  yds.  class  A  concrete; 

(9)  3600  lbs.  reinforcing  steel; 

(10)  250  lbs.  structural  steel; 

(11)  176  ft.  18-in.  cast  iron  pipe; 

(12)  8000  lbs.  cast  iron  fittings; 

(13)  1  18-in.  gate  valve; 

(14)  2  12-in.  gate  vales; 

(15)  1  Sparling  meter; 

(16)  1675  reinforced  concrete  pipe; 

(17)  131  acres  clearing  and  grubbing; 

(18)  2.1  miles  fence. 

Complete  bids  were: 

Jones  Bros.  Construction  Co.,  Al- 
buquerque,  N.  M.,    (1)    $.19,    (2)    $1.50, 

(3)  $6.50,    (4)    $3.90,   (5)    $.50,    (6)    $.85. 

(7)  $.155,    (8)    $75.    (9)    $.12,    (10)    $.20, 

(11)  $8.75.  (12)  $.19.  (13)  $583.09,  (14) 
$330.17.  (15)  $626.38,  (16)  $4.90,  (17) 
$20.    (18)   $580.80;   total  bid.  $84,164.24. 

Frank  P.  Llewellyn,  Alamogordo, 
N.    M..    (1)    $.27,    (2)    $1.25,    (3)    $6.50, 

(4)  $5.65,   (5)   $1.35,   (6)  $1.25,   (7)   $.20. 

(8)  $37.50,  (9)  $.15,  (10)  $.30,  (11)  $7.50, 

(12)  $.12,  (13)  $427.35,  (14)  $250.  (15) 
$540,  (16)  $.47.  (17)  $25,  (18)  $792; 
total  bid,  $106,866.55. 

Henry  Thygesen  &  Co.,  Albuquer- 
que, N.  M.,  (1)  $.25.  (2)  $2.  (3)  $5,  (4) 
$5.50,  (5)  $2.50.  (6)  $2,  (7)  $.30,  (8) 
$50,  (9)  $.10,  (10)  $.50.  (11)  $12,  (12) 
$.15.  (13)  $650,  (14)  $450,  (15)  $650, 
(16)  $4,  (17)  $20,  (18)  $550;  total  bid, 
$108,839. 

Lee  Moor  Constructoin  Co.,  El  Paso, 
Texas.  (1)  $.26,  (2)  $.90,  (3)  $6,  (4) 
$6.50,  (5)  $1.60,  (6)  $1.40.  (7)  $.25,  (8) 
$54.  (9)  $.15.  (10)  $.40,  (11)  $8.50,  (12) 
$.15,    (13)    $600,    (14)    $475,    (15)    $575, 

(16)  $5.75.  (17)  $12,  (18)  $750;  total 
bid,  $110,683.25. 

Hugh  McMillan,  El  Paso,  Texas,  (1) 
$.40,  (2)  $1.50,  (3)  $8,  (4)  $6,  (5)  $2, 
(6)  $1.50,  (7)  $.35,  (8)  $40,  (9)  $.10, 
(10)  $.25,  (11)  $8.50,  (12)  $.15,  (13) 
$500,    (14)    $300,    (15)    $750,    (16)    $5.50, 

(17)  $25,    (18)    $850;    total  bid,    $132,- 
33  ;  098.50. 

Hayner  &  Burn,  Las  Cruces,  N.  M., 
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2/5/46 

CONTRACT   AWARDED 

LOS    ANGELES,    Calif.— Byerts    &  1  (1)    $.30.    (2)    $2.    (3)    $6.    (4)    $10,    (5) 
Dunn,    1131    N.    Orange    Grove    Ave.,  j  $1.25.    (6)   $1.25.    (7)   $.50,    (8)   $60,    (9) 


Lo.s  Angeles,  at  $134,269,  awarded 
contract  by  C.  H.  Purcell.  State  Di- 
rector of  Public  Works,  Sacramento, 
for  construction  of  reinforced  con- 
crete overcrossing  on  Hollywood 
Parkway  at  Benton  Way,  Los  An- 
geles. 


$.10,  (10)  $.50.  (11)  $8,  (12)  $.12,  (13) 
$600.  (14)  $300,  (15)  $500.  (16)  $5,  (17) 
$20,    (18)    $528;    total    bid.    $138,308.05. 

2/5/46  34 

TO  ASK   BIDS 

FORT  GIBSON  DAM  PROJECT. 
Oklahoma.— The  U.  S.  District  Engi- 
neer Office.  P.  O.  Box  61,  Tulsa,  Okla., 


-id HaMS    RFSFRVniP*;  A-    has  postponed  the  issuance  of  a  call 

-^^        UAM3,  i^i^-25^Y'J"«>  «    for  bids  from  January  22  to  March  1 


DREDGING 
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CONTRACT   AWARDED 

RIVERTON  PROJECT,  Wyoming. 
— W.  E.  Barling,  Meeteetse,  Wyo.,  at 
$188,604.60,  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  River- 
ton,  Wyo.,  under  Spec.  1127  for  con- 
struction of  earthwork  and  structure. 


Pilot    Canal,    station    1841   to    station 

2002 ;     Pilot     Canal,     laterals     P36.5.  '  erhouse   and    an    elevator    and    stair 


and  bids  will  be  received  about  30 
days  later  for  furnishing  labor  and 
materials  for  the  construction  of  the 
Fort  Gibson  dam  on  the  Grand 
(Neosho)  River,  approximately  five 
miles  north  of  Fort  Gibson,  Okla.; 
Announcement  No.  46-3.  The  work  in 
general  will  consist  of  the  construc- 
tion of  a  gravity  type  concrete  dam, 
with  a  short  section  of  rolled  earth- 
fill  at  one  abutment,  and  with  a  pow 


P37.7N  and  P37.7S,  and  sublaterals. 
Pilot  Division,  Riverton  Project, 
Wyoming.  The  work  is  situated  about 


,'  tower  downstream  and  adjacent  to  a 
non -overflow  intake  section  of  the 
concrete  dam  on  the  left  bank  of  the 
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CONTRACT   AWARDED 

GLENDALE.  Los  Angeles  Co., 
Calif —F.  W.  Case,  7121  Havenhurst 
Ave.,  Van  Nuys,  at  $99,676.10,  was 
awarded  a  contract  by  the  City  Coun- 
cil of  the  City  of  Glendale,  City  Hall, 
Glendale,  for  the  construction  of  a 
reinforced  concrete  reservoir  known 
as    Melwood    968;     Specification    360. 
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9   to   12  miles   northeast  of  Riverton,    existing    river    channel.    A    masonry 
Wvomlng.  service    building    will    also    be    con- 

structed on  the  right  abutment  and 
other  miscellaneous  work,  exclusive 
of  the  powerhouse  superstructure  and 
certain  other  facilities  appurtenant 
to  the  power  plant;  completion  time, 
800  days.  Plans  and  specifications 
available  from  the  above  office  upon 
deposit  of  $35  and  will  be  on  exhibit 
at  the  U.  S.  District  Engineer  Office, 
751  S.  Figueroa  St..  Los  Angeles. 

2/5/46  2* 

TO  ASK  BIDS  _.  ^_,  ^ 

WISTER.  Okla.— The  U.  S.  District 
Engineer  Office.  P.  O.  Box  61,  Tulsa, 
Okla..  will  issue  a  call  for  bids  shortly 
scheduled  for  opening  about  February 
25  for  the  construction  of  the  Wister 
Dam  on  the  Poteau  River,  near  Wis- 
ter Okla.;  Announcement  46-4.  The 
work  will  consist  of  a  rolled  earth- 
fill  dam,  reinforced  concrete  outlet 
works  and  reinforced  concrete  spill- 
way The  work  will  also  include  con- 
struction of  temporary  frame  build- 
ings for  pse  by  the  government  dur- 
ing construction  work;  800  calendar 
days  for  completion. 

The  work  Involves: 

(1)  120,000  cu.  yds.  stripping; 

(2)  100,000  cu.  yds.  excavation,  com- 
mon; 

(3)  120,000  cu.  yds.  excavation,  rock; 

(4)  650.000  cu.  yds.  spillway  excava- 
tion, unclassified ; 

(5)  1,900,000  cu.  yds.  excavation,  bor- 
row; 

(6)  2.250.000  cu.  yds.  fill; 

(7)  20,000  cu.  yds.   sand  and  gravel 
drains ; 

(8)  50,000  cu.   yds.   sand  and  gravel 
under  rlnrap; 


2/5/46 

CONTRACT   AWARDED 

GLENDALE,  Los  Angeles  Co., 
Calif.— Nathan  A.  Moore.  2951  Valley 
Blvd..  Alhambra,  at  $204,290.  was 
awarded  a  contract  by  the  City  Coun- 
cil of  the  City  of  Glendale,  City  Hall, 
Glendale,  January  31.  for  the  con- 
struction of  a  reinforced  concrete 
reservoir  known  as  Rossmoyne  1290 ; 
Specification  No.  359. 
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BIDS  WANTED 

SEATTLE.  Wash.— Until  February 
5,  10  A.  M..  bids  will  be  received  by 
Capt.  G.  A.  Duncan,  officer  in  charge 
of  construction.  Bureau  of  Yards  and 
Docks,  13th  Naval  District.  Exchange 
Bldg..  Seattle,  under  Spec.  17606  for 
dredging  to  include  removal  and  dis- 
posal of  83,000  cu.  yds.  of  material  to 
depth  of  elevation  of  35  ft.,  and  dis- 
posal of  same  on  spoil  area  to  depth 
below  elevation  of  57  ft.  at  piers  90 
and' 91.  U.  S.  Naval  Station. 

Specifications  obtainable  from  the 
above  office. 


(9)  25,000  cu.  yds.  rock  spalls;  (25) 

(10)  130,000  cu.  yds.  dumped  riprap; 

(11)  40,000  sq.  yds.  sodding; 

(12)  1,700,000  lbs.  reinforcing  steel ; 

(13)  35,000  cu.  yds.  concrete; 

(14)  50,000  bbls.  cement; 

(15)  1800  lbs.  corrosion  resisting  steel 
water  stops ; 

(16)  1000  lbs.  copper  water  stops; 

(17)  60,000  lbs.  miscellaneous  metal 
work ; 

(18)  47,000  lbs.  miscellaneous  caat 
iron  pipe ; 

(19)  45,000  lbs.  miscellaneous  black 
steel  pipe; 

(20)  20,000  lbs.  miscellaneous  wrought 
iron  pipe; 

(21)  lump  sum,  6  tractor  type  sluice 
gates  and  1  emergency  gate,  to- 
gether with  condut  lining  and 
gate  hoisting  equipment; 

(22)  lump  sum,  1  traveling  crane; 
C23)  lump    sum.     1    standby    electric 

generator  unit; 

(24)  8000  lbs.  rigid  metal  conduit; 

(25)  lump  sum,  electric  wiring,  fix- 
tures and  equipment; 

(26)  260  lin.  ft.  24-inch  corrugated 
metal  pipe; 

(27)  18,500  lin.  ft.  highway  guard 
rail; 

(28)  4500  lin.  ft.  drilling  grout  holes; 

(29)  1000    bags    cement,   pressure 
grouting ; 

(30)  1000  lin.  ft.  perforated  vitrified 
clay  pipe,  6-in. ; 

(31)  lump  sum,  construction  of  feld 
buildings. 

Specifications    available    from    the 
above    office   ,upon    deposit    of    $35. 
Plans   and   specifications   will   be  on  1 
file  for  examihation  at  the  office  of  \ 
Figueroa  St.,  Los  Angeles, 
the    U.    S.    District   Engineer,    751    S. 

37—     RAILROADS,  SUB-      I 
WAYS  &  TUNNELS     ! 

2/5/46  •     37 

BIDS  WANTED 

COLORADO-BIG     THOMPSON 
PROJECT,    Colorado.— Until   Feb.   26, 
10    A.    M.,   bids    will    be    received    by  I 
the   Bureau   of  Reclamation.  Denver, 
Colo.,  for  the  construction  of  excava- 
tion and  concrete  lining.  Rams  Horn  < 
and  Prospect  Mountain  tunnels.  Pow- 
er Canal  No.  1,  Colorado-Big  Thomp-  ' 
son    Project,    Colorado ;    Specification  , 
No.    1167.  The  work   is   situated  from 
one  mile  south  to  four  miles   south-  i 
west  of  Estes  Park,  Colo.  i 

Copies  of   the   standard  forms  and  ; 
of     the     specifications    may     be    ob- 
tained  from   the   following  offices  of 
the    Bureau    of    Reclamation :    E.    B. 
Debler,    regional    director,    501    Conti-  : 
nental  Oil  Bldg.,  Denver,  Colo.;  C.  H. 
Howell,  project  engineer,  Estes  Park,  . 
Colo. ;   Walker  R.  Young,  chief  engi-  | 
neer,  U.  S.  Custom  House,  Denver  2, 
Colo.,   and   Michael   W.    Straus,   com-  '. 
missioner.     Bureau    of    Reclamation, 
Washington  25.  D.  C,  without  charge 
to  prospective  bidders;  to  others,  $1.75 
per  copy,  not  returmnable ;  guarantee 
of  10«^    to  accompany  bids;  500  cal-  j 
endar  days  for  completion.   Prospec-  i 
tlve  bidders  desiring  to  visit  the  site  ; 
of  the  work  should  communicate  with  ' 
the  project  engineer.  j 

The  principal    items    of    work    and  ! 

the  estimated  quantities  involved  are  ^ 

as  follows :  | 

Schedule  No.  1  i 

Rams   Horn  Tunnel  ! 

(1)  1500    cu.    yds.    excavation,    com-  ! 
mon,  for  open  cut ;  j 

(2)  1500    cu.    yds.   excavation,    rock,  I 
for  open  cut;  ! 

(3)  31,000    cu.    yds.    excavation,    all  j 
classes  in  tunnel ;  j 

(4)  50  cu.  yds.  excavation,  common,  i 
for  tunnel  outlet  drain ; 

(5)  50  cu.  yds.  excavation,  rock,  for 
tunnel  outlet  drain ; 

(6)  100  cu.  yds.  backfill  in  tunnel 
outlet  drain ; 

(7)  furnishing  and  installing  290,000 
lbs.  of  permanent  steel  tunnel 
supports ; 

(8)  furnishing  and  erecting  125  M 
ft.  b.m.  of  permanent  timbering 
in  tunnel; 

(9)  constructing  6900  lin.  ft.  of  6-in. 
diameter  tunnel  drain ; 

(10)  laying  100  lin.  ft.  6-ln.  diameter 
sewer  pipe  with  cemented  joints ; 

(11)  100  cu.  yds.  pneumatically  ap- 
plied mortar; 

(12)  7160  cu.  yds.  concrete  In  tunnel 
lining; 

(13)  47  cu.  yds.  concrete  in  portal 
structures  and  transitions; 

(14)  placing  6700,  lbs.  reinforcement 
bars; 

(15)  drilling  1000  lin.  ft.  feeler  and 
pilot  holes  ahead  of  tunnel  ex- 
cavation ; 

(16)  drilling  500  lin.  ft.  grout  holes 
not  more  than  10  ft.  deep; 

(17)  placing  500  lbs.  grout  pipe  and 
connections ; 

(18)  1000  cu.  ft.  pressure  grouting. 

Schedule  No.  2 
Prospect  Mountain  Tunnel 

(19)  1200  cu.  yds.  excavation,  com- 
mon, in  inlet  portal  open  cut; 

(20)  5(X)  cu.  yds.  excavation,  rock,  in 
inlet  portal  open  cut; 

(21)  2640  cu.  yds.  excavation,  com- 
mon, in  outlet  portal  and  surge 
tank  open  cut; 

(22)  4200  cu.  yds.  excavation,  rock, 
in  outlet  portal  and  surge  tank 
open  cut; 

(23)  37,000  cu.  yds.  excavation,  all 
classes,  in  tunnel; 

(24)  7360  cu.  yds.  excavation,  all 
classes,  in  surge  tank  shaft; 


50  cu.  yda  excavation,  common, 
for  tunnel  outlet  drain ; 
50  cu.  yds.  excavation,  rock,  for 
tunnel  outlet  drain ; 
100   cu.   yds.    backfill   in    tunnel 
outlet  drain ; 

furnishing  and  installing  508,000 
lbs.  of  permanent  steel  tunnel 
supports ; 

furnishing  and  erecting  210  M  ft 
b.m.  of  permanent  timbering  in 
tunnel ; 

constructing  5650  lin.  ft.  of  6-in. 
diameter  tunnel  drain ; 
laying  100  lin.  ft  6-in.  diameter 
sewer  pipe  with  cemented  joints ; 
100  cu.  yds.  pneumatically  ap- 
plied mortar; 

11.3(X)  cu.  yds.  concrete  in  tunnel 
lining ; 

1040   cu.   yds.   concrete  in   surge 
tank  shaft  lining; 
540  cu.   yds.    concrete  in    portal 
structures,  transitions  and  surge 
tank  roof; 

1.454,000  lbs.  placing  reinforce- 
ment bars; 

drilling  10(X)  Un.  ft.  of  feeler  and 
pilot  holes  ahead  of  tunnel  ex- 
cavations ; 

drilling  500  lin.  ft.  of  grout  holes 
more  than  10  ft.  deep; 
placing  600  lbs.  of  grout  pipe 
and  connections ; 
1000  cu.  ft.  of  pressure  grouting; 
installing  2000  lbs.  of  miscellane- 
ous metal  work. 


1(17) 
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!  (18) 
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(1) 
(2) 
(3) 

(4) 

(5) 

(6) 
(7) 
(8) 

(9) 

(10) 


nish.  water  equipment ; 

(8)  400  M  gallons  apply  water;  I 

(9)  41  sta.  finish  roadway: 
j  (10)  1050  tons  crusher  run  base;  [ 

(11)  4  tons  liquid  asphalt  SC-1  prime! 
coat ;  I 

(12)  9  tons  liquid  asphalt  C-6  armor  j 
I  coat ;  I 
i  (13)  180  tons  screenings  armor  coat;  I 
:  (14)  40  tons  asphaltic  emulsion  i>aint  j 

binder  and  seal  coat ;  i 

I  (15)  5400  tons  asphaltic  concrete  lev-  j 

eling  course;  j 

'  (16)  5400  tons  asphaltic  concrete,  type 

A,  surface ; 

320O    cu.    yds.    portland    cement 

concrete  pavement; 

154  each  tie  bolt  assemblies ; 

9  cu.  yds.  class  A  portland  ce- 
ment concrete  structures ; 

52  cu.  yds.  portland  cement  con- 
crete curbs  and  sidewalks; 

20  lin.  ft.  18-in.  CMP  siphon,  14- 

gage: 

2  each  field  joints  for  sii^ion; 

12    lin.    ft.    10-in.    vitrified    clay 

pipe; 

152  lin.  ft.  salvage  existing  pipe 

culverts : 

132   lin.    ft  relay    salvage    CMP 

culverts ; 

4100  lbs.  bar  reinforcing  steel; 

20    each    manholes    adjusted    to  j  (19) 

grade :  i 


(28)  2   each    timber   covers   for  drop  [(20) 
inlets.  I 

Specifications   obtainable  from  the 
above  office. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 

EQUIPMENT 

I 
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BIDS  POSTPONED 

SAN  DIEGO,  Calif.— Until  Feb.  14, 
11  A.  M.  (bid  opening  date  postponed 
from  February  8),  bids  will  be  re- 
ceived by  the  U.  S.  Navy,  Public 
Works  Office.  11th  Naval  District, 
1220  Pacific  Highway,  San  Diego,  for 
the  construction  of  additions  and 
alterations  to  the  existing  station 
electrical  distribution  system  and  new 
facilitis  to  provide  adequate  electri- 
cal services  and  outlets  to  piers  Nos. 
10  to  13,  inclusive,  for  reserve  fleet 
berthing;  Specification  No.  17544.  The 
project  includes  the  furnishing  and 
installing  new  transformers,  switch- 
ing station  manholes,  conduit  cable, 
underground  cableways,  switchgear 
and  miscellaneous  structures  and  ap- 
purtenances. Specifications  available 
from  the  above  office  upon  deposit 
of  $15. 
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I  2/5/46 
'  BIDS  WANTED 

:  MONTEREY  COUNTY.  Calif.— Un- 
jtil  March  6,  2  P.  M.,  bids  will  be  re- 
!  ceived  by  G.  T.  McCoy,  state  highway 
]  engineer,  Public  Works  Bldg.,  Sacra- 
]  mento,  for  about  one  and  nine-tenths 
,  miles  in  length  to  be  graded,  paved 
■  with  asphaltic  concrete  on  cement- 
I  treated  base  and  on  existing  surfac- 
ing and  plan  mix  surfacing  to  be 
placed  on  the  shoulders,  between  two 


580  cu.  yds.  remove  concrete; 
57  sta.  clearing  and  grubbing ; 
21,000  cu.  yds.  roadway  excava- 
tion; 

80    cu.    yds.    structural    excava- 
tion; 

develop  water  supply   and   fur- 
nish water  equipment; 
600  M  gallons  apply  wiater; 
57  sta.  finish  roadway ; 
40,500    sq.    yds.    cement     treated 
subbase  rotiud  mix ; 
9100    tons    minimum     aggregate 
cement  treated  base,  plant  mix ; 
5400   bbls.    Portland    cement   ce- 
ment-treated subbase  and  base; 

(11)  102  tons  asphaltic  emulsion  cur- 
ing seal  paint  binder  and  seal 
coat; 

10,350    tons    asphaltic    concrete 
pavement ; 

28  cu.  yds.  class  A  poHland  ce- 
ment concrete  structures; 
1100   cu.    yds.    class    A    portland 
cement    concrete  curbs,    gutters, 
sidewalks  and  driveways; 
1600   lbs.    bar   reinforcing   steel; 
7000  lbs.  steel  rail  assemblies; 
2260  lin.  ft.  84 -in.  galvanized  pipe 
sprinkling  system ; 
2780  lin.  ft.  1-in.  galvahized  pipe 
spring  system; 

150  lin.  ft  l^-in.  galvahized  pipe 
sprinkling  system ; 
500  lin.  ft  IV^-in  galvahized  pipe 
sprinkling  system ; 
3500  lin.  ft.  '2-in.  galvanized  pipe 
sprinkling  system ; 
30    each    turning    union    assem- 
blies ; 

traffic  warning  system; 
34,000    each    kikuyu    grass   cut- 
tings. 
Specifications   obtainable ;  from   the 

i  above  office 


(12) 
(13) 


(14) 


(15) 

(16) 
(17) 

(18) 


(21) 


(22) 

i<23) 
i  (24) 

i 
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,      COLORADO  STATE  HIGHWAY.— 

i  Until  February  13,  10  A.  M,  bds  will 

i  be    received    by    the    Colorado    State 

miles    south    of   Salinas    and    Salinas  |  Highway  Department,   A.   F.  Hewitt 
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BIDS  WANTED 

FRESNO,  Calif.— Until  Feb.  14,  10 
A.  M.,  bids  will  be  received  by  the 
City  Council  of  the  City  of  Fresno, 
office  of  the  city  clerk.  City  Hall, 
Fresno,  for  the  construction  of  6-inch 
and  8-inch  vitrified  sewer  in  the 
High  Addition,  Clinton  Terrace,  Fris- 
bee  Tract  and  Weldon  Terrace, 
Fresno. 

The  work  involves : 

(1)  1630  lin.   ft.   8-inch   vitrified   clay 
pipe; 

(2)  8172  lin.  ft.  6-inch  same; 

(3)  18  masonry  manholes; 

(4)  80  lin.  ft.  concrete  pipe  jacket; 

(5)  54  each.  4x8  w>'es: 

(6)  338  each,  4x6  wyes. 
Specifications    available    at    above 

office. 


in  Monterey  County. 
The  work  involves: 
(1)  800  cu.  yds.   remove  concrete; 
100  sta.  clearing  and  grubbing; 
35,000  cu.  yds.  roadway  excava- 
tion; 

100  cu.   yds.   ditch   and   channel 
excavation ; 

40,000   sq.   yds.   compact   original 
ground ; 

24,500  cu.  yds.  imported  borrow; 
develop   water   supply   and   fur- 
nish water  equipment; 
(9)  2300  M  gallons  apply  water; 

(10)  100  sta.  finish  roadway: 

33  tons  liquid  asphalt  SC-2  prime 
coat; 


state      highway      engineer.      Denver, 


Colo.,  for  the  following  highway  proj- 

SN- Federal  Aid  Project  No.  2S2-A 
(1),  construction  division  Na  1,  a 
gravel  surfacing  project  10.876  miles 
long,  located  between  Grand  Juncti<»i 
and  Fruita.  on  S.  H.  No.  4.  Mesa 
County;  400  calendar  days  for  com- 
pletion. 

Federal  Aid  Sec.  Project  No.  S60 
(7),  a  gravel  surfacing  project  3.720 
miles  long,  located  between  Wetmore 
and  Silver  Cliff  on  S.  H.  No.  06,  in 
Custer  County ;  270  calendar  days  for 
completion. 

Federal  Aid  Project  No.  151 -H  (1). 
construction  division  No.  1,  a  gravel 
surtacing  project  2.474  miles  long, 
located  between  Berthoud  Pass  and 
Fraser  on  S.  H.  No.  2,  in  Qralld 
County ;  366  calendar  days  for  com- 
pletion. 

Federal  Aid  Project  No.  300-G  (1). 
Unit  No.  1,  a  grading  project  5.0S7 
miles  long,  located  between  Silverton 
and  Durango  on  S.  H.  No.  19,  in  San 
Juan  County. 

Federal  Aid  Secondary  Project  No. 
14  (3),  a  gravel  surfacing  project  S.8M 
miles  long,  located  between  Akron 
on  S.  H.  No.  63,  Logan 
calendar  days  for  com- 


and  At  wood 
County;  200 
pletion. 
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CONTRACT 
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AWARDED 


SOLANO  COUNTY,  Calif.  — C.  M. 
Syar,  Box  1431,  Vallejo,  Calif.,  at  $27.- 
494.  awarded  contract  by  the  State 
Division  of  Highways.  C.  H.  Purcell, 
State  Director  of  Public  Works.  Sac- 
ramento, for  about  three-tenths  mile 
in  length  to  be  graded  and  paved 
with  asphalt  concrete  on  crusher  run 
base  on  Waterfront  Rd.,  between  Vir- 
ginia St.  and  Santa  Clara  St,  in  the 
City  of  Vallejo,  Solano  Co.,  Calif. 
This  is  a  national  defense  contract 


(Continued  on  Page  Four) 


(2) 

(31 

(5) 

(6) 

(7) 
(8) 


(11) 


4  MILES  GRADIN^;,  DRAINING,  PAVING,  ARIZONA 


(12)  95  tons  asphaltic  emulsion  paint  j  easterly 


ARIZONA  STATE  HiaHW-W.^ 
Fisher  Contracting  Co,  516  S  7th  St., 
Phoenix,  Ariz.,  at  $448,211.34  submit- 
ted low  bid  to  the  Arizt|)na  State 
Highway  Commission,  1739  W  Jack- 
son SI  .  Phoenix,  Jan.  30(,  for  the 
improvement  of  the  Flagsftaff-Win- 
slow  Highway.  FT  84  (4>,  Schedule 
1,  AFE  6670.  The  work  involves  four 
miles  of  grading,  draining  and  pav- 
ing, beginning  about  th|-ee  miles 
east     of     Flagstaff     and     extending 


(13) 
(14) 

(15) 

(16) 

(17) 

(18) 
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Planning  to  Build  this  Summer? 

When  you  are  making  plans  for  a  new  home  or  for  the  remodelling  of  your  present 
home,  be  "fussy"  about  the  capacity  of  your  gas  furnace,  and  the  location  of  the 
heat  outlets,  the  cold-air  return  and  the  wsdl  Uiermostat  This  is  most  important 


P.  G.  &  E. 
RECOMMENDS 

If  >oii  are  planning  a  new 
home  or  modernizing  your 
present  one  and  you  need 
help  on  hou»e  ht^ating,  come 
in  and  consult  with  one  of 
our  gaa  heating  sfiecialists. 
Ha  will  work  with  you,  your 
architect  and  healing  con- 
tractor to  help  you  get  a 
heating  installation  tailored 
to  your  home  and  your  pock- 
atbook.  Uaa  thia  Fre«  Serv- 
ice. It  will  save  you  time, 
worry  and  money. 
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'BIDS  OPENED 

'  SAN  DIEGO.  Calif.— Flschback  & 
1  Moore,  Inc.,  1509  W.  8th  St..  Los  An- 
jgeles,  at  $684,000,  submitted  the  low 
'bid  to  the  U.  S.  Navy,  Public  Works 
;  Office.  11th  Naval  District.  1220  Pa- 
iclflc  Highway,  San  Diego,  February 
i  1,  for  the  construction  of  additions 
iand  alterations  to  the  existing  sta- 
'  tion  electrical  distribution  system  and 
new  facilities  to  provide  adequate 
.  electrical  services  and  outlets  to  piers 
Nos.  6  and  8.  San  Diego ;  Specif ica- 
ition  No.  17543. 

The  project  includes  the  furnishing 
and    installing   of    new^   transformers, 
switchgear,    submersible    air    circuit 
breakers,    manholes,    conduit,    cable, 
underground     cableways,    alterations 
to   existing  electrical   equipment  ajid 
■  other     miscellaneou.«?     related     work. 
.  Plans    and    specifications    are    avall- 
i  able  from  the  above  office  upon  de- 
posit of  $15. 

I     Bids  were  submitted  as  follows: 
;  (1)  price   for  the  entire  work,   com- 
;         plete ; 

'  (2)  amount  to  be  deducted  under 
Item  1  for  omission  of  new  15,000- 
!  volt  switchgear  only  for  switch- 
j  ing  station  "J,"  switching  station 
I  "K,"  Harbor  Dr.  switching  sta- 
1  tion  and  two  additional  switch - 
I  gear  units  for  Vesta  St.  switch - 
j  Ing  station.  (Cost  of  fenced  en- 
i  closures,  pads,  cable  trenches, 
j  cables,  etc.,  and  cost  of  installa- 
j  tion  of  switchgear  Is  not  to  be 
i         deducted) : 

'  (3)  amount    to    be    deducted     under 
I         Item  1  for  omission  of  materials 
>         and    labor    required    for    making 
'         alterations  to  existing  equipment 
1         in    Vesta    St.    switching    station, 
and  for  making  alterations  to  ex- 
!         Isting    equipment    in    substations 
'         "A."  "B."  "D"  and  "E." 
The  bids  submitted  were: 
i     Pischback  &  Moore.  Inc..   (1)  $684.- 
000,    (2)    $102,434,    (3)   $17,249. 
i     M.  H.  Golden  Construction  Co.,  (1) 
'$688,818,  (2)  $100,000,  (3)  $15,000. 
i     California  Electric  Co..  (1)  $749,490. 
:  (2)   $120,860.    (3)   $14,190. 
I     Case  Construction  Co.,   (1)  $796,167. 
I  (2)   $140,000,  (3)   $14,600. 
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AWARD   RECOMMENDED 

•LOS  ANGELES,  Calif .  — Guy  F. 
Atkinson  Co.,  1103  Heartwell  Bldg.. 
Long  Beach,  at  $3,517,410.  has  been 
recommended  for  the  award  of  con- 
tract for  the  construction  of  the 
Ocean  outfall  sewer  from  the  Hype- 
rion activated  sludge  plant  by  Lloyd 
C.  Aldrich,  city  engineer.  City  Hall. 
Los  Angeles.  The  Los  Angeles  Board 
of  Public  Works,  153  City  Hall.  Los 
Angeles,  has  taken  the  recommenda- 
tion under  advisement  for  further 
study  before  asking  the  city  council 
to  appropriate  the  additional  funds, 
covering  the  difference  between  the 
original  estimate  and  the  amount  of 
the  low  bid. 


binder,     curing    seal     and     seal 
coats ; 

200  tons  screenings  seal  coat; 
4700    tons    minimum    aggregate 
plant  mix  surfacing; 
250    tons    liquid    asphaltic    SC-5 
or  SC-6  plant  mix  surfacing; 
2700  sq.  ft.  place  plant  mix  sur- 
facing in  ditches; 
13,900   tons   minimum   aggregate 
cement-treated  base; 
5900    bbls.   Portland    cement    ce- 
ment-treated base; 

(19)  5200  tons  asphaltic  concrete  lev- 
eling course; 

(20)  4900  tons  asphaltic  concrete,  type 
B  surfacing; 
300  lin.  ft.  raised  bars ; 
22  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 
900  lbs.  bar  reinforcing  steel ; 
100  lbs.  steel  nagles  curb  inlets; 
620     cu.     yds.    p>ortland    cement 
concrete  curbs  and  gutters; 
56  each  ruby  reflectors; 
26  each  monuments ; 
52  each  culvert  markers,  project 
markers  and  guide  posts; 
490  Un.  ft.  move  and  reconstruct 
existing  guard  railing; 
0.4  mile  remove  and  reconstruct 
existing  property  fences; 
450  lin.  ft.  18-in.  CMP,  16-gage; 
44  lin.  ft.  24-in.  CMP.  14-gage; 
120  lin.  ft  36-in.  CMP,  12-gage; 
190  lin.  ft.  salvage  existing  pipe 
culverts;  ^   ^,,« 
130  lin.  ft.  relay  salvaged  CMP. 

Specifications   obtainable   from  the 
above  office. 


unclass 


Work  involves : 

(1)  129.670  c.y.  rdwy.  excaV.. 

(2)  1000   c.y.    overbreakag<t- ; 

(3)  1000  c.y.   slides; 

(4»  2415  c.y.  drainage  excav.,  unclas. 

(5)  1300   l.f.   grader  ditches; 

(6)  255   c.y.    struc.    excav.,   unclass.; 

(7)  150,308  sta.  yds.  overhaul; 

(8)  6935  c.y.   mile  haul: 

(9)  1000   tons    imported    borrow; 

(10)  38.900   tons   aggregate  base; 

(11)  6600   c.y.    stripping  pit*; 

(12)  6560  M.   gals,  sprinkimg; 
■(13)  2330  hours  rolling; 

j  (14)  54.405  sq.   yds.  concrete   pave.; 
(15)  86  c.y.  Class  A  concrete,  includ. 
cement ; 


1  (21) 
j(22) 

(23) 
■  (24) 
I  (25) 

!  (26) 

'■  (27) 

(28) 

! 

',  (29) 

I  (30) 
I 

I  (31) 

(32) 

1(33) 

\  (34) 

I  (35) 


(16)  6372  lbs.  reinf. 

(17)  340   l.f.    18-in. 
cavation ) ; 


steel 
CMP 


( bars )  ; 
(except 


(18) 
(19) 
(20) 
(21) 
(22) 


394 

204 
124 
322 


If.  24-inch 
If.   30-inch 
If.    36-inch 
If.    42-inch 


do; 
do; 
do; 


guards,    two-unit 
and   concrete  • ; 


3    each    cattle 
(except  excav. 

(23)  deleted: 

(24)  4940   l.f.    reconstructing  fence; 

(25)  1   each  resetting  steel  gate; 

(26)  3840  If.   road  guard; 

(27)  118  each  guide  posts; 

(28)  33  each   right   of  way   markers, 
type  E; 

(29)  4994  tons  mineral  aggregate; 

(30)  525    tons    road    oil,    SC-4    (road 
mix) ; 

(31)  3.864  miles  processing  road  mix;. 

(32)  453  tons  screenings; 

(33)  61  tons  emulsified  asphalt.  Class 
A    (seal  coat) ; 

(34)  591  sq.  yds.  placing  intersections. 
Total  bids  were: 

(A)  Fisher  Contr.   Co.,  $448,211.34. 

(B)  Wallace  &  Wallace,   $449,795.31. 

(C)  Bowen   -   McLoughlin   and   L.  G. 
Lynch,  $452,351.77. 

(D)  Packard  Contr.  Co.,  $460,448.53. 

(E)  Western  Contr.  Co..  $463,266.09. 

(F)  Arizona  Sand  &  Rock  Co.,  $469,- 
654.95. 

(G)  W.  E  Orr.  $489,772.92. 


Unit  prices  were: 
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IBIDS  WANTED 

'      ALAMEDA  COUNTY.  Calif  .—Until  i 

I  March  6.  2  P.  M.,  bids  will  be  re- 
ceived by  G.  T.  McCoy,  state  high- 
way   engineer.    Public    Works    Bldg., 

:  Sacramento,     for     about     eight     and 

I  three-tenths  miles  in  length  shoulders 

ito  be  widened  with  imported  borrow 

land  surfaced  with  plant  mix  surfac- 
ing   and    penetration    treatment    be-  ] 
tween    Warm    Springs    and    Mission  i 
San  Jose,  and  between  Warm  Springs  j 
and   Centerville.   In   Alameda  County.  | 

i     The  work  Involves:  j 

'    (1)  3  cu.  yds.  remove  concrete;  | 

I    (2)  325   cu.   yds.   structural   excava-  j 

I  tion; 

1(3)  15.550  tons  imported  borrow; 

!    (4)  develop  water   supply   and  fur- 
nish water  equipment; 

i    (5)  290  M  gallons  apply  water; 

'    (6)  830  tons  crusher  run  base; 

1    (7)  68  tons  liquid  asphalt  SC-1  pene- 

I  tration  treatment; 

j    (8)  32  tons  liquid  asphalt  SC-3  pene- 
tration treatment; 

i    (9)  410  tons  sand  seal  coat  and  pene- 

i  tration  treatment; 

!  (10)  24  tons  asphaltic  emulsion  paint 

i  binder  and  seal  coat; 

(11)  1900  tons  plant  mix  surfacing: 

!  (12)  5  cu.   yds.   class  A  portland  ce- 
ment concrete  structures; 

I  (13)  210  lbs.  bar  reinforcing  steel; 
(14)  460    lin.    ft.    metal    plant    guard 
railing;  ...» 

120  each  move  and  reset  exist- 
ing culvert  markers  and  guide 
poets; 

14  lin.  ft  8-ln. 
8  lin.  ft  10-ln. 
56  lin.  ft  12-in, 
22  lin.  ft  18-in 


(A) 

(1) $.96 

(2) „ 72 

(3) 48 

(4) 1.00 

(5) 07 

(6) 2.25 

(7) 02 

(8) 36 

(9) 65 

(10) „..         .96 

(11) 25 

(12) 3.50 

(13) 6.25 

(14) 3.38 

(15) 46.50 

(16) „ 08 

(17) „...       2.60 

(18)..... 3.90 

(19) 4.88 

(20)...: 7.80 

(21) 9.36 

(22) 457.00 

(24) 12 

(25) 2600 

(26) 2.50 

(27) 3.90 

(28) 6.00 

(29i 1.20 

(30) 25.50 

(31) 845.00 

(32) 7.80 

(33) 35.10 

(34) 85 


(F) 

$1.20 

.90 

.60 

.78 

.16 

2.73 

.02 

.40 

.56 

.88 

.36 

1.86 

4.50 

3.65 

34.20 

.06 

2.72 

4.00 

4.75 

6.92 

8.40 

403.00 

.12 

26.00 

1.89 

390 

6.87 

1.03 

24.00 

780.00 

4.50 

32.50 

1.00 


(G) 

$1.15 

.8625 

.575 

1.10 

.15 

4.00 

.02. 

.30 

.60 

1.05 

.35 

2.00 

5.00 

3.96 

40.00 

.10 

2.30 

3.55 

4.29 

6.40 

7.60 

450.00 

.10 

25.00 

1.50 

5.50 

5.00 

.95 

26.60 

1000.00 

5.00 

34.00 

1.00 
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(15) 


(16) 
(17) 
(18) 
(19) 
(20) 


CMP.  16-gage; 
CMP,  16-gage; 
CMP,  16-gage; 
CMP.  16-gage: 
1800  lin.  ft  ll%xl7^-in.  in  CMP 
arch,  16-gage; 

2  each   remove  and  reset  head- 
w&Ils ' 

120  lin.  ft.  salvage  existing  spill- 
way assembly  downdralns ; 
120   lin.    ft.    relay    salvage   spUl- 
wa  yassembly  downdrains ; 
(24)  8  each  salvage  spillway  assem- 
blies; 
(25 1  8  each  install  salvaged  spillway 
assemblies. 
Specifications   obtainable   from   the 
above  office. 


(21) 
(22) 
(23) 


(- 


You  will  want  your  home  comfort- 
ably warm  on  the  chilly  days  of  the 
cold-peak  weather  season.  You  will 
want  plenty  of  heat,  rapidly  circulat- 
ed for  quick  comfort  in  every  room. 
You  will  get  this  from  an  auto- 
matic, forced -air  Gas  Heating  Sys- 
tem that  is  properly  installed,  and 
when  you  use  such  a  heating  plant, 
you  will  save  money  every  heating 
hour. 

When  cost  estimates  come  in  and 


you  look  them  over,  choose  the 
heating  system  that  is  engineered 
to  do  a  first-class  job  of  heating 
your  home.  What  you  might  save 
by  "skimping",  you  will  pay  for 
later  on  with  less  heating  comfort, 
quickly  worn-out  equipment  and 
higher  fuel  bills. 

Remember,  a  furnace  will  produce 
only  so  much  heat;  it  cannot  be 
forced  beyond  the  capacity  its 
builders  gave  it 


P'G^^ES*       PACIFIC  GAS  AND   iLICTtIC   COMPANY 


lMW'2i6 
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HIGHWAYS 
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BIDS   WANTED 

ALAMEDA  COUNTY,  Calif.— UnUl 
March    6.    2   P.   M..    bids   will   be   re- 
Sceived  by  G.  T.  McCoy,  state  high- 
way   engineer.    Public    Works    Bldg.. 
Sacramento,  for  about  one  and  four- 
tenths  miles  in  length  to  be  widened 
with  Portland  cement  concrete  pave- 
ment   and    existing    pavement   to    be 
resurfaced  with  asphalt  concrete  be- 
tween distribution  structures  and  7th 
St  in  Oakland,  Alameda  County. 
The  work  involves: 
(1)  650  cu.  yds.  remove  concrete; 
i    (2)  10,000  cu.  yds.  roadway  excava- 
tion; 
j    (3)  85    cu.    yds.    structura   lexcava- 
tlon; 
(4)  11.500  tons  imported  borrow; 
(5>  6100  tons  imported  base  material 

(6)  14,400   sq.    yds    prepare    class    C 
subgrade ; 

(7)  develop   water   supply    and  fur- 
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I  NOTICE 

:     CONTRA  COSTA   COUNTY,   Calif. 
I  — A    representative     of    the    district 
i  office  of  the  State  Division  of  High- 
I  ways    will   meet   prospective  bidders  j 
for    the    proposal    project    in   Contra 
;  Costa  County,  IV-C.C-75,106-E.Cnd,C, 
;for  which  bids  are  to  be  received  in 
'  Sacramento  on  February  27,  1946. 
I     Said  representaUve  will  meet  pros-  I 
pective    bidders    at    the    junction    of  | 
Fremont  St  and  Concord  Ave.  at  the  1 
south  end   of  project  in  Concord  on  , 
,  Monday,  February  18,  1946,  at  2  P.  M. 


40 
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,  BIDS   WANTED 

I      LOS  ANGELES  COUNTY,  Calif.— 
!  Until  March   7,  2  P.   M..  bids  wU  Ibe  j 
'  received  by  G.  T.  McCoy,  state  high-  , 
'  way   engineer,    8(»   State   Bldg.,    Los  ; 
[  Angeles,  for  about  one  and  one-tenth  | 
[  miles    in    length    to    be    graded    and ; 
1  paved  with  asphaltic  concrete  on  ce-  \ 
;  ment  treated  base  on  Rosemead  Blvd.. 
;  between  Huntington  Blvd.  and  Colo- 
,  rado  St  (VIII-L.A-168-C),  In  Los  An- 
!  geles  Ck>xmty. 

The  work  Involves: 


ARIZONA  STATE  HIGHWAY.— 
Tanner  Constr.  Co.,  731  N  Avenue  19. 
Phoenix.  Ariz.,  at  $824,994.03  sub- 
mitted low  bid  to  the  Arijjona  State 
Highway  Commission,  1739'  W  Jack- 
son St.,  Phoenix,  Jan.  30.  for  the  im- 
provement of  Flagstaff  -  Winslow 
Highway,  FI  84  (4),  Schedule  2.  AFE 
6670.  The  work  involves  7  miles  of 
grading,  draining  and  paiving.  be- 
ginning about  7»4  miles  eastt  of  Flag- 
staff,  and    extending    easterly. 

Work   involves : 

(1)  210,714  c.y.  rdwy.  excav.,  unclass. 

(2)  10,000   c.y.   overbreakage : 

(3)  10,000  c.y.  slides; 

(4)  1595    c.y.    drainage    e^tcav.,    un- 
classified ; 

(5)  7100  l.f.  grader  ditches; 

(6)  1210  c.y.   struc.  excav.,   unclass. ; 

(7)  367,940  sta.  yd.  overhaul; 

(8)  4463   c.y.   mi.   haul; 

(9)  6950   tons   imported   bofrrow ; 

(10)  66,724  tons  aggregate  beise; 

(11)  17,000  c.y,  stripping  pits; 

(12)  7321  m.  gals,  sprinkling; 
<13)  2831  hours  rolling; 

( 14 )  99,505  sq.   yds.  cone,   plave. ; 

(15)  1034   c.y.   Class  A   conic,   Includ. 
cement ; 

(16)  170  c.y.  Class  D  do; 

(17)  127.528  lbs.  reinf.  steel  oars; 

(18)  195,370   lbs.   structural   ste«l ; 

(A) 

(1) ,-.      $1.15 

(2) 8C5 

(3) 5t5 

(4) 

(5) U 

(8) 

(7) 

(8) 

(9).— 

(10) 

(11 ) 

(13)IZIIIZIIII  4.1 

(14) 3.13 

(15)  30.0<l) 

(16) „ „._..  40-( 

(IS)-.!.!!!!!! 

(19) 

(20) 2.TI 

(21) 45.C 

(22) 3J# 

(23)..- _ 75.0^ 

(24) 1.0* 

(M) 150.00 

(26) 2.40 

( 27 ) 2.4$ 

(28) t96 

(29) 400.00 

(83) L7i( 

( 34 ) 

(85) 5.C 

(36) 

(37) : —  24-e 

(38) 8oa« 

(89) 

(40) . 

(41) : 


(19)  427  l.f.  .struc.  steel  handrail: 
(20t  1540  l.f.   steel  pile  shells; 

(21)  44  each  driving  pile  shells; 

(22)  80  If.  steel  test  pile  shells; 
23)  2  each  driving  do; 

(24)  1620   If.    filling   steel    pile    shells 
cone,   and    reinf.  steel: 

(25)  2  each  loading  tests  for  piles; 

(26)  224   If.   18-in.   corru.   metal  pipe; 
(271  292   l.f.   24 -Inch  do; 

(28 1  770   If.   36-lnch  do; 

(29i  5  each  cattle  guards   (2  unit); 
(33)  7276  l.f.  road  guard; 
(34 1  214    each    guide   poets: 

(35)  66  each   R/W  martiers.  type  E; 

(36)  94(K7   tons   mineral!  aggregate; 

(37)  800  tons  road  oil,  SC-4   (for  road 
mix)  ; 

(38)  7.067  miles  processing  road  mix; 

(39)  1054    tons    screenings; 

(40)  142  tons  emulsified  asph.   (Class 
A )   for  seal  coat ; 

r41)  1222    sq.    yds.    placing    intenec- 
tions. 
Total  bids  were: 

(A)  Tanner  Constr    Co.    $824,994.03- 

(B)  Bowen   it   McLoughlin   and   Geo. 
Lynch.  $849,901.79. 

(C)  Western   Contr.   Co.,   $888,665.35. 

(D)  Fisher    Contr.    Co.,    $886,793.06. 

(E)  W.    E.   Orr,   $916,929.24 

(F)  Packard  Contr.  Co..  $»44.»58.53. 
Unit  prices  were: 


(B> 

(C> 

(D) 

(E) 

(F) 

$1.10 

$1.22 

$1.05 

$1.10 

$1.15 

.825 

.915 

.7875 

.826 

.8429 

.56 

61 

526 

.56 

.575 

1.10 

1.25 

1.40 

1.10 

.90 

.06 

.12 

.00 

.15 

.15 

2.20 

2.64 

1.64 

4.00 

3.50 

.02 

.015 

.02 

.02 

.015 

.30 

.30 

.44 

M 

.20 

.T5 

.70 

.53 

.60 

.70 

.70 

.88 

,       .81 

90 

1.06 

.30 

.22 

.20 

.25 

16 

3.40 

3.30 

8.41 

2.50 

325 

5.00 

5.30 

6.25 

5.00 

5.75 

3.40 

3.15 

3.80 

3J6 

3.75 

35.00 

39.00 

30.25 

JB4)0 

40.00 

50.00 

46.00 

41.00 

acoo 

42.00 

.08 

.08 

.075 

.06 

.06 

.12 

.14 

.13 

.12 

.18 

7.60 

6.25 

&68 

7JS0 

7.00 

3.00 

2.80 

2.00 

2.00 

,    3.75 

70.00 

61.00 

6&75 

52.50 

55.00 

4.00 

2.80 

3.75 

3.60 

5.00 

190.00 

148.00 

187.50 

125.00 

150.00 

1.25 

1.24 

1.39 

2.50 

3.35 

280.00 

2iaoo 

156.25 

200.00 

125.00 

Z20 

3.70 

2.50 

2.30 

2.30 

3.30 

5.20 

375 

3.56 

3.60 

6.50 

a75 

7.19 

6.40 

7.00 

420.00 

4(X).00 

440.00 

450.00 

355.W 

1.90 

2.00 

2.23 

1.50 

1.50 

5.00 

5.00 

3.75 

5.50 

5.50 

6.30 

5.00 

5.75 

5.00 

6.10 

.95 

IM 

.70 

.90 

1.17 

2&00 

2&00 

24.40 

2&60 

28.00 

500.00 

1200.00 

812.50 

1000.00 

750.00 

2J0 

5.00 

7J0 

5.00 

6.50 

10.00 

34.00 

3L4& 

34.00 

32.00 

.25 

1.00 

.81 

1.00 

1.00 

I 
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DAILY     PACIFIC     BUILDER 


MONDAY,  FEBRUARY  5,  1946 


BiiildMifi  Permits,  Contraicts Recorded  Soiices 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


SAN   FRANCISCO 


2 -STORY  FRAME  FLATS.  $11,000; 
NE  comer  Lawton  and  Funaton ; 
owner  and  builder,  Heyman  Bros, 
5138  Gear>-   Blvd. 

1  -  STORY  FRAME  DWELLING, 
$6500;  NW  Lisbon  and  France; 
owner,  Geo  Fazzlo,  4478  Mission; 
builder.  Star  Concrete  Co.  101 
France    Ave. 

ALTER  FLATS.  J6600;  2943  Webster; 
owners,  R  Spinozzi  and  A  Petrlnl, 
prem ;  day  work. 

1 -STORY  FRAME  DWELLINGS  (3), 
$5000  each:  E  Ramsell  200,  225  N 
Garfield;  W  Ramsell  226  N  Gar- 
field ;  owner  and  builder,  Lloyd 
Sundberg,  1608  Ocean  Ave. 

1  -  STORY  FRAME  DWELLING, 
$5000;  N  Irving  85  W  15th  Ave; 
owner,  Bookbinder  Bros,  2411  Irv- 
ing; builder,  Claude  T  Lindsay  Co, 
824  Taraval 

1    -    STORY      FRAME      DWELLING. 

$4750;  N  Maynard  551  E  Congdon ; 
owner,  Albert  Morth,  445  Noe  St; 
builder.  Oliver  Bredeson,  367  Ver- 
non St. 

1-9TORY  FRAME  DWELLINGS  (4). 
$4000  each ;  E  46th  Ave  300,  325,  350, 
375  S  Moraga ;  owner.  Atlas  Realty 
Co,  1500  Judah;  builder,  Pacific 
Coast   Construction    Co,   150   Judah. 

ALTER  APARTMENTS,  $2500;  3659- 
3677  20th  St;  owner  and  builder, 
J  Larretai.  3669  20th  St. 

ALTER  STORES.  $2000  each;  1932 
Irving  St;  133  West  Portal;  owner, 
Riviera  Co.  Inc.  c/o  contractor; 
builder.  Henry  Arian  Construction, 
4142  Gearv  Blvd 

ELECTRIC  SIGN.  $2000;  4083  24th 
St;  owner,  Dr  J  H  Seymour,  230 
Urbane ;  builder.  L  E  Niles  Co.  1001 
Clement. 

ALTER  STORE.  $2000;  1328  Stockton 
St ;  owner,  Servadei  Appliance.  1328 
Stockton  St ;  builder.  Geo  T  Rob- 
inson, 43  Milan  Terrace. 

ALTER  DWELLING.  $2000 :  2492  San 
Bruno  Ave :  owner.  V  Ferrari,  2048 
Market  St;  builder.  Ira  W  Cobum, 
2048  Market  St. 

ALTER  STORE.  $2000;  211  Montgom- 
ery St ;  owner,  Roos  Bros,  798  Mar- 
ket St ;  builder,  Mullen  Manufac- 
turing Co. 

ALTER  SCHOOL,  $1500;  133  Golden 
Gate  Ave;  owner,  Franciscan  Fath- 
ers, prem ;  builder,  Wm  A  Rainey  & 
Son.  323  Clementina  St 

ALTER  FLATS  AND  APARTMENT. 
$1000;  2725-27  San  Bruno  Ave;  own- 
er and  builder.  Anna  A  Stagnaro, 
2737  San  Bruno  Ave. 

ELECTRIC  SIGN.  $800;  3840  18th  St; 
owner.  R  Loupis.  prem ;  builder, 
Neon  Maintenance  Corp.  755  Davis. 

ALTER  STORE.  $700;  211  4th  St; 
owner.  Amling  Co.  prem;  builder. 
Wm  Horstmeyer  Co.  23  Mars. 

ALTER  STORE.  $500;  585  Market 
St ;  owner,  Louis  Ferraggiaro,  c/o 
contractor;  builder.  Barrett  &  Hilp, 
918  Harrison  St. 

ALTER  STORE.  $500;  510  Balboa; 
owner.  Geo  Galleth.  prem ;  Builder, 
Stanley  L  Klein  (lessee). 


Cosgrave;  owner.  Western  Eye 
Protection   Co. 

ALTER  bldg,  $5000;  2239  Clement  St; 
owner,    Herbert    Pastene. 

ALTER  offices,  $650;  62  Ist  Street; 
owner.   Samuel   Bobne. 

ALTfcR   taverft,   $6000;    20  O'Farrell; 

'   owner.  Geo   Bronson. 

ALTER  office  bldg,  $7000;  417  Mont- 
gomery St ;  owner.  General  Pet 
Corp. 


OAKLAND 

9626  Hillside  St;  owner,  Powell; 
dealer.  Geo  Campbell ;  floor  furnace. 

1085  54th  St;  owner,  Cole;  dealer. 
A  E  Hesa;  floor  furnace. 

457  Capistrano  Dr;  owner,  Calvary 
Church ;    dealer,    J    Mosony ;    central. 

2419  68th  Ave;  owner.  Sylvia;  deal- 
er, O  C  Wood;   floor  furnace. 


Completiim  Notices 


SAN   FRANCISCO 


Recorded  Accepted 

Feb.  1,  1946— Painting  exterior  and 
interior  Station  "A"  Steam  Plant, 
block  bounded  on  N  by  Humboldt, 
on  E  by  L<juisiana.  on  S  by  23rfl 
and  on  W  by  Georgia,  excepting 
that  ptn  thereof  bounded  by  line 
beginning  at  NE  23rd  and  Geor- 
gia E  25  NW  to  point  in  E  line 
Georgia  St,  distance  16.7  N  from 
N  23rd  S  16.7.  Pacific  Gas  &  i:.it;L- 


10  outlets;   10  switches;   11   plugs. 

8278  SW  Noriega  Cor  34th  Ave; 
owner.  Wold;  Contrtictor.  Paragon 
Elec;  45  outlets;  29  switches;  serv- 
ice;   20   plugs. 

8279  W  Jessie  S  McCoppin ;  owner 
Bekins  Van  &  Storage  Co;  contrac- 
tor. Paragon    Elec;    motors. 

8280  2840  Judah  St :  owner.  Moldup 
contractor,  Edison  Elec  Constr  Co; 
4  outlets;  2  sfiitches;  3  plugs     serv 

8281  NE  Cor  35th  Ave  and  San- 
tiago; owner,  Peter  Gavazza;  con- 
tractor, Edison  Elec  Constr  Co;  serv. 

8280  Larkin  and  Grove ;  owner. 
Civic  Auditorium ;  contractor.  Pa- 
cific  Elec  &   Mech   Co;   

8?81     164   Turk   St;   owner ; 

contractor.  Malm  &  Welter;  1  out- 
let;   1   switch. 

8282  255  West  Fortal  Ave;  owner. 
Martell's;  contractor.  Malm  &  Wel- 
ter;  „ 

8283  1720  Polk  fft;  owner.  Nation- 
al Liquor;  contractor,  Malm  A.  Wel- 
ter;   — 

8284  120  Main  St;  owner,  Taglia- 
bulj  contractor,  Malm  &  Welter;  mo- 
tors. 

8285  101  Taylor;  owner,  Boyaca- 
ridas ;    contractor.    Malm    &    Welter ; 

11  outlets 

8286  840  Washington :  owner.  Gen 
You  Co;  contractor.  Decker  Electric 
Constr  Co ;  4  outlets ;  1  switch ;  mo- 
tors. 

I  8287  137  4th  St;  owner.  Sooman 
I  Instrument:  contractor.  Decker  Elec 
! Constr  Co;  2  outlets;  1  switch;  nine 
j  plugs. 

!     8288     479  Broadway ;  owner.  Rossi ; 
; contractor,  Mercury  Elec  Co;   8  out- 
lets ;    1    switch ;   2  plugs. 
i     8289    448  Davis;  owner,  Brice;  con- 


Engineeriiig  Section 

(Continued   From  Page  Three; 


trie  to  D  Zelinskv  &   Sons ^'■^5*2'"' .^^^1*:^^.^'®^  Co;   motors. 

Jan.    25,  •1946 


ALAMEDA  COUNTY 


OAKLAND 


ALTERATIONS.  $4000;  469-71  13th 
St;  owner.  Fred  W  Hollman,  156 
Montgomery  St,  S  F;  contractor, 
F   A   Younger,    2334   38th   Avenue. 

ADDITION.     $950;     5819     MacArthur 
Blvd ;   owner.   P  V  Swenson.  prem  ; 
contractor.     Floyd     W    Totten.    564 
Adams    St.    San    Lorenzo. 
DUPLEXES,  two  l-story  8-room.  $6,- 
500   each;   3770-72.  3774-76  Harri.son 
.    St;  owner.  F  F  Lyman.  3751  Broad- 
way ;   contractor.  Ray  Towers.  250H 
Benvenue  Ave,   Berkeley ;   two  ga- 
rages, $275  each. 
OFFICE,  tile.  $1300;    1215  Castro  St; 
owner.    C   W   Warner.   2016   Pacific 
Ave.    Alameda ;    contractor.    Reece 
&  Pete.  943  Center  St. 

DWELLING.  2-story  6-room,  $11.- 
000:  68  Weybridge  Court;  owner 
and  builder.  Edward  Butler.  3527 
Telegraph  Ave. 

STORE.  l-stor\-,  $4500;  301  Mac- 
Arthur  Blvd ;  owner  and  builder, 
Clifford  Elseth.  1651  68th  Avenue. 

DWELLING.  l-8tor>'  5-room,  $6500; 
4446  Tompkins  Ave;  owner  and 
builder.    Otto    Rinkert,   3330   Vale. 

DWELLINGS,  two.  1 -story  5-room. 
$5000  each;  3235-43  Addl  Court: 
owner  and  builder,  Sol  Scherman, 
3805    Foothill   Blvd. 

ADDITION.  1-story  brick.  $6000;  ft. 
of  Pine  St;  owner  and  builder.  S 
P  Co,  65  Mdrket  St,  S  F. 

DUPLEX.  1 -story  8-rm.  $7200;  2672- 
74  73rd  Ave ;  owner  and  builder, 
H  S  Pulliam.  8009  Fontaine  St; 
garage.    1-storv.    $500. 

ADDITION,  $1400;  2916  Courtland 
Ave;  owner.  Robert  Bernard.  2916 
Courtland  Ave;  contractor.  Wm 
Watson.    4750    Meldon    Ave. 

GARAGE.  $500;  2504  78th  Avenue; 
owner  and  builder,  W  L  Steineck, 
premises. 

DWELLING.  1-story  5-room.  $42.50: 
3311  Viola  St;  owner  and  builder. 
H    E    Webb.    1223    53rd    Ave. 

DUPLEX.  1 -story  8-rm.  $7500;  5921- 
23  Shattuck  Ave:  owner  and  con- 
tractor. John  F  Whalen.  416  Flor- 
ence   Ave;    1-story    garage.    $400. 

FACTORY,  1 -story.  $34,000;  940  81st 
Ave ;  owner,  Giorgetti  Products, 
premises;  contractor.  Geo  Peter- 
sen &  Son,  1841  Bancroft  Avenue, 
San   Leandro. 

ALTER,  $1000;  1363  8th  St;  owner. 
C  R  Williams.  1363  8th  St;  con- 
tractor.  H   W   Fry.    1126  Everett. 

ADDITION.  1-story  4-room:  $2,500; 
2693-95  6t8h  Ave;  owner,  William 
Bovle,  2699  68th  Ave;  contractor. 
D  W  Cotton.  5042  Calaveras. 

ADDITION.  $1400:  6600  Mokelumne 
Ave;  owner.  Phil  Neverarez,  6600 
Mokelumne ;  contractor  Bethel  and 
Yager.   2604   10th    Ave. 

ALTER  apt,  $1000;  2880  Gascock  St; 
owner  and  contractor.  C  R  Leach. 
2878   Gascock    St. 

ALTER  $17,979;  1900-04  Broadway; 
owner,  Granat  Bros,  2390  Mission 
St,  S  F;  contractor,  Mullen  Mfg 
Co,  60  Rausch  St,  S  F;  plans  by  A 
R   Brandner,   Los   Angeles. 


Recorded  Accepted 

Feb  2,  1946— PTN-  LOT  19.  Blk  4, 
San  Pablo  Park,  Berkeley.  East 
Shore  Homes,  Inc  to  P  F  Heraty 

Jafiuary  30,  1946 

Feb  2,  1946— LOTS  1  to  8  incl  Blk 
C.  Tract  705.  Eden  Twp.  Alameda. 


8290  140  7th  St:  owner.  J  H  Mur- 
ray; contractor.  F  J  Kllmm  Co;  al- 
terations. 

8291  140  7th  St ;  owner,  J  H  Mur- 
ray :  contractor,  F  J  Klimm  Co ; 
sign. 

8292  24th  and  Utah ;  owner,  City 
of  S  F;  contractor,  Geo  F  Braver; 
alterations. 

8293  2231  35th  Ave;  owner.  G  E 
Carlson ;  contractor.  Strom  &  Smith ; 
12  outlets;   11    switches;    14   plugs. 

8294  3470    Mission ;     owner,     Mike 

Elec    Co :    5 


East    Shore    Homes    Inc    to    P    F 

Heraty „ January  30.  1946   Perry  ;    contractor.    Arc 

Feb  2,  1946—8360  GOLF  LINKS  Rd        outlets;   3  switches;    1    plug. 

Oakland.      Wm     L    Maynard     to      I     8295    531  Las  Palmos ;  owner,  Shef 
whom    it    may    concern  ...      i field;  contractor.  Arc  Elec  Co 


40 


2/5/46 

BIDS    WANTED 

SNOHOMISH  COUNTY,  Washing-        _ 
ton.— Until  February  18.  2  P.  M.,  bids    Denver.    Colo 


will  be  received  by  Roy  Crane,  Sno 
homish  County  engineer.  Courthouse, 
for  revising  a  portion  of  Trafton- 
Jlm  Creek  Rd..  1.92  miles.  located  ap- 
proximately five  miles  east  of  Ar- 
lington. Wash. ;  Snohomish  County 
road  project  No.  251. 
The  work  involves : 

(1)  14,987   cu.   yds.   common  excava- 
tion; 

(2)  143   cu.   yds.   structural   excava- 
tion; 

(3)  60  cu.  yds.  class  D  excavation; 


shipping    point    and/or   Riverton,    3- pole,   sielector   type,    manually -gang 
Wyo. ;  I  operated,,  outdoor  type  disconnecting 

(3)  400  bbls.  sulfate-resisting  port- '  switches  with  manually-gang  oper- 
and cement  in  paper  sacks,  f.o.b.  ated  grounding  blades,  and  three  (3) 
shipping  point  and  /  or  Belle  ^  single-pole,  thyrite  or  autovalve,  out- 
Fourche,  S.   D.  '  door,    station    type    lightning   arrest- 

Portland  Cement  Co.,  Denver.  Colo.,  j  ers,  designed  for  suspension  mount- 
(1)  $^  f.o.b.  shipping  point;  (2)  $3,  :  tng  and  suitable  for  service  on  a  230.- 
f.o.b.  Boettcher.  Colo.;  terms  10  cents  000-volt.  3-phase.  grounded -neutral 
per  bbl.  15  days.  I  circuit,     for     ShasU     and     Keswick 

Monohth     Portland     Midwest     Co..  '  power  plants.  Kennett  Division.  Cen- 
(1)    $2.78:    (2)    $2.78; 'tral  Valley   Project.  California,  f.o.b. 
--'-"     shipping    point    and/or    Coram    and 


Prospectiye  Bidders 


J 


(3)    $2.78,    all    f.o.b.    shipping    point; 
terms  10  cents  per  bbl.  20  days. 

2/5/46  .     42 

BIDS  WANTED 

DENVER.  Colo.  —  Until  February 
15,  2  P.  M.  (bid  opening  postponed 
from  February  5).  bids  will  l>e  re- 
ceived   by    the   fiureau    of    Reclama 


Redding. 
Tabulation  of  bids: 
Genenil  Electric  Co..  Denver,  Colo.. 
Sched.  No  1.  $154,456.  $30  day  engi- 
neer, $29  day  mechanic,  420  shipping 
days;  S«'hed  No.  2.  $51,502.  $30  day 
engineer,  $25  day  mechanic.  420  ship- 

^-^i         -   w.  ,  ping  days.  Sched.  No.  3.  Item  5.  $16.- 

tlon,   Office   of   Director   of   Finance.    300.  270  shipping  davs ;    Item  6.  $22.- 
Custom  House,  Denver  2,  Colo.,  under  { 830.  270  shipping  days ;  Sched 


Alter  Canton  Bank,  I 

555  Montgomery  St.,  S.  F.  | 

y -♦ 

I      BIOS:    Archltact   William    Q.    Mer 
;  chant,    57    Post     St.,    San     Franclaoo* 
I  FebPOary   5,    Noon. 

Alfred    P.   Fisher.   300  Montgomery 
St.  San  Francisco. 

G.   P    W    Jensen   &   Sons,   Inc.,   S20 
!  Market  St..  San  Francisco. 


No.  4, 


^°^    I^?.-    B"^^'^^'-^    ^^^    furnishing    17392.  270  shipping  day's,   fob    destl- 
...  «,.  ,^    ,-„  ,        ,  ,  .       ,         .ana    delivering   materials   f.o.b.    ship- ;  nation     ierms  net 

(4)  234  ft.  18-in.  plain  concrete  pipe; 'nine  Doint  and/or  MftrvRviii*.    r»Uf        Mr    .iJ  I  «.     ._.     ^  « 

(5)  104  ft.  36-ln.  standard  reinfor^^   Ss  folKwL  Marysvllle.   Calif..       Westlrighouse  Electric   Corp..  Den- 

ff/oi#Si  .  ,  -       -*-     h^er.  Colo..  Sched.   No.   1.  $155,448,  $30 

SS^   r*^"        ./'^"Pf   '°'  ^•S'-    day  engineer.  $25  day  mechanic.   420 


concrete  pipe ; 

(6)  66  ft.    4-ln.    standard   reinforced 
concrete  pipe ; 

(7)  4500  cu.  yds.  gravel  surfacing; 

(8)  8760  cu.  yds.  sta.  of  overhaul; 

(9)  lump  sum  clearing  and  grubbing; 

(10)  lump  sum.  remove  old  bridge; 

(11)  3400  cu.  yds.  borrow. 
Specifications  obtainable  from   the 

above  office,  also  from  Pacific  Build- 
er and  Engineer,  Arcade  Bldg.,  Se- 
attle. Wash. 


000   circular  mil   aluminum   con- j  shipping  days;  Sched.  No   2.  $52,107. 


ductor,  steel-reinforced,  with  ar 
mor  rods  having  an  outside  dlam 


$30  day   engineer,   $25  day   mechanic. 
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2/5/46 

BIDS  OPENED 

STOCKTON,  San  Joaquin  Co.,  Calif. 
—A.  Telchert  &  Son,  Inc.,  P.  O.  Box 
1113.  Sacramento,  at  $80,047,  submit- 
ted low  bid  and  was  recommended 
for  award  by  the  officer  In  charge 
of  construction.  U.  S.  Naval  Supply 
Annex,  Stockton,  under  Spec.  17555 
for  additional  drainage  systems  and 
extensions  of  motor  parking  area  at 
the  U.  S.  Navy  Supply  Annex,  Stock- 
ton. 


^        .        ,  ,  420  shipping  davs :  Sched.  No.  3.  Item 
eter  over  the  armor  rods  of  2.04  5    $16.738  60,  270  shipping  days:  Item 
/«x  ^        •  .  ,  6.  $23,356  40.  270  shipping  days :  Sched. 

(2)  200  suspension  clamps  for  500.000  1  No.  4.  $Tt392,  270  shipping  days;  fob. 
circular  mil.  General  Cable  Corp.  Ideatinatiion ;  terms  net 

type  HH,  hollow  copper  conduc-  ,  Electric  Power  Equipment  Corp.. 
tor  having  an  outside  diameter  1  Philadelphia,  Pa.,  Schd.  No.  3.  Item 
of  1.10  inches.  The  clamp  body  j  5  $i6,60ft.25;  Item  6.  $23,192.75:  270 
shall  not  be  less  than  16  Inches  I  shipping  days ;  fob.  destination ; 
in   length  ;  j  ♦  pj^j^g  n^t 

(3)  2200  suspension  clamps  for  500.000  1      Bowie   Switch   Co..    San    Francisco. 


circular  mil  General  C?able  Corp.  j 
type  HH,  hollow  copper  conductor 
having  an  outside  diameter  of  | 
1.10  Inches.  The  clamp  body  shall  j 
not  be  less  than  11  Inches  In  j 
length ; 


Sched.  J^o.  3.  Item  5.  $16,738.60:  Item 
6.  $28.356  40:  270  shipping  days;  fob. 
destinatilon ;  terms  net. 

Delta  Star  Electric  Co..  Chicago. 
111.  Sch<«d.  No.  3,  Item  5,  $16,738.60: 
Item  6.  $23.356  40:  270  shipping  days; 


Sheet  Metal  Sbop,  j 

22nd  and  S  Sts.,  Sacramento  ! 
> ••    •♦ 

BIDS:  Architect  Gordon  Stafforc!, 
Intorance  Bldg..  806  K  St.,  Sacra- 
mefito.   February   15,  4   P.   M. 

Campbell  Constr.  Co..  800  R  St., 
Sacramento. 

Lawrence  Constr.  Co.,  3020  V  St., 
Sacramento. 

Holdener  Constr.  Co..  2006  R  St. 
Sacramento. 

Chas.  F.  Unger,  2426  Seventh  Ave.. 
Sacramento. 

H  W.  Robertson.  2917  T  St..  Sac- 
ramento. 

Central  California  Constr.  Co,  118 
Erie  St..  San  Francisco.       •     • 


!         of  1.10  inches. 

i     Specifications   obtainable  from  the 
TVfl    ,.,-^,1,    „^^*^^T^y^*^A    in/.i„/4Aa     above  office;  also  on  file  at  the  office 

h„T^u   ^Z\  Th  T.P    ♦Vf  Arfit^,!f'    of    DAILY   PACIFIC    BUILDER.   465 

but   is   not  limited    to,    the    construe-    r^^^t.^  o*    oor,  irs.„.,^i=^ 

tion   of   catchment  basins,   headwalls  /^^"*^  S*'  ^^^  Francisco. 


(4)  2400   same   as   item  3.   except  f or ;  f  q  b.   dei«tination ;   terms  net 

expanded  type  of  copper  conduc-  j     ^0,^     Jgiectric     Co.      Los     Angeles. 
*°'".!??X*"f   ^"    outside   diameter  j  Sched.  ^o.  3.  Item  5.  $16,738.60;  Item 

6.  $23,356.40:  270  shipping  days;  f.o.b. 
destinatilon :  terms  net. 

South€im    States   Equipment   Corp., 
HamptoDi.   Ga..    Sched.    No.   3.    Item   5. 


February   1.    1946 
Feb  1,  1946—7216  HAWLEY  Street, 
Oakland.    L  J  Drumgold   to  C  H 

Thrams January   24.   1946 

Feb    1.    1946—2039    ASILOMAR    Dr, 
Oakland.      B    G   Butterfied    to   O 

E  Hkgstrom January  23,  1946 

Feb   1.   1946—302  24th  ST.  Oakland 


8296  345    Russia ;    owner.    Basco 
cello ;   contractor,  Arc  Elec :   service : 
motors. 

8297  SE   Lyell  and  Cayuga;   own- 
er,  B   Lind.say;   contractor,   Arc  EIpc 


and   ditches,   the  furnishing  and   In-  1 2/5/46 
stallation    of    corrugated   metal    pipe    -(__,p_   __  _.,  _ 
as  inverted  siphons  and  culverts,  the    "^"'"-t  ui-   JsMut 
furnishing    and     installation     of     re- 
inforced    concrete    pipe    drains    and 
laterals,  paving  removal  and  replace- 
ment,   and   revisions   and  such    Inci- 
dental   features    of    construction    as 
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SAN  FRANCISCO— Until  February 
14.  10  A.  M.,  bids  will  be  received  by 
the  Navy  Department.  Material  Re- 
distribution and  Disposal  Office.  785 
Market    St.,    San    Francisco    3.    under 


o-«    «««««„--,.   t^   tv,-   «^^,^1«♦^r.«  r.#    Sales  Catalog  No.  B-275-46  for  mate 

are   necessary   to  the   completion  of  fniinxvQ- 

the  drainage  project  "*'"  ^  tonows. 

The    work    contemplated 


cluds    the    installation    of 


also     in- 
an   exten- 


Co;  13  outlets;  15  switches;  18  plugs,    slon    to   an    existing    motor    parking 


8298  NE  Moscow  and  France;  own 
er,  Orlandi;  contractor.  Arc  Electric 


J  L  Bowers  to  C  H  Thrams ;Co;  9  outlets;  8  switches;  8  plugs. 

January   24,   1948'     8299    3472  Mission  St;  owner,  Mike 

Feb  2,   1946—1671   MONO   Ave.   San      I  Perry ;    contractor.   Arc   Elec;   6  out- 

Leandro.     John    G    and    Frances      !lets;  4  switches;  3  plugs. 

C    Palfin    to   whom    it    may   con-      j     8300-03      215-19-68-72    St     Charles; 

cem February    2,    1946  '  owner.  Matarie ;  contractor.  Arc  Elec 

! I  Co:  12  outlets;  10  switches;  8  plugs. 

MARIN  COUNTY  '  8304  949  Post  St;  owner,  Steve's 
I  Auto  I.Auhdry:  contractor,  Indus  Ma- 
Recorded  Accepted  j  "ne  Elec  &  Eng  Co;  1  outlet;  motor; 
Feb.  1.  1946— Sycamore  Village,  Mill      1 1  switch. 

Valley.  Martin  Capital  Co  to  Go-  8305     673  Lisbon:  owner.  Ganzales ; 

heen  Construction  Co..    Jan.  30,  1946   contractor.    Indus    Marine    Elec    and 

Ene:  Co:   

8306  155  Sansome  St:  owner.  S 
F  Stock  Exchange;  contractor,  ri  S 
Tittle  Co;   

8307  321  Brazil;  owner,  C  Spara- 
nia:  contractor.  Star  Elec  Co;  1  out- 
let :    1   switch ;   1  plug :   ser»v'ice. 

8308  1382  Oilman  ;  owner.  Marcini ; 
contractor.  Star  El(i3  Co:  14  outlets; 
8  switches;   10  plugs;   service. 

8309-13  Various  locations  and  own- 
!  ers ;     contractor.     Neon     Mice    Corp ; 


ALAMEDA   COUNTY 


signs. 


Recorded  Amount 

Feb     2,     1946—2813     TELEGRAPH 
Ave.  Berkeley.    Associated  Hard- 
wood Floor  Co  vs  Julia  O  and  A          -  „,  ^     „,„  _.         _ . 
F  Dahnert  $233.60        8314     350  Page  St :   owner 

Feb   2,   1946-LOT   9   Blk    D.   Santa      |  contractor    Golden   Gate  Elec,   

Fe   Tract   No   2,   Oakland.     Suen-      !      8315     2022    Hayes;    o^^•ner 

derman  Co  vs  Louis  L  and  Mar-      i  co"Vr^2'''T^"^'^^"o?''fin^  S  %li,^  ^1^- 
garet  J  Knappenberger.  Joseph  H      !      8316     S   Irvmg   St   80  E   28th   Ave. 

Sheerin.  Jr  $504.60 

Feb  2,  1946—577   BANCROFT  Ave, 
San   Leandro.    Berman's  vs   Ma-      } 
ria  T  and  Roy  Hamrick        $2281.52  1 


area,    together    with    the    furnishing 
and  installation  of  corrugated  metal  ' 
pipe  culverts,   construction   of   head-  ! 
walls  and  ditches,  the  laying  of  red-  ; 
wood   bumper  blocks  and   such   Incl-  ; 
dental    features    of    construction    as 
are    necessary    to   the  completion   of 
the  motor  parking  area.  j 

Complete  bids  were:  ( 

A.  Teichert  &  Son,  Inc.,  $80,047. 
M.  &  K.  Corp..  San  Francisco,  $83,- 
200. 

Louis    BaHTJTti.    Stockton,   $84,379.80.  [ 

Peter  Klewit   &   Sons.   Al    Johnson 

Construction  Co.  and  Hubert  H.  Ev-  ; 

erest   Sr.   San  Francisco    (joint  ven-  j 

ture).  $93,700.  1 


(Lot  No.  1).  11,345  yds.  1-in.  O.D. 
webbing.  C4050.  in  50-  to  100-yd.  rolls, 
450  lbs.  test,  located  at  Navy  Mate- 
rial  Redistribution   Center,   Alameda. 

(Lot  No.  2),  54.929  yds.  l-ln.  O.D. 
webbing.  C405O.  in  50-  to  100-yd.  rolls, 
450  lbs.  test,  located  at  Wilber  & 
Son's  warehouse.  Suisun,  Calif. 

Bids  must  be  accompanied  by  a 
certified  check  or  cash  in  the  amount 
of  25'^c  of  the  bid. 

Specfications  obtainable  from  the 
above  office. 
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Machinery  k  Material 


owner.  Doelger;  contractor  Richmond 
!  Elec  Co  ;   service. 


Non-Responsibility 


ALAMEDA  COUNTY 


Feb  1,  1946—3302  E  14th  ST.  Oak- 
land. Charles  Kushins  and  Ar- 
thur E  Weston  as  to  improve- 
ments on  property. 

Feb  2.  1946—1643  and  1645  SAN 
Pablo  Avenue.  Berkeley.  Grace 
Singh  as  to  improvements  en 
property. 


FOR  SALE 

Fully  Equipped 

Brockway  Line  Truck 

oOo 

V.  G.  ELECTRIC  CO. 

330  SEVENTH   ST.,   RICHMOND 
Phone  RICH.  4710 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and   Equipment         43 


2/5/46 

NOTICE   OF   SALE 

SAN  FRANCISCO— Until  February 
15,  10  A.  M..  bids  will  be  received  by 
the  Navy  Department,  Material  Re- 
distribution nad  Disposal  Office.  785 
Market  St.,  San  Francisco  3.  under 
Sales  Catalog  No.  B-278-46  for  the 
sale  of  one  machine,  darning  and 
mending,  Chandler  Class  144,  floor 
model  type,  complete  with  all  attach - 
^  '  ments,  120-volt,  60-cycle  single  pha.se 
a.c.  with  table  and  stand.  Serial  No. 
3133.  In  original  shipping  crate.  New; 
excellent  condition,  located  at  9th 
Ave.  Pier,  Oakland,  Calif. 

Bids  must  be  accompanied  by  a 
certified  check  or  cash  in  the  amount 
of  25'r  of  the  bid. 

Specifications  obtainable  from  the 
above  office. 


$16,638.39:  Item  6.  $23,256.15:  150  ship- 
ping days :  f.o.b.  destination  ;  terms 
net. 

Gravbltr  Electric  Co.,  Denver,  Colo., 
Sched.  No.  3.  Item  5.  $16,738.60:  Item 
6.  $23.356  40;  270  shipping  days;  fob. 
destination :  terms  net. 

Railway  Industrial  Engineering  Co., 
Greensburp.  Pa.,  Sched.  No.  3.  Item 
5.  $16.6012.25;  Item  6.  $23,192.75:  270 
shipping;  days;  f.o.b.  destination; 
terms  net. 

Pacifid'  Electric  Manufacturing  Co.. 
San  Francisco.  Sched.  No.  3,  Item  5. 
$16,738.6^;  Item  6.  $23,356.40:  270  ship- 
ping dajvs:  f.o.b.  destination;  terms 
net. 


i  Factory  Building, 

i    5425  E.  14th  St.,  Oakland 
>— 

BIDS:  Architects  Milter  A  War- 
necke,  Financial  Center  Bldg.,  Oak- 
land,   February    8,    3    P.    M.,    for    Kay 

Chesterfield    Manufacturing  Co. 

H.  U.  Risdon  &  Sons,  5977  Ma- 
jestic Ave..  Oakland. 

Hans  C.  Jensen.  3906  Oakmore  Rd.. 
Oakland. 

Anderson  &  Hagland,  Inc.,  219  41st 
St..    Oakland. 

Stolte,  Inc..  8451  San  Leandro  St.. 
Oakland. 

E.  T.  I^ifer  Sons,  811  37th  Street, 
Oakland.  1 


2/5/46 

BIDS  WANTED 


43 


ALAN^EDA  COUNTY.  Calif —UnUl 
February  11.  3  P.  M..  bids  will  be 
received  by  John  H.  Skeggs,  district 
engineer,  2001  Van  Ness  Ave..  San 
Francis<^o,  for  rental  of  one  crawler 
type  tractor  with  gas  or  diesel  pow- 
ered 20  to  30  h.p..  equipped  with  a 
disc  cultivator,  for  Intermittent  serv- 
ice totaling  approj^imately  50  hours 
of  work  In  roadside  cultivation  in 
Alamedi  County. 

Speciflications  obtainable  from  the 
above  office. 


MoocTy  Mote!  Buildings, 

Oakland,  Calif. 

4- -f 

BIDS:  Architects  Miller  &  War- 
necke,  Financial  Center  Bldg.,  Oak- 
land, February  7,  3  P.  M. 

Barrett  &  Hilp,  918  Harrison  St., 
San    Francisco. 

Frank  F.  Burrows,  10  Cahiomla 
Drive,  Burllngame. 

E.  T.  L-eiter  Sons.  811  S7th  Street, 
Oakland. 

Stolte.    Inc..   8451    San    Leandro   St.. 
I  Oakland. 

I     Parker.  Steffens  A  Pearce.  135  So. 
\  Park,  San  FYancisco. 
I     M.  A  K.   Corp..  200  Financial  Cen- 
!  ter  Bldg.,  San  Francisco.      •     • 


2/5/46 

BIDS  WANTED 


43 
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SACRAMENTO.  Calif— Until  Feb- 
ruary 8.  5  P.  M..  bids  will  be  received 
by  the  City  of  Sacramento,  city  clerk. 
City  Hail,  for  furnishing  and  deliver- 
in  {j  5?ix  3 -wheel  motorcycles  for  the 
Traffic  Department. 

Specifications  obtainable  from  the 
above  office. 


42—  MKC.  SUPPLIES  AND 
MATERIALS 


H- 


5/2/46  • 

BIOS   OPENED 
DENVER.   Colo. 


42 


Following  sub- 


2/5/46 

NOTICE  OF  SALE 

SAN  FRANCISCO— Until  February    2/5/46 
20,  10  A.  M.,'  bids  will  be  received  by    ""^^ 
the  Navy   Department,    Material    Re- 
distribution and  Disposal  Office,   785 
Market    St.,    San    Francisco   3,   under 
Sales    Catalog    No.    B-281-46    for    the 
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BIDS  WANTED 


I  mitted    bids    to   the    U.   S.    Bureau    of  | 
Reclamation.   Cu.'^tom  House.  Denver 


under   Inv. 
inish 


No.    D-33,263-A    for   fur- 


sale    of    632    seats,    amphibious   tank 
type,   steel   frame,  horizontal  adjust- 
ment,    vertical    adjustment     to     five 
;  heights,    with    spring    control,    hair- 


man  ufac 
Seating  Co. ;  new  ; 


SAN  FRANCISCO 


Feb.  2,  1946— 633A  Green  St.  Harry 
A  Farras  as  to  Improvements  on 

property. 


Electrical  Permits 


OAKLAND 
1      35207     14th   and   Broadway:    owner. 
JS  H  Kress;  contractor.  Ets-Hokln  & 

iGalvan;  , 

I  35208  3819  MacAj-thur  Blvd;  own- 
j  er,  Liquor  Store ;  contractor,  Eta- 
jHokin  &   Galvan;   fixtures. 

35209     3240  Kempton ;   owner,   R  & 


1    ....        .,,.  ^^/^  ._L,        ,         ii*i  J        _*    'stuffed   black   leatherette  upholstery, 

nishing72.0O0  bbls.  of  modified  port-,  J2xi2-in.    spring    cushion,    15-in.    de- 
land   cement   m  paper  sacks  for  de-  |  j^^,^^^^^!^  ^,^^^1^  %^^  ^^^^  ^.^        ^,j 

II"k'"o^.J*     ^^'^  .'^Pf'?^,  l"'!?.^'  for  safety  belt,   base   drilled   to  bolt 

j  fob   Redding    Calif.,    (c)    fob   Coram  .  ^^^.^      ^^^^  ^^^  ^^  ^^^^ 

Calif.    It  w  11  be  as.sumed  that  36.000  j  ^^^^^  ^^  American  Seatini 
'^*^'"1,'ln^"lv.^  delivered  at  Heddmg  •  ^^^^^^^-^  condition. 
I  and  36,000  bbls.  at  Coram: 
I      Calaveras    Cement    Co..    San    Fran- 
j  Cisco,   (b)   $2.559715.  fob  Redding;    (c» 
I  $2.61974,  fob  cars   Coram ;   terms  net. 
I     Permanente   Cement   Co..   Oakland. 
I  $1.6195.     fob    Redding    delivery;     $1- 


REDEIiNG.  Shasta  Co.,  Calif.— Un- 
til February  27,  2  P.  M..  bids  will  be 
received  at  the  office  of  the  Bureau 
of  Recl«imation,  Denver,  Colo.,  for 
furnishing  and  installing  electric  ele- 
vator for  Keswick  power  plant,  Ken- 
i  nett  Division,  Central  Valley  Project, 
California;  Spec.  No.  1158.  The  Kes- 
wick poKver  plant  is  located  on  the 
Sacrameinto  River  near  Redding.  The 
elevator  will  be  an  electric  elevator 
having  ft  capacity  of  3000  Ib.'-^  and 
will  be  used  primary  for  passenger 
service.  The  travel  will  be  67  ft.  6  in. 


Store  Buildinfr, 

Railroad  Ave.  and  E.  7th  >t., 
Pittsbiirg,  Caiif. 


BIDS:  Camlllo  Lamzafame,  o/o 
Architect  Philip  D.  Tomasello,  Roon* 
306,  606  Washington  St.,  San  Fran- 
cisco, February  9,  11    A.  M. 

Stolte.  Inc..  8451  San  Leandro  St. 
Oakland. 

De  Luca  A  Son,  174S  Filbert  8t, 
San  Francisco. 

Howes  A  Whitaker,  626  Rusb  Bldf., 
San  Francisco. 

Barrett  &  Hilp,  918  Harrison  St.. 
San  Francisco. 

S.  J.  Amoroso  Construction  Co.. 
2100  Oakdale  Are.,  Saa  Frandaco. 

Clinton  Construction  Co.,  92B  Fol- 
som  St.,  San  Francisco. 

Louis  C.  Dunn  Co..  799  Monadnock 
Bldg..  San  Francisco. 

Erbentraut  A  Summers.  446  Sixth 
St.,  San  Frandaoo. 

Horace  J.  Silno.  23  W.  7th  St,  PltU- 
burg. 

G.  E.  Seeno  A  Sons,  150  E.  2nd  St.. 
Pittsburg.  • 


62079,  fob  Coram  delivery:  $2.56  fob 
cars  Redding;  $2.62  fob  cars  Coram: 
2/5/46  •     42 

BIDS   WANTED 
SACRAMENTO.   Calif.— Until  Feb 


„..  .    .  J  J    u         '  Work  miust  be  completed  In  60  daya 

Bids    must    be    accompanied    by    a    Opacifications  may  be  obtained  from 

the  following  offices  of  the  Bureau 
of  Reclamation :  7th  and  K  Sts.,  Sac- 
ramento 14,  Calif.;  U.  S.  Custom 
House.  Denver  2,  Colo. ;  Bureau  of 
Reclamation,  Washington  25,  D.  C. 


I  certified  check  or  cash  in  the  amount 
I  of  25%  of  the  bid. 

Specifications  obtainable  from  the 
i  above  office. 


2/5/46  •     42 

BIDS  WANTED  1 

SAN  FRANCISCO— Until  February    2/5/46 
{15.  10  A.  M,  bids  will  be  received  by  I  p^Q^jy^n^Q   OFFERS 


I  the  Navy  Department,   Material  Re- 


WASHlNGTON.    D.    C— The   U.    S. 


- !  L  Westwood :  contractor.   Shea  Elec-  j  ^uary  15.  5  P.  M.,  bids  will  be  received  ,  Jif,";;^""""    «"  n  ^?°'fi  ^'^"'n'nlfJ    Coast  G«ard.  Port*  Security  Organlza 


SAN    FRANCISCO 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


SAN   FRANCISCO 


FEBRUARY    2,    1946 


ALTER    stores,    $1000;    2010-05-07-09 

Market    St ;     owner.    Lester    Fritze 

and  Jos  Strazzarino. 
ALTER  residence.  $550;  726  21st  Ave; 

owner.    B  Carson. 
ALTER  residence,  $500:  29  Haywood 

Drive:   owner.   Allen   Waugh. 

DWELLING,   l-story  frame.  $6000; 

E  26th  Ave  153  S  Lake  St;  owner. 

Margaret    Stevenson. 
ALTER  bldg.   $1000;   286  4th   Street; 

owner.  Carl   E  Wald. 
ALTER  dwelling.  $550;  355  17th  Ave; 

owner.  Mr  Larant. 
DWELLING,  l-story  frame.  $6250;  K 

38th   Ave   100  S   Moraga;   owner.  T 

E  Mohler,  Jr. 
ALTER   bakery,    $550;    521   Clement; 

owner,    Gretchen    Bakery. 
MILL,  $1800;  W  Bayshore  Blvd  95  S 


R249-.53  Various  locations  and  own- 
ers ;  contractor.  QRS  Neon  Co :  signs. 

8254  339  Eddy  St;  owner,  Rita 
Rita  Club;  contractor.  F  J  Klimm 
Co ;  3  plugs. 

8255  420  Ellis;  owner.  Ace  Print- 
ing Co:  contractor,  Frank  J  Klmm 
Co;  4  plugs. 

8256  570  O'Farrell  St :  owner,  H  E 
Fredrick ;  contractor,  F  J  Klimm  Co ; 


8257 
South ; 


1025  Monterey   Blvd ;    owner, 
contractor,    F   J   Klimm    Co; 


8258  479  Buena  Vista;  owner.  Set- 
ridge:  contractor.  Century  Elec;  11 
outlets ;    4    switches :    16   plugs. 

8259  S  Lombard  114  E  Steiner; 
owner.  Ford  Fisher:  contractor.  Cen- 
tury Elec;  28  outlets;  10  switches; 
12  plugs. 

8260  1077  Howard  St;  owner.  ABC 
Transfer:  contractor.  Century  Elec; 
alterations. 

8261  144  7th  Street;  owner.  F 
Munden ;  contractor,  Century  Elec 
Constr  Co;  

^?ft2  n4  7th  Pt :  owner.  Ja.^  Blaha ; 
contractor,  Century  Elec  Const; 

8263  842  Montgomery  St;  owner. 
Ace  Carpenter  Shop:  contractor.  Cen- 
tury Elec  Constr  Co;   alterationa 

8264  1456  Halght  St;  owner.  Kim- 
ball ;  contractor.  Centur\-  Electric 
Constr  Co ;  alterations 


trie ;  alterations 

35210  1553 
Petroleum ;  contractor, 
sign. 

35211  Penniman    and    High    Sts; 
owner.  General   Petroleum;   contrac- 


by  the  City  of  Sacramento,  city  clerk. 


Market   St..    San    Francisco   3.    under 


B-279-46   for   the  '  "on.  Rear  Admiral  Lyndon   Spencer, 


;  j    Track  and  Telephone  Line 
I  1    Relocation,  IdahO'  Nortiiern 
I   Branch,  Oresgon  Short 

i  I  Railroad 

i^.-— 

BIDS:  Bureau  of  Raclamatloft, 
Boise,    Idaho,    February  28,   10   A    M. 

I  Nat  McDougall  Co..  Sherlock  Bldg. 
Portland. 

Max  J,  Kuney  Co..  N  120  Ralph. 
Spokane. 

Vernon  Brothers.  8th  and  Orchard 
Avenue. 

M.  K.  Engineering  Co.,  Inc.,  Al- 
bany, N.  T. 

Wlxon -Crowe,   Redding,   Calif 

Condon  -  Cunningham  Co.,  Omaha, 
Nebraska.  •         • 


Alice:   owjer.   G.ne«l  i c^,y  Han,  tor  tun.i,hl„g  25.000  lin.  «.! S'lf'   Catalog  No^   B-279-46  '"^   <he  ■-••^'   -J-— —'„;■,„„     !^„^: 
,.r.c.or.SheaE,«.Hc.;,.,     ,         t  ,„„  ^,^  ,„  ,he  Water , -e  o,  2^    .cable.  MCOP  ^^^^^  W.^^^f  T^r":^'^. 

Department.  ,      ,,  rr>nrliirtnr    vprv   f  PxihlP    nil    offers  through  the   Surplus   Property 

aboretfncr^  °''"*"''''  '""  '"''l^eL^n'g^ne:'^^^^^^  ^'^t'^V' th^oJiS^utTe 

above  office.  i, j°l  .,, »> t<._-i.  <^„    [located  at  port  cities  throughout  tne 


EMPLOYMENT  SERVICE 


tor.  Shea  Electric;  sign 

35212  8838  Lakeshore   Dr :    owner.  |  2/5/46 
Harold  Reich;  contractor.  Shea  Elec-  j  nqtiCE  OF  SALE 
trie;  fixtures;  alterations. 

35213  2735  MacArthur  Blvd;  own 
er.  Fruitvale  Presbyterian  Church 
contractor,   Dlmond   Electric;  4   out 

lets. 

35214  5107  Broadway ;  ovnner.  Para 
mount  Built-in  Fixture  Co;  contrac 


42 


located  at  Moore  Dry  Dock  Co..  ware- 
house,  West  Yard.  Oakland.  Calif.        'country.; 
Bids    must    be*  accompanied    by    a  I  ' 


H 


,     SAN  FRANCISCO-Until  February  ,  ^^f'l'f ^^^  ^^t'^Kll  ""^^^  *"  *^^  ^"""""^  ; 

14,  10  A.  M..  bids  will  be  received  by    ^^  25^c  of  the  bid  i 

!the   Navy  Department.  Material   Re- j     Specifications   obtamable  from   the.; 

i  distribution  and  Disposal  Office,  785  .  above  office.      . 

Market   St.,    San   Francisco  3.   under  1 

;  Sales    Catalog   No.  B-276-46   for   the  i  2/5/46  •     42 

i  sale   of    miscellaneous    paint,    valves,    gujg  OPENED 
"P-  j  shower    units,    laundry    tubs,    square  j      SACRAMENTO.  Calif  .—The  follow- 


Gassif  ied  Advertbing 


tor.    Paramount   Electric   Co; 

motor.  !  tapered  posts  and  springs,  located  at  ■ .  ""^jV'"tl"J^ '2^' ^"V^   bv  rhVcitv 

85215    3934  Broadway;  owner.  Gar-    u.  s.  Na^.a,  BarracL  (WR).  B^oa  ,  Jj^^^^^^^ 

office,   for  2000  feet  of  fire  hose  for 


den    Basket:    contractor.   Shea  Elec 
trie;  sign. 

35216  7520  E  14th  St ;  owner,  Hunt- 
er A  Ramsby;  contractor,  Dlmond 
Electric:  2  outlets;  2  plugs. 

35217  3439  Hollis :  owner,  Atlas- 
Pacific  Engineering;  contractor,  Cali- 
fornia Electric:    motors;   alterations. 

35218  6417  Colton ;  owner.  Welch 
A  Soul:  contractor,  Roberts  Lighting 

alterations. 

409   15th    St;    owner.    Harry 

contractor.  Spott  Electric;  4 


Park.    1050    Ocean    Ave..    San    Fran 

*^*^,°-  ,    .    .  ithe  City  of  Sacramento  Fire  Depart 

Bids    must    be    accompanied    by    a  j  „gjjt : 

Sutton 


WANTED 


certified  check  or  cash  in  the  amount 
of  25%  of  the  bid. 

Specifications   obtainable  from   the 
above  office. 


42 


Fixture 
35219 

Schar\- ; 

fixtures 
35220 

Lef  f  ler ; 


518  Forrest ;  owner.  Herman 
contractor.    Spott    Electric ; 
alterations. 
35221     3731  MacArthur  Blvd:   own- 


8265      1839    Irving    Street ;    owner,    er.  Owen ;  contractor.  Fox  Electrical ; 
Mills  Constr  Co;  contJictor.  Century- 1 6  outlets:  2  switches:  alterations. 


2/5/46 

BIDS  WANTED 

PORT  HUENEME.  Ventura  Co., 
Calif.— Until  February  15.  11  A.  M., 
bids  will  be  received  by  the  Navy 
Material  Redistribution  and  Disposal 
Office.  542  S.  Broadway,  Room  220, 
Los  Angeles,  for  the  sale  of  miscel- 
laneous hardware,  electrical,  plumb- 
ing supplies  and  miscellaneous  equip 
ment,      including     drills. 


Morf    Tractor    Co..    Sacra- 
mento. 2%-in..  $.90;  IH-ln..  $.60. 

Sacramento  Rubber  Co.,  Sacramen- 
to. 2'.i-ln..  $.96;  1%-ln.,  $.54.  1  t>«„1v 

American    Rubber   Co..    2Vi-ln.,  $l;;**«P'y 
IH-in.,  $.75. 


General  Contractor   wants  FIRST- 
CLASS    ESTIMATOR    State    eatperl- 
i  ence,  rei'erences  and  salan,-  expected. 
]&ox    131,    c/o    Dailv    Pacific 
Builder.  to  Feb.  5,  1946 


43—    MACHINERY  AND 


2/5/46 

CONTRACT    AWARDED 

DENVER.    Colo.— General    Electric 
Co.    650   17th    St..   Denver,   at   $84,480. 


j     EBTIllfATOR    with    Building    exp. 

—  I  or   Engineering   training      State    pre- 
i  vlous   e*p.   and   education.    Good   fu- 

—  'ture  for  ambitious  young  man.  Reply 
43    Box  130  c/o  Daily  Pacific  Bullder. 

i  ftf) 


_  _^_.^    ._.    BLDG    CONSTx*.   SUPT.,   good   fu- 

wrenches,  I  was  awarded  contract  by  the  Bureau    ture.  St^te  experience  and  ref  erece* 


Elec  Constr  Co;  alterations. 

8266  S  Lombard  117  E  Steiner  St; 

owner ;  contractor.  Century-  Elec 

Constr  Co;  

8267  740  Mission  St :  owner.  Gass 
P  &  H  Co ;  contractor.  Centur>'  Elec ; 
motors. 

8268  60  Federal;  owner.  Empire 
Heating  Co;  contractor.  Century  El 
Constr    Co ;    motors. 

8269  2801  Geary;  owner.  Bettys 
Cafe;  contractor.  Century  Electric 
Constr  Co;  

8272  225  Post;  owner.  C  Kelsey; 
contractor.    R   C   McBride.   Jr;    

8273  1539  23rd  Ave;  o'wner,  Jas 
A  Meyer;   contractor.   Arc   Elec  Co; 


8274  274  Athens:  owner.  F  C 
Frank  and  Vignati ;  contractor.  Arc 
Elec  Co;    

8275  Tara  320  NE  Niagara;  own- 
er. F  C  Frank  and  Vignati;  contrac- 
tor. Arc  Elec  Co;  

8276  E  Anderson  125  S  arbo ;  deal- 
er,   ;  contractor.  Arc  Elec  Co; 


8277     240   Foote  Ave;    owner.    B   C 
Hoccker,    contractor,    Arc   Elec    Co; 


^^^  ,      switches,  butts,  hinges,  pulleys,  nuts,  (of  Reclamation.  Denver.  Colo.,  under    Reply     Box     16,     c/o    Bally     Pacific 
•  *^°^y   drift  pins,  bolts,  doors,  glass,  screws.  I  Spec.    No.    1110    for    fumiahlng    and    Builder.  « 


35222    232301  Grove  St ;  owner 
A  Lockwood :   contractor.  Paramount }  drains  "varve"  nipple!  °eils.     elbows, '  delivering  f.o.b.  cars  at  the  shipping 
Electric ;   outlets ;   switches ;   fixtures.  1  ^^^^    bushines'  conduit  and  strainers,    point  or  f.o.b.  cars   at  Denver,  Colo.. 

«««o     ,*u    ^^A   T^«Ha   «♦=•   ^-omo^  'located  at  the  U    S   Naval  Advance    at  the  option  of  the  bidder,  one  alter 


35223  7th  and  Lewis  Sts;  owner. 
Standard  Oil  Co;  contractor.  Scott- 
Buttn^r  Electric;  Install  floodlight. 

35224  9807  San  Leandro  Blvd :  own- 
er. Scott ;  contractor,  Collins  Electric ; 
outlets:  switches;  fixtures;  plugs; 
service. 

35225  1837  San  Pablo;  owner,  All- 
American  Bus  Co;  contractor,  Abbett 
Electric;  sign;  alterations. 

35226  5878  Moraga:  owner.  Brus- 
sasco;  contractor.  Clifford  Electric; 
outlets:  switches:  fixtures;  plugs. 

35227  366  40th  St;  owner,  Beckett 


POSITION   WANTED 


Base  Depot,  Port  Hueneme,  Calif. ; 
Sales  Catalog  No.  B-291-46.  Specifica- 
tions available  at  the  above  office. 


terms  net. 

Pacific   Portland    Cem<?nt    Co..    San  i  

Francisco.   <h)   $2.55829.  fob  Reddine:  1 2/5/46  

(c>    $2.61829.  fob  coram:    terms   net.    |  BmS^ENED^^^_^_^^ 


nating  current  calculating  board  for  '  ■■      ^ .  U:-:^rTV  -^o^rZ~7T?:^ TTi 

installation  in  the  office  of  the  Bu-  SALE-MAN  -  ESTIMATOR  —  AU 
reau    of    Reclamation.    Denver.    Colo.    Building    Materials  —  wanta    P^itlon. 

i  All  of  the  apparatus  will  be  installed    ReP^y     »<«    ^^    c/o    *>»"y    Pacific 

jby  the  government.  '-•   "j- 


Builder. 


to  2/7/46 
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PROJECT. 
i  California. — The   following  submitted 
42    bids   to   the   U.    S.    Bureau    of   Recla- 
imation.   Walker  R   Young,   chief   en- 


Man  lvith  MARINE  ENGINEER- 
ING EXP.  wants  position  hi  boiler 
room  arid  mechanical  maintenance. 
Phone  WEst  9361.  (1/31.  2/L  4l/46 


Exp.     all-round     CONSTRUCTION 
SUPT.     holding    Class     A    California 


2-5/46 

^   ^,              ^       ^           _,,,,      ,        DENVER.  Colo.  —  The     following  |  gineer.     Denver.     Colo.,     under    Spec.  contmclo>"a  "L2cen^"deslres~conner 

Federigh  :      contractor.     CUfford  •    ^^^^j            j  ^^^^  Bureau  of  Rec-  !  1144     for    furnishing    and    delivering  ^^^^  ^.^^  general  contracting  firm  in 

......    ...♦,.♦=.   .^u.v,...   «,t,.roo..  .       ^._...._    -.    ,-.._    ...    o,./-,a^  !,.,.,..,»    Ann.. .,.  Bavdistrik    Write  to  215C  S.  Amer- 


if  an     Stt, 
2-4688. 


S:tockton,    Calif.,    or   phone 
(2/5-6-7-8-11/46) 


Electric;  outlets;  switches;  fixtures ;}  J^^j^^j^.^^^"  OfflcV  of  "the   Director   of    four  (4>   230/196-kilovolt,  SOO-ampere, 
plugs.  I  Finance  '  Custom    House.    Denver    2.    3-pole.     single-throw,     outdoor     type. 

35228  919  Broadway;  owner.  New  I  ^^^^  under  Inv  No  A-20.379-Z  for  5-cvcIe.  oil  circuit  breakers;  one  (1> 
York  Cafe :  contractor.  Clifford  Elec-  I  f urn'ishine  and  delivering  materials  230/196-kllovolt.  800-ampere.  3-pole, 
trie;  5  fixtures.  g^g  follows-  'single-throw,    outdoor    t>'pe,    3-cycle, 

35229  1445  23rd  Ave :  owner.  Palace    ^j^  gQQjj    ^^^^^    sufate-resisting    port- ;  oil  circuit  breaker  suitable  for  future    TURE   LAYOUT    PLANS.     Need   not 
Theater;   contractor,  Matson  Electri-  ,      ^  cement  in  paper  sacks,  f.o.b.  j  20-cycle  automatic  reclosing;  five  (5)     be    graduate    nor    of    prevous   exper- 

shlpplng    point     and/or    Ralston,  j  196-kilovolt.  1200-ampere^  3-pole^  sin-    ience  in  the  busineas.   Steady  employ 

Wyo 


DRAFTSMAN  for  making  FURNI- 


cal  Equipment ;  alterations. 

35230  314  15th  St;  o\\-ner.  Fred 
Du  Brutz;  contractor,  Chas  A  Lang- 
lais  Co;  2  fixtures. 


(2)  5000   bbls.    sulfate-resisting   port- 
land  cement  In  paper  sacks,  f.o.b.  . 


gle-throw,    manually-gang    operated,    ment.      Phone 
outdoor  tvi>e  disconnecting  sw-itches :    Windhorst. 
thr«e    (3)    19«-kilovolt,    1200-ampcre, , , 


UNderblll     0466,     Mr. 

l2/5-6-7/4«> 


For  further  Information    regarding 
I  petitions  listed   under  this  classlfica- 
jtlon   address   Newton    D.   Cook,    Man- 
'  ager.    Engineering    Societi««'    Person- 
nel   Service,    57    Post    St.,    San    Fran- 
cisco. 

MECHK  DRAFTSMAN,  exper.  on 
conveyor  layout  and  details.  Salary 
$300-$350  mo.  San  Francisco.  8-487. 
Newton  D.  Cook.  57  Post  St.,  San 
Francisco. 

CIVIL  ENGINEER,  30-35  yrs.  old. 
;  stream  gaging  exper  a.s  aast.  water 
'master.  Salary  to  start  S3(X)  month. 
[San  Joaquin  Valley,  S-554  Newton  D. 
iCook,  57  Poet  St.,  San   Francisco 

I 

;  MECHL.  DESIGNER,  exper.,  to 
design  and  develop  special  wood- 
working    machinery.     Perm.*  Salary 

,  open.     Northern      California.     8-M7. 

:  Newton  D  Cook.  57  Post  8t,  San 
Francisco. 

I     STRUCTURAL  DESIGNER,  erpar. 

]  on   heavy  steel   and   concrete     .S^alan, 
'  $2-$2.60  hr,  40-hour  week.  East   Bay 
S-381-K.    Newton    D.    Cook.    57    Post 
I  St..  San  Francisco. 

DRAFTSMAN,  Structl.  and  Archtl., 
for  comml.  and  industrial  bldgs    Sal- 
ary open.  San  Francisco.  S-4&8    N(n«, 
ton  D.  Cook.  57  Post  St..   San    Fran 
Cisco. 

BUYER    and    expediter,    exper.    tn 

.San  Francisco  building  nnaterialB  Sal 
$4<X)-$5(X)  mo.  San  Francisco  S-555 
Newton  D.  Cook,  57  Post  8t,  San 
Francisco. 

ARCHTL.  DESIGNER  with  at  leait 
2  yrs.  exper.  beyond  coliege  Perma- 
nMit.  Salary  open.  Monterey  County. 
S-533.  Newton  D.  Cook.  57  Poat  St.. 
San   Francisco. 

ARCriTL  DRAFTSMAN,  senior  or 
Junior.  Perm.  Salary  open.  San  Fran 
Cisco.  S-557.  Newton  D.  Cook,  57  Poet 
St..  San  Franclaco. 

ASST.  CHIEF  ELECTRICIAN  with 

hydroelectric  exper.  for  large  mining 
company;  2-yr  contract.  Salary  $30C) 
mo.  and  quarters.  Ecuador,  S-55$- 
Newton  D.  Cook,  57  Post  St.  San 
Francisco. 


¥ 


! 


i 
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PLANS  and 
Speculations 


OakUnd:  The  City  Council  has 
•f^A^v^^^  ^^  agreement  budgeting 
150,000  from  the  gas  tax  fund  for 
surveys,  plans  and  purchase  of 
needed  land  to  make  42nd  Avenue 
a  part  of  the  city's  proposed  free- 
way system. 

oOo 

Sacramento:  If  the  bili  appro- 
priating $90,000,000  to  the  cities 
and  counties  of  California  becomes 
a  fact,  San  Francisco's  share  will 
be  $8,409,959.  Other  bay  area  and 
northern  California  county  appro- 
priations, including  the  cities,  are 
as  follows:  Alameda,  $6,358,586; 
^ontFa  Costa,  $1,212,255;  Solano, 
$687000;  Marin,  $675360;  Napa, 
1410,530;  Sonoma,  $890,382;  San 
Mateo,  $1,397,719;  Santa  Clara,  $2- 
082,440;  Sacramento,  $2,087,197; 
Yolo  $463,296.  Los  Angeles  county 
will   get  more   than 


and   its   cities 
$33,000,000. 


1890 r  1946 
Fifty-«ix 
Yeart  of 
Service 


J  ailu  Pacific 


Jbjl^'"  H      Complete 

.         ^  Building  «ind 

llll      (^ 

-^1^'  Newi  Scnnce 
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PRICE  15  CENTS  PEi^  C:OFn'' 


Furniture  To  Be 
Manufactured  By 
Oakland  Plant 


oOo 


Watsonville; 

scheduled  for 


A  new  theatre  is 
construction  as  soon 
w  ?lH^"a's  and  conditions  allow, 
W.  H.  Lolher,  Fox  West  Coast  the- 
atre real  estate  representative,  has 
announced.  LoUier  said  his  firm 
would  erect  a  building  on  the  cbr- 
"«»;  "/,  Hyde  Street,  Main  Street 
and  Western  Drive.  Cost  is  esti- 
mated at  $250,000.  The  new  cin- 
ema, to  be  named  the  "Hyde  Park 
^eatre"    will    have    seating    far 

oOo 

San  Leandro:  Ground,  was  brok- 
en last  Sunday  for  ?.  new  church 
at  the  corner  of  Lev.js  Avenue  and 
MacArthur  Boul*-vard.  The  new 
edifice  is  being  erected  by  the  San 
Leandro  Church  of  Christ  at  an 
approximate  cost  of  $20,000.  Pas- 
ter is  Charles  A.  Polley.  .  .  Ap- 
proval has  been  given  an  applica- 
tion for  re-zoning  made  by  Dr.  C. 
L.  Hoffman,  San  Leandro  dentist, 
to  permit  construction  by  him  of 
a  medical-dental  building  on  the 
southwest  corner  of  Bancroft  Ave 
and  Dowling  Blvd.  .  Construc- 
tion of  a  $250,000  steel  fabrication 
plant  has  been  started  at  Bayshore 
Blvd.  and  Davis  Street  for  the  Os- 
borne Engineering  Co.  First  unit 
IS  an  office  building.  A  modern 
plant  building  of  50,000  square  feet 
will  get  underway  shortly. 
oOo 


Increasing  importance  of  the  San 
Francisco  Bay  Area  is  a  furni- 
ture production  center  is  reflect- 
ed in  an  announcement  made  by 
the  industrial  departments  of  the 
Oakland  and  San  Francisco  Cham- 
bers of  Commerce. 

Plans  have  been  completed  by 
the  National  Automotive  Fibres 
Corporation,  ihe  largest  supplier 
of  upholstered  equipment  for  au- 
tomotive manufacturers,  to  begin 
the  manufacture  of  furniture  in 
the  Bay  Area.  Sales  headquarters 
have  already  been  established  in 
San  Francisco  for  Market  Week, 
with  the  Oakland  Division  selected 
a.s  the  manufacturing  site  from 
among  the  company's  seven  plants 
throughout  the  country. 

Furniture  manufacturing  in  the 
firm's  Oakland  plant  will  require 
an  expansion  of  ?ome  65,000  sq.  ft., 
and  a  sizeable  expenditure  for  new 
construction  and  equipment.  Per- 
sonnel will  be  increased  by  200  to 
250  people  at  the  factory  level  and 
will  constitute  an  addition  to  the 
industrial  permanent  payroll  of 
over  $75,000. 

Charles  Futterer,  authority  in 
furniture  production  and  design, 
and  recently  head  of  his  own  man- 
ufacturing concern,  has  been  re- 
tained to  supervise  the  furniture 
division,  according  to  J.  G.  Ban- 
nister, Oakland  Divisional  Man- 
ager. 

Opening  of  this  new  furniture 
operation  is  expected  to  alleviate 
one  of  the  most  severe  shortages  in 
Northern  California  furniture  and 
department  stores  and  will  fill  the 
manufacturing  deficiency  in  this 
type  of  merchandise  by  narrow- 
ing the  gap  between  local  manu- 
facturer and  consumption,  accord- 
ing to  the  chambers  of  commerce. 


Engineer's  Tour 
Through  ILG  Plant 
Pictured  In  Book 


"An  Engineer  Looks  at  ILG"— 
the  title  of  a  new  book  published 
by  the  ILG  Electric  Ventilating 
Company  of  Chicago  —  tells  the 
complete  story  of  the  book's  con- 
tent in  just  five  words. 

For  the  new  publication  is  just 
that — a  word  and  picture  story  of 
what  a  consulting  engineer  saw 
as  he  made  a  tour  of  the  ILG  plant. 

Starting  out  with  manufacture 
of  motors  with  special  character- 
istics for  ventilating  equipment 
duty,  several  pages  picture  the  op- 
erations performed  on  ILG  motors. 

A  stop  is  made  in  the  Centrif- 
ugal Fan  Department  where  both 
all-steel  and  fans  with  cast  iron 
sides  are  in  progress.  Here,  in 
addition  to  showing  construction 
and  testing  views,  pictures  of  spec- 
ial features  such  as  the  ILG  pat- 
ented variable  air  controller  and 
"floated  drive"  are   included. 

Propeller  Fans  with  self-cooled 
motors  are  shown  before  and  dur- 
ing  assembly   alonir   a    block    long 


SUMMERBELL  RQOF  STRUCTURES 

1746  t'hirteentiv  St.,  Oakland,  Calif. 


ARCHrfECTURAL 
CLUB  TO  MEET 


A.  J.  Robertson.  President  of 
the  San  Francisco  Architectural 
Club,  will  addres.s  the  regular 
meeting  to  be  held  today,  Feb. 
6.  at  666  Mission  Street.  Rob- 
ertson will  outline  future  plans 
for  the  Club  and  ur^es  all  mem- 
bers to  bring  along  a  prospec- 
tive member. 

Members  will  leave  Club  quar- 
ter.** at  6  p.  m..  for  dinner  as 
usual,  and  return  at  8:15  p. 
for  the  meeting. 


m. 
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BURKE  FORM  CLAMPS 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All  Types  of   Concrete  Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

J780  Br >  ant  Street       -       San  Francisco       .       Phone  GArfield  8768 


CELOTEX  INSULATION  PRODUCTS 

Celo-BIock  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotez  HardboarcU 

Harbor  Plywood  Corp.  of  California 

540  TentJa  St.  MArket  6705  San  Francisco 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

1355  SIXTH  ST.,  Berkeley  2,  Calif. 
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•  ^e  enter  into  wrilfen  contract?  before  you  bid  .  .  .  pay 
you  in  cash  the  agreed  purchase  price  oi  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  lob.  Profit  by  our  lon<:  experience. 
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continuou.'*  conveyor  ?yi;tem.  Close- 
ly adjoining  are  photographs  tak- 
en of  vaneaxial  fan  construction. 
Two  pages  of  pictures  show  the 
manufacture  and  assembly  of  unit 
heaters.  Here  one  center  of  inter- 
est focuses  on  a  photograph  of 
an  ILG  installation  in  the  Ford 
sub-chaser  plant  of  1917 — the  first 
known  application  of  the  propeller 
fan  unit  heating  principle. 

Following  the  parade  of  manu- 
facturing sequences,  A.  G.  Sut- 
cliffe,  ILG  Chief  Engineer,  con- 
ducts the  visitor  through  the  new, 
fully  equipped  Research  Labora- 
tory. P.  D.  Briggs,  Vice-President 
in  Charge  of  Sales,  points  out  the 
nation-wide  sales  engineering  help 
available  from  ILG.  O.  W.  Dexter, 
Advertising  and  Sales  Promotion 
Manager,  gives  a  brief  summary  of 
exclusive  ILG  features.  President 
John  M.  Frank  visualizes  the  prom- 
inent buildings  equipped  with  ILG 
apparatus,  as  well  as  the  promi- 
nent role  played  by  ILG  in  World 
Wars  I  and  II.  And  Vice-President 
Walter  Rietz,  in  charge  of  manu- 
facturing, indicates  the  highlights 
of  pioneering  practices  in  person- 
nel relationships  which  make  pro- 
duction flow  smoothly  and  effi- 
ciently. 

The  36-page,  two-color  book  ends 
up*  with  a  glowing  promise  for 
the  future  based  upon  new  research 
facilities,  improved  equipment  and 
"know-how"  gathered  over  a  pe- 
riod of  40  years  of  manufacturing 
experience. 

Copies  of  the  new  book  are 
available  without  charge  either 
from  the  home  office  or  from  one 
of  the  40  ILG  Branch  Offices  lo- 
cated in  principle  cities.  The  San 
Francisco  office  of  the  ILG  Elec- 
tric Ventilating  Company  is  lo- 
cated at  55  New  Montgomery  St. 
While  it  is  not  intended  as  a  sub- 
stitute for  an  actual  trip  through 
the  plant,  it  is  the  next  best  thing. 
Men  in  the  business  of  specifying, 
designing,  purchasing,  or  instal- 
ling ventilating  or  heating  sys- 
tems, w^ho  have  had  the  opportun- 
ity of  reviewing  the  new  publica- 
tion state  <-hat  it  is  an  "eye-opener" 
and  definitely  of  help  to  them  in 
their  work. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 
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ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOIfONG  EQUIPMENT 

SPECIAL  YALVES  AND  FTmNGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co« 

417  S^IXTH  ST.  -  SAN  F^ANaSCO  3  -  Phone  EXbrook  1940 
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FPC  Reveals  New 

Hydroelectric 

Project 


The  Federal  Power  Commission 
has  announced  its  receipt  of  an  ap- 
plication filed  under  the  Federal 
Power  Act  by  Public  Utility  Dis- 
trict No.  1  of  Clallam  County, 
Wash.,  for  a  preliminary  permit 
for  36  months  for  a  hydroelectric 
project  to  be  located  on  the  Hoh 
River,  in  the  re^on  of  Forks, 
Wash.,  and  affecting  lands  of  the 
United  State.s  in  the  Olympic  Na- 
tional Forest,  as  well  as  lands 
owned  by  the  state  of  Washinjfton 
and  private  owners. 

According  to  th**  application,  the 
proposed  development  would  con- 
sist principally  of  a  masonry  or 
rock-fill  dam  150  feet  above  low 
water  stage  located  on  the  up- 
stream side  of  the  Ox-Bow  Bend, 
a  steel  penstock  from  the  dam  to 
the  powerhouse,  and  a  powerhouse 
with  installed  capacity  of  about 
'^2,000  horsepowet  to  be  located  on 
the  downstream  side  of  a  ridge 
which  .separates  the  two  arms  of 
the  Ox-Bow  Bend.  The  energy  gen- 
orated  would  be  distributed  for 
public  utility  purposes  through  a 
municipal  distribution  system  in 
Clallam  and  Jefferson  Counties. 
Washington. 

A  preliminary  permit,  if  issued, 
would  be  for  the  purpose  of  main- 
taining priority  of  application  un- 
der the  Federal  Power  Act  but 
would  not  authorize  any  actual 
f  onstruction  on  lands  of  the  United 
— V 

NOTICE  OF  POSTPONEMENT 

Assistant  Hydraulic  Engineer 

The  examination  for  Assistant 
Hydraulic  Engineer  scheduled  for 
February  16.  has  been  postponed 
to  March  9  by  the  State  Person- 
nel Board.  The  final  date  for  filing 
■Tpplications  has  been  extended  to 
February  21. 


Trafiic  Problem 
To  Be  Discussed 
At  CC  Luncheon 


FREEDOM  OF  SPEECH 


San  Francisco's  trafhc  problems  j  The  most  important  news  item 
will  be  the  subject  of  discussion  j  of  the  week  is  the  Supreme  Court 
at  a^pubUc  luncheo^  sponsored  by  j  Decision,  8  to  0,  reiristating  the 
"'      "'  *  right  of  the  magazine  Esquire  to 

the  mails  and  males  of  the  nation. 

•  •    • 
The     Postmaster    General     (not 

Hannegan,  but  his  ijiredecessor) 
lifted  the  second  -  class  mailing 
privileges  of  Esquire  because  he 
did  not  like  the  "art"  Work  it  con- 
tained. 

•  •    •   I 
As  an  Old   Second-liooker,   I   do 

not  think  the  bosomy,  leggy  g^als  in 
Esquire  are  especially  harmful  to 
the  public  morals.  They  are  es- 
capist pictures  rather  than  delin- 
eations that  are  distur^bingly  true. 

•  •    • 
Should  you  see  a  gjrl   with  the 

proportions  of  an  Esquire  figure 
you  would  probably  go  on  the 
wagon  or  have  your  glasses  chang- 
ed. She  would  be  miore  curious 
than  cuddly. 

'  •  •  • 
Even  though  you  have  never 
seen  nor  read  a  copy  of  Esquire 
(yes.^t  has  stories  tot)!)  this  de- 
cision is  important  to  y)ou.  The  Su- 
preme Court  is  reaffirming  the 
Free  Speech  guarant^^  contained 
in  our  Constitution. 

•  •    •   I 
Under     the     Constitution, 

you  can  still  stand  up  and 
say  "horsef  eat  hers"  if  one 
man  issues  a  FanciHt  dictum 
as  to  what  you  can  or  can- 
not say  or  read. 


the  City  Planning  Commission  and 
Public  Utilities  Commission  at 
noon  today,  Wednesday,  February 
6,  in  the  Italian  Rooni  of  the  St. 
Francis  Hotel,  it  was  announced 
by  the  San  Francisco  Chamber  of 
Commerce. 

Edward  L.  Turkington,  chairman 
of  the  Traffic  and  Highway  Com- 
mittee of  the  Chamber,  will  pre- 
side as  chairman. 

Guest  speaker  will  be  Leslie  Wil- 
liams, City  Planning  Engineer, 
American  Transit  Association,  who 
will  discuss  "Traffic  Congestion  and 
What  Can  Be  Done  About  It". 
Guests  will  be  permitted  to  ask 
questions  after  the  address  and 
general    discussions    will    follow. 

Representatives  of  all  civic  agen- 
cies are  invited  to  attend.  Reser- 
vations may  be  made  with  Roger 
Deas,  secretary  of  the  City  Plan- 
ning Commission. 

Williams,  who  is  touring  the 
nation  on  behalf  of  the  American 
Transit  Association,  will  also  ad- 
dress public  meetings  in  Oakland 
and  Berkeley  while   in  this  area. 

After  a  career  spent  in  study } 
and  teaching  of  traffic  engineer-  j 
ing  at  Harvard  and  Yale  Univer-  j 
siti<>s,  Williams  became  director  of 
the  Civic  Planning  and  Traffic  I 
Board  of  Providence,  Rhode  Is-  j 
land,  and  engineer-director  of  the 
Governor's  Commission  on  Metro- 
politan Transportation  in  Rhode 
Island.  He  subsequently  was  ap- 
pointed to  his  present  position  with 
the  Artierican  Transit  Association, 
which  is  the;  national  professional 
agency  of  the  American  transit 
industry. 


New  Lightweight 
Portable  Saw 
Announced 


A  new  lightweight  portable  12- 
inch  radial  saw,  which  it  is  said 
will  save  25  per  cent  or  more  of 
the  usual  power  saw  time  on  the 
average  building  or  other  produc- 
tion cutting  job,  has  just  been  add- 
ed to  the  Monarch  Uni-Point  line 
of  woodworking  machinery. 

The  new  radial  saw  is  madp 
principally  of  light,  non-rusting 
magnesium,  so  that  the  unit  com- 
plete with  carrying  frame  and  IH- 
h.p.  electric  motor  weighs  approx- 
imately 200  pounds  and  can  be  car- 
ried readily  by  two  men.  It  is  so 
compact  that  it  is  easily  carried 
through  a  30-inch  doorway,  yet  it 
has  a  3  by  16-inch  crosscut  and 
20' J -inch  wide  ripping  capacity, 
and  it  will  handle  all  the  difffferent 
kinds  of  work  that  heavy  station- 
ary radial  saws  will  do.  It  can  be 
carried  and  plugged  in  anywhere 
that  there  is  electric  current. 

The  American  Saw  Mill  Ma- 
chinery Co.,  Hackettstown,  N,  J., 
makers  of  the  new  saw,  say  that 
it  embodies  all  of  the  principal  fea- 
tures of  the  large  size  stationary 
Monarch  Uni-point  radial  saws  al- 
ready famous  throughout  the  coun- 
try. Chief  among  these  features 
is  the  exclusive  Uni-Point  cutting 
principle  which  is  the  main  reason 
for  the  company's  claims  of  simp* 
ler  operation  and  speedier  perform- 
ance. 

"One-point    cutting"    is   accomp- 
lished by  a  unique  design  that  per- 
I  mits  the  entire  column  of  the  ma- 
j  chine    to    tilt    vertically    and    also 
to  pivot  to  the  right  or  left  through 
a  horizontal  arc  so  that  regardless 
of   how   the   machine    is    adjusted 
for  a  bevel,  miter  or  compound  mit- 
( Continued  on  Page  Four) 


Did  You  Know  That 


*u  1?"  J  ?'^?i^",  ''^'^'■son.  formerly  manager  of  construction  for 
tne  fred  J.  Eariy  Company,  haj<  established  his  own  firm  engaging 
Irn  ?f"^^a'  buildmg  construction.  Temporary  office  is  located  at 
70  Kock  Lane  in  Berkeley.    Telephone  Ashberry  7920. 

—O— 
Architect    Mario   J.    Ciampi    announces    the    removal    of    his 
offices  to  333  Kearney  Street,   Suite  701.   San  Francisco  8.    Tele- 
phone DOuglas  2595. 

— O— 
ElUott  and  Elliott  Roofing  Company,  formely  located  at  2109 
isan  Pablo  Avenue,  Oakland,  has  opened  their  newly  constructed 
office  and  warehouse  at  2336  Market  Street,  Oakland.    Telephone 
HIghgate  7270.  \ 


Rensselaer  Valve  Company,  115  Townsend  St.,  San  Francisco  7, 
has  been  appointed  Northern  California  representative  for  Tegul 
Mineralead,  Hyde-Ro  Rings,  G  K  Compounds,  Tegul  Ampco  and 
accessories  of  the  Atlas  Mineral  Products  Company. 

— O— 
Eric  Mendelsohn,  AIA,  John  Ekin  Dinwiddie,  AIA,  and  Albert 
Henry  Hill  take  pleasure  in  announcing  that  they  have  formed  a 
partnership  for  the  practice  of  architecture.    Offices  are  at  233 
Sansome  Street,  San  Francisco  4.    Telephone  DOuglas  2197 

— C— 
Architect  Albert  H.  Larsen,  80  Finger  Avenue,  Redwood  City, 
desires  to  receive  catalogs  and  manufacturers'  data  for  his  files. 

— O— 
The  La  Plant-Choate  Manufacturing  Company,  Inc.,  has  moved 
from  344  Davis  Street,  San  Leandro,  to  1022 — 77th  Ave.,  Oakland. 
The  telephone  number  remains  unchanged:  SWeetwood  6300 

— O— 
Gus  A.   Anderson  of  the  Palo  Alto  Materials  Company,  has 
announced  plans  for  the  erection  of  steel  aggregate  bunkers  and 
a  concrete  plant.    Contractor  Earl  W.  Heple  hopes  to  begin  con- 
struction of  the  new  plant  within  a  few  days. 

-O- 
The  Oakland  Sheet  Metal  Supply  Company  will  be  closed 
all  day  Saturdays,  starting  February  2. 

-0- 
MacDonald,  Young  and  Nelson,  newly-organized  firm  of 
general  contractors  with  home  offices  in  San  Francisco,  have 
established  their  main  supply  and  operations  yard  in  Berkeley. 
The  yard  is  being  established  at  Jones  Street  and  East  Shore 
Highway  on  property  leased  by  A.  J.  McCosker,  Berkeley 
contractor. 

-O- 
Portman's  Mill  and  Cabinet  Shop  has  announced  removal 
to  new  and  larger  quarters  at   245  Bayshore  Boulevard,   San 
Francisco,    Telephone:   ATwater  2558. 
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STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
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STEELFORM  CONTRACTING  CO. 
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METROPOLITAN  CONSTRUCTION  CO. 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  6.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


(EstabUshad  1»0) 
iMiMd   Every  Morning,  Except  8«turtay,  Sunday  and   Lagal   Holldaya 


DAILY  PACIFIC  BUELDER  la  the  pioneer  construction  dally  o<  ttaa 

Pacific  Cojist.  MaintainiBg  a  complete  news  reporting  aarnca 
covering  all  principal  building  and  engmeenne  projecta; 
consolidated  January  2,  1930,  with  Larsen'a  Advance 
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2/6/46 

PROSPECTIVE    BIDDERS 

SAN  FRANCISCO  NAVAL  Ship- 
yard.— As  previously  reported,  until 
February  7  11  A.  M.,  bids  will  be  re- 
ceived by  the  Public  Works  Office, 
Room  2110  Administration  Bldg..  San 
Francisco,  under  Spec.  17230  for  ex- 
pansion of  sheet  metal  shop  and  ad- 
dition to  pipefitters'  shop  at  the  San 
Francisco    Naval    Shipyard. 


Cruz. 
Architect— Chas.    E.   Butner.    7   Win- 
ham  St..  Salinas. 


26 


City  of  Burbank  

City  of  Covina 

-  -  Culver  City   

The  work  involves  construction  of  iCity  of  Glendale  _ 


2/6/46 

UNITS  APPROVED 

LOS  ANGELES,  Calif.  —  FamUy 
dwelling  units  approved  for  Greater 
Los  Angeles  area  by  the  FPHA  as 
of  January  25,  by  communities  are 
as  follows: 
City  of  Alhambra  


City  of  Hawthorne 

City  of  Inglewood 

City  of  Long  Beach  . 
City  of  Los  Angeles 


76 

•180 

••20 

50 

100 

25 

75 

250 

1500 

•••S08 


a  two-story  timber  frame  addition 
to  building  No.  217,  and  two-story 
additions,  together  with  certain  al- 
terations  t  oBldg.   No.   256  in  timber  

construction,  which  shall  be  used  for  |  County  of  Los  Angeles  ..!; 

industrial   shop  purposes  and   which  I  city  of  Pasadena       100 

includes  the  demolition  of  some  ex- 
isting work,  the  relocation  of  parti- 
tions and  walls,  concrete,  masonry, 
floor  coverings,  asbestos  siding,  mag- 
neslte  flooring,  ventilation  and  utili- 
ties, all  within  the  Naval  Shipyard,  i 
San  Francisco.  ' 

Plans    and    specifications    may    be 
obtained   from   the   officer  in   charge 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs.  1-8 

Educational   BIdgs 9-10 

Hospitals    11 

Industrial    BIdgs.    12-13 

Public    Buildings   14-1/ 

Religious    Buildings   _...  18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings    22-26 

Transportation  BIdgs.  27 

Miscellaneous  BIdgs.  28-30 


City  of  Santa  Monica  100 

City  of  South  Gate 1  -        ^ 

City  of  Whittier  ^^        50 

i        2883 
•100  formerly  approved. 
••Formerly  approved. 
••Of  the  308  units  approved  for  Los 
Angeles  County,  the  county  Is  paying 


S.    M.    Amoroso    Constr.    Co.,    2100 


2/6/46  •     10 

PREPARING    WORKING    PLANS 

SCHOOL  BLDGS.  Cost,  |300,000  _ 

DAVIS,    Yolo    County,    Calif.    Davis  i  Oakdale   Ave.,    San    Francisco. 
Campus.  James    I.    Barnes    Constr.   Co 

Construction   of  a  2-story  reinforced  ;  ^'^s    ^}^^l    ^^    ^^°  u^J^°^ 
concrete,  soils  and  irrigation  build-        '"        **    *"   ""'"    °'°   "»— • 
ing   on    the   University   of   Califor- 
nia Campus,  Davis,  Yolo  County 

Owner — The  Regents  of  the  Univer- 
sity of  Califomi8L,  Berkeley,  Calif. 

Architect — H.    A.    Thomsen    Jr.,    315 
Montgomey  St.,  San  Francisco. 


?L?°°^^LM^^i°°ofl°°^_i^i^?„^'*™'".*.!",     the  total  cost  of  removing  108  units 
*__*  o_  1    jj.^j^  ^j^g  Pomona  fair  gfrounds  to  the 

Maravilla    housing   project    site    east 

of  Mednik  St.,   between    1st  St.   and 

Floral     Ave.,    and    reconverting    the 

„  „       .  ^       ^  .  ^   ,  barracks  into  family  units  at  a  cost 

Following   contractors    have   taken  i  estimated   by  the  FPHA  to  be  weU 

out  plans:  j under  $1000  per  unit.  The  remaining 


tration  Bldg.,  San  Francisco  Naval 
Shipyard,  upon  deposit  of  check  or 
postal  money  order  for  J30,  payable 
to  Chief  of  the  Bureau  of  Yards  and 
Docks. 


,941 


1.8— COMMERCIAL  BLDGS. 

2/5/46*  •^e 

STORE  BUILDING 

SAN   JOSE,    Santa   Clara   Co.,    Calif. 

Construction  of  masonry  store  build- 
ing. 

Owner — Red  &  White  Stores. 

Architect — R.  Benedict  Brout  &  Asso- 
ciates, 1  Drumm  St.,  San  Francisco. 

2/6/46  3 

BIDS  OPENED 

WAREHOUSE 

SACRAMENTO,  Sacramento  County, 
Calif.  California  National  Guard. 

Construction  of  a  l-story  brick  and 
reinforced  concrete  warehouse.  The 
floor  area  will  be  4400  sq.  ft,  ap- 
proximately. 

Owner— State  of  California,  Division 
of  Architecture,  Public  Works  Bldg., 
12th  and  N  Sts.,  Sacramento. 

Plans  by  State  Architect  Anson  Boyd, 
Public  Works  Bldg.,  Sacramento. 

Low    Bidder — Campbell    Construction 
Co.,  800  R  St.,  Sacramento,  $16,977. 
Other  bidders  were: 
Chittenden   &   Chittenden,    Auburn, 

$18,425. 
Henry  Flnnigan,  Sacramento,  $19,- 

820. 

Lawrence  Construction  Cfc..  Sacra- 
mento. $20,196. 


2/6/46  •     •     » 

TO    PREPARE     PLANS 

SCHOOL  ADDN.  Cost,  $65,000 

SOQUEL,  Santa  Cruz  Co.,  Cal.  Se- 
quel  Grammar   School. 

Addition  to  present  grammar  school, 
including  three  classrooms  and 
cafeteria. 

Owner  —  Soquel  Union  Elementary 
School   District,    Soquel. 

Architect— Chas.  E.  Butner,  7  Win- 
ham  St.,  Salinas. 


11— HOSPITALS 


2/6/46  •     •     11 

STARTING    WORKING 

DRAWINGS 

COUNTY  HOSPITAL      Cost,  $125,000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 

Construction  of  county  hospital:  con- 
crete walla  and  rigid  asbestos 
shingle  roof. 

Owner — County  of  Santa  Cruz.  Board 
of  Supervisors,  Courthouse.  Santa 
Cruz. 

Architect--Cha3.  E.  Butner,  7  Win- 
ham   St.,  Salina.s. 


1 2-1 3— INDUSTRIAL 
BUILDINGS 


2/6/48  •     •     8 

WORK    STARTED 

REMODELING  STORE  Cost,  $100,000 

OAKLAND,  Alameda  Co.,  Cal.  1715 
Broadway. 

Remodeling  and  expanding  shoe  store 
to  include  construction  of  complete 
^second  floor,  with  installation  of 
elevator  to  the  second  floor;  new 
facing  on  both  Broadway  and  Tel- 
egraph Ave.  fronts,  with  all  glass 
doors ;  new  customer  and  display 
facilities,   and   new   departments. 

Owner — Lingren's  Shoe  Store,  O.  C 
Linn.  Pres.,  1715  Broadway,  Oak- 
land. 

Architect— A.  R  Williams,  251  Post 
St.,   San   Francisco. 

Contractor— F.  H.  White.  1615  Broad- 
way, Oakland. 
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200  units  allotted  to  the  County  of 
I  Los  Angeles  will  be  brought  In  and 
j  erected  with  FPHA  funds,  the  county 

Barrett   &   HUp,   918   Harrison    St..  j  *°  J,"?*'^  ^^^  ^'^^ 
San   Francisco.  '     With  reference  to  the  above  table, 

De    Luca   &   Son,    1745    Filbert   St.,  1  Langdon  W.  Post,  director  of  Region 
San   Francisco.  j^I   of    the   FPHA,    in    the    office    of 

Carrico  &  Gautier,  365  Ocean  Ave.,  !  Stanley   Abel,  area   managemnet  su- 
San   Francisco.  ipervisor  of  the  authority  in  Los  An- 

Clinton  Constr.  Co.,  923  Folsom  St.,  I  geles.    stated    that    of    the    250    units 
San   Francisco.  ;  approved    for    Long  Beach,    93    units 

Erbentraut  &  Summers.  446  6th  St.,  i  will   be   obtained    by   reconversion    of 
San   Francisco.  '  barracks  on  present  site,  157  units  to 

M.   J.   King.  Inc..  231   Franklin   St.,  i  be   moved   in;   Burbank,   58  units  by 
San  Francisco.  '  reconversion  of  barracks  on  site,  22 

Midstate  Constr.  Co.,  1299  Bush  St.,  •  units  to  be  moved  In ;  Santa  Mnolca, 
San  Francisco.  44   units   by  on-site   reconversion,   56 

M  &  K.   Corp.,   200  Financial  Cen-;to   be   moved    In;    Hawthorne,   all   25 
ter  Bldg..  San  Francisco.  :  units   to   be   obtained   by   on-site   re- 
Parker.    Steffens    and    Pearce,    135  icon  version  of  barracks.  Reconversion 
South  Park,   San  Francisco.                    'for  some  of   these   220   on-site   units 
^ .  will  beg^in  next  week.  Mr.  Post  stat«d 

14-17 PUBLIC  BLDGS.  I^*'**  most  -war  apartment-  xmits   to 

*^^*  *        *  wfcra^w  wM^i^-^jw. I  jjg  moved  into  this  area  would  prob- 

2/6/46  •     •     15  i  *'^'y  come  from  Portland.  Ore. ;  sur- 

STARTING    WORKING  '  P^"«   ^'^^   housing   units    with    fuml- 

DRAWINGS  iture  are  available  at  that  point,  and 

COUNTY    BLDG.  Cost.    $65,000  ;  s^'P'"^"^  ™*^  ^^  ™^d«  ^V  ^»^^'" 

WATSONVILLE.  Santa  Cruz  County.  !     As  soon  as  the  City  of  Los  Angeles 

Construction    of    1-story    frame    and   notifies  the  FPHA  that  the  Griffith 

stucco    building    to    house    county    Park    site    has     been     prepared,     the 

agricultural,  courts  and  health  clin-    authority  will  bring  in  750  new  Quon- 

ic.  Justice  of  peace  and  social  wel-  iset  huts  (converting  to  two  dwelling 

fare    offices.  !  units    per    hut    or    1500    total)     from 

Owner— County  of  Santa  Cruz.  Board  1  Port    Hueneme.    Furniture,    with    the 

of    Supervisors,    Courthouse.    Santa  1  exception   of   stoves,  will  have  to   be 

Cruz.  j  provided  by  the  city.  Inasmuch  as  the 

Architect— Chas.    E.   Butner,    7    >Vin-  ;  city  has  title  to  the  site,  the  FPHA. 

ham   St.,  Salinas.  I  after   units    have   been    erected,    will 

■  give   title   to  the   city  and  thereafter 

i  20-21— SOCIAL  AND  'removaT    '"    '^^P^nsme    for    future 

RECREATIONAL  BLDGS.      I     under  a   mllng  made  January   24. 

jthe  FPHA.  where  a  community  puts 
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2/6/46 

PLANS   BEING    FIGURED- 
BIDS    OPEN    FEB.   14,   5    P.    M. 
FROZEN    FOOD   LOCKER 
SAN    ANSELMO,    Mann    Co.,    Calif. 

Greenfield   Avenue. 
Construction    of    one-story     concrete 
and  steel  frozen  food  locker  build- 
ing (40x80-ft.). 
Owner— J.   J.   Ongara,   c/o   Architect. 
Architect— C.     F.     Gromme.     Alberts 
Bldg.,  San  Rafael. 
Plans   are   being   figured    by    a   se- 
lected list  of  contractors. 
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2/6/46  •     •         1 

TO    ASK    BIDS 

BANK  Est.    Cost.   $65,000 

EAST  SALINAS,   Monterey  Co.,  Cal. 
Alisal  Street. 

Construction     of    a     one-stor>-     rein- 
forced  concrete    bank   building. 

Owner— Monterey  County  Trust  and 
Savings   Bank,  Alisal  Branch. 

Architect— Chas.    E.    Butner,    7    Win- 
ham  St.,  Salinas. 
Bids  will  be  asked  within   1  week. 


9.1 0 — EDUCATIONAL 

BUILDINGS 

2/5/46  9 

ARCHITECT    SELECTED 
SCHOOL  BLDG.      Est.   Cost,   $300,000 
REEDSPORT,    Oregon.     Union    High 

School  District  No.  13. 
Construction    of    l-3tor>-    frame    and 

brick  veneer  high  school ;  concrete 

and   maple   flooring. 
Owner— Union  High  School  Dist.  13. 
Architect— Freeman    &    Haysllp,    304 

Postal    Bldg.,   Portland. 


2/«/4«  •     9 

BIDS  WANTED 

FRESNO,  Fresno  Co.,  Calif.— Until 
February  14,  5  P.  M.  (bids  to  be 
opened  at  7:30  P.  M.  of  that  day), 
bids  will  be  received  by  the  Board  of 
Education.  Fresno  City  High  School 
District.  Fresno,  for  furnishing  and 
installing  fencing  at  the  Fresno  High 
School  for  the  district  Bidder's  guar- 
antee of  10^  to  accompany  each  bid. 


2/6/46 

BIDS   OPENED 

CANDY    FACTORY 

SAN  FRANCISCO.  Ocean  Ave.  bet. 
19th  Ave.  and  Juniper. 

Construction  of  two-story  and  base- 
ment reinf.  concrete  candy  factory 
(50-\.80-feet). 

Owner— Douglas  Shaw. 
\rchitect— Arthur   D.    Janssen,    Aus- 
tin Ave.  and  Patricia  Dr..  Atherton^ 

Low    Bidder— Carrico  &  Gautier,   365 
Ocean  Ave.,  $101,695. 
Complete  bids   were: 
Carrico  &  Gautier,  $101,695. 
Erbentraut   &*  Summers,    $106,900. 
De  Luca  &  Son.  $109,000. 
Haas   Constr.    Co.,   $109,000. 
Peter      Sorensen,      Redwood      City, 

$110,900.  ,1,7  vh:. 

Midstate  Constr.   Co.,   $117,3iw. 
C     F.    Parker,    $119,700. 
Howes   &   Whitaker.   $138,000. 

2/6/46  *     '     ^^ 

PI_AN  NED 

MFG.   PLANT  Est.   Cost    $30  000 

OAKLAND,  Alameda  Co.,  Cal.  lOlvJiJ 
Edes  Avenue. 

Construction  of  a  plant  for  the  man- 
ufacture of  Venetian  blinds. 

Owner— Mel's  Venetian  Blind  Co., 
2415   108th.  Oakland. 

Architect— Not  Announced. 

2/6/46  13 

SUB-CONTRACTS   AWARDED 

SAN  FRANCISCO— Erbentraut  & 
Summers,  446  6th  St,  awarded  the 
following  sub-contracts  for  the  con- 
struction of  two  buildings,  a  receiver 
building,  12x14  ft,  and  a  transmitter 
building,  12x26  ft,  on  Twin  Peaks, 
San  Francisco,  for  the  Public  Works 
Officer,  U.  S.  Navy  Yard.  Mare  Is- 
land, under  Spec.  16747  at  a  cost  of 
$10,863 : 
Plumbing  —  O'Mara    &.    Stewart    218 

Clara  St,  San  Francisco. 
Electric    Wiring— Manning    &    Whit- 
aker, 375  9th  St.  San  Francisco. 
Sheet    Metal— Morrison    &    Co.,   74-76 

Duboce  Ave.,  San  Francisco. 
Mill  Work— Mlnton   Lumber  Co.,   599 

Front  St.,  Mt  View. 
Hardware— T.    W.    Banford.   Co.,    209 

12th  St,  Oakland. 
Painting — Allied  Painters  ft.Decora- 


2/6/46  •     •     21;  up  all  the  money  for  on-site  recon- 

PLANS  BEING   FIGURED —  ! version     of    barracks     Into    dwelling 

BIDS  OPEN    1-c.B.  15,  4  P.  M.  i  units,    will   not    count    such    units    in 

THEATRE  jthe  community's  quota,  and  a  com- 

SALINAS,  Monterey  County,  Calif.    ,  munity  will  therefore  be  eligible  for 
Construction    of    reinforced    concrete    jts    full    quota    over  and    above   such 
walls  theatre   building    (50x130  ft.)    paid-for  units. 

to    seat    500    persons ;    truss    wood  ,     Mr.  Post  stated  that  FPHA  la  get- 
roof,  cement  floors,   etc.  '  ting    bona-f Ide    contractors    for    the 
Owner — Withheld.                                        I  reconversion    work,    and    will    name 
Architect— Francis  E.  Lloyd,  210  Post   contractors  for  work  outside  the  City 
St,    San    Francisco.  iof   Los    Angeles   n*it    week.    He   fur- 
Following    cotr^ctors    are    figuring  !  ther    announced    »at    allocations    of 
plans:  1  units     for     educational     purposes— to 
Erbentraut   &   Summers,  446   Sixth    schools,  etc. — will  be  made  next  week. 
St,  San  Francisco.  '  ^m^|^H^BBi^HHBBBa^^^^MBiM-KB»<MM 

Stolte,  Inc.,   8451   San   LeaJidro  St.,  , 

Oakland.  ■ 

Howson   Bros..  Gilroy.  : 

Carl  N.  Swenson  Co.,  355  Stockton  i 

Ave.,   San  Jose. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 

2/6/46  •     •     31 

BIDS   OPENED 

PETALUMA,  Sonoma  Co.,  Calif.— 
E.  T.  Haas  Co.,  P.  O.  Box  411,  San 
Mateo,  at  a  total  bid  of  $31,134.50 
.submitted  low  bid  February  5,  11 
A.  M.,  to  the  U.  S.  Engineer  Office. 
74  New  Montgomery  St.,  San  Fran- 
cisco, under  Spec.  2211  for  additional 
water  supply  at  Two  Rock  Ranch. 
Petaluma. 

Complete    bids    were : 

E.  T.  Haas  Co.,  San  Mateo  (total 
bid  I  $31,134.50;  «Alt>  $6,984;  (item  1) 
$1.59;  (2)  $1.39;  (3)  $50;  (4)  $50;  t5) 
$650;    at    $700. 

R.  J.  Brant,  1222  Whipple  Avenue. 
Redwood  City  (total  bid)  $32,230.50; 
(Alt.  I  $6935.50;  (1»  $1.67;  (2i  $1.43: 
(3)   $65;   (4)  $35;   (5)  $800;   (6)  $700. 

A.  J.  Downer,  Stockton  (total  bid) 
132.475;  (Alt)  $6935.50;  (1)  $1.64;  (2) 
$1.43;  (3)  $65;  (4)  $45;  (5)  $850;  (6) 
$1000. 

Guerin  Bros..  South  San  Francisco, 
(total  bid)  $33,184.50;  (Alt.)  $7149.50; 
(1)  $1.63;  (2)  $1.47;  (3)  $25;  (4)  $75; 
(5)   $1000;    (6)   $800. 

A.  J.  Peters  &  Sons.  San  Jose  (to- 
tal bid)  $33,948.60;  (Alt)  $7323.50; 
(1)  $1.68;  (2)  $1.51;  (3)  $70;  (4) 
5i90.30;   ^5)  $1072;   (6)  $701. 

Underground    Constr.    Co..   Oakland  I 
(total    bid)    $39,823;    (Alt)    $8827;    (1) 
$2.06;    (2)   $1.77;    (3)  $87;   (4)   $81;    (5) 
$718;    (6)    $989. 

Stolte,  Inc.,  Oakland,  (total  bid) 
$41,536;  (Alt)  $9118;  (1)  $2.09;  (2) 
$1.88;  (3)  $77.60;  (4)  $76;  (5)  $800; 
i6i    $740. 

E.  J.  Treacy.  San  Francisco  (total 
bid)  $56,462.50;  (Alt)  $12,462.50;  (1) 
$2.75;  (2)  $2.67;  (3)  $75;  (4)  $60;  (5) 
$1600;    (6)    $1000. 


Total,  incL  sales  tax,  $12.15. 

X-S0I-20&-A,  across  the  Napa  Riv- 
er at  west  city  limits  of  Vallejo :  No 
charge. 

Checks  for  ine  aoove  should  be 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office 

Requests  for  the  above  plans,  spec- 
ifications, and  proposal  form  must 
be  addressed  to  the  above  office  of 
the  State  Highway  Engineer,  P.  O. 
Box    149,    Sacramento. 


2/6/46  t 

TO  PREPARE   PLANS 


8S 


OROVIH,£,  Butte  Co.,  Calif.— Bert 
Paxton.  Bulte  County  consulting  en- 
gineer, has  been  authorized  by  the 
Board  of  Supervisors  to  employ  the 
engineers  of  the  Warren  Bridge  Co. 
of  San  Francisco  to  draw  plans  and 
specifications  for  a  new^  bridge  to 
replace  the  old  Bidwell  Bar  suspen- 
sion span. 

The  bridge  will  be  either  a  24-  or 
26-foot  wld*  steel  structure,  approxi- 
mately 200  feet  long.  The  boaid's 
order  set  no  time  for  complestion  of 
the  span,  but  authorized  Paxton  to 
advertise  for  bids  for  immediate  con- 
struction upon  the  acceptance  of  the 
designs. 


39— SEWERS 
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FWA   APPLICATION   FILED 

BELLINGHAM.  Wash.— The  City, 
of  Bellingham,  Wash..  E.  W.  QoodW 
city  engineer,  has  filed  application 
for  $5940  federal  advance  planning 
funds  for  sewer  system  addition  for 
sewer  facilities,  extending  south  aid* 
sanitary  sewers.  Work  to  include  ac- 
quisition of  land  and  all  work  neoea- 
sar>'  for  the  completion  of  the  proj- 
ect; eeUmated  cost,  $160,443. 


2/6/46  •     » 

NEW   BIDS  WANTED 

RI\'EU^S1DE.  Calif.— UnUl  Feb.  19. 
10  A.  M..  new  bids  -will  be  received 
by  the  City  Council,  City  of  River- 
side, office  of  the  city  clerk,  Oty 
Hall,  Riverside,  for  the  construcUon 
of  a  sanitary  sewer  and  vitrified  clay 
pipe  with  wey  branches  and  man- 
holes, in  Greenfield  Ava  from  Jump* 
Ave.  to  a  point  1000  ft  northerly 
from  Jurupa  Ave.  Plans  and  speci- 
fications are  available  from  the  office 
of  the  city  engineer.  City  HaJl,  Rlv- 
erside. 

The  work  Involves: 

(1)  1000    lin.    ft    e-in.    vitrified    clay 
pipe: 

(2)  2  manholes; 

(3)  27  wyes. 
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Bdilers---Higli  Pressure  and  Heating 

I       NEW       AND       R  E  ■  U  I  L  T 
All   Sites   and    Tvpct   of   Steel  Tanks 

OCEAN  >\Uni\:  IRON  WORKS 

5S0  Eghth  St.   -   Phone  UNderhill  4310  -  S«b  Fimnclac* 


Safety  FINLENITE  Tread 

Slept,  NoEmgs,  Platforms,   Sidewalli,  B^oxc* 

All  Type*  Gray  iron  C«uiti,ngi 

SAN    FRANCISCO    IRON     F  O  U  N  D  R  'k 

(SAN  FRANCISCO  IRON  WORKS 
260  TOWNSEND  STREET  -  fhonc    DOunlas  1175 


-BRIDGES 
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COST    OF    PLANS 

SOLANO  COUNTY,  Calif— Geo.  T. 
Mc(3oy,  State  Highway  Engineer. 
Sacramento,  has  announced  cost  of 
plans  and  specifications  for  repair- 
ing a  bridge  fender  across  the  Napa 
River  at  west  city  limit  of  Vallejo, 
Solano  County,  for  which  bids  will 
be  opened  Feb.  27.  2  P.  M. : 

IV-C.C-75.106-E.Cnd,C,  bet.  Concord 
Ave.  and  0.4  mile  west  of  Ohmer 
Station:  Plans,  incl.  sales  tax.  $6.15; 
Crnss  Sections.  Incl.  sales  tax,  $6.00 ; 


MASTER  GASOLINE  GENERATORS 


P 

IjlHllllllr  1  luilla 

650  Watts  to  15   KW 


Generate  Yaw  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCX 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St.  tXu'iHAHc"£o     '*»'•  MArkel  1651 


22-26 — RESIDENTIAL 
BinLDINGS 


-"i^^^^l*^,*-- 
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STARTING     WORKING 

DRAWINGS  ] 

INDIGENTS    HOME        Cost   $135,000  j 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. 

Construction  of  indigents'  home;  con-  j  ^ 
Crete  walls  and  rigid  asbstos  shin-  j 
gle  roof.  " 

Owner — County  of  Santa  Cruz.  Board  j 
of    Supervisors,    Courthouse.    Santa  \ 


WANTED 

FOR  SALE  •  FOR  RENT 

■¥ 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


:>^.:- 


ri  \:i^ 
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for 

STUDCO 


T  r1  C 


Hew 

IMPROVED 
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STUCCO   CEMENT 


More  Yorcfs  Pw  Sock  •  ^prmoiH  Basior  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


NEW  &  RECCmUQlPNED 
DIMENS^N  llUMKR 

TIMBERS,  waUboaHa,  phunMni, 
pipe,  railTwork,  an^  other  bailiiitg 
naterials.  SALE  PRICES.  Large 
•tockfl  of  "Rard  to  get"  itemi. 

Wire,  write,  or  'phone 

CLEVKLAND  WRECKING  CO. 

2900  Third  St.      -      VAkncia  4977 

70-ft  STEEL  TOWER.  28  M  gml 
REDWOOD  TANK  and  two  «6-la  x 
34-ft  X  ^-in.  STEXL  PRSaSUIUD 
TANKS  to  b«  sold  as  one  unit  Lo- 
cated In  San  Franclaco.  Moat  b« 
removed  at  once.  Sacrifice.  Wrm*, 
'l^one  or  wire  tor  mformation. 
CLEVELAND  WRECKING  CO 
2800  Thirti  Street  San  Francisco 
VAIenela  4»77  (tf ) 


FOR 
SALE 


py/ 


<# 


■>-,«* 


FOR  SALE 

SURPLUS  EQUIPMENT 

EXCELLENT  CONDITION 

2    HYSTER    STRADDLE    TRUCKS. 

54' -60"    Blocks. 
1    1938    WHITE    LUMBER    TRUCK 

(3-5   tonsV 
1     HYSTER    TOWING    WINCH    for 

D  6  Caterpillar. 
1  NOVO  PUMP  with  new  hoaa  and 

strainers. 
Peninsula    Pacific   Conatmctlon    Co., 
Spring   and    Chestnut   Sta.,   Ratwood 
City.  Phone  1722.  to  VW».  T.  '46 


180  tons  1-.  11^-.  H4-ln.  square 
REINFORCING  STEEL  Government 
Surplus  Stock.  Available  at  yarrl 
of  San  Jose  Steel  Co.,  196  North  30th 
St..   San  Jose.    Phone  Columbia  4184. 

(2/5-6-7-8-11/45) 


FOR  RENT 


|«.ALL  BUILDINGS  AND  STRUCTURES 
OF  THIS  GREAT  14-WAY  SHIPYARD 

*The  California  Shipbuilding  Corporation  has  been  authorized  by  the  United  States 
Maritime  Commission  to  demolish  the  shipyard  facilities  located  at  Terminal  Island. 
These  facilities  were  buiit  for  the  emergency  production  of  cargo  vessels  and  consist 
of  the  shops,  ofl&ccs,  ways,  and  all  other  buildings  and  structures  which  formed  the 
second  largest  emergency  shipyard  in  the  United  States. 

These  buildings  and  structures  are  now  being  offered  for  sale  in  order  that  the  vital 
materials  which  are  incorporated  in  the  facilities  may  be  available  for  use  in  West 
Coast  Construction  activities.  You  may  find  many  of  these  buildings  exactly  fit  your 
requirements,  as  they  are — others,  adaptable  to  modification  for  use  as  industrial 
plants  or  warehouses.  | 

Here  is  an  opportunity  to  acquire  complete  structures,  or  materiab  for  construction 
at  reasonable  prices.  Many  of  the  structures  are  vacated  and  ready  for  immediate 
demolition  and  the  others  will  become  available  at  regular  intervals.  There  is  no 
red  tape  between  sale  and  delivery.  Deliveries  must  be  taken  at  Terminal  Island 


Your  inquiries  arc  invited.  For  insp^^ctkm  of  the  prop- 

erties,  or  for  additional  information,  write  or  wire. 


i 


CLEVELAND  TRENCHER,  fully 
operated.  F.  R  Archibald.  IX)ck- 
haven  81792.  • 

WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  8to«kton  6MS9  tf 


Facilities  Soles  Dhrisien 

CAUFORNIA  SHIPBUIUHNO  CORPOMTHM 


P.  O.  BOX  966,  WILMINGTON,  CALIFORNIA 


-sa  i^ss^:^'ss:m 


iiMHWiirtiiiiiii  TBm''"- 


WEDNESDAY.  FEBRUARY  6.  1946 

■      £ 


DAILY    PACIFIC    BUILDER 
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FUNDS    AWARDED 
SEWER  SYSTEM     Est.  Cost,  $92,200 
TUOLUMNE  COUNTY,  Calif. 
Construction  of  a  new  sanitary  sewer 
collection  system  to  consist  of  ap- 
proximately  42.140  lin.   ft    of   6-ln. 
and    3-ln.    vitrified    clay    pipe,   to- 
gether  with    a   disposal    plant    and 
all   necessary  appurtenances. 
Owner— Board   of   Directors   of  Tuo- 
lumne   Sanitary    District,     Roy    C. 
Cullers,  director. 
Engineer— B.     H.    Maynard.     Sonera, 
Calif. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley.  Calif.,  awarded 
funds  in  amount  of  |2250  to  assist  In 
preparation  of  plans. 


2/6/46  •     89 

BOND    ELECTION    PLANNED 

WATSONVILLE,  Santa  Cruz  Co.. 
Calif —City  Engineer  H.  B.  Kitchen. 
268  Main  St..  Wataonville.  is  prepar- 
ing plans  for  construction  of  sew- 
age system  estimated  to  cost  $125,000 
for  the  City  of  Watson vUle,  City  Hall, 
Watsonville. 

A  bond  election  will  be  held  in  late 
spring  to  finance  construction. 


2/6/46  •     39 

FWA  APPLICATION   FILED 

VANCOUVER.  Wash.— The  City  of 
Vancouver,  Stevens  &  Koon.  consult- 
ing engineers,  Spalding  Bldg.,  Port- 
land, Ore.,  has  filed  application  for 
$12,500  federal  advance  planning 
funds  for  storm  sewer  system  for 
sewer  facilities,  west  side  storm  re- 
lief sewers.  Work  to  include  acquisi- 
tion of  land  and  all  work  necessary 
for  the  completion  of  the  project; 
estimated  cost,  $711,000. 


2/6/46  •     34 

BIDS   WAN^TEO 

SHOSHONE  PROJ..  Wyo.  —  Until 
March  7,  10  A.  M.,  bids  will  be  re- 
ceived by  the  Department  of  the  In- 
terior, Bureau  of  Reclamation,  Den- 
ver, under  Spec.  No.  1164  for  fur- 
nishing labor  and  materials  and  per- 
forming all  work  for  the  construction 
of  earthwork  and  structures.  Heart 
Mountain  Canal,  station  1227  plus 
00  to  station  1411  plus  50;  lateral  H- 
65-12  extension,  station  88  plus  60.78 
to  station  155  plus  00;  laterals  H- 
122.  H-130,  H-136.  H-141.  H-141-1, 
and  H-147-17;  Alkali  Creek  drain, 
storm  water  drain  "A",  and  storm 
water     firain     "C".     Heart     Mountain 


GAMERSTON  &  GREEN  LDMBER  GO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMEFJIS  -  TIES  -  HR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Sar    Francisco 
1800   ARMY   STREET 
ATwater  1300 


Oakland 
2001    LIVINGSTON    STREET 
KEIlog  4-1884 


UNITED  MATERIALS  &  RICH1V«)ND  BRICK  CO.,  Ud. 

Manufacturers  of 
Wire  Cut.   Repressed   pav-     nnifl^       Hollow    Build-  »rif  W} 

iTr;  n«v   fn!f  fII"/'   ''"*'     DiVltR       in?      Partition    l|L|i 

rireLlay.  and  Hr«^     .     .     .  and  Ounrrv  .  . 

Office  and  Plant—POINT  RICHMOND 
Phone  Richmond  226 


1 


PAGE  INDUSTRIAL 
AND  RESIDENTIAL  FENCING 

Complete  Line  . . .  Efficient  Erection  Service 

[  REINFORCING  STEEL 

BLAW  KNOX  GRATING 
A.  C.  L.  C.  SAFETY  HOIST  HOOKS 
All  Sizes  in  Stock 


W.  S.  WETENHALL  COMPANY 

17th  8C  WISCONSIN  STREETS,  SAN  FRANCISCO,   10 

Phone  HEmlock  1480 


Division,  Shoshone  Project',  Wyo.  The 
work  is  situated  4  to  17  miles  north- 
erly from  Cody.  Wyo. 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as   follows : 

Schedule  No.  1 

Heart    Mountain    Canal.    Sta.    1227 

plus  00  to  Sta.   1411  plus  50,  laterals 

H-122,   H-130,    H-136.    H-141,    H-141-1, 

and  H-141-17. 

(1)  149,000    c.y.    common    excav.    for 

canal : 
(2>  500  c.y.   rock   excav.   for  do; 
(3»  4,300    c.y.    compacting    embank- 
ments ; 

(4)  3.900  sta.  c.y.  of  overhaul:    , 

(5)  9,600    c.y.     common     excav.     for 
side  drains  and  dikes; 

(6)  100  c.y.   rock   excav.   for  do; 

(7)  2.450    c.y.     common     excav.    for 
structures ; 

(8)  100  c.y.  rock  excav.  for  do; 

(9)  650  s.y.  trimming  foundation  for 
concrete    lining; 

(10)  5,950   c.y.    backfill: 

(11)  2,400  c.y.  compacting  backfill; 

(12)  675    s.y.    dry- rock    paving; 

(13)  72  c.y.  concrete  in  canal  lining; 

(14)  1,000  cy.  concrete  in  structures: 

(15)  placing    110,000   lbs.    reinf.    bars; 

(16)  erecting    46    M    FBM    timber    in 
structures; 

(17i   laying  634  l.f.  18-in.  dlam.  cone, 
pipe; 

(18)  laying  28  l.f.  24-inch        do; 

(19)  laying  68  l.f.  36-inch      do; 

(20  ►  laying  78  l.f.   18-in.  diam.   corru. 
metal  pipe; 

(21)  installing    15,000    lbs.    gates    and 
hoists ; 

(22)  installing  4,800  lbs.  misc.  metal- 
work. 

Schedule  No.  2 
Alkali  Creek  Drain 

(1)  494,000   c.y.    common    excav.    for 
drains : 

(2)  500    c.y.    rock    excav.    for   do; 

(3)  550     c.y.     compacting     embank- 
ment ; 

(4)  .500  sta.   c.y.  overhaul; 

(5)  100  c.y.  common  excav.  for  side 
drains  and  dikes : 

(6)  10  c.y.  rock  excav.  for  do; 

(7)  1000     c.y.     common     excav.     for 
structures ; 

(8)  100  cv.  rock  excav.  for  do; 

(9)  4700  c.y.   backfill; 

(10)  1000   c.y.   compacting   backfill; 

(11)  150    s.y.    dry-rock    paving; 

(12)  310  c.y.  concrete  in  structures: 

(13)  placing   28,0040   lbs.   reinf.    bars; 

(14)  erecting   110    M    FBM    timber   in 
structures ; 

(15)  driving  5070  l.f.  timber  piles: 

(16)  erecting    45    l.f.    No.    156    metal 
flume; 

(17)  laying  312  If.  18-in.  diam.  corru. 
metal  pipe; 

(18)  laying  130  l.f.  24-inch  do. 

Schedule   No.  3 
Lateral   H-65-12   extension.   Station 
88    plus    60.78   to    Station    155   plus   00, 
storm    water    drain    "A"    and    storm 
water  drain  "C". 

(1)  31.6(X)    c.y.    common    excav.    for 
canal ; 

(2)  100  c.y.  rock  excav.  for  do; 

(3)  50     Cky.      compacting     embank- 
ment ; 

(4)  1250  sta.   c.y.   overhaul; 

(5)  33.000    c.y.    common    excav.    for 
drains; 

(6)  1(X)  c.y.  rock  excav.  for  do; 

(7)  650  c.y.  common  excav.  for  side 
drains  and  dikes; 

(8)  50  c.y.   rock   excav.   for  do; 

(8)  350     c.y.     common     excav.     for 
structures ; 

(10)  25  c.y.   rock  excav.   for  do; 

(11)  1500  c.y.  backfill; 

(12)  350    c.y.    compacting    backfill; 

(13)  250  s.y.  dry- rock  paving; 

(14)  216  c.y.   concrete  In  structures; 

(15)  placing   13,000   lbs.    reinf.   bars; 

(16)  erecting   22    M    FBM    of    timber 
in    structures; 

(17)  driving  882   l.f.   of   timber  piles; 

(18)  laying  32   l.f.   18-ln.   diam.   cone, 
pipe; 


(19)  laying  286  l.f.  18-in.  diam.  corru. 
metal   pipe ; 

(20)  installing  250   lbs.   of  gates  and 
gate  hoists ; 

(21)  installing  100  lbs.  of  misc.  metal- 
work. 

This  invitation  for  bids  does  not 
cover  the  purchase  of  materials 
which  are  to  be  furnished  by  the 
Grovemment.  Materials  to  be  fur- 
nished by  the  contractor  and  those 
furnished  by  the  Government  are 
described  in  the  specifications  which 
will  be  a  part  of  the  contract. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings ;  to  others,  $2.75  per  copy, 
not  returnable. 

Specifications  obtainable  from  the 
above   office. 

34— DaMS,  RESERVOIRS  Sc 
DREDGING 
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FUNDS    AWARDED 
DAM  Estimated  Cost,  $5,576,000 

BOULDER  COUNTY,  Colorado. 
Construction   of   dam  about  350   feet 
high   on   South   Boulder  Creek,   be- 
tween    Pine     Cliff     and     Eldorado 
Springs,  forming  a  reservoir  about 
67,800   acre    feet  capacity  with   all 
necessary   appurtenances 
Owner  —  State    of     Colorado,     G.     F. 
Hughes,  executive  secretary,  Board 
of   Water  Commissioners. 
Engineers — D.   D.    Gross,    P.    O.    Box 
629,  Denver,  Colo. 
The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton    St.,     Berkeley,    Calif.,     awarded 
funds  in  amount  of  $50,000  to  assist 
in  preparation  of  plans. 


40— 


STREETS  AND 
HIGHWAYS 
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BIDS   WANTED 

SACRAMENTO  COUNTY.  Calif.— 
Until  Feb.  15,  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Army  Engineer 
Office,  Wright  Bldg.,  Sacramento, 
under  Spec.  1208  for  levee  setback  at 
six  locations  on  the  San  Joaquin 
River : 

The  work  involves: 

(1)  155,185  c.y.   excav.   and  grading; 

(2)  7760  M.   gals,   water  for  compac- 
tion  and    sprinkling: 

(3)  1.700  l.f.  remove  and  reconstmct 
existing  fence. 

35—      DOCKS,  PIERS  & 
HARBORS 
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CONTRACT   AWARDED 

NEW  MEXICO  STATE  HIGH- 
WAY.—F.  G.  Healy,  state  highway 
engineer,  Capitol  Bldg.,  Santa  Fe, 
N.  M.,  received  bids  January  26  and 
action  was  taken  as  noted  below  for 
highway  improvements  in  various 
counties,  as  follows: 

New  Mexico  Project  No.  FI-3  (5), 
located  in  Santa  Fe  County  on  U.  S. 
Highway  Route  No.  85,  between  Santa 
Fe  and  Canoneito,  approximately 
7.687  miles.  The  proposed  work  con- 
sists of  grading  minor  drainage 
structures,  four  multiple  concrete  box 
culverts  each  over  20-ft.  clear  span, 
base  surfacing,  bituminous  top  course 
surfacing  and  miscellaneous  con- 
struction. Skousen  Construction  Co. 
awarded  contract  at  $493,895. 

New  Mexico  Project  No.  S-58  (3), 
located  in  Union  County  on  New 
Mexico  Highway  Route  No.  58,  be- 
tween Springer  and  Clayton,  approxi- 
mately 10.298  miles.  The  proposed 
work  will  consist  of  grading  and 
shaping  present  roadbed,  watering 
and  rolling,  placing  ballast  and  level- 
ing course  and  bituminous  top  course 
surfacing  and  miscellaneous  con- 
struction. Northwestern  Engineering 
Co..  Rapid  City,  S.  D.,  low  at  $143,488. 
Bid  rejected. 

New  Mexico  Project  No.  S-87  (1), 
located  in  Santa  Fe  County  on  New 
Mexico  Highway  Route  No.  4,  be- 
tween Otowi  and  Popoaque,  approxi- 
mately 7.297  miles.  The  proposed  work 
will  consist  of  grading,  minor  drain- 
age   structures.    4    multiple    concrete 


box  culverts  each  of  20-ft  clear  span, 
txallast,  leveling  course  and  miscel- 
laneous construction.  E.  M.  Silver 
and  G.  I.  Martin,  Albuquerque,  N.  M., 
awarded  contract  at  |277.12i. 

New  Mexico  P*ojects  No.  JP-IIO  (2) 
and  F-139  (4),  located  in  Luha  Coun- 
ty on  N.  M.  Highway  Route  No.  11, 
between  Deming  and  Coluniibus,  ap- 
proximately 7.4  miles.  The  proposed 
work  will  consist  of  grading,  minor 
drainage  structures,  2  multiple  con- 
crete box  culverts  each  of  20-ft.  clear 
span,  watering  and  rolling,  leveling 
course,  ballast,  bituminous  t(}»p  course, 
surfacing  and  miscellaneous  con- 
struction. Walter  L.  Denison,  Albu- 
querque, N.  M.,  was  awarded  con- 
tract at  $127,984. 

New  Mexico  Project  No.  y-l86  (4), 
located  in  San  Juan  County  on  N.  M. 
Highway  Route  No.  44,  between 
Aztec  and  Bloomfleld,  approximately 
7.571  miles.  The  proposed  work  will 
consist  of  grading,  minor  drainage 
structures,  two  multiple  concrete  box 
culverts  each  over  20-ft  cl«ar  span, 
watering  and  rolling,  leveling  course, 
ballast  and  miscellaneous  Construc- 
tion. F.  M.  Limbaugh,  Albmquerque, 
N.  M.,  was  awarded  contract  at  $229,- 
881. 

New  Mexico  Project  No.  S-214  (14), 
located  in  Santa  Fe  County  on  N.  M. 
Highway  Route  No.  10,  between  Santa 
Fe  and  Madrid,  approximately  0.6 
mile.  The  proposed  work  will  consist 
of  grading,  minor  drainage  struc- 
tures, one  290-span  concrete  and  steel 
bridge,  watering  and  rolling;  leveling 
course,  ballast,  bituminous  top  course 
surfacing  and  miscellaneous  con- 
struction. J.  H.  Ryan,  Albi|iquerque, 
N.  M..  submitted  the  low  bid  at  $185,- 
343.  Bid  was  rejected. 


2/6/46  ♦^^ 

BIDS  OPENED 

INYOKERN,  Calif.— Haddock  EJn- 
gineers.  Ltd.,  129  W.  2nd  St.  Ix>8 
Angeles,  at  $846,809,  submitted  low 
bid  under  Spec.  17379  and  was  recom- 
mended for  award  by  the  U.  S.  Navy, 
officer  in  charge  of  construction, 
U  S  Naval  Ordnance  Test  Station, 
Invokem.  for  the  construcUon  of 
miscellaneous  buildings,  pav-ing  and 
utilities  in  area  "K,"  hangar  No.  2 
(Yakutati.  paving  and  uUUtles  and 
a  supersonic  building  and  ap^rte- 
nances  thereto  at  the  U.  S.  Naval 
Ordnance  Test  Station,  Inyokem; 
Specification  17379.  NOy  13211.  The 
project  involves  the  following  build- 
ings: firing  barricade,  obaervaUon 
building,  magazine,  spotting  tower 
and  spotters'  shelters,  garage,  roads, 
water  tank,  pumphouse  and  sewage 
disposal,  temperature  control  building 
and  Yakutat  t>-pe  hangar,  complete 
with  underground  steam  conduit 
paved  apron,  roads,  ramp.  etc.  The 
supersonic  building  will  be  of  rein- 
forced concrete  construction  with  all 
8er\"lces. 

Complete  total  bids  were: 

Haddock  Engineers.  Ltd..  $846,909. 

James  I.  Barnes  Construction  Co- 
ll 19  Montana  Ave.,  Santa  Monica, 
$R93.000  ,  ,    ^ 

Johnson.  Drake  A  Piper.  1415  Lat- 
ham Square  Bldg.,  Oakland,  $1,114.- 
300. 


(Continued  on  P&ge  Four^ 


BUY    U.    S.    WAR    BONDS 


15-MILE  LAP,  FRIANT-KERN  CANAL;  SPEC.  1148 
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2/6/46 

CONTRACT    AWARDED 

BREMERTON.  Wash.— Scheumann 
&  Johnson.  Lloyd  Bldg.,  Seattle,  at 
$442,441,  were  awarded  contract  by 
Capt.  E.  B.  Keating,  officer  in  charge 
of  construction.  Public  Works  Divi- 
sion, Bldg.  78,  I*uget  Sound  Navy 
Yard,  Bremerton,  under  Spec.  16857 
for  furnishing  all  labor  and  materials 
and  performing  all  work  for  subdivi- 
sion of  dry  dock  No.  3,  Puget  Sound 
Navy  Yard,  Bremerton. 


FriaJit-Kem 
Central  Val- 
Speclfication 


38 — ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


c- 
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2/6/46 

BIDS    WANTED 

VALLEJO.  Solano  Co.,  Calif.— Un- 
til February  13,  10  A.  M.,  bids  will  be 
received  by  the  Vallejo  City  Council, 
City  Hall,  Vallejo,  Calif.,  for  the  con- 
struction of  a  traffic  signal  system 
on  the  public  streets  of  the  City  of 
Vallejo,  consisting  of  automatic  traf- 
fic signals  and  all  the  appurtenant 
and  accessory  parts  thereof,  includ- 
ing all  materials,  labor,  apparatus 
and  equipment  therefor,  complete  and 
ready  for  operation. 

Specifications  obtainable  from  the 
above  office. 


i      CENTRAL     VALLEY      PROJECT. 
|Friant-Kern    Canal.  —  Bechtel   Bros.- 
.  McCone,  220  Bush  St.,  San  Francisco, 
I  at   $267,805   on    Schedule   No.    1    only, 
land  Peter  Kiewit  Sons  Co.,  442  Post 
jSt.,    San    Francisco,    at    $1,721,584    on 
'alternate   bid  on   Schedule  2,  and  at 
!  $1,656,021.85  on  alternate  bid  on  Sched- 
j  ule   3,    Hubmltted   apparent    low    bids 
!  February    5.    10  A_    M.,    to    the    U.    S. 
Bureau    of    Reclamation,    Walker    R. 
Young,  chief  engineer,  Frlant,   under 
Spec.    1148    for    construction    of    the 
next  15-mile  lap  of  the  Centra!  Val- 
ley    Project's     160-mile 
'  Canal,   Friant   Division. 
i  ley   Project,  California  : 
No.   1148. 

I     The   work,    in    general,    consists   of 

i  the   construction   of   earthwork,  con- 

'  Crete    lining   and    structures,    station 

301    plus   60   to   station    1144    plus  00, 

and  wastway  at  station  298  plus  68. 

The  work  Is   situated   from  14  miles 

I  north    to    15    miles    east    of    Fresno, 

i  Calif.  Guarantee  will  be  required  with 

;  each  bid  in  an  amount  not  less  than 

1 10  per  cent  of  the  amount  of  the  bid. 

1  Completion  time,  600  days. 

''     The  work  Involves  : 

I  Schedule  No.  1 

i     Little    Dry    Creek    wasteway,    sta- 

[tion  298  plus  66  and  Little  Dry  Creek 

siphon,  station  301  plus  60  to  station 

311  plus  27.87. 


J.  A.  MANCINI 

Formerly  District  Monager,  L.  D.  Reeder  Company 

Announces 

the  establishment  of 

■  1  I  31      \Jf  ww  fi      111   ffl 

THE    BROOKM AN 

COMPANY 

Dealing  in  Floor  Coverings,  Acoustical 
Materials,  Building  Materials,  Marine 
Deck  Coverings,  and  Affiliated  Lines 

The  personnel  of  the  new  firm  consists  of  experi- 
enced men  who  have  served  the  San  Francisco 
area  with  these  lines  for  many  years.  These  men 
bring  to  the  new  company  the  same  courtesy,  effi- 
ciency and  integrity  with  which  they  have  served 

you  in  the  past. 
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TEMPORARY      LOCATION 

STREET,  SAN  FRANCISCO  5,  CALIE 

Temporary   Telephone  YUKON  0717 





i    (2) 

I 

I 

i  (3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 


placing    relnforce- 


metal   water 


1000    cu.    yds.    excavation,    com- 
mon, for  structures ; 
24,500  cu.  yds.  excavation,  rock, 
for  structures ; 
18,000  cu.  yds.  backflH; 
3000  cu.   yds.   com^axitlng  back- 
fill; 

6420  cu.  yds.  concrete  in  struc- 
tures ; 

1,760,000    lbs. 
ment  bars ; 
11,000  lbs.   placing 
stops  in  joints; 

100  sq.  ft.  placing  elastic  Joint- 
filler  material ; 

115.000  lbs.  installing  gates  and 
gate  hoists; 

3500  lbs.  installing  miscellaneous 
metal  work; 

150  lin.  ft.  installing  electrical 
metal  conduit; 

100  lbs.  installing  electrical  con- 
ductors and  ground  wires ; 

Schedule  No.  2 
Earthwork,  canal  lining  and  struc- 
tures, station  311  plus  27.87  to  station 
710  pluH  00. 

(13)  575,000  cu.  yds.  excavation,  com- 
mon, for  canal : 

1,400,000     cu.      yds.     excavation, 
rock,  for  canal ; 
19,000  sta.  cu.  yds.  overhaul ; 
83,500   cu.   yds.   compacting   em- 
bankments ; 

83,000  cu.  yds.  excavation,  com- 
mon, for  drainage  channels  and 
dikes ; 

70,0(X)  cu.  yds.  excavation,  rock, 
for  drainage  channels  and  dikes ; 
10,500  cu.  yds.  excavation,  com- 
mon, for  structures ; 
6500  cu.  yds.  excavation,  rock, 
for  structures ; 
320,000  sq.  yds. 
foundations  for 
80.000  sq.  yds. 
foundations  for 
7000  cu.  yds.  backfill ; 
6000  cu.  yds.  compacting 
fill; 
(25)  400  sq.  yds.  dry-rock  paving; 


(14) 

(15) 
(16) 

(17) 


(18) 
(19) 
(20) 
(21) 
(22) 


',(23) 
1(24) 


preparing  rock 
concrete  lining; 
trimming  earth 
concrete  lining; 


back- 


(26) 


(27) 
(28) 
(29) 
(30) 
(31) 
(32) 

(33) 

(34) 

(35) 


placing    ifeinforce- 


tlmber 


1470  cu.  yds.  concrete  In  struc- 
tures; 

38,400  cu.  yds.  concrete  In  canal 
lining; 
2,200.000    lbs. 
ment  bars ; 

105  sq  ft.  placing  elastic  Joint- 
filler  material : 

85  lin.  ft.  placing  rubber  water 
stops ; 

100    M    ft.   b.m.    erectlnjg 
in  structures; 

800  lbs.  installing  miscellaneous 
metal  work ; 

constructing  10  cattle  giuards : 
10.8   miles   constructing   barbed- 
wire  right-of-way  fenc^; 
4    miles    constructing    combina- 
tion barbed-wire  and  wrtven-wire 
right-of-way  fence; 
Schedule  No.  3 
Earthwork,  canal  lining  ahd  struc- 
tures, station   710  plus  (X)   tto  station 
1144  plus  00. 

840,000  cu.  yd.s,  excavation,  com- 
mon, for  canal ; 

590,000  cu.  yds.  excavation,  rock, 
for  canal ; 

83,000  sta.  cu.  yds.  overhaul ; 
114.500  cu.   yds.   compactting  em- 
bankments; 

252,000  cu.  yds.  excavation,  com- 
mon, for  drainage  chahnels  and 
dikes ; 

15,500  cu.   yds.   excavation,   rock, 
for  drainage  channels  and  dikes; 
12,000  cu.  yds.   excavation,   com- 
mon, for  structures; 
4000    cu.    yds.    e^cavatl|on,    rock, 
rock,  for  structures ; 
234.000    sq.    yds.    prepaiHng    rock 
foundations  for  concrete  lining; 
164,000   sq.    yds.    trimming    earth 
foundations  for  concrete   lining; 
6600  cu.  yds.  backfill; 
50(X>  cu.   yds.   compactijng   back- 
f  m ; 

500  sq.  yds.  dry-rock  pAving; 
560  cu.  yds.  rock  fill : 
4825   cu.   yds.  concrete   in  struc- 
tures ; 

38,200  cu.  yds.  concrete)  in  canal 
lining; 

2,900,000  lbs.  placing  reinforce- 
ment bars; 

11,500  lbs.  placing  melal  water 
stops  in  joints ; 

1330  sq.  ft.  placing  elastic  joint- 
filler  material; 

405  lin.  ft.  placing  rubber  water 
stops ; 

185  M  ft.  b.m.  erecting  |timber  in 
structures : 

120  lin.  ft.  laying  48-ln.  diameter 
corrugated  metal  pipe ; 
3000  lbs.  installing  misdellaneous 
metal  work ; 

constructing  22  cattle  guards ; 
9.8    miles    constructing    barbed- 
wire  right-of-way  fenc« ; 
4.8  miles   constructing  combina- 
tion barbed-wire  and  w<i)ven-wire 
right-of-way  fence; 
28,500    lin.    ft.    construct    under- 
drains    with    uncement«(d    joints ; 
20,000    lin.    ft.    construift    feeder 
drains. 
Complete  total  bids  were : 

(A)  Bechtel  Bros.  McCone,  San  Fran- 
cisco  (Sched.   1  only),  $267,805. 

(B)  Peter  Kiewit  Sons  Co.,  S&n  Fran- 
cisco (Sched.  1),  $461,159.50:  (alt. 
bid  Sched.  1),  $460,517.50;  (Sched. 
2),  $1,820,334:  (alt.  bid.  Sched  2), 
$1,721,584;  (Sched  3),  $l.t27,521.85; 
(alt.    bid),    $1,656,021.85:    total    on 

$4,009,015.35:    total 


(36) 

(37) 

(38) 
(39) 

(40) 


(41) 

(42) 

(43) 

(44) 

(45) 

(46) 
(47) 

(48) 
(49) 
(50) 

(51) 

(52) 

(53) 

(54) 

(55) 

(56) 

(57) 

(58) 

(59) 
(60) 

(61) 


(62) 

(63) 


(C) 
(D) 


(E) 


(F) 


(G) 


(I) 


(J» 


(K) 


main    bid, 


on 


alternate  bids,  $3.838.12335. 

George  Pollo<^  Co  .  Sacramento 
(Sched  3  only),  $1,689,265. 

Morrison -Knudsen  Co.,  Inc.,  and 
M.  H.  Hasler.  I^os  Angeles  (Sched. 
It.  $295,030:  (Sched.  2).  $1,762,229; 
(Sched.  3».  $1,818,300;  total  bid. 
$3,875,629. 

Rhoades  Bros.  &  Shofner  and 
Shofner  &  Gordon  &  Hlnman.  1>08 
Angeles  (Sched.  1),  $320,065; 
Sched.  2),  $1,791,847.50;  (Sched.  3>, 
$1,785,167.50:    total    bid,    $3,897,090. 

Arizona  -  Nevada  Constructors 
(Sched.  1),  $860,543;  (Sched.  2). 
$1,775^1.75;  (Sched.  3),  $1,788,- 
342.55;   total  bid,   $3,914,707.50. 

Guy  F.  Atkinson  Co.,  San  Fran- 
cisco (Sched.  1),  $362,980:  (Sched. 
2),  $1,996,158:  (Sched.  3>.  $1,716.- 
300:  total  bid,  $4,075,438.50. 
(H)  Bressl  &  Bevanda  Constructors. 
Inc  ,  Los  Angeles,  and  W.  E.  Kier 
Construction  Co..  San  Diego 
(Sched.  1),  $339,635;  (Sched.  2), 
$2,064,850:  (Sched.  3),  $1,780,927.50: 
total  bid,  $4,175,412.50. 
H.  Earl  Parker,  Larson  Bros,  and 
Harms,  Sacramento  (Sched.  1). 
$442,675:  (Sched.  2),  $2,104,872.50; 
(Sched.  3).  $1,814,290:  total  bid, 
$4,361,837.50. 

Pacific  Brtdge  Co.,  San  Francisco 
(Sched.  1).  $641,575:  (Sched.  2). 
$2.824,2«;  (Sched.  3).  $2,951,252: 
tota  Ibid,   $6,417,095. 

Grace  -  Callaghan  Construction 
Co..  Mark  C.  Walker  &  Sons  Co 
and  Gunther  &  Shirley  Co.,  Los 
Angeles       (Sched       1).      $655,966: 

(Sched.  2),  $8,076,801.55:  (Sched. 
3).  $8,045,215.05:  total  bid.  $6,777.- 
982.60 

The  following  stipulations  were 
made  regarding  acceptance  of  con- 
tract: Grace -Callaghan  Construction 
Co.,  Mark  C.  Walker  St  Sons  Co.  and 
Gunther  A  Shirley  Co..  Los  Angeles, 
will  accept  Schedules  1,  2  and  8  or 
2  and  3  only;  Arizona-Nevada  Con- 
structors will  accept  all  three  sched- 
ules or  schedules  2  and  3:  Morrison- 
Knudsen  Co.,  Inc.,  and  M.  H  Hasler, 
Los  Angeles,  will  accept  Schedules  1. 
2  and  3  or  2  and  3:  H.  Earl  Parker. 
Larson  Bros.  &  Harms,  Sacramento, 
will  not  accept  Schedule  1  without 
2  and  3.  and  will  not  accept  2  with- 
out 3  and  will  not  accept  3  without  2: 
Guy  F.  Atkinson  Co..  San  FrancLsco, 
will  accept  only  on  Schedules  1.  2 
and  3  combined  or  2  and  3  combined; 
Pacific  Bridge  Co.,  San  Francisco, 
will  accept  all  or  none;  Peter  Kiewit 
Sons  Co.,  San  Francisco,  will  accept 
1  only  if  awarded  2  and/or  3.  If 
awarded  1,  2  and  3.  deduct  from  unit 
price  item  5,  Schedule  1.  10  cents  per 
cu.  yd.,  if  awarded  2  and  3  reduce 
items  1.  3  and  14  of  Schedule  2  to  43 
cents,  if  awarded  Schedule  3  In  com- 
bination with  Schedule  2  reduce  items 
36  and  37  to  35  cents:  Rhoades  Bros. 
&  Shofner  and  Shofner  &  Gordon  * 
Hlnman,  Los  Angeles,  if  awarded 
Schedules  1,  2  and  3  deduct  from  item 
5  50  cents  per  cu.  yds.  and  from  items 
21  22,  44  and  45  deduct  5  cents  sq.  yd 
arid  from  Items  27  and  51  deduct 
cents  per  cu.  yd.  totaling  $81,410, 
awarded  Schedules  2  and  3  only 
duct  from  items  21  and 
5  cents  per  sq  yd.  and 
51  50  cents  per  cu.  yd. ; 

Unit  prices  were: 


50 
if 
3  only  de- 
22.  44  and  45 
from  27  and 
total  $78,200. 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY,  FEBRUARY  6.  1946 


BiMiMiMiqr  Permits;,  Conlractsi Recorded  rVoticets 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


SAN   FRANCISCO 


CLASS  "C"  MOTOR  TRUCK  BLDG., 
$48,000;  E  Polsom  112  S  18th  St; 
owner,  Edward  W  Engs  Jr,  11th 
and  Howard ;  builder,  J  S  Mallock, 
1380  Montgomery  St. 

ALTER  MARKET,  17500;  NE  comer 
16th  and  Mission  Sta;  owner,  Gan- 
son's  Market,  premises;  builder, 
Thermal  Inaulation  Co,  2351  Jer- 
rold   Ave. 

1-STORY  ITRAME  DWELLINGS   ^5) 
$4800  each ;  N  DeLong  100,  125,  15o! 
175.  200  W  Head;  owner  and  build- 
er, F  C  Frank  and  E  Vlgnatl,  4645 
Mission  St. 

ALTER  STORE,  $4000;  1177-81  Mar- 
ket St;  owner,  J  M  Long,  c/o  con- 
tractor; builder,  Moore  &  Roberts, 
693  Mission  St;  engineer,  De  Mar- 
tini &  Igas.  785  Market  St. 

ALTER  COCKTAIL  LOUNGE,  $3000; 
333  O'Farrell  St;  owner,  Lambert 
Realty  Co.  23  Mars;  builder,  Wm 
Horstmever  Co,  23  Mars. 

ALTER  STORES  and  FLATS,  $2000; 
4760  Mission  St;  owner,  Thomas 
Valerga.  4666  Missoin  St;  builder, 
Bosnos  Con.struction  Co,  4666  Mis- 
sion  St. 

ALTER  OFFICES  and  STORES, 
$1500;  677  Market  St;  owner  and 
builder,  Lauriston  Investment  Co, 
675  Market  St. 

ALTER  MANUFACTURING  PLANT 
$1500;  149  2nd  St;  owner.  Archie 
I  Block,  163  2nd  St;  builder.  Oscar 
Presco  &  Sons,  250  Langton  St 

ALTER  APARTMENTS,  $1000:  1101 
Filbert  St:  owner.  Mrs  Margaret 
Doublas.  1439»/4  Sacramento  St; 
builder,  O  C  Montandon,  2347  Val- 
lejo  St. 

ALTER  DWELLING,  $1000;  140  Park 
St;  owner.  Augustus  Bosnos,  prem ; 
builder.  Bosnos  Construction,  4666 
Mission  St. 

ALTER  FLATS.  $900:  406  Clayton 
St ;  owner,  D  Arseneff,  prem  ;  build- 
er, Coast  Construction,  2172  Market 

ALTER  DWELLING.  $800;  361  Faxon 
Ave:  owner  and  builder,  Henry 
Geilfuss,  premises. 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


SAN  FRANCISCO 


FEBRUARY  S,  1M6 


,  -• -- - - -Jan.    28,    1946 

Jan.  29.  1946— Lots  4  and  5,  Block 
26,  Revised  Map  of  Salada  Beach. 
Milton  Carlson  to  self  .Jan.  24  1946 
Jan.  29,  1946— Lots  41  and  42,  Block 
14,  White  Oaks  Subdivision  No  3 
San  Carlos.  Sam  and  Betty  Sum- 

merfiekl  to  Jas  W  McCabe 

, Jan.  28,  1946 

Jan.  29.  1946— Ptn  of  Lot  8,  Block  9 
Lyon  &  Hoag  Subdivision  of  San 

1-STORY  FRAME  DWELLINGS  (8).  !  J?!^^  S^SL^**"**  ^^^^  ^**" 
$4850  each;  SE  cor  Hester  Ave  and  \j^^  Z  iZl^^^W'^'^  ^  J^^ 
Bayshore  Blvd;  SE  side  of  Bay-  „inoU  T  nt:?  J!'  ^;  ?''  ^  *" 
shore  Blvd  30.  56;  SW  Hester  AvJ;  S^^J  4'  ^T^J"??^  ^"^  ^'^''^ 
W  Wheeler  Ave  70  S  Hester  Ave;  u  „?;,  ««J^^  Cowan  to  whom 
NW  Wheeler  Ave  420.  448.  470  NEj^^^jy  £??!?"».•■«-  /ffl^'  ^^^ 
BiRnken    St :    SE   Wheeler    Ave  42K   '^*"    ^'  l??^r^^  I*  »"<*  35,  Block 

65,    Subdivision     No    8.     Millbrae 


Blanken  St;  SE  Wheeler  Ave  426 
NE  Blanken  Ave ;  owner  and  build- 
er, Gilbert  L  Plov. 

ALTER  RESTAURANT,  $6000;  NW 
comer  Turk  and  Taylor  Sts;  own- 
er, Theo  G  Boyiarldes. 

ALTER  BUILDING,  $1800;  140  10th 
St ;  owner,  Geldman  Sc  Eilers. 

ALTER  FLATS,  $700;  1037  Stanyan 
St ;  owner.  J  Vukovich. 

1 -STORY  FRAME  BUILDING,  $7000; 
NW  comer  LaSalle  and  Mendell 
Sts  ;  owner,  Joseph  Vassallo. 

ALTER  DWELLING,  $1000;  7121 
Gear>'  Blvd ;  owner,  Ben  Estrin. 

ALTER  MACHINE  SHOP.  $1500;  45 
Dore  St;  owner.  Wells  Manufactur- 
ing Co. 

1-STORY  FRAME  DWELLINGS  (4), 

$5900  each ;  W  San  Diego  Ave  104, 
78  N  of  San  Luis  Ave ;  E  St  Charles 
68.4,  93.4  N  of  Alemany;  owner, 
Alemany  Construction  Co. 


ALAMEDA 


ALTERATIONS,  $1000;  1649  Everett 
St;  owner  and  builder,  E  Kinkade, 
1649  Everett  St. 

2-STORY  17-ROOM  APARTMENT. 
$18,500;  1320  Union  St;  owner,  J 
Ferro,  2106  Lincoln  Ave;  builder, 
W  F  Beckett,  604  Latham  Square 
Bklg..  Oakland. 

DWELLING  INTO  CHURCH.  $2500; 
2135  Central  Ave;  owner.  First 
South  Baptist  Church.  2135  Central 
Ave;  builder.  D  C  McDonald.  3237 
Encinal  Ave.  1 

ADDITION  AND  ALTERATIONS.  ! 
$1500;  731  Lincoln  Ave;  owner  and  i 
builder,  Albert  Swanson,  731  Lin-  I 
coin  Ave.  | 

CLEANING     PLANT,     $19,000;     2420 


Highlands,  Millbrae.  Alvla  K  and 
Patricia  Schultz  to  Schultz  Con- 
struction Co Jan.  28,  1946 

Jan.  30,  1946— Lot  6,  Block  17,  Belle 
Haven  City.  Francis  L  Norton  to 

D  D  Bohannon  Organization 

Jan.    25.   1946 

Jan.  80.  1946— Lot  20,  Block  2.  Sub- 
division A.  Kellesley  Park.  Gene- 
vieve E  Gaara  to  David  Holden 
Jan.    29.    1946 

Jan.  31.  1946— NW  %  Lot  95.  SE  ^ 
Lot  94.  Grey  Tract,  ptn  of  Mc- 
Evoy  Tract.  Redwood  City;  Clara 

L   Holder  to  David   Holder 

Jan.   30.    1948 

Jan.  31,  1946— Lot  11,  James  Street 
Addition.    Redwood    City.    Henry 

Witte  to  Teddy  Lauman 

Jan.  31,  1946 

Jan.  31.  1946 — Lots  33.  34,  35,  36  and 
37  in  Block  A;  Lots  22  and  27  in 
Block  B;  Lots  11,  12  and  13  in 
Block  E;  Lots  7.  14,  15,  16,  17.  18. 

19  in  Block  F;  Lots  2.  4.  5.  6.  8,  9. 
10,  11,  12,  13,  14.  15.  16.  17,  18,  19, 

20  and  21  in  Block  G,  Edgewood 
Terrace,  Daly  Cty,  Catlif.  Stone - 
crest  Corp  to  whom  it  may  con- 
cern  Jan.   30,   1946 

Jan.  31.  1946 — Lot  6.  Block  22,  San 
Mateo  Terrace,  Map  No  7.  An- 
drew J  Gawley  to  whom  it  may 
concern Jan.  30.  1946! 

Feb.  1.  1946— Lot  6,  Block  6,  VUla  { 
Park  Subdivision,  Burlingame.  I 
Jos  A  and  Kama  E  Johnson  to  | 
Thomas  N  Gesso Jan.  26,  1946  i 

Feb.  1,  1946— Lots  31,  32,  Block  2,  I 
Bavview  Heights,  Belmont.  Louis 

S  Morton  to  Baker  &  Morton 

Jan.  31,  1946 

Feb.    1,    1946— East    50    of    Lot    22. 

Block    18.   Baywood.    San    Mateo. 

SHOP   and   storeroom   bldg.   and   the  i     ^  A  Wacker  to  Smith  &  Wacker 

i      foundations  for  Martin   Substation.  !       -•,-;:■;- "V".   -    ,,7^^, 
13150  GENEVA  AVE.   Bay.shore.            ^e^-   !•   1946— Lot  3,  Block  22.   San 
I  Owner— P  G  &  E  Co.  San  Francisco.  '     Mateo  Terrace  Map  No  7.  Andrew 
Architect— Not  Given.                                !     J  Gawley  to  whom  it  may  con- 
Contractor- Leo   Epp,    317    Broderick        ce™ _ Feb.   1,  1946  i 


A  Tarantino ;  contractor.  Kennedy 
Elec   Co;   

8352  300  Bayshore  Blvd;  owner,  A 
Tarantino;  contractor,  Kennedy  El 
Co;    

8363     34  Howard  St;  owner,  ; 

contractor.  QRS  Neon  Co ;  Bigns. 

8354  95  Minna  St;  owner.  W  ICn- 
gels  Co ;  contractor.  Quality  Electric ; 
service ;   motors. 


Ei^ineering  Section 

(Continued   From   Page  Three ) 


SUB -BIDS  WANTED 


Machinery  &  Material 


G«n*ral  contractors  dMlriKg  suo-Dida  on  any  job  aro  invltod  to  mak«  known 
tholr   requlromoi.ts   In   this   column      Thor*   is    no   chargo   for  this   oorvioo. 


OAKLAND 


BUILDING  CONTRACT       I 

ALAMEDA   COUNTY  • 

1 -STORY    CONCRETE    BLDG. 

WEST  SIDE  Market  ST  350  ft  Noith  j 
28th    b'l,   Oakland.  ' 

Owner    —    Paul    Martin    of    Martin'.s 
Gymnasium    Equipment    Co. 

Architect — Not    Given. 

Contractor — Alfred   Olson. 

Filed.  Feb  5.   1946.    Dated,  

When  walls  are  poured 13466.25 

When    trusses   in   place „  3466.25 

I'pon  completion  _.  3466.25  | 

Usual  35  days  after. 3466.25  ; 

TOTAL  COST.  $13,865.00 

Limit,    90   working   days.     Plans    and 

specifications  filed. 


SAN    MATEO   COUNTY 


St,   San    Francisco. 


iFeb.  2.  1946—2028  Isabelle,  San  Ma- 


Filed,   Jan  28,   '46.    Dated,   Jan   2,   '46.  1      teo.   James   Ghrelmettl    to    Baker 

Progress    paynients    of 85%  I     &  Morton  Jan.  26,  1946 

Usual  35  days  after  completion  .15%  !Feb.  2.  1946— Lot  1.  Block  D,  Geo  H 


TOTAL  COST,    $26,940.00 
Bond,    $26,940.     Sureties,    Fidelity   and 
Deposit  Co.   of  Mar>'land.    Plans  and  ! 
specifications  filed.  j 


Furnace  Permits 


Gerwins    Oak    Villa    Homestead 
resubdivision    of    Lots    3    and    5 ; 
Wooster,  Whitton  &  Montgomery 
subdivision    of   part   of    Redwood 
Farm.  Herbert  E  and  Betty  Jane 

Burnett  to   Albert  L  Palmtag j 

Feb    2,    1946  | 

Feb.   2.  1946— Lot  22,  Block  2,  Unl-      | 
versity  Heights.  James  Grimm  to 
whom  it  mav  concern     Jan.  29,  1946 


35231  5979  Shattuck  Ave;  owner. 
Ware  Rite  Beauty  Shop;  contractor, 
Charles  A  Langlais  Co;  2  fixtures. 

35232  3811  Mac  Arthur  (rear) ;  own- 
er, Sam  Lipshuitz;  contractor,  C  A 
Langlais  Co;  4  outlets;  4  fixtures. 

35233  63  7th  St;  owner,  John  Yea; 
contractor.  Cooper  Electric;  5  out- 
lets; 2  switches;  1  plug;  2  hp.  motor. 

36234  1200  37th  Ave;  owner.  Phil- 
lips Sc  Gonsalves;  contractor,  Broad- 
moor Electric ;  8  outlets ;  ,2  switches ; 
6  fixtures;   10  plugs;  alterations. 

35235  5835  Chabot  Court;  owner, 
Mastercraft  Co;  contractor,  Marelco, 
Inc;  outlets;  switches;  fixtures; 
plugs  alterations. 

35236  347  14th  St;  owner,  Master- 
craft;  contractor.  Marelco,  Inc;  out- 
lets; switches;  fixtures;  plugs;  alter- 
ations. 

35237  4000  Howe  St;  owner.  Wll- 
shire  Oil  Co;  contractor.  Electrical 
Products;   sign 

35238  3281  E  14th  St ;  owner.  Tomp- 
kins Bakery ;  contractor.  General 
Neon  Lite ;  sign  ;  alterations. 

35239  7531  E  14th  St;  owner,  C 
Koojoolian ;  contractor.  Neon  Engi- 
neering; sign 

35240  1708  12th  St;  o^vner,  Mt  Zlon 
Baptist  Church;  contractor.  Neon 
Engineering:  sign. 

35241  1676  7th  St;  owner,  Joe  Mil- 
ler; contractor.  Neon  Engineering; 
sign. 

35242  6251  College  Ave;  owner. 
John  F  Savage;  contractor.  Neon 
Engineering;   sign. 

35243  3962  E  14th  St;  owner,  Wm 
R  Matthews;  contractor,  Neon  Engi- 
neering: sign:  interior  lighting. 

35244  2304  E  14th  St ;  owner,  Miguel 
Cambrus ;  contractor.  Neon  Engineer- 
ing; Interior  lighting. 

35245  7531  E  14th  St;  owner,  C 
Koojoolian ;  contractor.  Neon  Engi- 
neering; sign. 

35246  4051  Telegraph  Ave;  owner, 
Jones;  contractor,  Neon  Engineering; 
sign. 

35247  830  Northvale;  owner.  Doe; 
contractor.  Paramount  Electric;  fix- 
tures ;    alterations. 

35248  2000  Rosecrest :  owner,  Ped- 
ersen ;  contractor.  Paramount  Elec- 
tric: fixtures;  alterations. 

35249  6238  Majestic  Ave;  owner, 
Tisher;  contractor,  Johnston  Elec- 
tric; saw  servce. 

35250  Adele  Court  and  St  Jarloth ; 
owner,  Scherman ;  contractor,  John- 
ston Electrc;  saw  service. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  A  Materials  42 
Machinery  and  Equipment         4tf 


Laboratory   Bldg..  Moffett   Flold;    Bids  close  February  8,  3  P.  M. 
ErbentPaut  ft  Summers,  446  Sixth   St.,   San   Francisco    tMArket  8310). 
Peter  Klewlt  Sons  Co..  442   Post   St..   San  Francisco    (EXbrook   5736>. 
Carl  N.  Swenson  Co..  356  Stockton  Ave..  San  Jose   (BAllard  2602). 
Jaa.  L  BarDes  Coastr.  Co.,  941  Russ  Bldg.,  S.  F.  (EDCbrook  eM6  or  7064) 
De  Luca  ft  Son,  1745  Filbert  StseeC,  San  Francisco  (ORdway  8600). 
M.  J.  King,  Inc.,  231   Franklin  Street,  San   Francisco   (UNderhiU  820B). 
Peter    Sorensen,    927    Arguello    SL.    Redwood    City    (Redwood   2212). 
Parker,  Steffens  ft   Pearce.   135   South  Park.   S.    F.    (ElXbrook   6639). 


42 —  MISC    SUPPLIES  AND 
MATERIALS 


42 


•  2/6/46  • 

BIDS   WANTED 

SACRAMENTO,  Cal.— Bids  will  be 
received  by  the  State  Purchasing 
Agent,  Sacramento,  for  materials  as 
follows ; 

February    7 
QUO  34413;  Req.  104145: 

2000  tons  untreated  crushed  rock 
surfacmg,  fob  barge  thru  ven- 
dor's bunkers  or  stockpiled  at  any 
or  all  of  following  points:  An- 
tioch  bridge,  Rio  Vista  .Isleton 
or  Yamaton. 
I  QUO.   34414;    Req.    104146: 

1500  tons  SC-3  plant  mix  With   Vj-  I 
in.  max.  agg.    Alt  A.  deliv.   State  \ 
trucks  at  vendor's  plant  near  Rio 
Vista ;   Alt.    B.   truck   delivery   at 
or    near    Rio    Vista,     Isleton    or 
Denverton. 

February  11 
QUO.  34865;   Req.  51057: 
900  tons  plant  mix  surf.,  type  SC- 
3,   various   locations  in    Dist.    5. 


Expanalon    ShMt    Metal    Shop,    Etc,    8.    F.    Naval    Shipyard;    Spec    17230; 

I         Bids  epM  Fabruary  7,  11  A.  M. 

!     Carrlco  ft  Gautter,  366  Ocean  Ave..  San   Francisco   (JUniper  4-8061). 
Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bld^.,  S.  F.   (EXbrook  6905  or  7064) 
Erbentitaut   ft  Summers.   446   Sixth    St.,   San   Francisco    (MArket    8310 > 
S.  J.  Amoroso  Constr.  Co..   2100  Oakdale  Ave.,   S.   F.    (Mission   1490). 
Barrett  ft  Hllp,  918  Harrison  St,  San   Francisco   (DOuglas  0700). 
M.   J.   King,   Inc.,   231    Franklin    St..   San   Francisco    (UNderhiU   8209- . 
Clinton  Constr.  Co.  of  Calif..  923  Folsom  St..  San  Francisco  (SUtter  3440) 
Midstate  constr  Co.,  1299   Bush   Street,   San  Francisco   (ORdway  4638) 
M.  ft  K,  Corp..  200  Financial  Center  Bldg..   S.   F.    (EXbrook  7624* 


Store  Bldg..  Railroad  Ave.  and  E  7th  St.,>PitUburg;  Bids  open  Feb.  9,  11  AM 
Barrett  ft  Hllp,  918  Harrison   St.  San   Francisco    (DOuglas  0700). 
Howes    *  Whltaker,   626  Russ   Bldg..   San   Francisco    (GArfleld   5729) 
Erbentraut   ft   Summers,   446   Sixth    St.,   San    Francisco    (MArket    8310) 
Louis  O   Dunn  Co..  799  Monadnock  Bldg..  San  Francisco   (YUkon  1471) 
S.  J.   Ailnoroso  Constr.    Co.,   2100  Oakdale   Ave.,    S.   F.    (Mission    1490) 
Stolte,   Inc.,   8451  San   Leandro   SL,   Oakland    (TRlnldad   10«), 

Tulana   Farms  Grain   Elevator,  Warden.  Ore.;    Bids   ipen    Feb.   14,   Noon. 
Carrlco  ft  Gautler,  365  Ocean  Ave.,  Sam  Francisco  (JUniper  4-8081). 

m  .1.1  —       t  -■  —  —         i-.„—    II.  I  I— —  '  "  ,  '  ■ 

Tank  Truck  Loading  Fac,  Standard  OH,  Richmond;  Bids  open  Feb.  18,  Noon 
Swinerton  &  Walberg  Co..  225  Bush  St..  San   Francisco   (GArfield  2980 
Barrett  ft  Hilp.  918  Harrison   St.   San   Francisco    (E>Ouglas  0700). 

Alter  Grand    Lake  Theatre,  Oakland;    Bids  open    February   6,  2   P.    M. 
A   J.   Hopper  Co.,   243   Langton    St..    San    Francisco    (MArket    7070). 
Mariposa  Constr.   Co.,   il06  Maripisa  St-.  S.   F.    (UNderhiU  0375) 
Moore  ft  Roberts.  693  Mission  St..  San  Francisco   (GArfield  8579). 


! 2/6/46  •     42 

BIDS  WANTED 
HELENA,     Mont— UnUl    February 
!  25,  10  A  M.,  bids  will  be  received  by 
j  the   Montana    State    Highway    Com- 
!  mission,  R.  A.  Shaw,  state  purchasing 
;  agent,  Capitol  Bldg.,  Helena,  for  fur- 
j  nishing  the  Montana  State  Highway 
:  Commission  with  3,133,000  gallons  of 
I  road  oil,  kerosene  cutback  asphalt 
j     Specifications  obtainable  from   the 
;  above  office. 
I  


BERKELEY 


12/6/46  •      •     42 

I  BIDS   WANTED 

SAN  FRANCISCO.— Until  Feb.  13, 
•  2  P.  M..  bids  will  be  received  by  the 
j  U.  S.  Treasury  Dept,  Procurement 
I  Division,  30  Van  Ness  Avenue,  under 
i  Inv.  No.  SF-2790-46  for  furnishing 
:  and  delivering  alidades,  water  cans 
'  and  metal  containers,  fob  <>50  Fiith 
St..  San  Francisco. 

1      Specifications   obtainable   from  the 
;  above  office. 


OAKLAND 

^ ^     ^        2057  87th  Ave;  owner,  W  Goodwin; 

Lincoln  Ave;  owner.  John" Anthony  i  contractor,     Aladdin     Heating    Corp; 

Bemardi;  builder.   A  Russello,   1809    floor  furnace. 

5989  Howell;    owner,   E    Patterson; 


Release  of  Liens 


14th  Ave;  plans  by  Harvey  Slo- 
combe. 

ALTERATIONS,  $1400;  1246  Haw- 
thorne; owner,  J  D  Wagner,  1246 
Hawthorne;  builder,  Samuel  Lee, 
3006  Thompson  Ave 

ALTERATIONS.  $1444;  621  Lincoln 
Ave;  owner,  Mr  Bonomini,  621  Lin- 


dealer,  Aladdin  Heating  Corp;  floor 
furnace. 

2157  Vicksburg;  owner,  Rosa;  deal- 
er, E  J  Hoerst;  floor  furnace. 

216  John  St;  owner  and  dealer,  L 
Llmottl :  floor  furnace. 

5828  Morse  Dr ;  owner.  Cotton ;  deal- 


SAN  MATEO  COUNTY 

Feb.  1,  1946— Lots  9  and  10.  Block  3, 
Emerald  Lake  Subdivision  No.  1. 
Cleveland  Wrecking  Co. 


573  1604  Fourth  St;  owner.  Pa- 
cific Paint  &  Varnish:  contractor. 
California  Elec;  15  outlets:  15  fix- 
tures;  1    plug:   1   motor:   2   circuits. 

574  2001  Dwight ;  owner.  Berkeley 
General  Hospital:  contractor.  Serv- 
ice Heat  &  Power:    1   transformer. 

575  633  Grizzly  Peak  Blvd  ;  owner, 
Tpsen;  contractor.  J  C  Owens:  one 
motor. 

576  1317-A  Carrison  ;  owner.  Bell ; 
contractor,  Johnston  Elec;  8  outlets; 
7  fixtures;  8  plugs:  2  circuits. 
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:  BIDS    WANTED 

!  SAN  FRANCISCO.— Until  Feb.  12 
j  2  P.  M.,  bids  will  be  received  by  tiic 
I  U.  S.  Department  of  Agricuiiutt, 
(Forest  Service,  447  Sansome  St.,  un- 
I  der  tfid  No.  364  for  f urniishing  JUU 
I  leet  ol  ti-ui.  Dlack  pipe,  staiidard 
i  weight,  not  threaded,  delivered  to 
;  Salinaji. 

I  Specifications  obtainable  from  the 
i  above  office. 


Shops  Bldg.,  San   Mateo   Junior  Col.ege;    Bids  open    February  IS.  8   P.   M. 
MacDonald.  Young  ft  Nelson.  127   Montgomen,-   St..   5.   F.    (SUtter  S29Ci 
Monson  Brothers,  475  Sixth  St,  San  Francisco    (DOuglas  5867). 
Haas  constr  Co.,  326  Merchants'  Exchange  Bldg.,  S.  F.   (EXbrook  1205). 
C.    L.   Wold   Constr.   Co.   Ltd.,   4412-16   Fulton    St..    S  F.    (SKyUne   4362) 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg..  S  F  (EXbrook  6906  or  T054) 


Superstructure,  Shop   Bldg.    No.   411,   San    Francisco    Naval    Shipyard:    Bids 
open    February   21,   11    A.    M. 
Erbentra.ut  ft  Summers,  446  Sixth   St,  San   Francisco   (MArket  8310) 
A.    Faroell    Blair.    9    Mam    St,    San    Francisco    (YUkon    0390) 
Jas.  I.  Barnes  Constr.  Co..  941  Rusj  Bldg..  S.  F    (EXbrook  6905  or  70.'S4  > 
Peter  Kiewlt  Sons  Co..   442  Po.st   St,   San   Francisco    (EXbrook   5736) 
Parker,  Steffens  &  Pearce.  135  South  Park,  San  Francisco  (EDCbrook  6639) 


Moody    Motel    BIdgs..   Oakland;    Bids   open    February    7.    3   P.    M. 
Barrett  ft  Hflp,  918  Harrison   St.   San   Francisco   (DOuglas  0700). 
G.   W.  WlHlams   Co..   10   California   Drive.   Burlingame    (Burl   4-1796) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (EDCbrook  7624) 
Stolte,   Jnc   8451   San    Leandro   St.   Oakland    (TRlnldad    1064) 


M. 


Factory,  ijcay  Chesterfield   Mfg.  Co..  Oakland;    Bids  open    Feb.  8,  3   P. 
Stolte.   Jnc,   8451   San    Leandro   St,   Oakland    (TRlnldad    1064) 
Anderson    ft  Hagland,    Inc..   219— 41st    St..   Oakland    (OL>Tnpic   9103' 
Califomtia  Builders  Co..  Inc.,  Cor.   Hobart  and  Webster  Streets.  Oakland 
(TEmfjlebar  6780). 


coin    Ave ;    builder.    Pioneer   Build-  I  er.  Sidney  Jones ;  floor  furnace. 


era,  516  San  Pablo  Ave.  Albany 
FOUNDATION.    $1450;   3260  Madison 

St;     owner.     Martin     C    Kauffman. 

3231    Femside    Blvd;    builder,    C    J 

Connollv.  123  Central. 
ALTERATIONS.  $750;   1912  Stanford 

St ;   owner  and   builder.   Douglas   L 

Winchester,  1912  Stanford  St. 
FIREPLACE  AND  FLUE,  $500;  1901 

Park   St;   owner  and   builder,  Carl 

M  Reid,  1901  Park  St 
1-STORY   8-ROOM   DUPLEX,   $6500; 

1228-1230    Pease    Ave;    owner    and 

builder,  Loren  J  Taylor,  1225  Pearl. 


OAKLAND 


ADDN  to  bank.  $40,911;  7327-33^5 
MacArthur  Blvd ;  owner.  Bank  of 
America,  7335  MacArthur  Blvd; 
contractor.  Haas  Constr  Co.  328 
Merchants  Exchange  Building.  San 
Francisco  r  plans  by  Capital  Co.  1 
Powell  St.  San  Francisco. 
DWELLINGS,  two  1 -story  5-room, 
$4000  each;  1311-1315  94th  Ave; 
Owner    and     Builder^J     M     Walker. 

1631 -D    University    Ave,   Berkeley. 
Architect — Paul    Hammarberg,    No    2 

Norwood    Ave,    Berkeley. 
ADDITION.   l-8tory  concrete,  $5,000; 
2230   Valley    St ;    owner,    Broadway 
Bowling  Co,  prem ;  contractor.  Van 
Bokkelen-Cole  Co.  955  22nd  Street; 
architect,    H    Schary,   409   15th    St. 
DWELLING.    2-8tory    7-room,    $9500; 
38   Selkirk   St;    owner  and   builder, 
Chas    Manning,    6285    Sunnymere. 
DWELLING,    1-story    6-room,    $8500; 
2716   Domby   Dr:    owner,    Grace   K 
Brown.  29  Chelton  Dr;   contractor, 
Robert  R  Rust,  6540  Moraga  Ave. 
ALTER    and    addn,    $3500;    2743    San 
Pablo  Ave;   owner,   Borden's  Dairy 
Delivery    Co,    prem ;    contractor,    G 
H  Thrams,   1100  6th  Ave. 
ALTER    store,    $15,000;    544    12th    St; 
owner,    J    T    Mallery,    .')519    Balboa 
Dr;    contractor,  C   H   Thrams,   1100 
6th  Ave;  architect,  D  B  Kirby,  409 
15th  St. 
ALTER  store,  $3850;  7615  MacArthur 
Blvd ;     owner.     Retail     Constr    Co. 
5306  College  Ave :  contractor,  Carl 
Franzen.    158   Santa    Clara    Ave. 
ALTERATIONS.    $1200;    1150    E    12th 
St ;   owner  and   contractor.   Walsie 
Kelley.   847   Donovan   Dr.    San    Le- 
andro. 
ALTTRATIONS.  $900;  2315  96th  Ave; 
owner,    Chris    Curran.    prem;    con- 
tractor.   Sun    Roofing    Co.    4018    E 
14th  St 
REPAIR  fire  damage.  $700;  531  58th 
St ;    owner.   Domlnico   Rossi,   prem ; 
contractor.  Van  Bokkelen-Cole  Co, 
955   22nd    St 
ADDN.    1 -story,    $12,000;    387    3rd    St; 
owner,    Galli    Fruit    Co.    premises ; 
contractor.   S    A    Giustl   ft   Co,   200 
Green    St,    San    Francisco. 
ADDITION.     $1200;     914     Longrldge 
Rd ;  owner.  Ellis  Jacobs,  premises ; 
contractor,  J  E  Bmnagh,  105  Sher- 
idan   Ave,    I*ledmont. 
ALTER    and     Addn.     $2600;     3516-22 
Adeline;    owner.    Nicholas   Champ- 
Ion,     premises ;     contractor.     Stolte. 
Inc.   8451    San    Leandro   St. 
SIGNS,     three    electric.     $1000.     $250. 
$150:    4345   Telegraph    Ave;    owner, 
George's  Steak  House,   prem;   con- 
tractor.    General     Neon     Lite     Co 
911 A  53rd  Ave. 

BERKELEY 
ALTERATIONS.     $2500:      1740     Uni- 
versity  Ave:    lessee.  Western   Elec. 
760  Market  St.  San  Francisco;  con- 
tractor.  N   H   Sjoberg  ft   Son.   5604 
E   16th   St,   Oakland. 
ALTER.   $3000;   2074  University  Ave; 
owner    and     contractor,     Harry     B 
Williamson,   1632  University  Ave. 
ADDITION,    $750;     916    Addison     St; 
owner  and   builder.  Otto  Kroll,  916 
Addison. 
ROOFING,  $690;    2612   Durant ;  own- 
er. L  Nicols.  premises ;   contractor. 
Sears.  Roebuck.  2633  Telegraph. 
DWELLING.  5-room,  $7000:  2300  Ac- 
ton;    owner    and    builder,    Walter 
and  Tria  Sundman,  2230  Byron. 


830  58th  St ;  owner.  Milovich ;  deal-  I 
er.  Atlas  Heating  &  Ventilating;  cen-  i 
tral  furnace.  j 

6938  Simson;  owner,  Cosca;  dealer.! 
Atlas  Heating  &  Ventilating;  floor' 
furnace.  ' 

766  McKinley  Ave;  owner,  Carter;' 
dealer.  Aladdin  Heating  Corp;  cen- j 
tral  furnace. 


Electrical  Permits 


SAN  FRANCISCO 


8317     S  Irvmg  80  E  30th   Avenue; 
owner,     Doelger;     contractor.     Rich-  ( 
T56*7ohn~St;  owner.  Court;  dealer,  '  mond  Elec;   service 


Aladdin  Heating  Corp;  floor  furnace.  |      8318       947     Irving     St;     owner.     F; 

1309  67th  St;  owner.  S  Gould;  deal-  i Damon;  contractor.  Brite-Llte  Neon;  j 
er    Aladdin  Heating  Corp;  floor  fur- I  signs, 
nace  e  »"  ,      ggjg     1192   Turk    St;    owner.    Vem- | 

2900   Marcom ;   owner,   Wm   Bland ;  1  Jo ;  contractor,  Kuchel  &  Sievers  El  t 
dealer   E  J  Hoerst ;  floor  furnace.        1  Works ;   motors.    .  ^^       ^  ! 

1734' Indian  Way;  R  Rust;  dealer,!     8320     665   Harrison    Street;    owner,; 
R  A  Roeber;  floor  furnace.  !  Jacks    &    Irvine;    contractor,    Galvin  j 

4009  Porter;  owner,  Johnson;  <*«*!- i®"""-      ^„,'    ^.w     a 
erT^A  Roeber;  floor  furnace.  I     8321     2231    15th   Ave;    owner.    ...     ; 

6537  Heartwood;  owner.  Rust;  deal- j  contractor,    E    A   Koenlg;    2    outlets; 
er,  R  A  Roeber;  central  furnace.  j3  switches. 

2707   Fruitvale  Ave ;   owner,  Unga-  1 
rettl;   dealer,   Atlas  Heating  ft  Ven- 


FOR  SALE 

Fidly  Eqinpped 

Brockway  Line  Truck 

oOo 
V.  G.  ELECTRIC  CO. 

3»  SEVENTH   ST.,   RICHMOND 
Phone  RICH.  4710 
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tilating;   floor  furnace. 


Plnmbing  Permits 


8322  1179  Market  St;  owner.  ; 

contractor,   Frank   F  Goodman :   four 

I  plugs. 

8323  1529    Fillmore;    owner,    A    B 
Alexander;    contractor,  American   EI 

I  Constr  Co;  alterations. 

8324  1526   Webster   Street;    owner, 
'Martinez;   contractor.   Byington   Elec 
'  Co  *    service 
'      8326      1701    Jones    St ;    owner.    Hill 

Top    Grocery;    contractor,    Lee    Elec 
Co ;    service ;    motors. 

8326      936   Market    St;    owner.    Ad 


BERKELEY 

136  Alvarado  Road;  owner.  Max 
Thelan;  dealer.  M  J  Schmitt ;  w 
closet;    w    basin;    shower. 

3030  Telegraph  ;  owner.  W  Farrias ;  j  ^^^^   g— ^^  j^^contractor.    Eureka    El 
dealer.  D  L  Minoggio;  steam  table  ;j^^,  alterations 
2  sillies. 

2510  Prince  St ;  owner,  Williamson ; 
dealer,   D   L   Minoggio;    sink. 

791  Santa  Barbara;  owner,  Wal- 
lace ;  dealer,  S  W  Caveney ;  w  basin ; 
w  closet. 

2924  Russell;  owner,  H  Dodge; 
dealer.  L  J  Kruse ;  w  closet ;  shower ; 

w  basin.  

.  ■  —  ■ -    ■■■  ■  '■■        '    ■ 

Completion  Notices 


Prospective  Bidders 

-f — — -i 

I  Sheet  Mebd  Shop, 

I  22nd  and  S  SU.,  Sacramento 

^ _ ^ 

BIOS:  Architect  Gordon  Stafford, 
Forum  Bldg.,  Sacramento,  February 
15,  4  P.  M. 

Transwestem  Construction  Co.,  1402 
Front  St,  Sacramento. 


NOTICE  OF  SALE 

I  SAN  FRANCISCO— UntU  February 
1 18,  10  A.  M.,  bids  will  be  received 
i  by  the  Navy  Department,  Material 
j  Redistribution  and  Disposal  Office, 
'  785  Market  St.,  San  Francisco  3,  under 

Sales    Catalog   No.    B-280-46   for   the 

sale  of : 

I  (Lot  No.  1),  145  fir  oars,  rowing, 
'15-ft.,  4-ft.  2-in.  X  5»4-in.  blade,  10-ft. 
ilO-in.  handle. 

(Lot  No.  2),  300  fir  oars,  rowing, 
|l6-ft.,  5-ft  X  5?4-in.  blade,  11-ft. 
'  handle,  located  at  Navy  Material  Re- 
I  distribution  Center,  2144  Clement 
I  Ave.,  Building  No.  5,  Alamedei,  Calif. 
I  Bids  must  be  accompanied  by  a 
'  certified  check  or  cash  in  the  amount 
I  of  25%  of  the  bid. 

I  Specifications  obtainable  from  the 
I  above  office. 


Warehouse,   Standard    Oil   Co.,   7th    and    Irwin    Streets.  San    Francisco;    Bids 
open    f='ebruary    15. 
Robert   McCarthy  Co..  1050  Kirkham  St..  San   Francisco   (OVerland  4050i 
Dinwiddile  Constr.   Co..   Inc.  210  Crocker  Bldg.  S    F.    (EXbnu.k   5616) 
Peter  Kjiewlt  Sons  Co.,   442  Post   St.,    San   Francisco    (EXbrook   5736) 
M.  &  K.  Corp..  200  Financial   Center  Bldg..   S.   F.    (EXbrook   7624 K 
E.    S.    McKittrick    Co..    610— 16th    St..    Oakland     (TWinoaks    5070) 
Barrett  ft  Hilp.  918  Harrison   St.,   San   Francisco   (E>Ougla.s  0700 •. 
Parker.  Hteffens  &  Pearce.  1.35  South  Park.  San  FVancisco  (EXbrook  6639) 
Moore  A   Roberts,  693  Mission   SL.   San    Francisco    (GArfield   8579  • 


Armstrong    ft    Campbell    Showroom    and    Garage,    San     Rafael;     Bids    open 
February   9.   2:00    P.    M. 
E.   P.   M^rritt,   102  Rlalto   Bldg.,   San   Francisco    (YUkon   1274). 


Auto  Sales  and  Service  Bldg.,  San  Frarclsoo;  Bids  open  Feb.  11,  Neon. 
MacDonald.  Young  ft  Nelson.  127  Montgomery  St..  S.  F.  (SUtter  8296) 
Peter   Sorensen,   927   Arguello   St.,   Redwood    City    (Redwood   2212) 


California  Truckaway  Co   BIdgs.,   Richmond;    Bids   open    February  ». 
Barrett    &    Hllp,    918   Harrison    St,    San    Francisco    (DOuglas    0700). 


Theatre    Bldg.,    Salinas:    Bids    open    February    15,   *    P-    **•       ,    ^    „,,^^ 
Erbentraiut  ft  Summers,   446— 6th    St.,   San    Francisco    (MArket    8310) 


Ongara   F«od   Locker   BMg.,  GreenfiHd    Avenue.   San    Anselmo:    Bid.    open 
February   14,  5:00   P.   M. 
E.   P.   Mprrttt.    102   Rlalto    Bldg..   San    Francisco    (YUkon    0666)^ ^ 


43—     MACHINERY  AND 

£QUif*MENT 


1 
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CONTRACTORS . . . 

See  UB  regarding  Improvement  District  jobs  We  handle 
coIlecttionB;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAFORD    &    TAIEOT 

51»  CALIFORNIA  S  IREEi  aAN   Fii  AN  CISCO  4 
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SAN    FRANCISCO.— Until    Feb.    21.  j  o''*^^  ^ ^^.Tpn 
10  A.   M.,   bids   will   be    received    by  I"'"**  vv/^(N  1  tu 

uie  iSavy  Dept.,  Material  Redistribu-  |      OAKLAND,    Aiameda    Co.,    Calif  — 
I  tion  and  Disposal  Otlice,  785  Market  j  untu   Feb.    13.    1   P.   M..    bids   will    be 


ALAMEDA  COUNTY 


Recorded  Accepted 

Feb  5.  1946—785  7th  ST,  Oakland. 
Auto  Car  Co  to  John   F  Tulloch 

February   1,   1946 

Feb  4.  1946-SW  SIDE  CYPRESS 
St  1100  ft  SE  Jackson  St,  Hay- 
ward.  Cello  C  Paulino  to  John 
Thompson .. .' February  1.  1946 


SAN   MATEO  COUNTY 


-I 


I     8327     972    Market    St;    owner,    Ad- j 

ivance    Sales;    contractor.    Eureka   El; 

iCo;    

i     8328     986   Market    St;    owner.    Ad- 
vance  Sales ;    contractor.   Eureka   El  { 
Co;   1   plug. 

[      8329     591  34th   Ave;  owner.   Speck; 

•contractor.    Eureka   Elec;    6   outlets; 

1 5   switches;    3   plugs. 

;      8330     523  Brannan  St;  owner ; 

contractor.  Weidenthal   -  Gosliner  El 
Works;    motors. 

8331  116  Natoma  St;  owner.  Photo 
&  Sound;  contractor,  Dowd-Seid  El; 
alterations.  j 

8332  691    Market   St ;    owner,   Wil- 
lev:   contracotr,  Dowd-Seid  Electric  ;j 
afterations. 

8333  1237  Minnesota  St;  owner. 
Crown  Products  Co;  contractor.  At- 
las Heating  ft  Vent  Co;  motors. 

8334  111  Dav  St ;  owner.  Lamb ; 
contractor.  Atlas  Htg  ft  Vent  Co ; 
motors. 

8335  Fillmore  and  Fulton;  owner, 
;  contractor,  C  J  Holzmueller; 


Classified  Advertisiiig 


street,    under   Sales   Catalog   No.    B-  { received  by  the  Oakland  City  Coun- 
282-46   for   the    sale   of   materials   as  |  cil.  City  HAll.  for  two  automatic  cal- 

i  follows :  culating  miachines  for  the  Engineer- 

'     (LOT  No.  1)— 317  only  Pumps,  bilge,    i^g   Department. 

,  centrifugal,  assembly  (bronze).  Peer-        Specifications   obtainable  from  the 

(less   V-156D,   varial)€l   intake,   2iii-in.    a,bove  offitje. 

j  discharge,   new.    Excellent  condition.  1  :        

I      (LOT  No.  2>— 367  only  Pumps,  O'- 
Neil  diaphragm,  bilge,  standard  dia- 

1  phragm,   complete   with    bracket  and 
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WANTED 


Recorded  Accepted 

Feb.  2,  1946— SW  cor  B  St  and  10th 
Ave.  Lot  1  in  Glaxenwood  No  2; 
E  line  B  St  50  W  of  10th  Ave, 
Lot  2  in  Glazenwood  No  2 ;  E  line 
B  St  100  W  of  10th  Ave,  Lot  3  in 
Glazenwood  No  2;  E  Ine  B  St  150 
W  of  10th  Ave.  Lot  4  In  Olaaen- 
wood  No  2,  San  Mateo,  Calif.  Lin- 
dell  Co  to  Claude  T  Lindsay  Co 
Jan.    28,    1946 

Feb.  1,  1946— Northerly  50  ft,  front 
and  rear  measurements,  of  the 
northerly  100  ft.  front  and  rear 
measurements,  of  the  southerly 
160  ft.  front  and  rear  measure- 
ments, of  Lots  16.  Alcorn  Tract 
Albert  M  Cox  to  whom  it  may 
concern — ...Feb.    1,    1946 

Jan.  28,  1946— Lot  386,  Mission  St 
extension.  Homestead  Assn.  An- 
drew Vireno  to  Jos  Ragni 

Jan.  24.  1946 

Jan.  29.  1946— Lots  20.  21  and  22, 
Block  2,  San  Carlos  Manor.  H  H 
MacDonald  to  same Jan.  28.  1946 

Jan.  29.  1946 — Lots  29  and  30,  Sub- 
division H.  Belmont  Country  Club 
property.  Alfred  George  Michell 
to  Robt  E  Broderick  -    Jan.  22,  1946 

Jan.  29.  1946—922  Roble  Rd.  Menlo 
Park.  Wayne  F  Rossiter  to  E  C 
Baker „ Jan.   29.   1946 

Jan.  29.  1946— Lot  44.  Willows  Map 
No  3.  Delvin  E  and  Agnes  J  Axe 
to  Dulleck  Bros Jan.  26,  1946 

Jan.  29,  1946— Lots  27,  28,  29  and  30, 
Pellarin  Court.  Milland  Develop- 
ment Co  to  Mills  Construction  Co 


Cxeneral  Contractor  wants  FIRST- 
CLASS  EJSTIMATOR  State  axpeil- 
ence,  references  and  salary  expected. 
Reply  Box  131,  c/0  Daily  Pacific 
Bulkier.  to  Feb.  5,  IMC 


handle,    Mfgd.  by  Kaustine  Co..  Inc., 
new.    Excellent  condition. 

(LOT  No.  3> — 626  only  Fenders, 
i  hard-braider  rope,  with  thimble,  rope, 
thimble  and  pennant  attached.  Two 
open  and  lap  links,  over-all  length 
3t)-in.  Made  of  manila  and  sisal  rope, 
weight  23  lbs.  each,  new.  Excellent 
condition. 


8336  1838  Larkin ;  owner.  Mrs 
Davlos;  contractor.  Malm  ft  Welter; 
3  plugs.  ,   ^ 

8337  2504  3rd  St;  owner,  J  Gon- 
zales;   contractor.    Malm    ft    Welter; 

8338  516  Sutter  St ;  owner.  Dr  Geo 
Heppner;   contractor,   Sicular  X-Ray 

Co;   — 

8339  390  9th  St;  owner.  Columbia 
Elec  Mfg  Co;  contractor.  Victor  L«- 
moge;    

8340  200  Bush  St;  owner.  Stand- 
ard Oil  Co;  contractor,  Victor  Le- 
moge ;   alterations. 

8341  137  Harlam  PI;  o^*Tier,  Stew- 
art ft  Skelton ;  contractor,  Victor  Le- 
moge;  alteratlona 

8342  330  Jackson  Street;  owner. 
Br>los;  contractor,  Victor  Lemoge; 
service;  motors. 

8343  16  1st  St;  owner.  ;  con- 
tractor. G  H  Armstrong  Elec  Co ;  al- 
terations. 

8344  286  Linden  ;  owner.   .- ; 

contractor,  G  H  Armstrong  Electric 
Co;  motors. 

8345  839  France;  owner.  D  Bur- 
ton: contractor,  Richmond  Elec  Co; 
10  outlets;  12  switches;  14  plugs; 
service. 

8346  690  Moscow ;  owner,  D  Bur- 
ton ;  contractor,  Richmond  Elec  Co : 
10  outlets ;  12  switches ;  14  plugs ; 
service. 

8347-50  1124-34-42-50  Prague;  own- 
er. Peninsula  Bldg  Co;  contractor, 
Richmond  Elec;  18  outlets;  14  plugs; 
16  switches:   service. 

8351      300    Bayshore    Blvd;    owner. 


ESTIMATOR  with  Building  exp. 
or  Engtaieering  training.  State  pre- 
vious exp.  and  education.  Good  fu- 
ture for  ambitious  young  man.  Reply 
Box  130  c/o  Dally  Pacific  Builder. 

(tf) 


I  Located  at  Navy  Material  Redis-  ] 
j  tribution  Center,  2144  Clement  Ave.,  | 
I  Alameda.  I 

Specifications   obtainable  from   the    2/6/46 


2/6/46 

BIDS    WANTED 

SAN  FRANCISCO— Until  Feb.  13, 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Cc|nmis8ion,  Room 
287,  City  itall,  under  Municipal  Con- 
tract No.  ^49  for  furnishing  and  in- 
stalling el0ctric   neon   sign  and  serv- 

'.  ice  on  Beaile  Street  viaduct. 

j      Specificaitions  obtainable  from   the 
above  offifje  at  no  deposit. 
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above  office. 


BIOS    WANTED 


BLJXl.  OONSTtv.  SUPT.,  fOOA  fu- 
ture. StaU  €Ezp«rtence  an4  rsfanasao. 
Reply  BwE  1«,  c/o  »ally  PadOo 
BvOier.  tf 


2/6/46  •     • 

i  BIDS   WANTED 
j      SAN   FRANCISCO.— UnUl   Feb. 

10    A.    M.,    bids   will    be    received 

the  Navy  Material  Redistribution  and 
I  Disposal  Office,  785  Market  St.,  under 

Sales    Catalog   No.    B-283-46  for   the  1  son  Street. 


SAN  FRANCISCO— Until  Feb  19, 
3  P.  M.,  biias  will  be  received  by  the 
43  '  Public  Utilities  Commission,  Room 
287,  City  Hall,  under  Water  Depart- 
ment Contract  No.  413.  for  furnish- 
ing and  installing  hot  water  storage 
tank  and  altering  boiler  room,  San 
Francisco  Water  Dept  Bldg.,  425  Ma- 


21, 
by 


POSriKW  WANTED 


Specifications  obtainable  from   the 
above  offltte  upon  deposit  of  $5.00. 


SALESMAN  -  ESTIMATOR  —  AH 
Building  Materials  —  wants  position. 
Reply  Box  21,  c/o  Dally  Pacific 
Builder.  to  1/7/46 

CONSTRUCTION  MAN,  20  years' 
exper.,  age  42;  houses,  stores,  indus- 
trial, frame  reinforced  concrete.  Es- 
timating, Bid  Supervision ;  8  years 
construction  material  exp.  For  inter- 
view :  H.  Hlnes,  Box  943,  Concord, 
Calif.  (to  2/12/46) 


sale  of  117  only  Transmissions  and 
J  Controlled  Differential  Assemblies 
I  Sy'nchro-mesh,  includes  gear  shift 
:  lever,    brake   levers,   and    final    drive 

(Spicer  89> ;    housing    and    crankcase  [  „  ,- ,^a 
I  of  aluminum;  weight  each  1930  'bs.  i  1  r{?<JjL       ^_  g-,p 

new.     Excellent    condition.  I      c  *  ^^  iroT;  v r- t o ^o      tt^hi   v»h    ^^^ 

Center,  2144  Clement  Ave.,  Alameda.  I  .._.^..  ^     im„„^„»    r-^A,      offi^o    «f 
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New  Saw 

tO»»MB»«4    fCVSD     IVs*    '^^ 


Specifications   obtainable   from  the 


struction     Finance    Corp.,    Office    of 


above  oflice. 


j  Surplus  Ptoperty,  30  Van  Ness  Ave., 
jfrum  bona  fide  dealers  for  the  sale 
I  of  automoI|>Uea  military  cargo  trucks, 
*3  ;  flat  bed  and  other  trailers,  dump 
j  trucks,   stake    trucks,   and   other   ve 


Man  with  MARINE  ENGINEER- 
ING EXP.  wants  position  in  boiler 
room  ajid  mechanical  maintenance. 
Phone  WEst  9861.  (1/31.  2/L  4/46 


2/6/46  • 

BIDS   OPENED 

j      SACRAMENTO.   Calif  —  Following  !  hides.'  located' in    the   northern    and 
{ submitted    bids    to    the    State    i*ur-    southern  Sections  of  California,  and 
i  chasing  Agent.  Sacramento,  for  ma-  j  ^  Nevada  and  Arizona. 
:  terials  as  follows :  I 


QUO.  32872;  Req.  4722: 


Sale  of  equipment  located  in  North - 
I  em    California   and    Nevada   will    be 


Exp.  all-round  CONSTRUCTION 
SUPT.  holding  Class  A  California 
Contractor's  License,  desires  connec- 
tion with  general  contracting  firm  in 
Bay  district.  Write  to  215C  S.  Amer- 
ican St.,  Stockton,  Calif.,  or  phone 
2-468&  (2/5-6-7-8- 11/46 > 


,  California    Toro    Co.,    Bullet    MDL,  j  held   at   the  above   office;   in   South- 

1  single  front  and  single  rear  tires,  j  ^^^   California,  at   1206  S.  Maple   St. 

i  S1379.60    each ;     Single    front   and    lo^  Angelies ,    in   Arizona,  at  1816  W 

:  dual  rear  tires,  J1436.60  each:  SO.pum^ore  £(t.   Phoenix. 

j  days    after    order    received.      No  j 

I  discount.  i  j         

!  Food  Machinery  Co.,  Cat  No.  290492  !                       ! 

LX2399    2/6/46  •     •     43 


DRAFTSMAN  for  making  FURNI- 
TURE LAYOUT  PLANS.  Need  not 
be  graduate  nor  of  prevous  exper- 
ience in  the  business.  Steady  employ- 
ment Phone  UNderhiU  0468,  Mr. 
Windhorst  (2/5-6-7/46) 


MBL  B  Tractor  with 
mower  and  attachments,  $92884 ; 
delivered  when  available;  disc 
5^^  30  days. 

Coast  Equip.  Co.,  Case  VAI  $1050; 
45  days;  net 
QUO.   32376;   Req.  A-287: 

Auto  Electric  Sales  Corp.,  total 
bid,  11640,  plus  5%  war  tax  on 
freight  charges;  net;  dellrs  in- 
definite ' 


BIDS   WANTED 
SAN   FRANCISCO.— UnUl   Feb.   13 
j3  P.  M-,  bids  will  b«  received  by  the' 
Public    Utilities    Commission,     Room 
287,  City  Hall,  under  Municipal  Con- 
j  tract  No.  ^0  for  making  test  t>oringB 
at  Creary  Street  Carbouse. 

SpecificHitions  obtainable  from  the 
at>ove  office  at  no  deposit 


er  crosscut  angle,  the  saw  biade 
always  travels  through  the  guide 
fence  and  cuts  the  lumber  at  ex- 
actly the  same  point  on  the  table. 

Another  important  and  inter- 
esting feature  of  this  new  mag- 
nesium portable  radial  saw  is  the 
added  safety,  speed,  and  accuracy 
made  possible  by  its  heat-treated, 
hardened-steel  safety  arm.  When 
making  a  cut,  the  saw  assembly 
and  arm  move  forward  on  wide, 
hardened- steel  ball  bearing  self- 
aligning  rollers  in  a  smooth  effort- 
less glide.  Vision  is  unobstructed 
while  cutting.  At  the  completion 
of  each  cut,  the  assembly  moves 
back  out  of  the  way  and  the  en- 
tire table  top  is  clear  for  layout, 
measuring,  and  other  table  work. 
There  is  no  over-table  mechanical 
obstruction  against  which  the  op- 
erator can  hit  his  head  or  bump 
his  shoulder.  Work  can  be  set  up 
quickly  and  accurately  without 
having  to  duck  and  dodge  around 
any  part  of  the  machine. 

Permanent  accuracy,  not  only  of 
the  safety  arm,  but  of  the  entire 
machine,  is  maintained  by  five 
simple  adjustments.  The  first  of 
these  is  at  the  top  of  the  housing, 
where  eight  set  screws  permit  the 
safety  arm  bearings  to  be  taken 
up  to  compensate  for  any  wear  at 
the  arm  bearing  surfaces.  Adjust- 
ment set  screws  at  the  head  are 
available  to  maintain  the  vertical 
post  in  constant  alignment.  At  the 
motor  plate,  set  screws  permit 
alignment  in  the  three-way  posi- 
tions of  the  motor,  should  it  ever 
be  necessar>'  during  the  life  of  the 
machine.  Also,  permanently  ac- 
curate zero  settings  can  be  main- 
tained, even  after  years  of  use,  by 
a  set  screw  at  the  motor  arc  for 
motor  angle  adjustment  and  a  set 
screw  at  the  base  of  the  column 
for  vertical  setting  adjustment  of 
the  column.  This  five-way  adjust- 
ability is  a  unique  advantage  of 
the  Monarch  Uni-Point  portable 
radial  saw.  It  makes  possible  the 
maintenance  of  permanent  accur- 
acy throughout  the  machine  with- 
out the  need  for  expensive  replace- 
ment of  parts. 

An  interesting  booklet  describ- 
ing the  unit  can  be  had  by  writing 
the  Company. 


PLANS  and 
Speculations 


Sacrjimento:  Acme  Refrigeration 
and  Equipment  Company,  619  "J" 
Street,  has  purchased  an  80  x  80 
foot  site  at  the  northwest  comer 
of  California  and  Seventh  Streets. 
This  will  be  an  addition  to  pres- 
ent quarters  and  will  be  sales  and 
display  rooms  for  a  complete  line 
of  household  appliances.  Modern- 
ization and  installations  will  cost 
»100,000. 

oOo 

Salinas:  Several  sites  are  under 
consideration  by  •  the  AFL  labor 
council  in  Salinas  and  the  Alisal 
J)istrict  for  construction  of  a  labor 
temple  estimated  at  $75,000,  it  wa» 
announced  by  Peter  A.  Andrade, 
president  of  the  AFL  labor  council. 
oOo 

Chico:  The  Board  of  Education 
has  voted  to  authorize  Charles  F. 
Dean,  Sacramento  architect,  to 
draw  up  a  plot  plan  of  the  pro- 
posed location  of  buildings  for  the 
development  of  the  high  school. 
oOo 

Red  Bluff:  The  30th  District  Ag- 
ricultural Association  has  approved 
the  expenditure  of  $89,000  for  con- 
struction, repair  and  promotion  of 
the  County  fairgrounds.  Largest 
single  appropriation  involves  the 
construction  of  a  large  exhibit 
building  at  an  estimated  cost  of 
$50,000. 

oOo 

Visalia:  The  Memorial  Plunge 
Executive  Council  announces  that 
over  $10,000  has  been  contributed 
toward  the  building  of  the  pro- 
posed community  swimming  pool. 
This  is  the  halfway  mark  toward 
the  goal  of  $20,000,  the  anticipated 
cost.  .  ,  Complete  moderniza- 
tion of  the  Elks  building.  Main  and 
Locust  Streets  at  a  cost  of  $17,- 
000.  Plans  include  installation  of 
two  elevators.  Announcement  was 
made  by  Oakley  Morris,  executive 
secretary  of  the  lodge. 
oOo 

Richmond:  Operations  suspended 
by  war  will  be  resumed  by  the 
California  Art  Tile  Corp.,  27th  and 
Maine  Streets,  by  next  fall,  W.  A. 
Hialop,  vice  -  president,  has  an- 
nounced. A  $70,000  modernization 
program  is  planned. 
-     oOo 

Butane  Engineering  Co.,  located 
on  Davis  Highway  one  mile  west 
of  Tower  Bridge,  Sacramento,  plan 
expenditure  of  $50,000  for  the  con- 
struction of  new  buildings  to  be 
used  as  office,  salesroom,  shop, 
and  Butane-Propane  storage,  on 
adjacent  property,  recently  ac- 
quired. 

oOo 
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Home  Builders 
Exposition  Space 
Is  A  ^SeU-Out^ 

As  Convention  and  Exposition 
date  for  the  National  Association 
of  Home  Builders  in  Chicago,  at 
the  Stevens  Hotel  approaches,  the 
exhibit  space  is  a  "sell  out".  This 
forecasts  the  largest  home  build- 
ing show  ever  assembled. 

Paul  Van  Auken,  Convention  and 
Exposition  Director,  announced  on 
January  28,  that  more  than  2,500 
advance  reservations  for  hotel  ac- 
commodations have  already  been 
received  which  indicates  that  the 
figure  of  5,000  builders,  real  es- 
tate brokers,  dealers,  architects, 
and  bankers  previously  expected 
to  be  in  attendance  will  be  ex- 
ceeded. 

Among  those  who  have  accepted 
invitations  to  take  leading  roles 
'  in  the  discussions  at  the  Conven- 
tion meetings  are:;  Seward  Mott, 
Director,  Urban  Land  Institute, 
Marcel  Villanueva,  National  Com- 
mission on  Housing,  J.  C.  Nichols, 
Kansas  City,  Mo.,  Wilson  W.  Wyatt 
Housing  Expediter,  John  D.  Small, 
Administrator,  CPA,  Raymond  M. 
Foley,  Commissioner,  FHA,  Jos. 
Meyerhoff,  Baltimore,  Md.,  Wal- 
lace Johnson,  Memphis,  Tenn.  Nor- 
ton Long,  Assistant  to  the  Admin- 
istrator, OPA,  H.  R.  Northrup, 
National  Retail  Lumber  Dealers' 
Assn.,  James  Pollen,  Structural 
Clay  Products  Institute  and  Pro- 
ducers' Council,  Robt.  P.  Gerholz, 
Flint,  Mich.;  George  West,  First 
Federal  Savings  &  Loan  Associa- 
tion, Atlanta,  Ga. 

Curt  Mack,  FHA,  Boris  Shiskin, 
Secretary  AFL  Housing  Commis- 
son,  William  Farrington.  Houston, 
Texas  Wm.  Guinan,  Detroit,  Mich., 
Fritz  B.  Burns,  Los  Angeles,  Dav- 
id D.  Bohannon,  Los  Angeles,  W. 
Hamilton  Crawford,  Baton  Rouge, 
La.,  Andrew  Higgins,  Higgins 
Shipbuilding  Corp.,  Roland  D. 
Doane,  General  Sales  Mgr.,  Inger- 
soll  Steel  Division,  Borg-Warner 
Corp.,  R.  Warmee,  Minneapolis- 
Honeywell  Co.,  P.  E.  McCaughey, 
Mgr.,  National  Adequate  Wiring 
Bureau,  Carl  Boester,  Purdue  Re- 
search Foundation,  Miles  Colean, 
Housing  Consultant. 


Yeai-End  Reports  for  1945  on  Bay  Area 
Major  Activities  Reveal  New  Maximums 

Complete  year-end  reports  for  1945  on  major  activities  in  the 
Bay  Area  prepared  by  the  San  Francisco  Chamber  of  Commerce 
revealed  new  maximums  established  in  many  fields  and  wide  contrasts 

between  prewar  levels.    The  popu-     ■ ■ — 

skilled,  and  less  than  one-half  per 
cent  in  the  professional  and  man- 
agerial group. 

Other  substantial  developments 
in  San  Francisco  durine  the  year 
were  revealed  in  the  following  ac- 
tivities: shares  traded  on  the  San 
Fiancisco  stock  exchange  were  up 
61  per  cent  in  number  and  80  in 
market  value  over  last  year;  postal 
receipts  rose  43  per  cent  to  a  total 
of  $50,818,124;  real  estate  sales 
established  a  new  all-time  high; 
San  Francisco  air  traffic  totaled 
34,040  planes  in  and  out,  or  66.9 
per  cent  above  last  year,  and  the 
number  of  passengers  on  and  off 
soared  to  a  total  of  449,145  or 
72  per  cent  above  a  year  ago; 
sales  of  electrical  energy  were  up 
8.7  per  cent  and  industrial  and 
commercial  gas  sales  9.7  per  cent; 
and  total  construction  45.3  per  cent 
in    value. 

V 


PRICE  15  CENTS  P,ER  COP 


\' 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  txchanjes 


Enterprise  10930 


TWinoaks  3627 


BURKE  FORM  CLAMPS 


^5!S£Sfl 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      .      San  Francisco  Phone  GArield  8768 


,  k._. 


—The  Penetrating  Oil 


It  \ 


Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  and  Labor 

NN  CARLE  AND 


CO. 


70   PCT'RIRO  AVE. 


UN.  54tO 


SAN  FRANCISCO 


FULLER 
SHOWER 

DOORS 


lation  on  January  1,  1946  is  esti 
mated  at  2,543,000  or  157,000  above 
a  year  ago  and  808,692  or  46.6  per 
cent  above  the  1940  census  for  the 
nine-county  area.  Retail  sales  es- 
timate for  1945  of  $1,937,024,000 
is  $176,000,000  above  1944  and  $1,- 
060,628,000  or  121  per  cent  above 
the  total  reported  by  the  census 
for  1939.  Wholesale  sales  estimate 
of  $3,478,000,000  for  1945  exceeds 
the  1944  estimate  bv  $64,277,000 
and  the  1939  sales  by  $1,842,018,- 
000,  or  112  per  cent. 

Financial  transactions  measur- 
ed by  bank  debits  in  the  Bay  Area 
soared  to  $27,393,883,000  or  $1,- 
760,182,000  above  1944  and  $14,- 
320,142,000  above  the  1940  level 
representing  an  increase  of  127 
per  cent.  1945  freight  car  move- 
ments in  the  San  Francisco-Oak- 
land switching  limits  totaling  784,- 
567  were  40,925  under  the  1944 
level  but  370,106  above  the  1940 
level.  1945  payrolls  in  the  manu- 
facturing industries  in  the  San 
Francisco  Industrial  Area  (5  coun- 
ties) estimated  at  $473,000,000 
dropped  off  about  34  per  cent  from 
the  1944  level  but  were  nearly 
four  times  the  total  reported  by 
the  1939  census  which  amounted  to 
$110,964,000.  The  non  -  manufac- 
turing industries  reported  payroll 
increases  during  1945  over  1944 
of  5  per  cent  in  the  retail,  whole- 
sale and  laundry  groups,  and  10 
per  cent  in   the  hotel  g^roup. 

San  Francisco  busines  activity 
attained  a  new  high  in  December. 
Our  index  reached  247,  topping 
the  previous  high  of  December 
1944  by  6.6  per  cent,  the  annual 
average  at  203.1  surpassing  last 
year  by  7.9  per  cent. 

Bay  Region  department  store 
sales  for  the  last  few  months  of 
the  year  were  above  similar  months 
a  year  ago  and  the  cumulative 
sales  for  the  entire  year  were  up 
11  per  cent,  which  ^\;as  idential 
to  the  rise  for  California,  Seattle, 
and  the  12th  Federal  Reserve  Dis- 
trict. Sales  of  independent  retail- 
ers in  California  were  19  per  cent 
higher  for  November  1945  than 
for  November  1944  with  the  11 
months  sales  10  per  cent  above 
last  year's  volume,  according  to 
the  latest  report  from  the  Bureau 
of  the  Census.  Increases  reported 
by  Bay  Area  cities  for  this  period 
were  led  by  Santa  Rosa  with  19 
per  cent  gain,  Pittsburg  followed 
with  17  per  cent,  San  Francisco 
with  11  per  cent,  San  Jose  10  per 
cent.  Oakland  9  per  cent,  Berkeley 
9  per  cent,  and  Palo  Alto  8  per 
cent.  In  San  Francisco  the  ap- 
parel group  led  all  groups  with  a 
16  per  cent  gain  for  the  cumula- 
tive period.  The  food  group  re- 
ported a  3  per  cent  increase,  eat- 
ing and  drinking  places  13  per 
cent,  drug  stores  11  per  cent,  mo- 
tor vehicle  dealers  11  per  cent, 
furniture  stores  6  per  cent,  and 
hardware   stores    17   per  cent. 

Reports  on  job  openings  in  the 
San  Francisco  Bay  Area  as  of  the 
beginning  of  January  1946  show- 
ed a  total  of  15,576.  More  than 
half,  or  8.310,  were  in  San  Fran- 
cisco. 4,893  of  these  were  clerical 
opportunities,  1109  professional, 
403  in  sales,  and  the  balance  were 
in  the  skilled,  semi-skilled  and  un- 
skilled divisions.  Reports  indicate 
that  employers  in  all  areas  are 
griving  the  veterans  preferential 
treatment.  During  December  San 
Francisco's  office  of  the  United 
States  Employment  Service  report- 
ed a  total  of  5,465  placements. 
Based  on  a  partial  report,  43  per 
cent  of  the  placements  were  in 
the  clerical  and  sales  group,  14  per 
cent  in  the  service,  9  per  cent  in 
the  skilled,  7  per  cent  in  the  semi- 
skilled, and  27  per  cent  in  the  un- 


Concrete  Cntting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  1686  •  0755 


All  glass  used  is  a  full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  avjglable — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UUP    FULL€R   £.  CO- 


301  Mission  Street      • 
259  Tenth  Street        • 


San  Francisco 
Oakland        • 


•      EXbfOolc7151 
GLencourt  01 67 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Write  for  PHces 

Pacific  Pipe  Co. 

IM  Spear  St.,  San  FYaneisco 


John  Cassaretto  Ca 

j    Sl.-»c«   1886   -    -   and   StJI     Active 

BUILDmC  MATERL\LS 

READY-MIX  CONCRETE 

ROCK-SAND-QRAVEL   LtME 

CEMENT-PLASTER. MORTAR 

METAL   LATH-WOOD   LATH 

STUCCO-WlRE-NETTINa 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:    GArfleid    ajse 

9th  mr^fi  Chann*4.  g»n   FreniMaoe 


SIMPLIFIED  PRACTICE 
RECOMMENDATION  MADE 
FOR  NAILS,  STAPLES 

A  technical  committee  of  the 
American  Iron  and  Steel  Institute 
is  sponsoring  two  closely  related 
simplification  programs  which  are 
being  developed  through  the  estab- 
lished procedure  of  the  Division 
of  Simplifiel  Practice,  National  Bu- 
reau nf  Standards. 

One  program  proposes  a  list  of 
stock  sizes  and  types  for  wire  nails 
and  staples.  It  includes  fence  sta- 
ples, poultry  netting  staples  and 
all  kinds  of  wire  nails  commonly 
used  by  the  various  building  trades 
and  by  box  manufacturers. 

The  other  is  a  proposed  revision 
of  Simplified  Practice  Recommen- 
dation R9-28,  Woven  Wire  Fenc- 
ing. It  presents  a  list  of  stock 
items  in  the  following  products: 
Farm  Fence,  Close  Mesh  Fence, 
Wolf  Proof  Fence,  Poultry  and 
Garden  Fence,  Chick  Fence,  Gal- 
vanized Barbed  Wire  and  Galvan- 
ized Two-Ply  Barbless  Wire. 

Should  these  proposals  as  sub- 
mitted, or  as  adjusted  in  accord- 
ance with  suggestions  which  may 
be  submitted,  meet  with  the  ap- 
proval of  producers,  distributors 
and  users,  they  will  be  promul- 
gated and  issued  in  ^^,rint«d  form. 

Mimeographed  copies  of  the  pro- 
grams are  available  for  approval, 
comment  or  both,  through  the  Di- 
vision of  Simplified  Practice,  Na- 
tional Bureau  of  Standards,  Wash- 
ington 25,  D.  C. 


ATOMPLA 


*Prefab*  Housing 
Can  Be  Turned  Out 
At  150,000  Yearly 

American  firms  now  manufac- '  .JJiere  ^s  a  school  of  Intemation- 
turing  prefabricated  houses  or-  ^  .j^"°"^"^  ^\ac\i  claims  \^-e 
planning  to  go  into  production '  ^""'^'?  P*^^,^  ourselves  to  be  an 
have  a  capacity  for  turning  out  "'^"-^"^'"•^'^'^  »"'^  '~"-'—  '«>»-  >^" 
about  160,000  units  a  year,  ac- 
cording to  estimates  of  the  Con- 
struction Division.  Department  of 
Commerce. 

Approximately  150  firms  are  now 
making  or  planning  to  make  pre- 
fabricated houses,  ready-cut  struc- 
tures, or  components.  Because  of 
the  importance  of  these  types  of 
construction  in  relieving  the  hous- 
ing shortage,  the  Construction  Di 


open-hearted  and  generous  folk  by 
sharing  the  atom  bomb  s«^cret  with 
the  rest  of  the  worid. 

•  •    • 
If  this   be  sound   thinking,  why 

do  we  stop  with  one  foot  in  the 
air?  Why  do  we  not  follow  this 
line  to  its  logical  conclusion? 

•  •    • 
Perhaps  now  is  the  tim*  to  intro- 
duce the  "Groover  Atomplan".   We 
have  the  scientific  knowledge,  the 

vision    wiir  undertake 'a"'detaiTed  !*^^^T^^  ^^'^  ^"^.^^  P'^^^s-    ^et 
study  of  the  ."tltt^n  thl*";:^  "^^^^^ ST^^^^^^^T^' 


future. 

As    many    home    prefabricators 


*    •    • 

Let  us  start  manufacturing  atom 


wo«»     ,.«f;i ^..^4.1  J.I      *-«:«'  us  siait  manuiaciurmg  atom 

^fw  A    ^,^^"t^y',   engaged    in  i  bombs  in  a  wholesale  way— let  us 

w.r  »nH'^"'^\'°"    'l'^'^^  i^    the  build  up  maximum  production  and 

^.^l^^it  '^.I3r.>r^./lll".!i^   then  distribute  the  co'mpleted  bombs 

to  all  other  nations. 


inventories,   production   of  prefab- ' 


m 


ricated    houses    will    be    slow 
starting. 

However,  well  over  100,000  units 
could  be  built  in  1946  if  a   suffi- 


•    •    • 
The  plan  has  not  been  perfected. 
In  order  to  satisfy  all  Nations  and 
,•  „.    fl  .        ^    •  ,  ,i-Y-  .prevent    jealousy,    there    remains 

cient    flow    of   materials    could    be   one  detail   of   mathematics    to   be 
arranged,  the  Construction  Division   worked   out. 


estimates.  Prices  of  prefabricated 
houses  run  in  general  from  $2,000 
to  $6,000,  exclusive  of  the  site, 
with  higher  prices  for  the  larger 
and  more  elaborate  types. 

House  trailers  might  also  con- 
tribute to  relieving  the  housing 
shortage,  the  Construction  Divi- 
sion said.  They  are  particularly 
adaptable  for  use  on  college  camp- 
uses and  other  sites  where  a  large 
volume  of  housing  is  temporarily 
needed.  The  capacity  for  producing 
house  trailers  is  estimated  at  about 
100,000  a  year 


•  •  • 
How  can  we  distribute 
bombs  to  ALL  Nations,  giv- 
ing EACH  Nation  50% 
MORE  bombs  than  we  give 
to  ANY  OTHER  Nation? 


NOTICE  OF  CANCELLATIONS 

-,^,v,v,  »  jc«*.  j     The    duration    examinations    for 

Prefabrication  should  be  thought '  Highway  Equipment  Operator-La- 

of  as  a  method  of  building  not  as  j  borer,   and   Institution    Equipment 

a    term    distinguishing    the    final  j  ^P^rator  announced  on  the  buUe- 

product    from    that   built    by   con-i^i^s  issued  Sept.   19  and  21,  1945, 

ventional  methods,  it  was  pointed  i  ^^^^   been   canceled   by   the    State 

out.    A    prefabricated    house    con- !  Personnel  Board. 

sists  of  sections  or  panels  for  floors,  i  ' 

walls,  ceilings  or  roofs.    Line  pro-  j 

duction  technique  is  usually  used.  ' 
The  completed  sections  are  trans-  ■ 

ported  to  the  site  for  quick  erec-  j 

tion    on    a    previously    prepared  j 

foundation.     The    number    of   sec-  j 

tions  and  their  degree  of  complete-  j 

ness  varies.   One  typical  four-room  ' 

and  bath  prefabricated  house  con- ! 

sists   of   38   sections  exclusive   of  j 

the  foundations  and  chimney.  I 

Ready-cut  structures,  in  distinc-  i 

tion    to    prefrabricated    ones,    are 

not  made  up  of  completed  sections 

but  of  sills,  rafters,  studs,  sheath- 
ing and  other  components  cut  and 

marked   for   a   predesigned   house. 

These  components,  delivered  to  the 

site,   are   then    assembled   exactly 

as  in  the  case  of  a  house  built  by 

conventional  methods.    The  differ- 
ence is  that  none  of  the  parts  have 

to  be  cut  to  size  on  the  job. 


Surplus  Barges,^ 
1  ugs  1 0  lie  Solci 

At  Fixed  Price 


Prospective  purchasers  of  wood- 
en tank  barges,  harbor  tugs,  steel 
tank  barges  and  other  craft  will 
welcome  an  announcement  today 
by  the  United  States  Maritime 
Commission  that  such  craft,  de- 
clared surplus  in  large  quantities- 
by  the  Armed  Services,  will  be  sold 
on  a  fixed  price  basis  after  the 
market  has  been  tested  through 
competitive  bids  by  the  Commis- 
Bion. 

The  current  offerings  include  39 
169-foot  DPC  wooden  tank  barges 
located  at  Palatka,  Fla.,  for  sale 
at  a  fixed  price  of  $3,150  each; 
three  85-foot  harbor  DPC  single 
screw  tugs  located  at  Jacksonville, 
Fla.,  and  twenty-three  85-foot  har- 
bor DPC  single  screw  tugs  located 
at  Madison  ville,  La.,  at  $80,000 
each,  eighty  195-foot  DPC  steel 
tank  barges  located  at  Logtown, 
Miss.,  and  eleven  195-foot  DPC 
steel  tank  barges  located  at  Pearl - 
ington,  Miss.,  are  for  sale  at  a 
fixed  price  of  $21,000  each. 

All  persons  interested  in  acquir- 
ing any  of  these  vessels  should 
submit  their  offer  or  offers  to  the 
Secretary,  U.  S.  Maritime  Com- 
mission, Washington  25,  D.  C, 
specifying  by  number  the  particu- 
lar vessel  or  vessels  desired.  Pros- 
pective purchasers  may  obtain 
copies  of  Form  of  Offers  upon  ap- 
plication to  J.  J.  Fitzpatrick,  Dis- 
trict Manager,  U.  S.  Maritime 
Commission,  Canal  Building,  New 
Orleans,  La.,  or  Diriector,  Division 
of  Small  Vessel  Procurement  and 
Disposal,  U.  S.  Maritime  Commis- 
sion, Washington  26,  D.  C. 
._ V 

Use  ^*Bui!derads''- 
They  Brin?  Results 


iRUJin  pniHTs 

ut^  Laboratory  Controlled 
to    Professional   Painters' 
High   St anda  rds 

iRium  pnini  compRnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
\  Phone:  BErkeley  3440 


. . .  Newly  Organized  ... 
METROPOLITAN  CONSTRUCTION  CO. 

Contractors  and  Engineers 
111  New  Montgomery  Street  San  Francisco  5 


**A  Service  Company  for  the  Industrial  Plant** 


1 


Pipe  Work,  Stcani  Fitting 


Engineering 


•-i^\lC-* 


Boiler  and  Machinery  Installation     -     Design 


Maintenance   Work 


Drafting 


Phone  DOuglas  4939 


We  Are  Pleased  to 

Announce  PLASTI-CLAD 

Is  Now  Available 

A  corrugated  galvanized  roofing  and  siding  with  a 
special  plastic  baked-on  is  available  for  three  weeks 
delivery. 

PLASTI-CLAD  has  the  following  unique  features: 

1.  Comes  in  ANY  COLOR. 

2.  Docs  not  require  painting  during  its  life- 
titne. 

3.  Accelerated  time  tests  indicate  an  approx- 
imate life  time  of  20  years  in  Bay  area 
climate. 

4.  Is  resistant  to  salt  air,  acids  and  electro- 
lytic soil  action. 

5.  Can  be  bent  360  degrees  without  cracking. 

Approximately  1000  tons  available  now 
Deliveries  made  in  24  hours 

AMERICAN 

SHEET  METAL  &  ROOFING  CO. 


Gratings,  Stding,  Roofing,  Structural  Steel, 

Sheet   Metal   Work,    Heating,    Ventilating, 

Stainless  Steel,  Welding  Products. 

.  .  .  Sales  Office  .  .  . 
3220  TELEGRAPH  AVE.        OAKLAND  12,  CALIF. 

Piedmont  1330 


NATIONAL  EXPANSION  JOINT  CO. 


M4NUF4CTUREK  AND  DISTMiBUTOft 

FIBER   BOARD-    FELT  SIDED    ASPHALT   AND 
REDWOOD  EXPANSION   J  «)  I  N  T  FILLERS 

Ol  STMIMVTOM 
MARVEL-KOTE — Concrete  C-uring  Compound 

SEALZ — Lxpanaion  Joint  Segiling  Compound 

Corapliee  Wrth 
Federal  Sp«cificatiom  SS-F-336 
FOR  CONCRETE  CONSTRUCTION 
)333S.ir^tliSt.    UNd^rMTm    S«,  Fr«,c«co  3,  CiJif. 


WINDOW    GUHiDS 

ELEVATOR   SHAFTS    AND    ENCLOSURES 

SKYLIGHT    COVERS   AND    VENIS 

COO II R    SHIlVfS 

SAFETY   GyARBS 

TRUCK   ENCLOSURES 


PARIIflONS 


Ariston  Wire  Wofk 
is  available  in  a  wide 
variety  of  designs 
and  sizes  with  eitiier 
round  or  channel 
steel  frames  lo  fit 
tbe   specific  need. 


X: 


x: 


METAL 


JtRUTOM 


Micli^l  &  Pfeffor 
Iron  Works^  inc. 


PRODUCTS 


T^nfli  oihI  Horrkcm  •  Scmi  Friincisco,  Colifornki 
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DAILY     PACIFIC     BUILDER 


THURSDAY.  FEBRUARY  7.  1 946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 


(EcUbllsh«d  1890) 
iMued   Every  Momtno,  Except  Saturday,  Sunday  and   Lagal   H*lkl«y« 


DAILY  PACIFIC  BUILDER  la  the  pioneer  construction  daily  ot  the 
Pacific  Coast,  Maintaining  a  complete  newa  reporting  aenrlce 
covering  all  principal  building  and  engineering  project*; 
consolidated  January  2,  1030,  with  Larsen'fl  Advance 
Conatruetion  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Franclaco  County. 

SUBSCRIPTION   RATES: 
13.00  oer  Month;  |30  per  Year  (Payable  in  Advance).  Single  Cepy,  ISe 

Entered  aa  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San  Pranclaco,  California,  under  the  Act  of  March   3,  1879 


Published  by 
STARKRATH  PRIN'HNG  A  PUBLISHING  CO.     '^^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

G    E    McGAVRAN,  Editor  J.  E.  OOQER8,  Advertltlna  Manager 

465  Tenth  St,  San  Francisco  3  TeL:  MArkd  7110 


2/7/46  .      7 

PLANNED 

[super  market 

HAYWARD,  Alameda  Co.,  Calif.  A 
'      Street  and    Maple  Court. 

Construction  of  a  super  market  to 
carry  all  lines  of  commodities.  In- 
cluding groceries,   produce,   drugs. 

Owner— Wm.  S.  and  Robt.  N.  Lee, 
478  Blossom  Way,   Hayward. 

Architect — Not  Announced. 


8 


2/7/46 
FIRE    LOSS 

SAN  FRANCISCO.— Fire  recently 
destroyed  the  Wisman  grocery  ware- 
house at  3040  Geary  Street,  with 
damage  estimated  at  120.000. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  newt 
reports  in  this  section  are  classi- 
fied as  follows: 

Commercial   Bidgs.  1-8 

Educational   BIdgs 9-10 

Hospitals    .— 11 

Industrial    BIdgs.   12-13 

Public   Buildings   14-1/ 

Religious   Buildings  18-19 

Social,  Recreational  BIdgs.  20-21 

Residential    Buildings   -.  22-26 

Transportation  BIdgs 2/ 

Miscellaneous   BIdgs.  ..._ 28-3U 


1.8— COMMERCIAL  BLDGS. 

2/7/46  •     2 

STARTING  WORKING  DRAWINGS 
GARAGE  Cost,  $80,000 

SALINAS,    Monterey    County,    Calif. 

Highway   101   South. 
Construction    of   part   one-    and  part 
two-stor>'   steel    frame    and    stucco 
Chevrolet  garage. 
Owner — George  Richardson,  Salinas. 
Architect— Charles  E  .Butner,  7  Win- 
ham  St.,  Salinas. 


2/7/46  8 

SUB-CONTRACTS  AWARDED 
WAREHOUSE  Cost.  $32,000 

OAKLAND,   Alameda   County,    Calif. 

421  Madison  St. 
Construction   of  1-story  brick  ware- 
house. 
Owner — Alice    G.    Lucas,    617    Santa 

Barbara  Rd..  Berkeley. 
Engineer— R.  H.  Cooley,  959  33rd  St., 

Oakland. 
Contractor — John    J.    Moore    Co.,    959 

33rd  St..  Oakland. 
Plumbing— F.   E.   Nearhood  Co.,  2585 

Fruitvale  Ave.,  Oakland. 
Electric    Wiring — California    Electric 

Co.,  30  Victoria  St.,  Santa  Barbara- 
Sheet   Metal— East   Bay   Sheet   Metal 

Works,  1101  Market  St.,  Oakland. 
Glass— East    Bay    Glass    Co.,    621-627 

Sixth   St.,   Oakland. 
Window    Shades,    Hardwood    Floors, 

Iron  Grille  Work — None. 
Brick   and  Stone  Work — Cornelius  & 

Read. 
Grading — Ariss-Knapp    Co.,    961    4l8t 

St.,  Oakland. 
Lumber  and  Mill  Work— Hogan  Lum- 
ber Co. 
Lathing  and  Plastering— Nat  Lena. 


2/7/46  •     7 

CONTRACT   AWARDED 

BERKELEY,  Alameda  Co.,  Calif.— 
Nick  Hemminga,  627  38th  Ave.,  San 
Francisco,  at  $1250,  awarded  con- 
tract by  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  new  marquee  at  the  U.  S. 
Post  Office,  Berkeley. 


2/7/46  9 

ARCHITECT  SELECTED 
SCHOOL  BUILDING  PROGRAM 
BEND,    Ore.    Bounded    by    Louisiana 
and    Idaho    Avea    and    Bond    and 
Wall  Sta. 
Construction     of     gymnasium,     field 
house,  addition   to  Kenwood  grade 
school ;    lunchroom   at   Allen   grade 
school;  auditorium  at  south  end  of 
present   high    school   building,    and 
renovation  of  old  high  school  gym- 
nasium 

Owner— City  of  Bend.  Ore. 
Planning    Consultant  —  Robert    Pier- 
son,  League  of  Oregon  Cities. 
Architect— F.  Marion  Stokes,  Hughes 
Bldg.,   Portland. 


2/7/46  •     7 

CONTRACT   AWARDED 

SANTA  MONICA,  Los  Angeles  Co., 
Calif.— J.  H.  Valley,  5131  Coliseum, 
Los  Angeles,  at  $685,  awarded  con- 
tract by  the  office  of  the  district 
engineer,  Federal  Works  Agency, 
Public  Buildings  Administration.  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  wire  mesh  partitions  and 
new  partitions  at  U.  S.  Post  Office, 
Santa   Monica,    Los  Angeles   County. 


2/7/46 

BIOS  OPENED 


7i 


2/7/46  •     8 

CONSTRUCTION    UNDER  WAY 
SHOPPING  CENTER     Cost,  $200,000 
HAYWARD,  Alameda  County,  Calif. 

E.  14th  St.  and  Lewelling  Blvd. 
Construction  of  a  complete  shopping 
center,  to  include  a  super  market, 
drive-in  restaurajit,  drug,  variety, 
barber,  beauty  shops  and  a  medical 
suite  to  be  known  aa  Lewelling 
Market  Center. 
Owner  and  Builder — Groom  &  Groom, 

14560  E  14th  St.,  San  Leandro. 
Plans  by  owner. 

2/7/46  •     * 

BIDS    WANTED— 

TO    BE   OPENED    FEB.   18 

FILM   EXCH.  Est.   Co.st,   $125,000 

SEATTLE.  Wash.    2030-34  2nd  Ave. 

Construction  of  3-story  and  ba.sement 

film  exchange  (94x60)  of  structural 

glazed   tile,    glass   block   and    brick 

facing. 

Bros.    Picture    Dis- 


2/7/46  9 

PREPARING    PLANS 

SCHOOL  BUILDING      Cost,  $440,000 

LONGVIEW,  Wash.  Olympic  site  on 
28th  Ave.  between  Harding  St  and 
Hemlock  St. 

Construction  of  three-room  additions 
to  Columbia  Valley  Gardens  School, 
Broadway  School,  and  new  cafe- 
teria for  St.  Helens  School. 

Owner — Longview  School  District,  E. 
J.  McNamara,  school  superintend- 
ent, Longview,  Wash. 

Architect — Wolff  &  Phillips,  Pearson 
4th  Ave.  Bldg.,  Portland,  Org. 

2/7/46  9 

PREPARING    PRELIMINARY 
PLANS 

SAN  DIEGO,  San  Diego  Co.,  Calif. 
— Architect  Earl  F.  Giberson,  426  B 
St.,  San  Diego,  is  preparing  prelimi- 
nary plans  for  the  replacement  of 
obsolete  buildings  at  Stockton  Ele- 
mentary School,  3100  Island  Ave.,  San 
Diego,  for  the  San  Diego  Unified 
School  District,  Dr.  R.  C.  Dailard, 
business  manager,  825  Union  St.,  San 
Diego.  Work  involves  replacement  of 
four  to  six  classrooms. 


City  Hall,  under  Job  No.  494  for  new 
toilet  room  in  the  clinic  patients' 
department,  2nd  floor,  Ward  A,  main 
building,  Laguna  Honda  Home. 

Adam  Arras  &  Son,  at  $3859,  sub- 
mitted the  only  other  bid. 


SUB -BIDS  WANTED 


:2r'!5» 


General  conlractort  detlrmg  suo-Oiai  on  any  job  are  invited  to  n->ai..e  k'-c^n 
their  r«qutr«meirte  in   this   column      There   la   no   charge  for  this  eervtee. 


11 


2/7/46  • 

CONTRACT   AWARDED 

SAN  FRANCISCO— Adam  Arras  & 
Son,  116  New  Montgomery  St..  at  $2,- 
890  awarded  contract  by  the  Depart- 
ment of  Public  Works,  Room  282. 
City  TTf^",  for  alterations  to  Harbor 
Emergency  Hospital,  north  side  of 
Sacramento  St.  and  east  of  Drumm  i 
Street.  ', 


Laboratory    Bldg.,  Moffctt    Field;    Bids  close   February   8,   3   P.   M. 
Krbentraut  &   Summers,   446   Sixth   St.,   San    Francisco    (MArket   8310). 
Peter  Kl«*wlt  Sons  Co.,  442  Post  St.,  San  Francisco   (EXbrook  5736). 
Carl  N.  Swenson  Co.,  355  Stockton  Ave,  San  Joae  (BAllard  2602). 
Jas.  L  Bamee  Conatr.  Ca,  941  Russ  Bldg.,  S.  F.  (EXbrook  6905  or  7054) 
De  Luca  ft  Son,  1745  Filbert  Staeet,  San  Francisco  (ORdway  3600). 
M.  J.  King,  Inc.,  231  Franklin  Street,  San  Francisco   (UNderhiU  8209). 
Peter   Soteneen,   927   Arguello    SL,    Redwood    City    (Redwood   2212). 
Parker,  Strffens  &  Pearce,   135  South  Park,   S.   F.    (EXbrook   6639). 


12-13— INDUSTRIAL 
BUILDINGS 


13 


Store  Bldg^  Railroad  Ave.  and  E  7tn  St.,  PItUburg;   Bids  open  Feb.  9,  11  AM 
Barrett  A  Hllp,  918  Harrison  St.  San   Francisco    (DOuglas  0700). 
Howea  A  Whltaker,  626  Russ  Bldg.,   San   Francisco    (GArfleld  5729) 
Erbentraut  &  Summers.   446   Sixth    St,   San   Francisco    (MArket  8310) 
Loula  C,  Dunn  Co.,  799  Monadnock  Bldg..  San  Francisco   (YUkon  1471) 
S.  J.  Ambrose  Constr.   Co..   2100  Oakdale   Ave.,   S.  F.    (Mission   1490). 
Stolte.   Inc.  8451  San    Leandro   St..   Oakland    (TRlnldad  1064). 


Tulana   Farws  Grain   Elevator,  Worden,  Ore.;    Bids   Ipen    Feb.   14,   Noon. 
Carrico  ft  (JauUer,  365  Ocean  Ave..  San  Francisco  (JUnlper  4-8081). 


2/7/46 

TO   ASK    BIOS 

BOILER  Cost,  $20,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal. 

Furnish  and  Install  one  500-h.p.  high    ^ 

pressure  steam  boiler.  I  Tank  Truck  Loading  Fac,  Standard  Oil,  Richmond;  Bids  open  Feb.  18,  Noon 

Ownei--U.    S.    Products    Corp.,    Ltd.,  j      s.^nertod  *  Walberg  Co.,  225  Bush  St.,   San  Francisco    (GArfleld  2980 
EnSnee'r^""  M^^'mcht^ds  T IZ-  1      Barrett  ft  Hllp.  918  Harrtson   St,   San  Francisco    (DOuglas   0700). 


elates,   333   Kearny    St.,   San    Fran- 
cisco. 
Bids  will  be  asked  within  1  week. 


2/7/46  2 

SUB-CONTRACTS  AWARDED 
GARAGE    &    AUTO    SALES    BLDG. 
Contract  Price,  $95.0<X) 

BURLINGAME,  San  Mateo  Co.,  Calif. 
California  Dr. 

Construction  of  one-  ajid  part  two- 
story  reinforced  concrete  garage 
and  auto  sales  building. 

Owner — James  W.  McAllister,  Inc., 
1200  Van  Ness  Ave.,  San  Francisco. 

Architect  —  Sharps  &  Brown,  1477 
Burlingame  Ave.,  Burlingame. 

Contractor  —  MacDonald,  Young  & 
Nelson,  127  Montgomery  St,  San 
Francisco. 

Roofing— Alta  Roofing  Co.,  97  In- 
diana St.,  San  Francisco. 

Plumbing— Harry  Lee,  216  California 
Dr.,  Burlingame. 

Electric  Wiring — Engineering  Design 
Co.,  20  2nd  Ave,  San  BYanciaco. 

Heating  and  Sheet  Metal  Work — 
Atlas  Heating  &  Ventilating  Co., 
557  4th  St.,   San   Francisco. 

Tile  Work— Donlon  Tile  Co.,  24  12th 
St.,  San   Francisco. 

Glass— W.P.  Fuller  Glass  Co.,  301 
Mission  St.,  San  Francisco. 

Brick  and  Stone  Work— Wm.  Rainey, 
323  Clementina  St.,   San  Francisco. 

Mill  Work— Min ton  Lumber  Co. 

Painting— D.  Zelinsky,  165  Grove  St, 
San  Francisco. 

Lathing  and  Plastering— C.  B.  Hen- 
derson, 239  Ramona  St,  San  Mateo. 

Steel  Rolling  Doors — Kinnear  Manu- 
facturing (io.,  1742  Yosemite  Ave., 
San  Francisco. 

Asphalt  Tile— L.  D.  Reeder  Co.,  100 
Sacramento   St,   San   Francisco. 


BELLimHAM.   Wa^h.-<5eorge  P.  j  °7;j^;;ti;!!^To"2405  2nd  Ave..  Seattle 
Cannon.   Belllnghannu  Wash.,   at  $212.    y^rchitect— E.    C.    A.    Bullock,   321    W 
.submitted  low  bid  February  6  to  the  •      44"},   gj     ^ew  York  City 
office  of  the  district  engineer    Fed-  I        ^        .„   probably   be   received  at 
eral  Works  Agency,  Public  Buildings  architect's  office. 

Administration,  838  U.  S.  Appraiser's  '  ^^^  arcmtect  s  oiiice. 

Bldg.,   San  Francisco,  for  repairs  to 
elevator    motor    In  _the    U.    S.     Post 


Office    and    Courthouse    building    at 
Bellingham,  Wash. 

Oti.s   Elevator   Co.,    San    Francisco, 


2/7/46  9 

BIDS    WANTED 

PALM  SPRINGS,  Riverside  Co., 
Calif.— Until  March  11,  12  Noon,  bids 
will  be  received  by  the  board  of  trus- 
tees of  the  Palm  Springs  Union  High 
School  District  of  Riverside  County, 
at  the  office  of  the  board,  located  at 
the  Palm  Springs  Union  High  School 
building,  Ramon  Rd.,  Palm  Springs, 
for  general  work,  heating  work, 
plumbing  work,  electrical  work,  and 
the  furnishing  of  materials  required 
for  the  construction  of  a  one-story, 
5 -room  reinforced  concrete  addition 
to  the  south  unit  f  the  present  high 
school  plant  at  Palm  Springs.  Bid- 
der's g^uarantee  of  5%  to  accompany 
each  bid.  Plans  and  specfications  may 
be  obtained  from  the  office  of  the 
architect,  Harry  J.  Williams,  The 
Plaza,  Palm  Springs,  upon  deposit  of 
$25  per  set.  , 


2/7/46  ' 

CONTRACT   AWARDED 
STORE  BUILDING  Cost,  $20,000 

OAKLAND,    Alameda   County,   Calif. 
E  14th  St.  near  44th  Ave. 


at  $229,  submitted  the  only  other  bid.  |  construction  of  frame  store  building. 

Owner— L.  Galyen. 
Engineer  — J.    Y.    Long    Co.,    Easton 

Bldg..  428  13th  St..  Oakland. 
Contractor— M.  Drinkward,  7801  Out- 
look  Ave.,   Oakland. 


2/7/46  •     1 

BIDS   IN— HELD   UNDER 

ADVISEMENT 

ALTER   BANK 

SAN   FRANCISCO.    555   Montgomery 

St  near  Clay  St. 
Alterations  to  bank  building. 
Owner — Bank  of  Canton. 
Architect— William    G.    Merchant,    57 

Post  St.,  San  Francisco. 


2/7/46 

TO    ASK    BIDS 


6 


MAYFATR  DIST.,  Los  Angeles  Co.. 
Cal.— Architects  A.  R.  Walker  &  As- 
sociate.s.  302  Security  Title  Insur- 
ance Bldg.,  Los  Angeles,  are  com- 
pleting working  drawings  for  con- 
struction of  a  one-story,  3-unit  frame 
and  stucco  store  building  on  Aden- 
moor  Ave.  .north  of  Rocket  Street. 
Mayfair  Dist.,  for  Brosterhous,  Bow- 
man &  Stnith ;  approximately  100x80 
feet  in  area.  Bids  will  be  asked 
shortly. 


2/7/46  7 

CONTRACT   AWARDED 

MARKET  BUILDING      Cost,  $17,500 

SAN  LEANDRO,  Alameda  Co..  Calif. 
San  Leandro  Blvd.  at  Williams  St 

Construction  of  wood  and  steel  frame 
market  building. 

Owner— J.  Lopez. 

Engineer— J.  Y.  Long  Co.,  Easton 
Bldg..  428  13th  St.,  Oakland. 

Contractor— M.  Drinkward,  7801  Out- 
look Ave.,   Oakland. 

•       7 

9/7/4fi 

STORE   BUILDING  Cost,  $20,000 

WALNUT  CREEK.  Contra  Costa  Co., 

Calif.  Main  St.  at  Bonanza. 
Construction  of  frame  store  building. 
Owner  — Duncan    &    Schwartz,     1440 

Broadwav,  Oakland. 
Architect— J.  B.  Anthony.  2829  Forest 

Ave.,  Berkeley. 
Engineer— J.    Y.    Long    Co.,    Easton 

Bldg,  428  13th   St,  Oakland. 


2/7/46  ' •     •     9 

PROSPECTIVE     BIDDERS 

SHOPS   BUILDING 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Peninsular  Ave.   and  Delaware   St. 

Completion   of  the  general   construc- 
tion   of   the   shops   building   on    the 
junior  college  site. 

Owner  —  San  Mateo  Junior  College 
District,  business  office,  San  Ma- 
teo Junior  College  Science  Bldg., 
San  Mateo. 

Architect — Harry  A.  Thomsen  Jr.,  315 
Montgomery    St,    San    Francisco. 
Plans    and    specifications    may    be 

obtained  from  the  office  of  the  archi^ 

tect  upon  deposit  of  $100. 

Bids  must  be  accompanied  by  cer- 
tified   or   cashier's    check   in    amount 

of  not  less  than  10%   of  bid. 

As    previously    reported,    bids    will 

be  opened  February  13,  8  P.  M. 

Following    contractors    have    taken 

out    plans : 

C.    L    Wold    Constr.    Co..    4412-4416 

Fulton  St.,  San  Francisco. 

MacDonald,    Young    &    Nelson,    127 

Montgomery    St.,    San    Francisco. 
Monson     Brothers,     475     Sixth     St., 

San  Francfsco. 

Midstate  Constr.  Co.,  1299  Bush  St., 

San  Francisco. 
James    I.    Barnes   Constr.    Co.,    941 

Russ  Bldg.,  San  Francisco. 


14.17— PUBUC  BLDGS.         i 

2/7/46  •     16  ! 

BIDS  WANTED 

ST.  ANTHONY,  Idaho.— Until  Feb.  : 
27.  2  P.  M.,  bids  will  be  received  by 
the  office  of  the  district  engineer.  | 
Federal  Works  Agency,  Public  Build-  1 
ings  Administration,  838  U.  S.  Ap-  ; 
praiser's  Bldg.,  San  Francisco,  Calif.,  i 
for  interior  and  exterior  painting  at  ; 
the  U.  S.  Post  Office  building  at  St  , 
Anthony,  Idho.  , 

Plans  and  specifications  obtalnble  | 
from  the  above  office  of  the  district  I 
engineer.  i 


Shope  Bldg.,  San  Mateo  Junior  CoI.ege;   Bids  open  February  IS,  8  P.  M. 
MacDonald.  Young  ft  Nelson.  127  Montgomer>-  St,  9.  F.   (SUtter  8296 > 
Monson   Brothers.  475  Sixth  St.  San  Francisco    (DOuglas   5357). 
Haas  Conistr  Co..  326  Merchants'  Exchange  Bldg.,  S.  F.   (EXbrook  12051. 
C.   L.  WeJd  Constr.   Co,  Ltd.,   4412-16  Fulton   St,   S  F.    (SKyllne   4362) 
Jaa  L  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S  F  (EXbrook  8906  or  T054) 


Superstructure,  Shop   Bldg.   No.   411,   San    Francisco    Naval    Shipyard;    Bids 
open    February   21,   11    A.    M. 
Erbentraut  ft  Summers,  446  Sixth  St,  San  Francisco   (MArket  8310» 
A.    Famell    Blair,    9    Main    St.,    San    Francisco    (YUkon    0890) 
Jas.  I.  Barnes  Constr.  Co.,  941  Rusj  Bldg..  S.  F.   (EXbrook  6905  or  7054  > 
Peter  Kieiwlt  Sons  Co.,  442  Post  St,  San  Francisco   (EXbrook  5736) 
Parker,  Sfeffens  ft  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 


2/7/46  •     16  !  _. 

BIDS  WANTED 

MONROVIA,  Los  Angeles  Co.,  Calif. 
—Until  February  27,  2  P.  M.,  bids 
will  be  received  by  the  office  of  the 
district  engineer.  Federal  Works 
Agency,    Public    Buildings    Adrainis 


Moody   Motel   BIdgs.,  Oakland;    Bids  open    February   7,   3  P.   M. 
Barrett  ft  Hllp,  918  Harrison  St ,  San  Francisco   (DOuglas  0700). 
G.   W.   Wklllams    Co.,    10    California   Drive.    Burlingame    (Burl    4-1796) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 
Stolte,   Inc.   8451   San    Leandro   St.,   Oakland    (TRinldad    1064) 


Factory,  K*y  Chesterfield   Mfg.  Co.,  Oakland;    Bids  open    Feb.  8,  3  P.  M. 
Stolte,   Inc.,  8451   San    Leandro   St,   Oakland    (TRinldad    1064) 
Anderson   ft  Hagland.   Inc..   219— 41st   St.,   Oakland    (OLympic   9103) 
California  Builders  Co.,  Inc..  Ccr.  Hobart  and  Webster  Streets.  Oakland 
(TEmpJebar  6780). 


s'S;'°^Ssc":   L^Z?rllfLTit    VV,r.h.u..,  SUnd.rd  OM  C.  7.h   .„«   .rwln   Str..,.,  S.-.    Francis.;    BIC. 


open    February   15. 
Robert  McCarthy  Co.,  1050  Kirkham  St,  San  Francisco   (OVerland  4050) 
Dlnwlddl*  Constr.  Co..  Inc..  210  Crocker  Bldg.,  S.  F.    (EXbrook  5616) 
Peter  Klewlt  Sons  Co.,  442  Post  St.,   San  Francisco    (EXbrook  5736) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..   S.   F.    (EXbrook   7624). 
E.    S.    M^Kittrick    Co..    610— 16th    St.    Oakland     (TWinoal*    5070) 
Barrett  ft  Hllp,  918  Harrison   St..  San  Francisco   (DOuglas  0700). 
Parker.  Steffens  ft  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 
Moore  ft  Roberts.   693   Mission   St.   San   Francisco    (GArfield   8579) 
Fred  J.  Early  Co..  369   Pine   Street,   San   Francisco    (SUtter  1731). 


terior  painting  at  U.  S.  Post  Office,  I 
Monrovia.  | 

Plans  and  specifications  obtainable  ' 
from  the  above  office  of  the  district ; 
engineer.  j 

■  s 

2/7/tn  •     18  I 

BIDS   WANTED  j 

MAYWOOD,  Los  Angeles  Co.,  Calif.  ! 
—Until  February  27,  2  P.  M.,  bids  will  ; 

be  received  by  the  office  of  the  dls-  ; , _ 

trict  engineer,  Federal  Works  Agency,  i  Armstrong  A  Campbell  Showroom  and  Garage,  San  Rafael;  Bids  open 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  Interior  and  exterior  paint- 
ing, etc..  at  the  U.  S.  Post  Office, 
Maywood. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


February  9.  2:00   P.   M. 
E.  P.  Merritt.  102  Rialto  Bldg..   San  Francisco    (YUkon   1274). 

Auto  Sales  and  Service  Bldg..  San    Francisco;    Bids  open    February   18. 
MacDonald,  Young  ft  Nelson.  127  Montgomery  St,  S.   F.    (SUtter  8296) 
Peter  Solrensen,   927   Arguello   St,   Redwood   City    (Redwood   2212). 
Carrico  ft  Gautier,  365  Ocean  Ave.,  San  Francisco  (JUniper  4-8081) 


16 


California  Truckaway  Co   BIdgs.,   Richmond;    Bids   open    February  a 
Barrett   ft   Hllp.   918  Harrison   St.,    San    Francisco    (DOuglas   0700). 


2/7/46  •     2 

PLANNED 

SALESROOM   AND  GARAGE 

Cost,  $100,00 
BERKELEY,  Alameda  County,  Calif. 

Site  not  announced. 
Construction     of     a     salesroom     ajid 

garage  for  Willys-Overland  agency. 
Owner —  Williamson    Properties    Co., 

1632  University   Ave.,  Berkeley. 
Architect — Not  announced. 


9-10— EDUCATIONAL 
BUILDINGS 


2/7/46  •     6 

PREPARING   WORKING 

DRAWINGS 

STORE   AND    APARTMENT   BLDG. 

Cost,  $35,000 

SALINAS,    Monterey    County,    Calif. 
Solidad  St. 

Construction    of    two-story    concrete    2/7/46 

store  and  apartment  building   (60x  |  PREPARING   PRELIMINARY 
100  feet). 

Owner — ^Withheld. 

Architect— Charles  E.  Butner,  7  Win- 
ham  St..  Salinas. 


9 


2/7/46  8 

CONTRACT    AWARDED 

WAREHOUSE  Cost,    $102,000 

DALLAS,  Texas. 

Construction  of  warehouse  and  office 
building  to  contain  26.000  sq  ft.  of 
floor  space;  steel  frame  construc- 
tion, hollow  tile  and  brick  exterior 
walls,  composition  roofing,  air  con- 
ditioning, cement   floor,  steel  sash. 

Owner — Purex   Corp.,   Dallas,   Texas. 

Architect— Francis  J.  Heusel,  730  E 
3rd   St,   Dallas. 

Contractor — Cowdin    Bros.,    Dallas. 


2/7/46  •     4 

PREPARING   WORKING 

DRAWINGS 

MEDICAL-DENTAL  BUILDING 

SAN  FRANCISCO.  Northwest  comer 
14th  Ave.  and  Geary  Blvd. 

Two-story  frame  and  terra  cotta 
medical-dental  building  (25x100  ft), 
with  three  stores  on  ground  floor. 

Owner — Withheld. 

Architect — Leonard  Mosias,  255  Cali- 
fornia St 


2/7/46  •     6 

SUB-CONTRACTS  AWARDED 
ALTER  STORE 
OAKLAND,    Alameda    County,  Calif. 

Washington  and  11th  Sts. 
Alterations  to  building  to  prepare  for 

installation  of  esculator. 
Owner — Hale  Bros.,  Washington   and 

11th    Sts. 
Architect— Wm.  G.  Merchant,  57  Post 

St.,  San  Francisco. 
Contractor  —  Dinwiddle    Construction 

Co.,  210  Crocker  Bldg..    San  Fran- 
cisco. 
Electric  Wiring — T.  L.  Rosenberg  Co., 

372  5th  St..  Oakland. 
Sheet  Metal — Morrison  ft  Co.,  74  Du- 

boce  Ave.,  San  Francisco. 
Glass— W.  P.  Fuller  ft  Co.,  301  Mission 

St..  San  Francisco. 
Mill    Work  —  Pacific    Manufacturing 

Co.,  Santa  Clara. 
Lathing  and  Plastering — Conrad  Ras- 

mussen,  1630  Webster  St.,  Oakland. 
Structural  Steel — Herrick  Iron  Works 

18th  and  Campbell  Sts.,  Oakland  7. 
Linoleum  —  Superior    Tile    Co.,    4939 

Brodwav.  Oakland. 


UNIFORM    ^    DEPENDABLE 


PLANS 

SCHOOL  ADDITION        Cost,  $30,000 

KING  CITY,  Monterey  County,  Calif. 
King  CTity  Grammar  School. 

Construction  of  one-story  frame  and 
stucco  grammar  school  addition  to 
contain   two   classrooms  and   toilet 

building.  „  .      , 

Owner— King  City  Elementary  School 

District.  King  City. 
Architect— Charles  E.  Butner,  7  Win- 
ham  St.  Salinas. 

2/7/46  •     ^^ 

FUNDS    AWARDED 
COLLEGE  BLDG.  Est.  Cost.  $288,000 
RENO.  Washoe  County.  Nev. 
Construction  of  a  wing  to  the  present 
engineering  building  to  be  used  for 
electrical  engineering,  covering  ap- 
proximately 16,200  square  feet 
Owner— University  of  Nevada,  Board 
of   Regents.    Silas   Ross,   chairman. 
Engineer— H.    E.    Devereaux.    Berke- 
ley, Calif. 
Architect— Not  selected. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.  Berkeley,  Calif.,  awarded 
funds  in  amount  of  $11,000  to  assist 
in  preparation  of  plans. 

2/7/46  • 

CONTEMPLATED  .,^,^^ 

SCHOOL  BLDGS.    Est  Cost,  $100,000 

CASTLEVALE,  Wash. 

Remodeling  of  eight  classrooms  and 
addition  of  cafeteria,  new  lavato- 
ries, llbrar>-,  teachers'  workroom 
and  first-aid  room. 

Owner  —  CJastlevale  School  District, 
Harry  Rltchey,  school  principal. 

Architect  —  Walter  Rothe.  Liberty 
Bldg  ,  Yakima,  Wash. 


2/7/46  •     9 

ARCHITECTS  SELECTED 

SCHOOL  ADDITIONS    Cost.  $350,000 

SAN  LOREN2SO.  Alameda  Co.,  Calif. 

Construction  of  11-room  building  to 
house  6th.  7th  and  8th  grades ;  new 
6- room  school  building  at  50th  Ave. 
and  Foothill  Blvd. ;  8-room  addi- 
tion to  Village  School;  4-room  ad- 
dition to  Ashland  School;  1-room 
addition  to  San  Lorenzo  School. 

Owner— San  Lorenzo  School  District, 
C.  E.  Lawson,  superintendent,  San 
Lorenzo. 

Architects— Dragon  &  Schmidts,  2068 
Allston  Way.  Berkeley,  Calif. 
The    school    district    voted     bonds 

January  15  In  the  amount  of  $350,000 

to  finance  construction. 


2/7/46 

BIDS   WANTED 

BELL,  Los  Angeles  Co.,  Calif.— Un- 
til February  27,  2  P.  M.,  bids  will  be 
received  by  the  office  of  the  district 
engineer.   F  ederal     Works     Agency.  ;  Ongara   Food   Locker  BMg.,  Greenfield   Avenue,  San    Anselmo;    Bids   open 


Theatre    B|dg.,   Salinas;    Bids   open    February    15,   4   P.    M. 
Erbentrajit  ft  Summers,   446 — 6th    St.,   San    Francisco    (MArket    8310) 


Public  Buildings  Administration.  838 
U.  S.  Appraiser's  Bldg.,  Saji  Fran- 
cisco, for  interior  painting,  new  en- 
trance door  and  miscellaneous  repairs 
at  the  U.  S.  Post  Office,  Bell.  Calif. 
Plans  and  specifications  obtainable 
from  the  atJove  office  of  the  district 
engineer. 


February    14,   5:00    P.    M. 
E.    P.   Merritt.    102   Rialto    Bldg.,    San    Francisco    (YUkon    0666). 


F.    Naval    Shipyard:     Spec.    17290; 
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2/7/46 

BIDS  WANTED 

FULLERTON.     Los     Angeles 
Calif.— Until    February    27,    2   P 
bids  will    be    received    by  the    office 
of    district    engineer.   Federal    Works 


Co.. 

M.. 


Expansion    Sheet    Metal    Shop,    Etc.,    8. 
Bids  open    February  7,  11   A.  M. 
Carrico  &■  Gautier.  366  Ocean  Ave,   San    Francisco    (JUnlper   4  8081). 
Jas.  I.  Barnes  C^onstr.  Co.,  941  Rusa  Bld«.,  9.  F.   (EXbrook  e»05  or  7064) 
Erbentraut   ft   Summers,   446   Sixth    St..   San    Francisco    (MArket   8810) 
S.  J.   Amoroso  Constr    Co.,   2100  Oakdale   Ave.,    S.   F    <MlP«!on    1490>. 
Barrett  ft  Hllp,  918  Harrison  St.  San  Francisco   (DOuglas  0700 » 
M.   J.  King,   Inc.,   231   Franklin    St,   San   Francisco    (UNderhiU   8209- 
CUnton  Constr.  Co.  of  Calif..  923  Folsom  St,  San  Francisco  (SUtter  3440) 
Midstate  constr  Co.,  1299  Bush   Street,  San  Francisco   (ORdway  4838) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (EXbrook   7624). 


2/7/46  *     9 

NO  BIDS  RECEIVED 

SAN  FRANCISCO.— No  bids  were 
received  February  6  by  the  Depart- 
ment of  Public  Works,  Room  282  City 
Hall,  for  additional  equipment  for 
kitchen  at  Galileo  High  School,  Bay 
St.  and  Van  Ness  Ave 


Agency,    Public    Buildings    Adminis- 
tration,  838  U.   S.   Appraiser's   Bldg.,    Superstructure,  Shop  Bldg.,  S.  F.  Naval  Shipyard;  Bids  open  Feb.  21,  11  AM 
San   Francisco,   for   Interior  and   ex-  ;      Barrett  A  Hllp,  918  Harrison   St,  San   Francisco    (DOuglas  0700). 

terior  painting  at  U.  S.  Post  Office,  ' . — . 

Fullerton,  Calif.  Chevrolet    Agency.    San    Rafael;    Bids   open    February    15.    5   P.    M. 

Plans  and  specifications  obtainable        Peter  Sartorto.   262  Clementina   St.,    San    Francisco    (GArfield   8317 » 
from  the  above  office  of  the  district . ; 

engineer.  |  Ongara  Food   Locker,  San   Anselmo:    Bids  open   February  14.  5  P.  M. 

"^^— ~  i      Peter  Sartorio,   262   Clementina    St,    San    Francisco    (GArfleld    8317). 


11— HOSPITALS 


2/7/46  •     11 

FUNDS    AWARDED 

PUBLIC    BLDGS.    Est.    Cost   $425,000 

FALLON,  Churchill  County,  Nevada. 

Construction  of  a  86-bed  hospital  and 

a    combined    courthouse.    Jail    and 

telephone    building,    approx.    15,000 

sq.   ft   In   dimension. 

Owner — Churchill  County,  J.  R-  Han- 

nifan.   County  Clerk,  Fallon. 
Engineer — H.    E.    Devereaux,    Berke- 
ley,  Calif. 
Architect — Not  Selected. 

The  Bureau  of  Community  Facili- 
ties, FWA.  2223  Fulton  St..  Berke- 
ley, has  awarded  funds  in  amount 
of  $15,400  to  assist  in  preparation  of 
plans. 


11 


2/7/46 

BIDS  OPENED 

SAN  FRANCISCO.— C  E.  Wait,  at 
$3630.  submitted  low  bid  to  the  De- 
partment of  Public  Works,  Room  282 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


Tool  Shed,  Lincoln   Park  Golf  Course,  S-  F.;   Bids  open   Feb.  11.  2  P.   M. 

N.  O.  Wtseth,  711   McAllister  St..  San   Francisco   (Fillmore  1231   or  9953 > 


MacDONALD,  YOUNG  &  NELSON 

'  General  Contractors 

Specializing  in  industrtai  and  CommcirciAJ  BuOdinft 


GRAEME  K.  MacDONALD 

DALLAS   YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY    SlRKf  T 
SAN   FR.AN(:iS<  O.   <  ALIF. 
PHONE— SUTTER   *<296 


FOR  SALE 


lUli  analyze  and  survey  contingencies 
before  you  bid  — let  [|J[  give  you  the 
benefit  of  a  complete  Insurance  Survey. 


FIRI,  CASUALTY,  FIDEIITY  and  SURETY 

i>ee  Your  Agent  or  Broker 

INSURANCE  AND  INDEMNITY  GROUP 


Pacific  Coast  Dep't.,  650  Mills  Tower,  San  Francisco  4 

B.  H.  Griffith  Vice  Pres.  R.  Lvnn  Coix)mb,  .\ss't  Mgr. 

Cbaig  H.  Dill,  Supt,  Survey  Department 


NEW  &  RECONEHTIONED  ! 
DIMENSION   LUMBER 

TIMBERS,    wallboardu,    plumbing,  I 
pipe,   millwork,   and  other  building 
materia'*.    SALE  PRICES.    Large 
Uockg  of  **Kard  to  get"  items. 

'  Wire,  write,  or  'phone 
CLEVELAND  WRECKING    CO. 
2900  Third  St.      -      VAlencia  4977 

70-ft.  STKEL  TOWER,  28  M  gal 
RBaDWOOD  TANK  and  two  66-m  ?- 
24-ft  X  A -In.  STEEL  PRESSURE 
TANKS  to  be  sold  as  one  unit.  Lo- 
cated In  San  Francisco.  Must  b« 
removed  at  once.  Sacnftce.  Wnte. 
'phone  or  wire  ror  information. 
CLEVELAND  WRECKING  CO 
2800   Third    Street.    San    Francisco 

VAlencia  4977  (tf)  j 

FOR  SALE  i 

SURPLUS  EQUIPMENT  1 

EXCELLENT  CONDITION 
2    HTSTER     STRADDLE     TRUCKS. 

54"-60"    Blocks 
1    1938    WHITE     LUMBER    TRUCK 

(3-5   tons). 
1    HYSTER    TOW^ING    WINCH    for 

D  6  Caterpillar. 
1   NOVO   PUMP  with   new  hose  and 

strainers. 
Peninsula    Pacific    Construction    Co.. 
Spring   and    Chestnut   Sts.,    Redwood 
City.  Phone  1722  to  Feb.  7,  '46 


Safety  FINLENITE  Tread 

I  Steps,  Nozingt,  Platform*.  Sidewalk  Boxes 
All  Type*  Gr»y  Iron  Castings 
SAN    FRANCISCO    IRON    FOUNDRY 

(EAl^  FRANCISCO  IRON  WOI^KS) 
260  TOWNSEND  STREET  - Phone  DOogla*  1175 


I 


CONTRACTORS — Save  Money  and  Tune 

j  BY    USING 

I       QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361         -         SAN   FRANCISCO 

PREPARED  BY  LcROY    SERVICE 


It 


CLAY  PRODUCTS 

Specify  QUALITY  Matcrialt 

N.  CLARK  &  SONS 


10th  &   Division    Streets   -   SAN    FRANCISCO 
Main  OflSce  &  Factory,  401  Paeific  Ave.,  Alameda 


KLondike    2-0462 
LAkehurst  2-M77 


180  tons  1-.  1^-.  IH-'"  square 
REINFORCING  STEEL.  Government 
Surplus  Stock.  Available  at  yard 
of  San  Jose  Steel  Co..  195  North  "soth 
St.,  San  Jose.    Phone  Columbia  4184. 

(2/5-6-7-8-ll/45> 


^MERSTON  &  GREER  LIMBER  60. 

[  Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  RR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 

Sar    Francisco  Oakland 


1S00  AlRMY   STREET 

ATMvater   1300 


2001    LIVINGSTON    STREET 
KEIiog  4-1884 


FOR  RENT 


CLEVELAND     TRENCHER     fully 

perated      F.     R     Archibald,     LOck- 

haven  81792. * 

WANTED 

WORK  FOR  D  8  TRACTORS. 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton  6«63«.  tf 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  ftS  1 7  1 335  SDCTH  ST.,  Berkeley  2.  Calif. 


i^ 


<  ^ 
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2/7/46  •     16    2/7/46 

BIDS   WANTED  BIDS  WANTED— 

LYNWOOD.  Los  Angeles  Co.,  Calif.    TO  BE  OPENED  FEB.  18,  3:30  PM 
—Until    February    27,   2    P.    M„    bids  I  GIRLS'  DORMITORY 


will  be  received  by  the  office  of  the 
district  engineer.  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  bldg., 
San  Francisco,  for  Interior  and  ex- 
terior painting  at  U.  S.  Post  Office, 
Lynwood,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


16 


2/7/46  • 

BID    OPENED 

ELECTRICAL  WORK 

OAKLAND.  Alameda  Co.  Cal.  Sec- 
tion A,  Grove  Street  Pier. 

Electrical  work  in  connection  with 
construction  of  offices  on  the  mez- 
zanine floor  of  building  to  involve 
1458  sq.   ft.   area. 

Owner  —  Oakland  Port  Commission, 
foot  ot  Grove  Street,  Oakland. 

Only  Bidder — T.  L.  Rosenberg  Co.. 
372  5th   St.,  Oakland,  $3,141. 


Est.  Cost,  5100,000    14,  10  A.  M.,  bids  will  be  received  by 
LA  GRANDE,  Oregon.  |  W.  H.  Frisbie,  town  clerk,  Town  Hall, 

Addition  of  wing  to  existing  build-  |  Yelm,  for  (1)  construction  of  a  50,000- 
Ing  at  Eastern  Oregon  College  of  j  gallon  water  tank,  steel,  elevated,  and 
Education.  La  Grande;  2  sections,  i  (2)  construction  of  water  mains.  4000 
one  2-8tory,  48x48  basement  with  ;  ft.  of  6-in.,  2800  ft.  of  4-in.  asbestos 
flat  asphalt  roof  connecting  to  the  |  cement  pipe,  12  fire  hydrants,  26  gate 
present  wing,  the  other  3-story,  |  valves  and  miscellaneous  items. 
38x62,  basement  with  wood  shingle  Specifications  obtainable  from  the 
roof.  above    office,    also    from    Consulting 

Owner— State   Board    of    Higher   Ed-  (Engineer  A.  K.  StlUman.  Funk  Bldg., 
ucatlon,  Dr.  Chas.  Byrne.  Secietary    Olympia.  Wash. 

Benson    Hotel,   Portland.  \     The     following     contractors     have 

Architect — Howard  and   Kable,   Yeon    taken  out  plans: 


2/7/46  •     31 1 G.  Cone,  602  Marshall  Street.  Mlndan, 

PROSPECTIVE  BIDDERS  I  Louisiana. 

^L^  iiufston  Co"  Wash-As  Contractors  '"dlcatrng  an  mterest 
previously  reported,  until  February  In  engineering  and  construction  in 
Hicviuuoijr     i-oy^j  ^^,  .      .  .  '  I  connection   with    the  project    mclude 


2/7/46  •      •     16 

BIOS   OPENED 

SACRAMENTO.    Calif.— Coast    Di- 
rectory Company,  at  $99.00  submitted 
low    bid    February    6   to    the   district 
engineer.     Federal     Works     Agency. 
Public   Buildings  Administration,   838 
U.    S.    Appraiser's    Bldg.,    San    Fran- 
cisco,   for    construction    of    new    di 
rectory  board  In  the  old 
building  at  Sacramento. 
Other  bidders  were: 
Roth   Directory   Co..   $102.60 
Tablet  &  Ticket  Co.,  $140. 


Bldg.,   Portland. 

Following  contractors  have  taken 
out  plans: 

Benton  Stafford.  Box  84.  Pendle- 
ton. Oregon. 

Frank  Lohse,  Marcus  Whitman  Ho- 
tel, Walla  Walla.  Wash. 

W.  C.  Smith,  Inc.,  Board  of  Trade 
Bldg.,  Portland. 

G.  C.  Gorsuch,  La  Grande,  Ore. 

W.  Vedder,  La  Grande.  Ore. 

Loree    Bldg.    Service,    La    Grande. 


McCormick  Constr.  Co.,  128  SE  Ist 
St.,  Pendleton,  Ore. 


Atlas  Elevator  Co.,  417  6th  St,  San 
Francisco  3,  Calif. 

Chicago  Bridge  &  Iron  Co.,  22  Bat- 
tery St.,  San  Francisco  11,  Calif. 

Gallagher,  Kirk  &  Thomas,  326  Per- 
kins Bldg.,  Tacoma. 

Leslie  C.  Dolan,  7461  S.  127th  St., 
Seattle  88. 

Sjoboen  Bros.,  3322  S.  Lome  Ave., 
Olympia. 

Lakeside  Construction  Co.,  1122  25th 
lAve.,  Seattle. 
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Charles  Demitch,  Yelm. 

C.  W.  Thomas  &  Son,  Wlnlock. 

Burrows  &  Milone,  3215  S.  'M  St., 
Tacoma  3. 

Matt  Malasplna,  1901  23rd  Ave.  S., 
Seattle  44. 


the  Interstate  Equipment  Co.,  Gil 
bert  M.  Kllcarr,  vice-president  and 
chief  engineer.  Elizabeth,  N.  J.; 
American  Steel  &  Wire  Co.,  C.  E. 
Bannerman.  chief  enpmeer.  New  Ha- 
ven, Conn. ;  and  Coverdale  &  Col- 
pitis, c/o  George  Warfield,  New  York 
City.  These  firms  either  have  above 
representatives  at  Palm  Springs  at 
present  or  have  scheduled  their  ar- 
rival within  the  next  week. 

2/7/46  37 

PROPOSED 

BAKERSFIELD  -  LOS  ANGELES. 
Calif.  —  A  resolution  calling  for  a 
study  by  the  California  Department 
of  Public  Works,  Sacramento,  on  the 
feasibility  of  a  highway  and  railroad 
tunnel  under  the  Tehachapi  Moun- 
tains, beteewn  Bakersfield  and  Los 
Angeles,  has  been  Introduced  In  the 
California  State  Legislature  by  As- 
semblyman C  Don  Field,  Glendale 
The  project  has  been  proposed  to 
improve  railroad  and  trucking  facili- 
ties between  the  northerly  and  south- 
erlv  sections  of  the  State. 


2/7/46  •     40 

BIDS  WANTED 

LOS  ANGELES,  Calif.  — Until  10 
A.  M.,  March  6,  bids  -will  be  received 
by  the  Los  Angeles  Board  of  Public 
Works,  Room  153  City  Hall.  Los  An- 
geles, for  the  grading,  paving  and 
otherwise  improving  of  Harmony  Ave. 
and  Magnolia  Blvd.;  1911  act.  Engi- 
neer's estimate.  $10,196.5& 

The  work  involves 


2/7/46 

BIDS  OPENED 

SAN  FRANCISCO— Chas.  L  Har- 
ney. 625  Market  St.,  San  Francisco, 
at  $2248.  submitted  low  bid  to  the 
Department  of  Public  Works.  Room 
282  City  Hall,  for  Improvement  of 
Pine  St.  between  Kearny  and  Stock- 
ton Sts-  ^  ^   «...«. 

Work  involves  approximately  24.462 

estimated    square    feet    of    non-skid 


40 1  installing  blast  coils  in  warm  air 
ducts  of  steam  heating  system  at 
Main  Public  Ubrar>.  2090  Kiltredge 
St.,  Berkeley. 

Specifications  are  obtainable  from 
the   above   office. 


2/7/46  *• 

BIOS  WANTED 

SANTA  CRUZ.  Santa  Crua  Co., 
Calif— Until  February  11.  9  A.  M^ 
bids    will    be    received    by    the^Clty, 


(1)  lump  sum.  1800  cu.  yds,  cut  and    emulsified  concrete.  ^^  I  Poundl  of  Santa  Cruz,  A.  J.  Miller, 

67  cu.  yds.  fill,  including  removal  I     Only   other  bidder^wasFjiy    ?"■  I  cierk.    for    furnishing    one    Austin- 


of  76  iin.  ft  of  curb  and  80  sq.  j  provement   Co.,  760  Market   St 
ft.  of  pavement ;  |  Francisco.  $4400.  j 

(2)  29,933   sq.    ft  4-in.  rock   and   oil 
roadway    on    3-in.    disintegrated 


2/7/46 
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2/7/46 

PLANNED 

SUBDIVISION  RESIDENCES 

Cost,  $15,000  to  $25,000 

PosToffice    HILLSBOROUGH,    San    Mateo    Co.,  l^'Q'^:fEMpLATED 

Calif.  Site  of  Carolands  Estate.         j     bEAVERTON,    Ore.— The    City    of 

Construction  of  250  residences  on  one    Bgaverton.  R.  C.  Doty,  City  Record- 

and  two-acre  sites,  to  start  almost  j  ^j.    ^j^y  jjan    jg   contemplating  con- 

Immedlately.  i  atructlon     of    a    water    system    and 

Owner— Syndicate   headed    by    T.    I.    g^^e^  facilities  consisting  of  a  res- 

i      Moseley   of   Atherton,  president   of  j  grvoir,    water    main    from    reservoir 
2/7/46  •     16  j      Dalmo    Victor    Corp.,    1414    El    Ca-  i  ugj^g  approx.   7800  ft.   of  12-ln.  pipe 

BIDS   OPENED  mlno  Real,  San  Carlos.  ""   '"    - 

BERKELEY,  Alameda  Co.,  Calif.— j  Architect— Not  announced 

A.    K.    Goodmundson,    45th   Ave.    and  |  ■ 

Clement    St.,    Oakland,    at   $465,   sub-  i 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


granite  base; 

(3)  50  sq.  yds.  8- in.  concrete  pave- 
ment ; 

(4)  53  lln.  ft  concrete  curb,  type  B; 

(5)  2490    lln.    ft    Integral    curb   and 
gutter,  type  C; 

(6)  25  sq.  ft  1-course  sidewalk,  3-in. 
thick ; 

(7)  120  sq.   ft.   4-in.  concrete  drive- 
ways ; 


2/7/46 

BID  OPENED  I     „ 

SAN  FRANCISCO— Chas.  L.  Har 
ney,  625   Market  St.  San  FBanclsco, 


Western  power  grader,  or  equal,  and 
[a  tandem  roller,  or  equaL 
40 1     Specif  cations   obtainable  from   tne 
at>ove  office. 


2/7/46 


at   (1)    $.35.    (2>    $1.25.    (S>   |2.$0.   total    ^'j^g  WANTED 


LONG  BELA.CH,    Los    Angeles   Co^ 
Calif —Until   February-   14,   10  A.   IL, 


$5050.  submitted  only  bid  to  Ihe  De- 
partment of  Public  Works.  Room  282    ^^^^^  _ 

City   Hall,  for  improvement  of   *3rd  i  ^.^^  wlU  be  received' by  the  Harbor 

Ave.,  east  half,  between  Ortega  and  ]  (^onimlssioners   of   the  City  of  Long 

Pacheco  Sts.  'Beach    office  of  the   port   manager, 

_,-,  The  work   Involves:  1^333    ^^    Bmbarcadero.    Long    Beach, 

(8)  55  sq.  ft  e-in.  concrete  gutters;  I  (i)  12,000    sq.    ft     asphaltic    concrete  j ^^^  ^^  rental  of  construction  equip- 

-  -  ,     -..  Q^  pQ^jj  ij^g  pavement  con.slst-    ^^^^  ^^,^^  ^  period  ending  July  81; 


I- 


36 


(9)  16  lln.  ft  wooden  guard  rail;        j 
(10)  lump  sum.  resetting  3  manholes,  j 

2/7/46  *     40 

BIDS  WANTED 

NEJW  MEXICO  STATE  HIGH- 
WAY—Until  February  15.  10  A.  M.. 
I  bids  win  be  received  by  F.  G.  Healy, 
i  state  highway  engineer.  State  Capitol 
Bldg.,  Santa  Fe,  N.  M.,  for  the  con- 
struction of  New  Mexico  Project  No. 
F-99  (4),  locted  in  Lincoln  County  on 
U.  S.  Highway  Route  No.  54,  between 


2/7/46 

TO   ASK    BIDS 

ALBUQUERQUE,  N.  M.— The  Civil  ;  Carrizozo  and  Tularosa.  a  length   of 
Aeronautics    Administration,   4th    re-  j  approxiniatelv  8.222  miles.  The  work 


mltted    low    bid    January    30    to    the  I  28-30 MISCELLANEOUS 

Federal  Works  Agency,  Public  Buld-  j  RUILDINGS 

ings   Administration.    838    U.    S.    Ap-  I "^* 

praiser's    Bldg..    San    Francisco,    for '  2/7/46  * 

new  compo.sltlon  roofing  at  the  U.  S.  1  pLANS   BEING   FIGURED 

Post  Office,  Berkeley.  MONROVIA   Lo.s  Angeles  Co.,  Calif.  :  issue.  ^      ^■.,        ^ 

TTntU  Februarv  15  bids  are  being  Preliminary  surveys  by  Civil  and 
rTce^ved  by  sTsworth  &  Pearion  Jay  Consulting  Engineer  John  Cunnlng- 
Pearsol  architect  2300  Huntington  |  ham  &  Associates,  Spalding  Bldg.. 
Drive.  San  Marino,  for  the  construe-  (Portland. 


replv'"&  existing  pipeline  with  12-in. 
main  from  existing  reservoir  on  Can- 
yon Road  to  city  limits;  revamp  and 
expand  water  distribution  lines  in 
city,  construction  of  pumphouse,  tur- 
I  bine    pump,    chlorlnatlon    equipment, 

!  additional  storm  drain  sewers,  sew- 

29  i  age   treatment   plant    Funds  for  the 
project  may  be  obtained  from  a  bond 


Other  bidders  were: 
Bay    Cities    Roofing    Co.,    Oakland, 
$540. 

M    B.  Heathorn  Roofing  Co.,  Oak- 


land. $600.  I  *iQn  of  a.  eroup  of  buildings  at  May 

J.    W.    Bender    Roofing    Co.,    San  |  f ,„^^.gr   Ave.    and    Huntington    Drive,  ;  2/7/46 


Francisco,  $625. 


I  Monrovia, 


2/7/46 

BIDS  WANTED 


•     32 

for    Rosedale's    Monrovia  j  PREP AR I  NG   PLANS 

for    Rosedaies    jvionrovm        g^rOCKTON.  San  Joaquin  Co.,  Cal. 

„i      The'l'ork   consists   of   lath   houses  | -Clyde  C   Kennedy,   consulting   en- 
"  1600x46   feet    In    area;    a   wood   frame  j  gineer,^   604    Mission    St. 


!  eineer,    604    Mission    St..  San    Fran- 

r.  u.         ^?s \unding   wltT '  redwood"  siding",  !  ?isco.  is  preparing  plans  for  the  en- 

TM^'bSswm    comUlCn^^^^^^^        awning     type  |  largement     of     existme  north     anc 

A.  M.,  bids  will .»' „^„,     .fi„^  VM.uHinP-   AO-a'AO    south 


BERKELEY.  Alameda  Co.,  Calif—    ^"'""  „rui«"C,""%nrifintr  '    nwnine     tvoe  1  largement 
Until  February  20,  10  A.  M.,_bids  will    .^^^^^^f  ^°nera7  of^^^  ««-^g«    treatment    plants    for 


be  received  by  the  City  of  Berkeley, 
city    clerk.  City    Hall,    Berkeley,    for 


'C  V-ea'iSanf.nl-rr,  ^^I'lo^^r  :4.f  volS're.nUy  .o  n- 


furni-shlng  all  labor,  materials,  equip-    '"|w.a  truck    earage.   40x30   feet   in  j  nance  the  project 


area,    composition     roofing,    redwood  j 
attuck"Ave'"and    «'<i'"^:  *"  buildings  to  have  concrete 

atlUCK     Ave.,     ana      .,_•        *,„„_„  tj-»o^      T^r>r^i<->n       of       the 


ment,  transportation  and  services  for 
painting  fire  house  engine  No.  4, 
located    at    1450    Shattuck    Ave.,   and    --.-^^  ^^       portion     of     their;;       i^AMC    RE-CrRVOIRS  A> 

for  painting   offices   of  assessor  and    '"^''^V^X^n,  hnvp  «.  macadam  drive,    34 DAM5,  KtDtJ<VUIK3  & 

trea-^urer   at    Public   Works    Depart -,  gj>^";^ds^ -"^Jj^^^^^f^^^^^^  DREDGING 

"^^Ic^^tlons   obtainable  from   the    a^^^-lks^arid  d^U.w^^^^^  -^ 


glon,  P.  O.  Box  1689,  Fort  Worth, 
Texas,  expects  to  issue  a  call  for 
bids  about  February  15  for  the  con- 
struction of  an  Instrument  landing 
system  at  Klrtland  Field,  Albuquer- 
que, N.  M. ;  Proposal  No.  4-46-371. 
Plans  and  specifcatlons  available  at 
the  above  office  upon  deposit  of  $10. 
Guarantee  in  the  amount  of  10  per 
cent  required. 

The  work  involves :  j  Certified    check    In    the 

(1)  lump    sum,    install    locaUzer    an-  1117500  required, 
tenna    building    with    steel    floor  < 


ing  of  6.ln.  compacted  rock  sub-  j  specification  No.  k  D  210.  Plans  and 
baae,    a    4-ln    aaphaltic  ,op°cret®  |  g^if ications  are  available  from  the 


base   and   a  2-in.   asphaltic   con 
Crete  wearing  surface; 

(2)  600    lln.   ft    unarmored    concrete 
curb; 

(3)  40  lln.  ft  8-ln.  vitrified  cilay  pipe 
side  sewer. 


at>ove  office- upon  depoeit  of  $5. 

Bids  will  be  taken  on  the  following 
equipment : 
tl)  90-110    h.p.    diesei    tractor   witn 
bulldozer ; 

diesel    tractor    with 


41— <iAS,  WATER  AND  OIL 
PIPE  LINES 


diesel    tractor    with 


41 


will  consist  of  grading,  minor  drain-    2/7/46 

age  structures,  five  multiple  concrete  |  3,^3   OPENED 

box    culverts    each    over   20-f  t    clear  }     pqrtlaND.    Ore.  —  Georgie    Abra- 


(2)  72-80     h.p. 
bulldozer; 

(3)  52-62    h.p. 
bulldozer ; 

(4)  7Vs-10  cu.  yd.  scraper; 

(5)  10-13 Va  cu.  yd.  scraper; 

(6)  13S-16  cu.  yd.  scraper; 

(7)  %   cu.  yd.  crawler  tractor  with 
front  end  loader; 

(8)  1^  cu.  yd.  crawler  tractor  with 
front  end  loader; 

(9)  heavy  duty  diesel  motor  grader; 


and  structural  steel  supports; 

(2)  lump     sum,    construct     12x12    ft. 

localizer  transmitter  building 


span,  one  treated  timber  bridge  201.25  ]  ^^^     Builders'    Exchange    ftldg..    at 

feet    in    length,    one    treated    timber    j^^g  gg^   ^^^  raU.   $189,898  via  water.      ^„,  n«»v,  «u.j  ...^»^. -— ,7     ' 

bridge  151.72  feet  in  length,  watering  1  ^^^^.^^^    j^^^.    ^j^   ^^   ^^^   ^ff^^^   ^^    ^^^^   ^  ^^   ^^   crawler  type  dragline; 
and    rolling,   ballast,   leveling  course,  i  ^    ^    Carter,  engineer,  822  Spalding    ^ id  7^-10  ton  truck  crane; 
bituminous  top  course  surfacing  and  j  ^j^^     Portland    (to    be  operted    at   8    (i2)   vi  cu.  yd.  clamshell  buckeU; 
miscellaneous  construction.  Specif  lea- j  p     ^^     ^^    ^^^    pumphouse    of    the    (13)  12-15  ton  3-wheel  rollers; 
tions   available  at  the  above   office    Water   District    SW.  40th   Ava   and    (i4)  8-12  ton  2-wheel  rollers ; 
I  Certified    check    In    the    amount    of  j  Baylors  Ferry  Rd.,  Portland,   for  the  1  (15)  4.5    cu.    yds.    dump    trucks    for 

coriafcructlon  "of  water  mains  and  ap-  '  earth  and  rock  work; 

purtenances,  Portland.  .  (16)  6-12    cu.    yd.    dump    trucks    for 

40        The  work  Involves.  1  earth  and  rock  work; 

(1)  8800  lln.  ft  12-in.  cast  iron  pipe;  j(i7)  water  tank  with  road  sprinkler; 


2/7/46 

BIDS  WANTED 
NEW     MEXICO 


STATE     HIGH- 


(3)  lump    sum,    construct   glide   Pa^h  Uy^Y.—Untll  February   15,   10  A.   M., 
building;  }  ^ids  will  be  received  by  F.  G.  Healy, 

(4)  lump  sum,  construct  small  mark-  j  g^j^^g  highway  engineer.  Capitol  Bldg.. 
er  buildings ;  _^     .        ,      \  Santa  Fe.  N.  M.,  for  the  construction 

(5)  70   cu.   yds.   gravel   surfacing   for    ^^  ^^^,  Mexico  Project  No.  S-58  (3), 


driveways ; 
(6)  5500  lln.  ft  cable  trench; 


located    In   Union    County   on    N.    M. 
Highway     Route     No.     58,     between 


(7)  6000   lln.    ft.    install    underground  .  gp^.^^^^    ^^^    Clayton,    a    length    of 
cable;  .       .  110.298  mles    The  proposed  work  will 


(2)  4000  lln.  ft.   10-inch 

(3)  16,000  lln.  ft.  8-lnch 
(4>  9000  Iin.  ft  6-inch 
(5)  15.000  lln.  ft  4-inch 
(6>  800  lln.    ft   2-inch 


^o; 
4o; 
<|lo; 
<ilo; 
40; 


!  (18)  "A"    frame    truck 
winch. 


with     lO-ton 
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2/7/46 

BIDS   WANTED  ,^    ^  , 

ORANGE    COUNTY,   Calif  —  UntU 
(9I  necessai^-   "gate'    valves,     fittings  i  February    11.   10   A   M.,   bids   wUl   be 
and  appurtenances.  ,  received    by   the    County    of    Orange, 

Complete  bids  were:  j  office  of  the  purchasing  agent  Room 


(7)  6000  lln.  ft.   %-ln.  coppet  piping; 

(8)  13,200  lln.  ft    H-inch       «o; 


(8)  install  miscellaneous  units,  trans-  1  ^g^  „f  grading  and  shaping  pres-  I     oeoree     Abraham,     Builders'     Ex-    150,   Courthouse    Annex,    Santa   Ana, 

. ,.„^»     <.«.!  B  e.     .  ,    chanee    Bide,    via    rail    $149,861,    via    for   furnishing   the    following    equip- 

water  $139,898.  ,  ment,  f.o.b.  county  yard,  Santa  Ana. 

Other   bidders:  1  Calif . ;   Bid  No.  2617:  ,,,   ^  r»  « 

P   S   Lord,  4507  SE.  Mllwankie,  rail  ,  (i)  one  diesel  tractor  (CaterpUlar  D-o 


formers,    transformer  pads,    en-  j  ^^-^    roadbed,    watering    and    rolling 

closures,  etc.  j  pjadng  ballast   and   leveling  course, 

land  bituminous  top  course  surfacing 

2/7/46  *     38  ,  and  miscellaneous  construction.  Spec- 

BIDS  WANTED  I  ificatlons  available  at  the  above  of 


above  office. 


In    area.    600-ft.    brick    wall.    1000-ft. 
steel   fence.   600  feet  of  sewers. 


16 


2/7/46 

CONTRACT    AWARDED 

MEZZANINE  OFFICES 

Contract  Price.  $6867 
OAKLAND.    Alameda   County,    Calif. 

Grove  St    Pier. 
Construction  of  offices  on  mezzanine 

floor    of    building    to    involve    1458 

sq.  ft.  area. 
Owner  —  Oakland    Port    Commission, 

foot  of  Grove  St.  Oakland. 
Contractor — Russell     A.     CuUen.     478 

Jackson  St,  San  Francisco. 


Engineering  Section 


«- 


18-19~RELIGIOUS  BLDGS. 

2/7/46  i     19 

CONSTRUCTION    STARTED 
MORTUARY  Cost.  $45,000 

MONTEREY.  Monterey  County,  Calif . 

Franklin  St. 
Construction    of   one-story   Monterey 
style  mortuary  building  with  shake 
roof,  some  Carmel  stone  and  stucco. 
Owner — Mission  Mortuary  Co. 
Architect— Charles  E.  Butner,  7  Win- 
ham  St.,  Salinas. 
Contractor  —  Stolte.     Inc..     8451     San 
Leandro  St..  San  Leandro. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants  31-32 

Bridges     " 

Dams,   Reservoirs  and 

Dredging   ** 

Docks,  Pisrs  &  Harbors.—  39 
Parks,  Airports   and 

Playgrounds    36 

Railroads.  Subways  and 

Tunnels    3^ 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers   - ^ 

Streets  and    Highways 40 

Gas,   Water   and   Oil    Pipe 

Lines *■■ 


BIDS   WANTED 
i      NAPA  COUNTY,  Calif.— Until  Feb. 
127,   1:30  P.  M.,  bids  will  be   received 
I  by    the    State    Engineer,    Room    401 
i  Public  Works  Bldg.,  Sacramento,  for 

furnishing  labor  and  materials  for 
'clearing  the  Rector  Creek  reservoir 
Islte  of  approximately  75  acres  gross 
iarea  In  Sections  17,  19.  20  and  21,  T. 
i7N.,   R.  4W.,  M.D.B.  &  M. 

Specifications   obtainable  from   the 

above  office. 

"  •     34 


: 2/7/46 

BIDS  WANTED  

I  CENTRAL  VALLEY  PROJECT, 
i  Calif  omla.— Until  March  5,  10  A.  M. 
'  (tentative  date),  bids  will  be  received 
Iby  the  U.  S.  Bureau  of  Reclamation, 

Walker     R.     Young,     chief    engineer, 


SPOKANE,  Wash.— Until  March  5, 
1 :30  P.  M.,  bids  will  Be  received  by 
the  Bonnevllle^Power  Administration, 
P.  O.  Box  3537,  Portland,  Ore.,  for  the 
construction   of   the   Spokane-ColvUle 


flee.   Certified   check   In   the   amount 
of  $5700  to  accompany  bids. 


40 


MEXICO     STATE 


HIGH-  , 

M.,  i 


$160,529.61,  water  $151,318.41 

Ford  &  Walters,  Seattle,  rail  $161,-  ; 
898.90,  water,  $150,492.70.  ™  i  <2) 

Empire   Construction  Co..   4506  SE.  , 
39th,  rail  $163,984.20.  water  $153,787.80.  ; 

Parker-Schram    Co.,    Coudh     Bldg., 
rail  $180,321.60,  water  $160,064.  j 

Rushllte   Automatic    Sprinkler   Co.,  ; 


2/7/46 
115  ka    wood  pole  transmission   line,  j  BIDS  WANTED 

The  project  is  to  begin  at  Mead  sub-        NEW     MEXK  ,„    ,„    »     m  ""° -      w     ,v 

station,   near  Spokane,   and   continue  ,  WAY.— Until  February  15.   10  A.   M.,  ;  ^^  ^^    Farragut,  rail  $185,47(4.40,  wa 

In    a   northeriy   direction    to   a   point  j  bids  will  be  received  by  F.  G.  "eai> .    ^^^  ji76,307 

near  Colvllle,  approximately  62  miles  |  state  highway  engineer.  State  Capitol 

in  length.  The  work  consists  of  wood  1  Bldg.,   Santa  Fe.  N.  M.,  for  the  con - 

nole    H -frame    structures    of    design,    structlon  of  New  Mexico  Project  No. 

Plans  and  specifications  may  be  ob-    s-88  (2>.  located  In  Roosevelt  Count> 

talned    from    the    above  office    upon    on  N.  M.  Highway  Route  No.  92    be- 

Sposlt  of  $25.  tween    Ellda   and   Dora,    a  ]ength    of 


39— SEWERS 


39 


2/7/46 

TO    ASK    BIDS 

ROSEVILLE,  Placer  Co.,  Calif. — 
Civil  Engineer  Frank  E.  Packard,  312 
Lincoln  St.,  Rosevllle,  Is  preparing 
plans  and  bids  will  be  asked  In 
iRrTant"  for  another  10-mlle  section  )  about  six  weeks  for  the  construction 
^  WriWnt  Kem  Canal  Frlant  Divl-  I  of  a  sewer  system  to  include  sewer 
slon    center  VaneyF^^^  1  laterals    and    alterations    to    district 

AddSS  information  in  the  above   pumping    "-"•    "^T,  ^""P/,- ^^■' 
frr^^   _..w,i„v,.,^    -»,^T.+iir  an    aonroximate    cost    of    $27,000 


will  be  published  shortly. 

The  bureau  anticipates  issuing 
three  or  more  bid  calls  during  March, 
bringing  the  total  number  of  miles 
to  about  70. 


39 


2/7/46  ^ 

PERMIT    SOUGHT 
MISSION  BEACH.   San  Diego  Co.. 
-  I  calif —An  application  has  been  made 


•»!   12 ^WATER    SUPPLY    &  by  the  Division  of  Beaches  and  Parks 

^^^^^qI^kA:    nikpn^  of     Natural    Resources. 

SEWAGE   Dl^rUSAl-   g^^'^g  ^j  California.  Sacramento,  Cal., 


PLANTS 


for  War  Department  permit  to  con- 


2/7/46 

BONDS   APPROVED 

EL  CENTRO.  Imperial  Co.,  Calif.— 
The  City  of  El  Centro  approved  the 


Contract  to  be  awarded  about  Feb- 
ruary 4,  I 


I  approxmately  18.633  miles.  The  work 
will  consist  of  grading,  minor  drain- 
age structures,  one  multiple  concrete 
box  culvert  over  20-ft  clear  span, 
watering  and  rolling,  leveling  course, 
ballast,  bituminous  top  course  sur- 
facing and  miscellaneous  construc- 
tion. Specifications  available  at  the 
above  office.  Certified  check  in  the 
amount  of  $10,000  to  accompany  bids. 


Machinery  &  Material 


2/7/46  •     •     ^^ 

CONTRACT    AWARDED 

COLUSA  COUNTY,  Calif.— Harms 
Brothers,  Route  4,  Box  2220,  Sacra- 
mento, at  $219,031  awarded  contract 
by  the  State  Division  of  Highways, 
C  H  Purcell,  State  Director  of  Pub- 
lic   Works,    Public    Works    Building. 


^Ale  of '$375' 000  In  bonds  at  a  special  1  Sacramento,  for  about  3.3  miles  in 
ejection  January  29  for  the  Improve-  length  to  be  graded  and  surfaced 
ment  of  the  c7ty  water  and  sewer  with  plant  mix  surfacing  on  cement 
systems.   The   storm   sewer  will   pro 


vide  drainage  for  the  business  and 
residential  districts  and  vegetable 
packing  sheds  through  a  5-ft  rein- 
forced concrete  conduit.  Plans  and 
specifications  were  prepared  by  En- 
■  ■     *     '^ 714    W. 


■dredge   to   depth   of   approximately  8 
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20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 

BIDS   WANTED  i  CONTRACT    AWARDED  „ 

CROWS  LANDING.  Stanislaus  Co.,  ;  CENTRAL  VALLEY  PROJECT,  fg^^  below  mean  lower  low  water,  an 
Calif —Until  February  26.  11  A.  M.,  ^  California  —Monarch  Forge  &  Ma-  :  ^rea  In  the  northwesterly  secUon  of 
bids  will  be  received  by  the  Public  ^^j^jj^^  Works.  Portland,  Ore.,  at  $3699  Mission  Bay.  The  dredged  material. 
Works  Department,   12th   Naval   Dls-  1  (items  3  and  4t,  awarded  a  contract  ^j„ountlng  to  approximately  3,000,000 

trict.  1182  Market  St.  San  Francisco.  1  ^y  the  Bureau  of  Reclamation,  Den-    ^ublc  yards,  will  be  <iepo8lted  along  j  present  sewer  sys 

Room  402.  for  outdoor  gunnery  range     /      ^olo..   for   furnishing   automatic    the  shoreline  of  Mission  Bay  at  Mis-    f'^P*"^'^""'    proximately  $29,000 

•  -  Beach.    Calif.,    to   increase    the   tern  to  cost  appruxn  j  * 


plant 
treated  base  and  a  reinf.  concrete 
bridge  to  be  constructed  across  Cor- 
tina Creek,  between  3  miles  north  of 
Arbuckle  and  4  miles  south  of  Wil- 
liams,   in    Colusa    County. 


2/7/46 

BOND    ELECTION 

CERES,  Stanislaus  Co.,  Calif.— The 
City  of  Ceres  will  vote  April  9  on  a 
proposal    to    issue    bonds    to    finance 


2/7/46  *^ 

NOTICE  „    ^  ,., 

LOS  ANGELES  COUNTY.  Calif.— 
A  representative  of  the  district  office 
of  the  State  Division  of  Highways 
will    accompany    prospective    bidders 


or  equal) ;  credit  to  be  allowed  on 
1934  Allls-Chalmers  tractor, 
one  diesel  motor  grader  (Cater- 
pillar No.  12  or  equal) ;  credit  to 
be  allowed  on  1937  Allis-Chal- 
mers     tractor.      1937      Caterpillar 

I  grader,  8-ft  manual  control  10-ft 
mold  board,  1923  Killefer  rooter, 
5-pt.   manual   control,  1926   KlUe- 

!  fer  disc,  24-18-ln.  discs,  manual 
control ; 

1(3)  one  diesel   motor  graded    (Cater- 

;  pillar  No.  12  or  equal) ;  credit  to 
be  allowed  on  1937  Allls-Chal- 
mers tractor,  1926  Killefer  disc, 
12.18-ln.  disc,  1937  Caterpillar 
erader,  8-ft  manual  control,  10- 
ft  mold  board.  1926  Killefer  root- 
er,  5-pt.    manual   control ; 

(4)  one  diesel  motor  grader  (Cater- 
plllaY  No.  12  or  equal) ;  credit  to 
be  allowed  on  1937  Allis- Chal- 
mers tractor,  prior  1924  Killefer 
rooter,  5-pt.  manual  control,  1929 
Adams  8-ft.  grader,  manual  con- 
trol; ,        ,^  , 

(5)  one  diesel  motor  grader  (Cater- 
pillar No.  12  or  equal)  ;  credit  to 
be  allowed  on  1935  Allls-Chal- 
mers tractor,  prior  to  1924  Kille- 
fer rooter,  5-pt.  manual  control, 
1936  Austin  Western  8-ft  grader, 
manual  control,  prior  to  1924  Kill- 
efer  12-I8-I9.  disc,    manual    con- 

^  1    7^  i       troi ; 

2/7/46  „*2  ,   gj  Qjjg  g.ton  portable  roller,  tandem 

WEST  LOS  ANGELES.  Cftllf  — Un-  ,  ^^^^  ^^  j^th  gas  and  diesel) ; 

til  February  13,  1:30  P.  M.,  bids  will  :  ^.^^  ^^^^  3-ton  roller,  tandem    (bid  on 

be  received  by  the  Veterans'  Admin-  ,  ^^^^  j^^^j  diesel) ; 

Istration,  V.  A.   Center.   Lo«  Angelea  :  ,g,  ^^^  g.^^Q  portable  roller;  tandem 


NEWS  INDEX 

For  convenient  reference,  news 
reports  i#i  this  section  are  cla»»l- 
fled  as  follows: 


MIse.  Supplies  A  Materials 
Machinery  and   Equipment 


42 
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42—  MISC.  SUPPLIES  AND 

MATERIAI-S 


(bid    on    both    gas    and    dleael) 
credit  to  be  allowed  on  1925  Buf- 
falo    Springfield     8- ton     tandem 
roller ; 


at  Naval  Auxllary  Air  Station,  Crows    floats,    control-shaft    operating    me-    gi^n    

Landing.  Calif.  chanisms,  regulating  valve  actuators    municipallv    owned   property    In    this 

The  work  Involves  construction  of  ^^^  position  indicators  for  the  drum-  '  locality  for  recreational  purposes, 
three  wood  frame  towers  with  en-  ,  ^^  control  equipment  at  the  Friant  Drawings  showing  location  of  the 
closed  house  on  top.  one  approxl-  Jj^^^  Frlant  Division,  Central  Valley  >  proposed  work  are  on  file  In  the 
mately  48  ft  high  and  17  ft.  square  project  California ;  Specification  No.  office  of  the  U.  S.  District  Engineer, 
at  base,  and  the  other  two  each  ap-    1823-D    Bids  were   received   Nov.   27.1751  g    Figueroa  St,  Los  Angeles.  In- 

proximately    25    ft.     high    and     8    f t  ,  « j  terested  persons  are  invited  to  Inspect 

square  at  base :  paving  of  firing  plat-  j  2/7/46  ^^  j  these  drawings  and  to  submit  in  writ- 

forms  and  walks,  and  construction  of    CONTRACT  AWARDED  'ting,  in  triplate,  on  or  before  11  A.  M., 

bullet    stop,    all    with    the    necessary        PACIFIC   BEACH.    San   Diego  Co.,  ;  j^jo^jjay,  February  4,  1946,  any  objec- 

earthwork.  paving,  concrete  construe-    c^lif Mof fitt    &    Waddington     Irri-  i  tions    based    on    navigation    Interests 

tion.  miscellaneous  steel  and  iron  '  „ation  Co.,  4435  Ohio  St,  San  Diego,  that  they  may  have  to  said  work, 
work,  roofing  and  sheet  metal  work,  '  ^^^  ^968.37  awarded  contract  by  the  '  objections  based  on  other  than  navl- 
carpentr  yand  joinery,  glazing,  hard-     Federal     Public     Housing    Authority,  1  gation  Interests  cannot  be  considered. 

ware  and  field  painting.  Specification  ;  phelan    Bldg..    760    Market    St..    San  j  . 

No  17507  and  other  bidding  informa-  ;  Francisco,  for  installation  of  a  lawn    

tion  may  be  obtained  on   application  '  gpj.i^i^jer    system    at    a    housing    de-  I  oe 
to  Public  Works  Department.  Design  ;  ygiopment  at  Pacific  Beach.  San  Dl-  ! 
Section,    8th   floor,    Whitcomb    Hotel,  !  ggQ  County.  ' 

San    Francisco.   Deposit   of   check   or  j  . j^  • 

postal    money   order  for  $10,   payable!  9-,    z/lJt^a ^.n-r    AWARDED 

to    Chief    of    Bureau    of    Yards    and  .  2/7/46  '     31  i  CONTRACT   AWARDED 


2/7/46 

CONTRACT    AWAR 

SAN  FRANCISCO.— 


K39 
orp.. 


25,  for  furnishing  (1)  6500  lbs.  %-ln 
round,  deformed  reinf orcenrtent  bars 
Jot  concrete;  (2)  2000  lbs.  Vi-in.  round 
reinforcement  bars  for  concrete;    (3)  .„,.^.  , 

300  lbs.  8  D  scaffold;   (4)   100  lbs.  16     ^     ^^^  glton   roller,  tandem   (bid  on 
D   scaffold;    (5)    200    lbs.    black    an  -  ;         ^^^^^^  j^^d  diesel);  credit  to  be 

nealed    No.    17   gauge    wire;    (6)    110^         allowed   on  1926  Buffalo   Sprtng- 
cu.  yds.  ready-mix  concrete    1-2^-5;  jj^j^j  g.ton  tandem. 

Inv."  No.  46-487.  |  i     The   used   equipment   Is   located   at 

■ '         .    ^o' either   the    county    yard    at    Garden 

2/7/46 Grove    or    Fullerton.    CaUf.,    and      - 

over  the  proposed  project  In  Los  An-  }  BIDS   WANTED  ^  ^    .^    available  for  inspection. 

geles  Cou'^ty^road  VII-LA-Tennlnal  ]      RITZVILLE.  Wash.-UnMl  Feb.  15.    2/7/46 


is 
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bids   will    be    received    by 
celved    m    L^;;"  Ang;T;s  "or;   February  I  Big  Bend  Electric  Co-operajive   RHz- 


Island.  for  which   bids   are  to  be  re-  |  11    A    M.,_blds    win    oe    reqe.veu    u,  ,  ^^^^   WANTED 


2rm6'sard";e?i;i:;utWe  will  meet  j  viHe.'f or" Wa5h.  9036-Bl  Ad^ms  Proj-  ,  la^^^^s^g^S^'bidf^Virbe^iS'cXd 
prospective  bSJeTat  the  north   end  i  ect.  construction  of  200  rnil.s  of  sin-  1 1 3-  ^^^  ^.^partment  of  Public  Work.. 


prospective 

of   the   Henry  Ford   plant   on   Henry 


SAN  FRANClbUU.-^    «  ^.  ^u^F..  ^    •               ^   Wednesday,  February 

200   Financial  Center  Bldg..  at  IllJ-  ^3°™  ^J^  ^^  ^^  A.  M..  and  on  Tuesday, 

946.50,   awarded  contract  by  the  ^^f;  ijth  "f^rv  19    1946    at  10  A.  M.  Pros- 

partment  of  Pu^^^^^o^fgii^-^^^^  to  cooper- 

City  Hall,  under  Spec.  i».j»i  lor  con  k         _  ,»..    ^w.    ^t-*.^^*    ^ttit^a   onH    Rr- 


structlon  of  Upper  Army  sewer  sys- 
tem "A"  In  Church  St  from  25th  to 
27th  Sts. 


DOCKS,  PIERS  & 
HARBORS 
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Docks.    Is    required    as    securitv    for    COMPLETING  PLANS  ^1  r^  u* 

.safe    return    of    each   set    of    bidding        MORGAN  HILL.  Santa  Clara  <^o-'    i;°-  '^      ,;  „Th~^    T.nn«r  Beach   at  $134. 

W.    J.    Hanna.    city    Heartwell  Bldg.,  Long  ^eacn,  at  ♦io». 


TERMINAL  ISLAND.  Los  Angeles 
uy  F.  Atkinson  Co.,  1103 


data. 


2/7/46 
PLANNED 
LODGE  HALL 


Cost  $100,000 


reservoir.  4-ln.  transite  pipe,  concrete    reinforced     concrete     docK     appr««^ 


40— 


i- 


STREETS  AND 
HIGHWAYS 


40 


I  sump  and  pump,  at  an 
cost  of  $1500,  for  which  bids 


2/746 

TO  ASK   BIDS 


32 


COOS  BAY,  Ore.  Second  and  Elrod 

Construction    of    two-story    concrete  summer. 

and   basement   fireproof   lodge   hall    **="^*^ 

(75x130  ft.). 
Owner — Eagles'    Lodge,    H.    T.    Ford, 

chairman     of    building     committee, 

525      Broadway;      John      Kennedy,;     ---.  j^td     816  S.  Figueroa 

president    of    Coos    Bay    Aerie    of  '  1°°   ^"^g'f  ^t't«    ^rk  nreoarine^^^ 

Eagles.  V 

Architect — Not  selected. 


approximate  '  mately  35x60_  ^-t  at  Terminal  Isl^id 


will  be    for    a   flying    boat    now    ""^er    con- 
I  structlon  by  the  Hughes  Aircraft  Co. 


DINUBA,  Tulare  Co.,  Calif— Quln- 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


2/7/46 

BIOS   WANTED 

CENTRAL  VALLEY  PROJECT, 
California— Until  March  6,  2  P.  M.,  j  St  to  S  15th  St 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  for  1 2/7/46 
furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  point  or  f.o.b.  cars  at 
Redding,  Calif  ,  at  the  option  of  the 
bidder,  one  operating  unit  with  con- 
trol equipment,  and  one  lot  of  plate- 


ate  with  the  district  office  and  ar- 
range to  make  their  field  inspection 
on  the  above  dates. 


2/7/46  *0 

WORK    ORDERED 

SEATTLE,  Wash.— Work  has  been 
ordered  by  the  City  Council.  Chas. 
L.  Wartelle,  City  Engineer,  County- 
City  Bldg.,  for  the  construction  of 
paving  on  Snoqualmie  St  from  lOth 
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BIDS  WANTED  ^,^r.«. 

ARIZONA     STATE    HIGHWAY^-- 

Untll  February  15,  11  A  M..  bids  will 

be    received    by    the    Arizona    State 
WW.  ^M-K- -  -         Highway  Commission,  1739  W.  Jack- 

steel  Inlet  and  discharge  pipes  for  a    son   St.,   Phoenix,   Ariz.,   for   grading, 
72x93-inch    horizontal    jet    pump    for  j  draining,   placing   base  material   and 
the  fish  trap  at  Keswick  Dam,  Cen-  i  road  mixed  bituminous  surfacing  SC-  _ 
tral  Valley  Project  California;  Specl-j  4,   beginning  about  1\   miles   south-    2/7/^6  ^y^^noE.O 

.,.-_*! ^T.,       iMtt       All     nt    tha     »T»r»o-  L.„„.    ^#   D4=K«^  onH    f^TttPndine  easterly      CONTRACT     f\y^^nuzLiJ 


gle  phase  7200-volt   distribution   line.  ■    >  ^gg    city    Hall,  for    Insulation 

Alt  bid  for  three  different  types  of;  p-dflc  boilers  at  the  Argonne 
poles    (1)    cedar.    (2)    tamarack     and    °»^^^j 

(3)  full  treated  Douglas  fUr.  Deliv-  SDecificatlons  obtainable  from  the 
ery  date  Information  to  be  furnished  '  ^^^.^^  ^^  superintendent  of  Buildings 
with    each  type  pole.  «  „    ^    Chlsholm,  490  11th  St 

Materials  for  this  project,  with  the  j*^-  _ 

exception  of  poles,  have  been  order-  ,2/7/46  *     *• 

ed    by   the    co-operative.     The    major  I  ^/'Z"       ^^^^^ 

portions  of  materials,  including  P®'^  i**  cqNTRA  COSTA  COUNTY,  Calif, 
of    conductor,    is    already    in    ware-  I  _^^^^^    February    19.   8    P.    M.,    bid* 

house.  ..     ,  .^      win   be   received   by   the  high   school 

Specifications   obtainable  from    the    ^ »        ^^  ^^^^  j^^^  3^^^^  union  High 
above  office,  also  from  Inland  Engl-    "  District  of  Contra  Costa  Coun- 

neering  Co.,  R.  G.  Klatt.  Construe- ;  School  IJ  Merchant  clerk,  for  the 
tion  Engineer,  Rod  Int>«<ly^  I^««  f  «"^  1  p^^'rchase  of  one  stage  control  board 
Engineer,  RltzNille.  upon  .fleposlt  o'  P"7hrmodified  preeet  type  conslst- 
$25.00.  Ine   of   a   composite   pilot   board  and 

:     .     .     42   dimmer  bank,  a  circuit  breaker  panel, 

2/7/46  B  cross  connecting  panel  and  a  mag- 

CONTRACT   AWARDED      ^    ^  ,     ^    Seticallv     oSenitJd  ^ntactor    board. 

SAN  FRANCISCO.— Jas  A  Nelson  "^"i.^  board  shall  be  designed  for 
Co  1375  Howard  Ft.,  at  $49^8  award-  f  "'^^^^J^  S?/  15  volt  60  cycle 
ed  contract  by  the  Department  ^,M  Xmatin/ cu^t 
Public  Works,  Room  282,  City  «»>«;  I  *''^^''°^d  J^tf icaUons  for  thU 
for  gas  burner  equipment  for  present  ;  ^^  -te  on  Hie  In  the  office  of 
boll^at  Galileo  High   School.  j  ^e  ^ir^  of   the   higi   school   bo«tl 

42  i  of   said   district   in    the  High   School 
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22-26— RESIDENTIAL 
BUILDINGS 


,  St.,  Los  Angeles,  are  preparing  plans    2/7/46 

ifor  an  addition  to  the  sewage  disposal  [pLANNED  ^     ^     „ 

plant   for  the   City   of   Dinuba   at  an  ,      p^^^  SPRINGS,  Riverside  Coun- 

^tlmated    cost    of    $2000,    for    which  ;  ^      calif. -The  Mt  San  Jacinto  Wln- 

Iblds    win   be    advertised    around   the  {j^p    p^rk    Authority,    Palm    Springs. 

first  part  of  March.  j  has    reported    plans   ^o   proceed  j|ith 

<  • the  construction  of  a  12.400-ft.  aenai 

S2i  tramway    Unking     Palm    Springs    to 

iMt    San    Jacinto    by   way   of    Chino 

.— ;n«nvnn.    and    is    beginning    w  th    a 


2/7/46 


•     22  I  BIDS   OPENED 


2/7/46 

PLANNED 

AUTO   COURT 

OAKLAND.    Alameda   County. .        ,     ,,    . 

104th  Ave.  and  MacArthur  Blvd.  the  Alameda  City  Council,  city  clerk  s    ^^t  ,        ^.        „T«.r«tion 

Construction  of  a  24-unlt  auto  court.  !  office.  City  Hall,  for  the  construction  ,  pjans  call  for  ^}\^ ^^f^I^CAnvon, 
units  to  be  of  the  latest  design!  of  a  storm  sewer  on  west  side  of  ^able  cars  starting  WChmo  cany  ^^ 
and  furnishings  of  the  highest  type.  :  Everett    St    from    Blandlng    Ave.    to  1  ^e^r   Palm   SPjngs.   at  an  ^le^ 


flcatlon  No.  1163.  All  of  the  appa-  j  east  of  Blsbee  and  extending  easterly 
ratus  will  be  Installed  by  the  gov-  1  on  Benson -Douglas  Highway  in  Co- 
emment  The  specifications  contain  !  chlse  County,  Arizona.;  F.  11  (o', 
a  provision  for  liquidated  damages  '  aFE  8096,  a  total  distance  of  approxl- 
for   delay.   No    charge   for   copies   of  i  mately  3%  miles. 


building  in  Crockett  Calif. 


the  specifications  to  prospective  bona 
fide  bidders;  to  others,  $1.50,  not 
returnable. 
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2/7/46 

NEW   BIDS  WANTED 

GLENDALE,  Los  Angeles  Co., 
Calif.-^Untll  February  15.  5  P.  M.. 
new  bids  will  be  received  by  Jones 
California  Homes.  448  S.  Hill  St, 
Room  1018.  Los  Angeles,  for  the  in- 


i  ALAMEDA.  Alameda  Co..  Calif.—  \  canyon,  and  is  beginning  with  a  Room  1018.  lx>s  Angeies.  lor  tne  in- 
Cost.  $85,000  Sam  Hunter.  7701  San  Leandro.  Oak-  ]  complete  surN-ey  of  physical  and  eco-  stallatlon  o^l52  ft  of  8-ln.  concrete 
ounty.  Calif,  land,  at  $4162.  submitted  low  bid  to  j  ^^^Vc  aspects  of  the  proposed  proj  curb  and  gutter  1729  ft  of  4-in. 
hurBlvd  !  the  Alameda  City  Council,  city  clerk's '-^t  .  ««-  black-topping,  and  500  lln.  ft.  4-in. 
nur  oivu.        I  "'r.        ":.,.,.,■' ^._  ..».- -* *«^«^*^r..            _-,.    *..-    ♦»»«    on«>ration    of  ^aat    Iron    or    ceramic    sewers    fwlth 


Owner — Ralph  H.  Harris. 
Architect — Not  announced. 
Contractor— Harry     K.    Jensen.     4024 
MacArthur  Blvd..  Oakland,  Calif. 


ain  area  of  8500  feet  on  the_helghts 


2/T/46  •     24 

BIOS  WANTED— TO    BE    OPENED 

FEBRUARY  26,  3  P.  M. 

RESIDENCE 

SAN  RAFAEL,  Marin  County,  Calif. 

Construction  of  one-story  frame  and    2/7/46 


the  estuary 

Total  bids  were:  am  a.rco.  "^  "'^^  ----      >.^^™-,v  will 

Sam  Hunter.  $4162.  of  Mt.  San  Jacinto;  the  tramway  win 

M    J.  Macgulre  and  M.  Hester,  796    accommodate  approx.  '*O0.,P»^^^"j^f" 

66th  Ave..  Oakland.  $4843.40.  an    hour.     A    roadway   will    be    nun t 

Robert  Dasher.  $4584.  to   the   lower   tenninus   and   parking 

Freethy-Fogelberg  Co..   El  Cerrito.  ^  facilities   are   Pla»««<*-    ^®"?'"f;   fL 

S7897  commodatlons    at    each    end    ol    }m 

'  Edward  J.  Tobln.  Berkeley.  $4317.30.  I  tramway    will    also    be    ^onsm^ct^ 

Tt  Is  expected  that  the  Mt.  t>an  ja 
32  I  cinto  Winter  Parte  Authority  will  be 


flat  tile  roof,  two-car  garage. 
Owner— Withheld. 

Architects — J.  Francis  Ward  and  John 
S.  Bolles,  368  Pine  St,  San  Fran- 
cisco. 

Plans   obtainable   from   the  archi- 
tects' office. 


topping 
cast    Iron    or    ceramic    sewers    (with 
or  without  materials)  Including  ditch 

ing    and    backfilling,    under    City    of  j  (13)  1812  cu.  yds.  concrete ; 
Glendale  Inspection,  In  Harlow  Dr.  at  1  (i4)  180,000  lbs.  reinforcing  steel; 


The  work  involves: 

(1)  152.400  cu.  yds.  roadway  excava- 
tion; 

(2)  3500  cu.  yds.  overbreakage ; 

(S)  14.000  cu.  yds.  drainage  excava- 
tion; 

(4)  4*)0  cu.  yds.  structural  excava- 

tton ; 

(5)  182.000  sta.  yds.  overhaul; 

(6)  21,400  cu.  yds.  mile  haul; 

(7)  42.600  tons  Imported  borrow; 

(8)  38,300  tons  select  material; 

(9)  15.100  tons  aggregate  l)ase; 

(10)  8000  M  gallons  sprinkling; 

(11)  2200  hours  rolling: 

(12)  400  hours  mechanical  tampmg; 


Sleepy  Hollow,  Glendale.  Completion 
time  10  days. 

No  bids  were  received  at  the  Feb- 


(15)  3082    lln.    ft.    bituminous    coated 
CMP  ■ 

(16)  885  cu.  yds.  plain  riprap; 


ruary  1  bid  opening  for  this  project  I  (17)  2850  lln.  ft  road  guard; 

Tentative    estimates    are    also    de-     (ig)  58OO    Iin.    ft    combination    curb 

sired  for  work  to  begin   in  about  80  and  gutter ; 

days   in    connection    with    the   above  '  (19^  4400  sq.  ft  concrete  sidewalk; 

project  as  follows:  i  (20)  12,800  tons  road  mix; 

(1)  4000   sq.    ft   S-in.    asphalt  paving  '  (21)  935  tons  road  Oil,  SC-4; 


"'^^  '  .       .^      .— -     .^ithin  a  vear  from  the  date  of  tne 

Tward  of  contract  The  preliminary 
survey  and  final  report  for  the  proj- 
ect  were   prepared    by   Engineer   R 


Is  preparing  plans  for  the  construe 
tion  of  a  sewage  treatment  plant.  In- 
cluding mains  and  pipes,  for  the  City 
of  Belvedere. 


for  driveway  on  private  property 
adjacent  to  the  above  work ; 

(2>  800  Iin.  ft  of  standard  cement 
curb  and  gutter  and  800  Iin.  ft 
of  asphalt  4-in.  pavement  for 
Sleepy  Hollow  Dr..  24-ft.  wide; 

(3)  3000  ft.  S-n.  asphalt  for  driveway 
and  badminton  court  on  adjacent 
property. 


<22>  1300  tons  screenings; 

(23)  172  tons  emulsified  asphalt  class 

MAW   . 

(24)  8700    sq.    yds.    remove    concrete 
pavement 

Plans  available  from  the  above 
office  upon  pa>-ment  of  $10.75.  Guar- 
antee of  5%  to  acco«ipany  bid. 


BIDS   WANTED 


SAN  FRANCISCO.— Jam*?8  A.  Nel-  L  _^^^ 
son    Co..    1375    Howard    St.    at    »3488.  j  2/7/46 

awarded  contract  by  the  Department  »'°\,  "  "■4r^7;iecO— UntU  February 
of  Public  Worics.  Room  282.  City  "f"  L,,St^^^^^^Sr^iu  be  received 
for  new  duct  woric  and  llOt  catcher  20.  f.  30  P JJ^-  ^^^«  J'^bUc  Work., 
at  San  Francisco  Hospital  ^^'••^o  !  ^^^*  5j^u?^  SaU  foJ  additloiial 
Ave.   between  22nd   and  23ni   «^'-««^  i  ^-^^,  ,^^'LtSin  at^^GaUleo  High 

'school.  Bay  St  and  Van  Ness  Ave 

Plans  and  specificaUons  obtainable 
from  the  office  of  City  Architect 
Dodge  A  Riedy.  City  Hall,  upon  de- 
posit of  $5. 
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MACHINERY  AND 

EQUlPMe<T 
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(Continued  on  Page  Four) 


27/46 

BIDS  WANTED  j 

TACOMA.    Wash— UnUl    February 
16,  10  A.  M.,  bids  will  be  received  by 
Capt.  G.  A.  Duncan,  officer  In  charge  j 
of  construction,  Bureau  of  Yards  and  1 
Docks,  13th  Naval  District  Exchimge  ■ 

Bldg.,  Seattle,  under  Spec.  No.  17417  j -f  ,  «    tj- 

for  construction,  including  assembling  I         Mooay  Motel  Buudinf*, 
and  delivering,   of  14  ^cam«ls    2  pOT-  Oakland,   Calif. 

toons  wide  by  18  pontoons  long,  and  w«mi«*     , 

24    camels    8    pontoons    wide  and    13 
pontoons  long,  and  providing  for  in 


ProspectiYe  Bidders 

*. ■ — ♦ 


-• f 


BIDS:     Architects     MUler    A     War- 


SSlSn  o?^tl^r"f«d*rtie;eon.    neckeF.nanca.   Canter    B..fl.,   O.K- 
it Tc^dlSciflc   Shipyard.   Inc..   T,,-\\»n6.  February  7.  3  P.  M. 


at  Todd  Pacific   Shipyard. 

coma,   inactive  fleet   berthtog  faciU- 

lifts 
Specifcatlons    obtainable   from   the 

above  office. 

2/7/46  !  ^ 

BIDS    WANTED  J 

BERKELEY,  Alameda  Co  .  Cahf — 
Until  Feb.  20,  10  A.  M.,  bids  will  be 
^iv^  by  the  City  of  Bertceley. 
S?  clerk.  City  Hall.  Berkeley,  for 
furnishing    labor    and    materials    for 


Barrett  *  Hilp.  918  Harrison  St, 
San   Francisco. 

Frank  F.  Burrows.  10  California 
Drive,   Burllngame. 

E.  T.  Loiter  Sons.  811  37th  Street 
Oakland. 

Stolte.  Inc..  8451  San  Leandro  8t, 
Oakland. 

Parker.  Steffens  &  Pearce,  135  So. 
Park,  San  Francisco. 

M.  *  K.  Corp..  200  Financial  Cen- 
ter Bldg.,  San  Francisco.      •     •  ' 


rrffiififlrr  T 


r   K- a     C*.  . 


PAGE  4 


DAILY     PACIFIC    BUILDER 


THURSDAY.  FEBRUARY  7.  i  946 


iMiMmqr  Permits?,  ConiraLCtg? Recorded  ]%[olices 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


SAN   FRANCISCO 


1  -  STORY  FRAME  RESTAURANT 
and  STORE,  $25,000;  SE  Taraval 
and  46th  Ave;  owners,  Elias  L«iden 
and  John  Magliocco,  572  Bosworth; 
day  work. 
1- STORY  FRAME  STORES,  $9850; 
N  Judah  95  E  45th  Ave;  owner) 
Ida  M  Cambridge,  4629  Irving  St; 

,  l?UiWer,  R  B  Hamlll,  4124  Geary 
Blvd. 

1  -  STORY      FRAME       DWELLING, 

ISOOO;  NE  36th  Ave  and  Ortega; 
owner  and  builder,  Morton  Rude. 
2  Wlllard. 

1  -  STORY  FRAME  DWELLING, 
$5800 ;  W  22nd  AVe  193  N  Noriega ; 
owner  and  builder.  Marvel  Home 
Builders,  1815  i2lld  ▲▼» 

1-STORY  FRAME  DWELLINGS 
(10),  $5500  each;   SE  45th  Ave  and 

.  Ortega ;  SE  45th  Ave  25,  50,  "75,  100, 
125,  150.  175,  200.  225  S  Ortega ;  own- 
er and  builder,  Geo  P  Belcher,  8890 
San  Bruno  Ave. 

ALTER  CHEMICAL  LABORATORY, 
$5000;  351  8th  St;  owner.  Multi- 
phase, Inc,  prem ;  builder,  Empire 
Construction.  344  Harriet  St 

ALTER  STORE.  $2500;  877  Market; 
owner,  Grayson,  premises;  builder, 
Midstate  Construction,  1299  Bush 
St;  architects,  Gerren  &  Krummell, 
1424  N  Kings  Rd,  Hollywood,  Calif. 

ALTER  STORE,  $1000;  1183  Potrero 
Ave;  owner.  Frank  Cella.  prem; 
builder,  Richard  M  Tone,  1555  Page. 

ELECTRIC  SIGN,  $960;  912  Cole  St; 
owner.  Jack  Morris,  prem ;  builder, 
Brumfield  Electric:  965  Folsom  St. 

BILLBOARD,  $960;  S  Greenwich  250 
W  Hvde ;  owner,  M  T  Kniesche, 
1274  Filbert;  builder.  E  P  Merrltt, 
102  Rialto  Bldg. 

ALTER  FLATS  AND  SHOP,  $850; 
218  Presidio  Ave ;  owners,  A  W  and 
Ruth  A  Stone,  prem ;  day  work. 

ALTER  CAFE,  $600;  697  3rd  St;  own- 
er, F  Kouchan,  prem;  builder,  P 
Allison,  540  30th  Ave. 


owner.  P  T  Parker  Co. 
ALTTR  dwelUng.  $900;  1403   WUlard 

St    ;owner,  Lloyd  F  Butcher. 
ALTER    plant.     $500;     3070    17th    St; 

owner,  LeRoy  Olson  Co. 
ALTER  bldg.  $625;  341  O'Farrell  St; 

owner,   Mr   Lambert. 
BLDG.   1-story   frame.   $4800.    S    To- 

peka   80    W    Venus;    owner,    E    W 

Perkins  &  Sons. 
BLDGS,    four    1 -story    frame.    $4800 

each;    S   Topeka   105.    130,    155,    180 

W  of  Venus;  owner,  E  W  Perkins 

dc   9onB. 
ALTER  garage,  $750;  001  Florida  St; 

owner,   Felice  Fanuccni. 
ALTER    store,    $2000;    4083    24th    St; 

owner,  Dr  J  H  Seymour. 


CompletioB  Notices 


SAN    FRANCISCO 


OAKLAND 


ADDITION.  1 -story  concrete,  $9000; 
4016  E  14th  St;  owner.  Sun  Roof 
Co.  premises;  contractor,  B  &  R 
Constr  Co.  368  Market  St,  San  Le- 
andro ;  architect  Ray  F  Keefer. 
770  Wesley  Ave 

DWELLING.  1-story  5-room.  $5000; 
2566  Truman  Ave;  owner,  T  P 
Walker,  1239  15th  Ave;  contractor. 
Walker   Constr   Co,    1239   15th    Ave. 

RETAINING  WALL.  $500;  283  Mac- 
Arthur  Blvd  W ;  owner,  Andrew 
Williams.  Inc,  prem ;  contractor, 
E  J  Freethy,  1432  Kearney  St,  El 
Cerrito. 

DWELLING,  l-story  6-room,  $10,000; 
4638  Geranium  PI;  owner  and  con- 
tractor, L  H  Lincoln,  4158  Mtn 
Blvd. 

ADDITION,  1 -story,  to  factory,  $3,- 
000;  1127  57th  Ave;  owner,'  Key- 
stone Products,  1127  57th  Avenue; 
contractor,  W  A  Rose,  478  25th  St. 

ALTER  apts.  $800;  803  55th  Street; 
owner  and  contractor,  R  K  Jef- 
freys,   premises. 

ALTERATIONS.  $800  ;  1606  70th  Ave  ; 
owner,  A  Carlson,  prem;  contrac- 
tor, N  H  DeShong,  3248  San  Pablo. 

ALTER  and  repair,  $2000;  816  Alice 
St;  owner,  Lee  Fong,  prem;  con- 
tractor.   Economy    Bldrs,    476    37th. 

STORE,  l-story,  $4000;  2546  73rd 
Ave ;  owner.  Carl  Doerf ler,  5200 
Camden  St;  contractor,  William  H 
Anderson.   3031    67th    Ave. 

ALTER  and  repairs.  $5000:  3201 -O.'J 
Grand  Ave;  owner.  Otto  P  Meyer, 
6344  Ascot  Drive;  contractor.  W  A 
Rose,  478  25th   St.     . 

DWELLING,  l-story  ,5-room,  $5000, 
and  l-story  garage,  $500;  10137 
Voltaire  Ave;  owner  and  contrac- 
tor. E  R  Blabon,  2327  99th  Ave. 

ADDN,  $1000:  5356  Princeton  Street; 
owner  H  B  Masterson.  prem;  con- 
tractor, A  Salel,  10035  E  14th  St. 

APARTMENTS,  two-3tor>-  20-room, 
$24,000,  and  l-story  garage.  $1000: 
6309-6311-6315-17  MacArthur  Blvd; 
owner  and  builder.  B  A  Stifle,  2450 
Frances  St. 

SIGN,  roof,  $2000:  NE  Cor  21st  and 
Broadway ;  owner  and  contractor. 
Special  Site  Sign  Co.  3225  Louise. 


Recorded  Accepted 

Feb  6,  1946-^43  ARLETA  AVE. 
Stephen  Heckert  to  whom  it  may 
concern February    6.     1946 


ALAMEDA  COUNTY 

Recorded  Accepted 

Feb  6,  1946—1023  VICTORIA  ST. 
San  Leandro.  John  Piece  to  Roy 
Johnson February    4,    1946 


8392  Sptter  and  Kearny  Streets- 
owner,  Sherman  &  Clay;  contractor 
Pacific  Elec  &  Mech;  170  outlets  49 
switches ;   139  plugs. 

8393  3880  Clay;  owner,  Bevla;  con- 
tractor,  Lynch  Electric;  service. 

8394  1522  Eddy;  owner,  Howard- 
contractor,  A  N  Howard;  3  ouUeU- 
1  switch;  2  plugs.  ' 

8395  950  Mason;  owner,  Al  Wil- 
liams; contractor,  G  H  Armstrong 
Electric;  alterations. 

8396  2345  Diamond;  owner, ; 

contractor,  Wm  Hannessey ;   14"  out- 
lets; 8  switches;  12  plugs;  service. 

8397  California  and  Mason  Sts; 
owner,  Mark  Hopkins  Hotel;  con- 
tractor, H  C  Reid ;  motors. 

8398  1135  Mission ;  owner,  Riley ; 
contractor.  Smith  Electric;  4  outlets; 
6  plugs;  service. 

8399  723  Irving  St;  owner,  Peta- 
luma  Egg  Co ;  contractor,  Smith  Elec- 
tric; 4  outlets;  1  switch;  service; 
motors. 

8400  1529%  Steiner;  owner.  Rector; 
contractor.  Bylngton  Electric;  6  out- 
lets; 2  switches;  4  plugs;  service. 

8401  1570  Stockton;  owner,  Paul; 
contractor,  Bylngton  Electric;  8  out- 
lets; 2  switches;  6  plugs;  service. 

8402  345  Sutter;  owner,  Faye;  con- 
tractor, Bylngton  Electric;  altera- 
tions. 

8403  1457  Lake  St;  owner.  Revel; 


EngineeriD^  Secb'on 

(Continued  From  Page  Three) 


36—  PARKS,  AIRPORTS  & 

PLAYGROUNDS 


Feb  5    194^-5370  HARBORD   DR,       contractor.     Manning'   &     Whitakeri    StabHshm.n'?*  ^ 
Oakland.     Nat    M   and    Tv>iii««»   r-       .^^i^>  «**^* »  i  eataoilshment  of 


Oakland.     Nat    M   and    Louise   C 

Fox   to   Fox   Constr  Co 

™- - November  1,    1945 

Feb  5.  1946—20  RIO  VISTA  AVE, 
Oakland.  Ernest  W  Gutleben  to 
Harry  K  Jensen.  January  31,   1946 

Feb  5,  1946— SE  COR  MEADE  and 
Market    Sts,    Oakland.     Leslie    A 


service. 

8404  229  2nd  Ave;  owner,  D  C 
Schenk ;  contractor.  Manning  &  Whlt- 
aker ;  7  outlets ;  6  switches ;  10  plugs ; 

j  service.  ■ 

j     8405-11     Various    locations;    owner! 

land    contractor,    Foster    &    Kleiser; ! 

:  signs. 


2/7/46  •     86 

BIDS   WANTED 

ST.  GEORGE,  Utah.— As  previously 
reported,  untU  February  18,  10  A.  M., 
bids  will  be  received  by  the  Civil 
Aeronautics  Administration,  1500  4th 
St,  Santa  Monica,  for  the  construe* 
tion  of  improvements  to  the  inter- 
mediate landing  field  at  St  George, 
Utah;  Proposal  6-46-129. 

The  work  involves  clearing,  grad- 
ihg,  graveling  and  sealing  northeast- 
southwest  runway;  clear,  grade  and 
smooth  northwest-southeast  landing 
strip;  erecUon  of  a  iex24-ft  prefab- 
ricated steel  panel  watchhouse  build- 
ing, 8xl2-ft.  prefabricated  steel  build- 
ing for  telephone  termination  equip- 
ment, construction  of  a  sewage  sys- 
tem, installation  of  receiving  antenna 
poles,  including  obstrucUon  lighting, 
and  installation  of  subsurface  power 
lines  and  conduit  and  other  miscel- 
laneous items  connected  with  the 
control  quarters  for 


Elliott  to  Swanstrom  &  Stahl ; 

January  25.   1946'     8412    201  Mississippi;  owner.  North- 

Feb  6,  1946— LOTS  5  and  6  Blk  G  'em  California  Hardware;  contractor. 
Rose  Park  Tract,  Oakland.  Nor-  'stone-Ryals  Electric;  3  outlets;  8 
man  V  and  Alice  M  Batstone   to       plugs. 


Sol   SchermaA -...January  30,   1916 


MARIN  COUNTY 


Feb.  4,  1946 — Property  on  highway 
between  San  Rafael  and  Sausa- 
lito.  Henry  G  and  Mabel  Andler 
to  Oliver  Bean Jan.  26,  1948 


Release  of  Liens 


8413  750  Battery;  owner,  Stlef- 
vaters ;  contractor,  G  Vaccarino ;  6 
outlets ;  1  switch ;  5  plugs. 

8414  967B    Hudson    Ave;     owner, 

;  contractor,  Wm  Alexander;  6 

outlets ;  3  switches ;  4  plugs ;  service. 

8415  490  5th  St;  owner,  Geo  M 
Robinson  Co ;  contractor,  Kuchel  & 
Sievers  Electric ;  service ;  motors. 

8416  772  Ashbury;  owner,  Mrs 
Laury- :  contractor,  O'Keeffe  the  Fan 

!  Man  ;    4    outlets ;    1    switch  ;    3    plugs ; 


■*  I  motors. 


ALAMEDA  COUNTY 


8417  831-33  San  Jose  Ave;  owner, 
A  Vemengo;  contractor,  O'Keeffe  the 
Fan  Man  ;  6  plugs. 

8418  2255  Mission;  owner.  Mission 
Reliable  Furniture  Co;  contractor. 
Porter  Electric ;  12  outlets ;  2  switches  j 

8419  817  36th  Ave ;  owner,  J  Solache ; 


Recorded  Amount 

Feb  6,  1946—  PTN  LOTS  21  and  27 

of    Remap    Ptn    of    Rancho    De 

Valle  De  San  Jose,  Murray  Twp. 

Elmer  M  Shephard  to  Harry  and 

Denise   Lovett   $350.00  | contractor,   Porter   Electric;    38   out 

_  lets  :  35  switches ;  54  plugs. 

_  ,  j     8420    401  Kansas ;  owner,  Greyhom 

T  |A||ff    KiIaH  Lines;    contractor.    Central    Electric; 

8421  369    Ellis    St;    owner.    Castle 
Coffee      Shop ;     contractor.     Central  j 

I  Electric;  1  plug. 

8422  320  Alemany;   owner ; 

contractor,  H  C  Wilson;  6  outlets;  4 
swtiches ;  5  plugs ;  service. 


an  airways  communication  station  at 
St.  George,  Utah,  Intermediate  land- 
ing field. 
The  bids  will  be  taken  as  follows: 
Schedule  I   (Alternates  A  and   B) 
Preparation  of  Sitb 

(1)  152  acres  clearing  and  grubbing; 

(2)  64,000  cu.  yds.  grading,  common 
excavation ; 

(3)  4800  cu.   yds.  grading,   rock   ex- 
cavation ; 

(4)  22,000  cu.  yds.   borrow,   unclass. ; 

(5)  4200  M  gallons  watering  as   or- 
dered ; 

(6)  290   sq.    yds.    erosion    protection, 
3-ln.  gravel-oil  mix; 

(7)  6  cu.  yds.  concrete  In  place  for 
drainage  structures; 

(8)  12    cu.    yds.    structural    excava- 
tion, unclassified; 

(9)  50  acres  smoothing  landing  strip  \ 
outside  graded  area;  I 

(10)  23.000   lin.    ft.    fence,    new,   class  I 
D.   4-wire,   wood  or  steel  posts ;  1 

(11)  lump    sum,    14-ft.    steel    gate   in  ' 
place ;  i 

(12)  lump  sum.  10-ft.  concrete  cattle  j 
guard  in  place,  per  Dr.   D-2112 ;  ; 

Alternate  A 

(a)  21,200  cu.  yds.  9-in.  crushed 
gravel  base  course,  in  place; 

(b)  1500  M  gallons  watering  as 
ordered ; 


furnished  8zl2-ft  buikllng 
complete.  Including  concrete 
foundation  and  floor,  elec-  ' 
trlcal  wiring  and  painting;  1 
(b)  85  lln.  ft.  furnish  and  Install 
21^-in.  metallic  conduit  in 
trench  from  telephone  ter- 
mination building  to  watch- 
house,  including  underground 
entrance  Into  each  building; 
(43>  related  construction : 

(a)  lump  sum,  furnish  and  in- 
stall complete  sewer  system, 
including  concrete  septic 
tank  and  drainage  field  per 
Spec  CAA-131  and  Drs.  6-A- 

544  and  D-3093: 

(b)  270  lln.  ft.  trench  excava- 
tion and  backfill,  18  inches 
deep; 

(c)  80  lin.  ft.  trench  excavation 
^d  baclLfill,  36  inches  deep;  j 

(d)  175  Un.  ft  install  govern- 
ment furnished  power  en-  I 
trance  cable  in  trench  for 
watchhouse  and  telephone 
building,  including  all  con- 
nections and  terminations; 

(e)  3  each  furnish  and  install  30- 
ft.    receiving   antenna   poles, 

.  guyed  and  including  mesMik- 
ger  cable  a^  indicated  Dr.  6- 
C.946-13; 

3    each.    Install    double    ob- 
struction   lights   on   antenna 
poles; 
(g)  250  lln.  ft  Install  obstruction 

light  power  cable  In  trench ;  I 
(h)  lump  sum,  furnish  and  In-  j 
stall  all  conduit  and  fittings, 
meter  box,  ground  rod  and  i 
all  connections  for  power  j 
company  terminal  pole  per 
Dr.  2106-2  (see  alternate  be-  j 
low) ;  I 

lump  sum,  furnish  and*  In- 
stall 25-ft  pole  and  all  con- 
duit, fittings,  meter  box, 
ground  rod  and  all  connec- 
tions per  Dr.  2106-1  (If  or- 
dered). (Alternate  to  (h) 
above. 

Total  Schedule  II. 

Specifications  obtainable  from   the  i 
above  office. 


(f) 


(1) 


ALAMEDA  COUNTY 


Prospective  Bidders 


Showroom  and  Garage, 

4th  and  Crescent  Sts., 

San  Rafael,  Calif. 


BIDS:    Armstrong  A  Campbell,  0/0 

Consulting    Engineers    H.    M.    O'Neill 

(c)  43,000  gallons  liquid  asphalt  '  Co.,   610  16th   St.,   Oakland,   February 


9,  2  P.   M. 


Recorded                                        Amount 
Feb    6,    1946;— 715    39th    ST,    Oak- 
land.    Superior    Tile    Co    vs    Wm 
C  and  Ethel  L  Dixon $96.00 


Non-Responsibitity 


SAN  FRANCISCO 
ALAMEDA  COUNTY 

Feb  4.  1946— SW  Second  46  NW 
Jessie  NW  23  x  SW  57-6.  Eu- 
genie La  Coste.  Marie  and  P  A 
Bergerot  as  to  improvements  on 
propertv. 

Fab  4,  1946— S  24th  25  E  York  E 
135  S  100  W  160  N  7  E  25  N  93. 
Alexandria  Realty  Co  as  to  im- 
provements on   property. 


BURLINGAME 


RESIDENCE,  $7000;  Lot  8  Blk  10. 
Toyan  Dr;  owner  and  contractor, 
Kenneth  L  Ohran. 

STUCCO  exterior.  $600;  915  Chula 
Vista;  owner.  Mrs  May;  contrac- 
tor, Fred  E  Whelan.  1105  Dufferln 
Avenue. 

APT.  BLDG.  eight,  $45,000;  Lot  Q 
Blk  6,  Floribunda ;  owner  and  con- 
tractor. M  J  Terranova,  618  10th 
Ave,  San  Mateo. 

ADDN  to  shop  bldg,  $3500;  404  Prim- 
rose Road;  owner,  F"  P  Butcher; 
contractor,  G  W  Williams  Co,  10 
California    Drive. 

RESIDENCE.  $8000;  Lot  6  Blk  4, 
Bloomfield;  owner,  D  E  Tromble; 
contractor,  I  Caster.  1150  Jones  St, 
San  Francisco. 

SAN    MATEO 

MARKET.  $3250;  Lot  5  San  Mateo 
Drive;  owner.  Central  Market;  con- 
tractor, Charles  Pedersen,  333  Oc- 
cidental Ave.  Burlingame. 

REPAIR  dwelling,  $590;  60  Clark 
Dr ;  owner,  D  E  Gunn ;  contractor, 
Peninsula  Roofing  &  Tile  Co,  310 
El   Camino    Real.   Redwood   City. 

REPAIR  dwelling.  $525;  145  El  Ca- 
mino; owner,  Nellie  Watkins;  con- 
tractor. Peninsula  Roofing  &  Tile 
Co,   310   El    Camino    Real,    Redwod 

City. 

DWELLINGS,  three,  $16,000  ea ;  509, 
615,  523  Maywood  Dr.  owner  and 
builder,  R  H  Grant  Constr  Co,  54 
Femwood    Drive,    San    Francisco. 

GARAGE,  $600;  1542  Locust  Street; 
owner.  Elaine  F  and  Nora  T  Walk- 
er; contractor,  E  F  Walker. 

ALTER  dwelling.  $1000;  275  W  3rd; 
owner,  Clifford  Anderson;  contrac- 
tor, Chas.  Hammer.  1524  Flori- 
bunda   Ave.    Burlingame. 

STORE.  $24,000;  3425  San  Mateo  Dr; 
owner,  L  D  Bombay ;  contractor. 
Geo  Arthur  &  Sons,  941  S  Clare- 
mont   Street. 

STORE.  $23,000;  216  San  Mateo  Dr; 
owner.  D  A  Raybould ;  contractor. 
Gould  Constr  Co.  680  Laurel  St. 
San    Carlos. 

MOTEL,  $100,000;  350  Bayshore  600 
S  Poplar;  owners,  A  A  Kirkham, 
J  Jones,  Ed  Skolan.  E  J  Link  and 
M  F  Stock;  contractor,  G  W  Wil- 
liams Co,  10  California  Dr.  Bur- 
lingame. 


Electrical  Permits 


r  u  ,11  u  ii  L  ij 

Ftdly  Equipped 

Brockway  Line  Truck 

oOo 
V.  G.  ELECTRIC  CO. 

330   SEVENTH   ST.,   RICHMOND 
Phone  RICH.  4710 


MC-2; 

Alternate  B  1     E.   S.   McKittrick  Co.,  610  16th   St, 

(a)  21,200  cu.  yds.  9-ln.  uncrushed  1  Oakland. 

gravel  base  course.  In  place;        Leibert     &     Caletti,     28     Francisco 

(b)  15(K)  M   gallons  watering  as    Blvd.,  San  Rafael. 

ordered;  !      Litchfield      Construction      Co.,      721 

(c)  43,000  gallons  liquid  asphalt,  1  Francisco  Blvd.,  San  Rafael. 
MC-2;  t     E.  P.  Merritt,  102  Rialto  Bldg..  San 

Total  Schedule  I— Alternate  A.  i  Francisco. 

Total  Schedule  I— Alternate  B.  i  

Schedule   I    (Alternates  C   and    D      ' -f -f 

rw!  ^DL*Jf''^^'''!i^"''^^"^^"'^*'^«=l  1    Theater  Bmlding,  Salinas    I 

(14)  59.000  cu.  yds.  gradmg.  common  .  i i 

t-iK^  !^^*"°^i  ^.  ,  i      BIDS:    Architect   Francis  E.  Lloyd, 

Sl^at^on-  ^'■*^'"«'   ^^^   ^-1210  Post  St.,  San   Francisco,  Feb.  15, 


4   P.   M. 

j      Erbentraut   &   Summers.   446    Sixth 
i  St..    San    Brancisco. 

i/io\  ooA  J  I  X     ^.        '      Stolte,    Inc.,  8451   San    Leandro    St., 

(18)  290   sq.    yds.    erosion    protection,    Oakland 

no.  r"!,"-  ^^''^*'°"  "I^;       ^     .  '      Howson  Brothers,  Gilroy. 

(19)  6  cu.  yds.  concrete  for  drainage;      ^arl  N.  Swenson  Co..  355  Stockton 


!  (16)  23,000  cu.  yds.  borrow,  unclass. ; 

(17)  4200  M  gallons  watering  as  or- 

1  dered ; 


Avenue,    San   Jose. 


Sheet  Metal  Shop, 
22nd  and  S  Sts.,  Sacramento 


SAN  FRANCISCO 


I 


OAKLAND 


8355    1098%  Hollister;  owner.  Fren-  j 

chett;   contractor,  Ets-Hokin  &  Gal-.     „„„„,  „,«„  .r,  ......  „  ^  . 

van  •  '     35251  7408  E  14th  St ;  owner.  Calaoa ; 

83is6-is7    476  38th  Ave ;  owner,  ;  j  contractor,   Collins   Electric;    outlets; 

contractor.  Black  &  Gustavson ;  mo-  j  switches ;  fixtures ;   plugs. 

t^ors  '     35252      1801    13th   Ave;    owner,  At- 

8358      350     Ellis     St ;     owner,     An-    tencio    Bros ;    contractor,    Shea   Elec- 


gelica  Jacket  Shop ;  contractor  Crown 
Elec  Co;   3  plugs. 

8359     365  Taylor  St;    owner,   Grant 


trie ;   alterations. 
35253      5774    Shafter    Ave;    owner, 

Mendenhall ;  contractor,  Roberts 
Cafe;  contractor.  Crown  Elec  Co;  2!  Lighting  Fixture  Co;  17  outlets;  9 
outlets;  motors.  j  switches;  16  plugs. 

8360  Geary   and   5th   Ave ;    owner, !     3S254    1819  Wood ;  owner,  Schrader ;  ] 
French    Hospital;    contractor,   Crowh  j  contractor  TLRosen^^^  !  (25)  152  acres  clearing  and  grubbing; 
Elec;  24   outlets.                                          '     35255  3865  Greenwood ;  owner  Gun- ,  ^26)  71.000  cu.   yds.  gmding   common 

8361  350     Union     Street ;     owner,  |  ter ;    contractor,  T  L  Rosenberg  Co ;  excavation ; 

Golden     Gate     Nursery;     contractor,  { service.  (27)  8800   en    vda    ffTadinc    rock    ex- 

Crown  Elec  Co;  4  outlets;  4  switches       35256     26th  and  Broadway;  owner,  ^^^^  cavatfon-  ^™**'°^'   "^^   *"" 

8362-65  Various  locaUonsan^  own- I Weave^rPa^^  ^qqq  ^^'  ^^^    borrow,  unclass.; 

'   "     "    "     '"'"    ^•— *-'-      '"•"■  ""    "  "     "  ""•'  (29)  7200  M  gallons  watering  as  or- 


structures  in  place; 

(20)  12  cu.  yds.  structural  excavation, 
unclassified ; 

(21)  50  acres  smoothing  landing  strip 
outside  graded  area ; 

(22)  23,000  lin.  ft.  fence,  new,  class  D 
4-wire,  wood  or  steel  posts; 

(23)  lump   sum.    14-ft.    steel    gate    in 
place;  j      BIOS:    Architect    Gordon    Stafford, 

(24)  lump  sum.  10-ft.  concrete  cattle  1  Insurance    Bldg.,   806    K    St.,    Saora* 
guard  in  place  per  Dr.  D-2112;      j  mento,   February  15,  4  P.  M. 

i  Campbell  Constr.  Co.,  800  R  St., 
Alternate  C  Sacramento. 

Lawrence  Constr.  Co.,  3020  V  St., 
Sacramento. 

Holdener  Constr.  Co.,  2608  R  St., 
Sacramento. 

Chas.  F.  Unger,  2426  Seventh  Ave., 
Sacramento. 

H.  W.  Robertson,  2917  T  St.,  Sac- 
ramento. 

Central  California  Constr.  Co,  116 
Erie  St.,  San  Francisco.       •     • 


(a)  14,200  cu.  yds.  6-ln.  crushed 
gravel  base  course  In  place ; 

(b)  1000  M  gallons  water  as  or- 
ordered ; 

(c)  43,000  gallons  liquid  asphalt, 
MC-2; 

Alternate  D 

(a)  14,200  cu.  yds.  6-in.  uncrushed 
gravel  base  course  in  place ; 

(b)  1000  M  gallons  watering  as 
ordered ; 

(c)  43,000  gallons  liquid  asphalt, 
MC-2; 

Total  Schedule  I— Alternate  C. 
Total  Schedule  I— Alternate  D.  . 

Schedule  I  (Alternates  E  and  F)       !  •¥ 


Factory  Building, 
5425  E.  14th  St,  Oakland 


ers;    contractof,    Brumfield    Electric  1  berg ;  outlets ;  plugs. 
Sign   Co ;   signs.  35257   SE  19th  and  Broadway ;  own- 

8366    525  Bright;  owner,  ;  con-  ler.  Rose;  contractor,  T  L  Rosenberg; 


tractor,   Kennedy   Elec ;   motors. 

8367  44  Del  Monte  St;  owner,  ; 

contractor,  Venliedy  Elec  Co;  motors. 

8368  W    Ingalls    100    N    Thomas; 

owner.   ;  contractor.  Edison  El 

Constr  Co;  

8369  341  Taraval;  owner,  Amott; 
contractor,  Edison  Elec  Constr  Co; 
service. 

8370  684  3rd  St;  owner,  F  Wil- 
liamson Estate;  contractor,  Kuchel 
&  Sievers  Elec  Works;    

8371  1507  Polk ;  owner,  Kaplanis ; 
contractor.  Mohrdick  Elec  Co;  alter- 
ations. 

8372  565  Commercial  St ;  owner, 
Britton  &  Rey ;  contractor,  Mohrdick 
Elec ;  motors. 

8373  108  Serrano  Dr;  owner.  Met- 
ropolitan Parkmerced  Comm;  con- 
tractor, Mohrdick  Elec  Co;  

8374  735  Bryant;  owner,  Belle- 
vue  Creamen,' ;  contractor.  Mohrdick 
Elec ;    motors. 

8375  123  Jackson ;  owner,  Camp- 
bell Equipment;  contractor,  Mohr- 
dick Elec:  motors. 

8376  78  Tehama ;  owner,  Merritt ; 
contractor.    Mohrdick   Elec;    motors. 

8377-79  Various  locations  and  own- 
ers; contractor.  Apex  Elec  Co;  signs. 

8380  942  Howard  St ;  owner.  Mer- 
cury Press;  contractor,  Stone-Ryals 
Elec;   ..„ 

8381  63  5th  St ;  owner.  Leader 
Lunch;  contractor.  Stone-Ryals  Elec 
ft  Mfg  Co; 

8382  100  3rd  St;  owner,  Rochester 
Clothing;  contractor.  Stone-Rvals  El 
ft  Mfg  Co: 


outlets ;  switches ;  fixtures  ;  plugs. 

35258  3130  E  14th  St ;  owner,  Peter- 
son;  contractor,  T  L  Rosenberg  Co; 
outlets  ;    switches  ;    fixtures  ;    plugs. 

35259  326  Lewis  St;  owner,  Wll- 
Mac  Welding  Co;  contractor,  Matson 
Electrical;  switches. 

35260  7th  and  Terminal;  owner. 
Corrugated  Kraft  Containers ;  con- 
tractor. California  Electric;  31  out- 
lets; 31  fixtures. 

35261  3233  Market  St;  owner, 
Standard  Brands;  contractor,  Cali- 
fornia Electric  Co ;  outlets ;  switches. 

35262  3137  Adeline  St ;  owner.  Doe ; 
contractor,  California  Electric  Co; 
alterations. 

35263  41st  Avt  E  14th  St;  owner, 
Dailey  Motor  Co ;  contractor,  Califor- 
nia Electric  Co ;  alterations. 

35264  2900  23rd  Ave;  owner.  Lake; 


dered 

(30)  drainage: 

(a)  2800  lin.  ft.  12-In.  corrugated 
metal  pipe  in  place; 

(b)  520  lin.  ft.  18-in.  corrugated 
metal  pipe  in  place; 

(31)  35  cu.  yds.  concrete  in  place  for 
catchbasins,  headwalls,  spill- 
ways, check  dams,  aprons,  etc.; 

(32)  15  each,  catchbasin  gratings  and 
frames,  steel; 

(S3)  1000  cu.  yds.  structural  excava- 
tion, common ; 

(34)  500  cu.  yds.  structural  excava- 
tion, rock; 

(35)  290  sq.  yds.  erosion  protection, 
3-in.  gravel; 

(36>  50  acres  smoothing  landing  strip 

outside  graded  area; 
(37)  23,000  Hn.  ft.   construction   class 

D  fence  with  wood  or  steel  posts, 

including  all  materials; 


BIDS:  ArchiteoU  Miller  A  War- 
necke,  Financial  Center  Bldg.,  Oak- 
land,  February  8,  3  P.  M^  for  Kay 
Chesterfield   Manufacturing  Co. 

H.  L.  Risdon  ft  Sons,  5977  Ma- 
jestic Ave.,  Oakland. 

Hans  C.  Jensen,  3906  Oakmore  Rd., 
Oakland. 

Anderson  &  Hagland,  Inc.,  219  4l8t 
St.,    Oakland. 

Stolte,  Inc.,  8451  San  Leandro  St., 
Oakland. 

E.  T.  Leiter  Sons.  811  37th  Street, 
Oakland.  •         • 


contractor,  Dimond  Electric; '2   out- I  ^^8)  lump   sum,    14-ft.    steel   gate    in 

place ; 
(39)  lump  sum.  10-ft  concrete  cattle 
guard  in  place  per  Dr.  D-2112; 
Alternate  E 

(a)  14.200CU.  yds.  6-in.  uncrushed 
gravel  base  course  in  place; 

(b)  1000  M  gallons  watering  as 
ordered ; 


Qassified  Advertising 


WANTED 


lets  ;  1  switch  ;  1  fixture. 

35265  4169  Maple ;  owner.  Mason ; 
contractor.  Paramount  Electric;  saw 
motor. 

35266  452  Clifton;  owner,  Harding; 
contractor.  Paramount  Electric  Co; 
fixtures ;   alterations. 

35267  1427  Broadway;  owner,  Kron- 
ard ;  contractor,  Western  Neon  Corp ; 
sign. 

35268  768  106th  Ave ;  owner,  Almosi 
ft  Gilberti;  contractor,  Del  Monte 
Electric  ;  outlets ;  switches ;  fixtures ; 
plugs. 

35269  Claremont  and  Clark  ;  owner. 
Pacific  Heating  ft  Ventilating;  con- 
tractor, Clifford  Electric;  furnace. 

35270  16th   and   Jefferson;    owner. 


8383    265  Montgomery:  owner,  Wal- 'pj^cific     Bldg;      contractor,     Clifford 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


SAN   FRANCISCO 


FEBRUARY    6,    1946 


ALTER   flats.   J900;   3354-56  Steiner; 

owner,  T  Bozxini. 
ALTER  store,  |10,000;  130  Hayes  St; 


ston.   Hoffman  ft  Goodwin ;  contrac 
tor,    Buzzell   Elec   Works ;    7   plugs 

8384  417  Montgomerj'  St ;  owner, 
General  Petroldim  Co;  contractor, 
Cimino   Elec    Co;    alterations. 

8385  NE  Cor  Howard  and  Van 
Ness  Ave  South ;  o'wner.  General 
Petroleum:  contractor.  Cimino  Elec 
Co;  2  outlets. 

8386  130  West  Portal  Ave:  owner. 
Owl  Drug  Co :  contractor.  Cimino  El ; 
alterations. 

8387  801  Clement;  owner.  Bank 
of  America:  contractor.  Fred  D  Wil- 
son Co.  Inc:  

8388  16  California  Street :  owner. 
Harper;  contractor,  Fred  D  Wilson 
Co,  Inc;  

8389  1801  Baker  St;  owner,  Tre- 
vor ft  Co;  contractor.  Eureka  Elec 
Co;   

8390  2206  Bayshore  Blvd :  o^n-ner, 
Gus  Restaurant;  contractor.  Eureka 
Elec;   1   plug:   service. 

8391  576  Folsom  St ;  owner.  Jas 
Burr;  contractor.  Pacific  Electric  ft 
Mfg :  5  outlets ;  3  switches :  10  plugs ; 
motoi's. 


Electric;  furnace. 

35271  8733  D  St;  owTier,  Smith; 
contractor,  Clifford  Electric ;  outlets ; 
switches;  fixtures;  plugs. 

35272  5940  San  Pablo ;  owner,  Mili- 
tello;  contractor,  Clifford  Electric; 
outlets ;  switches ;  fixtures ;  plugs. 

35273  15038  Broadway  Terrace; 
owner,  E  P  Todd ;  contractor,  special 
owner ;  20  outlets ;  14  switches ;  12 
fixtures. 

35274  2107  San  Pablo;  owner, 
Kauchens  Art  Store ;  contractor  Elec- 
trical Products  Corp ;  sign. 

35275  3025  23rd  Ave ;  owner,  Hagen ; 
contractor,  special  owner;  fixtures; 
alterations. 

35276  E  14th  and  40th  Ave ;  owner, 
Curtola  Co;  contractor,  Ets-Hokin  ft 
Galvan;  outlets;  switches;  fixtures; 
plugs. 

35277  1051  19th  Ave;  owner,  Cur- 
tola Co;  contractor,  Ets-Hokln  ft 
Galvan ;  motors. 

35278  3515  Laurel;  owner,  Carl 
Monzo:  contractor,  special  owner;  9 
outlets:  2  switches;  3  fixtures;  6 
plugs. 


ESTIMATOR  with  Building  exj>. 
or  EJngineering  training.  State  pre- 
vious exp.  and  education.  Good  fu- 
ture for  ambitious  young  man.  Reply 
Box  130  c/o  Daily  Pacific  Builder. 

(tf) 


BLDG.    CONSTn.    SUPT.,   gM4  fu- 
ture. 8tat«  experience  an4  refereneee. 
..      .^         .     ,.     RepSv     Box     li,     c/o    Bally     Pacific 
(c)  43.000  gallons  liquid  asphalt,  j  gyfj^^r  t£ 

MC-2; 


Alternate  F 

(a)  14,200  cu.  yds.  6-in.   crushed 
gravel  base  course  in  place; 

(b)  1000  M  gallons  watering  as 
ordered ; 

(c)  43.000  gallons  liquid  asphalt, 
MC-2  ■ 

Total  Schedule  I— Alternate  E. 
Totel  Schedule  I— Alternate  F 
Schedule  1 1— Control  Station 
Site  Preparation 
(40a)  200   sq.    ft    construct    concrete 
walks; 

(b)  80  lln.  ft.  construct  concrete 
curbs ; 
(41)  iex24-ft.    type    "S"    watchhouse 
building ; 


POSITION  WANTED        | 

SALESMAN  -  ESTIMATOR    —    All  j 
BuUding   Materials  —  wants    position. 
Reply     Box     21,     c/o     Dally     Padflc  I 
Builder.  to  2/7/46  I 

CONSTRUCTION  MAN,  20  years"  ! 
exper.,  age  42;  houses,  stores,  tndus-  j 
trial,  frame  reinforced  concrete.  Es-  1 
timating.  Bid  Supervision ;  8  years  j 
construction  material  exp.  For  inter-  ■ 
view:  H.  Hlnes,  Box  943.  Concord,  ' 
CaUf.  (to  2/12/46)  I 


„.  Exp.     all-round     CONSTRUCTION! 

(a)  12  cu.  yds.  earth  excavation  I  sUPT.    holding    Class    A    California  i 
for  foundation  ;  j  Contractor's  License,  desires  connec-  i 

tion  with  general  contracting  firm  in  ' 
Bay  district.  Write  to  215C  S.  Amer-  • 
ican    St.,    Stockton.    Calif.,    or   phone  ' 


(b)  1  cu.  yds.  rock  excavation ; 

(c)  10  cu.  yds.  concrete  founda- 
tion; 

Cd)  lump  sum,  erect  building 
complete.  including  wood 
flor  and  covering,  wiring, 
plumbing  and  fixtures,  per 
Spec.CAA-52; 

(e)  lump  sum.  paint  extenor,  in- 
cluding roof  lettering: 

(f)  lump  sum.  paint  interior: 

(g)  lump  sum,  install  govern- 
ment furnished  oil  heater: 

'h)  lump  sum,  install  560-gallon 
above  ground  fuel  tank  com- 
plete per  Dr.  1703-9D : 
(42)  8xl2-ft    tvpe   "S"   telephone  ter- 
mination "building; 
(a)  lump  sum.  erect  government 


2-4688. 


(2/5-6-7-8-11/46) 


DRAFTSMAN  for  making  FURNI- 
TUKE  LAYOUT  PLANS.  Need  not  \ 
be  graduate  nor  of  prevous  exper-  j 
ience  in  the  business.  Steady  employ-  ] 
ment  Phone  UNderhill  0468.  Mr.  ; 
Windhorst.  (2/5-6-7/46)  : 


HELP  WANTED 


ESTIMATOR      with      PAINTING 
CONTRACTING  EXPERIENCE.  Ap-  j 
ply   2019  Blake   St,    Berkelev     Phone  \ 
AShberry  1616.  to  2/21/46  j 


Bid  Opening  Schedule 


Bid  Ofleninf  Date 


Project         Location    of   Projec  Noted  In  Issue 


BUILDING  PROJECTS 


2-  7  Expand  Sheet  Metal 

2-  7—  1  .-00  P.M— School 

2-  8  SIchool  (County) 

2-  8 — Newspaper  Building 

2-  8—  2 :00  P.M.— School 

2-  8—  2:00  P.M.— School 

2-  8—  3  K)0  P.M.— Factory 

2-  ^—Xl  A.M— Store 

2-  »—  2 :00  P.M.— Showroom 

2-11—  8K)0  P.M.— School  Furniture 

2-11—  2K)0P.M— Shed 

2-11—  2 :00  P.M.— Furnaces 

2-13  School  (Coimty) 

2-l»—  8  K)0  P.M— Shops  BuUding 


Shop  (Navy)     San  Prandaco 

Montebello 

Pima  County,  Arizona 

Anchorage,  Alaska 


Oakland 

Pittsburg 
San  Rafael 
But  ton  willow 
San  Frandaco 
San  Francisco 
Shafter 
San  Mateo 


2-14  Grain  Elevator  (Tulana  Flarm«)Warden,  Ore. 


Fresno 

San  Anselmo 

Salinas 

Sacramento 

Wilmington 

San  Francisco 

Pittsburg 

Denver,  Colo. 


2-14—  5.00  P.M— Fencing 

2-14—  5  KK)  P.M— Locker  BuUding 

2-15—  4:00  P.M.— Theater 

2-15—  4:00  P.M.— Shop 

2-15— iO  A.M.— Dispatch  Hall 

2-15 —  Warehouse 

2-18—  8 .00  P.M— Schoolroom 

2-18  Steel    ParUtions    ((Jovt) 

2-18    2 :00  P.M.— Women's  DormitoryCorvallls,  Ore. 

2-lS—  3:30  P.M— Girls'  Dormitory      La  Grande.  Ore. 

2-l»—  2:00  P.M.— Hospital  Salem,  Ore. 

2-19  Bbnd  Election  (Dist)  San  Jose 

2-19—  2  :00  P.M.— Hospital  Salem,  Ore. 

2-20—  2 :00  P.M— Repair  Post  OfficeDownev 

2-21  PMnt  Post  Office  (Govt.)  Redond'o  Beach 

2-21— 11 :00  A.M  — Shop  San  Francisco 

2-25  Painting  and  Repairs   ((3ovt)     San  Diego 

2-26  Hospitals  (Veterans'  Admin) 

2-27  Addition  to  School  (DIst.) 

2-27—  2 :00  P.M— Elevator 

2-27—  7 :30  P.M.— School 

2-27—  2 :00  P.M —Painting 

3-  1  Painting  (Govt) 


1-ia 
i-si 

1-S5 
!•» 
1-Sl 
1-81 
2*  1 
1-S5 
2.  5 
1-Sl 
2-  1 
2.  1 
1-94 
1-29 
1-tt 
2-  6 
2-  8 
2-  e 
1-Sl 
1-30 
2-  4 
l-2» 

1-  8 

2-  5 


5 
S 

7 
4 

4 


Grand  Junction,  Colo. 

Downey 

Tacoma,  Wash. 

Shafter 

St.  Anthony 

Eureka.  Utah 


2- 

2- 

1- 

2- 

2- 

1-18 

IrSl 

1-2S 

1-25 

1-1« 

1-29 

1-30 

2-  4 

1-28 


ENGINEERING  PROJECTS 


V 


2-  7  overhead   Crossing    (State  > 

2-  7  Spillway  ((]k)vt.) 

2-  7  Spillwav,  Etc.   (Dist) 

2-  8  Sowers  (Citv) 

2-  8— 11:00 A.M— Paving 

2-  8  Addl.   Paving   (Navy) 

2-  8  Paving  (Navy) 

2-  8  Improve  Alley  (City) 

2-  8  Sitott   Street   Sewer   (City) 


Los   Angeles   County 

Canton  Dam,  Oklahoma 

Canton,  Okla. 

San  Francisco 

San  Francisco 

San   FYan Cisco 

San  Francisco 

Sacramento 

San    Francisco 


2-  8  Electri^  Distribution  System  (Govt.>     San  Diego 

Calistoga 

Washington,  D.  C. 
Wolf   Point,  Mont 
OrovlHe  to  Sacramento 
San  Francisco 


2-  8—  8  :00  P.M —Sewers 
2-11  Cargo  Vessels  (Govt) 
2-11  Furnish  Labor  (City) 
2-11  Transmission  Line  (Govt) 
2-11—  2 :00  P.M.— Water  Main 


2-11— 111  :00  A.M.— Parking  Facilities  San   Diego 

2-11—  i3  P.M.— Cast  Iron  Main  San   Francisco 

2-11— 111:00  A.M— Parking  FaclUtiea  San  Diego 

2-11—  2 :00  P.M.— Drilling  Well  Hanksville 

2-11—  2 :00  P.M.— Drainage  San  Francisco 

2-12— 2 :00  P.M.— Wreckage  of  Tug  San  Francisco 

2-13—  1 :30  P.M —Transmission   Line  Portland,  Ore. 

2-13  Grading,  Etc.  (State) 

2-13—11  A.M.— Water  Pipe  System 

2-13  Sowers    (County) 
2-13  Sanitary    Sewers    (County) 

2-13—10 :00  A.M— Traffic  System 

2-14— 1)0  A.M.— Water  Tank 

2-14  Overhead  Crossing  (State) 

2-14  Overcroesing  (State) 

2-14  Overcroesing  (State) 

2-14—10  AM.— Highways 

2-14— 10  A.M.— Water  Mains 

2-14—10 :00  A.M —Ramps 

2.-14—10:00  A.M.— Sewer 

2-15  Resurface  Road  (City) 

2-15—10 :00  A.M.— Well 

2-1&—  2 :00  P.M —Levee  Setback 

2-lft— 10.00  A.M.— Runway 

2-16  Improve  Pine  St.    (City) 

2-18  Runways  (Govt) 

2-18—11  :00  P.M.— Bridge 

2-18 —  5  P.M.— Sewage 

2-18—  2 :00  P.M.— Highways 

2-19—10 :00  A.M.— Sewer 

2-l»—  8 :00  P.M —Sewers 

2-19  Concrete  Water  Tank  (City) 

2-19  R.t'servoir    (Citv) 

2-19—  2  .00  P.M— Ferry 

2-21  Improve  Highway  (State) 

2-21  Freeway  (State) 

2-21  Fort  Gibson  Dam   (Govt) 

2-27—  2  .00  P.M —Bridge 
2-26— 10 :00  A.M.— Storm  Drain 

2-26— 10:00  A.M.— Tunnel  Lining 


2-27—  2 :00  P.M.— Highways 
1 :30  P.M.— Highway 
2 :00  P.M.— Highways 
2 :00  P.M.— Highways 
2 :00  P.M —Highways 
2  :«0  P.M.— Highways 
2  :00  P.M.— Bridges 
10 :00  A.M.— Earthwork 
3-12  K()rtes  Dam  (Govt) 
3-15 —  2  P.M.— Steel  Towers 


3- 

1— 

3- 

6— 

3- 

6- 

3- 

e— 

3- 

7— 

3- 

7— 

3- 

7— 

El  Dorado  County 

San  Diego 

Los  Angeles  County 

Los  Angeles  County 

Vallejo 

Yelm,  Wash. 

Lofl  Angeles 

San  Diego 

Los  Angeles 

Olympia,  Wash. 

Yelm,  Wash. 

Astoria,  Ore. 

Fresno 

El  Dorado  County 

North   Las  Vegas 

Sacramento  County 

St  George,  Utah  , 

San   Francisco  • 

Merced 

Kelso,  Wash. 

Snohomish  County,  •'Wash. 

Riverside 

Tracy  \ 

Ritzville.  Wash. 

Rltzvllle,   Wa.sh. 

Solano  County 

Los  Angeles 

Los  Angeles 

Fort  Gibson,  Okla. 

Solano  County 

Los  Angeles  County 

Colorado-Big  Thompson  Project 

Contra  Costa  County 

Nevada  State  Highway 

Monterey  County 

Alameda  County  ^ 

Oakland 

Los  Angeles  County 

San  Diego  County 

Shoshone   Project 

Missouri  Basin  Project 

Central  Valley  Project 


1-  8 
1-  4 
1-1« 
1-17 
1-Sl 

1-  8 
1-SS 
1-22 
1-21 
1-22 
1-29 
1-18 
1-25 
1-li 

2-  1 
1-31 
1-80 
2-  4 
2-  4 
2-  4 
2-  4 
1-30 
1-lB 
1-25 
1-21 
1-21 
2-  « 

-30 
-15 
-18 
-18 
-30 
1-30 
2-  4 
2-  S 
1-28 
1-28 
2-  6 
1-29 
1-21 
1-2S 
1-28 
1-80 
2-  5 

2-  6 
1-29 
1-16 
1-2J 

3-  4 
1-22 
1-24 
1-18 
1-29 
2-  5 
2-  5 
1-29 
1-Sl 
2-  5 


2- 

2- 
2- 
2- 
2- 


1-18 
1-80 


SUPPLIES  AND  EQUIPMENT  \ 


2-  7 —  Rock  surfacing 

2-  7—  Plant  Mix 

2-  7 — 1OA.M— Pump  and  Motor 


2-8—2  P.M— Household  Goods 

2-  8—10  A.M.— Property  Sale 

2-8—2  P.M.— -nres 

2-8—2  P.M.— Telephones 

2-  8  Fire    Hose    (Govt.) 

2-  8  Hatchets    (Govt) 

2-  8  Cars  ((3ovt) 

2-  8  School  Coach  (Dist) 

2-  8  Transformers   (CJovt) 

2-  8—  2:00PM— Axes,  Saws.  Etc 

2-  8—  2 :00  P.M.— Of  f  ice  Supplies 

2-  8—  2  :00  PM— Steel  Bars 

2-  8—  2 :00  P.M —Motorcycles 

2-11—  3  ;00  P.M.— Tractors 

2-11—  $:00  P.M— Brake  Blocks 

2-11—  :i  :00  P.M.— Conductors,  Etc. 

2-11—  3:00  P.M— Iron  B  A  S 

2-11—  7  :00  P.M.— School  Bus 

2-11—  3 :00  P.M.— Carbon   Brushes 

2-11—  Plant  Surfacing 

2-11  Shovel  Handles   ((Jovt) 

2-11—  2  P.M —Fire  Engine 

2-11—  8  P.M —Sand -Gravel 

2-12—  2  P.M.— Burlap 

2-12—  2  P.M— Tractor 

2-12—  2  P.M— Shroud  Line 

2-12—  2  P.M— Torches 

2-12—  2:00  P.M.— Pipe 

2-13—  1  :00  P.M.— Calculattog 

2-13—  2:00  P.M.— Alidades 

2-13—  3:00  P.M.— Test  Borings 

2-13—  3  :00  P.M.— Neon  Sign 

2-13—  3  :00  P.M.— Cloth 

2-13—  5:30  P.M.— Pipe 

2-13—  7:30  P.M— Trucks 

2-13—  7 :  30  P.M— Sedans 

2-13—  7:30  P.M— School  Bu« 

2-18  Span  Bridge  (State) 

2-13—10 :00  A.M.— Paint 

2-13—10 :00  A.M— Sockets 

2-14 —  2  P.M —Burlap  Wrappers 

2-14 —  2  P.M.— Cellulose  Tape 

2-14—  2  P.M.— Garbage  Cans 

2-14— 10 :30  A.M— Rails 

2-14—10 :00  A.M.— Paint 

2-14— 10 :00  AM —Webbing 

2-15—10 :00  A.M —Machines 

2-15— 10  KX)  A.M— Cable 

2-15—11 :00  A.M— Hardware 

2-15—  2  00  P.M.— Clampa 

2-15—  5  00  P.M.— Pipe 

2-15— 10:00  A.M— Heater,   Etc. 


Sacramento 

Sacramento 

Los  Angeles 

San  Francisco 

San  Francisco 

San  Francisco 

San  FVan  Cisco 

San  FVancisco 

San   Francisco 

Shoshone  Project,  Wyoming 

Inyo  County 

Shoshone  Project,  Wyoming 

San  Francisco 

San  Francisco 

Denver,  Colo. 

Sacramento 

Alameda  County 

San  Francisco 

Denver,  Colo 

San  Francisco 

Leber 

San  Francisco 

Sacramento 

San    Francisco 

Riverside 

Kingsburg 

San  Francisco 

San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
machines     Oakland 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
Oakland 
Modesto 
Modesto 
Coallnga 

Kem   County  •  . 

Berkeley 
San  Francisco 
San  Francisco 
Ssin  Francisco 
San  Francisco 
Portland,  Ore. 
San  Francisco 
San  Francisco 
San  Francisco 
San  Ftanciaco 
San  Francisco 
Denver,  Oolo. 
Sacramento 


2-  6 

2-  8 
1-26 
1-80 
1-29 
1-29 
1-28 
1-21 
21 
22 
IB 
23 
31 
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2-  4 
2-  5 
2-  5 
1-31 
2-  1 
2-  1 
2-  1 
2-  4 
2-  6 
1-18 
1-25 
1-29 
1  2« 
1-29 
l-2« 
190 
2-  8 


2- 

2- 

2- 

2- 

2- 

2- 

1-98 

1-29 

1-29 

l-U 

1-31 

2-  4 

1-SB 

1-88 

1-SO 

2-  4 


San  Francisco 

2-15—  2  P.M— Pumps  Los  Angeles 

2-15—  2  P.M— Fiber  Door  Mats  San  Francisco 

2-15  Transformers     (Govt.)  Laa  Crucea,  N.  M 

2-15 —  Autos  San  Fra&dsco 

2-18  Strtuctural  Steel  Anchorages,  Etc.   (Govt.)     Central  Valley  ProJ 

2-18  Tank  Truck  Facilitle.*  fStaflttard  OU  Co.)     Richmond 

2-18 —  2  :00  P.M.— Notebook    Holders  San  Francisco 

2-18—  2  00  P.M— Telephone  Wirf        gan  Francisco 


5 
5 
5 
8 
5 
8 
5 
4 


2-18 — 10 :00  A.M. — Oars 
2-19—  3:00  P.M— Storage  Tank 
2-19—  2:00  P.M— Spools 
2-19—  2  :00  P.M.— Hose 
2-20—10 :00  A.M— Seats 
2-20—10  A.M.— Sedan 
2-21—10 :00  A.M.— Pumps 
2-21— 10 :00  AM— Gear  Shift 
2-25— 10:00  A.M.— Road  OU 
2-25  Radio  Appliances  ((Sovt) 
2-25—  3  :00  P.M.— Gate  Valves 
2-27—  2:00  P.M —Elevator 
2-28—  2  P.M— Cars 
3-  4—  2  P.M— Cars 
3-  7  Pumps,  lite.  (Govt) 
3-12—  2  P.M  --Cars 
3-15— 10:00  AM— Drum   Gates 
3-19—  2  lOO  P.M —Pumps 
3-20  Sanitary  Sewer  (CTity) 


San  Francisco 

San  Francisco 

San  Frmncisco 

San  Francisco 

San  Francisco 

Reno,  Nev. 

San  Francisco 

San  Francisco 

Helena.  Mont 

Denver,  Colo. 

San  Francisco 

Central  Valley  Project 

Redding 


Ootaaibia  Basin  Project 
Denver,  OdIo 
Central  Valley  Project 
Denver,  Colo. 

Valley 


2- 

2- 

2- 
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2- 

2- 
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1-28 

1-28 
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2-  8 
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2-  1 

2- 

2- 

2- 

2- 

2- 

2* 

1-M 

2-  8 

2-  8 

2-  8 

1-2S 

1-81 

1-Sl 

1-St 

1-28 

1-11 

1-28 

2-  I 

1-81 

1-lt 


1 
6 
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1 
4 
8 


9f^tjlptpi''ommimmmmm 


tmmlmmm^ 


PLANS  and 
Speculations 


Sacramento.  The  following  firms 
have  recently  announced  building 
plans: 

Golden  State  Co.,  214  19th  St., 
producers  of  milk  products,  are 
now  modernizing  their  milk  fluid 
department  at  a  cost  of  |60,000; 
will  modernize  the  ice  cream  de- 
partment at  a  cost  of  $50,000;  build 
truck  housing  and  a  new  oflSce 
building  at  a  cost  of  |100,000. 

Hires  iiottiing  Co,  1901  2l8t 
St,  will  erect  an  additional  new 
building  and  install  equipment  for 
carbonating  beverages  at  an  ap- 
proximate expenditure  of  $160,000. 
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B.  L.  Lancaster  CkK,  wholesale 
grocers  and  distributors,  will  erect 
a  new  warehouse  at  24th  and  R 
Sts.,  at  an  estimated  cost  of  $50.- 
000.  ' 

California  .  Western  States  Life 
Insurance  Co.  will  remodel  the  20x 
160-ft.  building  owned  by  the  com- 
pany adjoining  the  home  office 
building.  Cost  is  estimated  at  $80.- 
000. 

Made  Rite  Sausage  Co.,  3536  2nd 
Ave.,  will  expand  quarters  and  fa- 
cilities, spending  an  estimated 
$200,000  for  building  and  equip- 
ment. 

Sacramento    Frosted    Foods   Co, 

plans  to  erect  an  additional  food 
processing  building  at  818  D  St. 
The  building,  of  concrete  and  brick, 
will  cost  $50,000. 

Herman  Davis  &  Sons  will  erect 
a  new  building  for  optometry  at 
1213  L  Street  at  an  estimated  cost 
of  $60,000. 

Sutton-Morf  Tractor  and  Equip- 
ment Co.  will  erect  new  quarters 
at  1901  Broadway  at  an  estimated 
cost  of  $57,000.  This  will  provide 
sales,  service,  and  storage  facili- 
ties for  tractors,  power  equipment, 
farm  implements,  and  parts. 

Greyhound  Lines  will  expand  fa- 
cilities at  7th  and  L  Sts.,  purchas- 
ing the  Berry  Garage  building  and 
expending  $500,000  on  the  new 
Sacramento  terminal.  , 

American  Fuels  and  Materials 
Company,  2700  Stockton  Blvd.,  are 
enlarging  facilities  for  .sale  of 
building  materials  and  plan  ex- 
tensive expansion  of  the  glass  and 
glazing  department  at  a  cost  of 
$100,000. 

Country  Maid  Cream,  1030  J  St., 
will  remodel  present  quarters  and 
expand,  adding  adjacent  store 
building.  Additional  space  will  be 
utilized  for  fountain  lunch  and 
candy  busines.    Estimated  cost  is 

oOo 


Survey  Shows  Scientific  Application  of 
Color  Will  Reduce  Plant  Accident  Rate 


ERNEST  J.  KUMP 
ON  JURY  TO  PICK 
CONTEST  WINNERS 

Streamlining  to  Chicago,  airlin- 
ing  thence  to  Atlanta,  Georgia,  is 
San  Francisco  architect  Ernest  J. 
Kump,  to  sit  on  the  jury  which 
will  pick  the  winners  in  the  na- 
tion-wide $10,000  prize  architectur- 
al contest  for  best  designs  of  a 
realistic    small-family    house. 

The  contest,  which  has  attracted 
wide  attention  in  architectural  cir- 
cles, is  being  conducted  by  "Pro- 
gressive Architecture"  (Pencil 
Points),  national  architectural 
magazine,  and  sponsored  by  At- 
lanta's big  department  store,  Rich's 
Inc.  Kump,  whose  design  of  Fres- 
no's new  City  Hall  won  a  national 
award,  was  chosen  to  represent  the 
West  on  the  jury. 


A  r^ent  survey  of  46  different  type  industrial  and  manufacturing 
plants  revealed  that  the  scientific  appUcation  of  color  has  provided 
clean,   wholesome,   morale  -  building    working   areas   and   the   natural 

result  has  been  the  elimination  of  

one  of  the  prime  sources  of  in- 
dustrial accidents,  district  paint 
and  branch  managers  of  the  Pitts- 
burgh Plate  Glass  Company  were 
told  today. 

"Improvement  of  actual  environ- 
ment in  industry  through  the  ap- 
plication of  the  Principles  of  Color 
Dynamics  is  emerging  as  one  of 
the  more  significant  advances  in 
industrial  saf«>ty  made  during  the 
war  years,"  E.  D.  Peck,  general 
paint  manager  for  the  company, 
declared  in  an  address  at  the 
Roosevelt    Hotel. 

Prior  to  the  war,  color  was  rare- 
ly conceded  to  be  a  safety  morale 
factor  in  industry.  Paint  was  con- 
sidered only  as  a  preservative  in 
the  average  pre-war  plant.  As  a 
result,  color  often  was  so  misused 
that  it  actually  produced  industrial 
hazards. 

Most  plant  walls  were  painted 
white  and  the  machinery  a  dull, 
drab  gray.  This  combination  of  re- 
flecting and  absorbing  colors  rob- 
bed the  worker  of  whatever  il- 
lumination was  available.  Unknow- 
iJigly,  he  was  placed  under  mental 
and   physical   strain. 

However,  demands  from  the  mil- 
itary services  for  unprecedented 
amounts  of  war  materials  opened 
the  way  for  the  application  of 
scientific  tolor  principles  on  a 
practical  scale. 

Seeking  every  possible  means 
to  produce  a  mountain  of  mate- 
rials on  time  for  the  United  States 
and  allied  military  machines,  pro- 
duction officials  turned  their  plants 
over  to  the  color  engineers.  As 
the  shades  of  green,  ivory,  blue, 
yellow,  and  other  up-to-now  inter- 
ior decorators'  colors  replaced  the 
traditional  gray,  white  and  black, 
a  new  and  functional  means  of  pro- 
moting industrial  safety,  and  con- 
sequently i  n  c  r  e  a  sed  production, 
war  born. 

Peck  revealed  that  in  the  sur- 
vey of  the  46  industries,  a  cross- 
section  of  the  thousands  of  plants 
using  the  Color  Dynamics  system, 
plant  officials  credit  engineered 
color  as  one  of  the  basic  factors 
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He  said,  "This  survey  was  not 
an  attempt  to  determine  the  exact 
percentage  value  of  Color  Dy- 
namics application  as  a  safety  or 
production  factor.  Since  produc- 
tion officials  are  employing  any 
number  of  new  industral  incentive 
programs  simultaneously,  the  aim 
of  the  survey  was  to  establish  the 
general  trends  and  accomplish- 
ments of  scientific  color  use  par- 
ticularly as  it  related  to  safety 
promotion." 

One  of  the  basic  ideas  of  the 
Principles  of  Color  Dynamics  is 
its  use  for  identifying  safe  and 
dangerous  areas  of  production  ma- 
chinery. By  use  of  focal  and  eye- 
rest  colors,  each  part  of  the  ma- 
chine is  so  treated  that  moving 
parts,  switches,  levers,  and  wheels 
are  spotlighted  for  the  operator's 
convenience. 

Peck  quoted  George  Schneider, 
assistant  greneral  manager.  Arrow 
Metal  Products,  Detroit,  as  stat- 
ing: "The  practice  of  painting  vital 
parts  of  the  machines  in  different 
colors  has  made  operations  much 
safer.  Painting  the  handles  ivory 
and  switches  orange  has  enabled 
our  men  to  reach  for  controls  al- 
most automatically.  We  have  also 
painted  dangrerous  parts  of  the 
machines  a  bright  orange  so  that 
the  men  are  constantly  warned 
away  from  the  danger  zone/' 

In  concluding  hi.s  addrAss,  Perk 
said:  "It  is  evident  that  the  engi- 
neered use  of  color  in  industry  for 
safety  purposes  is  still  in  its  in- 
fancy. As  more  and  more  plants 
adopt  this  method  of  styling  their 
plants  and  equipment,  safety  en- 
gineers will  discover  new  and  dif- 
ferent ways  in  which  color  can 
solve  safety  problems.  These  plants 
will  find,  as  the  others  already 
have,  that  Color  Dynamics  can  be 
used  as  a  specific  safety  tool". 


The  27th  annual  convention  of 
The  Associated  General  Contrac- 
tors of  America  will  be  held  Feb- 
ruary 18  to  22  at  the  Stevens  Ho- 
tel in  Chicago. 

Managing  Director  H.  E.  Fore- 
man announced  today  that  all  prob- 
lems related  to  getting  a  large 
volume  of  construction  under  way 
in  1946  as  rapidly  aa  possible  will 
be  discussed  by  guest  speakers,  as- 
sociation officers  and  members. 

Names  of  the  .speakers  will  be 
announced  at  a  later  date  when 
final  arrangements  have  been  con- 
cluded with  all  those  who  will  be 
able  to  attend  and  address  the 
meetings. 

This  will  be  the  first  convention 
since  1942  to  which  it  has  been 
possible  to  invite  the  full  mem- 
bership of  the  association.  Mem- 
bership of  the  national  association 
now  includes  more  than  3,300  lead- 
ing general  contractors  through- 
out the  country. 

"During  194C  the  construction 
industry  is  faced  with  greater  de- 
mands for  its  services  than  can 
be  fulfilled  even  with  several  years 
of  operations  at  levels  higher  than 
ever  attained  before,"  Foreman 
said.  "Although  the  future  is  fill- 
ed with  uncertainties  caused  by 
shortages  of  materials  and  labor, 
rising  prices,  and  other  factors] 
the  nation  needs  and  wants  con- 
struction and  our  industry  must 
do  everything  possible  to  satisfy 
those  needs  as  quickly  as  possible. 

"At  this  convention  we  hope  to 
explore  the  entire  construction  out- 
look and  take  action  with  a  view  to 
meeting  the  urgent  needs  of  build- 
.  ing,  highway,  heavy  and  all  types 
I  of  construction." 

I  The  opening  session  will  be  held 
!  the  afternoon  of  February  18.  Oth- 
er convention  sessions  will  be  held 
Tuesday,  Wednesday  and  Thurs- 
day of  the  week,  concluding  with 
the  annual  banquet  Thursday  eve- 
ning. 
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OFFICE  BUILDING  OF 
FUTURE  TO  BE  DUST- 
AND  MICROBE-PROOF 


STRIKES 


Hundreds  of  Miles  of  Roads.  Highways 
Recommended  ior  Columbia  Basin  Project 


The  press  wires  have  just  car- '  Each  of  the  17,000  farms  expected  to  be  esUbliahed  in  the 
bv  thp  ^^  concerning  a  strike ,  ColumbU  Baain  Project  in  south-central  Washington  will  have  divet 
oy  ine  Kabbis  in  the  Kosher  meat   acceaa  to  a  eonntv   r«ad   if  rM>nmn%o.n/i.*;^>  .  •     j    •  _^ 

markets  of  Los  Aneelea  '  acoeM  ro  a  cmuiiy  roao  ir  recommendations  contained   in   a   report 

if    if    if  '      iby   a   group    of   planning  authori- 

This    brings    to    mind    the    f^^t  "^'^J  Ir^L*'^*^^^'^  ^^-  ^^^^'^^''I'^^y 
strikPR  »!-«  ^Xt   r;«,Jr  T     lu  i  a"<*   Federal   agencies   in   develop- 

1  r  lV[  f Ko      ^    •    ^r  l^^  l^l  in?  vehicular  routes  for  the  area, 

d;aLlS'U^r..7r.^f,*"^\T\??   the    Bureat,    of    Reclamation    an: 


changed  the  entire  course  of  hu 
man  history. 

•    •    • 


nounced  today. 

Under  the  title  "Highway  De- 
velopment",  the  planners'  report  < 
The  Pharaohs,  who  held  mo- 1  points  out  that  a  coordinated  net- 
nopoly  on  the  commerce,  industries  '  work  of  roads  and  highways  will 
and  black  markets  of  Egypt,  in- 1  increase  safety,  elimmate  need- 
stalled  a  "speed-up"  system  in  their  ^^ss  construction,  and  provide  max- 
brickyards.  They  had  a  "task-and- ;  inaum  convenience  for  the  thou- 
bonus  system"— without  the  bonus,    sands    of    settlers    developing    the 


^  •    •    • 

The  order  went  out  that  brick 
makers   were  to  maintain  produc- 


newly  irrigated  region. 

Travel  in  the  Basin  will  justifv 
construction  of  hundreds  of  mile's 


tinn  nf  fKoiS-  aX:\ T       T  iT  .  ,      '^""="  ."v-wuii  ui   nunoreos  or   mi  es 

W  in  «h!^^J^  ^^'^^  '^1''^^  °J  ''"''K'    °^    primary    and    secondary    State 

^uLlv  tw  "IT^T  ^"^  ^^^^^'' ^"^  P^^^^^^^y^'    t^^    ^P^rt    comment^ 
supply  their  own  straw.  \  estimating  that  daily  iftse  of  these 

(xo   ye,   get   your  straw    where  1 1,200,000  vehicle  miles, 
ye  can  find  It;  yet  not  ought  of  your;  .  "The  project  area  ites  between 


CONSTR.  EQUIPMENT 
DISTRIBUTORS  TO      ,^* 

MEET  FEB.  IITH      ^  - 


work  shall  be  diminished" 

•    •    • 
This  led  to  a  strike  by  fche  Chil- 
dren of  Israel,  who  walked  off  the 


the  two  major  portions  of  the  State 
now  most  heavily  populated,"  the 
report  continues.  "It  is  about  80 
miles   long,   from    north   to   south. 


•    •    • 


ity  Investment 


Use  "BuUderads"- 
The)  Bring  Results 


New  York. — The  skyscraper  of 
the  future  will  not  only  be  air  con- 
ditioned. It  will  be  screened  for 
dust  and  protected  against  mi- 
crobes, accordingtji  Robt.  W.  Dow 
ling,  president  of  Ci 
Building. 

Dowling  told  the  building  man- 

j  agement  division  of  the  Real  Es- 
tate Board  that  liae  new  business 
buildings  would  also  be  equipped 
with  concealed  lighting  and  new 
heating  devices  that  combine  the 
best  features  of  radiant,  panel  and 
hot  air  systems. 

One    of   the    largest   new   build- 

I  ings  now  being  planned,  the  speak- 
er said,  will  have  arcaded  side- 
walks, which  will  have  the  effect 

I  of  widening  the  street  at  that 
point. 

On  the  question  of  parking  space 
Dowling  voiced  suggestions  that 
buildings  providing  inside  parking 
space  should  be  rewarded  with 
some  sort  of  tax  rebate. 


mL^f?.^  Sea  proved  to  be  a  and  from  30  to  60  miles  wide, 
most  effective  picket  line.  Read  Hence,  with  appropriate  planning 
the  story  m  your  Bible-Exodus,  many  segments^  of  a  |tat«  high- 
way network,  needed  to  intercon- 
nect portions  of  the  pj-oject  area, 
The  Pharaohs  also  cut  out! r"  ^^^^.^"iProve  connections  be- 
Ihe  daily  rest  period  of  the  '  ^"^.ff  "u^'^^f ''^"V  ^^""^  ""^  ^^^  S^*^' 
workmen,  adding  another  I  ^^  -^  '"""^  j'^^"  recognized  that 
"beef"  to  this  strike,  which  i  ^."t''''"^  '^^^^  A  ^*^«"«"^y' 
occurred  3,437  years  ago.  i^  ^^^l'-  ^"^  ^^^J^^  adequacy  could 
J  ^  •       be  achieved  if  the  road  system  for 

I  an  irrigated  area  werte  as  care- 
j  fully  planned  as  the  irriigation  sys- 
item.  The  Columbia  Ba.siin  presents 
Ian  unusual  opportunity  for  such 
\  planning,  which  will  yield  substan- 
;tial  benefits  to  the  StAte,  to  the 
(Counties  in  which  the  project  lies, 
J  and  to  the  settlers." 
(  Conforming  with  tht*  Columbia 
I  Basin  Project  Act  of  March  10, 
.  .,    ~~:      ~    ,    ,  j  1943,    plats   of   all    farm   units   in 

A  new  Idea  in  doorholders  has  leach  irrigation  block  in  the  area 
just  been  introduced  to  the  build-  will  be  available  before  water  is 
mg,  hardware,  and  institution ,  delivered.  The  planners  advi.sed 
fields.  It's  the  Doormaster,  a  pat-  j  that  a  tentative  layout  for  county 
ented,  spring  -  loaded  doorholder  i  roads  be  prepared  after  the  loca- 
which  the  manufacturers  claim  tion  of  principal  canals,  State  high- 
ways, and  towns,  but  before  the 
farm  unit  plats  for  irrigation  blocks 
are  formed.  They  also  urged  that 
rghts-of-way  be  reserved  in  the 
plats. 

"The  tentative  road  pijans  would 
then  serve  as  guides  in  the  prep- 


The  regular  monthly  dinner 
meeting  of  Construction  Equip- 
ment Distribators  Assn.  will  be 
held  Monday,  February  11,  6:S0 
p.  m^  at  the  St.  Julian  Cafe, 
140  Battery  street. 

President  Bob  Hughes  has  ar^ 
ranged  for  a  surprise  goeaf 
speaker  in  addition  to  the  re- 
port of  those  attending  the 
A.E.D.  convention  at  Chicago 
and  a  sound  motion  picture  pic- 
ture will  be  presented  by  en- 
tertainment committee  chairman 
Bud   Richter. 

Telephone  HEmlock  1610  and 
make  yonr  reservation  now. 


NEW  IX)ORHOLDER 
ANNOUNCED 


holds    the    heaviest   doors    without 
slipping. 

This  sturdy  doorholder  employs 
the  spring  idea  in  an  entirely  dif- 
ferent way,  bringing  to  bear  much 
greater  pressure  without  slipping. 
Doormaster     is     built     compactly, , 
closely  hugs  the  door,  thereby  elim-  { 
inating  stumbling  or  tripping.    A 1 
bullet-catch  holds  Doormaster  firm-  ? 
ly  up  and  out  of  the  way  when  not  j 
in  use.    Two  flat  head  screws  are  I 
all  that  are  needed  to  mount  this 
doorholder. 

Doormaster  is  fabricated  of  dur- 
able aluminum  and  mounts  a  tough 
rubber  foot   firmly  to  the  spring-  > 
loaded    piston.    T?his    sturdy   door- 1 
holder   can  be   used   for  theatres,  I 
public    buildings,    stores,    schools,! 
office  buildings,  homes  or  wherever  j 
a    rugged    doorholder    is    needed. 
Door  master  list  price  is  |1.95. 

For    further    information    write 
to  Swallow  Airpane  Co.  Inc.,  Wich- 
jita  1,  Kansas. 


aration  of  farm  unit  plats  and 
would  be  modified,  if  necessary,  to 
meet  requirements  imposed  by 
problems  of  developing  farm  units 
of  sizes  and  shapes  convenient  for 
irrigation,"  the  report  adds. 

A  right-of-way  of  150  feet  is 
recommended  for  all  State  high- 
ways. If  suggrestions  in  the  report 
are  followed,  roadbeds  on  primary 
routes  would  be  36  feet  wide,  each 
shoulder  7  feet  wide,  and  surfaced 
width,  22  feet.  On  secondary  State 
routes,  roadbeds  would  be  30  feet 
wide,  each  shoulder,  5  feet,  and 
the  surfaced  portion,  20  feet. 

Investigators  and  advisers  in  the 
study  on  "Highway  Development", 
also  known  as  Problem  19  in  Co- 
lumbia Basin  Joint  Investigations, 
included  representatives  of  the 
State  Highway  Department,  offi- 
cials of  Adams,  Grant,  and  Frank- 
lin counties,  the  Chicago,  Milwau- 
kee, St.  Paul  and  Pacific  Railway, 
Great  Northern  Railway  Company, 
Northern  Pacific  Railway  Co.,  Spo- 
kane, Portland,  and  Seattle  Rail- 
way System,  Union  Pacific  Rail- 
road System,  the  Bureau  of  Rec- 
lamation, and  the  Bonneville  Pow- 
er Administration. 

Copies  of  "Highway  Develop- 
ment", may  be  purchased  from  the 
Supt.  of  Documents,  Washington, 
26,  D.  C,  for  15  cents  each. 


STUCCO 


CLAY  PRODUCTS 

Specify  QUALITY  Material. 

N.  CLARK  &  SONS 

lOth  &   Division   Streets   -   SAN    FRANCISCO   -   KLondike  2-0462 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda  -  LAkehurst  2-3377 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 
CLEMENTINA  CO. 

2277  JERROLD  AVEP*UE 
Phone  Mission  1636-0755 


iRiuin  pniHT  compnnv 


(V.AKES 


FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  Bfrkeley  3440 


PRIOniTIES  NO 
CO/fCBR  RBQt/IRiD 


CQH^mj  TO 

Fiuoftcsmrr-  ' 


OmCIS  AND  WAtlHOUSn 


OAtLANO   ). 

irrx  ST.  AT  »4TM  AVI. 

ANOOVn  4tM 


SAN  ntANCISCO  IS. 

HARIISON  ST.  AT  I2N» 

VAUNCIA  7174 


(#«»4ii»»ii^yi«\jfe^lte^p)totfL 


Fluorescent  Producti  Co. 

.'SCCLClN  GATE    At^t    .S  (     WA   fct  <■;    w 


D^tfrfbafors  MODERN  COMPOSITION  lUILDING  MATERIALS 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  Frandtco 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


A 


Sound  Conditioning 

with 

Acousti-Cefotex 


CimnI    Grip   Dri>t  Dowtlt 


mmm 


m 


m 


XECQ 


Double   Crip  Spikes 

Timber  Connectors  and  Too/s 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


EXbrook  3909 
268  Market  St.,  San  Francisco 


1151  So.  Broadway.  Los  Angeles 
PRospectsaes 


CONTRACTORS:  see  us  reeom  vrm  hid.' 

lie  will  finance  sniind 
Impniirinent  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1011  Act  and  1915  Art 

BONDS  and  WARRANTS  •  boughi  •  quoted  •  sold 

PhoneColUci  STOGIE    &  Y  0  II  \  0 II  F  11  G 

SuUer5460     ■     »50    KtSi    BVILDINC         i>AK    tRAA.CI!iCO  4 


Mare  Yards  Per  Suck  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


Safety  FINLENITE  Tread 

Steps,  Nozingi,  Platform*,  Sidewalk  Boxei 

AH,  T'ypci.  Gray  Iron  Casti:iift 

SAN  FRANCISCO  IRON  FOUNDRY 

(EAN   FRANCISCO  IRON  WORKi 

260  TOWNSEND  STREET Phone  DOuglaa  1175 


ATTENTION  CONTRACTORS! 

Evon  though  the  manufacture  of  WINDOW  SHADE 
CLOTH  has  bceri  greatly  curtailed,  WE  DO  have  o» 
hand  at  this  time  a  supply  to  take  care  of  your  need* 
for  WINDOW  SHADF^. 

James  C.  Franken  Co. 

1112  Polk  Si,,  San  Franosco  9        Pbone  GRayttontt  6086 


WESTERN 
ASBESTOS 

COMPANY 

=  7  5  Townsend  St.,  Sc-  Fraru  s:o 
Telephone:  Hf  micck  48g4 


^  A!l  grades  and  constructions  includ- 

ing Purple  Strand  f'Jmproved  P\ow  Sfee/j,  Form-Set  {pre- 
immed      and    befhanized      efecfrolyfically    zinc-coated) 

BETHLEHEM    PACIFIC 


COAST         STEEl 


CORPORA! 


I    O    N 


BETHLEHEM 
5TEEI 


Genera/   Offices.    Son   Francisco 

District  0«c.,.  S«.ttU,  PorHond,  Lo,  Angele,,  Solt  lake  City 

Sf*l  Ph,„U:  SeanU.  Sooth  Son  Fronci»co,  Loi  Angele. 

Fabricating  Work,    South  Son  Froncl.co,  Mam^a.  Los  Ang«Us 

Mi"  D.pot.:  SeattU.  Portland.  Son  Fronclv^,  Lot  Ang.!.. 
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FIRST  PUBUSHED  TODAY 


Highway  Improvement*— Solana  Co. 
An  existng  ferry  moored  on  th« 
Sacramento  River  (X-SoMOO-A). 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street.  Stockton,  Cali- 
fornia, until  2  o'clock  P.M.  on  Feb. 
19.  1946,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performing  work  as  follows: 

An  existing  ferry  moored  on  the 
Sacramento  River  about  0.5  mile  up- 
stream from  Rio  Vista  in  Solano 
County  (X-Sol-IOO-A)  to  be  repaired. 
Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
It  is  made  .on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  in  accordsjice  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  a 
prop>osal  guaranty  in  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 
Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  herein 
•specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
■  Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Tn  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  at  the  site  where  the  boat 
i.s  to  be  left  at  the  end  of  the  work, 
to  be  as  follows: 
Classification  Rate  per  hour 

laborer  $1.00 

Any  classification  omitted 

herein  not  less  than  1.00 

Overtime — one  and  one-half  (1%) 
times  the  above  rates.  Sundays  and 
holidays  (except  watchmen,  guards 
and  flagmen) — one  and  one-half  (1%) 
times  the  above  rates. 

STATE   HIGHWAY  ENGINEER'S 
ESTIMATE 

Item  i.  Dry-docking  and  deliver- 
ing ferry. 

Item    2.    4    thousand    feet    board 
measure  miscellaneous  timber. 
Item  3.     Miscellaneous  repairs. 
Item  4.    2,600  pounds  miscellaneous 
iron  and  steel. 

Item  5.  2.500  lineal  feet  caulking 
.seams. 

Item  6.  Painting  hull  and  super- 
-structure. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCoy, 
State  Highway  Engineer. 
By  PAUL  O  HARDING. 
District  Engineer.  Dist.  X. 
Dated  Jan.  31,  1946. 

(Daily  Pacific  Builder) 
(Feb.  8-15,  1946) 


FIRST  PUBLISHED  TODAY 


Highway  Improvement — Monterey 
County 


Headerboard   man 1.875 

Jackhammer  operator 1.25 

Oil  distributor  bootman  LOO 

Oiler  power  shovels  or  cranes....  IJiSi 
Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  . — _.  1.0625 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)  _  0.90 

Unskilled  Labor 

Flagman  ~ 1.00 

Laborer  ^ 1,00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  w^age  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
|1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
11.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages,  Includng  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regultions  will  apply  to  such  work. 
The  attention  of '  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials ;  and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engrineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
I  Conditions). 

The   Department   of   Public  Works 


to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  my  be  appUcble  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  my  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  ajid  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contractors 
in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions. ) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  8,  1946. 

(Dally  Pacific  Builder) 
(Feb.  8-15-22.  1946) 


FIRST  PUBLISHED  TODAY 


Clearing  the   Rector  Creek   Reservoir 
Site  in  Napa  County,  Calif. 


STATE   OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER   RESOURCES 


reserves    the    right    to    reject    any   or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  8,  1946. 

(Daily  Pacific  Builder) 
(Feb.  8-15-22,  1946) 


FIRST  PUBLISHED  TODAY 


Highway  Improvement — Alameda  Co., 
in  Oakland  Between  Distribution 
Structures  and   Seventh   Street. 


•TATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  6,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Itoom  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
f  ollow-s : 

Monterey  County,  between  2  miles 
south  of  Salinas  and  Salinas  (V- 
Mon-2-B),  about  one  and  nine-tenths 
(1.9)  miles  in  length  to  be  graded, 
paved  with  asphalt  concrete  on  ce- 
ment treated  base  and  on  existing 
surfacing,  and  plant-mixed  surfacing 
to   be   placed   on   the  shoulders. 

Bid.s  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woric 
to  be  done  to  be  aa  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman   |1.40 

Asphalt  plant  mixer  operator..-  1.45 
A.sphalt  spreading  machine 

operator    1.76 

Carpenter  UW 

Cement  finisher  1.50 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one    cubic  yard    capacity   or 

paving  type)  1.70 

Mechanical     tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    — 1.70 

Motor  grader  operator  . — 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.00 

Reinforcing  steel  worker 1.60 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck    driver    (18  cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck    driver   (14  cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)   1.8125 

Truck    driver    (8    cubic    jrards 
and  less  than  14  cubic  yards 

water  level  cpaclty)  ..- —.-  125 

Intermediate   Grade   Labor 
Concrete  vibrator  operator L26 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  6,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Alameda  County,  in  Oakland,  be- 
tween Distribution  Structures  and 
Seventh  Street  ( I V  -  Ala  •  68  -  Oak.), 
about  one  and  four-tenths  (1.4)  mllee 
In  length,  to  be  widened  with  Port- 
land cement  concrete  pavement,  and 
existing  pavement  to  be  resurfaced 
with  asphalt  concrete. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
CiMSification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  41-*0 

Asphalt  plant  mixer  oi>€rator....  1.46 

Carpenter  ~.  1.75 

Cement  finisher   .- 1.60 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)-  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    _ —  1-70 

Concrete  vibrator  operator  .- 1.26 

Flagman  _ 1.0625 

Headerboard  man   1.875 

Jackhammer  operator 1.26 

Laborer  - -  10625 

Mechanical    tamper    and    fin- 
isher   operator    (concrete  or 

asphalt)    1-70 

Motor  grader  operator y  1-86 

Oiler,  power  shovels  or  cranes..  1-40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment 
shovel    type     controls     (over 

one  cubic  yard)  2.26 

Renforcing  steel  worker 1.50 

Roller  operator  _ l-« 

Tractor  driver  1-70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.625 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)--  1.0625 
Any  classification  omitted  ^  ^_^ 

herein  not  less  than ._---  1.0«5 

Overtime — one     and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  hoUdays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 


NOTICE  TO  CONTRACTORS 
SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  State 
Engineer,  Room  401,  Public  Works 
Building,  Sacramento,  California,  un- 
til 1:30  o'clock  p.  m.  on  Wednesday, 
February  27,  1946,  at  which  time  they 
will  be  publicly  opened  and  read.  In 
the  same  room  of  said  building,  for 
performing  work  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made  as  follows: 
Clearing  the  Rector  Cre«k  Reser- 
voir Site  in  Napa  County,  California. 
State  Engineer's  Estimate 
Item:  Clearing  the  Rector  Creek 
Reservoir  Site  of  approximately  75 
acres  gross  area  in  Section  17,  19,  20 
and  21,  T.7N.,  R.4W.,  M.D.B.  &  M. 
In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  Hour 

Choker  Setter  $1.10 

Hand  Timber  Faller  - 1.25 

Head  Choker  Setter 1.25 

Laborer  1-00 

Machine  (power-saw)  Faller  ....  1.85 

Powderman  1.875 

Tractor  Operator  1.70 

Truckdriver  (8  c.y.  water  level 

cap.  or  more)  1.50 

Truckdriver    (6    c.y.    and    less 

than  8  c.y.  water  level  cap.)..  1.25 
Truckdriver    (4    c.y.    and    less 

than  6  c.y.  water  level  cap.)..  1.10 
Truckdriver    (less    than   4   cy. 

water  level  cap.)  100 

Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  — one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men and  guards)— one  and  one- 
half  dVi)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  anv  modification  thereof  and 
to  anv  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  Officer  or  agency,  insofar 
as  the  .same  may  be  applicable  to 
this  contract.  In  case  -of  any  incon- 
sistency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7  of  the  Standard  Speci- 
fications published  by  the  Depart- 
ment of  Public  Works.  Division  of 
Highways,  in  April.  1945,  regarding 
the  laws  to  be  observed,  and  Section 
8,  article  (b)  of  the  Standard  Speci- 
fications, regarding  assignment  of 
contract,  and  to  Sections  4100  to  4108, 
inclusive,  of  the  Government  Code, 
State  of  California,  regarding  sub- 
contracting and  assignment  of  sub- 
contracts. 

Forms  of  proposal,  bonds,  contract 
and  specifications  may  be  seen  and 
obtained  at  the  office  of  the  State 
Engineer.  Public  Works  Building, 
Sacramento,  California,  and  they  may 
be  seen  at  the  office  of  the  State 
Engineer,  803  California  State  Build- 
ing, Los  Angeles,  smd  at  the  offices 
of  the  Associated  General  Contrac- 
tors in  San  Francisco  and  Los  An- 
geles. '  _  . 
A  representative  of  the  State  Engi- 
neer's office  will  be  available  to 
accompany  prospective  bidders  for 
an  inspection  of  the  work  herein  con- 
templated, and  contractors  are  urged 
to  investigate  the  location,  character, 
and  quantity  of  work  to  be  done  with 
a   representative  of   the  State  Engl- 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Engineer  and  Is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications.  Each 
bidder  must  be  licensed  as  required 
by  law.  (See  said  Proposal  Require- 
ments and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
SDWARD  HYATT, 

State  Shigineer. 
Dated  February  8,  1946 

(Dally  Pacific  Builder) 
(Feb.  8-15,  1946) 


therefor,  to  which   special   reference 
is  made,   as  follows : 

Alameda  County,  between  Warm 
Springs  and  Mission  San  Jose,  and 
between  Warm  Springs  and  Center- 
ville  (IV-Ala-5,ee-C,A)  about  eight 
and  three-tenths  (8.3)  miles  in  length, 
shoulders  to  be  widened  with  im- 
ported borrovv  and  surfaced  with 
plant-mixed  surfacing  and  penetra- 
tion   treatment. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  Hour 

Asphalt   plant  dryerman 

or  fireman  $1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt   spreading  machine 

operator    1.75 

Carpenter    - ►  1-75 

Cement  finisher  *  1-50 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity,  and 

paving  type)  ~ — •  1-70 

Concrete  vibrator  operator. — .»  1.26 

Flagman     „ ^  1.0625 

Jackhammer  operator  1  1-25 

Laborer     1-  1.0625 

Motor   grader   operator 1.85 

Oiler  power  shovels  or  cranes..  140 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  1  cubic  yard)..  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type-   controls     (over 

one  cubic  yard)    — ..  2.25 

Reinforcing  steel  worker ^  1.50 

Roller  operator  4-  1.65 

Tractor  driver  -..  1-70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.625 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water   level    capacity) 1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any   classification   omitted 

herein  not  less  than 1.0625 

Overtime:     one    and    one-half     (1%) 

times  the  above   rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) :    one 
and  one-half  (P/^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract.  In  cafee  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engineer 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 
*No  bid  will  be  considered  unless 
it  is  made  on  a  blahk  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Require- 
ments and  conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments   and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:  February  8,  1946. 


forth  under  Section  2  of  the  Stand- 
ard Specifications.  Each  bidder  must 
be  licensed  and  also  prequalified  as 
required  by  law  (See  said  Proposal 
Requirements  and   Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY, 

State  Highway  Engineer 

Dated:  February  1,  194a 

(Dally  Pacific  Builder) 
(Feb.  1,  8.  15,  1946) 


Highway    Improvement*— Contra 
Costa  County 


SECOND  ADVERTISEMENT 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  tin- 
til  2  o'clock  p.m.  on  February  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Contra  Costa  County,  between  Con« 
cord  Avenue  and  four-tenths  (0.4) 
mile  west  of  Ohmer  Station  (IV-C.C- 
75,106- E,Cnd,C),  about  two  and  three- 
tenths  (2.3)  miles  in  length,  to  be 
graded  and  paved  with  Portland  oe- 
ment  concrete. 

Bids    are    required    for    the   entire 
work  described  herein. 
THIS    IS   A   NATIONAL  DEFENSE 
CONTRACT   UNDER   THE   DE- 
FENSE HIGHWAY  ACT  OF  1941 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Skilled  Labor 

Asphalt  plant  mixer  operator....$1.45 
Asphalt  spreading  machine 

operator    ... _  1.75 

Carpenter  _ 1.75 

Cement  finisher 1.50 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Mechanical     tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    .-.  1.70 

Motor  grader  operator 1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovl  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  pow^er  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic   yard) 2.25 

Reinforcing  steel  worker 1.60 

Roller  operator  /.. 1.66 

Tractor  driver  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.625 
Truck   driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.3125 

Truck    driver    (4    cubic    yards 
and   less   than  6  cubic  yards 

water  level  capacity)  1.1875 

Intermediate  Grade  Labor 
Asphalt  plant  dryerman  or 

fireman  1.40 

Concrete  vibrator  operator 1.25 

Headerboard  man — 1.875 

Jackhammer  operator 1.25 

Oil  distributor  bootman  —  1.00 

Oiler,  power  shovels  or  cranes  1.40 
Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0625 

Unskilled  Labor 


FIRST  PUBLISHED  TODAY 


Highway  Imp. — Alameda  County  Bet. 
Warm  Springs  and  Mission  San 
Jose  and  Bet.  Warm  Springs  and 
Centerville. 


Highway    Imp. — Solano   County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramenfo,  California,  un- 
til 2  o'clock  p.  m.  on  February  27, 
1946,  at  which  time  they  will  be 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
is   made,   as   follows: 

Solano  County,  across  Napa  River 
at  West  City  Limits  of  Vallejo  (X- 
Sol-208-A)  a  bridge  fender  to  be  re- 
paired. 

Bids  are  required  for  the  entire 
work    described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows : 


Classification 

Carpenter    

Electrician     ... 

Flagman     

Laborer 


Rate 
per  hour 

$1.75 

... 1.70 

_i 1.00 

1.00 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
E^ngineer,  Room  373,  Public  Works 
Building,  Sacramaito,  California,  un- 
til 2  o'clock  p.  m.  on  March  6,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
portions  of  State  Highway  In  ac- 
cordance    with      the     specifications 


Oiler  power  shovels  or  cranes 1.40 

Pile  driver  holstman  or  operator  1.85 

Pile  driver  man - 1-61 

Tractor   driver 1-70 

Any  classification  omitted  herein 

not  less  than _ 100 

Overtime:    one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen ) :    one 
and  one-half  (l^^)  times  the  above 
rates. 

The  rates  of  wages.  Including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
authorized  Federal  officer  or  agency, 
insofar  aa  the  same  may  be  applic- 
able to  this  contract.  In  case  of  any 
Inconsistency,  the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,   shall   control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and.  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Gen- 
eral Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  En- 
gineer and  is  made  tn  accordance 
with  the  provisions  of  the  Proposal 
Requirements     and     Conditions     set 


I 


Finmntin   1.0625 

Laborer  1.0626 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.1875  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  b&  not  less 
than  $1.0625  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.0625  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flag-men) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  herto.  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
hl^er  or  lower,  shall  control 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
in  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules  and 
regulations  will  apply  to  such  work 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions  of 
Section  7,  article  (a),  subarticle  (6), 
of  the  Standard  Sp*ciflcatlonB  re- 
garding the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (ai  and  (bV  of 
the  Stasdard  Specifications,  regard- 
ing subcontracting  and  assignment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fumtshe*! 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  imder  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  1,  1946. 

(Daily  Pacific  Bulkier) 
(Feb.  1-8-15.  1946) 


Bid  Opening  Schedule 


Bid  Opening   Date 


Project         Location   of   Project       Noted  In  Issue 


BUILDING  PROJECTS 


2-  9— 11  AkM.— Store 

2-  9 —  2  :O0  P.M— Showroom 

2-11—  8  :O0P.M— School  Furniture 

2-11—  2K)6P.M.— Shed 

2-11—  2  :O0  P.M.— Fumaoea 

2-13  School  (County) 

2-13—  8:00P.M— Shops  BuUdtag 

14  Grain  Elevator  (Tulana  Farma)  Warden,  Ore. 

Fresno 
San  Anselmo 


Pittsburg 
San   Rafael 
ButtonM'lUow 
San  Francisco 
San  Francisco 
Shafter 
San  Mateo 


l-«l 
2-  6 
1-Sl 
S-  1 
S-  1 
l-M 


2- 

2-14—  5 :00  P.M.— Fencing 

2-14— 5:00  P. M— Locker  Building 


2-15—  4  KX)  P.M.— Theater 
2-15—.  4 :00  P.M.— Shop 
2-15— 10  A,M— Dispatch  Hall 
2-15—  Warehouse 

2-15 —  Lath    Hou.seis 

2-18 —  Film  Exchange 

2-18—  3:30  P.M.  Girls'  Dorm. 
2-18 —  8.-O0P.M. — Schoolroom 
2-18  Steel    F»artltJons    (Govt.) 


Salinas 

Sacramento 

Wilmington 

San  Francisco 

Monrovia 

Seattle,    Wash, 

La  Grande,  Oregon 

Pittsburg 

Denver,  Colo. 


2-18    2  :OOP.M— Women's  DormltoryCorvallls,  Ore. 
2-18—  3:30P.M — Girls'  Dormitory 
2-19—  2 :00  PJyL— Hospital 
2-19  Bond  Election  (Dlst) 

-19—  2  K)0  P.M— Hospital 

-20— 10:00  AM.    Painting 


La  Grande, 
Salem,  Ore. 
San  Jose 
Salem,  Ore. 
Berkeley 


Ore. 


20—  2 :00  P.M— Repair  Post  OfflceDowney 


"n 


21  Paint  Post  Office  (Govt) 
21—11 :00  A.M— Shop 
25  Painting  and  Repairs  (CJovL) 
2-26  Hospitals  (Veterans'  Admin) 
2-26— 11 .00  A.M.    Gunner\-    liange 

Residence 

Painting 

Painting 

Painting 

Painting 

Painting 

Painting 


2-26— 
2-27— 

2-27— 
2-27— 
2-27— 
2-27— 
2-27— 


00  P.M. 

00  P.M. 

00  P.M. 

00  P.M. 

Ob  P.M. 

00  P.M. 

00  P.M. 

2-27  Addition  to  School  (Dist) 
2-27—  2 :00  P.M— Elevator 
2-27—  7 : 30  P.M.— School 
2-27—  2 :00  P.M— Painting 
3-  1  Painting  (Govt.) 
3-11— 12:00  M.    School 


Redondo  Beach 

San  Francisco 

San  Diego 

Grand  Junction,  Colo. 

Crows  Landing 

San  Rafael 

Monrovia 

Lynwood 

Bell 

Fullerton 

May  wood 

SL  Anthony 

I>owney 

Tacoma,  Wash. 

Shafter 

St  Anthony 

Eureka,  Utah 

Palm   Springs 


2-  • 

2-  6 

a-  • 
i-si 

1-30 

a-  4 

2-  7 
2-  7 
2-  7 
1-19 

1-  8 

a-  5 

2-  5 

3-  5 

1-  T 
3-  4 

2-  7 

a-  4 

1-18 

1-n 
i-si 

i-as 

2-  7 
2-  7 
2-  7 
2-  7 

a-  7 

2-  7 
2-  7 
2-  7 
1-1« 
1-99 

1-ao 
a-  4 
i-as 

2-  7 


ENGINEERING  PROJECTS 


2-11  Cargo  Vessels  «5ovt) 
2-11  Furnish  Labor  (CWy) 
2-11  Transmission  Line  (Govt) 
2-11—  2 :00  P.M— Water  Main 
2-11—11 :00  A_M.— Parking  FaciUtlea 
2-11—  3  P  M.— Cast  Iron  Main 
2-11—11 :00 AM —Parking  FaciUtles 
2-11—  2:00  P.M.— Drilling  Well 
2-11—  2 :0iO  P.M.— Drainage 
2-12 —  2 :00  P.M.— Wreckage  of  Tug 
2-13 —  1:30  P.M. — Transmission  Line 
2-13  Grading,  Etc.  (State) 
2-13—11  A.M.— Water  Pipe  System 
2-13  Sewers    (County) 

2-13  Sanitarv-    Sewers    (County) 
2-13—10 :00 A-M— Traffic  System 
2-14—10  A.M.— Water  Tank 
2-14  Overhead  Crossing  (State) 
2-14  Overtjrosslng  (State) 
2-14  Overcrosslng  (State) 
2-14—10  A-M— Highways 
2-14— 10  A.M.— Water  Mains 
2-14—10 :00  A.M— Ramps 
2-14—10 :00  A.M— Sewer 
2-15  Resurface  Road  (City) 
2-15—10 :00  A.M.— Well 
2-1^—  2 :00  P.M.— Levee  Setback 
2-15— 10 :0O  A.M.    Highwav 
2-15— 10:00 AM.   Highway 
2-15— 10 :0O  A.M.    Highway 
2-15 — 11 :0O  A.M.    Grading,    Etc. 
2-16—10:00  A.M.— Runway 
2-16  Improve  Pine  St.   (City) 
2-18  Runlvays  (Govt.) 
2-18—11  rOO  P.M.— Bridge 
2-18 —  5  P.M. — Sewage 
2-18—  2 :00  P.M— Highways 
2-18— 10 .00  A.M.   Airfield 
2-19—10 :0O  A.M.— Sewer 
2-19—  8 :00  P.M.— Sewers 
2-19  Concrete  Water  Tank  (CMty) 
2-19  Reservoir    (City) 
2-19—  2  :(k)  P.M— Ferry 
2-21  Improve  Highway  (State) 
2-21  Freelway  (State) 
2-21  Fort  Gibson  Dam  (Govt) 
2-27—  2  :dO  P.M.— Bridge 

2-26— 10:00  A.M — Storm  Drain 
2-26 — 10:^  A.M. — Tunnel  Lining 


■27— 

27— 

1— 

6— 

6— 

7— 


1  -.AO  P.M.    Clear   Site 
2 :00  P.M.— Highways 

1  :§0  P.M.— Highway 
2 :00  P.M —Highways 
2 :00  P.M— Highways 

2  :dO  P.M— Highways 
2 :0O  P.M — Highways 

5— 10:dOA.M.   Canal 

5 —  1 :30  P.M.  Transmission   Line 
6— 10:(^A.M.    Grading 

6—  2:00  P.M.  Jet  Pump  Equip. 

7—  2  .do  P.M —Bridges 
7—10 :00  AM —Earthwork 

3-12  Korties  Dam  (Govtj 
3-15 —  2  P.M —Steel  Towers 


2 

2 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 


Washlngton,  D.  C  l-l* 

Wolf  Point  Mont  1-25 

OroviUe  to  Sacramento  1-11 

San  Francisco  8-  1 

San  Diego  1-Sl 

San  Francisco  1-80 

San  Diego  3-  4 

Hank^rille  3-  4 

San  Francisco  3-  4 

San  Francisco  3-  4 
Portland,  Ore.                                 .      1-BO 

El  Dorado  County  1-li 

San  Diego  l-W 

Los  Angeles  County  1-21 

Los  Angeles  County  1-21 

Vallejo  a-  « 

Yelm,  Wash.  1-80 

Los  Angeles  1-li 

San  Diego  1-18 

Los  Angrelee  1-19 

Olympia,  Wash.  1-90 

Yelm,  Wash.  1-90 

Astoria,  Ore.  2-4 

Fresno  2-  5 

El  Dorado  County  1-21 

North  Las  Vegas  1-39 

Sacramento  County  3-  6 

New    Mexico  2-  7 

New  Mexico  2-  7 

New  Mexico  2-  7 

Arizona  2-7 

St.  George,  Utah  1-39 

San  Francisco  1-21 

i-aa 

Merced  1-39 

Kelso.  Wash.  1-90 

Snohomish  County.  Ifltfk.  1-  B 

St  George,   Utah  2-  7 

Riverside  3-  6 

Tracy  1-39 

Ritzvllle,  Wash.  1-19 

Ritzville.  Wash.  1-21 

Solano  County  2-  4 

Los  Angeles  1-23 

Los  Angeles  1-34 

Fort  Gibson,  Okla.  1-19 

Solano  County  1-39 

Los  Angeles  County  2-  6 
Colorado-Big  Thompson  Project    2-  5 

Napa   County  2-   T 

Contra  Costa  County  1-39 

Nevada  State  Highway  .1-81 ' 

Monterey  County  2-  5 

Alameda  County  2-  S 

Oakland  2-  6 

Los  Angeles  County  2-  6 

Central    Valley    Project  2-  7 

Spokane.  Wash.  2-  7 

Los    Angeles  2-7 

Central    Valley    Project  2-  7 

San  Diego  Coxmty  2-  5 

Shoshone  Project  2-6 

Missouri  Basin  Project  1-19 

Central  Valley  Project        ,  1-80 


\  SUPPLIES  AND  EQUIPMENT 


\ 


2 

2- 

2- 

2- 

2- 

2- 

2 

2- 

2 

2 

2 

2 

2- 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 


11— 

11— 

11— 

11— 

11— 

11— 

11— 

11 

11 


:(lo  P.M. — Tractors 
:0OP.M. — Brake  Blocks 


Etc. 


2 :00  P.M. — Conductors, 
3  :go  P.M— Iron  B  A  S 
7  :(jO  P.M.— School  Bus 
3:<iOP.M — Carbon  Brushes 
!  Plant  Surfacing 

Shovel  Handles  (Gkrvt.) 
-  2  P M— Fire  Engine 


11—  8  P.M. — Sand-Gravel 

11—  9:00  A.M.  Grader 

11— 10:00  AM..   Tractors.  Etc. 

12—  2  P.M —Burlap 
12—  2  P.M— Tractor 

2  P.M.— Shroud  Line 
2  P.M.— Torches 
2  K»  P.M —Pipe 


1  KK>  P.M.— Calculating    machines 
2 :00  P.M.— AUdadea  San 

3  KW  P.M.— Test  Borings  San 

San 


Etc. 


12— 
12— 
12— 

l^- 

18— 
13— 

la—  3K)0P.M— Neon  Sign 
13—  3  K»  P.M —Cloth 
18—  6iOP.M.— Pipe 
13—  7:90  P.M.— Trucks 
13 —  7:9DP.M — Sedans 
18—  7 :90  P.M— School  Bus 
IS  Span  Bridge  (State) 
13—10  M  A.M— Paint 
18—10 :0O  A.M— Sockets 
1»— IJWP.M.    Relnf     Bars 

13—  1:45  P.M    Boilers 
14_  2  P.M— Burlap  Wrappers 
■  14 —  2  P.M — Cellulose  Tap* 

14—  2  P.M— Garbage  Cans 
14—10  :|0  A.M— Ralls 
14—10 :90  A.M— Paint 
14—10  M  A.M— Webbing 

-14 — 10:00  AM.   Tractors 
15— 11:00A.M.    DlBtnh     Line 
15—10  tOO  A-M— Mach  ines 

-15—10  .•<»  A.M— Cable 

-15—11 :0O  A.M— Hardware 

-15 —  2:00  P.VL — Clamps 

15—  5K>0P.M— Pipe 
15— 10  :<»A.M— Heater,  Etc 

-15—  2  P.M— Pumps 
15—  2  P.M— Fiber  Door  Mats 
15  Transformers    (Govt) 

-15—  Autos 

16 — 10:00  A.M.  Camels.    Pontoons 


Alameda  County 
San  Francisco 
Denver,  Colo 
San  Francisco 
Lebec 

San  Francisco 
Sacramento 
San   Francisco 
Riverside 
Kingsburg 
Santa  Cruz 
Orange  County 
San  Francisco 
San  Frandaco 
San  Francisco 
San  Fraaciaco 
San  Francisco 


3-  B 

1-31 

2-  1 

3-  1 
3-  1 
2-  4 
2-  9 
1-19 
1-39 
1-39 
2-  7 
2-  7 


Oakland 
Francisco 
Frandaco 
Francisco 
San  Francisco 
Oakland 
Modesto 
Modesto 
Coallnga 
Kern  County 
Berkeley 
San  Frandaco 
West  Los  Aagelaa 
San    Francisco 
San  Fraadaco 
San  Francisco 
San  Francisco 
Portland.  Ore. 
San  Frandaco 
San  Francisco 
Long   Beach 
Ritzville.   Waah. 
San  Frandaco 
Saa  Fraadaco 
San  Frandsco 
Denver,  Goto. 
Sacramento 
San  Frandaco 
Los  Angeles 
San  Frandaco 
Las  Crucea.  N.  M 
San  Frandaco 
Tacoma,  Wash. 


i-n 

1-80 
3-  9 
3-  9 
3-  9 
3-  < 

a-  9 

3-  1 

a- 1 

I -.29 
1 -3B9 
1-29 
1-Sl 
9-  4 

2-  7 

3-  7 
l-» 
1-19 


18  Structural  Steel  Anchorages.  Etc    (CJovt)     Central  Valley  Pro}. 
-18  Tank  Truck  Facilities  (StaUttarj  Oil  Co.)     RlohnK>iod 
18 —  2  :(I»0  P  M— Notebook    Holders  San  Pranclsco 


Wlra 


Tank 


Board 


IS—  2:00  P.M— Telephone 
18—10  :<»  A.M— Oars 

-19—  8:00  P.M —Storage 
19—  2 :90  P.M— Spools 
19—  2  :#0  P  M  — Hose 
19—  8:00PM     Control 
20—10 :00  AM — Seats 
20—10  A.M.— Sedan 
20— 10:00  A.M    Blast  Colls 

-20—  2:80PM.    Kitchen    Equip. 
21—10 :90  A.M— Pumpe 
21— 10  H»  A-M— Gear  Shift 
25—10 :00  A-M- Road  OU 

-25  Radio  Appliances  (Govt) 
2&—  3:00  P.M— Gate  VaJvea 
•27 —  2:00  P.M — Elevator 
28—  2  P.M— Cars 


.■>an 
San 
San 
San 
San 


Francisco 
Frandaco 
Francisco 
Fraadaco 
Frandaco 


Contra    Costa  Comity 
San  Francisco 
Reno,  Nev. 
Berkeley 

San  Frandsco 
Ssui  Frandaco 
San  Frandaco 

Helena,   Mont 
Denver.   Colo. 
San  Francisco 
C«itra'.   Valley  Ptojact 


%■  4 
%•  9 
t-  • 
2-  7 
2-  7 
9-  9 
9-  9 

2-  S 

a-  9 
a-  9 

3-  4 

1-3S 
1-39 
1-21 
9-  9 

2-  7 
1-19 
1-39 

a- 1 

a- 1 
a-  9 
a-  9 

a- 1 

3-  4 

2-  7 

a-  9 

1-39 
2-  7 

2-  7 

3-  9 

3-  9 

3-  « 

I  ■  21 

i-Sl 
l-Sl 
1-99 
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FOR  BETTER  BUILDING 

NEWS  OF  MATERIALS,  EQUIPMENT  AND  METHODS 


prjbfab  house 

National  distribution  throuffh 
lumber  dealers  is  planned  for  a 
two-«tory  prefabricated  house  call- 
ed HomeOia^  built  of  plywood  with 
a  steel  "chassis."  All  wall  and 
floor  panels  are  of  plywood  stress- 
ed-skin  construction  with  the  pan- 
els glued  to  both  side  of  light  wood 
framing  members.  Floor  sections 
are  in  4-foot  squares  and  have 
special  wearing  surfaces  of  ver- 
tical grain  fir.  Wall  panels  are  4 
by  8  ft.  Blanket  insulation  in  both 
wall  and  floor  units  is  placed  dur- 
ing fabrication. 

Built-up  plywood  roof  rafters, 
completely  fabricated  at  the  fac- 
tory, have  been  developed,  over 
which  longitudinally  braced  ply- 
■  wood  roof  decking  is  placed;  fin- 
ished roofing  is  conventionally  ap- 
plied. Roof  insulation,  in  blanket 
form,  is  attached  to  the  back  of 
second-story  wall  and  ceiling  pan- 

The  house,  exclusive  of  lot,  is 
intended  to  sell  complete  for  less 
than  13,000.  Shipment  of  the  house 
parts  will  be  to  building  material 
dealers  who  will  provide  the  crews 
for  erection.  Willisway  System,  9 
S.  Clinton  St.,  Chicago  6,  111. 
# 

TEMPERATURE  REGULATOR 

A  self-contained,  spring  loaded, 
internal  pilot,  piston  operated  Tem- 
perature Regulator  for  steam  serv- 
ice features  Duo-Matic  Control — 
both  accurate  temperature  regula- 
tion and  pressure  control  obtained 
simultaneously  with  a  single  reg- 
ulator. The  unit  has  a  thermo- 
static element  with  100  deg.  F.  ad- 
justable temperature  range,  equip- 
ped with  metal  diaphragms.  All 
wearing  parts  are  renewable.  Les- 
lie Co.,  57  Delafield  Ave.,  Lynd- 
•     hurst,  N.  J. 

# 
HEAT  PANELS 

Immediate  production  of  the 
Base-Ray  Heat  Panel  has  been 
announced  by  Burnham  Boiler  Cor- 
poration, Irvington,  N.  Y.  Develop- 
ed by  research  engineers  at  the 
University  of  Illinois,  the  panel  is 
a  hollow,  cast  iron  baseboard  unit 
(see   AR,  June,  1945,  p.   124). 

# 
UNIT  LOCK 

A  new  lock,  the  Corbin  Unit 
Lock,  is  said  to  offer  home  own- 
ers complete  freedom  from  the 
annoyance  of  sticking  and  binding 
knobs  and  latches  because  it  is  as- 
sembled at  the  factory  in  one  com- 
plete unit.  Installation  is  simple, 
with  no  mortising  necessary — the 
unit  slips  into  a  slot  in  the  edge 
of  the  door  and  is  made  fast  by 
two  bolts  without  touching  or  ad- 
justing the  working  parts  in  any 
way.  P.  &  F.  Corbin,  New  Britain, 
Connecticut. 


DOORSTOP 

An  easily  installed  Door  Stop- 
Nut  slips  over  the  top  knuckle  of 
a  door  hinge  and  is  held  secure 
by  the  hinge  pin.  Eliminating  the 
need  for  baseboard  or  floor  type 
door  stops,  the  unit  prevents  the 
banging  of  doors  against  walls  or 
furniture.  Door  Stop-Nut,  Inc.,  810 
W.  76th  St.,  Chicago  20,  111. 
# 

DRAFTING  AIDS 

SLIDE    RULE 

The  DecLPoint,  a  slide  rule 
which  places  the  decimal  point  in 
involved  expressions  with  results 
up  to  19  places,  is  now  being  man- 
ufactured of  lightweight  Dowmetal 
(magnesium  metal  alloy),  surfac- 
ed with  a  flat  white  plastic  said 
to  be  impervious  to  water  or  chem- 
icals and  virtually  immune  to 
abrasion  from  regular  use.  The 
rule  first  was  introduced  in  a  war- 
time "Demonstrator"  model.  Pick- 
.ett  &  Eckel,  53  W.  Jackson  Blvd., 
Chicago,  111. 

ALL-PURPOSE    DEVICE 

An  all-purpose  drawing  and 
measuring  device,  the  parva-graph 
is  accurately  designed  and  mathe- 
matically calibrated  to  serve  as  a 
square,  dividers,  protractor,  tri- 
angle, ruler,  compass,  French 
curve  and  miter. 

The  Parva-graph  consists  of  a 
combination  square  and  a  remov- 
able miter  arm  which  can  be 
mounted  on  the  square  through 
either  of  two  mounting  holes.  A 
wing  nut  locks  the  arm  at  any  de- 
sired position.  Made  of  tought, 
transparent  plastic.  Parva  Prod- 
ucts Co.,  West  Haven,  Conn. 
# 

METAL  WINDOWS 
STORM    SASH    STORAGE 

Manufacture  of  the  Rusco  All- 
Metal  Combination  Window  has 
been  resumed,  it  has  been  an- 
nounced, with  an  important  change 
in  design  incorporated.  Storage  of 
the  lower  storm  sash  is  now  pro- 
vided within  the  window  unit  it- 
self. 

The  compact  unit  provides  screen 
storm  sash  and  weatherstripping, 
plus  a  patented  spring-steel  clip 
arrangement  that  permits  the  low- 
er storm  sash  to  be  raised  and  held 
in  storage  space  behind  the  upper 
sash.  The  F.  C.  Russell  Co.,  Cleve- 
land,  Ohio. 


Expected  soon  to  be  in  produc- 
tion is  a  new  aluminum  extruded 
window  unit,  the  Winecs  which  has 
no  pulleys,  weights,  cords  or 
springs,  and  requires  no  regrular 
wcatherstripping.  Can  be  left  open 
in  rain  or  snow,  as  lower  sash 
swings  in.  Also  made  for  glass 
block  installations.  Watco  Engi- 
neering, Inc.,  2200  Scranton  Road, 
Cleveland  13,  Ohio. 

# 

LIGHTING  NEWS 
COLD-CATHODE    LAMP 

Addition  of  a  cold-cathode  K 
lamp  to  a  regular  line  of  fluores- 
cent products  has  been  announced. 
The  new  lamps  will  be  instant- 
starting,  will  have  a  rated  lif  eof 
10,000  hours.  They  will  be  made 
in  both  72-  and  96-in.  lengths,  1-in. 
in  diameter,  will  operate  on  a 
standard  120  milliampere  multiple 
ballast.  Sylvania  Electric  Prod- 
ucts, Inc.,  Danvers,  Mass. 

SERVICE  STATION 

Commissioned  by  Allegheny  Lud- 
lum  Steel  Orp.  to  design  an  auto- 
motive service  station  looking  to- 
waiHi  expected  competitive  develop- 
ment in  that  field,  GJeorge  Cooper 
Rudolphs,  New  York  industrial  de- 
signer, has  come  up  with  the  Moto- 
Serv.  Features:  eligibility  for  mass 
prefabrication;  ease  of  installa- 
tion; high  flexibility  and  ready  ex- 
pansion; easy  upkeep. 

The  basic  design  of  the  Moto- 
Serv  consists  of  an  office  and 
storeroom  cubicle  and  a  single  is- 
land -  and  -  canopy  unit  with  two 
stainless  steel  tubular  supports 
footed  in  stainless  castings. 

# 

FIBERGLAS   SOUNDPROOFING 
HELPS  POLICE  RADIO 

Improved  radio  transmission 
from  the  radio  operations  room  at 
the  Newark,  Ohio,  police  headquar- 
ters has  resulted  from  the  instal- 
lation of  inch-thick  F  i  b  e  r  g  1  a  s 
acoustical  board  on  the  walls  and 
ceiling  of  the  room  and  in  other 
parts  of  the  building.  The  room 
is  used  to  maintain  two-way  radio 
communication  between  headquar- 
ters and  the  radio-equipped  patrol 
cars. 

# 
AIR  CONDITIONED 
PRINTING  PLANT 

Air  conditioning  which  controls 
temperatures  to  within  one  degree 
and  humidity  to  within  one  per 
cent  of  desired  levels  is  being  in- 
stalled in  a  new  1 1,900,000  printing 
plant  now  under  construction  for 
the  Newman-Rudolph  Lithograph- 
ing Company  in  Chicago.  It  is  ex- 
pected to  result  in  faster  and  less 
costly  printing  on  paper  that  is 
more  thoroughly  seasoned  and  thus 
of  better  quality. 

The  building,  designed  by  R.  N. 
Friedman,  of  Alschular  and  Fried- 
man, Architects,  will  have  a  brick 
exterior  with  granite  and  Indiana 
limestone  trim.  Construction  will 
be  steel  and  concrete,  with  a  floor 
load  of  250  lbs.  per  sq.  ft.  Four 
stories  in  height,  the  plant  will 
cover  53,500  sq.  ft.,  will  be  ready 
for  occupancy  about  the  first  of 
next  May. 


THEATER  CONSTRUCTION 
EQUIPMENT 

Anticipating  a  widespread  de- 
velopment in  drive-in  theater  con- 
struction following  the  lifting  of 
wartime  restrictions  on  building 
materials,  equipment  and  gasoline, 
the  Theater  Equipment  Section  of 
RCA  Victor  has  announced  plans 
to  supply  a  complete  line  of  sound 
and  projection  equipment  designed 
to  meet  the  special  requirements 
of  this  type  of  theater. 

The  line  will  include  new  types 
of  in-car  speakers,  combined  ter- 
minal-box and  speaker  -  receptacle 
units,  and  self-adjusting  amplifier 
systems.  The  in-car  speakers  are 
said  to  be  100  per  cent  weather- 
proof, so  that  they  can  be  per- 
manently located  at  parking  spaces 
on  the  ramps,  within  reach  of  pat- 
rons from  their  car  windows.  They 
are  specially  designed  to  be  acous- 
tically correct  for  in-car  opera- 
tion; a  volume  control  on  the  front 
of  the  speaker  permits  the  patron 
to  adjust  the  sound  level  to  his 
own  satisfaction.  Radio  Corp.  of 
Amferica,  RCA  Victor  Division, 
Camden,  N.  J. 

# 

REFLECTIVE  INSULATION 

A  low-cost  insulation  material 
just  announced,  Sisalation,  is  com- 
posed of  specially-treated  asphalt, 
fiber  reinforcement,  and  aluminum- 
coated  Kraft  paper.  It  is  said  to 
reflect  heat  and  cold  very  much  as 
a  mirror  ueflects  light,  keeping  the 
heat  in  and  the  cold  out  in  winter, 
and  reversing  the  process  in  sum- 
mer. It  also  prevents  moisture- 
vapor  within  the  home  passing  in- 
to the  sidewalls  and  condensing, 
it  is  claimed,  and  prevents  in- 
filtration of  dust  and  dirt  through 
walls,  around  windows  and  doors. 
The  Sisalkraft  Co.,  205  W.  Wacker 
Drive,   Chicago, 
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# 

HOUSE  "CORE" 

A  new  home-building  unit  engi- 
neered for  assembly-line  produc- 
tion is  an  enclosed  central  core 
containing  household  heating,  hot 
water,  plumbing,  electricity  and 
meters.  Attached  to  three  sides 
are  a  complete  kitchen,  laundry 
and  bathroom,  with  floor  areas, 
walls,  windows  and  doors  placed 
according  to  individual  house  plans. 
The  unit  is  said  to  be  adaptable 
to  both  conventionally-built  and 
prefabricated  houses  ranging  in 
price  from  $3,000  to  $10,000, 

The  enclosed  core  has  service 
access  through  panels,  is  equip- 
ped with  forced  warm  air  fur- 
nace— gas  or  oil;  hot  water  heat- 
er— gas  or  electric;  all  plumbing, 
vents  and  stacks;  chimney  con- 
nections; electrical  connections. 
Kitchen  equipment  includes  re- 
frigerator, cabinets,  gas  or  electric 
range  and  sink;  an  electric  wash- 
er is  provided  in  the  laundry,  In- 
gersoU  Division,  Borg-Wamer  Cor- 
poration, Kalamazoo,  Mich, 
# 

NAIL  ABLE  STEEL 

Nailable  steel  for  framing  in 
residential  and  light  industrial  con- 
struction is  now  available,  it  has 
been  announced.  Consisting  of 
grooved  framing  sections,  this  is 
the  framing  which  is  a  basic  part 
of  Quonset  huts.  The  groove  per- 
mits the  driving  of  nails  into  the 
metal  framework  Stran-Steel  Di- 
vision, Great  Lakes  Steel  Corp., 
Penobscot  Bldg.,  Detroit  26,  Mich. 


PORTABLE  WASHER 

Especially  designed  for  apart- 
ment use,  the  1900  Whirlpool  Port- 
able Washer  will  hold  2  lbs.  of 
clothing,  has  a  2^  gal.  water  ca- 
pacity, rinses  as  well  as  washes. 
Its  small  size — 13-in.  in  diam- 
eter and  20-in,  in  height — permits 
easy  storage  when  not  in  u«e. 
Nineteen  Hundred  Corp.,  St.  Josei^ 
Michigan 


MASTER  GASOLINE  GENERATORS 
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BATHROOM    SPOT    HEATER 

A  new  infrared  lamp  producing 
radiant  heat  is  built  of  special 
ruby  red  glass  which  is  highly 
resistant  to  temperature  extremes. 
It  has  withstood  a  temperature 
shock  test  of  more  than  500  deg.  F., 
the  manufacturer  reports,  and  has 
continued  to  burn  even  after  be- 
ing dipped  in  ice  cold  water. 

Its  ability  to  withstand  temper- 
ature shocks,  it  is  suggested,  will 
make  it  particularly  suitable  as  a 
spot  comfort  heater  for  the  bath- 
room, where  it  is  apt  to  come  in 
contact  with  water  drops.  West- 
inghouse  Electric  &  Mfg.  Co.,  306 
Fourth  Ave.,  P.  0.  Box  1017,  Pitts- 
burg 30,  Pa. 

DOWNLIGHTING 

To  provide  downlighting  which 
is  particularly  useful  in  store  il- 
lumination, two  new  silvered  bowl 
lamps  have  a  circular  inside  frost- 
ed "window"  at  each  bulb's  end. 
The  lamps  are  rated  300  and  500 
watts.  In  the  former,  the  down- 
light  filters  through  a  2% -inch 
diameter  inside  frosted  window; 
the  latter  has  a  circular  window 
with  a  diameter  of  3-in,  General 
Electric  Lamp  Dept.,  Nela  Park, 
Cleveland,  Ohio. 

LUMINOUS    SHIELD 

Now  available  is  a  patented  lum- 
inous plastic  switch  plate  shield 
which  will  fit  over  any  standard 
toggle  or  push  button  plate  and, 
when  exposed  to  any  normal  light 
during  the  day,  will  glow  all  night. 
Originators,  Inc.,  National  Outlet 
Co.,  612  N.  Michigan,  Chicago  11, 

CONVENIENCE   OUTLET 

To  make  it  easier  to  find  and 
plug  into  convenience  outlets,  the 
new  LumiNite  Duplex  Convenience 
Outlet  Plate  features  a  small 
shielded  electric  bulb  which  bums 
continiiously.  The  plate  is  molded 
in  a  single  piece  of  ivory  plastic, 
will  fit  any  standard  duplex  con- 
venience outlet.  Associated  Proj- 
ects Co.,  80  E.  Long  St.,  Columbus 
15,  Ohio, 

STARTER 

A  new  split-second  starter  for 
fluorescent  lamps,  the  Jack  Rabbit. 
is  designed  to  fit  in  conventional 
starter  sockets  for  use  with  in- 
stant-starting lamps.  The  split- 
second  starting  action,  it  is  claim- 
ed, is  accomplished  with  unusually 
high  operating  eflSciency.  With  it, 
manufacturers  can  provide  split- 
second  starting  in  fixtures  equip- 
ped with  conventional  low-cost  bal- 
lasts. It  is  said  to  provide  ap- 
proximately ;3  per  cent  greater 
operating  eflSciency  than  high- volt- 
age instant-starting  ballast  sys- 
tems. General  Electric  Co.,  1285 
Boston  Ave..  Bridgeport  2,  Conn. 

BALLASTS 

Two  new  special  ballasts  have 
been  announced  by  one  company. 
One  is  a  single-lamp  type,  design- 
ed for  the  operation  of  a  new  line 
of  13-watt  lamps  used  primarily 
in  show  cas^s  and  similar  instal- 
lations; the  other  is  for  the  in- 
stant-starting operation  of  "Slim- 
line" lamps  designed  for  decora- 
tive and  special  lighting  purposes. 
General  Electric  Co.,  Schenectady. 
New  York. 

# 

HOME  FREEZERS 

Expected  to  be  available  to  the 
general  public  shortly  after  the 
first  of  January,  a  4  cu.  ft.  cabinet 
or  horizontal  model  home  freezer 
is  36-in.  high,  34H-in,  long,  and 
24-in.  wide,  weighs  250  lbs.  Finish 
is  white  baked  enamel.  Slightly 
less  than  1'^  kw  of  electricity  are 
necessary  to  run  the  freezer  in  a 
normal  room  temperature,  the 
manufacturers  report,  or  a  period 
of  24  hours.  Frigidaire  Division, 
General  Motors  Corp.,  Dayton,  O. 
# 
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AIR  CONDITIONING 

^Air  Filtration  in  Central  Sys- 
terns.  Full  information  on  Fiber- 
glas  Dust-Stop  Air  Filters:  dimen- 
sions, ratings  and  manufacturing 
tolerances  table;  data  on  efficien- 
cies; installation  details;  specifica- 
tions; maintenance;  applications. 
24  pp.,  illus.  Owens-Coming  Fib- 
erglas  Corp.,  Toledo,  Ohio.* 

Water  -  Chilling  Units.  General 
information  and  specification  sum- 
mary. 4  pp.,  illus.  Westinghotise 
Electric  Corp.,  Air  Conditioning 
Division,  160  Paciqc  Ave.,  Jersey 
City  4,  N.  J.* 

Westinghouse  Precipitron.  De- 
scription of  the  Precipitron  elec- 
tronic air  cleaning  system  for  com- 
mercial and  industrial  uses.  Ca- 
pacity and  dimension  table.  Ex- 
planation of  how  the  system  works. 
6  pp.,  illus.  Westinghouse  Electric 
Corp.,  Air  Conditioning  Division, 
150  Pacific  Ave.,  Jersey  City  4, 
New  Jersey.* 

Worthington  Evaporative  Cool- 
ers (Bulletin  C-1100-B27).  Descrip- 
tion, specifications,  selection  tables, 
typical  piping  arrangements.  8  pp., 
illus.  Worthington  Pump  and  Ma- 
chinery Corp.,  Air  Conditioning  & 
Refrigeration  Division,  Harrison, 
N.  J.* 

BAR  SCREENS 

Mechanically  Cleaned  Bar 
Screens  (Bulletin  479).  Descrip- 
tion of  the  machine  and  how  it  op- 
erates, specifications,  data  tables, 
applications.  8  pp.,  illus.  Chain 
Belt  Co.,  1600  W  Bruce  Ct.,  Mil- 
waukee, Wis, 

BATHROOM  FIXTURES 

Sanitary  Toilet  Seats.  A  cata- 
log of  self-raising  and  other  seats. 
8  pp.,  illus.  Sperzel  Co.,  Minne- 
apolis 3,  Minn. 

CONVEYORS 

LAM  SON  Lightweight  Portable 
Gravity  Conveyor.  Description  in- 
cluding parts  specifications,  with 
typical  uses.  4  pp.,  illus.  Lamson 
Corp.,  Syracuse  1,  N.  Y.* 

DUMBWAITERS 

Dumbwaiters  and  Doors.  A  cat- 
alog of  electric  and  automatic 
brake  dumbwaiters,  counterbal- 
anced dumbwaiter  doors,  passenger 
freight  and  sidewalk  elevators, 
freight  and  passenger  cars.  In- 
cludes specifications,  tables  of 
standard  sizes,  and  full  informa- 
tion on  scope  of  use.  24  pp.,  illus. 
John  W.  Kiesling  &  Son,  Inc.,  2409- 
33  Pacific  St.,  Brooklyn,  N.  Y. 

FACTORY  PLANNING 

Industrial  Logistics-  How  a  plan- 
ned system  of  materials  transpor- 
tation reduces  costs  in  procure- 
ment, production  and  distribution 
of  goods.  12  pp.,  illus.  The  Elwell- 
Parker  Electric  Co.,  4205  St,  Clair 
Ave,,  Cleveland  14,  Ohio. 

GLASS 

Planning  Ahead  With  Glass  for 
More    Enjoyable    Living.     Over    a 

hundred  ideas  for  the  use  of  glass 
in  residential  buildling — in  living 
room,  hallways,  dining  room,  kitch- 
en, bathroom,  bedroom,  basement 
and  attic.  Includes  basic  informa- 
tion on  solar  heating  and  "window 
conditioning."  30  pp.,  illus.  Libbey- 
Owens-Ford  Glass  Co.,  Toledo  3, 
Ohio.*    10  cents, 

HEATING 

Byers  Radiant  Heating  in  a  Ga- 
rage (Case  Study  No.  5).  Appli- 
cation of  radiant  heating  in  an  in- 
dustrial garage  and  service  sta- 
tion. Describes  the  installation, 
design  of  the  heating  coils,  opera- 
tion. 6  pp,,  illus.  A.  M.  Byers  Co,, 
Pittsburgh,  Pa,* 

Certified  Counteriow  Air  Condi- 
tioner Heating  System;  Certiied 
Gravity  Steel  Furnace  and  Air  Con- 
ditioning Units;  Mammoth  Certi- 
fied Yn-tical  Steel  Tabular  Heaters. 
Descriptive  circulars  including 
complete  specifications  for  each 
type  of  furnace.  4  pp.  each,  illus. 
Stainless  A  Steel  Products  CJo., 
1000  Berry  Ave.,  St,  Paul  4,  Minn, 

Convector  Radiation  (Bolletin 
245).  Describes  method  of  opera- 
tiwi,  advantages  claimed,  4  pp., 
illus,  Modine  Mfg.  Co.,  Racine, 
Wis.* 

Econostat  Temperature  Control 
System,  Heat  regulation  system 
controlled  by  outdor  temperature. 
Description  of  system  and  how  it 
works,  features,  applications,  8  pp., 
illus.  Barber-Coleraan  Co.,  Rock- 
ford,  IlL* 

S.B.I.  RaUng  Code  (A.I. A.  File 
No.  30-C).  The  Steel  Boiler  In- 
stitute Rating  (3ode  covering  com- 
mercial  and  residential  steel  boil- 


ers. Includes  standardized  sizes  for 
mechanically-fired  boilers,  a  new 
grate  area  formula  and  furnace 
volume  requirements  for  hand- 
fired  boilers  and  a  code  for  testing 
oil-fired  boilers.  24  pp.  Steel  Boil- 
er Institute  Inc.,  366  Madison  Ave., 
New  York  17,  N.  Y.  50  cents. 

JALOUSIES 

Jalooaiesw  Description  of  and 
for  jalousies;  specifications;  stock 
sizes;  diagrams.  4  pp.,  illus.  Pro- 
Tect-U  Jalousie  Co.,  2762  S.  W. 
10th  St.,  Miami  36,  Fla. 

PARTITIONS 

Certain-Teed  2-in.  Solid  Plaster 
Partition.  Description  of  a  non- 
load  bearing  partition  for  new  con- 
struction or  remodeling.  Includes 
specifications  and  methods  of  con- 
struction. 6  pp.,  illus.  Certain- 
Teed  Products  Corp.,  120  S.  La 
Salle  St,  Chicago,  111.* 

PIPING 

Volumetric  C:apadtiee  of  Tube- 
Turn  Welding  Fittings.  Formulae 
used  to  compute  the  volumetric  ca- 
pacities, and  tables  giving  the  vol- 
umetric capacity  in  cu.  in.  of  the 
most  commonly  used  Tube  -  Turn 
welding  fittings.  10  pp.,  illus.  Tube 
Turns,  Inc.,  Louisville  1,  Ky. 


PLASTICS 

Plastic  Primer.  Factual  informa- 
tion on  the  phenolic  plastics,  with 
a  table  showing  the  characteristics 
and  uses  of  various  phenolic  com- 
pounds. 8  pp.,  illus.  Durez  Plas- 
tics &  Chemicals,  Inc.,  North  Tona- 
wanda,  N.  Y.* 

Velon  and  Foamex.  Description 
of  the  two  materials,  their  quali- 
ties and  uses,  plus  two  pages  of 
general  information  on  molded  and 
extruded  pla55tics.  20  pp.,  illus. 
Firestone  Industrial  Products  Co., 
Akron,  Ohio.* 

The  Watertown  Book  of  Plastics. 
(General  information  on  thermoset- 
ting and  thermoplastic  materials, 
saran.  Incite,  cerex,  nylon  and  poly- 
ethylene, and  specific  information 
(including  properties  chart)  on 
Neillite,  Also  a  discussion  of  mold- 
ing methods  and  engineering  de- 
tails, 44  pp,,  illus.  The  Watertown 
Mfg.  Co.,  Watertown,  Conn, 

RECONVERSION  PLANNING 

Production    Planning    Data.     A 

set  of  production  planning  cards 
and  data  sheets  intended  for  use 
in  reconversion,  provision  for  ex- 
panded facilities,  and  new  building 
plans.  Provide  scale  machine  mod- 
els to  be  placed  on  factory  floor 
plan  and  arranged  to  meet  specific 
requirements.  Plan  -  0  -  Mill  Corp., 
1811  E  Eight  Mile  Road,  Hazel 
Park,  Mich. 

RUBBER 

Ollular  Rubber.  Describes  var- 
ious forms  in  which  sponge  rub- 
ber, bonded  fiber  and  other  sub- 
density  materials  are  manufactur- 
ed, 4  pp.,  illus.  Sponge  Rubber 
Products  Co.,   Shelton,  Conn. 

STEEL 

Jessop  Stainless  Steels.  The  var- 
ious types  produced  by  Jessop, 
their  physical  properties  and  me- 
chanical characteristics,  plus  a  page 
of  information  on  the  company's 
stainless-clad  steels.  8  pp.,  illus. 
Jessop  Steel  Co.,  Washington,  Pa.* 

SURFACE  COATING 

Aquella.  Question  and  answer 
brochure  describing  a  mineral  sur- 
face coating  that  waterproofs  and 
dampproofs  interior  and  exterior 
porous  masonry  surfaces  such  as 
concrete,  masonry  blocks,  common 
brick,  rough  plaster  and  stucco. 
4  pp.  Prima  Products,  Inc.,  230 
Fifth  Ave.,  New  York  1,  N.  Y.* 

VENTILATION 

Put  the  Wind  to  Work.  Bulletin 
on  the  "Agitair"  air  exhauster. 
Typical  applications,  engineering 
data  selecting  the  proper  size,  lo- 
cation principles.  10  np.,  illus.  Air 
Devices,  Inc.,  17  E.  42nd  St.,  New 
York  17,  N.  Y. 

WINDOWS 

The  Ultimate  in  Modern  Venti- 
lation and  Vision.  Descriptive  fold- 
er on  an  aluminum  package  win- 
dow unit.  Gives  specifications  and 
installation  details.  4  pp.,  illus. 
Watco  Engineering,  Inc.,  2200 
Scranton  Road,  Cleveland  13.  Ohio. 

•Other  product  Information  In  Sweet's 
File,  1»45. 
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AIR  COMPRESSORS  AND 

AIR  TOOTS 

One-stop  rental  and  sales  service  of- 
fered by  Wemco  provides  complete 
lines  in  all  sizes.  Assistance  available 
as  oart  of  this  service  means  real  sav- 
ings in  time  and  money. 

PORTABLE  OR  STATIONARY 
COMPRESSORS  AND  AIR  TOOLS 
FOR  SALE  OR  RENT.     '^ 


AUTHORIZED   DISTRIBUTORS  FOR 

Chicago   Pneumatic  Tool   Company 

AIR  EQUIPMENT 

WESTERN    MACHINERY   COMPANY 


760  FOLSOM  STREET 


TcUphoot  EXbrook  4167 


SAN  FRANCISCO 


COMET  SAWS 


Va  fo  10  H.  P. 


Electric  Table  Saws   •    Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tooifc  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQl  IPMENT  COMPANY 

160  Tenth  Street    ^T°l^i^^  I'h.  MArket  1651 

SAN  FRANCISCO 


Haven  Saw  &  Tool  Co. 

NORTHERN   CAliRDRNlA  DISTRIBUTORS  K)B 

DeWALT  SAWS 

«/2fo  15  H,  P. 


I  72 

wcx>d  * 


FOt 

METAL 


STONE 


SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    *     Drills    •     Sdn^ders 
STANLEY  .&  CAREER  ELECTRIC  TOOLS 

Routers,  Driij,  Screwdrivers,  Metal  Sheari 
80ICE- CRANE  &  DURO 
Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Large  Stock  on  Hand  for  Immediate  Delivery 

SALES    •    RENTALS    ^    REPAIRS 

PERSONAL  SKRVlCf  24  HOUHS  A  DAY  DUUNG  EMERGENCY' 


SAN  FR„ANCtSCO 
1072-1076    Howard   8tr*«t 

HEmlock  6212 


OAKLAND 
East  14th   Street 

€»L»nco»r+  1742 


GEORGE  M.  PHILFOTT  CO. 

BRYANT   bet.  9th  and   10th   STS.,  S.   F. 


COMPRESSORS 

—  r*  r  M  F»  s  --- 

CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL     STEEL     ^     GADS 

V  •  R  I"  t  T*  S. 

WIRE    ROPE    AND   FiTTINQS 

BALL   &    ROLLER    BEARINQ8 

■i^iiEmiock  5475 


BUILDERADS   SELL   AND   RENT   CONSTRUCTION    BQUUMMNT 

V^HEN     COMMUNICATING     WITH     ABOVE     ADVERTISERS 

PLEASE    MENTION    DAILY    PACIFIC    BUILDER 


'"ft'  '  I  ■lurti"  ia 


^'j 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  FEBRUARY  d,  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«tAbll*h*d  1800) 
iMued  Every  Morning,  Exc«pt  Saturday,  Sunday  and  Legal  HalMayt 

^^h\ifi^^7P'^9  BUn-DER  ia  the  plo«eer  construction  daUy  of  the 

^iriS*t}i  iSS.^."t?  a  complete  news  reJSSSgtSrtoi 

covering  all  principal  building  and  engineermg  projecta: 

conaolldated  J^u&ry  2.  1935.  with  llrsene  IdvSoa     ' 

Construction  Reporta.  A  Legal  Newspaper  of  gen- 

er&l  circulation  aa  defined  by  the  Superior 

Court  of  San  Franciaco  County. 

SUBSCRIPTION   RATES: 
$3.00  oer  Month;  »30  per  Year  (Payable  In  Advanca).  Slngla  Copy,  16o 

Entered  as  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act  of  March   8,   187» 

PabUshed  by 
STARICRATH  PRINTING  &  PUBLISHING  CO.     -^^ 
Under  a  management  agreement  witib 
F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  Editor  J.  E.  0DGER8,  Advortlaing  Managar 

465  Tenth  St,  San  Francisco  3  TeLt  MArkel  7110 


Roebuck  &  Co.  site. 

Construction  of  two-story  with  base- 
ment store  building  to  adjoin  main 
store  (40x80  ft.). 

Ownei>— Sears,  Roebuck  &  Co.,  Morris 
Stewart,  manager,  Reno,  Nev. 

Architect — Lehman  A.  Ferris,  577  La 
Rue  St,  Reno,  Nev. 
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PREPARING  PLANS 

STORE  FRONT 

RENO,  Washoe  Coimty,  Nev.  Main 
store.  Sierra  St 

Installation  of  terra  cotta  front  on 
main  store  and  redesigning  of  dis- 
play w^indows. 

Ownei^-Sears,  Roebuck  &  Co.,  Morris 
Stewart,  manager,  Reno,  Nev. 

Architect— Lehman  A.  Ferris,  577  La 
Rue  St,  Reno,  Nev. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 


Commercial   BIdgs. 
Educational  BIdgs. 

Hospitals    ..._ 

Industrial    BIdgs. 
Public   Buildings  .. 
Religious   Buildings 


1-  8 

9-10 

~^      11 

12-13 


14-17 

18-19 

Sociai,  Recreational  BIdgs.  20-21 

Residential    Buildings  _.  22-26 

Transportation  BIdgs. 27 

Miscellaneous  BIdgs.  28-30 


1.8— COMMERCIAL  BLDGS. 
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PLANS  BEING  FIGURED— BIDS 
OPEN  FEBRUARY  26,  3  P.  M. 
SERVICE  BUILDING 
SAN  FRANCISCO.  Geary  Blvd. 
Construction    of    reinforced    concrete 

automobile    and    appliance    service 

building. 
Owner— Withheld. 
Engineer  —  Hyman    Rosenthal,     210 

Post  St 

Plans  are  being  figured  by  a  se- 
lected list  of  contractors. 


the  architect's  office. 

As    previously    reported,    bids    will 
be  opened  February  18. 

The     following     contractors     have 
taken  out  plans: 

Howard  S  Wright  &  Co.,  408  Yale  1 300. 
Ave.  N.  I     Clarence 

O.  B.  Daniels,  Orpheum  Bldg.  $136  555 

John    H.    Sellen    Construction    Co.,  i        ' 
228  9th  Ave.  N. 

Beal  &  Roberts,  Republic  Bldg. 

J.    C.    Boespflug   Construction    Co., 
Securities  Bldg. 

A.  F.  Mowat  Construction  Co.,  2833 
Eastlake  Ave. 

W.  G.  Clark,  408  Aurora  Ave. 

J.    B.    Warrack    Construction    Co., 
Securities  Bldg. 

Sound   Construction    Co.,    1403    W. 
45th  St. 

George  Teufel,  White,  Henry,  Stu- 
art Bldg.  i 

Also  requesting  plans  are:  I 

Nels  Mortensen  &  Co.,  1021  West- 
lake  Ave.  N. 

Western    Construction    Co.,    Arctc 
Bldg. 

All  of  Seattle. 
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LOW    BIDDERS 

STORES  AND  APARTMENTS 

OAKLAND,  Alameda  County,  Calif. 
N.  Grand  Ave.  east  of  Euclid  Ave. 

Construction  of  building  to  contain 
six  stores  and  four  studio  apart- 
ments on  second  floor;  each  apart- 
ment to  consist  of  living  room  with 
twin  wall  beds,  dinette,  kitchen, 
dressing  room  and  separate  rooms 
for  washbasin,  tub  and  toilet 

Owner — Foster  W.  Weeks. 

Plans  prepared  by  W.  C.  Helms,  1759 
Broadway,  Oakland. 

Low  Bidder  —  Empire  Construction 
Co.,  Ltd.,  344  Harriet  St.,  San  Fran- 
cisco, $132,450. 

Second  and  third  low  bidders  were: 
Doty   &   Lockwood,    Oakland,   $136, 


Crete  foundation  and  floor,  asbestos 
cement  siding  and  composition  roof- 
ing, complete  with  all  neceasarj'  heat-    SCHOOL  BUILDING      Coat,  $180,000 
Ing,  ventilating  and  air  conditioning,  [  ROSEBURG.    Ore.    Riverside   on    the 


2/8/46 

PREPARING   PLANS 

SCHOOL  BUILDING 


plumbing,  electrical  facilities  and  all 
other  appurtenant  work ;  construction 
of    a    conduit    from     present     boiler 
house  to  the  hangar,  complete  with 
steam,    cdhdensate    and    drip    return 
pipelines,  together  with  all  manholes 
and    appurtenances;    construction    of 
concrete    aprons    with    tiedown    an- 
chors ;    construction    of   all    required  }  2/8/46 
road  work;  construction  of  all  neces-  j  BOND  ELECTION 
sary  ramps  and  platforms;  construe-  I      BISHOP.  Inyo  Co.,  C^lif 
tlon  of  and  connection  of  all  neces 


Garden  Valley  Rd. 

Construction  of  8-classroom  school 
with  cafeteria  and  gymnasium. 

Owner — Roseburg  Schools,  Paul  S. 
Elliott,  superintendent 

Architects — Freeman  &  Hayslip,  Pos- 
tal Bldg.,  Portland,  Ore. 


b  U  B  •  B 1 U  u  W  A  .11 1 H  li'  ' 

Omim^I  ooMraotora  doolHagsi^         on  any  job  are  invited  to  make  known 
tholr   requlriMnerita  In   thla  ooiumn      Thmrm    ts   no   charge    for   th.i    servloa. 


The  Lo- 

'  Inyo  School  District  of  Inyo  Covmty 


sary  sewer  and  water  services ;  con- 
struction of  electrical  transmission 
line  extension,  complete  with  trsuis- 
former  and  all  other  required  work;  expansion, 
cutting  off  and  covering  four  plug 
boxes,  complet*  with  water,  air  and 
electric  lines). 

Supersonic  building  (reinforced 
concrete),  with  automatically  con- 
trolled vertical  sliding  doors,   bridge 


will  vote  February  19  on  a  proposal 
to  issue  bonds  in  the  amount  of  $60,- 
000  to  finance  construction  of  school 


Laboratory  Bldg^  Moffett   Field;    Bloa  cJoao  February  8,  3   P.  M. 
Ert>entraut  &  Summers.   446   Sixth   St.,   San    Francisco    (MArket   8310). 
Peter  KJewlt  Sons  Ca,  442  Post  St.   San  Francisco    (EXbrook  5736). 
Carl  N.  Swenson  Co.,  355  Stockton  Ave,,  San  Jose  (BAllard  2602). 
Jaa.  L  Barnes  Constr.  Co.,  941  Ruse  Bldg.,  S.  F.  (EXbrook  6906  or  7054) 
De  Luca  ft  Son,  1745  Filbert  Staeet,  San  Francisco  (ORdway  3600). 
M.  J.  King,  Inc.,  281  Franklin   Street,  San   Francisco   (UNderhiU  8209). 
Peter   Sorensen,   927   Arguello    St.    Redwood    City    (Redwood   2212). 
Parker,   Steffens   A   Pearce,   135    South   Park.   S.   F.    (EXbrook   6639). 


10 
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PREPARING   PLANS 

LOS  ANGELES,   Calif .  — Architect 
Wallace  Neff,  5927  Franklin  Ave.,  Los 


Store  Bldg.,  Railroad  Av*.  and  E  Tth  St,  Pittsburg;  Bids  open  Feb.  9,  11  AM 
Barrett  &  Hllp,  918  Harrison   St.   San   t^anclsco    (DOuglas   0700). 
Howes  &  Whitaker.  626  Russ   Bldg..   San   Francisco    (GArfleld  5729) 
Erbentraiut  &  Summers.   448  Sixth    St..   San    Francisco    (MArket  8310) 
Loula  C.  Dunn  Co.,  799  Monadnock  Bldg..  San  Francisco   (YXJkon  1471) 
S.  J.  Amoroso  Constr.   Co.,  2100  Oakdale  Ave.,  S.  F.    (Mission  1490) 
Stolte,  Inc.  8451  San   Leandro   SL.   Oakland    (TRinldad   1964). 


_                    Angeles,    is    starting   working   draw- 
crane,     monorails  "and    all    required  \i^gs  for  the  construction  of  two  dor-    ^ 

equipment;    construction    of    covered  !  mitones  and  ag>'mnasium  buUding  at    yy^^^jj   Farms  Grain    Elevator,  Worden,  Ore.;    Bids   ipen    Feb.   14,   Noon, 
concrete     walkway,     concrete     with    JlOl  W.  80th  St.,  Venice  District  for  ;     c^Arrico  A.  GauUer   365  Ocean  Ave,  San  Francisco   (JUnlper  4-8081). 

-         -  Loyola    University.    The    dormitories  !     '-»*^»»^^  «  vx€»,uwc  .  « ^^^^^^^ ^ 

will  be  one-story  structures  contain-  1  Vank  Truck  Loading  Fac,  Standard  OH,  Richmond;  Bids  open  Feb.  18,  Noon 


transite  roof,  supported  pipe  frame 
structure;  loading  dock  of  reinforced 
concreted.  Completion  time,  240  days. 
Bids  were  submitted  on  the  fol- 
lowing items : 
(1)  lump  sum.  entire  work  complete: 


ing  22.842  square  feet  of  floor  space 
each,  and  will  be  frame  and  stucco 
construction,  shingle  tile  roofing,  ce- 
ment and  linoleum  floors,  tile  show- 


Swlnerton  &  Walberg  Co..  225  Bush  St.,   San   Francisco    (GArfleld  2980 
Barrett  A  Hllp.  918  Harrison  SL.  San  Francisco   (DOuglas  0700). 


(2)  deduct  from  (1)  for  omission  of    ers  and  baths,  wood  sash,  gas  heat- 
entire  "K"  area  project;  ling;  the  gymnasium  will  contain  23,- 

(3)  deduct  from  (1)  for  the  omission  j  340  square  feet  of  floor  space  and  will 


H.      Thrams,      Oakland, 


6 
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PLANS    BEING    FlGUREO>-BlDS 
OPEN    FEBRUARY   13,  2  P.  M. 
TELEPHONE  BUILDING 
SACRAMENTO,  Sacramento  County, 

Calif.  2216  Stockton  Blvd. 
General   construction   of    Sacramento 

South  office  building. 
Owner — Pacific    Telephone    &    Tele- 
graph   Co.,    140    New    Montgomery 

St,  San  Francisco. 
Plans  by   engineering  department  of 

owner. 

Plans  are  being  figured  by  a  se- 
lected list  of  contractors. 

Independent  Iron  Works,  Ltd.,  821 
Pine  St.,  Oakland,  Is  the  contractor 
for  .the  structural  steeL 
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CONTRACT  AWARDED 
ALTER  RESTAURANT    Cost  $25,000 
SACRAMENTO,  Calif.  Comer  of  3rd 

and  I  Sts 
Alterations  to  restaurant. 
Owner — Hong  King  Lum,  premises. 
Architect  —  Francis    Lai    Chinn.    622 

Washington  St.,  San  Francisco. 
Contractor — Charles  Vanlna  &  Sons, 

2022  Capitol  Ave..  Sacramento. 
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PLANS  BEING  FIGURED— BIDS 
OPEN  FEBRUARY  15,  5  P.  M. 

{CHEVROLET  AGENCY 

I  SAN  RAFAEL,  Marin  County.  CaUf. 
W.  Fourth  St. 
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PLANS  BEING  REVISED 

COMMERCIAL  BUILDING 

PORTLAND,    Ore.   1336  SW.   12th. 

Construction    of    2-story    with    base 
ment  reinforced  concrete  commer-  '  Construction  of  one-story  reinforced 
rial  building  (100x100  ft).  j     concrete  Chevrolet  agency  buUdhig. 

Owner— Boyd    Coffee    Co..    1336    SW.  1  Owner^Withheld. 


12th  St 

Architects — Annand  &  Kennedy,  Cen- 
tral Bldg.,  Portland,  Ore. 


8 
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PLANS    BEING    FIGURED- 
BIDS  OPEN   FEB.  14,  5  P.  M. 

STORE  BUILDING 

SAN   FRANCISCO.     Valencia   Street  i 

north  of  Duboce  Avenue  1 


Architect  —  C.    F.    Gromme,    Alberts 

Bldg..  San  Rafael. 

Plans  are  being  figured  by  the 
following  contractors: 

Younger  Construction  Co..  575  Mis- 
sion St,  San  Francisco. 

Litchfield  Construction  Co.  ,721 
Francisco  Blvd.,  San  Rafael. 

John  Rocca. 

Charles    E.    Warner,    9    Antoinette 
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PROSPECTIVE    BIDDERS 

FILM  EXCHANGE  Est  Cost  $125,000 

SEATTLE,  Wash.  2030-34  2nd  Ave. 

Construction  of  3-story  and  basement 
film  exchange  (94x60)  of  structural 
glazed  tile,  glass  block  and  brick 
facing. 

Owner — Warner  Bros.,  Picture  Dis- 
tributing Co.,  2405  2nd  Ave.,  Seattle. 

Architect— E.  C.  A.  Bullock,  321  W. 
4tth  St.  New  York  City 


Construction  of  one-story  frame  and  |  ^yg    gj^  Rafael 

stucco    store    building     (50x90    ft)        Peter  Sartorio,' 262  Clementina  St., 

glass  vitrolite  front.  ' 

Owner — Kunst  Bros.,  1033  Mission  St. 
Architect— John    J.    Foley,    770   Fifth 

Avenue, 

Plans    are    being    figured    by    the 
following  contractors: 

M.  J.  King,  Inc..  231  FrankUn  St 

Ed  Zinkand  &  Son,  667  38th  Ave. 

Jack  Callaghan,  900  Clayton   St 


San   FrsJicisco. 

De  Luca  &  Son,  1745  Filbert  St, 
San  Francisco. 

C.  F.  Betz,  Sausalito  (Sausallto 
1178). 
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PREPARING  PLANS 
STORE  BUILDING 
Bids  will  probably   be  received   at    reno.  Washoe  County,  Nev.   Sears, 


NEED  MATERIALS? 


'<^ 


(£- 


!//>/ 


•^' 


-•    .«-'      «• 


%^V 


ff> 


"t* 


JUST  GRAB  YOUR  PHONE 


EXbrook  36S7 

PABCO  PAINTS 
ROOFINGS 

BUILDING  MATERIALS 
WATERPROOHNG  MAHERIALS 
GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVB  FLOOR  COVERINGS 

Our  service  representatives  .  .  .  backed  up  by  a  highly 
experienced  TECHNICAL  STAFF  .  .  .  can  help  you 
solve  your  tough  pnobkms  of  WHAT  TO  USE  AND 
HOW.  And,  when  you  need  axnpctcnt,  rcliabic,  experi- 
enced PAINT,  ROOHNG  or  FLOOR  COVERING 
APPLICATORS  to  figure  on  sub-contracts,  u-e  CAN 
GET  THEM  FOR  YOU! 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  . . 
CALL  EXbrook  5657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Franciaco,  19 
Government  Spediication 

PAINT    -     ROOFING    -    LINOLEUM 

CaAouIage  Painu  and  Roo£iifi,  Mastipave,  Pabco  Soil-Seakd  Ltnoieuxn) 
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COMPLETE    BIDS 

INYOKERN,  Kern  Co.,  Calif.— As 
previously  reported.  Haddock  Engi- 
neers, Ltd.,  129  W.  2nd  St,  Los  An- 
geles, at  $846,809,  submitted  the  low 
bid  to  and  was  recommended  for  the 
award  of  contract  by  the  U.  S.  Navy, 
officer  in  cliarge  of  construction,  U. 
S.  Naval  Ordnance  Test  St^on,  In- 
yokem,  February  5,  for  thW^WJnstruc- 
tion  of  miscellaneous  buildings,  pav- 
ing and  utilities  in  area  "K,"  Hangar 
No.  2  (Yakutat),  paving  and  utilities, 
and  a  supersonic  building  and  appur- 
tenances thereto  at  the  U.  S.  Naval 
Ordnance  Test  Station,  Inyokem; 
Specification   17379,   NOy  13211. 

The  work  in  general  comprises  the 
following:  Miscellaneous  construction 
in  the  K-2  area  (firing  barricade  and 
observation  building  of  concrete  with 
plumbing,  electric  wiring,  air  con- 
ditioning, observation  mirrors,  cess- 
pool, etc.;  two  magazines,  corrugated 
metal  and  concrete,  complete  with 
all  necessary  bonding  and  grounding, 
and  covered  with  stabilized  earth  fill ; 
spotting  tower,  steel  frame  construc- 
tion with  concrete  foundation.  In- 
cluding the  armored  platform  and  all 
necessary  electric  wiring;  six  loader 
barricades  constructed  of  concrete 
with  all  necessary  electric  wiring; 
four  camera  control  barricades  con- 
structed of  concrete,  complete  with 
necessary  electric  wiring;  roads,  as- 
phaltlc  concrete  pavement  together 
with  all  necessary-  grading ;  the  grad- 
ing and  oiling  of  all  shoulders  adja- 
cent to  the  launcher  platform  and 
the  grading  of  the  plate  storage  area ; 
drilling  a  well,  constructing  a  pump- 
house,  and  Installing  pump  complete 
with  all  electric  wiring,  piping  and 
controls:  moving  of  steel  water  tank 
and  wood  tower  from  their  present 
location  to  the  new  location,  includ- 
ing new  concrete  foundation,  neces- 
sary piping,  wiring  and  controls;  In- 
stallation of  an  electrical  distribution 
system,  including  all  services  as  de- 
tailed; spotters'  shelters  of  wood 
frame  construction  with  three  sides 
and  top  covered  with  steel  plate ;  con- 
struction of  wood  frame  garage,  con- 
crete pit  and  floor,  composition  roof, 
together  with  necessary-  facilities  and 
cesspool). 

Temperature  control  building  (rein- 
forced concrete  construction,  com- 
plete with  electric  wiring,  all  neces- 
sary water  connections,  monorails, 
insulation,  air  conditioning,  heating, 
plumbing,  etc.). 
Steel  frame  hangar  building  icoa- 


of   entire  hangar  No.  2   (Yaku- 
tat) project; 

(4)  deduct  from  (1)  for  the  omission 
of  the  supersonic  project : 

(5)  deduct  from  (1)  for  the  omission 
of  the  2  spotters'  buildings  in 
the  "K"  area; 

(6)  deduct  from  (1)  for  the  omission 
of  the  garage  and  equipment 
building  in  "K"  area; 

(7)  deduct  from  (1)  for  the  omission 
of  road  construction  from  0  plus 
00  to  Sta.  115  plus  00; 

(8)  deduct  from  (1)  for  the  omission 
of  road  construction  from  Sta. 
9  plus  00  to  Sta.  186  plus  06.91 
in  the  "K"  area; 

(9)  add  to  or  deduct  from  (1)  for 
substitution  of  road-mix  surfac- 
ing for  asphaltic  concrete  sur- 
face on  all  road.s  as  shown  on 
"K"  area  drawings ; 

(10)  deduct  from  (1)  for  the  omission 
of  compaction  and  oil  penetra- 
tion stabilization ; 

(11)  deduct  from  (1)  for  the  omission 
of  paving  section  "X"  of  the 
hangar  No.  2  (Yakutat)  apron ; 

(12)  deduct  from  (1)  for  the  omission 
of  paving  marked  section  "X" 
and  section  "Y"  of  the  hangar 
No.  2   (Yakutat)  apron; 

(13)  deduct  from  (1)  for  the  omission 
of  the  paving  marked  section 
"X,"  section  "Y"  and  section  "Z" 
of  the  hangar  No.  2  (Yakutat) 
apron ;  . 

(14)  deduct  from  (1)  for  the  omission 
of  the  public  address  system  and 
the  intercommunlcatlve  system 
in  the  hangar  building; 

(15)  deduct  from  (1)  for  the  omission 
of  the  sprinkler  and  deluge  fire 
protection  systems  in  the  han- 
gar building; 

(16)  add  to  or  deduct  from  (1)  for 
the    substitution    of    a    concrete 


be  reinforced  concrete  construction, 
wood  trusses,  cement  and  maple 
floors,  steel  sash,  tile  work  In  show- 
ers. Total  cost  win  be  $300,000  Mc- 
Neil Construction  Co.,  5860  Avalon 
Blvd.,  Los  Angeles,  will  be  the  con- 
tractor. 


Shops  Bldg.„  San  Mateo  Junior  Col.ege;    Bids  open  Feopuary  13,  8  P.  M. 
MacDonaia,  Young  &  Nelson,  127  Montgomery  St.   S.   F.   (SUtter  8296) 
Monson  Brothers.  475  Sixth  St,   San  Francisco    (DOuglas   5357), 
Haas  Conntr  Co.,  326  Merchants'  Exchange  Bldg,  S.  F.   (EXbrook  1205). 
C.  I*  Wold  Constr.   Co,  Ltd..   4412-16  Fulton   St.   S  F.    (SKyllne   4362) 
Jas.  I.  Banies  Constr.  Co.,  941  Russ  Bldg.,  S  F  (EXbrook  6906  or  T054) 


Superstructure,  Shop   Bldg.    No.  411,   San    Franolsoo    Naval    Shipyard;    Bids 
open    Fctbruary  21,   11    A.    M. 
Erbentraut  &  Summers,  446  Sixth  St..  San  Francisco   (MArket  8310) 
A.    Famell    Blair,    9    Main    St,    San    Francisco    (YUkon    0390) 
Jas.  L  Barnes  Constr.  Co.,  941  Rusj  Bldg..  S.  F.   (EXbrook  6905  or  7054) 
Peter  KleKvit  Sons  Co.,   442  Post  St,   San   FYancisco    (EXbrook  5736) 
Parker,  Steffens  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6639) 
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BIDS  WANTED 
MARICOPA  COUNTY,  Ariz.— Until 

March   14,  2  P.  M.,  bids  will  be  re-    ___^ 

ceived  by  the  Board  of  Supervisors  '  pgctopy,  K4y  Cherterfleld  Mfg.  Co.,  Oakland;    Bids  open   Feb.  8,  3  P 
of     Maricopa     County.     Courthouse,  j  g^    Leandro   St.   Oakland    (TRinldad    1064) 

Phoenix,    Ariz.,   for   the    construction 


M. 


Stolte,   Inc., 

Anderson   &  Hagland.   Inc.,   219— 41st   St.,   Oakland    (OLy-mpic   9103) 
California  Builders  Co.,  Inc.,  Cor.  Hobart  and  Webster  Streets,  Oakland 
(TEmplBbar  6780). 


of  school  buildings  at  Grandvlew, 
Longvlew  and  Osbom  schools  and 
certain  alterations  at  Osbom  School 
'  for  School  District  No.  8  of  Mari- 
copa County,  Arizona,  as  follows : 

(1)  lunchroom  building  and  home 
economics  building  at  Grandvlew 
School ; 

(2)  lunchroom  building  and  home 
economics  building  at  Longvlew 
School ; 

(3)  lunchroom  alterations  and  home  ' 
economics  building  at  Osbom  \ 
School; 

(4)  lunchroom  building  and  home: 
economics  building  at  Grandview^  j 
School ;  lunchroom  building  and  ' 
home  economics  building  at  Long-  I 
view  School,  and  lunchroom  alter-  : 
atlons  and  home  economics  build-  | 
Ing  at  Osbom  School.  j 

Plans    and    «Pec;f3,^,«;"°°%  J"*^    *?  ^  Sales  and  Service  Bldg..  San   Francisco;    Bids  open    February   18. 

M^'^nt'^'^'ScSteTu^^^^  MacDonald.  Young  &  Nelson,  127  Montgomery  St,  S.  F.   (SUtter  8296, 

Trust  B*ldg.,  Phoenix,  Ariz.,  upon  de-  >  Peter  Sorensen,  927  Arguello  St,  Redwood  City  (Redwood  2212). 
posit  of  $10.  Bidder's  guarantee  of  ;  Carrico  &  Gautler,  365  Ocean  Ave..  San  Francisco  (JUnlper  4-80(81) 
5%  to  accompany  each  bid.  ' 


Warehouse,  Standard   Oil  Co.,  Tth   and    Irwin   Streets,  San    Francisco;    Bids 
open    February   15. 
Robert  M<;Carthy  Co..  1050  Klrkham  St,  San  Francisco   (OVerland  4050) 
Dinwiddle  Constr.  Co.,  Inc.,  210  Crocker  Bldg.,  S.  F.   (EDCbrook  5616) 
Peter  Kleiwlt  Sons  Co.,  442  Post  St,  San  Francisco    (EXbrook  5736) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.  S.  F.    (EXbrook  7624). 
E.    S.    MciKittrick    Co..    610— 16th    St,    Oakland     (TWlnoak.s    5070)  y 

Barrett  &|  Hilp,  918  Harrison   St..   San  Ftanclsco    (DOuglas  0700). 
Parker,  Sfeffens  &  Pearce.  135  Sr.i'th  Park.  San  Francisco  (EXbrook  6639) 
Moore  &   Roberts.  693   Mission   St.   San   Francisco    (GArfleld   8579) 
Fred   J.   fl:arly  Co.,  369   Pine   Street,    San    Frahclsco    (SUtter   1731). 


Armstrong    &   Campbell    Showroom    and    Garage,    San    Rafael;    Bids    open 
February  9,  2:00   P.    M. 
E.   P.   Merrltt   102  Rlalto   Bldg..   San   Francisco    (YUkon   1274). 


!  California  Yruckaway  Co   BIdgs.,   Richmond;    Bids   open    February   8. 
j     Barrett  ft   Hllp,   918  Harrison   St.    San    Francisco    (DOuglas   0700). 


2/8/46 

BOND    ELECTION  |  Theatre    Blldg.,   Salinas;    Bids    open    February    15,   4    P.    M. 

:""    T  *r."oV»«m  distribution  to  I      FRESNO,    Fresno    Co.,    Calif.— The  ,      Erbentrailit   &  Summers,   446— 6th    St,   San   Francisco    (MArket   8310) 
tunnel  for  steam  distnouiion  w    rj.^^^^  School  District  of  the  Coun-  


hangar  No.  2; 

(17)  deduct  from  (1)  for  the  omission 
of  all  painting  on  concrete  wall 
and  ceiling  surfaces  inside  all 
buildings,  except  in  the  super- 
sonic building; 

(18)  price  per  ft  for  well  drllUng. 
The  bidders  weret 

(A)  Haddock  Engineers,  Ltd. 

(B)  James  I.  Barnes  Construction  Co. 

(C)  Johnson,  Drake  &  Piper. 
The  complete  bids  were: 

(A)  (B)  (C) 

$846,809        $893,000     $1414,300 


(1). 

(2) 245.791 

(3) 416.233 

(4) 120.719 

(5) -  8,833 

(6) 13.874 

(7) 8.472 

(8) 13,603 

(9) 22,995 

(10)- 1.540 

(11)    25,350 

12) 33,000 

13) 52,000 

(14)„ 11,900 

(15) 19.159 

(16) -<-34,048 

(17) 150 

(18) 25 


249,885 

400,000 

145,857 

5,113 

18.352 

8.000 

13.000 

22,000 

1,000 

24,000 

32,000 

50.000 

12,000 

20,000 

—22,000 

1,000 

23 


360.000 

303,000 

126,000 

15,000 

18.500 

38,000 

53.500 

41,000 

11,500 

34,000 

18,500 

21,000 

7.000 

21,500 

-fl6.000 

190 

20 


ty  of  Fresno,  will  vote  Februarj'  26  ,  Q^g^^^    p^^,    Locker   Bldg.,   Greenfield    Avenue,   San    Anselmo;    Bids   open 
on  a  proposal   to  issue  bonds  in  the  '  tr-j»r,,a«j  id.    K-m  p    m 

amount    of    $25,000    to    finance    con-  j  Pebruary  14.  5.00  P.   M. 

struction     of    alterations    and    addl-  i 
tions   to   school   buildings. 


E.    P.   Merrttt,    102   Rlalto    Bldg.,   San    Francisco    (YUkon    0656). 


!  Superstructure.  Shop  Bldg.,  8.  F.  Naval  Shipyard:  Bids  open  Feb.  21,  11  AM 
•     9  '      Barrett  A  Hllp,   918  Harrison   iSl.,  San   Francisco    (DOuglas  0700). 


2/8/46 

BOND    ELECTION  ' — — 

FRESNO.    Fresno   Co.,    Calif.— The    Chevrolet   Agency,  San    Rafael;    Bids  open    February   15,   5  P.   M. 
Easterby    School    District    of    Coun-  \     Peter  Sartorio,   262  Clementina   St.,   San   Francisco    (GArfleld   8317). 
ty   of   Fresno,   will  vote  February  26 


on  a  proposal  to  Issue  bonds  In  the  '  Ongara   Food    Locker,  San   Anselmo:    Bids  open   February   14,   5   P.   M 
amount    of    $70,000    to    finance    con-  !      Peter  Sartorio,  262  Clementina   St,   San   Francisco    (GArfield   8317). 

struction    of    alterations    and    addl-  ' , . , 

tions   to    school   buildings. 


(Continued  on  Page  Seven* 
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9-1 0— EDUCATION  AL 
BUILDINGS 


1 2-1 3— INDUSTRIAL 

BUILDINGS 


;  Tool  Shed,  Lincoln   Park  Golf  Course,  S.  F.;   Bids  open   Feb.  11.  2  P.  M. 
f      N.  O.  Wlseth,  711  McAllister  St,  San  Francisco   (Fillmore  1231  or  9963^ 

'.  Outdoor  Gunnery   Range,   NAA8,  Crows   Landing;    Spec.   17S07;    Bids   open 

!  February   26.   11    A.    M. 

i     Erbentralit  A  Summers,   446  Sixth   St.,   San   Francisco    (MArket  8310). 


Autemobllev    Appliance    Service    Building,    Geary    Blvd.,    8.    F. 
Februaty  26,  3  P.  M. 
Erbentraut  &  Summers.   446   Sixth    St.,   San    Francisco    (MArket   8310). 


Bids    open 
2/8/46  •     12 

CONTRACT   AWARDED 

EL    TORO,     Orange    Co.,    Calif.  —  , 

Hugh   Robinson   &   Sons,    5214   Santa    Eirgero  Re*.,  Merced  Ave.  near  Garcia,  8.  F.;   Bids  open   Feb.  14,  5  P.  M. 
Fe  Aye..  Los  Angeles,  at  $11,715,  was;      ^  j    Kltig,   Inc.,  231   Franklin   St..   San   Francisco    (UNderhiU    8209». 
awarded   contract   by   the  Bureau  of  1  ^ 

Yards  and  Docks^^  Navy  Department  i  Kunst  Bro».  Store  Bldg,  Valencia  nr  Dubooe;    Bids  open  Feb    14,  5  P.  M. 
JIr"'rdKai''remg"e"r^ti'on''?a"ciiuL'  i      M.  J.  Kh>g.   Inc..  231   Franklin   St.   San   Francisco    (UNderhiU   8209). 
at  the  Marine  Corps  Air  Station,  El !  ' 

Toro,  Calif.  1  n»  ^^- 


2/8/46 

BOND  ELECTION  „^/wv 

SCHOOL  BLDGS.  Cost,  $600^ 

REDWOOD    CITY,    San    Mateo    Co., 
Calif.  _^  . 

Construction  of  (1>  manual  arts  and 
homemaking  building  and  gym- 
nasium at  McKlnley  Elementary 
School,  Duane  St  and  James  Ave., 
$160,000;  (2)  alterations  and  repairs 
to  Lincoln  Elementary  School, 
Whipple  Ave.  and  Oakdale  St,  $12.- 
000:  (3>  4-classroom  addition  to 
John  Gill  Elementary  School,  Jef- 
ferson Ave.  between  Avenue  del 
Ora  and  Myrtle  St..  $70,000:  f4) 
alterations  and  repairs  to  Wash- 
ington Elementarv'  School,  Wood- 
side  Rd.  and  Cypress  Ave.,  $20,000; 
(5)  Central  Elementary  School,  | 
Broadwav  and  Mlddlefleld  Rd. ;  (6) 
Garfield  Elementary  School,  Mld- 
dlefleld Rd.  and  Fifth  Ave. 
Owner  — Redwood  City  Elementary 
School  District.  Andrew  Spinas, 
superintendent  Redwood  City. 
Architect— Ernest  J.  Kump  Co.,  251 
Keamy  St.,  San  Francisco. 
The  school  district  will  vote  Feb- 
ruary 26  on  a  proposal  to  issue  bonds 
in  the  amount  of  $600,000  to  finance 
construction  of  the  above. 


2/8/46  12  , , 

FIRE   LOSS 

SAN  BERNARDINO  CO.,  Calif .— | 
Snyder  &  Son  packing  plant  225  E.  1 
Stowell,  Upland,  was  recently  dam-  ( 
aged  by  fire  which  caused  an  estl-  ! 
mated  loss  of  $200,000.  The  building  j 
was  owned  by  George  Hansen,  Up- 
land. ] 
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ATTENTION! 

CONTRACTORS 

We  now  have  ... 

STRUCTURAL  STEEL  ERECTION  CREWS 

available  for  LARGE  or  SMALL  PROJECTS. 


REINFORCING  STEEL,  WIRE  MESH  AND 

STEEL  SASH  furnished  and  installed  at  lowest 

prices  .  .  .  Let  us  quote  on  your  next  job. 

Erection  of  pre-fabricated  STEEL  BUILDINGS 
I  a  specialty. 

SAN  JOSE  STEEL  COMPANY,  INC. 


SHCi!3!3!£!f!f3! 


r  I  I  1  r 


195  NORTH  30TH  STREET    -    SAN  JOSE.  CALIFORNIA 

Phone  Columbia  4184 


WANTED 

FOR  SALE  .  FOR  RENT 

J, 

-r 
USED  EQUIPMENT 
AND   MATERIALS 


o^. 


"-V 


FOR  SALE 


NEW   &  RECONDfTlONED 
DIMENSION  LUMBER       ! 

TIMBERS,  wailboa»ds,  plambinf,  ] 
pipe,  millwork,  anrf  other  builclinjE; ; 
cnateria'n.  SALE  PRICES.  Large  ■ 
stocks  of  "hard  to  get"  items.  j 

I  Wire,  write,  or  'phone 

CLFVFLAND  WRECKING    CO.    \ 

I  2900  Third  St.       -       VAlencia  4977  : 

I ' 

I  70-ft  STEEL  TOWER,  28  M  gal. 
;  REDWOOD  TANK  and  two  66  tn  x! 
;24-ft  X  A-m.  STEEL  PRB8SLTIE  I 
I  TANKS  to  be  sold  as  ane  unit  Lo-  f 
j  cated  io  San  Pranclsoo.  Must  b«  | 
j  removed  at  once.  Sacrifice.  Wrut 
i  'phone      or      wire     for      tnformatlon. 

CLEVELAND     WRECKING     CO. 

2800  Third    Street.    San    Francisco 
VAIencia  4977  (tt) 


180    tons    1-,    11;^-,     IH-ln.     square 

REINFORCING  STEEL.  Government 

Surplus     Stock.      Available     at     yard 

I  of  San  Jose  Steel  Co.,  195  North  30tli 

St.  San  Jose.    Phone  Columbia  4184. 

(2/5-6-7-8-11/45) 


WANTED 


WE'RE  BURNING  UP 
THE  WIRES 

...  to  sp>eed  up  deliveries  o£  the  equipment 
you  need  from  Jaeger,  Austin-Western, 
Byers,  independent  Pneumatic  and  many 
other  manufacturers  of  construction 
machinery  we  represent.  Tell  us  your  needs 
and  we'll  bum  up  the  wires  for  you. 


1447 


WORK  FOR  D  8  TRACTORS, 
CARRY.\LLS  and  TERRA  COBRAS. 
Phone  Stookton  66639  If 

Experienced  ESTIMATOR  for  |^«i- 
eral  contractor.  Experienced  in  take- 
off and  estimating  of  Industrial  build-  i 
ing^s  and  hea-vT  construction.  Loca- 
tion, Sacramento.  Salary  open.  Send 
particulars  to  Box  29.  c/o  Dally  Pa- 
cific Builder.  to  2/21/4« 


:i'<aii*^w«"^"'^"f  .'i'^^"'*^'-''  ■■^^■11.,. 


•^WW'.JUi!. 


FRIDAY,  FflBRUA.RV  8.  1946 


D  A  !  L  Y     PACIFIC     BUILDER 
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ADVANCE  CONSTRUCTION  RBFOHTS 


2/846  •     •     12 

BIDS   OPENED 

SAN  FRANCISCO  Naval  Shipyard. 
— M.  J.  King,  Inc.,  231  Franklin  St.. 
submitted  low  total  bid  February  7 
to  the  Public  Works  Office,  Room 
2110  Administration  Building,  San 
Francisco,  under  Spec.  17230  for  ex- 
pansion of  sheet  metal  shop  and  ad- 
dition to  pipefitters'  shop  at  the  San 
Francisco    Naval    Shipyard. 

The  work  involves  construction  of 
a  two-story  timber  frame  addition 
to  building  No.  217,  and  two-story 
additions,  together  with  certain  al- 
terations to  Bldg.  No.  256  in  timber 
construction,  which  shall  be  used  for 
industrial  shop  purposes  and  which 
includes  the  demolition  of  some  ex- 
isting work,  the  relocation  of  parti- 
tions and  walls,  concrete,  masonry, 
floor  coverings,  asbestos  siding,  mag- 
iie.site  flooring,  ventilation  and  utili- 
ties, all  within  the  Naval  Shipyard, 
San  Francisco. 

Complete  bids  were: 

M.  J.  King,  Inc.,  (A)  sheet  metal 
.shop.  $58,827;  (B)  pipe  fitters'  shop, 
$76,814:    (1)   ded.  $650:    (2)   ded.  $400; 

(3)  ded.    $1500;    (4)    ded.    $6000;     (5) 
ded    $300. 

Erbentraut  &  Summers,  (A)  $56,- 
000;  (B)  $85,000;  (1)  $600;  (2)  $400; 
(3^   $3900;   (4)  $8500;   (5)  $400. 

M.  &  K  Corp.,  (A)  $58,200;  (B> 
$83,300;    (1)   $625;    (2)   $400;    (3)   $700; 

(4)  $8400;    (5)    $475. 

Clinton  Constr.  Co.,  (A)  $67,800; 
^B)  $79,800;  (1)  $600;  (2)  $300;  (3) 
$2500;   (4)   $2500;   (5)  $350. 

James  I.  Barnes  Constr.  Co.,  (A) 
$72,400:  (B)  $80,500;  (1)  $700;  (2) 
$300:    (3)    $3000;    (4)   $2000;    (5)   $750. 


Grading— Eaton  &  Smith,  715  Ocean 

Ave. 
Siding  — Western    Asbestos    Co.,    675 

To'wnsend  St 
Wiring— Aattenham    Electric   Co.,    20 

Manor  Dr. 
Boiler— Dundon  Iron  Works,  2285  Jer- 

rold. 
Wire    Mesh  —  Dunham,    Carrlgan    & 

Hayden.  Kansas  and  Division   Sts. 
Glass— Cobbledlck  &  Klbbe,  66  Berry 

St 
Painting— W,  G.  Thompson,  1707  Fol- 

som  St 
Plastering— M.  J.  King,  231  Franklin 

St 

(Continued   on   Page   Seven) 


etc.,  on  7% -acre  site. 
Owner— Tiny    Waffle    Shop,    W.    W. 

Naylor,    owner;    T.    B.    Thompson, 

district    manager,    4276   Broadway, 

Oakland. 
Architect — Not  announced. 


2/8/46  •     12 

PROSPECTIVE  BIDDERS 
FROZEN  FOOD  LOCKER 
SAN    ANSELMO,    Marin    Co.,    Calif. 

Greenfield  Ave. 
Construction     of    one-story    concrete 

and  steel  frozen  food  locker  build- 
ing (40x80  ft.). 
Owner— J.    J.    Ongara,    c/o    architect 
Architect- C.    F    Gromme,    Alberts 

Bldg..  San  Rafael. 

As    previously    reported,    bids    will 
be  opened  February  14,  5  P.  M. 

Gaither   &   Bee,  421    Alameda   Rd., 
San  Anselmo. 

Peter  Sartorlo,  262  Clementina  St, 
San  Francisco. 

Younger  Construction  Co.,  575  Mis- 
sion St..  San  Francisco. 

De   Luca   &   Son,   1745   Filbert   St.. 
San    Francisco. 

Litchfield     Construction      Co..     721 
Francisco  Blvd..  San  Rafael. 

E.  P.  Merrltt  102  Rlalto  Bldg.,  San 
Francisco. 

Kavanagh,  Novato. 


14-17— PUBUC  BLDGS. 
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BIDS  OPENED  ] 

CORONA,  Riverside  /Co.,  Calif.— 
George  (Joedhart,  1884  Woodlyn  Rd., 
Pasadena,  at  $6240,  submitted  the  low 
bid  to  the  U.  S.  Navy,  Public  Wotfcs 
Office,  U.  S.  Naval  Base,  Termlnkl 
Island  (San  Pedro),  February  9,  for 
alterations  to  administration  building 
to  provide  morgue  and  autopsy  room 
at  the  U.  S.  Naval  Hospital,  Corona, 
Calif.;  Specification  No.  17464,  NOy 
13308. 

Bids  were  submitted  on  the  fol- 
lowing Items: 

(1)  lump  sum,  entire  work  complete; 

(2)  lump  sum,  w^ork  complete  but 
omitting  the  furnishing  of  elec- 
tric refrigerators ; 

(3»  lump    sum,    work    complete    but 
omitting  the  paving  and  appurte- 
nant work ; 
(4i  lump    sum.    work    complete    but 
omitting  the  refrigerators  CLnd  in 
addition  omitting  the  paving  and 
appurtenant  work; 
(5)  price  for  each  cu  yd.  of  rock  ex- 
cavation as  specified. 
The  complete  bids  were: 
George     Goedhart     (1)     $6240,     (2) 
$5340,    (3)    $5340,    (4)    $4450,    (5)    $6.75. 
-Arthur  Pinner  Jr.,    (1)    $10,900.    (2) 
$10,000,   (3)  $9344.   (4)  $8244,   (5)  $20. 

W.  C.  Smith,  Inc..  (1)  $13,900,  (2) 
$12,900.  (3)  $12,400,  (4)  $11,400,  (5)  $30. 


2/8/46  •     •     24 

PLANS    BEING    FIGURED- 
BIDS  OPEN   FEB.  14,  5  P.  M. 

RESIDENCE 

SAN   BTIANCISCO.    Merced  Avenue, 

near  Garcia 
Construction  of  two-story  frame  and 

stucco    residence    (7    rooms). 
Owner — Mr.   Elrgero,  c/o  Architect. 
Architect— John    J.    Foley,   770  Fifth 

Avenue. 

Plans    are    being    figured    by    the 
following  contractors: 

M.  J.  King,  Inc.,  231  Franklin  St  . 

Ed  Zlnkand  &  Son,  667  36th  Ave. 

Jack  Callaghan,   900  Clayton   St 


Highways,  district  engineer,  247  3rd 
St  San  Bernardino,  Calif.,  for  per- 
forming work  as  foUows:  San  Ber- 
nardino County,  across  Mission  storm 
drain,  six  miles  southeast  of  San 
Bernardino  (VIII-SBd-26-A)  a  bridge 
to  be  widened. 
The  work  involves: 

(1)  25  cu.  yds.  removing  concrete; 

(2)  clearing  and  grubbing; 

(3)  200  cu.  yds.  structure  excavation; 

(4)  136  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(5)  52   lin.   ft  concrete  railing: 

(6)  21,000  Iba.  bar  reinforcing  steel ; 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


t- 


38 
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BIDS   POSTPONED 

OROVTLLE  to  Sacramento,  Calif. 
—Until  Feb.  25.  10  A.  M.  (bids  post- 
poned from  Feb.  11.  10  A.  M),  bids 


win   be   received   by   the   Bureau   of  ' 
Reclamation,     Denver,     Colo..     "°**®' '  2/8/4a 
m^  n  000  iba.  oar  reiaiorvmg  steei;       ^P^<=    ^'^    "^2.  for  the  construction  ; 
mfl^T^^l^   timblr   barri-   f   a   230-kilovolt    transmission    line 
(7)  1/    eaui,    i~*'*'  from   Oroville   to   Sbcramento. 

The     transmission 


Shields  Ave..  Fresno,  at  $752ft.{72, 
awarded  contract  by  the  ComtnliMlon 
of  the  City  of  Fresno.  D.  B.  Roagb- 
ton.  city  clerk.  City  Hall.  Fra^no,  for 
the  installation  of  sewers  in  Farview 
Gardens  and  Fairview  Gardens  An- 
nex, Fresno. 
The  work  involvea : 

(1)  1154   lin.  ft   8-to.  Tit  clay  pipe; 

(2)  3368  lin.  ft  »-ln.  vlt  clay  pipe; 

(3)  149  wyes; 

(4)  8  each  concrete  manholeet 


(12)  two  8x8x4x4-in.  cast  iron  cro 
(IS)  two  <txte6-in.  cast  iron  tees; 

(14)  two  4x4x6-in.  cast  iron  tees; 

(15)  three  8-in.  gate  valves; 

(18)  six  6-in.  gate  valves: 
( 17  >  two  4-ln.  gate  valves ; 
(18>  four  fire  hydrants; 

(19)  11  cast  iron  valve  boxes. 


(ConUnued   on   Page   Seven) 


(Continued   on   Page   Seven) 


Engineering  Section 
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BIDS  WANTED— TO  BE  OPENED 
FEBRUARY   13,  11    A.   M. 
PUBLIC  SAFETY  BUILDING 
BREMERTON,    Wash.,    Burwell    St 

between  Washington  and  Pacific 
Construction    of    3-story    building    to 

Include  legal  department,  city  courts 

and  police  department 
Owner — E.  Jennings  Beard,  city  clerk. 

City  Hall,  Bremerton. 
City  Engineer— S.  S.  Severance,  City 

Hall.  Bremerton. 

Specifications  and  plans  obtainable 
from  the  office  of  the  city  clerk. 


2/8/46  •     12 

SUB-CONTRACTS  AWARDED 

MANUFACTURING    PLANT 

Cost,  $70,000 

S.\N  FRANCISCO.  Treat  Ave  be- 
tween 16th  and  17th  Sts. 

Construction  of  one-story  and  mez- 
anlne  mill  -  frame  manufacturing 
plant  for  wood  stair-bulldlng. 

Owner  and  Builder — J.  dl  Cristlna  & 
Son.  3150  18th  St 

Engineer— Alfred  P.  Fisher,  300  Mont- 
gomery St 

Roofing — Alta  Roofing  Co.,  976  In- 
diana St 

Plumbing— A.  J.  Sllva,  455  Hayes  St. 

Sheet  Metal — Morrison  &  Co.,  74  Du- 
boce  Ave. 

Reinforcing  Steel  —  Judson-Paclflc- 
Murphy.   1200  17th  St. 

Conorete^-John  Cassaretto  Co.,  Sixth 
and  Berry  Sta. 

Trua.se.s  —Associated  Wood  Products. 
1335  Sixth  St..  Berkeley. 

Overhead  Doors — Glide  In  Overhead 
Door  Co  ,  5420  San  Pablo  Ave..  Oak- 
land. 


15 
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ACQUIRING  SITE 

LOS  ANGELES.  Calif. —The  Los 
Angeles  County  Board  of  Supervis- 
ors, 501  Hall  of  Records.  Los  An- 
geles, adopted  a  motion  February  5, 
authorizing  Wayne  Allen,  county  ad- 
ministrative officer,  to  proceed  with 
the  acquisition  of  properties  on  First 
between  Hill  and  Broadway  for  the 
site  of  the  proposed  county  law  li- 
brary building;  estimated  cost,  $600,- 
000. 

(Continued   on   Page   Seven) 


22-26— RESIDENTL\L 
BUILDINGS 
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MOTEL  Cost   $250,000 

STANISLAUS   COUNTY,   Calf.    East 

side     of     Golden     State     Highway, 

south   of   Modesto,    between  Hatch 

Crossing  and  Ceres. 
Construction   of   a   large   motel  with 

swimming  pool,  cocktail  lounge  and 
i      restaurant,     recreational    facilities. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants  31-32 

Bridges    33 

Dams,   Reservoirs  and 

Dredging   _ 34 

Docks,  Piers  &  Harbors 35 

Parks,  Airports  and 

Playgrounds    — .        36 

Railroads.  Subways  and 

Tunnels   _ 37 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers   39 

Streets  and    Highways 40 

Gas.   Water   and    Oil    Pipe 

Lines - — ~ 41 


cades ; 
(8)  miscellaneous  items  of  work. 

Specifications  obtainable  from  the 
above  office. 


33 


TRACY,   San  Joaquin  Co.,  Calif.— 


1 2/8/46 
line,     approxl- !g,jj5  yy^^^jEo 

mately   56   miles    in    length,   will    be' 

a    230,000 -volt.    3-phase,    eo-cycle,    3-    ^^  previously  reported.  untU  Feb.  19, 

wire,    single  -  circuit   of    steel  -  tower  ^  r*   ijt    hirt«  win  h*.  received  bv  the 

construction.      The    towers     will     be 

from    60 


__.       ,.    ,S  P.  M.,  bids  will  be  received  by  the 
ion.      The    towers     will     be  j  office   of   the   cltv  clerk.   Charles   E. 

-.    feet    to   110  feet   in    height  >^^  Freitas,  Cltv  Hall.  Tracv.  for  the 

The  conductors  for  the  line  will   be   construction  of"  8-in.  and  10-ih.  vltri 
either  795,000-circular  mil  aluminum, 
steel    reinforced,    or   500,000  -  circular 
mil     expanded     type     copper.     Two 


ifled    clay    lateral    and    intercepting 
sewers,   and  water  distribution   lines 


vitrified    pipe 
vltrtflied    pipe 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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BIDS  WANTED 

SAN  FRANCISCO— Until  Feb.  19, 
3  P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room 
287.  City  Hall,  under  Water  Depart- 
ment Contract  No.  415  for  laying  of 
8- Inch  main  In  Alemany  Blvd.  east 
of  Maglee. 
Work  Involves: 

(1)  300  l.f.  excav.  and  backfill; 
(4a>  300  l.f.  Install  8-ln.  B&S  pipe; 
(6a)  40    lbs     make    bell    and    spigot 

Joints ; 
(7)  900  sq.  ft  repave  sidewalk  pave. 
(8>  install  12   %-in.  screw  taps; 
(9)  install  60  l.f.  %-ln.  service  pipe; 
(10)  lump   sum.   field   inspection    per 

day.  $10.75. 
(A»  Materials  furnished  and  services 
rendered  bv  the  San   Francisco 
Water  Dept..  $575.20. 
Plans  and  specifications  obtainable 
from  the  Cashier's  Office.   6th  floor, 
425  Mason  St;  no  deposit  required. 


(Continued   on   Page   Seven) 
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BIDS  WANTED 

SAN  BERNARDINO  COUNTY, 
Calif— Until  February  21,  2  P.  M., 
bids  will  be  received  by  the  Depart- 
ment   of    Public    Works,    Division    of 


2/8/46 

LOW   BIDDER 

LOS  ANGELES  COUNTY,  Calif.— 
Macco  Construction    Co,   Clearwater,  _    _   _ 

Calif      at    $599,121.50,    submitted    low    m»     expanded     type     copper.     Two    ^.^ngigting  of  4-in.,  S-ln.  and  8-ln.  cast 
bid   to   the   State   Division    of   High-    transpositions  will  be  constructed  In  ^^,^^^    ^^j^^,    ^^j^^   ^^^^ 

wavs    G.    T.    McCoy,   state   highway   the  line.    The  tower  footings  will  be  :  »;^^^  ^^  ^^^  necessary  fittings 

S'eer,    State    Bldg..    Los  Angeles,  |  of  the  reinforced  concrete  type.  Th e  |  ^  ^j^^^    ^^g^^^      ^^    aterilira- 

?of^onstructing    a    structural    steel   Principal  items  of  work  and  the  ap- ;  ,^^3 

overbad    crosstog   on   Terminal    is- j  proximate  quantities  Involved  are  as  ;     ^^^^^    ^^^   specifications    may    be 

land  Freeway  over  the  tracks  of  the   ^°V°Z;^-      ,  ,   „.    ^„     ,.,«,;  obtained  from  the  office  of  the  city 

land  iJTee      y     _    ..        .    ^       ._     ._    (a)  For    alummum    conductors     (266    ^^^^^  ^^  ^^^^  ^^  ^^j^^  ^f  Consult- 

oS^^"    '  ....  ,        .,        ine  Engineer  John  S.  Bates.  3134  Eton 

3200  c.y  excav.  for  tower  founda-    '"^     ^"JZlLt 
tinnn-  Ave..  Berkeley. 

datlons ; 
placing  67,000  lbs.  of  steel  stubs 

for   tower   footings ; 
erecting   4,000,000   lbs.    of   struc- 
tural steel  for  towers. 
I  (b)  for  copper  conductors  (298  tow- 
ers) : 

3600  c.y.  excav.  for  tower  foun- 
dations ; 
1800  c.y.  cone,  for  tower  founda- 
tions ; 
furnishing  and  placing  24,000  lbs. 
of  relnf.  bars  for  tower  foun- 
dations ; 
placing  75,000  lbs.  of  steel  stubs 
for  tower  footings ; 

erecting    4,500,000   lbs.    of   struc- 

j  tural  steel  for  towers. 

^ j     In  addition  to  the  above  items,  the 

T'T       -.      .^c    DCCCD\/rkTDC  A '  installation     of     insulators     tmd     the 

34 UAIVL5,  tSlL^tJS.y\JU\S  «t  stringing  of  conductors  will  also   be 

DREDGING  i  required. 

.^ i      This    invitation    for   bids   does   not 

2/8/46  •     •     34  !  cover     the     purchase     of     materials 


40— 


»■ 


STREETS  AND 
HIGHWAYS 


Union    Pacific  Railroad    Co.    in    the 
City  of  Los  Angeles. 

This  is  a  national  defense  ontract 

The  wcg-k  involves: 

(1)  3700  cu.  yds.  structural  excava-  , 

tion ;  _..,      J  i 

(2)  5960  cu.  yds.  class   A  portland  j 
cement  concrete;  1 

(3)  2,743.000  lbs.    furnish    structural 
steel '  ! 

(4)  2,743,000     lbs.     erect     structural  • 

steel ; 

(5)  53,950  lin.  ft  furnish  timber  pile*  ' 

(6)  107^ each  drive  timber  piles;        , 

(7)  3224  lin.  ft  furnish  steel  piles; 

(8)  52  each  drive  steel  piles; 

(9)  30  each  pile  spUcea; 

(10)  1,024,000   lbs.    furnish   bar    rein- 
forcing steel; 

(11)  1,024,000  lbs.  place  bar  reinforc- 
ing steel; 

(12)  2250  lin.  ft  steel  raUlng; 

(13)  electrical  equipment; 

(14)  miscellaneous  Items  of  work. 


The  work  Involves 

(1)  630    lin.    ft.    10-ln 
sewer ; 

(2)  940    lin.    ft.    8-in. 
sewer ; 

(3)  two  manholes;  1 

(4)  two  lamp  poles;  | 

(5)  32   8x6   vitrified    ^^T*   branches; 

(6)  one  10-in.  stub; 

(7)  two  8-ln.  stubs: 

(8)  1225  lin.  ft.  8-ln.  cast  Iron  water 
line: 

(9)  972  lin.  ft.  6-ln.  cast  Irdn  water 
line; 

(10)  540  lin.  ft  4-ln.  cast  iron  water 
I  line ; 

!  (11)  two  8x8x6x6-ln.  cast  iron  crosses 


28/46  « 

TO  ASK  BIDS 

FORT  PECK.  Mont— The  U.  Ek 
District  Engineer  Office.  Fort  Peck 
District,  Fort  Peck,  Mont.,  will  Issue 
plans  and  specifications  about  Feb. 
15  and  receive  bids  approximately  80 
days  later,  for  construction  of  "road 
from  dam  to  spillway"  at  Fort  Peck, 
Mont.,  a  distance  of  approximately  2.8 
miles,  inoludlng  the  formation  of 
roadway  embankment,  subgrade,  ap- 
proaches, shoulders,  base  course, 
drainage  and  Interception  ditches  and 
construction  and  installation  of  cul- 
verts, drainage  structures  and  guard 
posts.  The  roadbed  and  appurtenant 
work  will  be  built  to  approximately 
Montana  State  Highway  primary 
standards  Approximately  600,000  cu. 
yds.  of  unclassified  excavation  will 
be  placed  and  compacted  in  an  em- 
bankment fill.  A  7-lnch  gravel  base 
course  will  be  placed  on  the  fill.  Ap- 
proximately 1800  feet  of  corrugated 
metal  pipe  will  be  placed.  Work  wiU 
commence  within  30  days  after  notic« 
of  award  and  will  be  completed  with- 
in 215  days. 

(Continued  on   Page   Seven) 


Machinery  &  Material 

(Continued  on  Pape  Eight) 


BIDS   OPENED 


which    are    to   be    furnished    by   the 


SEATTLE  "W  ash. — CJeneral  Constr.  '  government      Materials    to    be    fur-  , 
Co     3840  Iowa  Ave.,  Seattle,  at  $66,-  1  nished   by    the   contractor  and    those  1 
6O0'  submitted  low  bid  to  Capt  G.  A.  ■  furnished  by  the  government  are  de- 
Duncan     officer   m    charge    of    con-  ;  scribed    In    the   specifications    which  ; 
struction.  Bureau  of  Yards  &  Docks,  ]  will   be  a  part  of  the  contract 
13th  Naval  District.  Enxchange  Bldg.        The     work     shall     be    commenced 
Seattle    under  Spec.  17606  for  dredg-    within   15   calendar  days   after   date 
ine  to  'include  removal  and  disposal  :  of  receipt  of   notice  to  proceed  and 
of   83  000   c  y.    of   material   to   depth  ;  shall    be   completed   withm    180   cal- 
of   elevation   of   35   ft,   and  disposal  ,  endar  days  from  the  date  of  receipt 
of  same  on  spoil  area  to  depth  below  |  of  such  noUce.  k,^^.,.^ 

elevation    of   57  ft    at   piers    90   and  I      No    charge    to    prospective   bidders  , 
elevation   o^^^   station  )  « or  copies  of  the  specif  IcaUons  and  j 

Only  other  bidder  was  Puget  Sound  \  drawings;    to   others,  $1.25  per  copy,  . 
Bridee    &    Dredging   Co..    Seattle,    at ,  not  returnable.      ^      ^     ^   , 
MTArtO    **^   ^'"^"^    *         •  Copies  of  the  standard  forms  and  ; 

*°''  "^'  . ;  of  the  specifications  may  be  obtain-  ! 

'  ed  from  the  following  offices  of  the  | 
2/8/46  •     •     34  i  Bureau  of  Reclamation :  R.  L.  Boke,  | 

BIDS  WANTED  :  regional    director,    Old    Post    Office] 

LONG  BEACH,  Los  Angeles  Co.,  |  Bldg.,  7th  and  K  Sts.,  Sacramento  14;  j 
Calif— Until  Feb.  19,  10  A.  M.,  bids  ;  I.  C.  Harris,  acting  construction  en-; 
will  be  received  by  the  Board  of  i  gineer,  Redding,  Calif.;  Walker  R.  1 
Harbor  Commissioners  of  the  City  '  Young,  chief  engineer,  U.  S.  Custom 
of  Lone  Beach,  office  of  the  Port  1  House,  Denver  2,  Colo.,  and  Michael  ; 
Manager.  1333  El  Embarcadero.  Long  •  W.  Straus,  commissioner.  Bureau  of  } 
Beach  for  labor  and  materials  for  \  Reclamation,  Washmgton  25,  D.  C.  i 
dredeine  at  Channel  No.  3.  SUp  No.  Prospective  bidders  desiring  to  visit  ; 
5  Entrance  Channel  and  adjacent  to  .  the  site  of  the  work  should  commun-  ; 
Piers  A  and  D,  Long  Beach  Harbor.  Icate  with  the  acting  construction  ; 
Plans  and  specifications  avaUable  j  engineer. 
at  the  above  office  upon  deposit  of 


CONTRACTORS 


See  us  regarding  Improvement  District  jobs.  We  handle 
collections;  buy  Warrants  or  Bonds  on  all  19K«»  or  1911  Act 
Districts.    Telephone  (SArfield  8000. 

HANNAFORD    S    TALBOT 

519  CALIFORiMA  PTRFET  -  -^^^  FR  WriSCO  4 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  ^  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  St.  ,    DO  5583  Sa;n  Frmndicx, 


GAMERSTON  &  GREER  LOMBER  GO. 

WholcMile  and  Jobbing  Yardi 

LUMBER  ...  TIMBERS  ^  TI,ES  ^  FIR  ^  REDWOOD 

PONDEROSA  «  SUGAR  PINE 


1 


8ar    Francisco 
1800  ARMY    STREET 
ATwater  1300 


OakUnd 
2001    LIVINGSTON    STREET 

KEUoq    4-18S4 


$10.    Completion  time,  120  days. 
(Continued   on   Page   Seven) 


J.  A.  MANCINI 

Formerly  District  Manager,  L.  D.  Reeder  Company 

Announces 

m 

the  establishment  of 
his  own  lirin 

THE    BROOK  MA  N 

COMPANY 

Dealing  in  Floor  Coverings,  Acoustical 
3Iaterials,  Building  Materials,  Marine 
Deck  Coverings,  and  Affiliated  Lines 

The  personnel  of  the  ne^  fiim  consists  of  experi- 
enced men  who  have  served  the  San  Francisco 
area  with  these  lines  for  many  years.  These  men 
bring  to  the  new  company  the  same  courtesy,  effi- 
ciency and  integrity  with  which  they  have  served 

vou  in  the  past. 
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I  BIDS    POSTPONED  \ 

PORTLAND,    Ore.— Until    Feb.    27,  ( 

8  P.   M.    (bids   postponed   from   Feb.  j 
i  13,  1 :30  P.  M. )   bids  will  be  received  | 
i  by  the  U.  S.  Department  of  Interior, 
I  Bonneville  Power  Administration,   L.  ' 

C.  Stewart,  procurement  officer,  1300  \ 

NE  Union  Ave.,  Portlsjid  8,  for  fur-  i 
'  nishing    all    labor,    certain    materials 

and    performing    all    work    for    con-  . 

struction  of  Albany  -  Toledo  115  -  kv.  : 
i  wood  pole  transmission  line,  begin-  \ 
'  ning  at  structure  identified  as  A  T-  . 
1 2/9,  approx.   two  miles  northwest  of  ; 

Albany,  west  to  approx.  ^  mile  east 
'  of    Toledo,   40.2. 

Specifications  obtainable  from  the 

above  office.  1 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST..  Berkeley  2,  Cidil. 


(Continued  on  Page   Seven; 
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TUCSON,  Ariz.— UntU  February  15, 
4  P.  M.,  bids  will  be  received  by  Phil 
J  Martin  Jr.,  city  manager.  City  of 
Tucson,  City  Hall,  Tucson,  for  the 
construction  of  a  sanitary  sewer  out- 
fall extension  consisting  of  4660  lin. 
ft  of  15-ln.  vitrified  clay  pipe,  701 
lin.  ft.  of  18-in.  of  same,  160  lin.  ft 
of  16-in.  cast  iron  pipe,  16  manholes, 
2760  cu.  yds.  of  trench  excavation, 
2150  sq.  yds.  of  asphaltic  pavement 
and  other  miscellaneous  work  inci- 
dental thereto.  Specifications  avail- 
able from  the  office  of  the  city  engi- 
neer. City  Hall,  Tucson,  upon  deposit 
of  $10. 


Cement  Gun  Construction  Company 

GUNrTE,  SAND-BLASTING,  CONCRETE  CUTTING 

CONTRACT  or  RENTALS 

Phone:  GRi field  7663    -    24  California  Si     San  FraBmco 


CONTRACTORS  -Save  Money  and  Time 

BY   OSING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361         -         8AN   FRANCISCO 

PREPARED  BY  LcROY    SERVICE 


• 

i 


39 
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CONTRACT    AWARDED 

FRESNO,    Fresno  Co.,    Calif.— Ko- 
vick  Bros.   Construction  Co.,   145  W 


Classiried  Advertisiiig 


WANTED 


TEMPORARY      LOCATION 

55  MAIN  STREET,  SAN  FRANCISCO  5,  CALIF. 

Temporary  Telephone  YUKON  0717 


DSTIMATOR    with     Building    exp. 
or  Bhigineering  training.     State  pre- 
vious exp.   and  education.    Good  fu-  . 
ture  for  ambitious  young  man.  Reply 
Box  130  c/o  Daily  Pacific  Builder 

(tf>  I 


CONECO 


PRODUCTS 


C.  p.  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  -  SNAP   TSES       6CREED 

SUPPORTS    •    COLUMN    CLAMPS 

SHORES  -  RAWL  PLUGS  ■   STAR  DRILLS 

ELECTRIC    HAMMERS     •     ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE    VIBRATORS 

1385  W.    letfa  St,  OaldmBd,  Cafif. 
TEmplebar  1405 

24HOUR  PHONE  SERVICE 


BLDG.  CON8T«.  8UPT.,  go«l  fu- 
ture. State  aacperionce  and  r«f  er«i«««. 
Reply  Box  !«,  c/o  »ally  Pacific 
Bulkier.  « 


POSITION   WA-NTED 


POSITION  WANTED 

SALESMAN,    familiar    with     plans 

and   detail  all   building  lines,  desires 

connection.    Reply   Box   28,   co    Daily 

Pacific  Builder.  to  2/15/46 


CONSTRUCTION  MAN,  ^^  years' 
exper.,  age  42 ;  houses,  stores,  indus- 
trial, frame  reinforced  concrete.  Es- 
timating. Bid  Supervision ;  8  years 
construction  material  exp.  For  inter- 
view: H.  Hinea.  Box  943,  Concord. 
Calif  (to  2/12/46) 


Exp.  all-round  CONSTRUCTION 
SUPT.  holding  Class  A  California 
Contractor's  License,  desires  connec- 
tion with  general  contracting  firm  in 
Bay  district.  Write  to  215C  S.  Amer- 
ican SL,  Stockton.  Calif.,  or  phone 
2-468&  (2/5-6-7-8-11/46) 


The!  ACME  SWING  SAW 


HELP  WANTED 


ESTIMATOR  u  i  t  h  FAINTING 
CONTRACTING  EXPERIENCHSL  Ap- 
ply 2019  Blake  St,  Berkeley.  Phone 
AShberry  1616.  to  2/21/46 


Self  Staiimg  Portable  Contractors  Saw 

Manufactured  b?  The  Acme  Saw  and  Grinding  Works 
964  BRYANT  ST.  SAN  FRANXISCO  -  Phone  HEmlock  2084 
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PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING    ARCHITECTS 


SAN    FRANCISCO  COUNTY 


AARON,  OUSTAVE,  062  Iftth  Ave 
ABRAHAMS.  HARRY  W.,  046  Euclid 

Avenue. 
ALLEN,  FRED  R.  1032  Hytl«  Street 
AMANDES.  F.  FREDERIC,  414  Dew- 
ey Boulevard. 
AMBROSE,  Wm.  C,  261  Kearny  8t 
APPLEGARTH,  Q.  A.,  235  Montgom- 
ery- Street. 
APPLETON,  A.,  68  Poet  Strwjt 
HYMAN  &  APPLETON.  68  Poet  St 
AUSTIN,  ELIZABETH  IL,  116B  FU- 
bert  Street 

BAKEWELL,  JOHN,  Jr.,  251  Kearny 
Street.  

BAKEWELL  &  WEIHE,  251  Kearny. 

BANGS,  E.  GEOFFREY,  805  Market 
Street 

BAROVBTTO,  SILVIO  L.,  58  Sutter 
Street. 

BARSS.  FREDERICK  B.,  268  Market 
Street 

BAUMBERGER,  WALTER  E.,  8225 
Cabrillo  Street 

BAUMANN,  HERMAN  C,  251  Kearny 
Street 

BERGER,  G.  A..  309  Valencia  Street. 

BERNARDI,  THEODORE  C,  402 
Jackson  Street. 

WXTRSTER  &  BERNARDI,  402  Jack- 
son Street 

BERTZ,  EARLE  B.,  156  Montgom- 
ery Street. 

BLANCHARD.  NORMAN  K.,  869 
Pine  Street 

BLANCHARD  &  MAHER  369  Pine. 
BISSANTZ  .EDGAR  F.,  2128  Vallejo. 
BLISS,  WILL  M.,  235  Montgomery  St 
BLISB,  WALTER  D.,  582  Market  St 
BLISS  &  FAIRWEATHER  582  Mar- 

lc6t   Street, 
BOLLES,  JOHN  S.,  369  Pine  St 
BORN,    ERNEST,    730    Montgomery 

Street. 

BRANNER,  JOHN  K.,  210  Post  St 
BICKEL,  REDDICK  H.,   582  Market 

Street 

BROWN.^A^RTHUR  "  Jr.^  251  Kearny 

Street. 
BUCKLEY,  VINCENT.  110  Sutter  St 

CANTIN,  A.  A,  704  Market  Street 
CANT  IN.  A.  MACKENZIE,  704  Mar- 

lc6t   Street 
CAULDWELL.   ALBERT  M.,   17  Ofl- 

good  Place. 
CHINN.    FRANCIS    LAI,  622   Wash- 
ington Street 
CIAMPI,    MARIO    J.,    85    San    Pablo 

Avenue. 
CLARK,  HERVEY  P..  210  Post  St 
CLAUSEN,  CHAS.   O.,  746  46th  Ave. 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLIFFORD,    WALTER   C,    310    Lo- 
cust Street. 
COBBY,  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY     W.,     3647 

Washington  Street 
COLLINS,      FREDERICK     R,      1032 

Hyde  Street 
CONRICH.  J.  LLOYD,  593  Market  St 
CORBETT,  MARIO,  210  Poet  Street 
COULTER,  NORMAN  R,  251  Kearny 
Street 

DAILEY.  GARDNER  A.,  210  Poet  St 
DAKIN,  FRANK  W.,  625  Market  St 
DAVIS,  F.  C.  515  Buena  Vista  Ave. 
DAY,  WTkf.  PEYTON.  405  Montgom- 
ery Street. 
DEICHMANN,  OTTO  A.,  1026  Market 

Street. 
DE     MARTINI.     EDMUND     P..     786 

Market  Street 
DENKE.  EDMOND  H.,  1317  Hyde  St 
DEVITT,    JOHN   H.,    580  Market   St 

EDIE.  WM.,  47  Rockwood  Court 
EDWARDS.  THOS.,  M.,  704   Market 

FABRE.   ALBERT  J..  261  Kearny  St 

FAIRWEATHER  J.  S..  582  Market 
Street. 

BLISS  A  FAIRWEATHER,  582  Mar- 
ket Street. 

FALCH.  WALTER  C,  1202-3  Hearst 
Building. 

FITZTIERALD,  GERALD  J..  112  Up- 
per Terrace. 

FOLEY,  JOHN  J.,  770  Fifth  Avenua 

FRASIER,  EMORY  M.,  1112  Larkln 
Street 

FRANKLIN,  CHAS.  H.,  2646  Cheat- 
nut  Street. 

FRICK,  EDWARD  L.,  251  Kearny  St 

FUNK.  JOHN  C.  21  Oolumbus  Ave. 

GEILFUSS.  CARL,  417  Dewey  Blvd. 
GLASS,  EDWARD.  066  Union  Street 
GOIJ3STINB,  IRVIN  WILLIAM,  821 

Market  Street 
GOULD,  J.  S.,  406  Montgomery  St 
GUNNISON,    WM.    F.,    1666    Golden 

Gate  Avenue. 

HARPER,  W.  W..  681   Market  St 
HASS.   ANDREW  T..  525  Market  St 
KSNT  St  HASS,  525  Market  Street 
HEIJVf.  WILLIAM  J.,  S3  Marne  Ave. 
HEIMAN.  S..  606  Market  Street 
HERTZKA,  W.  S..  860  Pine  St 
HERTZKA   Sc  KNOWLES.   S69   Plna 
HILDKBRAND,  ERNEST,  251  Kear- 

ny  Street 
HINTERMANN,  OTTO  G,  2847  Gold- 
en Gate  Avenue. 
HOBART,  LEWIS  P..  525  Market  8t 
HORSTMAN,  ANTHONY  J.,  677  10th 

Avenue 
HOWARD,  HENRY  T..  2944  Jackson 

Street. 
HUBBERT,  WALLACE  H.,  580  Mar- 
ket Street. 
HURD.  LESTER  W.,  407  Sansome  8t 
MASTEN  A:  HURD,  407  Sansome  St 
HURT.  EDGAR  B.,  582  Market  St 
HYDE.    WINFTELD     H..     706    Bntler 

Building. 
HYMAN.    SAMUEi.    LIQHTNER    68 

Post  Street. 
HYMAN  A  APPLETON.  68  Post  St 

IGAZ.  RUDOI^H.  Jr  ,  785  Market  St 
IRVINE  RICHARD  R,  3841  18th  St 

JACOBS.  ALFRBD  H.,  110  Sutter  St 
JAEHNE,     ALFRED     H..     2528    25th 

Avenue. 
JOHNSON,  ALFRED  W.,  681  Market 

Street. 
JORGENSEN,    MARK    T.,    60    Santa 

Ana  Avenue. 
JOSEPH.   BERNARD  J..  6S1  O'Far- 

rell  Street 
KENT.  THOMAS  J..  526  Market  St 
KENT  Sc  HASS,  525  Market  Street 
KEYSER  LAWRENCE,  7t)l  Parnaa- 

8U9  Avenue 
KNOLL.  A.  H.,  726  Sutter  Street 
KNOWIJES,  WM.  H..  360  Pine  Street 
HERTZKA  &  KNOWLES,  360  Pine. 
KRAFFT,  ELMER  J.,  760  Market  St 
KRUSE.  LAWRENCE  A,  251  Kearny 

Street 
KUHN,  ALFRED,  206  Caatenada  Ava 
KUMP,  ERNEST  J.,   251  Kearny   St 

LAMB.  ARTHUR  H.,  251  Kearny  St 
LANGHORST,    FREDERICK   L.,   447 

Sutter  Street. 
LEASEN,  HARRY  J.,  1710  10th  Ava 
LLOYD.  F.  E.,  210  Post  Street 
LOVELL,  H.  K,  185  32nd  Avenue. 

MAHER,  EDWARD  J  ,  369  Pine  St 
BLANCHARD  &  MAHER,  369  Pina 
MASTEN,  CHARLES  F.,  407  Sansome 

Street 
MASTEN  &  HURD,  407  Sansome  St 
MASTEN,  J.  KENDALL.  2001  Sacra- 
mento Street. 
MASTROPASQUA,  LOUIS,  2434  Un- 
ion Street. 
MAURY,  CHAS.  F..  1617  Lyon  Street 
MacDONALD.  EARL  R.,  203  Gaidan 
Lane,  CoUna 


McCarthy,  francis  j,  on  Mia- 

sion  Street 
McCREA,  GEORGE  E..  28S  7th  St 
McGUINNESS,  JAMSft  F^  488  Flaa 

Street 
McSWEENY,  A  McF.,  Hearst  Bldf., 

Thi,rd  and  Market  Sts. 
McSWEENEY,  ANGUS,   614  lOaalon 

Street 
RESING  &  McGUINNESS,  486  Fine 

Street. 
McLaughlin,   richard   a^  tu 

20th  Avenue. 
MERCHANT,  Wm.  G.,  57  Post  StMet 
MEYER  FREDERICK  H.,  406  Hont- 

gomery  Street 
MICHELSEN,    HARRT    !£.,   80    ICa- 

drone  Street 
MILLER,  JAMES  R,  580  Market  St 
MILLER  &  PFLUBOE^  680  liarket 

Street. 
MINTON,  HENRY  A.,  1045  Sansome 

Street. 
MITCHELL,    JAS.   H.,   407   Sansome 
MOHR  NORMAND  W.,  481   Noe  St 
MOONEY,   WALTER  E.,    1220   Ulloa 

Street 
MOOSER  WILLIAM,  251  Kearny  St 
MOOSER,   WILLIAM,    Jr.,   681    Mar- 
ket Street 
MORGAN,  JULIA,  466  California  St 

NEUMARKEL,  EMIL  A,  1374  S6th 
Avenue. 

OGLOU,  VLADIMIR,  2784  Sacra- 
mento Street. 

OSBORNE,  ERLE  J.,  2518  Pacific 
Avenue. 

PAGE.  EDWARD  B.,  251  Kearny  St. 

PERRY,  WARREN  CHAS.,  260  Cali- 
fornia Street 

PETERSON,  CLARENCE  O.,  604 
Mission  Street. 

PEUGH.  W.  D.,  333  Montgomery  St 

PFLUEGER,  MILTON.  580  Market  St 

PFLUEGER,  TIMOTHY  L.,  680  Mar- 
ket Street 

MILLER  &  PFLUEGEIR  580  Market 
street 

POLLACK.  RALPH  N.,  700  Stelner 
Street 

POPE.  CHARLES,  308  Laurel  Street 

QUANDT.  FRED  W..  291  Golden 
Gate  Avenue. 

RANEY.  VINCENT,  233  Post  Street 
REID.  JOHN.  Jr..  405  Montgomery. 
REIMERS.  FREDERICK  H.,  79  Poet 

Street 
RESING,   EDMUND   J..  488  Pine   St 
RESING  &   McGUINNESS,   488  Pine 

Street. 
REYNOLDS  8c  CHAMBERLAIN,  664 

Market  Street 
RIEDY,  D.  A,  265  City  Hall. 
RIST,  MARTIN  J.,  760  Market  St 
ROGERS,  CHAS.  E.  J.,  760  Market  St 
ROLLER,  ALBERT  F.,  620  Market  St 
ROWE,      WILLIAM      HENRY,      214 

Front  Street. 
RUNGE.  C.  W.,  1623  35th  Avenue. 
RUEGG,  THEODORE  <3.,   617  Mont- 
gomery Street 

SHARPE,  ED.  MUSSON,  277  Pine  St 
SHAW,  FREDERIC.  542  18th  Ava 
SHELDON.  MARTIN  A.,  681  Market 

Street. 
SMITH,  DONALD  POWERS.  58  Sut- 
ter Street. 
SMITH.  WILTON.  1045  Sansome  St. 
SMITH,  THOMAS.  3121  a6th  Street 
SPACKMAN.  WENDELL  R,  604 
Mission  Street 

SPENCER.  ELDRIDGE  T.,  251  Kear- 
ny Street. 

.STARKS.  LEONARD  F..  904  De 
Young  Bldg..  Market  and  Kearny. 

STEWART.  JOS.  L.,  206  Sansome  St 

STONE.  DOUGLAS  D.,  381  Bush  St 

STRINGHAM,  ROLAND  I.,  251  Kear- 
ny Street. 

STROTHOFF,  CHAS.  F.,  1867  Mar- 
ket Street. 

SWAIN.  CLARKSON.  2425  Buchanan 
Street. 

THOMSEN.  H.  A.,  Jr..  315  Montgom- 
ery Street. 
TRAVIS.  GEO.  W.,  426  41st  Ave. 

WARD,  JOSEPH  FRANCIS,  860  Pine 
Street 

WEEKS.  HAROLD  H..  593  Market  St 

WEIHE.  ERNEST  E.,  251  Kearny  St 

BAKEWELL  A  WEIHE.  261  Keamy. 

WELLINGTON.  'WINFrELD  SCOTT. 
260  California  Street 

WHITE,  C    BOLTON.  221  Spruce  St 

WHITE,  HUGH  C,  015  Hillcroft 
Circle. 

WIEMEYER.  GEORGE  H.,  704  Mar- 
ket Street. 

WICKENDEN,  JAMES  D.,  402  Jack- 
son Street. 

WILLARD,  STANTON,  1847  20th 
Avenue. 

WILLIAMS.  ALBERT  R,  261  Post 
Street 

WILLIAMS.  ALFRED  C,  1281  Fifth 
Avenue 

WILLIAMS,  MORTON  A.,  5824  Ocean 
View  Drive. 

WILSON.  ALE5CK  L..  715  Montgom- 
ery Street. 

WYNKOOP,  FRANK.  821  Market  St 

WURSTER,  WM.  W..  402  Jackson  St 

WURSTER  A  BERNARDI,  402  Jack- 
son Street. 


ALAMEOA 


ASHCROFT,  G.  B.,  1823  Alameda 
Avenue. 

CORNELIUS,  ALBERT,  CUnton  Ave. 
and  Grand   Street 

HASS.  ANDREW  T.,  1711  Palmera 
Court. 

HEWETSON,  ANGELO.  1100  Ver- 
sailles Avenua 


AtBANY 


DeMONTE.    LOUIS    A..    618    Camel 
Avenua 


ALDERPOINT 


HIOBIE,  HOWARD  W. 


ATHERTON 


JANS3EN.    ARTHUR   D..    68   Austin 
Avanua 


BAKERSFIELD 

BIGGAR,  CHAS.   H.,  730  Holtby  Rd. 
CULLIMORE,    C.    C,    2320    Truxton 

Avenue. 
WYNKOOP.    FRANK,    Haberfelde 

Building. 


BELMONT 
LARSEN.  ALBERT  H.,  Box  00. 

BURLINGAME 


BROWN.  IRVING  FORBES.  1016 
Adeline  Driva 

GILLAM.  W.  C,  F.,  1404  Palm  Drlva 

McSWEENEY,  ANGUS,  112  Pepper 
Avenue. 

NORBERG,  ERNEST  K,  407  Occi- 
dental Avenua 

SHARPS,    L.    J.,   735   W.    Poplar   St 

SHARPS,  LEO  J.,  1477  BurUngame 
Avenue. 

STEPHEN,  WALLACE  A,  3015  Car- 
melita  Avenue. 

THAYER  OSCAR  R.,  1267  CabrlUo 
Aveoua 


BERKELEY 


ALLEN,  HARRIS  C,  3B14  ^111,^^, 


ANTHONY,    JOHN    B., 
Avenua 

BALLANTINE,  JOHN  KNOX,  Jr, 
1612  La  T^CTiff^i 

CHILDS.  ELMBR  IL.  702  Spruce  Bt 

OONFER.     FREmCRICK     L.,     Hotal 

Claremont  

De    I^aAS,    VERNONr'Ufc-'iSuclia 

Avenue. 
DeCHENE,  ERNEST  R.,  716  Arltog- 

ton  Avenue. 
DE  LONG,  SOOFIEUD,  2656  L«Ooot« 

Avenua 
DeSANNO,   RAYMOND,   2584   Milvla 

Street 

DONOVAN,  JOHN  J.,  050  Parker  St 

DRAGON,  PAUL  U,  2068  Allaton 
Way. 

FERREE,  HAROLD,  2100  Virginia. 

GENSS.  HAROLD  F.,  1310  McOec 
Avenue. 

GOODMAN,  MICHAEL,  2161  Shat- 
tuck  Avenue. 

GUTTERSON,  HENRY  H.,  2022  Ofur- 
ber  Street. 

deLAPPE,  RUSSELL  GUBRNE,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R,  2068  Allston  Way. 

HAMMARBERG,  PAUL  H.,  2  Nor- 
wood Avenue. 

HATCH,  JOHN  DAVIS,  2631  Hllle- 
gass  Avenue. 

HAYMOND,  SCOTT,  2323  Shattuck 
Avenua 

HAYS,  WM  C.  2924  Darby  Street 

HUNTER,  ALBERT  R,  1604  Capi- 
strano. 

JEANS,  RAYMOND  W..  1824  San 
Pedro  Avenue. 

JORY.  ARTHUR  V.,  1395  Scenic  Ava 

JORY,  STAFFORD  L.,  1370  Euclid 
Avenue. 

KLINKHARDT,  GEORGE  R,  44  Eu- 
calyptus Road. 

LAKE.  H.  RAFAEL,  Claremont  Hotel 

LINDLEY,  CHARLES  R,  1087  Co- 
lusa Avenue. 

MAYBECK,  BERNARD  R,  2761  Bu- 
ena Vista  Way. 

MEMMLER.  ARTHUR  H.,  P.  O.  Box 
124. 

MILLER.  LEFFLER  B.,  2360  Le 
Conte  Street. 

MOISE.     HOWARD,     71     Panoramic 

Wav. 
MEYERS,  MILDRED  S.,  2024  Central 

Avenue. 

OFFICER,  GWYNN,  2068  Allston 
Way. 

PLACHEK.  JAS.  W.,  P.  O.   Box  210. 

PRICE,  OSCAR  M.,  1667  Short  St 

RATCLIFF,  W.  H.,  2323  Shattuck 
Avenue. 

RUSS.  E..  3141  College  Avenue. 

SANFORD.  FLORENCE  H..  274  Ban- 
croft Way. 

SCHMIDTS.    CARL   R.,    2068    Allston 

Way.  ,  „. 

SHAW.  NORMAN  W..  71  Tunnel  Rd. 

SIMPSON.  HORACE  G.  201  Tunnel 
Road.  ^ 

STEILBERG,  WALTER  T.,  No.  1  Or- 
chard Lane. 

TALLEY,  WESLEY  ANDRES,  51 
Maryland  Avenue. 

THOMAS.  JOHN  HUDSON,  31  Nor- 
wood Avenue. 

WAGNER  WALTER  E.,  775  Vln- 
cente  Ave.  ,., 

WELLINGTON.  WINFIBLD  SCOTT, 
1525  Arch  Street 

WITKIN,  ELIZABETH  HILLIER, 
2712  Shasta  Road. 

WOLFARD,  HAROLD  N.,  2772  Shasta 
Road.  „. 

YELLAND,  W.  R.,  829  Coventry  Rd. 


MILL  VALLEY 


BERTENSHAW,  JAA.  W^  420  MoHn* 

Avenua 
LAMB,    ARTHUR    H..    100 

MILANO,  J.  P..  de  SUva  Island. 


MOOE8TO 


De     LAPPS.     RUSSELL     OUEKN^ 

1001  Downey  Street 
HILBURN.  GEORGE  N..  12U  K  8t 


MONTEREY 

RYLAND,  C.  P.,  P.  O.  Box  847. 
STANTON,  ROBT.,  Pebble  Btftdl. 


OAKLAND 


CARMEL 


GENTRY,  LAWRENCE,  Box  352,  Los 

Altos. 
GREENE,  C.  SUMNER,  Box  1056. 
JONES.  ROBERT.  Box  027. 
LATHAM.  MILTON,  P.  O.  Box  1267. 


CHICO 


STORY.  A.  W.,  116  W.  Second  St 


CONCORD 


REID,    FRANCIS   W.    Route   No.    1. 


EL  CERRITO 


RIGGS.     ROBERT,     7314     HotchkUs 
Avenue. 


EUREKA 


ACKERMAN,    NEWTON.    104    West 

Fourth  Straat 
GEORGESON,  F.  T.,  Box  56. 


FAIRFAX 


de  COLMESNIL.  GEO.  T..  14  Canyon 
Road. 


FRESNO 


ANDERSON,  ARTHUR  W.,  1801 
Bank  of  America  Building. 

BAXTEai.  WM.  F.,  1025  Second  Ava 

BLAINE,  ROGER  W.,  6574  Florence 
Avenue. 

BLODGETT.  EDWARD  OSCAR,  1080 
Hoover  Avenue. 

BROOKE.  HERBERT  VAUGHN,  642 
Fairbanks  Avenue. 

BROWN,  GUY  L..  601  Bank  of  Com- 
merce Building. 

BRUNO.  HARRY  A.,  1440  Rroadway. 

CERRUTI,  EDW.  D..  426  13th  Street. 

CHAMBERLAIN,  LOY,  3833  Pied- 
mont Avenue. 

COLEMAN,  N.  L.,  Lafayetta    " 

COLLINS,  ALLEN  C,  6945  Marden 
Lane. 

CORLETT,  WILLIAM  G.,  1801  Bank 
of  America  Building. 

DENKE,  A.  REINHOLD,  634  15th  St. 

deLAPPE,  RUSSELL  GUERNE,  5460 
Carlton. 

ELLINGER  GEO.  E..  1801  Casterline 
Road. 

EVANS.   JOHN  M.,    1308  E.   38th    St 

FLORES.  ERNEST,  2225  9th  Avenue. 

FORD,  LEONARD  H.,  3361  Bruce  St 

FOULKES.  EDWARD  T..  367  12th 
Street 

FROBERG.  ALBEN,  3454  Harlan  St 

GEBHARDT,  W.  H.,  486  Mandana 

GEERING.  JOHN  HENRY,  3914 
Randolph  Avenue. 

GIBBS.  W.  ROLAND.  6144  Rock- 
ridge  Blvd.  South. 

GOSLINE.  RICHARD  C,  638  Cald- 
well Road. 

HANIFIN.  ARTHUR  C.  3202  San 
Pablo  Avenue. 

HUDSPETH,  JOHN,  427  13th  Street 

HUTCHISON,  ROBERT  A.  3433  And- 
over  Street. 

JOHNSON,  IRVIN  M..  449  MacAr- 
thur  Blvd. 

JOHNSON.  HERBERT  T.,  4716  Reln- 
hardt  Drive. 

JOHNSON,  KEPLAR  B..  5347  Golden 
Gate  Avenue. 

KEEPER,  RAY  F,  770  Wesley  Ave. 

KOUE,  A.  LEWIS,  428  Thirteenth  St 

LUIS.  MISS  ROSE  E.,  811  6th  St 

MAYHEW,  CLARENCE  W.,  6026 
Acacia  Street. 

McCALL,  CHAS.  W.,  837  Santa  Rey 
Avenue. 

MILLER,  CHESTER  H.,  Financial 
Center  Building. 

MORRISON,  MILTON,  3710  Virden 
Avenue. 

MORROW,  GERTRUDE  C,  6175  Hlll- 
egass  Avenue. 

MORROW,  IRVING  F.,  6175  Hllle- 
gass   Avenue. 

NEWSOM.  ARCHIE  T.,  5951  Contra 
Costa  Road. 

OLSON,  DAVID,  4051  Kuhnle  Ave. 

PONSFORD.  KEITH  E..  1214  Web- 
ster Street. 

PRICE,    OSCAR    M.,    2025    lOfh    Ave. 

REYNOLDS,  MALCOLM  D.,  3883 
Piedmont  Avenue. 

SAWYER,  HOUGHTON,  2058  Oak- 
land Avenue. 

SCHALK,  LOUIS,  5515  Market  St 

SCHIRMER  WM.  E..  1419  Broadway. 

SLOCOMBE,  FRANCIS  H.,  182  Monte 
Creeta  Avenue. 

THOMSON,  LAWRENCE  G.,  1308  E. 
38th  Street 

TREICHEL,  CHESTER  H..  606  Cleve- 
land St 


GILLEM.  JAMES  A,  4701  D  StrMt 
GOODPASTER,  HERBERT  E..  Mltau 

Building. 
HARRISON,   FREDERICK    8^    1112 

Del  Paso  Blvd. 
SATTKRLEE,    IVAN    C,    California 

State  Life  BuikUng. 
SELLON,  GEO.  C,  California   State 

Life  BuUding. 
STAFFORD,  GORDON,  1825  Srd  Ave. 
STARKS,  LEONARD  F..  416  Nattva 

Sona*  Building. 


Structural  Engineers 


SAN  FRANCISCO 


SAN  LEANDRO 


KERR   RALPH   N..   308  Broadmoor 

Boulevard. 
KREINKAMP,  H  A..  684  Maple  Court 
MOWBRAY,    MELTON   V.,    Jr.,    786 

Rodney  Drlva 
HDSEBROOK,  GUY  L..  1706  San  La- 

andro  Blvd. 


SAN   MATEO 


COLLINS,  HENRY  C,  No.  0  Aragtm 

Boulevard. 
EDWARDS.    THOMAS    M,    123   Elm 

Street. 
HESS.   KENNETH  H..   1444   Shafter. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28   W. 

Fourth  Avenue. 
ROWE,     WILLIAM     HENRY,     1086 

Lancaster  Road,  Hillsborough. 


SAN  RAFAEL 


GROMME,  CARL  F..  110  "B"  Street 
LESSWING,      SYLVESTER     A.,     17 

Hillcrest  Drive. 
McDOUQALL,  GEO.  B.,  Box  265. 


SANTA  CRUZ 


DUCKERING,   LYNN   ROLLETT,  27 
Front  Street 


SANTA  R08A 


CAULKINS,    C.    A,    Jr.,    Rosenberg 

Building. 
FELCIANO,      J.     CLARENCE.      4010 

Montecito  Avenue. 
HERBERT,  WM.  F..  1633  Austin  Way. 


8AU8ALIT0 


BICKEL.  REDDICK  H.,  148  Harrison 
Avenue. 

CONSTABLE,  ARNOLD  S.,  06  Spen- 
cer Avenue. 

FAVILLE.  WM.    P.,   35  Central  Ave. 

KETT,  CONRAD  F.  T..  75  Creclenta. 


SONOMA 

JORGENSEN,   VIRGIL  W.,   Route  1, 
Box  399. 


STOCKTON 


ORINDA 


ANDERSON.  JAMES  H..  No.  5  Via 
Hermosa. 

SISSON,  RALPH  C.  11  El  Campa- 
nero. 

WHITE,  LAWRENCE  R..  30  La  Cln- 
tUIa. 

WINTER,  ALBERT  H.,  171  Las  Ve- 
gas Road. 


PALO   ALTO 


BISSELL.     HOWARD     G.,     1225    W. 

Acacia  Street. 

CLOWDSLEY.  J.  UPTON,  1767  Lu- 
cerne Street. 

ERNST,  ELMORE  G.,  501  E.  Hard- 
ing Way. 

GALBRAITH,  VICTOR,  834  W.  WU- 
low  Street 

JOHNSON,  ERIC.  Elks'  Building. 

LOSEKANN,  JOSEPH,  311  E.  Mar- 
ket Street. 

MAYO,  FRANK  V.,  3119  N.  American. 

SALA.  PETER  L.,  2130  N.  Commerce 
Street 


STANFORD   UNIVERSITY 

WARD,  EUGENE  V.,  627  Salvatlerm 

Street. 


SUSANVILLE 


TAYLOR,   RALPH   D.,   716  Court  St 


VALLEJO 


FRENCH,    EDW.    R,    Jr.,    30    Santa 

Paula  Way. 
PERRY,  CHARLES  E.,  514  Maria  St 


WALNUT  CREEK 


FORD.  LEONARD  H.,  1350  Main  St 
COMSTOCK,  FLOYD  B.,  RFD  No.  1. 

Box  347R 
DEAN,     MARSHALL,    ColonUl    Inn, 

1329  Main  St. 


ADRIAN,  W.,  417  Market  Btrfet 
APPLEFORD,  CARL  W-  246  Market 

BARKER  RALPH,  63  Fernwood  Dr. 
BEEBEE,  RALPH  A.,  120  41at  Ava 
BLUME,  JOHN  A.,  68  Post  Street. 
BOGVAD    -   CHRISTENSEN.     VIL-- 

HTPT.iyr.  city  HalL 
BREITB,  1V.  W..  375  Sutter  Street 
BROWN,  ARCHIBALD  A,  463    Mai 

ket  Strteet 
BRUNNIER,  H  J.,  612  Sharon  BMg. 
BUELL,  RAYMOND  C..  Second  Floor 

Call  Building. 
BULLEN,  ARTHUR  C,  2  Pine  Street. 
BURGESS.  E.  O.,  1200  17th  Street 
BUSH,  PHILIP  LEE,  101  California. 

CHACE,  THOMAS  F.,  268  ICaxket  8t 

CHERNO  J..  246  Martlet  Street 
CHEW.  RICHARD  SANDERS.  844-A 

Mills  Building. 
CORWIN,  T.  J..  Jr.,  245  Market  St 
GOTTEN.    BHEPARD   M,   308  Eddy. 

DEGENKOLB,  HENRY  J.,  405  Mont- 
gomery Street 
DEWELL,  HENRY  D.,  604  Mission. 

EARL,  AUSTIN  W.,  238  Sanaome  St 
ELLISON  hW.  H..  500  Sansome  St 
ENGLE,  HAROLD  MARSHALX«  110 

Sutter  Street, 
FALK,  MARK  M..  251  Keamy  St 
FISHER  ALFRED  P.,  300  Montgom- 
ery Street. 

FISHER,  R.  J.,  826  Crocker  BuUding. 

GOULD.  J<!>HN  J.,  Financial  Center 

Buildin|;. 

♦ 
HALL,  FREDERIC  F.,  251  Keamy. 
HAMMILL,  HAROLD  B..  381  Bush. 
HANSON.  ROBERT  A.  19th  and  In- 
diana Streets. 
HARRIS,    FREDERIC    R,    Inc.,    230 

California  Street. 
HASSENMILLER.  WILFORD  S.,  100 

Bush  Street 
HAUN,  GEORGE  CLEVELAND,  680 

Market  Street 
HAYES,  JESSE  E..  525  Market  St 
HENRY,    RODNEY    WM.,    Shell    Oil 

Building. 
HILL,  GEORGE   S..   36  Diamond  St 
HJUL.  JAMES  H..  128  Russ  Street 
HUBER.    EARL   RAYMOND,    USFS, 

Phelan  Building. 

HUBER.  WALTER  LeROY.  1  Mont- 
gomery Street 

IRVIN,  LESLIE  A.,  Fort  Wlnfield 
Scott. 

JAKOBSErfr,  B,  F..  Balfour  BuUding. 

ICEGLER     HOWARD     L.,     661     29th 

Avenue* 
KELLBER^.   F.   W.,   320  Market   St 
KING.  STANLEY  C,  509  Sansome  St 
KNAPIK,  KDWARD  MATHIAS.  1325 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY.  EdWiN  F.  727  17th  Avenue. 
LITTLE,      JOHN     GOULDING,     261 
Kearny  Street 
i 
t  MARDEL,  CHARLES  M.,  2335  Pacific 

Avenue, 
I  MEYERHOLZ,  R  IVAN,  245  Market 

NISHKIAN,   L.   H..  1045  Sansome  St. 

PAQUETTR  J    ALBERT,  320  Market 

Street. 
PERKINS.   MAC  D.,  110  Sutter  St 
I'HILLEO.    R.    a..  CEC   Hq.,  4th  Air 

Force. 
POWERS,  H.  C,  612  Sharon  Bldg. 
PREGNOFF.  M.  v.,  251  Keamy  St 
RINNE,  JOHN  E.,  225  Bush  Street. 

ROSENTHAL,  HYMAN,  617  Mont- 
gomery Street 

ROSENWALD,  JESSE,  525  Market 

SAMPSON,  RAPHAEL.  383  Mont- 
gomery Street. 

SAPH,  A.  v.,  Jr.,  Rlalto  Bldg. 

SCHELLENBERG,  G.   W.,  225  Bush. 

SEAGE.  CLARENCE  E.,  681  Market 
Street. 

SJOBERG,  HAROLD  O.,  233  Sansome 
Street 

SKYTTE,  JOHANNES.  City  HalL 

SMITH,  HARVEY  A.,  712  Pacific 
BuUding. 

SMITH,  JAS.   M.,  251  Keamy  Street 

SPITZER  FELIX  H.,  City  Hall. 

SQUIRE.  HARRY  EDWIN.  19  Ferry 
Buikllng. 

STEELE,  I.  CLEVELAND,  246  Mar- 
ket Street. 

SWAIN,  CLARKSON,  320  Market  St 

THAYER  EDWARD  S.,  1208  Balfour 

Building. 
THEILL.  KAJ.  580  Market  Street 
THOMPSON,  ISADORE.  58  Sutter. 


JVENSANO,  H  C,  City  Hali 

WASHINGTON.  GEO.,  417  Market 
WHIPPI-JE,  S.  K,  225  Bush  Street 
WHITE.  FRANK  G.,   IS  Ferry  Bldg. 
WOODRLTF.  GLENN  B.,  333   Mont- 
gomery Street 
WRIGHT,  J.  G..  233  SauBom*  Street. 
ZOLLNER,  CARL  W.,  333.  Kearny  8t 


OAKLAND 


J&hDERSON,  ARTHUR  W  .  1801 : 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  J*ler. 
OOOLEY,  R  H,  364  Hobart  Btraat 
CORUETT,   WILL  G..   1801   Bank   of 

America  Building 
COTTERILL,  GEO.  W.,  5364  Lawtoa 

Avenua 
DALTON,   ROBT.   DOCK,  City  HaM. 
DETWELL.  ROBERT  D..  6281  Coatm 

Coeta  Road. 
ELLERY.  N.  B.,  2124  Coloma  Street 
GUPTILL,  JOSEPH  R,  6986  McAn- 

drew.s  Drive. 
HANSEN.  CHARLES,  Grove  St  Plar. 
KENNEDY,  ROBT.   CHAS..   612   lOth 

Street. 
KITCHEL.  MILTON  P..  City  Halt 
LYMAN,     RICHARD     F.,     Jr., 

Chabot  Road. 
MANOV.  MATEO  M..  337  17th  Street 
NEVIUS.  SEARLE  B..  184  ISth  St 
ONEIL.  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B.,  858  Alma  Ave. 
SANDNER    VICTOR   R,   c/o    Moore 

Drv'dock  Company. 
SAWYER.  FRANK  L..  1025  2nd  Ava 
SCHIRMER  HOWARD  A.,  1444  14tb 

Street 

SLY.  CLARENCE  JEFFERSON,  696 
Miranda  Street 

THURSTON.  EUGENE  T.,  860  Rose- 
mount  Road. 

WHITTON,  CHAS.  A.  1025  2nd  Ava 

WILLIAMSON,  H.  P..  3589  Frultvale 
Avenue. 


WASHINGTON,  D.  C. 


LOTZ.  WM.  D..  Bureau  of  Yards  and 
Docks. 


WALNUT  CREEK.  CALIF. 


McKEE.  GEORGE  T.,  Saranap. 


LOS  ALTOS 


NORDWELL,  ALFRED  W.,  Box  218. 


ROSS 


NORDWELL,  ALFRED  W.,  Box  218. 


WOODLAND 
PROCTOR,   ASA   G.,   P.  O.   Box   827. 


SAN   ANSELMO 
HJORT.  SIGGE  I.,  Box  26L 


SACRAMENTO 


BUCKINGHAM,     PHILIP     S.,     1022 

Clinton  Avenue. 
COATES.  W.  D.,  704  Helm  Building. 
COLLINS,  ALLEN  C,  356  Vassar, 
FRANKLIN,   CHARLES    H.,    1244    O 

Street 
HORN.  DAVID  H..  601  RoweU  Bldg. 
KUMP.  ERNEST  J..  1244  O  Street 
LAKE.     H.     RAFAEL.     1206     Mattel 

BuUding. 
PETERSON.  EDW.  W.,  Mason  Bldg. 
SWARTZ.  FREDERICK  I*,  §24  RoW" 

ell  Bldg. 


STEDMAN,    HENRY    MORGAN,    666 

Kellogg  Avenue. 
SUMNER    CHAS.    K,    Decker    Oak 

Building. 
BOYTER.  ELIZABETH.  316  Kipling. 
CLARK.    BIRGE    M..   310  Unlverrtty 

Avenue. 
CLARK,    DAVID   B.,  310   University 

Avenue. 
THOMSON,    DOLE   FORD,    170    Un- 

ooln  Avenue. 
NICHOLS,  LESLIE  I.,  532  Shnerson. 
SAWYER,  CHARLES.  155  Dana  St 
SUMNER,  CHAS.,  760  University. 


PIEDMONT 


No.  California  County  and  Gty  Ei^ineers 


HAYWARD 


SIMONDS.  GEORGE  P.,  40  Main  St 


HILLSBOROUGH 


ROWE,  WM.  HENRY,  1035  Lancas- 
ter Road. 


LAFAYETTE 


arVANS,  ROBERT  J.,  Box  634 
NARBETT,  KEITH  O..  Rt.  2,  Box  8a 


LARKSPUR 


STONER    HAROLD    G.,    71    Marina 
Viata  Ava 


LOS  ALTOS 


HODGSON.   GILBERT.   Rte.    1,    Box 
607. 


LOS  GATOS 


ROOT,  CHESTER  Blossom  Hill  Rd. 
KENSIT.  HENRY  DAVID.  Poet  Of- 
fice  Bldg. 


MENLO  PARK 


FARR.  ALBERT.  175  SanU  Rosa. 
NBTWSOM.     NOBLE,     2083     Oakl«md 

Avenue. 
BURNETT,  HOWARD  E..  52  Manor 

Drive. 
CHAPMAN.      FREDERICK     A.,      86 

WUdwood  Avenue. 
OALLION,  ARTHUR  B.,  1074  Anner- 

ley  Road. 
MILWAIN,  W.  E.,  1503  Oakland  Ava 


ROSS 


WINNER.   H.    H.,  Wordsworth   Ava 


SAN  CARLOS 


HODGSON,    GILBERT,    1212    Cherry 
Street 


SALINAS 


BUTNER  CHAS.  E.,   7  Winbam   St 


SAN  JOSE 


BINDER  WILLIAM,  35  W.  San  Car- 
los Street 
CURTIS,  E.  N..  35  W.  San  Carlos  St 
HIGGINS,  WM.  L..  84  S.  First  St 
JAEKLE,    DONNELL    E,    Builders' 

Exchange  Bldg. 
KRESS.  EDWARD  W..  515  First  Na- 
tional Bank  BuUding. 
McKENZIE,   CHAS.  S.,  22  S.   7th  St 
ROOT.  CHESTER  84  S-  First  St 
SOBEY.  GIFFORD  E.,  69  S.  First  St 
WYCKOFF,     RALPH.     Anglo     Bank 
Building. 


SACRAMENTO 


FENNACY.    JOHN    E.,    716    CoDece 

Avenua 
HEMPEU  WM.   F..  380   Laurel  Df. 
TOUKO,  JOHN  D..  RFD  1.  Box  lOSTA  | 


CUFF,  CLARENCE  C.  1315  Q  St 

DEAN.  CHARLES  F .  1407  California 

State  Life  Building. 
DEVINE.  HARRY  J.,  Cronan  Bldg 
i  FRANKLIN,  CLIFFORD  N.,  1710  0th 

Avesiua. 


ALAMEDA.    Carl    Froerer 
ALAMEDA  CO..   Wallace  B.   Boggs. 
ALBANY,   U.    R.   Grey. 
ANTIOCH.   John   S.   Bates. 
ARCATA,  Hal  C.  Acheson. 
ATHERTON.  James  S.  James. 
ATWATER.   W.   E.   Bedeaen. 

BAKERSFIELD.  Joseph  Holfelder. 
BELMONT.  Robert  Klaasen. 
BENICIA,   Phil  R  Jones. 
BERKELEY,   Harry   Goodridge. 
BURLINGAME.  Cecil  L.  Longson. 
BUTTE  COUNTY,   Bert   Paxton. 

CALAVERAS  CO.,  Oliver  C.  Wyllie. 
CALISTOGA.  Clyde  C.  Kennedy. 
CHICO,   Frank  Robinson. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO.,  J   W.  Barkley. 

DALY  CITY,  Robert  Klassen. 
DAVIS.  Alexander  M  McKinnon. 
DEL  NORTE  CO..   H.   M.   Malpas 
DOS   PALOS.  W.   E.    Bedeeen 

EL  CERRITO.  R   R   Randall 
EMEaYVmLE,   Geo.    T    Oliver. 
EUREKA,    Geo.    &.    Wlnslsr. 
EXETER,  Irvln  M  Althouse. 

FRESNO  COUNTY,  A  J.  Nielsen. 

GILROY,  W.  J.  Hanna. 

HANFORD.    Walter  K    Hopkins. 
HAYWARD.  J.  A.  Mancint 

KERN  COUNTY.  J.  R  Thomton. 
KING  CITY,  H.   F.   Coizens. 
KINGS   COUNTY,  J.  H.  Hayes. 

LIVERMORB.  C.  G.  Clarke 
LIVINGSTON,    W.    E     Bedesen. 
LODI.   CMnton    Henning. 
LOS  BANGS,  W.  E.  Bedeaen. 
LOS  GATOS.  L.  Cedric  Macabee. 

MANTECA  John  S.  Batea 
MARIN  COUNTY.  C.  P.  Clow. 
MARTINEZ,  Leonard  McClintock. 
MARYSVILLE.   F.  H   Diwer,  Jr. 

MENLO  PARK.  Edwin  Smith. 
MERCED.    G.   E.    Win  ton. 
MERCED   CO.,   W.    E.    Bedesen. 
MILL  VALLEY,   Edward    Hussey. 
MODESTO,    Frank    J.    Rossi. 
MONTEREY,   Howard  .Severance 
MONTEREY  CO..  H.  F.  Coezens. 
MOUNTAIN  VIEW,  M.  C.  Christen- 
sen. 

NAPA  H.  A  Harrold. 
NAPA  COUNTY,  B.  P.  BalL 


OAKLAND,  Walter  N.  Frtckstad. 
OROVILLE,   S.   J.    Norris. 

PACIFIC  GROVE.  Alfred  D.  Coons. 
PALO  ALTO.   Fabian   S.  Miller. 
PASO   ROBLES,   Hal  Johnson. 
PETALUMA.    S.    Gonzales. 
PINOLE,    Ross   Calfee. 
PITTSBUm;,  E.  L.  O'Hara. 
PLACER  COUNTY.  John  A.  Shields. 
PORTER V I LLE.  Irvln  H.  Althouse. 

REDDING.  A  H.  Ross. 
REDWOOD  CITY.  R  A.  Klassen. 
RICHMOND.  E.  A.  Hoffman. 

SACRAMENTO.   Fred  J.   Klaua 
SACRAMENTO   CO.,  A    L.   Klafer. 
SALINAS,   Donald   Davies 
SAN    BRUNiO.  C.  I^    White 
SAN   CARLOS.   R   A   Kiaaeea. 
SAN  FRANCISCO.  R  G.  Wadsworth 
SAN  JOAQUIN  CO.,  J.  B    Macthey. 
SAN  JOSE,  Harold  J.  Flanner\-, 
SAN   LEANDRO.  Chas.   P    MarUn. 
SAN   MATEO,  HaroW  Porter 
SAN   MATBtO   CO  .   M.  A  Grant... 
SAN  RAFAKL.  Ravmond   A   Boeg* 
SANTA  CLARA.  Edgar  C    Schott 
SANTA  CLARA  CO.,  R  D    Chandler. 
SANTA  CR1TZ,   Robert  J«i.niQgs. 
SANTA    CR  'Z   CO.,   A     B     Baldwin. 
►  SA.NTA   RO+^A.  Walter  F    Adams. 
SHASTA   C(VUNTY.  Eme«t  Breuning 
SEBA.STOP<DU    Walt   Adams 
8ISKIYIU  <X>UNTY,   A    F    Parrott 
SOLANO  COUNTY,    J     R     Bumham. 
SONOMA  CO.,   Marshall   M.  Wallace 
80N0RA.   B    H.   MaynardL 
SOUTH   SAiN   FRANCISCO.   Charies 
T.   Brougtrton. 

STANISLAUS  CO.,  G.  D.  Macomber. 
STOCKTON    Lyle  Payton. 
SUISUN.  F.  A  Stelger. 
SUNNYVALEl  H.  N.  Bishop. 
SUSANVILl^.  M  J.  TlUey. 
SUTTER  CO.,  Edward  Von  Geldem. 

TEHAMA  CO.,  Chas.  A  Luning. 
TRACY,  John  SL  Bates. 
TULARE  CO.,  T.  Wayne  S wither. 
TURLOCK,   Don   Davie 
TULARE,  John  Boardman. 
VALLEJO,  T.  D.  Kilknvpey. 
VISALIA,   Norman  A.  Huth. 

WOODLAND,  Aaa  G.  Proctor. 

YOIX)  COUNTY,  H«jry  Von  Dorsten 
,  YREKA,  Howard  OOonnor. 


AEPPLI.  ERNEST,  Rte  0,  Box  1808. 
BROWNFIELD,    ALLEN  H.,   8033  V 

Street 
BUEHLER   WALTER  A.,  3410  Land 

Park  Drive. 
ENGER  ARTHUR  L.,  Publk:  Works 

Bulldtaig. 
EWING,  M  A..  1120  "N"  Street 
FRANCIS.      ERNEST      D.,      Cronaa 

Building. 
HOLLISTER    LEONARD    C,    8Ut« 

Bridge  Department 
HUTCHINSON,    RAIJ>H    W     Public 

Works  Building 
ILLERICH.  OTTOMAR  THEODORE, 

Public  Works   Building 
JOHNSON,  FRANK  A  .  Public  Wori«s 

Building 
KROMER.    CLAfUENCE    HERBBRT. 

Wright  Building 
LONG,   WALTER  J  ,   Department   of 

Public  Works. 
McGINNESS.  ARTHUR  R.  OVS  Poat 

Office   BuUding 
MEEHAN.    ANDREW    J..    254»   Fifth 

Avenue. 
NELLDOV.   rVAN   M.,    Public    Work# 

Buikllng. 
PANHORST.   r    ^^     P    O     Box   um 
PETER.«E.N    WM     HARTMAN.  Pub- 
lic Wfirkfl    Building 
PURCELL    CHAIUJES  H.,  210  Public 

Works   Building. 
REYNOLDS    FRANK  HOWARD    mn 

Forum   Building 
ROWE     R     Rf^BINSON,     339     PublWj 

Works  Building 
SHIELDS,  JAMES  RAI^H.   206  City 

Hall  ' 

STOVER.     HARVET    D.,    327    PublSe 

Work!.    Building 
WAIJCKR    ARTHUR  V  ,  1020  "N"  8L 
WTLLETT,   ALBERT  B     708  S6th   m 
WTLLETT.  D    C.  Public  Work*  BWg. 


ALAMEOA 


ASHCROFTT,  GLEN  B.,  182S  Alam^* 

Avenue 
GORMAN.  SIDNEY  S-,  2308  W»b«t  i»r 

Street 
GREEN.    FREDERICK    M.,    927    San 

Antonio  Avenue. 
HESS.  C.  W..  1242  Hawthorne  Street 


BERKELEY 


DAVIS.     RAYMOND    E,     Untversttsf 

of  California 
DERTJTTH..  <-:^ARI..KS  Jr.  21J  BBgl-.. 
rieertng  Bldg  .  U    of  C 

JAMET80N.  BRUCE.  C,  E.  Bldg  ,   i: 

of  C    Campui! 
JENNINf>6    GEORGE  H..  1715  B^jm.* 

At«ou«.. 
SEArjE     r-UAPJL^^CE    E      Jr.,     J<Mm 

Broadway  Terrace 
WIKI.ANX>.    CHAS.    F..    im    Hmcr«*t 

Road. 


STOCKTON 


BAMBERGER      SIDNEY    F^    P     O. 

Box  IMS. 
GULICK  CHAS,   W..   CoUere   of 

Padfie. 


SAN   MATEO 


BERTWELL.  WILLIAM.  «15  ColuB- 

b4a  Drive. 
COX,  HARRY  A.  215  Elm  Street 


PIEDMONT 


BROWTJ.  IT.TSSES  G.,  32  Arbor  Dt 
COLLINS.  MERTON  C,  82  Falrrinf 
Avenue 


FORT  BAKER 


BELL,  CHARLES  LAMBERT 


PALO  ALTO 


QILL.  G.  F.  550  Forrest  Avenue 
WELLS,  JAS.   BERTR.A.ND.  040  Lvt- 

ton   Avenue, 
WING,    CHAS.    B..   346    Ltneote.    Ava 
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ADVANCE  COMSTBIICTIOM  REPORTS 


BUILDING  SECTION 


1-8— COMMERCIAL  BLDGS. 

2/8/46 

ARCHITECT   SELECTED 

PLJVNT.    OFFICES        Cost,   $1,000,000 

.SHELTON,  Wash.  Site  underter- 
mined. 

Construction  of  major  plant  to  pro- 
duce softwood  fiber  Insulating  bd. 

Owner — Simpson  Logging  Co.,  Shel- 
ton  Wash. 

Architect — CJeo.  W  Stoddard  &  Asso- 
ciates,   Orpheum   Bldg.,    Seattle. 


6 


LV8/46 

PREPARING  SKETCHES 

BAKERSFIEUD.  Kern  Co.,  Calif.— 
Architects  Wurdeman  &  Becket,  3757 
Wilshire  Blvd.,  Los  Angeles,  are  pre- 
paring sketches  for  the  construction 
of  additions  and  alterations  to  a  de- 
partment store  in  Bakersfield  for 
Brock  Department  Store.  The  addi- 
tion will  contain  30,000  square  feet 
of  floor  space. 


9 


2/8/46 

FUNDS    AWARDED 
SCHOOL  BLDG.        Est.  Cost,  $42,100 
CHANDLER,   Maricopa   Co.,  Ariz. 
Construction  of  additional  school  fa- 
cilities.   Plans  will  be  made  for  re- 
modeling and   re-equipping  science 
and   home   economics  departments, 
and    the    construction    of    a    new 
bandroom,   40x50-ft.,   with   concrete 
foundations,  brick  walls,  wood  floor 
tile    roof    and    steel    windows,    and 
two   tennis   courts. 
Owner— Chandler   High   School  Dist., 

W.  G.  Austin,  Supt. 
Architects — Gilmore  &  Vamey,  303 
Luhrs  Tower,  Phoenix. 
The  Bureau  of  Community  Facili- 
ties, FWA.  2223  Fulton  St..  Berkeley, 
Calif.,  awarded  funds  in  amount  of 
$1400  to  assist  in  preparation  of  the 
plans. 


2/8/46  4 

TO   START  WORK 

LOS  ANGELES.  Calf.— Wm  Simp- 
son Construction  Co.,  816  W.  5th  St., 
Los  Angeles,  will  start  work  In  about 
30  days  on  the  construction  of  three 
additional  stories  to  a  reinforced  con- 
crete office  building  at  4680  Wilshire 
Blvd.  for  the  Farmers'  Automobile 
Inter-Insurance  Exchange,  4660  Wil- 
shire Blvd.,  Los  Angeles;  estimated 
cost,  $300,000.  Plans  were  prepared 
by  Claude  Beelman,  architect;  Her- 
man Spackler,  associate  architect, 
1019  Union  Bank  Bldg.,  Los  Angeles. 


2/8/46  9 

FUNDS  AWARDED 
HIGH  SCHOOL  Est.  Cost.  $112,000 
GLOBE.  Gila  Co..  Ariz.  District  No.  1 
Construction  of  a  gymnasium  at  the 
high  school.  Floor  area  approxi- 
mately. 17.500  sq.  ft..  100xl75-ft. 
Owner — Globe   School  District   No.    1. 

Sturgeon   Cromer.   Supt. 
Architect — Not   Selected. 

The  Bureau  of  Community  Facili- 
ties. FWA,  2223  Fulton  St.,  Berkeley, 
Calif.,  awarded  funds  In  amount  of 
$4000  to  assist  in  preparation  of  the 
plans. 


elementary  school  buildings  and  en- 
tirely rebuild  the  Marengo  School, 
South  Pasadena,  for  the  district. 

Estimated  cost  of  the  building  pro- 
gram as  Indicated  In  a  survey  au- 
thorized by  the  board  is  $599,800,  but 
$550,000  is  the  maximum  that  the 
board  can  ask  for  in  a  bond  issue. 

Breakdown  of  the  costs  are  as 
follows:  New  Marengo  School.  $209,- 
000;  El  Centro  rehabilitation,  $90,100; 
Las  Flores,  $68,700;  Lincoln,  $39,200; 
Oneonta,  $116,600;  improvement  of 
school  grounds,  $10,000;  architect's 
fees,  $51.800 ;  equipment,  $20,000.  Total 
grand  cost,  $599,800. 


9-10^ EDUCATIONAl 

BUILDINGS 


2/8/46  9 

FUNDS    AWARDED 
SCHOOL  BLDGS.    Est.  Cost.  $370,000 
LA    MESA -SPRING   VALLEY,    San 

Diego   County.   Calif. 
Construction     of     three     classrooms. 
cafeteria,    kindergarten    and    sani- 
tary facilities  at  the  Spring  Valley 
School ;    two    classrooms   and    com- 
bination    kindergarten     and     cafe- 
teria,   including    covered    walks    at 
the   Lemon   Avenue   School,  and  12 
classrooms  including  covered  walks, 
kindergarten,  admin,   offices,   cafe- 
teria and  sanitary  facilities  at  Ro- 
lando School. 
Owner — La  Mesa-Spring  Valley   Sch. 
Dist..     David     H.     Barnes.    District 
Superintendent. 
Architect— Samuel     W     Hamill.     1123 
•  Bank  of  America  Bldg.,  San  Diego. 
The  Bureau   of  Community  Facili- 
ties. FWA,  2223  Fulton  St..  Berkeley. 
Calif.,   awarded   funds   in   amount   of 
$16,900  to  assist  in  preparation  of  the 
plans. 


2/8/46  9 

PROGRAM    APPROVED 

PHOENIX.  Maricopa  Co..  Ariz.— 
The  Phoenix  Elementary  School  Difl- 
trlct,  Dr.  Donald  E.  Tope,  superin- 
tendent, has  approved  a  proposed 
building  program  and  the  calling  of 
a  bond  election  soon  to  finance  the 
work  In  the  district  at  a  cost  of 
$1,750,000. 

An  outline  of  the  program  follows: 

A  new  building  for  colored  chil- 
dren to  be  located  on  15th  Ave.  south 
of  Buckeye  Rd. 

This  building  will  Include  adminis- 
trative offices,  10  regular  classrooms, 
a  shop,  homemaklng  room,  library, 
art  and  music  room,  an  auditorium 
and  a  lunchroom. 

Franklin  and  Whittler  schools  each 
ate  to  have  four  new  classrooms, 
utility  rooms,  a  shop,  homemaking 
room  and  a  lunchroom.  At  Garfield 
School  a  new  lunchroom  will  be 
erected  and  a  new  building  for  the 
Garfield  School  District  Is  to  be  con- 
structed on  a  site  to  be  acquired  east 
of  16th  St. 

The  new  building  for  the  Garfield 
School  will  consist  of  administrative 
offices,  10  regular  classrooms,  a  shop, 
homemaking  room,  library,  an  art 
and  music  room,  an  auditorium  and 
a  lunchroom. 

Additions  to  Booker  T.  Washing- 
ton School  are  to  include  two  class- 
rooms, a  shop,  homemaking  room, 
library  and  music  rooms,  aji  audi- 
torium and  a  lunchroom. 

A  new  building  is  to  be  erected  on 
the  site  of  the  Stevenson  School  to 
house  the  upper  grade  children  of 
the  district  The  structure  will  have 
eight  classrooms,  utility  rooms,  a 
.shop,  homemaking  room,  library  and 
an  art  and  music  room.  A  lunch- 
room for  the  school  will  be  in  a 
separate  building. 

The  school  system  plans  to  acquire 
a  new  site  in  the  southeast  part  of 
Phoenix  for  a  building  for  primary 
grade  children.  This  unit  Is  to  re- 
place Lincoln  School,  which  is  lo- 
cated on  the  route  for  the  proposed 
truck  freeway. 

Lincoln  School's  new  home  will 
consist  of  administrative  offices,  12 
cla.ssrooms  and  a  kindergarten. 

Plans  also  Include  the  purchase 
of  a  school  site  In  the  northwest  part 
of  Phoenix  to  take  care  of  future 
development  in  that  area,  and  a  new 
lunchroom  for  Adams  School 

At  present,  building  plans  are  only 
In  the  preliminary  sketch  stage.  The 
architects  for  the  program  liave  not 
vet  been  selected. 


Cost. 
Ariz. 


$135,000 
School 


2/8/46 

FUNDS    AWARDED 
SCHOOL   BLDG.      Est. 
MESA,    Maricopa    Co.. 

District   No.    4. 
Construction    of   an    auditorium    (900 

students).    3    classrooms,    a    6-bus 

garage    and    equipment. 

mate  floor  area,  14,860  sq 
Owner — School  District  No. 

T.  Shepherd.  Supt. 
Architects  —  Lescher    and 

Phoenix,    Ariz. 

The  Bureau  of  Community  Facili- 
ties. FWA.  2223  Fulton  St.,  Berkeley. 
Calif.,  awarded  funds  In  amount  of 
$5048  to  assist  in  preparation  of  the 
plans. 


Approxi- 
,  ft. 
4.  Rulon 

Mahoney. 


,  Calif. 
School 


2/8/46 

BOND    ELECTION 

COMPTON,  Los  Angeles  Co 
— The  Compton  Junior  High 
and  Junior  College  District  will  vote 
May  17  on  a  proposal  to  issue  bonds 
In  the  amount  of  $985,000  to  finance 
Improvements  In  the  district. 

Of  the  total  amount,  $166,500  is 
earmarked  for  recommended  improve- 
ments to  the  Lynwood  Junior  High 
School  a^  follows : 

Eleven  classrooms,  $88,000. 

Gym  shower  addltln,  $30,000. 

Cafeteria  kitchen  equipment,  $15,- 
500. 

Furniture  and  equipment,  $6000. 

Ground  Improvement,  $2000. 

Girls'  exercise  room,  $15,000. 

Corrective  exercise  room,  $6000. 

Boys'  storage  room,  $2000. 

Girl'  storage  room,  $2000. 

Total,  $166,500. 


2/8/46  10 

APPROVED 

LOS  ANGELES,  Calif.— The  fol- 
lowing dwelling  units  were  approved 
for  the  Southern  California  area  by 
the  Federal  Public  Hoiislng  Author- 
ityas  of  February  1 : 

"""'"^     Lo«  Angelee  County 
Educational  Institutions 

U.  C.  L.  A.,  200. 

Occidental  College,  25. 

Compton  Junior  College,  30, 

Pomona  College,  Claremont,  35. 

Woodbury  College,  50. 

WTilttler  College,  20. 

George  Pepperdine  College,  40. 

U.  S.  C,  200. 

Southern  California  Public  Bodies 
(Except  San  Diego) 

Santa  Barbara,  35. 

Imperial  County,  60. 

Bishop,  20. 

Santa  Ana,  60. 

Redlands,  20. 

San  Bernardino  County,  164. 

Ventura,  25. 

Anaheim,  30. 

Riverside  County,  100. 

Santa  Maria,  50. 

Bakersfield  (Kern  County),  83. 
Educational  Institutions 

Redlands  University,  30. 

La  Sierra  College,  20. 

Fullerton  Junior  College,  25. 

U.  C.  Santa  Barbara,  35. 

Callfomai    Polytechnic    University, 
125. 

Medical   Evangelists,   Loma  Linda, 

10. 

A  list  of  allocations  were  previous- 
ly reported  January  26 


2/8/46  10 

INYOKERN,  Kem  Co.,  Calif.— C. 
G.  Hokanson  Co.,  8373  Melrose  Ave., 
Los  Angeles,  at  about  $800,000,  was 
awarded  sub-contract  for  the  in- 
stallation of  an  air  conditioning  sys- 
tem in  the  laboratory  and  shop  build- 
ing under  construction  at  the  Naval 
Ordnance  Testing  Station,  Inyokem. 
for  the  U.  S.  Navy,  Bureau  of  Yards 
and  Docks;  Specification  No.  10991, 
NOy  12798.  Johnson,  Drake  &  Piper, 
1736  Franklin  St.,  Oakland,  are  the 
general  contractors.  It  is  reported 
that  this  is  the  largest  single  air 
conditioning  contract  ever  awarded 
west  of  the  Mississippi 


12-13— INDUSTRIAL 
BUILDINGS 


31-32— WATER  SUPPLY 

PLANTS 


2/8/46  •     81 

CONTRACT   AWARDED 

ALAMEDA,  Alameda  Co.,  Calif.— 
Haas  ConstrucUon  Co.,  326  MercAiants' 
Exchange  Bldg.,  San  Francisco,  at 
$183,674,  awarded  contract  by  the 
Public  Works  Office,  12th  Naval  Dis- 
trict, Room  402  Marshall  Square 
Bldg.,  1182  Market  St,  San  Fran- 
cisco, under  NOy  12355,  Spec  16582, 
for  additions  to  water  system  for 
fire  hydrants  and  domestic  supply, 
Naval  Air  Station,  Alameda. 


2/8/46  V 

FUNDS    AWARDED 
SCHOOL   BLDG.      Est.    Cost,    $79,500 
ROCK  SPRINGS,  Sweetwater  Coun- 
ty,   Wyoming. 
Construction  of  a  classroom  building 
Including    all    necessary   appurten- 
ances. 
Owner — Rock    Springs    School    Dist.. 

E.  M.  Thompson.  Supt. 
Architect— Kellogg   &    Kellogg,    Rock 
Springs. 

The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley, 
Calif.,  awarded  funds  in  amount  of 
$2600  to  assist  in  preparation  of  the 
plans. 

2/8/46  10 

FUNDS    AWARDED 
ART   BIJXl.  Est.   Cost.   $400,000 

LOS  ANGELES   COUNTY,  Calif. 
Construction    of    a    new    building    to 

house   the  Otis  Art   Institute. 
Owner — County   of    Los    Angeles,    W. 

A.   Smith,  Chairman,  Board  of  Su- 

D^rviJAors. 
Architect— Pie rpont  Davis,  3215  West 

6th   St..   Ix)3  Angeles. 

The  Bureau  of  Community  Facili- 
ties, ¥^^.K,  2223  I"\ilion  St..  Berkeley, 
Calif.,    awarded    funds    in    amount    of 
$18,500    to    a.'isist    in     preparation    of 
plans. 


2/8/46  9 

BOND  ELECTION 

SOUTH  PASADENA,  Los  Angeles 
Co.,  Calif. — The  South  Pasadena  Ele- 
mentary School  Board  may  call  for 
a  $550,000  bond  issue  to  raise  funds 
with    which    to    rehabilitate    existing 


fr- 


2/8/46  12 

CONTRACT   AWARDED 

LOS  ANGELES.  Calif.— T-S  Con- 
struction Engineers,  Inc.,  530  W.  6th 
St.,  Los  Angeles,  awarded  contract 
at  $175,000  for  the  construction  of  a 
one-story  and  basement  reinforced 
concrete  factory  building  (100x200  ft.) 
at  the  northwest  comer  of  Eastern 
Ave  and  Olst  St.,  Los  Angeles,  by 
the  Los  Angeles  Paper  Box  Factory, 
2615  E.  12th  St.,  Los  Angeles. 

Plans  prepared  by  Murray  Erick 
Associates,  structural  and  Industrial 
engineers,  Sll  W.  7th  St,  Los  An- 
geles. 


34 — DAMS,  RESERVOIRS  & 

DREDGiNG 


2/8/46  I  34 

FUNDS    AWARDED  I 

WATER  SYSTEM     Est.  Cost,  $68,000 
PLELA-SANT  VIEW.  Weber  C^i.,  Utah. 
Construction  of   culinary  water  sys- 
tem,   including    Intake    line,    reser- 
voir and   distribution    system 
Owner — Town  of  Pleasant  Vl«w.  Utah 
M.   W.   Maycock.   President    of   the 
Town  Board. 
Architects — H.  J.  Craven  &  Sons. 

The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley, 
Calif.,  awarded  funds  In  amount  of 
$2356  to  assist  in  preparatlob  of  the 
plans. 


2/8/46  5» 

FUNDS    AWARDED 

STORM   SEWER   SYSTEM 

Elst.   Cost,   $85,470 

GREYBULL,  Big  Horn  County,  Wyo. 

Construction  of  a  complete  storm 
sewer  system,  including  all  neces- 
sary  appurtenances. 

Owner — Town  of  GreybulU  Geo.  A. 
Clark,  Town   Treasurer. 

Architect — T.  H.  Baldwin.  Cheyenne. 
The  Bureau  of  Community   Faclll- 

Ues,  FWA,  2223  Fulton  St.,  Berkeley. 

Calif.,  awarded   funds  in   amount   of 

$3080  to  assist  in  preparation  of  the 

plans. 


2/8/46  9 

CONTRACT   AWARDED 

VERNON,  Los  Angeles  Co..  Calif. — 
Wm.  P.  Nell.  Ltd..  4814  Loma  Vista 
Ave.,  Los  Angeles,  at  $79,293.  award- 
ed contract  for  construction  of  a 
one-story  masonry  and  rigid  steel 
frame  Industrial  building  (123x141  ft.) 
at  Santa  Fe  Ave.  and  30th  St.,  Ver- 
non, by  the  Electric  Tool  &  Supply 
Co.,   5136  S.    Santa   Fe   Ave.,  Vernon. 

Plans  prepared  by  Architects  Louis 
C.  Dixon  and  Lee  B.  Kline,  427  Cham- 
ber of  Commerce  Bldg.,  Los  Angeles. 


VOLUME  OF  CONSTRUCTION  NEEDED  BY  PRINCIPAL 
CLASSES  AND  BY  STATES,  1946 


Highwa,ys   Public    Works** 
All  Classes     Buildings*  and  streets    and   Utilities 
U.    S $8,000,000,000  $4,858,710,439  $1,145,783,713  $1,296,395,609 

New    England 

11.950,570  1,257.060  1,871.504 

9.014,006  865.904  735.502 

5.721.730  710.740  614.170 

254,665,091  22.769.429  126.676.212 

23,792.868  7.387.678  2,551.848 

98.210,100  25.621,680  33,275,080 


Maine     18,185,370 

N.   Hampshire  12,124.834 

Vermont  7,351,172 

Mass 439.947.961 

Rhode  Isl 42,739,160 

Connecticut..  166,406,532 

Middle  Atlantic 
New    York   ..  1,592,940,789 
New     Jersey      389,277.691 
Penn 767,504,749 

East    North  Central 

Ohio     531,291,279 

Indiana     139,647,860 

Illinois     714.965,239 


Michigan    . 
Wisconsin 

West   North 

Minnesota    . 


416,166,789 
184.085,728 

Central 

167,384.354 


Iowa     102,633.716 

Missouri    209,070.970 


N.  Dakota  .. 
S  Dakota  .. 
Nebraska  .... 
Kansas    

South   Atlantic 
Delaware    .  . 
Maryland    .... 

D    of    C 

W.     Virginia 
Virginia 
N.     Carolina 
S.    Carolina.. 

Georgia     

Florida    

EaM   South 

Kentucky   .  . 
Tennessee 
Alabama 
Mississippi   . 

West    South 

Arkansas    ... 
Louisiana 
Oklahoma 
Texas    

Mountain 

Montana     ... 

Idaho     

Wyoming  .. 
Colorado  .. 
N.    Mexico   . 

Arizona     

Utah     

Nevada     

Pacific 

Wash'gton   . 

Oregon     

California 
•     Includes 


11.551,342 
11,782.822 
60,771.740 
52,446.800 


22.953,856 
149,204.681 
79,810.170 
32.209,056 
73.247.689 
72,263.600 
21,787,108 
73,344,396 
53.205,272 

Central 

52,304.036 
69,167,634 
88,625,398 
17,263.284 

Central 

24,135.112 

46.306,758 

102,440,314 

..      270.558.184 

14.153.234 
10.511,310 

4.080,500 
37.317.994 

9.460.848 
14.043,522 
19.928.560 

6.192,682 


114,780,628 

45.600.275 

.      553,181,109 

housing. 


.097,405.912 
245,355.502 
515.939,007 

334.622.639 
78.442.976 
469,541.731 
276.795,001 
126,564,286 

69,024,026 

36,860,050 

116,535.426 

7.711.220 

4.472.516 

23,221,802 

29,330,134 

20.051.040 
72,375,107 
72,286.900 
15.888.530 
45.849,144 
40,911.412 
11,598,844 
40,671,350 
28,595,260 

28,328.240 
34,079,356 
24.888.116 
10,200.170 

9.925.102 
25,972.634 
35,281,770 
132.385780 

8,941,636 
2,088,672 
1,886,668 

17,140,944 
2,544,488 
9,104,236 

11,264,230 
1,077,130 

49.68S,846 

18,406,372 

352,064,860 


127,642,574 
52,840,552 
80,242,678 

85,104,654 
34,138.876 
89,738.788 
42.448.418 
29,885,546 

24,744,550 
44,711,340 
34.710.884 
2,218,648 
3.863.892 
22,986,268 
14,296,804 

1,416.292 

16,719,800 

6,719.800 

9.299,518 

6,699.908 

13,381,150 

7,103,096 

15,459,328 

15,570,686 

15,133,878 

26,123.578 

13.230,056 

4,298,214 

6,926,160 

8,070.816 

22,856,222 

55,346,718 

1.625.336 
2.496,144 
1.157.118 
7.184.872 
6.445,160 
3,844,078 
2.753,842 
3.967,166 


164,586.485 
69.473.448 
97,510.066 

79.552.958 
11.833.284 
91.414.408 
68,599.564 
15,118,442 

48,802,736 
10.980,408 
64.726,456 

1,508.954 

825.506 

14.299.782 

8.420,260 

743,262 
39.588.512 

737.452 
2.280.504 
9,586,164 
8,041,576 
1,838,002 
7,660,680 
6,926,532 

4.933,358 

8,391,112 

43.897,652 

2,204,241 

3,736,622 

3,732,622 

39,688,712 

75.957,482 

1,148,080 

3,098,540 
741,442 

5.561,552 
277,052 
635,608 

1,840.460 
22.664 


18,611,678 
10,466,724 
94.689.412 

Other   than 


38,617,292 
10,731.066 
60,400,304 

Public  buildings. 


Other 
Classes 

$699,110,239 

3,106,236 
1,509,422 
304.632 
32.866.848 
9,006,766 
7,330,292 

181,276.562 
19.638.392 
71,843,530 

41.747,036 
15,232,724 
59,301,160 
23,354,456 
10,546,104 

22,843,702 

10,081,918 

12,833,782 

112,520 

2,620,908 

263,888 

399,602 

743,262 

20,551,232 

66.018 

4.740,504 

11,112,473 

9,929,462 

1,247,166 

9.553,038 

2,112.794 

3,908,660 
573,588 

6,639,572 
560,659 

3,547,225 
8.530,686 
4,613.610 

4.898.804 

2.438,182 

2,827,860 

295,272 

7,430.626 

194.14« 

459.600 

4.070.038 

1,125,722 

8,686,810 

5,006,113 

46,036,524 


FOR 


ESTIMATED  COST  OF  MATERIALS  BY  KINDS  REQUIRED 
PROJECTED  1946  VOLUME  (1940  prices) 
Kind  of  Material  Total  CoM 

All  Kinds  - 


$4,462,206,932 


Sand,  gravel,  stone,  slug,  cinders,  etc. 

Brick  (face,  common,  fire,  paving,  etc). 
Tile  (flreprooflng) 
Tile,  facing,  terra  cotta,  floor  and  wall- 
Concrete  and  cinder  block -. — 

Cut  stone,  granite  and  marble. 

Riprap,  rubble,  etc. 

Cement  _ 

Lime   „. 

Plaster,  etc ,     

Structural   steel 

Reinforcing  steel  

Cast  Iron,  miscellaneous,  including  pipe- 
Metal  doors,  windows  and  trim.____ 

Metal  and  wire  lath  and  furring. 

Ornamental  metal  work  ,, 

Lumber,  rough  and  finished 

Lath,  shingles  and  shakes  (wood) 

Composition   board  ., 

Waterproofing  materials  ._ „. 

Hardware,  rough  and  finished 

Paints,  varnish,   glass ___»___ 

Roofing  and  sheet  metal 


Finishing  floor  (other  than  cement,  wood  or  tile) 

Screens,  shades,  awnings,  etc 

Heating  and  ventilating  equipment 

Plumbing  and  gas-fitting  equipment 

Electrical  appliances  and  supplies 

Elevators,  dumbwaiters  and  equipment 

Pipe:  Drain  tile,  vitrified,  concrete,  etc 

Pipe:  Cast  iron,  sheet  and  tube  steel,  etc 

Wire  cable,  guards  and  fencing „ 

Bituminous  paving  materials,  tar,  asphalt  and  oiL_ 

Wood  piling  and  timber 

Ready  mixed  concrete 

Machinery  - ~— „. 

Chemicals  and  chemical  products 

Metal  products,  including  furniture 

Mineral  products  (non-metalUc) . 

Sealing  materials  

Textile  and  caulking  materials 

MLscellaneoua 

Millwork    


14-17— PUBUC  BLDGS. 


2/8/46  17 

COUNTY  COURT  HOUSE 

Est.  Cost,  $516,000 

FORT  COLLINS,   Larimer  Co.,  Colo. 

Construction  of  new  county  court 
house,  3-stories  and  basement,  of- 
fices, jail,  extension  and  welfare; 
concrete  frame,  stone  ashlar  exter- 
ior, terrazzo  floors,  flat  roof,  ele- 
vator,  boiler  room. 

OwTier — Board  of  County  Commis- 
sioners, Robt.  C.  Benson,  Chair- 
man,   Fort   Collins. 

Architects — Fisher  &  Fisher,  827  Den- 
ver National  Bldg.,  Denver. 
The   Bureau   of  Community   Facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley. 

Calif.,   awarded   funds  in   amount   of 

$16,000  to  assist  In  preparation  of  the 

plans. 


22-26 — RESIDENTIAL 
BUILDINGS 


2/8/46  22 

FUNDS   AWARDED 
ORPHANS'  HOME  Est.  Cost,  $132,975 
CARSON  CITY.  Ormsby  Co..  Nev. 
Construction     of    three    cottages    as 
first  units  of  proposed  cottage  sys- 
tem at  the  Nevada  State  OiiJhans 
Home. 
Owner — State    of    Nevada.    Grovemor 

Vail  Plttman 
Architect — Not  Selected. 

The  Bureau  of  Community  Facili- 
ties. FWA.  2223  Fulton  St..  Berkeley. 
Calif.,  awarded  funds  in  amount  of 
$5350  to  assist  in  preparation  of  the 
plans. 


2/8/46  •     84 

BIDS  WANTED 

FORT  PECK,  Mont.— Until  about 
March  15  (tentative)  bids  will  be 
received  by  the  U.  S.  Engineer  Of- 
fice, Lt.  Col.  H.  H.  Roberts,  District 
Engineer,  Corps  of  Engineers.  Fort 
Peck  Dist..  Fort  Peck,  Montana,  for 
work   on   the  following  projects : 

Road  from  Dam  to  Spillway:  Con- 
struction of  road  from  dam  to  spill- 
way at  Fort  Peck,  a  distance  of 
approx.  2.8  miles.  Including  forma- 
tion of  roadway  embankment,  sub- 
grade,  approaches,  shoulders,  base 
course,  drainage  and  interception 
ditches  and  construction  and  insta- 
lation  of  culverts,  drainage  struc- 
tures, auid  guard  posts.  Roadbed  and 
appurtenant  work  will  be  build  to 
approx.  Montana  State  Highway 
standards.  Approx.  600,000  c.y.  un- 
class.  excav.  will  be  placed  and  com- 
pacted in  embankment  fill ;  7-lnch 
gravel  base  course  will  be  placed  on 
fill ;  approx.  1800-ft.  cooru.  metal 
pipe  will  be  placed. 

Raising  of  Crest  of  Main  Dam : 
Construction  consisting  of  rdislng 
crest  of  main  dam  and  dike  sections 
at  Fort  Peck  Dam,  approx.  an  aver- 
age of  4  ft.  for  distance  of  approx. 
4  miles;  construction  of  roadway  in- 
cluding placement  of  7-in.  gravel" 
base  course  across  crest  of  dam  and 
installation  of  night  lighting  system 
along  roadway.  Approx.  241,000  c.y. 
excav.  will  be  placed  and  compacted 
in   embankment  fill. 

Work  incoludes :  45,(X)0  c.y.  gravel, 
17,000  s.y.  stone  facing  on  dam,  88 
street  lighting  units  with  under- 
ground cable  system,  (8000  c.y.  grav- 
el blanket  and  stone  for  dam  facing 
will  be  furnished  by  Government  and 
placed  by  contractor).  Borrow  pit 
adjacent  to  construction  areas.  Work 
also  Includes  producing,  hauling  and 
stockpiling:  53,000  c.y.  gravel  base 
material,  8500  c.y.  gravel  top  course 
material,  15,000  cy.  aggregates  for 
bit.   concrete,  3400  c.y.   stone  chips. 

Leveling  course  and  surface  pav- 
ing will  not  be  Included  In  either  of 
the   contracts. 

Plana  and  specifications  will  be  is- 
sued   approximately    February   15. 


2/8/46  '  84 

PLANNED 

LANE  COUNTY,  Ore.— The  U.  S. 
District  Engineer  Office,  62S  Pittock 
Block,  Portland,  Ore.,  has  reported 
plans  for  Immediate  construction  of 
a  resident  engineer's  headquarters 
office,  complete  with  acceM  roads, 
parking  areas,  sidewalks  aJid  water 
and  sewer  systems  at  the  proposed 
site  of  the  Dorena  Dam  Piroject  on 
the  Row  River,  Lane  Covuaty,  Ore., 
In  connection  with  the  construction 
of  the  $6,(XK),000  Dorena  Dam  Project. 
A  call  for  bids  is  expected  within  60 
days  after  completion  of  tibe  head- 
quarters office  for  the  relocation  of 
railroads  and  highways,  the  Initial 
phase  of  the  dam  project, 


3» 


38— ELECTRIC  UGHTING 
TRANSMISSION  LINES 


2/8/46  38 

PLANNED 

SEATTLE,  Wash.— Mayor  Wm.  F. 
Devin,  Seattle,  Wash.,  has  reported 
plans  for  the  construction  of  public 
works  projects  which  call  for  an 
expenditure  of  approximately  $51,- 
842,290.  The  following  expenditures 
were  listed: 


(1) 

(2) 
(3) 

(4) 

(5) 
(6) 

(7) 

(8) 

(9) 

(10) 


additional  city  lighting  facilities 
and  improvements,  $11,810,000; 
sewer  construction,  $3,485,000; 
street  construction  and  improve- 
ments, $16,418,000; 
water  system  improvements,  $6,- 
671,000; 

park  improvements,  $4,319,490; 
public  safety  building,  $5,500,000; 
fire   protection  facilities,  $1,067,- 
000; 

library,  $2,062,500; 
health  facilities,  $127,25«); 
building    department    expansion, 
$75,000. 


39— SEWERS 


2/8/46 

PREPARING  PLANS 

KAYSVILLE,  Utah.  —  Engineer 
Sumner  G.  Margetts  &  Co.,  Felt  Bldg-, 
Salt  Lake  City,  Utah,  are  preparing 
plans  and  sp^eclflcatlons  for  the  con- 
struction of  a  sewage  treatment  plant 
together  with  approximately  6000  Un. 
ft  of  12-ln.  effluent  disposal  pipe  line 
and  appurtenant  work  for  the  City 
of  Kaysvllle.  Utah.  A  call  for  bids  is 
expected  within  60  days. 


99 


2/8/46 

CONTRACT    AWARDED 

STOCKTON.  San  Joaquin  Co.,  Calif. 
—A.  Telchert  &  Son,  Inc..  P.  O.  Box 
1113.  Sacramento,  at  $80,047.  awarded 
contract  by  the  officer  In  charge 
of  construction,  U.  S.  Naval  Supply 
Annex,  Stockton,  under  Spec  17555 
for  additional  drainage  systems  and 
extensions  of  motor  parking  area  at 
the  U.  S.  Naval  Supply  Annex,  Stock- 
ton. 


40—         STREETS  AND 
HIGHWAYS 


40 


2/8/46 

PLANS  AVAILABLE 

LOS  ANGEI^S  COUNTY.  Calif.— 
G  T.  McCoy,  state  highway  engineer. 
Public  Works  Bldg.,  Sacramento,  has 
reported  plans  available  at  a  cost  of 
$18.45  for  the  construction  of  the 
Terminal  Island  Freeway,  between 
Henry  Ford  Ave.  and  Willow  St. 
(VII-LA-Termlnal  Island),  In  the 
cities  of  Los  Angeles  and  Long  Beach, 
about  2.1  miles  in  length,  to  be  graded 
and  paved  with  asphalUc  concrete;  a 
national  defense  contract.  A«  pre- 
viously reported,  bids  for  the  project 
will  be  received  In  Los  Angeles 
2  P.  M..  February  21. 


at 


2/8/46 

PALM 
Calif.— H. 
architects 


22 

SPRINGS.  Riverside  Co., 
L.  Gogerty  Organization, 
and     engineers,     3123    W. 


8th  St.,  Los  Angeles,  is  starting  work- 
ing drawings  for  the  construction  of 
a  30-unlt  bungalow  hotel  at  Palm 
Springs  for  Samuel  H.  Levin;  esti- 
mated cost,  $250,000. 


2/8/46  34 

FUNDR    AWARDED 
WATER  SYSTEM     Ett.  Cost,  $55,000 
PERRY,   Box  Elder  County,   Utah. 
Construction   of   culinary   water  sys- 
tem.   Including    new    supply    lines, 
reservoirs,  and  distribution  system. 
Owner — Town  of  Perry,  Utah,  LeRoy 
D.  White,  President  of  Town  Board 
Architects — H.  J.  Craven  &  Sons. 

The  Bureau  of  Community  Facili- 
ties, FWA,  2223  Fulton  St.,  Berkeley, 
Calif.,  awarded  funds  in  amount  of 
$1900  to  assist  in  preparation  of  the 
plans. 


1 J 

2/8/46  39 

FUNDS   AWARDED 

STORM   SEWER     Est.    Co^t,    $87,000 

LARAMIE,    Albany    County|    Wyo. 

Extensions    to    a    storm    s*wer    and 

drainage  system  with  all  lnecessar>- 

appurtenances   to   8er\'e    residential 

area  of  42   blocks   adjacent   to   the 

campus  of  the  Univ.  of  Wyoming. 

Owner— City  of  Laramie,  I).  B.  Wll- 

lett.  City  Mgr..  City  Halt 
Architect — J.    T.    Banner.    Laramie. 

The  Bureau  of  Community  Facili- 
ties. FWA,  2223  Fulton  St..  Berkeley. 
Calif.,  awarded  funds  In  a(mount  of 
$3100  to  assist  In  preparatijon  of  the 
plans. 


39 


2/8/46  I 

PREPARING  PLANS 

CENTERVILLE,  Utah. —Engineer 
Sumner  G.  Margetts  &  Co.,  Felt  Bldg., 
Salt  Lake  City,  Utah,  are  preparing 
plans  and  specifications  for  the  con- 
struction of  a  sewage  treatment  plant 
for  the  City  of  CentervUle,  Utah.  A 
call  for  bids  is  expected  within  60 
days. 


Prospective  Bidders 

K- A 

Store  Building, 

Railroad  Ave.  and  E.  7th  St., 

Pittsburg,  CaHf. 


BIDS:  Camlllo  Lamzafame,  o/o 
Architect  Philip  D.  Tomaeello,  Room 
306,  605  Washington  St.,  8an  Fran- 
cisco, February  9,  11  A-  M. 

Stolte,  Inc.,  8451  San  Leandro  St., 
Oakland. 

De  Luca  &  Son,  1745  PUbert  St, 
San  Franclsoo. 

Howes  k.  Whltaker,  826  Russ  Bldg.. 
San  Francisco. 

Barrett  &  Hllp,  918  Harrison  SL, 
San  FranciBCO. 

S.  J.  Amoroso  Construction  Co., 
2100  Oakdale  Ave.,  Saa  Francisco. 

Clinton  Construction  Co.,  923  Fol- 
som  St.,  San  Franciaco. 

Louis  C.  Dunn  Co.,  799  Monadnock 
Bldg.,  San  Francisco. 

Erbentraut  *  Summers,  446  SixtM 
St.,  San  Francisco. 

Horace  J.  Silno,  23  W.  7th  St.,  Pitts- 
burg. 
G.  E.  Seeno  &  Sons,  ISO  E.  2nd  St., 
Pittsburg.  •     "• 
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Let  your  HEAD  take  you 


444,084,692 

175,917.146 
25,508,440 
8«,06B,«8S 
31,231,224 

113,460,222 
14,184  J299 

380,253,821 
17,675,274 
40,476,787 

346,296,888 

127,429  5«« 
23,00a74« 
57,343,876 
16,869.912 
41A00.115 

316,6»4,3S8 
11,825,250 

21,988,112 

10,384.317 

18.075400 

90,882.412 

161,615321 

19,101.866 

6.289.233 

328.330.472 

362.139.366 

257,267.033 

139.316,326 

55.010,049 
89.392.626 

8.909.892 

68,187,113 

15,459,836 

8.171,344 

50,745,851 

617,907 

52,597,755 

3.912,827 

994.701 

950.541 

304.640.136 

127.U0.091 


■   ^ 


t 

a 


{Jhe  average  American  today 
has  a  choice  of  Just  going  where 
*  'his  feet  take  him  '\  or  choosing 
wisely  the  course  to  follow.  Let's 
skip  ahead  10  years,  and  take  a 
look  at  John  Jones — and  listen 
to  him  .  .  .  ) 

"OoMETiMEs  I  feel  so  good  it 
^  almost  scares  me. 

"This  house— I  wouldn't  swap 
a  shingle  off  its  roof  for  any  other 
house  on  earth.  This  little  valley, 
with  the  pond  down  in  the  hol- 
low at  the  back,  is  the  spot  I  like 
best  in  all  the  world. 

*'And  they're  mine.  I  own  *em. 
Nobody  can  take  'em  away  from 
me. 

"I've  got  a  little  money  com- 
ing in,  regularly.  Not  much— but 
enough.  And  I  tell  you,  when  you 


can  go  to  bed  every  night  with 
nothing  on  your  mind  except  the 
fiin  you're  going  to  have  tomor- 
row— that's  as  near  Heaven  as 
man  gets  on  this  earth! 

"It  wasn't  always  so. 

"Back  in  '46 — that  was  right 
after  the  war  and  sometimes  the 
going  wasn't  too  easy— I  needed 
cash.  Taxes  were  tough,  and  then 
Ellen  got  sick.  Like  almost  every- 
body else,  I  was  buying  Bonds 
through  the  Payroll  Plan— and  I 
figured  on  cashing  some  of  them 
in.  But  sick  as  she  was,  it  was 
Ellen  who  talked  me  out  of  it. 

"  'Don't  do  it,  John!'  she  said. 
'Please  don't!  For  the  first  time 
in  our  lives,  we're  really  saving 
money.  It's  wonderful  to  know 
that  every  single  payday  we  have 
more  money  put  aside!  John,  if 


we  can  only  keep  up  this  saving, 
think  what  it  can  mean!  Maybe 
someday  you  won't  have  to  work. 
Maybe  we  can  own  a  home.  And 
oh,  how  good  it  would  feel  to 
know  that  we  need  never  Worry 
about  money  when  we're  old!* 

"Well,  even  after  she  got  better, 
I  stayed  away  from  the  weekly 
pokergame— quit  dropping  a  little 
cash  at  the  hot  spots  now  and 
then— gave  up  some  of  the  things 
a  man  feels  he  has  a  right  to.  We 
didn't  have  as  much  fun  for  a 
while  but  we  paid  our  taxes  and 
the  doctor  and— we  didn't  touch 
the  Bonds. 

"What's  more,  we  kept  right 
on  putting  our  extra  cash  into 
U.  S.  Savings  Bonds.  And  the 
pay-off  is  making  the  world  a 
pretty  swell  place  today!'* 


The  Treasury  Department  acknowledges  with  appre- 
ciation the  publication  of  this  advertisement  by 

Daily  Pacific  Builder 
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BiMMiimg  Permits,  Contracts Recorded  Notices 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


SAN  FRANCISCO 


CLASS  "C"  MERCANTILE  BTHLD- 
ING.  *36,000;  SE  Harriaon  275  NE 
Third  St;  owner,  California  Pacific 
Title  &  Trust  Co,  c/o  contractor- 
builder,  Jacks  &  Irvine,  620  Market. 

ALTER  RESTAURANT  and  COCK- 
TAIL LOUNGE.  $20,000;  206  Jef- 
ferson: owner,  J  E  McAteer,  3425 
23rd  St;  builder,  Lansen-Ratti  Con- 
struction Co,  1901  Hedges  Ave. 
Fresno,  Calif  ^ 

1  -  STORY  FRAME  DWELLZNO. 
$5900;  E  18th  Ave  175  S  Moraga; 
owner,  August  Hallgren,  1594  29th 
Ave :  day  work. 

1  -  STORY  FRAME  DWELLING, 
$5300;  E  45th  Ave  150  N  Qulntara; 
owner  and  builder,  R  F  Galli,  377 
West  Portal   Ave. 

ALTER  TAVERN,  $5000;  907  Irving 
St ;  owner.  Emil  Fritz,  prem ;  build- 
er, Shumate  &  Schelling,  673  26th 
Ave. 

1  -  STORY  FRAME  DWELLING 
$3500;  NE  Cayuga  and  Cotter  Sts; 
owner.  G  Georgison,  149  Joost  Ave; 
day  work. 

ALTER  SAUSAGE  FACTORY,  $3000; 
140-148  Clay  St;  owner.  Golden 
Gate  Sausage  Factory.  304  Davis- 
builder,  S  A  Giusti  &  Co,  200  Green' 


GARAGE,  $900;  217  El  Dorado;  own-  I 
er,  M  Silva ;  contractor.  W  Tucker  I 
916  4th  Ave.  \ 

ALTER  dwelling,  $1200;  408  Midway; 
owner,  Marion  Straum ;  contractor, 
T  Carl  Dybdal. 

ALTER  dwelling.  $2000;  259  W  3rd; 
owner,  Winifred  D  Boudinn ;  con- 
tractor, Conway  &  Culligan.  Mo- 
nadnock    Bldg,    San    Francisco. 

DWELLING,    $12,000;    2033    Stratford 
I     Way;    owner  and   builder,    Mr  and 
Mrs  H  Spath. 

DWELLING,  $16,000;  605  Yale  Dr; 
owner,  G  R  Bucker;  contractor, 
Leadley  &   Leadley.   359   B   St 

DWELLING,  $9000 ;  220  25th  Avenue ; 
owner,  Fred  Turner;  contractor, 
Ed  Hansen. 

DWELLING,  $16,000;  527  Maynard 
Dr;  owner  and  builder,  R  H  Grant 
Constr  Co,  54  Femwood  Dr,  S  F 

GARAGE,  $1300;  527  Maynard  Dr; 
owner  and  contractor,  R  H  Grant 
Constr  Co,  54  Femwood  Dr    S  F 

STORE,  $5500;  2210  El  Camino  Real - 
owner  and   builder,   L  Powlick 

DWELLING,  $13,000;  747  Iowa;  own- 
er and  builder.  T  J  Martin,  510 
California  St,  San  Francisco. 

GARAGE,  $600;  1236  Terminal;  own- 
er and  builder,  E  P  Flagg 

DWELLING,  $9000;  2113  Stratford- 
owner  and  builder,  Mr  and  Mrs 
Pellezzer. 

GARAGE,  $800;  2113  Stratford;  own- 
er and  builder,  T  B   Pellezzer. 

DUPLEX,  $18,000;  2640-44  Mores- 
owner  and  builder,  V  F  Koppet. 

ALTER  apt,  $1500;  603  9th  Avenue; 
owner,     Mr    and     Mrs     Brezzslum ; 


Liens  Filed 


ALAMEDA  COUNTY 


Amoiint 


Recorded  _ 

Feb  7.  1946— LOT  12  to  Is'  incl 
44  to  46  BIk  29,  Tract  B  of  Ber-' 
keley  LTI  Assoc,  Berkeley.  Al- 
bany Concrete  Co  vs  Ray  W  Van 
Deusen.  Chemical  Packaging  Co 
- — $492.50 


Electrical  Permits 

SAN  FRANCISCO 

8423  350  Post  St;  owner,  N  Gaff- 
ney;  contractor,  Malm  &  Welter-  3 
outlets. 

8424  1735  Polk  St;  owner,  Verdler 
Laundry;  contractor.  Malm  &  Wel- 
ter; 2  Bwltchea. 

8425  243  6th  St;  owner.  Bay  Elec 
Co;  contractor.  Atlas  Elec  &  Enere 
Co;   motors. 

8426  3040  Greary ;  owner,  Wisa- 
man;  contractor,  Byington  Elec; 

8427  58  Sutter  St,  Room  347:  own- 
er, Holbrook  Bldg ;  contractor,  Amer- 
ican Elec  Constr  Co;  3  switches 

8428  972  Market  St;  owner,  Duo 
Plastic  Co;  contractor,  American  El 
Constr  Co;   2   plugs. 

8429  1484  Market  St;  owner.  Weir; 
contractor,  American  Elec  Constr 
Co;  

8430  1488  Highway;  owner.  Brown 

contractor.  Hugo  Hultberg.  20  San    ''°^^''^^^^^"[^  ^i^^'V  "I 

Mateo  Drive.  I     ^^^     ^^^^^  Golden  Gate  Ave;  own- 


Engineerii^  Section 

(Continued  from  Page  5) 

— —      -     I  I 

Nachinery  &  Material 


dolph;  contractor,  T  C  Moody;  serv. 

35310  1774-76  7th  St;  owner.  Bar 
B  Que  King;  contractor,  T  C  Moody; 
3  outlets;  1  switch;  3  fixtures. 

35311  10th  and  Wood  Sts;  OMTier. 
Pressing  Shop;  contractor  T  C  Moody 
2  outlets;  1  switch;  2  fixtures;  1  pi. 

35312  5130  E  14th  St ;  o-wner,  Serv- 
ice Station ;  contractor.  Associated 
Elec  &  Mech  Co;  service 

35313  2109  San  Pablo  Ave:  owner, 
Bushman  Elec  Co;  contractor,  Elec 
Prod  Corp;   sign.  ! 

35S14  1021  Cotton  St;  owner,  Ath-  • 
ens  Press;  contractor,  DaviB  Electric  ' 
Co ;  outlets ;  switches ;  fixtures ;  plugs  j 
motors;    alterations.  i 

35315  834  Cariston ;  owner,  SU-  < 
verman ;  contractor.  Davis  Elec  Co ;  ! 
range.  I 

35316  542  Lake  Park ;  owner.  Fire-  ! 
stone  Co;  contractor,  Davis  Elec  Co;  I 

'^4^^'  ^.  «.>.    .  1  '*2—  MISC.  SUPPLIES  AND 

36317     2807    68th    Avenue;    owner,  lui  attoi  a  i  c 

Forsythe;   contract*-,  Davis  Electric  ^ wAittuALo 

Co;    outlets;   switches;    service.  I o/a/AR 

35318     Coolidge  and  Davis;   ow-ner,  1^,1^    noPKicn 
Anderson;  contractor,  Davis  Electric  UKtNtD 

Co;  service. 


ment  Division,  821  Market  St.,  under 
Inv.    No.    SF-2795-46    for    furnishing  j 
2400    canteens,    galvanized ;    blanket  I 
and  canVas  covered,  4-qt.,  with  cap 
and  carrying  strap,  delivered  to  660 
10th  SU,  I3an  Francisco.  j 

Specifications  obtainable  from  the  • 
above   ofllice.  I 


NEWS  INDEX 

For  convenient  reference,  news 
reports  Ui  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  &  Materials 
Machinery  and  Equipment 


42 
49 


I  2/8/46 

BIDS  WANTED 
I     SAN   FRANCISCO.— Until   Feb.   19. 
j2  P.  M.,  bids  will  be  received  by  the 

U.  S  Treasury  Department,  Procure- 
)ment  Division,  821  Market  St.,  under 
;Inv.  No.  SF-2793-46  for  furnishing 
j250  hose,  fire,  cotton,  rubber- lined, 
'with  couplings,  single  jacketed,  1-m. 
i  inside  diameter,  50  ft.  lengths,  11-H 
j  threads  p>er  inch  on  couplings,  de- 
.  llvered  to  660  5th  St.,  San  Francisco. 
Specifications  obtainable  from  the 
above  office. 


42 


42 


2/8/46  •     • 

BIOS  WANTED 
OAKLAND,    Alameda   Co..   Calif.— 
[Until   Feb    20.   6:30   P.   M.,   bids   will 


35319     3210  E  14th   St;   owner.   Dr  I  f °"°^^f ,  *>^^«    were    received    Feb. 


OAKLAND     Alameda    Co      r«!if  ♦^""'    '^o,    ^u,   o.au   f.    M.,    bids    wll 

.llowi^    bids    wS-e    re^^lv^*^;;:    ^f..^*»r*<^...t>y  i^«    East    Bay    Mu 


Scammel;   contractor.  Davis  EUectrlc 


5:30 


niclpal    Utility    Dist..    Daniel    Read, 


^^. ^v...   .,«uo^cv,x.  *«»,«,  ««ov».».^i  I    jj      ...        TTtiutv     r»«fH/>f      V»-T«-i    Secretary.  512— 16th  St.,  Oakland,  un 

Coj^  outlets;    switches;    alterations.      'RS^d^  sLreiarv  \l2   Ififh    st     A^l      ^^'^    ^^     "^-347.    for   cast   iron    pip. 
SW  10th  and  Clay  Streets;  |  f:^^\.^**i':«^2' ,5i?-A«*^...?5;.5^^-    fittings    fd.r   distribution    system 


35320 


ductor  furnished   under   item   1; 

(5)  1260  only  tapered  armor- rod  a«- 
semblies  for  use  with  the  con- 
ductor furnished  under  item  1, 
complete  with  two  armor-rod 
clamps  per  assembly; 

(6)  100  only  parallel  groove  clampa 
suitable  for  the  conductor  fur- 

!  nlshed  under  item  1; 

•  •  *2  i  (7)  200  only  vibraUon  dampers  suit- 
able for  the  conductor  furnished 
under  item  1 : 

(8)  one  set  equipment  for  installing 
the  connector  dead-«ids  and  re- 
pair sleeves  furnished  under 
items  2,  3  and  4  on  the  conductor 
furnished  under  item  1; 

^9^  one  set  (2  wrenches)  wroicheft 
for  installing  armor-rod  assem- 
blies furnished  under  item  5; 

(10)  two  only  hollow  screw  wrench 
for  armor-rod  clamps; 

Schedufe  No.  2 

(11)  1.135.200  lin  ft  215  miles)  hol- 
low, hard -drawn  bare  copper 
conductor  having  a  nominal  ef- 
fective copper  cross -sectional 
area  of  500.000  circular  mils; 

(121  300  only  compression  or  rolled 
type  connectors  suitable  for  the 
conductor  furnished  under  item 
11: 


o^Ter:    S^;:an "  MaT^etr    cWt^kaor!  !  !??*l',„^^^^^^  S^^iflci  loSrobtXaV'^f^^Jm  tt^  only   dead-end    compression 

p«Hfomi«    TTi^^fri^  r^^     «,«»«—  i(l>  2304  seamless  hard  -  drawn  red  '    k„C^„.^_-         ouiamaoie  rrom  ine  or  rolled  type  connector  asffem- 


ALTER    FACTORY,    $2500;    75    Pre-  !  ^^-TE^   dwelling.    $1500;    111    Darcy :  i"'  ;  contractor,  Strom  &  Smith 


drawn  red  '  «  kov**  rxftina 
brass  tubes,  3%-in.  outside  diam-  1*°°^^  ornce. 
eter.   etc.;  '.^^^^ 


California  Electric  Co;   motors. 

35321  1249   Powell    Street;    owner, 
Wurtz;    contractor,    California    Elec  ■ /,.   r«  „„„^,_    k   ~,  ^  .^  i*/o/w 
Co;   outlets;   alterations.                           .  ^2)  56  seamless  hard-drawn  red  brass  |  bids   WANTED 

35322  3408   Foothill    Blvd;    owner.  1         gP^*'   3%-mch   outside  diameter,  j     OAKLAJ^D.    Alameda    Co     Calif-,' 
Alexander;     contractor,     Paramount;     r^Z^J  ^^     ,, .  .  ^„»     .„. ;  Until   February   20.  5:30  P.   Ml.,   bids  1 


42( 


Electric   Co;    outlets;    switches;    fix- I  .  9"e?.^?'Jl>  »-2576;   (2)  $1.94;  to- 


owner.  T  D  Southwell;   contractor,' 
O  C  Moroney,  1437  Drake  Avenue, 


mont   St;    owner.    Alice   Frock  Co, 

prem;    builder,    Midstate   Construe-;      -    -,. -j-  --"•   *-*a.n.c  .r^vcuu*;,  fe^s-    contractor    Electrir  ProH   rnrr.- 

tion  Co.  1299  Bush  St  I      Burlmgame.         ^  '   ^    '   contractor,  ii^iectnc   i^rod  Corp, 

ALTER    APARTMENTS,    $2000;    354  [  PARAGE,   51000;    829    W    Claremort ;  j  ^'fj^^     20  Van  Ness  Avenue-  owner 

l".^^_^«L^^"«r,  I  M  Archer,  prem;  |      «-'^«'-  and   buUder.   Paul   R  Smith.  ;«^^.    cont^tori^Ioc    Ele^^nd 

'^ , I  Mech  Co;  1  outlet;  1  plug. 


tures ;  plugs ;  motor  for  saw.  !  ^l'    *16.166.16. 

35323     2930  106th  Ave;  owner.  Las-  \  ,  ^.^"!'^'' ,f^!  *  ^^PP*'"  ^o..    (1) 
son;   contractor.   Paramount  Electric  i*-*^'°'  .S":^   $1.7766;   total,  $16,050.60.      ;der  Pro    ItTll  for  ekte  valves 


will  be  received  by  the  East  Bav  Mu- 
nicipal Utility  District,  Daniel  Read. 
Secretary.  512— 16th  St..  Oakland,  un- 


8432-34  Various  locations  and  own-        35324     3272  Grand  Avenue;   o^v-ner,    ♦^^i^'.  "'^''  it^^J;!"-  ,, ,   ,*  above  offltee 

Safeway    Stores;    contractor.    Para-  L^f^^^^^f  SaflitaryCa,   (1)   $.2576;  } _ 

mount  Electric  Co;  motors  ;  (2)    $1.83.    total,  $16,092.25. 


builder,    Shumate    &    Schelling,   573 
26th  Ave. 


ALTER  DWELLING,  $1000;  1  Otsego  I, 
Ave;   owners,   Mr  and  Mrs  A  Fer- 
rari,    premises:    builder,   Alfred   De 
Benedetti,  18  Santa  Ysabel  Ave 


PALO  ALTO 


ALTER  RESIDENCE,  $1000;  254  Ox- 
ford Ave :  owner  and  builder,  E  H 

ALTER  BARROOM,  $900;  633  A  Green  I  GARAGE   ^^""ioS  t^Sf   owner 
St:    owner.    Ralph    Lazana,    prem :  1     tr^^SJr^' fi^l  .^^^...^*'    ^'^^J; 


8436  199  O'Farrell  St;  owner,  .._..; 
contractor,  Assoc  Elec  &  Mech  Co; 
1  switch ;  1  plug. 


86325    5261  Golden  Gate;  owner,  De'-fi^5>,^^^°t-'<l>*25.56;    (2)    $1. 
Lucchi;    contractor.    Paramount   Elec /-^AT'     „   ,'   ♦^?'"01-45. 
Co;   17   outlets;    15  switches;    17   fix- ! -,T^y-"°.'^.'"°?.*'.  ^o.^^l^    *-2576;    (2) 


43— 


MACHINERY  AND 
EQUIPMENT 


-1 


type 
biles,  complete  with  dead-end 
connectors  and  Jumper  connec- 
tors suitable  for  the  conductor 
furnished  under  Item  11  xvlth 
clevis  plates  suitable  for  attach- 
ing to  dead-end  insulator  assem- 
blies ; 

(14)  one  set  equipment  for  installing 
the  connectors  furnished   under 
items  12  and   13  on  the  conduc- 
tor furnished   under  item   11. 
Specifications  obtainable  from   the 

above  office. 
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tures;   29  plugs. 

35326       10400     MacArthur;     owner, 
Jensen ;  .contractor.  Clifford  Electric 


;  $1,945;  total.  $16,169.52.  ]  2/8/46 

Oakland  Plbg.  Supply  Co.,  (1}  $.2576  i  CONTRACT   AWARDED 
(2)_$U-76;  total  ,$16,055.95.  ,     CENTRAL     VALLEY     PROJECT  '  l>e  received  bv  the  Bureau   of  Rec- 


:  2/8/46 

'  BIDS   WANTED 

4?  I      COLUMBIA   BASIN  PROJ.,  Wash. 

;  —Until   March   21.  2   P.   M..    bids   will 


v„,jM-»^     -Kir^^t^    nir^^   1    •»»     ••.  F*cui,  ^     stedman,  180  University  Ave. 
fnf  Co'2f7  ?th  St    Oak^a^nT^''""    RESIDENCE  AND  GARAGE,  $7150; 
CLASs\''  MACHINE  SHOP    S8000-        ^^*   Stanford    Ave;    o.^-ner,   Gene   C 
S   Natoma   4  W   l^tf  S^'^'o'^er  !      g^^Tn^'    ^^«  7^""^^°"  ^    ,^^"^«'' 
Busch    Manufacturing   Co     T^gTaJ  LZ^R   bu£diN?T5J°% 
rs"ouTh=  P^k^^'  "  "  '""^"  ^°'  \^^^-  5vi    o^?;  fn?bunde?,"H 

^"^l^^r  ^^i^L^ni   I'ViS  5^5   '  ^^tS^^"  HES^S'eS^-E."*  $1000 ;      524 

Cr^kt  ^afifT'^uild^er^F^Ross!  i     ^iP^^    ^*=    -'-''.  ^'1^^'''''''' 
1S48  Stockton.  i     ^**'*^°"^  builder,  Sunlight  Homes, 

Mill  Inc.  446  Emerson  St. 

1-STORY    RESIDENC:rE,     $3600;     937 


OAKLAND 


Addison    Ave;    owner   and    builder, 
R  E  Welles,  935  Addison  Ave. 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


SAN   FRANCISCO 


ADDITION     AND     ALTERATIONS, 

$500;  4145  Rhoda  Ave;  owner,  Mrs  i 

Shaver,    4145    Rhoda    Ave;    builder, 

Jos  A  Sheerin,  1532  Sacramento  St, 

Berkeley;   architect.   H  T  Johnson, 

4716  Reinhardt  Dr. 
ADDITION.    $1900;     2546    99th     Ave; 

owner.    Heler,    prem;    builder.    Pio- 
neer Builders.   516  San   Pablo  Ave, 

Albany. 
ALTERATIONS     AND     ADDITION, 

$3500;  801  98th  Ave;  owner.  Gerber 

Products  Co,  premses ;  builder,  C  H 

Thrams,  1100  6th  Ave. 
SHED.  $500;  864  54th   St;   o\^Tier  and    1-STORY  FRAME  DWELLINGS  (2) 

builder,  Josephine  A  Lauricella,  864        $5600  each ;  E  22nd  Ave  40,  68  N  of 

54th  St.  Santiago   St;    owner,   G  E   Carlson 

2 -STORY     6 -ROOM     DWELLING.        Co 

$7000;     7877    Hlllman     Dr;     owner,    ALTER     APARTMENT,     $3000:     715 

Holger   Benson,  3758  Victor  Ave j      Leavenworth    St;    owner,    Julia    A 

ADDITION,   $900;    669-73  MacArthur  I      Phelan. 

Blvd    West;    owner.    Edgar    Rams-  1  ALTER  OFFICE,  $1000;  3472  Mission 

dell.  6500  Tremont  St;  builder,  Rob-  1     St:  owner,  Michael  Perri. 

ert  Beck,  5720  Genoa  St 


FEBRUARY  7,  1946 


8437  E  RanTsell  200  N  Garf  ield  •  '  ^-o ;  outlets;  switches;  fixtures;  pi.  to?\^M  ^*f^'e<iel  Co.,  (1)  $.2576;  California.  —  Judson-Paclflc-Murphy  'ania''t>n.  Walker  R.  Young,  Chief 
owner.  Lloyd  Sundberg;  contractor'  35237  121  Marlow  Drive;  owner.  ^^>  *^^i;  total,  $16,186.  Corp..  1200  17th  St.,  San  Francisco,  Engineer.  Denver,  under  Spec  No. 
Arc  Elec  Co;  .          .                                j  Joseph;  contractor,  Clifford  Electric  <  ,i°^?f*^  Supply  Co.   (irregular  bid)  I  at  $11,783.  was  awarded  contract   by    ^166    for    furnishing    and    delivering 

8438  654    '33rd    Ave;    owner     Mrs  i^o;   outlets;   switches;   fixtures;   pL    1^^   ♦'^57;    (2)   $2.1996;  total,  $4.08515.  j  the   Bureau  of  Reclamation,  Denver,    fob  cars  at  the  shipping  point,  parts 

Wagenknecht;    contractor,    Arc'  Elec'     35328     2446  E   12th   Street;    owner,  ,',„..„  Colo.,    und<?r    Spec.    1826-D    for    fur- '  for    150-ton    gantry    crane    structure. 

Co;  _  'Lam;    contractor,   Clifford   Elec   Co;il|l.e    rtom.  rr  '     '     42  I  nishing  and  delivering  f.o.b.   cars  at   Grand   Coulee  Dam.  Columbia   Basin 

'niitiAta     Q«,ifr.h£>=     fi^t,,,-^^     T.1,,0.0       i  BIDS    OPENED  ! the   shippiftg   point    or  f.o.b.    cars   at  ' ^"'J*^*-  Wash.   The  railroad  desttna- 

<)AKLAND,   Alameda   Co.,   Calif.—  I  Redding,  dalif.,  at  the  option  of  the  ;  *'<*"  *»   Odalr.   Wash.    All   parts   and 


8439  687  Mission;  owner.  Smith; 
contractor,  Bertrand  Elec  Co;  five 
outlets ;    2   switches ;    4   plugs. 

8440  1244  Larkin  St;  owner,  Mon- 
ogram Co  of  Calif;  contractor,  Atlas 
Elec  &  Engrg  Co;  22  outlets;  six 
switches ;   12   plugs. 


outlets;    switches;    fixtures;    plugs.      1 

35329    1547  Ash  St;  owner,  Scottish'-,  ,,  ...  — ■.       o.   -; .  -v  v..,^  ^pi.^u  u*   tuo  1  — —    t^ — — 

Rite;    contractor,    Clifford    Eilec    Co ;  ,  *  ,^°^*°^- ^'^^    ^'^''e    received    Feb.  1  bidder,  one  7 »v, -ton,  two-motor  travel- ;  ^"Ipment    will    be    installed    by    the 


fixtures;  alterations. 


5:30 


P.    M.,    by    the   East    Bay    Mu-  i  ing  crane  fbr  the  spillway  gate  struc-  ■  Government.    The  specifications  con- 

lllty         UtilitV        District.         DRniPl      tlir«»     nf     V<kQn-t/.lj-     T-kn.^       -~J <A         tRin     n     nroviaJnn     fnr-    KnuirlatAH     Havn. 


35330  9703  Thermal;  owner,  Holm ; ' "'^'P*"^-^'     Utility     District,     Daniel    ture  at  Keswick  Dam.  and  one  10-  ^**"  *  provision  for  liquidated  dam- 
contractor,    Johnston    Elec    Co;    out- ;  f*®*°'   Secretory,   512— 16th   St.,  Oak- |  ton,    two-nfiotor    traveling   crane    for  ,  *^^'''  ^o*"  delay. 

lets;    switches;    fixtures;    plugs.  7^  inn^'^        ""  ^^^®  ^°'"  ^""^'shing:    machine  shop  and  storage  bay  at  the        ^o  charge  for  copies  of  the  specl- 

35331  8538      MacArthur;       owner,  1  ^^^  ^""'"^    ^•^-    %"*"-     copper    water  j  Keswick  p<>wer  plant.   Kennett  Divl- :  f^^^^'ons    to    prospective     bona     fide 

service  tube;  !  sion.  Central  Valley  Project    Calif  or-  '■  bidders;  to  others,  $1.75,  not  retum- 


Co;    outlets;    switches;    fixtures;    pi.    1  ^f ''  ?JCIJ^  J'^  ^""^^"  ****:  !"*»■  The  t\i-o  cranes  will  be  installed  ^^'^      ^o*"    particulars,    address    Bu- 

35332    2732  Camino  Lenada ;  owner,    'la;  lOOO  l.f.  IVa-inch  do;  "        '  ^  -   -     .  .         _ 


8441  1185  Howard  St;  owner,  Dal 
mon  Co ;   contractor,  Atlas  Elec  and  j  Johnson ;    contractor,    Johnston    Elec  , 
Engrg  Co;  motors. 

8442  290  7th  St;   owner,  Leland's; -_— —     ^— ^-, .      .     „  o~ir.r.y, 

contractor,  Atlas  Elec  &  Engrg  Co;  7  !l^«*nert;    cohtractor,    Johnston    Elec    ^  uj-^^   .   ^ -^"^Y  " 

outlets;    motors.  !Co;   outlets;   switches;   fixtures;   pi.      •  i^i'o^'^'t.^^PP  ^  ^°;,    .,  ,•  ,       •    •-  ,-.o,,„ 

8443  298  7th  St ;  owner,  Chillo  Prod- :     35333     1276   7th    St;    owner.   Mock ;  i  ♦•i.~?jj    j"*^    »-i»ll;    (4)    $.4274;    total,  ■  CONTRACT    AWARDED 

cJ*-^mo°tSrr'''"''  ^^^^  El«c&^«'=^|'^°£'3'^4%7o"—  -— ^^^^  i      sSJ.vRrn«     n.*  1^0,0-  .0.  .  ,wo,J  _  <=:ENTRAL   VALLEY  PROJECT.- 

8444  50   7th    St;    o\vner.    Advance  I  contractor, 
Sales ;    contractor,   Eureka  Elec    Co ;  i  outlets 


I  (2)  5000  l.f  1-inch 

by  the  govlemment 

do  I  r    

Supply  Co.,    (1)   $1517;    (2)  j  278/46 


reau    of   Reclamation,    Denver. 


43 
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2/8/46 

BIDS  WANTED 
BAKERSFIELD,  Kern  Co..  Calif.— 


12   plugs ;   service. 

8445-48  Various  locations  and  own- 
ers; contractor.  Wonderlite  Neon 
Products  Co';   signs. 

8449  2844  Broderick;  owner  .Har- 
rison ;  contractor.  Haifapton  Elec  & 
Mfg  Co;  3  outlets;  3  switches 


35335  6555   Liggett   Drive;    owner.  ^^l-'lJ.Ot^-ZO.  ^  ibFthrofflcT^oTThe^Burel^  o7iC^' ^  ^*'*'  street  department  of  the  City  of 
Ticoulat;   c6ntra?tor.   Piedmont   Elec  ; .  W    C  Marwedel  Co..  (1)  $.1592;  (2)  '  LVatior^Jnver   for  fumi^^^^^ 
Co;  1  switch;   4  plugs.                              li'sSi  7^''    *''^''    '*'    '•'*^'    ^°^^' :  <leliver^ng  Vob   cai^    at   t™e^  s^^^^^^^  Specifications   obtainable  from   the 

35336  1616  92nd  Ave;   owner,  Orr;  ,  «1|.321.75.                                                         ■      ,            «   >                     Reddine    it  thf  ^  *^o^«  office;  also  from  the  city  engi- 
contractor.  Melrose  Elec  Shop ;  5  out-  j  ^^f t--   &   p  u^bing   Service   Corp..  ;  J^tion°of  X^ldde";.  ^^nif^^  ^ran^'  i  ^ •  Bakersf ield. 
lets;   3  switches;   4  plugs.  tnt^i    «i79«7'^     '  *"      '   ^^  *'*^^  •,  equipped    ^*'ith    a    trolley   having   ca^io,o.^«  

8450     243  Minna;  owner,  Scott  Co;j     35337     3911  E  14th  St;  owner.  Doe ;  i  ^^^al    *17.287.50  1  pacitv  of   40   tons   and   with    a   bo^  '  b  .®Xt?  ... .     ^  •     '     43 

contractor,  Hampton  Elec  &  Mfg  Co     contractor.  Shea  Elec  Co;  fixtures.      !  ,  j5>-^?,^''°?^„^°-'    /^^    ^l^*^'    ',^>    derrick   having  capacity  of  3^4  tonT  j  ^'TPrfiT^i^J^J^'^x.^    x 

*         ''      35338     4262   Wilshire    Blvd:    owner.  •?1?50.___(3)     *3055;     (4)     $4485;     total.  1  f^^  inst«llnifin^  «t  ♦>,<>ir .»,..!.  J  ^-^'  L  MOULDER  CANYON  PROJECT. 


8451      849-A    Leavenworth;    owner,  1  Rhodes ;    contractor,    Shea    Elec    Co ;' !  ^lf,'321-J5.  !  kenneVt  "Ijivision,"' Centrar^aUev  1  k  "        ^^^'''^J' J^' ^    K.   ^'    ^"*''    **" 

fixtures.  •     f-rane  Co.,   (1)   $.159;    (2)  $.195;   (3)     Proiect  •    sW     ni9    ^"''^"''      vaiiey  .  be   received   by   the   Bureau   of   Rec- 

35339      1525    Brush    Street;    o wner,  '  ♦•806 ;    (4)    M48;    total,    $18,300.  ;         "'       '      ^^     ^'^-  1  lamation.    Walker    R    Young,    Chief 

Green;  contractor.  Shea  Electric  Co;  I      Republic    Supply    Co..     (1>     $15.19;    2/8/46  .     .     ^^  :  ?l1?^°?*'"'  .^«"^«'''    under    Spec.    No. 


Luck's  TeUlor  Shop;  contractor,  Ma- 
relco,  Inc ;  1  outlet ;  motors. 
8452      228    Minna;    owner,    Exhibit 
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Fur    Co;    contractor.    Marelco,    mc ;  |  outlets ;    switches;    fixtures;    plugs; '(2     118-60;    (3)   $29.14;   (4)  $42.78;   to-     BIDS  WANTED                                            I  f^    ^'"'    f"™'"*^'"!?    and    delivering 

motor.                                                            'alterations                                                      ,  tal,  $17,480.90.  \      OAKLAND.    Alameda   Co     callf  -  ' '"'^  ""*?  t^  '^^f"  ^''PP'"^  P«'"*  °^ '°^ 

8453  148   Jones;   owner.   J   Decker  I     35340     4260  Wilshire   Blvd;    owner,!                              ;  Until   Feb.   20.   5:30   P    M     bids   will    '^^'^    at    Boulder   City.    Nev.,    at    the 

Co;   contractor,  Marelco,  Inc;  motor.  |  R'azich ;    contractor,    Shea   Elec    Co;,*/®/"  «  i  be   received    by    the   East    Bay    Mu 

8454  1080    Post    St;    owner,    Mc     "-"— 


•     42  i  be  'recerved'by"  t"he'Ea1t'  BkT  1^"'*'  ■  "P*'**"  °'  *^«  ''*'*d«'"'  ^^^  annunciator 


.fixtures.  '.BIDS  WANTED 

Arthur;  contractor,  G  H  Armstrong  I     35341     5958  La   Salle:   owner.   Sex-    „_    „  „    „     ^,^        .,,  ^  ,  -  ,^^..^i.x.  >,  ,.,.-.„...  ^^ .  v^tt.v,eL„u    un-  ,  ... 

Elec   Co;    'ton;    contractor,    Harer-Perry    Com- 1 28,  2^^-^^^  bids  will  be  received   by  j  der  Pro.  1706  for  three  SOO-kv^  tmns  '*"P-  *'^°  P"8h-button  switches,  and 

8455      200    Bosworth;    owner.    Best  , Pany ;   motors.  i  ^e  U.  S.  Department  of  Agriculture,  |  formers  "^  *^'^'^«-  accessories;     six     annunciator     relay 


IDS  WANTED  i  nicinal    Utilitv    Dint      nonili    w^l/i"  ^  ^''^"P'''    ^^''^    K^"""?  consisting   of   a 

SAN  FRAKCISCO-Until  February    §ecr^arv{l2     ,6t^^^^^     o«k,!,nrt^,n  '  ' '^-un.t   lamp  assembly,   one  common 

5      2PM       hJrla    will     K«    r.^^^i„^     uf.       .^\l^^^Lr}\^^^^'^    =>*  •    Oakland,    un-       I»„n     t-a.-^    r»,ol,-K..«»^;,     __,..„•,__      -_.. 


Yet    Mfg;    contractor.    Ets-Hokin    &I     35342     3616-22  High  Street;   owner,  i  forest  Service,  447  S^some  St.  San        Specifications  obtainable  from  the '^^''^J!^.^ '**   ^t  follows:    two    -B"    a*- 


1- STORY  STEEL  SERVICE  STA- 
TION. $5350 ;  8296  MacArthur  Blvd  ; 
owner,  A  W  Philip,  536  Sydney 
Way,  Hayward;  builder.  Independ- 
ent Iron  Works,  821  Pine  St. 

ALTERATIONS.  $500;  6362  Broad- 
way Terrace;  owner,  Hugh  M  John- 
son, 6362  Broadway  Terrace;  build- 
er, Walter  Brill,  3317  Suter  St 

ADDITION.  $2000:  5479  Claremont 
Ave;  owner  and  builder,  A  Romiti, 
5482  Claremont  Ave. 

1  -  STORY  5  -  ROOM  DWELLING, 
6759  LongA\alk  Dr;  owner,  M  F 
Brass,  2003  E  14th  St ;  builder.  Doty 
&  Lockwood.  2003  E  14th  St. 

1  -  STORY  6  -  ROOM  DWELLING, 
$7200;  2821  Damby  Dr;  owner,  L  K 
Swentzel,  2003  E  14th  St;  builder, 
Dotv  &  Lockwood,  2003  E   14th   St. 

MOVE  BUILDING.  $500;  1302  91st 
St ;  owner  and  builder,  John  Mello, 
8415  Blaine  St. 


BERKELEY 
I 

DENTAL  OFFICES,  $5000 ;  1611  Hop- 
kins; owner,  Dr  M  G  Parker,  2042 
Dwlght  Way;  builder,  Frank  A 
Stead.  1991  Center  St;  plans  by  E  O 
Rosberg. 

DECK  AND  WALL,  $850;  450  Ver- 
mont ;  owner,  James  Hart.  450  Ver- 
mont: builder,  Wm  M  Pierson.  1169 
Grizzlv  Peak 

RETAINING  WALL,  $760;  1607  4th; 
owner.  Pacific  Paint  &  Vaml.sh, 
4th  and  Cedar;  builder,  Ransome 
Co.   4030  Hollis  St.  EmerwUle. 

FOUNDATION.  $3000;  735  Ashby; 
owner.  American  Forge,  735  Ashby; 
builder.  Schnoor  Bros,  San  Fran- 
cisco; plans  by  Kaj  Theill,  580  Mar- 
ket   St,   San  Francisco 

5-ROOM  DWELLING.  $5500;  1274 
Hearst :  owner  and  builder,  J  M 
Walker,  1631D  University;  archi- 
tect, Paul  Hammarberg,  2  Norwood 
Ave. 

GARAGE.  $800:  1308  Kains ;  owner 
and  builder.  J  M  Walker.  1631D 
University;  architect,  Paul  Ham- 
marberg. 2  Norwood  Ave. 

ADDITION,  $1687:  1240  Peralta;  own- 
er. O  H  Pitts,  1240  Peralta;  builder, 
Pioneer  Builders.  615  San  Pablo. 
Albany. 

DWELLING.  $4000:  1709  California; 
owner  and  builder.  Thos  C  Scott, 
1709  California. 

5-ROOM  DWELLING,  $5500;  1337 
Curtis;  owner  and  builder,  J  M 
Walker,  1631D  University:  archi- 
tect, Paul  Hammarberg.  2  Norwood 
Ave. 

ADDITION.  $800;  1611  Julia;  owner 
and  builder.  Ethel  Williams.  1611 
Julia. 

ROOF.  $750:  1826  San  Pablo:  owner, 
Kenneth  Sae.  1826  San  Pablo  Ave; 
builder,  R  W  West  Co.  Albanv. 

ALTERATIONS,  $4000:  1230  Monte- 
rey; owner.  R  R  Booth.  1230  Monte- 
rey: builder.  Sharp  ft  Neldermyer, 
2361  Garvin  Ave,  Richmond. 

ALTERATIONS,  $3200:  2975  College; 
owner.  H  Bruck.  2607  Piedmont; 
builder,  Oliver  &  Cobum,  1006  Par- 
dee. 

ALTERATIONS,     $750:     3017     Hille- 
gass ;  owner  and  builder,  Grace  S 
Webb.  3017  Hillegass. 

REPAIRS.  $1000 ;  2734  Forest ;  owner. 
Clarence  Hull.  2734  Forest;  builder, 
J  V  Amell.  2217  Parker. 

SUMP  WELL,  $960;  1608  4th;  owner, 
Pacific  Paint  &  Varnish,  4th  and 
Cedar;  builder,  Ransome  Co,  4030 
Hollis  St,  Emeryville. 

SAN    MATEO 

DWELLING.  $11,000;  150  Sylvan  St; 
owner,  G  W  Hopkins;  contractor, 
Irving  Ca.'ster.  l.*>0  Jones  St.  S.  F. 

DWELLING.  $10,500:  1549  Edinburgh 
St;  owner.  Morri  Unger;  contrac- 
tor, J  C   Peterson. 


AI  TPR  nWFT  T  TNa  si^vnn-  wi^  Qon  l^alvan;    motors;    service.  jSteiffle;    contractor,   Baylls   Lighting  :  francisco   11,   under  Bid  No.   366  f or  j  above  offlc^e. 

ALTER  DWELLING,  $1500.  3015  San  j     g^^g      j^^g    Beach    Street;    owner,  | Fixture  Co ;  50  fixtures.  ;  furnishing  four  rolls  cellulose  sheet- i 


Jose   Ave;   owner,   Wm  Bloomsetti. 


35343     Clay   and   12th    Sts ;    owner,  '  »"&  for  use  in  drafting  room,  matted  I  2/8/46 


semblles,  each  for  operating  four  an- 
',  nunriator   lamps  and   containing   the 
1  "^torV  ^AMV""f.-^^TTT^';^"iGucker;  contractor,  P  &  J  Elec  Co;  j     3^43     Clay   ana   liitn    Sts;    owner,    »'e  ^"'   uae  lu  uraiimg  room,  mauea  1  2/8/46  .     .     43';*^°""°"  equipment  for  one  annuncl- 

\^7n^^   ^^^^,^P^f^^^^^^'^  motor  I  Athens  Club ;  contractor.  T  L  Rosen-    on     one     side;     acetate     base;      low  ,  BIDS  WANTED  '"*;  ator  group,  and  four  "T"  assemblies. 

$5400;  E  45th  Aye  150  N  Taraval;  I  berg  Co;  motors.  .shrinkage  type;  .005-in.  thick,  in  rolls  l      OAKLAND    Alamed*  rn     t-^uf      1®*^^  '°''  operating  four  annunciator 

1  ''«^A«J^"^S^?i^'"*'*'T.,,rx.TTT.T^                              OAKLAND  36344     1910  Rosecrest;  owner.  Jen-  '40-in.    by   lOO-ft,  delivered   San  Ber- |  Until   Feb    20    5 -30   P    J^    bid?  u^";;  '  **"P*     *°^  **°  «*^>   cabinets,  each 

1- STORY       FRAME      DWELLING.) "  ^    . i  sen ;    contractor,    Marelco.    Inc;    out-    nardmo.  Calif.  h^e    received  V  the    East '  bIv    ^    ^""^    »>«"«*"»    one    "B"    and    two    -T" 


$5400 ;   E  45th  Ave  175  N  Taraval ;  j 
owner.  J  J  Flynn. 
2-STORY  AND  BASEMENT  (4),  $12.-  L  ,.„   ^^ .    „,^ 
700   each;   S   line  of   Greenwich   St !  ^^®  ^°'   "^■ 


36279     928  Broadway ;   owner.    The  •  lets ;    switches ;    fixtures ;    plugs  ;    al- 
Buffalo;     contractor,    General    Neon    teratlons. 


35280     4345  Telegraph  Ave;  owner, 


General  Neon   Lite  Co;  sign. 


58.6,  84.6,   110.6,   136.6  W  of  Gough ;  L^^JJ^./'>g7^3J^'='^«3^ .  ^^J^,^,'^;- 
owner,  Oliver  M  Rousseau.  ueorge  s    isteak    ±iouse .     contractor, 

ALTER  STORE,  $500;  3225  25th  St; 
owner,  Carl  Hoch. 

ALTER  BUILDING,  $1000;  595  Mis- 
sion St ;  owner,  Karpu  &  CSolson. 


der    Pro.     1709     for    one     oil 
•     42  !  breaker. 


Specif icallons   obtainable  from  the  1 , 


35345  1165  64th  St;  owner.  Beton 
contractor,  Cresceht  Elec  Co;  3  out 
lets;  1  switch;  1  fixture;  2  plugs. 

,  _.^...  35346      1085     Clarendon      Crescent. 

35281     14th  and  Clay  Streets ;  own- ! owner.    Denny;    contractor,    Crescent    18,    10   A.    M.,    bids    will   be   received  | 

er,   Jackson    Furniture   Co ;   contrac-  ;  Electric  Co ;    4   outlets ;    1   switch ;    6    by    the    Navy    Department.    Material  j  2/8/46 

tor,   California  Electric  Co;   outlets,    [fixtures;  3  plugs.  RediatribuUon    and    Disposal    Office,  j  CONTRACT  AWARDED 


;     Specifications  obtainable  from   the!  nlcinal    Utllltv    Dist      r)«nJ«i    n«oH  •®^"""*^'*^°''  '"^'^y  ^^^^'^^lles,  for  in- 

I above  office.  I  Sicr^tkrv  il£-l fith' ^c^    n^JfJnd^n-"    a.^*^"***""^  *^    ^^^'f^''    ^°^«'-    ^»*"*' 

Vr«ro   If    Boulder  Canyon    Project     All    of   the 

circuit    apparatus    will    be    installed    by    the 

(Government.     The    specifications    do 

j  not  contain  a  provision  for  llquldat- 


2/8/46 

CORRECTION  _ 

SAN  FRANCISCO— Until  February  !  above'  of flrie 


ed  damages  for  delay. 
._  I  __No  charge  for  copies  of  the  sped- 


Gate  Ave;  owner,  Franciscan  Fath 
ers. 
1-STORY   FRAME    DWELLING    (3). 
$5700  each;   E   Ramsell  200,   225,   N 
Garfield ;  W  Ramsell  225  N  Garfield ; 
owner,  Lloyd  Sundberg. 


fications     to    prospective     bona     fide 

Glfe\?e  .""oTn^r  ^lJ52^nc.'S„^^^^      Owner    and    contractor.    Fostel-    Ld  j  Mlddents;   contractor.   Fox  Elec   Co;    der  Sales  Catalog  No.  B-280-46  for  the  |  Mexico-Tex^s.-Contract  awarde^al    ?eau    ofRe^T^a^l^T' D^envTr"       "' 

IKlelser;    3   outlets;   1   switch;   3   fix-    alterations.                                                       sale  of:                                                             $18,789    to    the    General    Electric    Co  i                    Keciamation,    Denver, 
tares.  36348     7202   E   14th   Street;    owner,;      (Lot   No.    1),    145   fir   oars,    rowng,    for  item   la;   at  $14,413  to  the  Allis- U/o/..*  

35283  South -Grand  120  W  Staten;    Lucasey;    contractor.    Fox    Elec    Co;    15-ft,  4-ft.  2-in.  x  5%-ln.  blade.  10-ft  !  Chalmers  Manufacturing  Co   for  item 'oo^To-^-r^    *»*,*«„^         *     *     *^ 
Owner    and    contractor.    Foster    andi^  outlets;  1  switch;  6  fixtures;  4  pi.  ,  10-in.  handle.  j  ?.   and    at   ^492   to   the   Westlnehouse        o  aLt  *  xT®    ^WARDED 
Kleiser;  3  outlets;  3  fixtures.                i     36349     2133  MacArthur  Blvd;  own-        (Lot   No.    2).    30    fir    oars,    rowine.  ,  ElA^trir  f-nirn    /«..  u-.^»  o  -Lr"  "".   ;      OAKLAND.    Alameda    Co.,    Callf- 

35284  5965  Chelton  Drive;   owner, !  er.  Flowers;  contractor.  Fox  Electric 
Doty  &   Lockwood ;   contractor.   Par-  '  Co ;  alterations. 

amount    Electric;    outlets;    switches ;i     35350     1488-90-92-94-96  MacArthui 
fixtures;    plugs.  I  owner.   Long;   contractor.   Pacific  El „  .._.  _, , .^,..,,1^...^  M^unurioo  cars  ar  Aiamn    •-.,,  t,  .w    ., 

35286    2310  E  14th  St;  owner.  Sol's  ! *  Mech  Co;  20  fixtures.  ,     Bids    must    be    accompanied    by   a  '  gordo.  N    M..   for  items   1   or  1  a  sjid  '^  Monadnock  Bldg.,  San  Fran- 

Fumlture ;      contractor,      Paramount  i .  i  certlfeld  check  or  cash  In  the  amount     ' 


Elec;  fixtures. 


BERKELEY 


!of  25<:t  of  the  bid. 
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4-  nnrl  T.o»  V^«,/,<»»    fj   xf    *      i* «    ^*^^°-  ^^  $26,394  on   Schedule  3,  were 

:j5-c  Of  the  bid  «;h  ^    ^^?         !i        ^•/v'"  vfl"^  2 :  awarded  contracts  by  the  East  Bay 

OAKLAND  I     35286     5998  Telegraph  Ave;   owner.'.  ^^r.^^^^. ^  '  ,/^°"«*=^*r  *"    ^'   ^°-  ^  ''"^"^'^^    ^^^^^^^^    sS)  k?-a?  "llO.U  del^^^Yo  ^e"ad'*glcre^'il^  ""oSu' 

7335  HaUiday;  owner.  White;  deal-    5?«   ^^""^'=   <^o°tractor.   Paramount]     577     2128  Parker;  owner.  Vanberg;    ^^  'If^i?';  ^^^^  300  as  previously  an-    2400/4.    160    Y-volt.    single-phase.    60-    ^nd    under^'  S3J5  for  h'vd^u- 

er.   L   F  Wltharm;   floor  fumkce.        !  ^^,^,'«,*"/J^He°«-    .         «,  I  contractor,  Brooks   Electric;   10   out- ,"°""<=^-^  cycle,   oil-lnhmersed,   self-cooled,   out-    Ucal  iV  operat^  ga^  vSve^^^ 

2028  St  Jolaith;   owner,  Sol  Scher- j  ,  3528J    462^  Geranium  Place ;  owner,    ,ets :   10  switches;  10  plugs.  I„,.,^.  " .     ^.  door  type  transformers  ;  or  three  (3)     drLlirXopTralS  sluice  gies  a^d 

man;   dealer,  L  F  Wltharm;   floor.        i^"f°/'^;    contractor    Johnston    Elec ;       573    Shattuck  and  Vine!  owner  and   S^?,!!*      ^K.-rirn  *^^  ^''-'''  ^^'^  ^•''**-  ^°  2400/4.  160   fjuer  mJe  coKler  for  OriSSa^^^^^^ 

4484    Tulip    Ave;    owner,    Stanley ;    ^^ii^^:     ^^^^^tr'   ^i''^"/^' '    P^"^^"        contractor.  Foster  &  Kleiser;   1  sign.  ^ * ° V^^'lIfriJcor.    tt  .n  it  v  '  V'^'*    "'"    ^^200/12.470    Y-volt.    single  ,  p,ant. 

dealer.  L  F  Wltharm;   central.  U  ?P^      ^^\     MacArthur;      owner,       579      2055    Center;    o^-ner,    Glllick       ^AN  FRANCISCO-Until  Februarj-    pha.se.    60-aycle,    oil-immersed,    self- I  ^  

940    E    28th    St;    owner,    Wrendt ;  h^^^^f °"  ^   contractor,  Johnston   Elec ;,  printing  Co;  contractor.  Spott  Elec- ,  ^2'  ^  ^-^^^  ^^^J^  ^"i  ^f  received  by    cooled.    out(loor    type    transformers;  [2/8/46 
dealer.  L  F  Wltharm;  floor.  ^'Hfioaa^    oS'^Ji*^ '^f ""^^"T '    P'"^^'      ! t^c ;  12  outlets;  12  fixtures;  6  plugs;    H**  ^1  l  I>epartment  of  Agriculture,    one    (1)    ll(5.000-volt.    600-ampere,    3-    CONTRACT    AWARDED 

3708   Lilly;    owner.    Sol    Scherman ;  ^  ^5289     2325  Courtland  Ave;   owner,    4  circuits.  '    Forest  Service,  447  Sansome  St.,  San  |  pole,    single- throw,   outdoor    type    oil        RIO   GRANDE    PROJ     N     M.-Tex 

2640  St  Jolaith;  owner,  Scherman ; 
dealer,  L  F  Witharm;   floor. 

1903     Asilomar;     owner,     Johnson;  _ 

dealer,  Harer  Furnace  Co;  central.       '^'^^T  o^^^i'  i- ?^T«, .  «.^.„..   >,„^.    1     581     2750  Adeline ;  owner.  Berkeley  i  ^'»^^»'?»j;P«  ^^^f^^Kton.i^^^  val.     in     weatherproof    cabinet,    and  |  34.500-volt.  single  phase,  W^c'i;,  o7l 

1008  103rd  Avenue;  owner,  Harris;    r^l^iJtl^.  ^alT^rtn'r    c^^^^^  obtainable  from   the  '  one    (1)    3-element,    3-pha8e,    4-wire,    immersed,    self^  cJSled    tntnsforme™ 

dealer,   M  Friedman;    floor.  !??tf.i?°  ^Vw   i?        '  ^^""^'^^  ^'-j  Electric;  1  motor;  1  circuit.  i**»°^«  °"^c«- recording.    lvatt-hour-demand    meter.  I  each    with   one  single   pole   llghtnlnr 

i'^ith   30-mli)iute  interval   in   weather- j  arrester,  for  34,500  volt,  3  phase,  neu- 

Binc  \MAKiTcn  42;  proof  cabinet,  for  Installation  at  the    tral  circuit  mounted  on  the  case  for 

outlets;    2    switches;    2    fixtures;    2  , '*'^"^'^^^7^,^^^^    „  ..,  „  ^ I  ^'^^    Crucea,    White    Sands    and    Air    Alamogordo   substaUon.    Rio   Grande 


outlets ;    switches ;   fixtures ;    plugs. 
I     35289     2325  Courtland  Ave;   own* 
•  I  Johanson ;    contractor.    Johnston    El ;  !'  ^^^"^^34  gan  Pablo;  owner.  Golden  ;  Francisco,  under  Inv.  No^  365  for  the  I  circuit    breaker'  with"  auTomitlc^  de"  '  W^Wng'h^se  E'ec'trtc^'ioS    ti'i^- 
;    °",'i^=   irn'^o^^f  =  Jj?,l""!.LPl"J?!„     Gate   Products  Co;   contractor,   Spott    P"/^b»8e  and  removal  ^  one  (1)  3-element,  iff76    avfarded    comra<?t    b7'the    Bu- 


•35290     5^  San  Pablo  Ave;  owner.    Electric;  5  outlets;'  4  switches*,'  5  fix-    ^  used  automotive  stomge  batteries,   S-phase,  4-Wire  recording,  watt-hour-  \  reau     of"    Reclamation,     Denv';;    "f^r 

=    2fectrif  Co'-1[  m;,tor    '^'''''  ''°'""^''  !  ^"'"^ '  ^  P'^««  =  *  ^'^-^''^-  61?  Iha^is  l! ne  Tt^ck^to^'calS''''''    'T^"''  ""Tli,  "*"'  ^O-mlnute  Inter-    furnishing  four  lOOO-kvaT  nO,0^-   Z 

iLiectric  <^o,  1  motor.  ggj     2750  Artellne-  owner    Berkelev  1  ^'*^^  bnarps  LA.ne,  Stockton.  Calif.  val.     m     weatherp-     '         •*      ' 


7407  Deerwood;  owner.  S  Dowling;  i  ^'H"?^-    l/i^i"I!!,„.  ^^^„   w»ihot,  '     ^82  1450  Kalns;  owner.  E  T  Leiter  ; 

dealer.  C  Smith;  floor.                               !     36292     7415  Fresno,  o>^^er    Weldon    ^  g  contractor.  Spott  Electric;  2  [^Jf^*^ 

6528    Telegraph    Ave;    owner    and   Warren;    contractor.    Clifford    Elec ;  rac      .     pu                    -  .  ■  n.r.c 

outlets ;    switches ;    fixtures ;    plugs 


dealer,   J  Morse;   central  furnace. 


Completion  Notices 


35293     3212  E  14th  St;  owner,  Jean 
Mater;   contractor,  Clifford  Electric; 
I  outlets;  switches;  fixtures;  plug^;  al- 
I  teYations. 

i  35294  5950  La  Salle  Ave;  o\*Tier, 
I H  R  Gibson ;  contractor,  Maxwell 
I  Hardware  Co ;  18  fixtures. 


SAN    FRANCISCO 


Recorded  Accepted 

Feb.  7,  1946— SW  Vaszuez  and  Pa- 
checo.  W  Henning  to  whom  it 
may  concern  _ 

Jan.  29,  1946— Lots  16  to  20,  inclu- 
sive, Block  6332,  Subdivision  No  2. 
Brookdale  Terrace.  Sbarboro  & 
Jorgensen,  Inc  to  whom  it  may 
concern _ Jan.    28,    1946 

Feb.  2.  1946— W  Orizaba  160  and 
175  N  Randolph.  Ing^ar  Baldw-ln- 
son  to  whom  it  may  concern 


i     36295     1635  23rd  Ave;   owner,  Rus- 
jSJice''°°^~'''°'"'    "^   ^""''"^*"    ^•^■'    outlets;  10  switches;  12  plugs;  3  clr- 

1     35296     321  17th  St;  owner,  Unlver-    ^"It^    o^cyr  o  ^-*«.««r«»r 

sal   Accounting    System;    extractor,        58«    2987  Sacramento ;  owner 

'Pacific    Electric    Motor   Co-    23    fix-    contractor,  Burks  St.  Payne,  1  motor 

f  f^ciric    u^iectnc    Motor   co ,    iW    rix-  ,     ^^    ^^^  Sacramento ;  owner.  E  A 

i  Britton  ;  contractor,  Burks  4  Payne ;  j 
5  fixtures 


plugs;  2  circuits.  !,n   ^    S^^^^^^^Y"^"  February  I  Base   substations,   Rio  Grande   ProJ-    Project;  Spec.  1140. 

683     1634  Ward;  ov,-ner,  LH  Claw- .  }»•  2,,^"  ^'  ^^«  ^11}  ^®  received  by  ,  ect.    New    Mexico-Texas.    All    of    the'  

son    Co;    contractor,    Spott    Electric;  ,  ^**^  ^    ^^  treasury  Department    Pro-    apparatus    will    be   insUlled    by    the  i  2/8/46  •     •     43 

newseArice.  |  curement    Division.    821    Market    St.  I  government  '  BIDS  WANTED 

584  1687   Thousand   Oaks;    owner.  ;fi^  fJ^^i^^l, KT'^^^ni^'  .^°    ^^"  ' 
F  M  Ireland;  contractor.  Spott  Elec-  {^l^-*^  ^^T  ^"rnishlng  100  leather  axe  ^  2/8/46 
trie;  1  outlet;  1  switch;  1  plug.  Snw^^°"Sil,  ^'^  7f  ""|^  Ll"t™  i  ^'P^  OPENED  jwUl  be  received  by  the  East  Bav  Mu- 

585  3039  Stanton;  owner.  Tommle   J,*'j^"!|^^^«;_°«"vered  to  650  6th   St.,  ,  ^ oAKLANId,    Alameda   Co.,    Calif .—  [ nicipal  Utility  District,   Dan.et  Reswt 
Ward ;  contractor,  Burks  &  Payne ;  10    ""  "^  »—  ,  ,>  .,, 


;     OAKLAND,    Alameda    Co..   Calif.— 
•     43    Until   Feb.   20,  5:30  P.    M..   new   bids 


I  tures. 

I     36297     Cotton  nr  Livingston ;  own- 

!  er,  Thrams ;  contractor.  Pacific  Elec 

j  Motor  Co ;  outlets ;  switches ;  plugs. 

36298    458  Santa  Clara;  owner,  Ray 

Smith ;     contft.ctor.     Western     Neon 

Corp;  sign. 

35299      868   98th    Ave;    owner,    Eu- 
gene     Conant ;     contractor.     Western 

V2™™ZZZZZ:™™: '  ^^®:Neon  Corp;  sign. 

*,  Ak-rrn.*    ^^.....-rx. '     35300    270  11th  St;  owner,  Nether- 

^"-^wlEDA    COUNTY ^^on;    contractor.    Spott    Elec;    alter- 

_       ^^  ations. 

necoraea  Accepted,     35301     714  Washington   St;   owner, 

^^,fl  \  ^®^ V^^l  ^  ^^'^   ^   ^^      !  The  Gold  Rush  ;  contractor,  ^tt  El 
18,    Regents   Park  No   6.   Albany.      ;  outlets ;    switches;    fixtures;    plugs. 
Creorge    R    McNutt    to    whom    it      ■     35302     4029  Piedmont  Av^;   o^er. 


S^  Francisco.  j  Braun-Kne<!ht-Helmann  Co  ,  14O0  16th  Secretary.  512— 16th  St.,  Oakland,  un- 

Speclfications   obtainable  from  the    St.  San  Fraincisco.  at  $2330.  .submitted  der   Pro.   1713  for  two-   or   four-door 

above  office.  low  bid   to   the  Board   of   Education  ( or  both )   Ford  or  Chevrolet  sedans. 
..»'°^    **^*    ^**'''    °'    Oakland,    John    W.  Specifications   obtainable  from   the 

i.;Cl  v*.*...^r«  42;Edgemond,  »ecretar>'.  Room  122  Ad-  above  office. 

BIOS  WANTED  ministration     Bldg.,    1026    2nd    Ave..                                 

SAN  FRANCISCO-Untll  February  [Oakland,    for    Schedule    No.    60    unl-  2/8/46  •     •     4S 


mav  concern. 


Non-Responsibility 


'^'    TT    o^'  ^^^  ^  received   by  j  versal  hydraulic  type  testing  machine.    BIDS   WANTED 

588     3044  Sacramento;  owner,  E  A  i*°«  ^   S.  Treasury  Department  Pro-  ;     on!y  othetr  bidder  was  Pacific  Sci-        OAKLAND,    Alameda   Co.,   Calif  — 

Britton;  contractor.  Burks  &  Payne ;  |  curement    Division.    821    Market    8L,    entific  Co.  25  Stlllman  St..  San  Fran-    Until   February   20.   5:30   P    Mi      bid. 

7  outleU;  3  switches;  2  plugs;  2  cir-    S^  J^^isco  3    under  Inv    N^^^  will  be  received  by  the  East  Bay  Mu- 

cults.  w    ;,/  ,  !         ?v  ,*?     ^;,1"^'I  inlcipel  UUmy  District  Daniel   Read. 

689     2316    Shattuck:    owner.    W   h    «^"toff,  complete  with  3  tips   3/16-m.,  1 2/8/46  •     43    Secretary,  512-16th  St,  Oakland    un- 

Marston  Co;  contractor  Walter  Mork ;    J^^t     •  «     .      ^"^V    V't       ♦  K^rden    BIDS  WANTED  |  der  Pro.   1712  for  disc  water   meterB. 

1  motor  i^°**     nozzles,     adjustAble     to     soUd  .     DENVER,     Colo. -Until    February'      Specifications   obtainable  from   the 
590  2960College:owner,WAGran-«tr^  or  spray    fo^^  ^:^i£^!;il!:  '  J^  ^J  ^     ^^^  ^"  ^  received  by  above  office. 

berg;  contractor.  Neon  Maintenance ;    »\e'-«<i,/o  J50  5th  St.  San  Francisco.  ,  the    Bureau    of    Reclamation.    Office  

2  Sims                                                                '      Specifications   obtainable   from   the    of  Director  of  Finance.  Custom  House.    2/8/46  •     43 
691     1312  Delaware;  owner,  Henry, ^''ov®  office.     Denver  2.   Colo.,  under  Inv.    No.   D-    LOW  BIDDER 

A  Morse    contractor.  Henry  A  Morse;  ■,„,..  ,     .,  |33,250-A-1  for  furnishing  the  follow-        PHOENIX,  Ariz— Seagrave  Co    1M6 

20  fixtures  ifrt-rfr-c  e\e  cai  c  **  |  ing  supplies,  f.o.b.  shipping  point  and/    E.   6th  St,  Los  Angeles,  at  $14.6.32  67, 

_  592      1513    Shattuck;    owner,    L    J /^°Tir|T?f^%^h^rp,  low    bid    to    the    City    of 

February  4,  1946  :  Mohrdick  Elec  Co;  contractor.  Spott    Jackson ;   contractor,   Universily  -A-^^  !  19    jo^^^bids  u^  b^  recelvS  K  -^^^  Sacramento  and    Phoenix.  Roy  J.Heyne,  city  manager. 

-':^*^.''^/^*,'i^^  =  Jl"l^/'    ^te'^tio^s-      :  Electric ;  3  outlets ;  2  fixtures.  ;  ^^'^  ^^^^  Department   Materall   Re- 


8AN  FRANCISCO 


Feb.  6.  1946— SE  Post  and  Powell 
E  162.6  X  S  137.6.  Mary  E,  Marion 
E  and  Wm  M  Fltzhugh  Jr  as  to 
improvements  on  property. 


ALAMEDA  COUNTY 


Feb  6.  1946—2707  ENCINAL  Ave. 
Alameda.  Est  of  Chas  F  Jude 
and  Mildred  E  Jude  as  to  im- 
provements  on   property. 


35303  1113     Franklin     St;     owner, 

Tiny   HilleVs;    contractor,    Spott   El;! 

alterations.  | 

35304  1201  San  Pablo  Ave ;  owner,  j 
,  J  O  Hill ;  contractor,  Spott  Electric ; 

switches ;   plugs.  ' 

'     35305     19th  and   Harrison   Streets;  i 
;  owner.  Andy  Swens ;  contractor  Spott  | 

Electric;    outlets;    switches;    plugs 

S5306      -  -    "•      - 
■  Anderson ;     contractor,     Spott     Elec ; 

outlets ;   switches ;   plugs. 

35307  537  Henr>'  St ;  ov^-ner,  Sephus 
contractor,  Thomas  C  Moody ;   

35308  416  Pine  St;  owner,  Guet- 
terez;  contractor.  T.  C.  Moody;  four 
outlets ;   1  switch ;  4  fixtures. 

36309 


Prospective  Bidders 


'  distribution   and  Disposal  Office.  785 

Market  St.,    San    Francisco   3,    under 

!  Sales    Catalog   No.    B-284-46   for   the 

.^  { sale    of   20.000   lbs.   nonf  errous   scrap, 

A  '  miscellaneous  nonferrous  scrap,  con- 

I  sisting    of    pipe    and    tubing,    plate, 

j  valves,     shapes,     borings     and     ^vire. 

■♦■ '  Slight    contamination    of   ferrous   at- 

B11    uTt*,    c*  -    ^  ^r  I      BIDS:    Architect   Francis  E.  Lloyd, ,  tachments,    located    at    Treasure   la- 

noJt«.,.t        °Q'°t**    1^,  ^i210  Post  St,  San   Francisco,   Feb.  15, ;  land  salvage  yard,  San  Francisco 


I 


Theater  Buildmg,  Salinas 


4   P.  M 

Erbentraut  &  Summers.  446  Sixth 
St,    San    I"  rancisco. 

Stolte.  Inc.,  8451  San  Leandro  St. 
Oakland. 

Howson  Brothers.  Gilroy. 


171.4    ii*u    o.  ^  C'arl  N.  Swenson  Co.,  355  Stockton 

1714   nth    St;   ouTjer,   Ran-.Arenue.   San   Jose. 


Specifications  obtainable   from   the 
above  office. 


42 


2/8/46  • 

BIDS  WANTED 

SAN  FRANCISCO.— UnUl  Feb.  20. 
2  P.  M.,  bids  will  be  received  by  the 
U.  S  Treasury  Department  Procure- 


Oroville,  Calif.:  Pho«ilx,    Feb.    5.    for   furnishing   one 

Schedule  No.  1  i  motor    propelled,    triple    combtnatltm 

(1)  1.136.2010  lin.  ft.  (215  miles)  steel  pumping  engine,  water  tank  and  iiose 
reinforced,     bare     aluminum    car. 

stranded     conductor     having     a  I  

nominal   cross -sectional   area  of    2/8/46  •     4J 

795,000  circular  mils  and   an  ef-    CONTRACT   AWARDED 
fective  copper  equivalent  cross-  ,      ONTARIO,      San      Bemardin      Co., 
sectionAl  area  of  600,000  circular  .Calif— The  Mack  International  Motor 
mils;  (Truck  Corp..  at  $1085,  submitted  the 

(2)  300  onl'y  compression  connectors  low  bid  to  and  was  awarded  contract 
suitable  for  the  conductor  fur-  by  the  city  council  of  the  City  of 
nished   under  item   1 ;  Ontario,  office  of  the  city  clerk.  City 

(3)  200  only  compression  dead-end  Hall,  Ontario,  Felfruary  4,  for  fur- 
connector    assemblies,    complete    nishing  one  fire  engine  pump. 

with  Jumper  connectora,  suitable       Other  bids  were : 

for  the  conductor  furnished  \m-        Roy  G.  Davis  Co..  $1486.25 

der  item  1;  Superior  Fire   Equipment     I14&4  45 

(4)  100     olily      compression      repair        General  Pacific  Corp     SI 494  45 
sleeves    suitable    for    the    con-        Sand's  Trailer  Co ,  $201^73. 


t. 
% 


\ 


%l  <t^lj* 


lif'tlw 
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PLANS  and 
Speculations 


Oakland:  Limited  quantities  of 
building  e^iuipmeot  and  mat«riali 
are  now  available  for  <iirect  sale 
to  contractors  and  builders  for  new 
home  constniction  at  the  Califor- 
nia Qijart^^^rraaster  Depot,  16tb  and 
Clay  Street*.  Included  among  the 
items  are  electricaf  and  plumbinji 
fixtures,  supplies  and  tools,  and 
roofing  materlaJLi.  Prospective  buy- 
ers should  Write  the  depot,  care 
of  the  Sairage  Officer,  itemizing 
mat^naia   needed.  But,   here's 

the  catch— a  limit  has  been  set  on 
the  amount  any  one  huilder  can 
purchaae— fiOO  worth. 

San  Frattclijca:  The  city's  Park 
CommiMion  haa  outlined  a  pro- 
fram  to  ipend  $8,600,000  in  cap- 
ital improTement*  durinjjr  the  next 
Atc  years.  It  aake^-l  for  |2,300,000 
in  tha  fi,«:ai  year  l&4^-47.  The  pro- 
frara  inc!ude«:  water  supply  and 
irngatjon  gyatem  for  Golden  Gate 
Park,  1760,000;  (development  of 
Fleiiihhacker  Zoo,  |2,000,000;  de- 
velopment of  Yacht  Harbor  and 
Marina  Park,  1 1,500,000;  new  seats 
for  Ketar  Stadium,  $600,000;  two 
18-hole  ^>!f  coufges,  $1,250,000; 
McLaren  Park  development,  $250,- 
000;  nine-hole  pitch-putt  courae, 
$50,000.  rifle  ran^e,  $75,000. 

oOo 
Sacrijnenio:  Priend  and  Terry 
Lumber  fV)  .  Front  and  T  Streets, 
will  rebuild  and  reconstruct  their 
entire  plant  aa  materials  become 
available.  Baildinfira  destroyed  bv 
fire  will  ht  replaced  and  the  mill 
and  cabinet  shop  will  be  extensive- 
ly remodeled.  Estimated  cost  of 
the  entire  project  is  $100,000.  .  . 
Lucky  Storea,  subsidiary  of  Blair 
and  Company,  New  York  invest- 
ment bankers,  will  construct  a 
$300,000  super  market  on  Broad- 
way between  SOth  Street  and  Al- 
hamlmi  Blvd. 

oOo 

San  Jo«e:  Plans  for  a  new  Fire- 
stone Tire  and  Rubber  Company 
sales  building  representing  an  ov- 
er-all cost  of  approx.  $140,000  were 
announced  with  sale  to  F.  Lang- 
don  Hubbard  of  property  just  south 
of  the  YWCA  on  Second  Street. 
Hubbard  said  he  would  erect  a 
new  structure  and  remodel  the 
present  one  for  a  combined  square 
footage  of  8000  feet.  The  new 
structure  will  be  40x100  feet.  The 
transaction  was  handled  by  Thos. 
L.  Mitchell  &  Co.  .  .  .  Warner 
Press,  religious  publishing  house, 
will  move  its  western  headquar- 
ters from  Sacramento  to  San  Jose 
and  build  a  $75,000  plant  at  Stock- 
ton Avenue  and  Clinton  Street. 
Purchase  of  the  i>roperty  was  com- 
pleted in  a  transaction  handled  by 
the  Arnold  Jamison  Company.  The 
plant  site  has  a  121-foot  frontage 
on    Stockt^)n    Avenue,   a    165  -  foot 


1890.  1946 


Fifty- 
Yean  of 
Service 


mk  iacific  guilder 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


r 


Complete 
Building  mmI 


Wewt  .Service 


Fifty-iixth  Year— Vol  56--No.  29 


To  See 
How  Carpenter 
Naik  To  Steel 


A  "magnanimated"  view  of  a 
nail  being  driven  into  a  stee!  joist 
and  revolving  wall  sections  com- 
posed of  various  building  mate- 
rials applied  to  metal  framework 
will  be  displayed  during  the  Na- 
tional Association  of  Home  Build- 
ers convention  at  Chicftgo,  Feb. 
25-28. 

Details  of  the  exhibit,  which  will 
demonstrate  how  carpenters  now 
are  able  to  use  steel  rather  than 
wood  for  frames  of  dwellings,  were 
made  public  today  by  the  Great 
Lakes  Steel  Corp.,  Stran-Steel  Di- 
vision, Detroit.  The  division  man- 
ufacturers nailable  steel  frame- 
work and  Quonset  buildings. 

The  magnified,  animated  nailing 
demonstration  will  be  provided  by 
representations  of  a  yard  -  long 
hammer  swinging  down  on  a  12- 
inch  nail  in  an  18-inch  Stran-Steel 
cross-section.  The  eye  thus  will 
be  able  to  follow  progress  of  the 
nail  as  it  is  driven  into  the  fram- 
ing member's  patented  grroove  and 
is  clinched  by  the  metal. 

This  big  hammer  will  be  in  ac- 
tion beside  a  photomural  backdrop 
in  an  exhibit  room  furnished  at 
one  side  with  a  long,  soft-cushion- 
ed seat  for  the  convenience  of  con- 
vention visitors.  Photographs  com- 
prising the  mural  will  be  of  single 
dwellings,  apartments,  commercial 
buildings  and  churches  built  with 
Stran-Steel.  Illuminated  cartoons 
below  the  mural  will  show  a  frus- 
trated termite,  detoured  lightning 
bolt,  nonplussed  flames  and  other 
itharactenzations  depicting  metal 
framing's  advantages. 

Four  revolving  wall  sections  will 
form  the  exhibit  room's  thinl  side. 
These  sections  will  be  constructed 
of  Stran-Steel  framing  with  wood, 
asbestos  shingle,  brick  veneer  and 
metal  sidings  applied  to  their  re- 
spective exteriors,  and  metal  lath- 
ed plaster,  plaster  board,  wood 
panel  and  tile  applied  to  the  inter- 
iors. All  construction  details  will 
become  visible  as  the  sections  ro- 
tate. 


frontage  on  Clinton  Street  and  a 
97% -foot  frontage  on  Julian  St. 
The  reinforced  concrete  structure 
will  occupy  the  entire  property. 


SUMMERBELL  ROOF  STRUCTURES 

17A6  Thirteenth  St.,  Oakland,  Calif. 


Construction  01 
Dwelling  Units 
No.  1  Opportunity 

Conatruetion  af  new  dwelling 
unite — t^  country's  number  one 
industrial  opportunity — can  pro- 
vide sustained  profits  and  at  the 
same  time  full  emplojTuent  to  more 
than  four  million  workers  for  the 
next  10  to  12  years.  If  geared  to 
public  demand  for  moderately 
priced  houses,  the  construction  in- 
dustrj  eould  help  to  carry  the 
countaT  safely  past  the  danger  of 
a  postwar  depression. 

On  the  other  hand,  a  short  term, 
hif^  priced  boom  -  and  -  bust  con- 
struction period — such  as  the  coun- 
try saw  after  the  last  war  — not 
only  would  fall  short  of  the  objec- 
•tive  of  providing  necessary  hous- 
ing, but  would  itself  powerfully 
increase  the  forces  in  the  direction 
of  depression. 
475,000  Unite  for  1946 

According  to  the  National  Hous- 
ing Administration,  if  the  probable 
maximum  of  475,000  units  (new 
construction  plus  structural  con- 
versions) are  added  to  the  nation's 
supply  in  1946,  and  if  all  present 
and  probable  new  vacancies  are 
fully  occupied,  the  country  will 
still  be  11,390,000  units  short  of 
its  needs. 

If  1,260,000  of  these  units  were 
built  each  year  at  an  over-all  av- 
erage selling  price  of  $5,000,  be- 
tween four  and  four  and  a  half 
million  Vbs  would  be  created  in 
residential  building  alone.  This  is 
equal  to  20  per  cent  of  the  peak 
wartime  industrial  employment, 
and  would  provide  several  times 
as  many  jobs  as  the  1941  automo- 
tive industry. 
Similar  Situation  in  1918 

A  similar  opportunity  was  pres- 
ent at  the  end  of  1918.  The  na- 
tional housing  deficit  then  was  es- 
timated at  403,000  units,  and  a 
building  boom  got  underway.  It 
lasted  just  one  year. 

In  1919  building  costs  began  to 
get    out    of    hand.     Buyers    grew 
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.    .    .    AND  MOLLT 

As  a  rt»Ie  I  create  my  own  copy, 
but  here  is  a  line  lifted  from  the 
McGee  and  Molly  radio  program 
well  worth  repeating: 

*  •    * 

Doc  Gamble-  *T  wis*,  frtrj  bey 
of  18  eoald  read  his  oirn  obituary. 
He  would  thee  eorrert  it  «r  live 
up  to  it." 

*  •    * 

The  same  thought  might  be  hdp- 
ful  at  the  age  of  28  or  S8. 

*  #   * 

Even  age  48  ailght  not  be 
too  late  for  miner  rorree- 
lieoal 


NAREB  Presents 
'Plan  To  Speed 
Housing 


Tht  second  issue  of  the  "Bibiiog- 
raphf  orf  Scientific  and  Industrial 
Repotts  Distributed  by  the  Office 
of  the  Publication  Board",  was 
placed  on  sale  by  the  Superinten- 
dent of  Documents,  Government 
Printing  Office,  on  February  1, 
the  Office  of  the  Publication  Board 
said. 

The  bibliography,  issued  in  week 


A  program  for  quiekly  meeUing 
the  housing  ♦ihortag'e  by  suspend- 
ing federal  restrictionp  or  home 
building  and  providinf  n,  direct 
housing  subsidy  for  veterans  was 
advocated  t<:>day  by  thf  National 
Association  Of  Real  Estate  Boards. 

This  program,  with  other  sug- 
gestions, has  been  laid  by  the  As- 
sociation before  Wilson  Wyatt,  the 


^1  "?^J?®"^'  contains  the  ser-  Rousing  Expediter,  and  the  Honae 
SL?™°^'-  PR*^.'  an<l^ti«ee  of,  Banking  and  Currency  Committee 
reports  obt^nable  froiB  OPB.  The  [considering  the  Patman  housing 
reports  each  are  grouped   accord-  bill 

iuimV°o/^he  •"cjrnts  tf  '^s!l\ ,:^lJ,t^^:^^^^  T'^^l^"',^ 
report   is    inc,ud<^   in   the   biblog-   ^  .tir^^J^^-  ^^^^^^  ^  the  As- 

.The    price   of   the   «N^nd    issue  iJ^^"?^  ^,  'T^Slff'   'i  .1"^^^ 
will    be    20   cents.     Prices    of   the  CS  "/ei,/***™"?'   wJiether   for 

weekly  bibliographies  vary  in  ac- j!^*  Y„**'«_^Ji't'*^^^ 
eordance    with    their   sise.    and   a'""*"  anywhere  from  80  to  60  per 


HIGH  ACCIDENT  RATE 

For  almost  every  mile  of  Cali- 
fornia's rural  state  highway  sys- 
tem, one  person  was  either  killed 
or  injured  in  1944,  the  California 
State  Automobile  Assn.  points  out. 
Casualties  totalled  11,107  for  12,- 
869  miles  of  the  road  system.  Ma- 
jor traflBc  routes,  comprising  20 
per  cent  of  the  state  highway  mile- 
age, were  the  scenes  of  47  per  cent 
of  the  accidents. 

V 

ANOTHER  GERMAN  MYTH 

"We  have  learned  that  German 
science  is  not  of  the  high  order  we 
had  been  led  to  believe.  Propa- 
ganda in  behalf  of  German  science 
has  been  eflFective  over  a  long  pe- 
riod. Prior  to  the  first  world  war 
we  accepted  superiority  of  German 
scientific  knowledge  in  this  coun- 
try. 

*•    -J      T»    ij-         J         -.    .^~  "My    visits    to    German    plants 

timid.     Building    dropped    40    peri  have   convinced   me    that   we   are 
cent;  construcuon  costs  then  fell.  I  superior  to  them  in  every  wa/." 

This  statement  comes  from  Dr. 
Gustav  Egloff,  leader  in  petroleum 
research  and  one  of  the  nation's 
top  scientists.    He  knows  whereof 


definite    yearly    subscription    rate 


icent,  and   it  is   foolish   to   try  to 


Building  Resumed  in  1922 

By  1922  the   deflation   in   prices 
permitted   resumption   of  building 

which  then  continued  for  several  ^  __ 

years  Construction  costs,  however,  t  he" speakaT" Isn't Tt  about  trme'for 
stayed  far  above  the  levels  of  oth-  Uncle  Sam  to  stop  taking  off  his 
er  prices,  and  carrying  charges  |  hat  to  the  other  nations  of  the 
t)ore  heavily  upon  home  buyers 


cannot  yet  be  determined.  How-  i  E!2l2Sf.*'''T?i?"^^'  *^*t  level  by 
ever,  the  Superintendent  of  Docu- ;  I^Pa'  subsidies  to  producers  or 
menta  will  accept  $10.00  as  initial  I  "'ilf"'  ,  ^ 
payment  for  the  service  and  will '  ^^^  subsidy  ought  to  go  di- 
notify  subscribers  when  additional  i  'ec^'X  to  the  veteran  who  ean 
remittance  is  required.  Copies  of  •  !"*^*  *  showing  that  he  needi  aid 
the  bibliographies  also  may  be '*"  **"tajning  good  living  conditions, 
purchased  singly.  |That  aid  is  due  him,  and  it  would 
Orders  for  the  bibliographies  |  P^  better  to  give  it  to  our  return- 
should  be  accompanied  by  check,  I J^  service  men  than  to  put  it  into 
money    order,    or    .<=iiipAn'Tit^n/<on»  i  bncks  and   mortar.     ^ 

of  Documents  coupons  and  should!  "It  would  stimulate"  biiiilding  of 
be  addressed  to  the  Superintendent  i  houses  by  recognizing  th*  economic 
of  Documents,  Government  Print- ,  facts  of  life— that  prices  have  ad- 
ingOffice,  Washington  26,  D.  C.  Ivanced  and  cannot  be  concealed. 
The  second  issue,  comprising  38  j  If  that  were  done,  and  the  federal 
pages  and  covering  516  reports, }  restrictions  on  wages,  materials, 
will  contain  listing.^  under  the  fol-  .sales  prices  and  rents  (on  new  con- 
lowing  subject  headings:  chemicals  |struction)  were  to  be  suspended 
and  allied  products,  with  359  ti-  i  for  six  months,  we  would  have  a 
ties;  fabricated  metal  products  \  tremendous  wave  of  homebuilding 
(except  ordnance,  machinery,  and  land  do  something  effective  in  meet- 
transportation  equipment)  with  5 1  ing  the  veterans'  housing  short- 
titles;  food  and  kindred  products, ;  age." 

with  4  titles;  machinery  (except i  In  a  memorandum  to  Wilson 
electrical),  with  5  titles;  ordnance  '  Wyatt  and  the  Banking  and  Cur- 
and  accessories,  with  8  titles;  pa-  'rency  Committee,  the  NAREB  sug- 
per  and  allied  products,  with  three  '■  gested  that  consideration  should 
titles;  printing,  publishing  and  al-jbe  given  to  a  subsidy  of  $600  or 
lied  industries,  with  one  title;  i  $1,000  for  any  veteran  who  can 
products  of  petroleum  and  coal,  i  show  he  needs  it  in  order  to  ae- 
with  two  titles;  professional,  sci-! quire  decent  living  conditions.  The 
entific,  and  controlling  instruments,  I  subsidy  could  be  in  the  form  of  a 
photographic  and  optional  goods,  j  credit  that  could  be  used  to  help 
watches  and  clocks,  with  10  titles;  finance  purchase  of  a  home  or  to 
rubber    products,    with    2    titles;  apply    on    rent    payments    over   a 


From  San  Francisco 
ENtcrprisc  10930 


From  other  ^ixthan  /cs 
TWinoaks  362: 


By  1926  the  industry  had  again 
priced  itself  out  of  the  market,  and 
home  building  began  to  decline. 
The  slump  had  serious  consequen- 
ces, both  for  home  purchasers  and 
for  the  nation,  and  undoubtedly 
was  a  major  factor  in  bringing  on 
the  great  crash  of  1929. 

V 

NOTICE  OF  CANCELLATIONS 


world,  no^  only  in  this   field  but 
in  many  others? 


stone,    clay,    and    glass    products, 

with  3  titles;  textile  mill  products, 

with  1  title;  transportation  equip- 

<Cootlnued  on  Page  BV>ur) 
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BURKE  FORM  CLAMPS 


%HAP   TtBS  TIMBBA    AlNGS  CUftiNG    CO«ifKKiNO 

EXPANSION    JOINT     COLIHMN   CUAMPi  SCREED   aUPPORTB 

TMRiADED    «Oat  meiNFORCetS    PAPER 

Ail   TypuMi  •!   Concrete  Constmctien  StieeiaUiea 

W.  J.  BURKE  &  CX).,  Ibc 

im  Brjani  Street      -      San  Francisco      .       Phone  GArAeld  $7$S 


asBC 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  oi 
TIMBER  TRUSSES 

B«f  k tioy  S3 1 7  1 335  SIXTH  ST^  BmhAtf  S,  Cafif . 


FULLER 

SHOWER 

DOORS 


Boilermaker  Helper 

Car   Inspector  and   Repairman 

Sectionman 

Yard  Checker 


The  duration  examinations  for 
the  above  classes  announced  on  the 
bulletins  issued  Sept.  15,  25,  1945, 
have  been  canceled  by  the  State 
Personnel  Board. 

Use  'Mderads''-- 
They  Bring  Results 


I 


IRUIIil  PniHTS 

n  r  r    !  c  b  o  '  n  t  o  r  y    C  o  n  ♦  r  o  ' '  >  ■  i  •* 
ro    P  .■•  o  f  e  ss  .  o  .1  .J  i    Po;nttr(s 
h  '  q  h    i  •  o  n  d  a  r  d  % 

tRUjin  pninr  compunv 

Cth  L  Addison  St<  •  Berkeley  7,  Calif 
i  ^honc-  HErWp'^y  3440 


iiiin  PQih.^f 


V^-c^ 


period  of  24  months.  Direct  help 
of  this  type  would  not  add  to  in- 
fii^onary  preaeure  but  would  as^ 
sist  t^e  veteran  in  fitting  himself 
back  into  the  economy,  the  Asso- 
ciation said. 

(Continued  on  Page  Pour) 


Nation's  Rrst 
Trivate  Housing       ' 
Authority  Formed 

A  B«w  pattern  for  tke  aolutioB 

of  the  nati.jn's  long  range,  numbar 
on«  problem  —  the  acute  housing 

flhortaire — was   indicated   today   by 
the  formation  of  the  firm  of  Har 
n?on,  Ballard  A  Allen  m  the  n*  ■ 
tion's  first   "Pnvat*    HwUsIm    An^ 
thority". 

The  three  partners  in  the  ftcM 
will  be  Allan  S.  Hamson,  Direc- 
tor of  Public  Housing  for  the  Citv 
of  New  York,  William  F.  R  Bal- 
lard, architect,  who  was  retained 
by  the  New  York  City  Housing 
Authority  in  the  design  of  several 
of  its  larger  proje<>ts.  and  Fred- 
erick H.  Allen,  Deputy  Mortgajr« 
Ofl!icer  of  the  Bowery  Savingn 
Bank.  Harrison  and  Allen  today 
announced  their  resignation  fnm 
their  present  positions,  effectif* 
February   1.  ^ 

The  firm  will  retonble  pubh« 
housing  authoritiea  in  the  »cop« 
of  its  functions,  relieving  the  owr- 
er  of  all  detail  and  responsibility 
in  connection  with  development 
problems. 

Functoning  as  owner's  agent  in 
the  creation  of  multi-family  hous- 
ing developments  and  commxmi- 
ties,  the  firm  will  retain  service* 
such  as  architects  and  contractori 
and  will  control  all  or  a  psuTt  of 
the  processes,  in  accordance  with 
the  owner's  requirements,  from  in- 
ception of  the  project  to  setting 
up  of  management  staffs. 

"Public  agencies,  insurance  and 
banking  interests,  labor  xmioiiui 
and  private  investors  want  to 
build,"  Harrison  said,  "but  postwar 
building  is  hampered  now  by  the 
necessity  for  such  interests  to  deal 
with  many  agencies  to  coordinala 
functions. 

"We  think  our  type  of  organisa- 
tion, by  making  available  to  all 
communities  the  experience  wa 
have  gained  in  housing,  will  stim- 
ulate construction  of  large  scaU 
urban  housing  developments,  apart- 
ment houses^  industrial  communi- 
ties, recreation  communities,  and 
new  towns  and  villages. 

"The  organization,  as  a  singla 
agency,"  he  said,  "will  be  prepared 
to  carry  through  to  compfetioa 
projects  which  would  othenriss 
require  contacts  with  promoters, 
real  estate  representatives,  flnar- 
cial  experts,  architects,  engineers, 
contractors,  landsfape  architects. 
and  other  agencies'* 
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2/11/40  g 

BONDS  VOTED 

SCHOOL  BLDO.   PROGRAM 

Bat  Coat,  $400,000 

SNOHOMISH,   Waahington 

Construction  and  equipment  at  Cen- 
tral Grade  School,  auditorium  and 
claesrooms  and  construction  and 
equipping  of  a  Vocational  school 
building  at  Snohomish  high  school 

Owner— Snohomish  School  Dist,  John 
S.  Wood,  City  School  Supt 

Architect— Not  Given. 
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NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs. 1-  S 

Educational  BIdga.  »-lO 

Hospitals    ..- 11 

Industrial    BIdgs.    _^  12-13 

Public  Buildings 14-17 

Religious   Buildings   18-1» 

Social,  Recreational   Bidgs.  20-21 

Residential    Buiiilings   _.  22-26 

Transportation   BIdgs. 27 

Miscellaneous  BIdgs. 28-30 
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2/11/48 

WORK  UNDER  WAY 

STORE  BUILDINGS 

RENO,  Washoe  Co..  Nev.  West  St 

Construction  of  (1)  farm  equipment 
store  (60x140  ft),  with  large  baby 
chick  brooder  room  in  rear,  (2)  a 
building  materials  and  supply  store 
(25x140  ft),  and  (3)  service  station 
(50x140  ft.)  with  ramp  to  base- 
ment 
All  three  buldings  are  of  one-story 

brick  construction. 

Owner — Sears,  Roebuck  &  Co.,  Morris 
Stewart,  maJiager,  Reno,  Nev. 

Architect — Lehman  A.  Ferris,  577  La 
Rue  St.,  Reno.  Nev, 


2/11/46  S 

CONTRACT  AWARDED 

LOS  ANGELES,  Calif.— Axel  Niaka, 
21»  Wltmer  St,  Los  Angelea,  will 
build  a  g^rage-sales  building  at  2641 
Crenshaw  Blvd.,  Los  Angeles,  for 
Crenshaw  Co;  cost  $50,000.  It  will 
cover  an  area  137x82  ft  Plans  were 
prepared  by  Architect  H.  W.  Under- 
bill, 4968  Valley  Ridge  Ave.,  Los  An- 
geles. 


2/11/46  •    s 

BIOS    WANTED— TO   BE   OPENED 
FEBRUARY  15,  12  NOON 
REMODEL  CARBARN 

Estimated  Cost  $250,000 
PORTLAND,  Ore.  M5  N.  Killings - 
worth,  Piedmont  Division  carbarn. 
Remodeling  of  carbarn,  glass  blocks 
to  replace  corrugated  iron  wall 
along  one  side  of  combined  car- 
house  and  office  building  (420x20 
ft),  auditorium  with  kitchenette 
(35x60  ft),  for  trainmen,  remodel- 
ing of  reconditioning  shoi>s,  en- 
largements. Worits  will  require 
brick  and  tile  work,  concrete  woric, 
terrazzo  flooring,  installation  of 
fire  protection  sprinklers,  3  big 
motor-operated  steel  doors,  roof 
repairs  for  entire  200x420  ft  brick 
bulding.  installation  of  fluorescent 
fixtures,  installation  of  steam  unit 
heating,  plumbing. 
Owner — Portland  Traction  Co.,  Gor- 
don G.  Steele,  president,  2838  E. 
Bumslde. 
Chief  Engineer — Tom  Pumfrey,  4314 
SE.  17th  St,  Portlamd. 
The  following  contractors  have 
taken  out  plans: 

Reimers  8c  Jollvette,  Builders'  Six- 
change  Bldg.,  Portland. 

Llndstrom      Bros.,     Builders'     Ex- 
change Bldg.,  Portland. 

R    M.    Robson,    2»11   NE.    Preacott, 
Portland. 

W.  C.  Smith,  Inc.,  Board  of  Trade 
Bldg.,  Portland. 

Ward  &  Chriatal,  3505  NB.  Broad- 
way, Portland. 


2/11/46  •  2 

TO  ASK  BIOS 

MOTOR  PARTS  DEPOT  Cost  $775,000 

SEATTLE,  Wash.  Fourth  Ave.  S. 
near  Spokane  St 

Construction  of  brick  and  steel  one- 
story  motor  parts  depot  (400x225 
ft.),  large  plate  glass  showroom  in 
front 

Owner— Ford  Motor  Co..  W  C.  Peter- 
son, Northwest  manager.  Northern 
Life  Tower,  Seattle. 

Architects— Gffels  &  Vallet  Inc.,  and 
L  Rosetti,  Detroit 

Resident    Engineer  —  Eldon    Hedeen, 

c/o  Ford    Motor   Co.,    Northern    Life 
Tower,   Seattle. 
Sub -contractors  are: 

Brick  Facing — Washington  Brick  St 
Ume  Co.,  1725  Westlake  N. 

Common  Brick — Gladding-McBean  ft 
Co.,  1500  First  Ave.  S..  Seattle. 

Structural  Steel — Virginia  Bridge  Co., 
Roanoke,  Va. 

Piling — Raymond  Concrete  Co.,  Se- 
attle. 


2/11/46  •     Q 

BIDS  WANTED 

KINGSBURG,  Fresno  Co.,  CaMf.— 
UnUl  February  ll,  8  P.  M.,  bids  will 
be  received  by  the  KIngsburg  Joint 
Union  High  School  District  Dr.  E.  A. 
Larson,  clerk  of  board  of  trustees,  for 
furnishing  and  delivery  of  building 
materials  and  supplies,  such  as  sand, 
gravel,  cement  tmasit  mix  concrete, 
reinforcing  steel,  lumber,  plastering 
materials,  roofing  materials,  plumb- 
ing materials,  electrical  materials, 
steel  window  sash,  mill  work,  paints, 
etc.,  to  be  used  in  the  erection  and 
construction  of  a  swimming  pool  and 
shower  rooms  to  be  located  on  the 
high  school  site  In  KIngsburg,  Calif. 
All  materials  to  be  delivered  to  site 
of  construction. 

Complete  lists  and  speciflcati<ma 
for  these  materials  and  supplies  may 
be  had  at  the  office  of  the  High 
School,  KIngsburg,  Calif. 

A  certified  check  or  bidder's  bond 
In  an  amount  equal  to  at  least  10% 
of  the  total  amount  of  the  bid  sub- 
mltted  must  accompany  each  pro- 
posal. 


2/11/46  •    0 

BOND   ELECTION 

BAYSHORE,  San  Mateo  Co.,  Calif. 
— The  Bayshore  Elementary'  ischool 
District  will  vote  March  5  on  a  pro- 
posal to  issue  bonds  in  the  amount 
of  $75,000,  proceeds  of  which  will  be 
used  to  finance  construction  of  alter- 
ations and  improvements  to  school 
buildings. 

The  election  will  be  held  at  the 
Bayshore  Elementary  School,  155 
Orienta  St.,  Bayshore. 


2/11/46  •     t 

CONTRACT  AWARDED 

DRIER  AND  WAREHOUSE 

Cost  $200,000 

WILLOWS,  Glenn  County,  CaUf.  Te- 
hama St. 

Construction  of  concrete  bulk  grain 
storage  plant  to  contain  16  large 
bids  and  32  smaller  bins  with  a 
total  storage  space  of  200,000  sacks ; 
installation  of  60-foot  scale. 

Owner — Willows  Rice  Drier  ft  Stor- 
age Co.,  R.  A.  Renaud,  partner, 
Willows,  Calif. 

Plans  by  Robert  Martin,  industrial 
engineer. 

Contractor  —  Berlinger    Construtdon 
Co,  P.  O.  Box  821,  Chico. 
Razing  of  a  warehouse  will  begin 

immediately  amd  actual  construction 

of   the  plant   will  start  In   the  near 

future. 


12-13— INDUSTRL\L 
BUILDINGS 

2/11/46  12 

PLANS  STARTED 
FACTORY  Cost,  $300,000 

SEATTLE,  Wash.  Sixth  Ave  S..  fve- 

acre  site. 
i  Construction    of    truck    and     trailer 

equipment  factory. 

'Owner — Fruehauf    Trailer    &   Equlp- 

j     ment    Co.,    Z.    W.    Therrien,    local 

manager.  300  Michigan  St,  Seattle. 

;  Architects  —  Yoimg    ft     Richardson, 

Central  Bldg..  Seattle. 
Grading— E.    W.    Elliott   Co.,    Dexter 
Horton  Bldg. 

Fill  will  Include  280x810  of  the  five- 
acre  tract 


2/11/46  •     8 

FILLING   CONTRACT    AWARDED 
APPAREL  CENTER  BUILDING 

Estimated  Cost,  $4,000,000 
SAN  FRANCnsCO.  Area  bounded  by 
Industrial,    Bayshore   and   Oakdala 
Avea 
Construction    of    apparel    center,   In- 
cluding  one-,   four-  and   six-story 
buildings  of  reinforced  concrete. 
Owner  —  Apparel     City,     Inc.     Fred 
Pruter,    manager,    116    New    Mont- 
gomery St.,  San  Francisco;  Milton 
E.  Dorman,  chairman  of  directors. 
Architects  —  J.     Francis    Ward     and 
John   S.   Bolles,  300  Pine   St,   San 
Francisco. 
Fill  and  Grade — Charles  L.  ^lamey, 
625  Market  St.,  San  Francisco. 
Filling  and  grading  work  has  com- 
menced. 


2/11/46  13 

'plans  being  figured 

LOS  ANGELES  COUNTY,  Calif.— 
Architect  Marcus  P  Miller,  111  W. 
7th  St,  Los  Angelee,  has  completed 
plans  and  is  taking  bids  from  a  closed 
liflt  of  contractors  for  the  construc- 
tion of  a  l-story  reinforced  concrete 
and  brick  factory  and  office  building 
at  1340  S.  Hill  St,  Los  Angeles,  for 
Elkeles,  Inc.,  1200  W.  6th  St,  Los 
Angeles:  100x130  ft  in  area;  esti- 
mated   cost   $30,000. 


9-1 0— EDUCATKW  AL 
BUILDINGS 
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CONSTRUCTION  STAMTKO 
I  QUICK  FREEZE  PLANT  $60,000 

j  NAMPA,  Idaho.  3rd  Ave.  and  44th  St 

Construction  of  1 -story  quick  freaze 
plans  (110x340  ft),  with  asbestos 
shingle  exterior,  concrete  slab  floor. 
To  contain  low  pressure  heating 
system  oil  burners. 

Owner — Cascade  Frozen  Foods,  Inc., 
2202  let  Ave.  S.,  Seattle,  Waah. 

Architect — Hummel,  Hummel  ft  Jones, 
Balrd  Bldg.,  Boise,  Idaho. 

Contractor— H.  J.  McNeel,  Caldwell, 
Idaho. 

Roofing— E.  W.  Wttio^.,  010  Jeffer- 
son St.,  Boise,  Idaho. 

Refrigerating  Machinery  —  Yale  Ma- 
chinery Co.  "- — 


2/11/46  •     4 

PLANNED 

OFFICE  BUILDING       Cost.  $100,000 

SAN  JOSE.   Santa  Clara  Co.,  Calif. 

Southwest  comer  of  St  James  and 

Third  Sts. 
Conatruction  of  two-story  reinforced 

concrete  office  building. 
Owner— James  F.  Boccardo.  Bank  of 

American  Bldg..  San  Jose. 
Architect — Not  given. 
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PLANNED 

REMODEL  BLDG.  Cost    $76,000 

EUREIKA.  Humboldt  Co..  Calif.    NW 

Comer  of  Third  and  F  Streets. 
Remodel    Jonee    building. 
Owners— Albert   BaUnI   and  D    Mas- 

aei.  838  J   St,  Eurek«L 
Arckrtect— Not  Given. 


2/11/46  *     S 

BIOS   OPENED 

COACHELLA.  Riverside  Co.,  Cal. 
— O.  E.  Brown,  025  Elm  St,  Beau- 
mont, at  $100,668  submitted  the  low 
base  bid  to  the  Coachella  Valley 
Union  High  School  District  of  Riv- 
erside County,  Coachella,  Feb.  4,  for 
the  construction  of  a  one-story,  7- 
room,  reinforced  concrete  addition 
to   the  high   school  at  Coachella. 

The  addition  will  contain  approxi- 
mately 71<X>  sq.  ft  of  floor  space  and 
the  woric  will  include  concrete  work. 
structural  steel  and  miscellaneous 
steel  work,  sheet  metal  work,  com- 
position roofing,  metal  furring,  In- 
terior lathing  and  palstering,  car- 
pentry and  millwork.  metal  windows 
blackboards  and  corkboard,  hollow 
metal  doors,  asphalt  tile  linoleum, 
glass  and  glazing,  Venetian  blinds, 
painting,  plumbing,  heating  and  cool- 
ing, electrical  work,  excavating  and 
grading. 

Plans  were  prepared  by  Arcfalteota 
Marsh,  Smith  ft  Powell.  Architects' 
Bldg.,  816  W  5th   St.  Los  Angeles. 

Bids  were  submitted  on  the  fol- 
lowing: (1)  tMise  bid,  (2)  deduct  from 
(1)  If  "Desert  Cooler'*  systems  are 
used  in  lieu  of  the  "Indirect  evap- 
orative cooling  system"  as  originally 
called  for. 

Complete  bids  were: 

O.  E.  Brown.  (1)  $100,668;  (2)  $3350. 

Baruch  Corp.,  (1)  $133,488;  (2)  $8,- 
$60. 

R  J.  Daum.  (1)  $185,000;  (^)  $8800. 


2/11/46  12 

COMPLETING   PLANS 

CORONA,  Riverside  Co.,  CaMf— 
Architect  Lester  H.  Hibbard,  Archi- 
tects' Bldg.,  816  W.  5th  St,  Los  An- 
geles, is  completing  plans  for  the  con- 
struction of  a  1 -story  and  basement 
frame  and  corrugated  iron  packing 
house  addition  at  Corona  for  the 
Jameson  Co.,  520%  Main  St,  Corona; 
100x100  ft.  in  area,  corrugfated  iron 
roof,  steel  sash  sawtooth  skylights, 
concrete  floor  in  basement,  laminated 
wood  first  floor,  wood  girders,  over- 
head doors ;  owner  will  build. 


2/11/46  •     •     13 

IMPROVEMENTS  Cost,    $14«.000 

FALL  RIVER,  Shasta  Co.,  Calif. 
Improvements  to  packing  company, 
to  Include  new  freezer  room,  sales 
cooler,  sausage  mfg.  plant  new 
creamery,  and  new  killing  plant 
Owner— FaU  River  Meat  Company, 
Pat  Ryan,  general  manager.  rtM 
River. 

Architect— Not  Given. 
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BIDS   OPENED 

LABORATORY  BLDG. 

MOFFETT  FIELD.  Santa  Clara  Ca, 
Calif.  Ames  Aeronautical  Labora- 
tory. 

Conatruction  of  steel  frame  and  con- 
crete  wall    laboratory   building    to 
contain     offices    and    maintenance 
shop    for    new    supersonic    wind 
tunneL 
Owner  —  National  Advisory  Commit- 
tee for  Aeronautics.  Moffett  Field. 
Low  Bidder— Erbentraut  ft  Summers. 
446  6th  St.  San  FranciscO,  $303,000. 
Complete  bids  were: 
Erbentraut  ft  Summers,  San  Fran- 
ciaoo, $393,000. 

M.    J.    King,    Ina,    San    Francisco. 
$409,825. 

Peter  Kiewit  Sons  Co..  San  Fran- 
cisco. $419,335. 

Peter     Sorensen,     Redwood     City, 
$537,817. 

James   I.   Barnes  Conatr.  Co.,   San 
Francisco,  $424,300. 

Carl    N.    Swenson    Co..    San    Jose, 
$428,266. 

De    Luca    ft    Son,    San    Francisco, 
$444,000. 

Wells    P.    Gk>odenough,    Palo    Alto, 
$460,800. 


2/11/46  •     16 

SITE  SELECTED 

CIVIC  CENTER 

MERCED,  Merced  County,  Calif.  Half 
section  of  blocks  143  and  144  facing 
on  N  St.  between  18th  and  19th 
Sts.,  as  site  for  proposed  civic  col- 
ter. 

Owner — City  Planning  Commission, 
Merced. 

Architect — ^Not  glvea. 


SUB  -  BIDS  WANTED 
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BIDS  WANTED— TO  BE  OPENED 
FEBRUARY  19,  11    A.  M. 
INDUSTRIAL  BUILDING 
SAN    FRANCISCO.    Tennessee   near 

20th  St 
Construction  of  new  building. 
Owner— American  Meter  Co.,  471  11th 
St 

Architect-Tjohn  H.  Devltt,  580  Mar- 
ket St 


14-17— PUBUC  BLDGS. 
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CORRECTION 

SAN  DIEGO,  Calif.— As  previously 
reported,  until  February  25,  2  P.  M., 
bids  will  be  received  by  the  office 
of  the  district  engineer,  Federal 
Works  Agency,  PubUc  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  exterior 
painting  and  miscellaneous  repairs  to 
the  U.  S.  Post  Office  building  at  San 
Diego. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 

It  was  previously  rei>orted  incor- 
rectly that  the  above  woric  was  for 
interior  painting. 

2/11/46  •     la 

BIDS  WANTED 

PRESTON,  Franklin  Co..  Idaho.— 
Until  February  27,  2  P.  M.,  bids  will 
be  received  by  the  office  of  the  dis- 
trict engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  interior  and  exterior  paint- 
ing and  installation  of  new  entrance 
doors,  etc.,  in  the  U.  S.  Post  Office, 
Preston,  Idaho. 

Plans  and  speoificatiozi^  may  ba 
obtained  from  the  above  office  of  the 
district  engineer. 


2/11/46 

BIOS  WANTED 

SAN  GABRIEL,  Los  Angelas  Co^ 
Calif.— Until  February  27,  2  P.  U.. 
bids  will  be  received  at  the  office  of 
the  district  engineer,  Federal  W^orks 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  relining  firet>ox 
heating  boiler  In  U.   S.   Post  Office. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 
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BIDS  WANTED 

LOS  ANGELES.  Calif.— UntU  Feb. 
27,  2  P.  M.,  bids  will  be  received  at 
the  office  of  the  district  engineer. 
Federal  Works  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg..  San  Franciaco,  for 
repairing  acoustic  ceilings  in  Post 
Office  and  Courthouse  Bldg.,  Los 
Angeles. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


2/11/46  •     16i 

BIDS  WANTED 

LOS  ANGELES.  Calif.— Until  Feb. 
27,  2  P.  M.,  bids  will  be  received  at 
the  office  of  the  district  engineer, 
Federal  Works  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
ventilation  of  switchboard  room  in 
the  Western  Pacific  Bldg.,  Los  An- 
geles. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


Oanaral  ootntraotors  daelHag  aua-oios  on  any  job  ar»  invited  to  make 

thair  raquframatfta  In  this  column      Thar*   Is    no   charge    for  this  •ervl«a^ 

Store  Bldg.,  Railroad  Ave.  and  E  7th  St.  PItUburg;   Bids  open  Fab.  9,  11  AM 
Baxrett   ft  Hltp.  918  Haxrtaon   St.   San    Kranclsco    iDOuglas  0700). 
Howes  ft  Whllakar.  626  Ruse   Bldg     Sao    Francisco    (GArfleld  5729) 
JErbsatraut  ft  Summers,    446   Sixth    St,..    San    Francisco    (MArket  ttlO) 
liOato  C.  Donn  Co.,  7»»  Monadnock   Bldg.,   San   Francisco    (YLrkon  1471) 
S.  J.  Aakoroso  Constr.   Co^  2100  Oakdale  Ave..   S.  F.    (Mission   1490) 
Stolta,  inc.,  8451  San  Leandro  m.,  Oakland    (TRinldad  1064). 

Tulana  Farms  Grain  Elevator,  Worden,  Ore^;   Bids  Ipen   Feb.   14,  Noon. 
Carrico  ft  Gautler,  866  Goaan  Ave.,  San  Francisco  (JUniper  4-8081). 

, *       ' — — — — — ■ 

Tank  Truck  Loading  Fac^  Standard  OH,  Richmond;  Bids  open  Feb.  18,  Noon 

Swlnenoc  &  Walberg  Co..  225  Bush  SI.  San  Francisco    sGArfield  2980 
Barrett  ft  HUp.  918  Harrtaon  St,  San  Francisco   (DOuglas  0700). 

Shopa  Bldfl.,  San  Mateo  Junior  CoI.ege;   Bids  open  Fet>ruary  IS,  8  P.  M. 
MacDonald,  Young  ft  Nelson.  127  Montgomery  St.  S.  F.   (SUtter  8296) 
Monson   Brothers,  475  Sixth  St,  San  Franciaco   (DOuglas  5367). 
Haajs  Cohstr  Ca,  326  Merchants'  Slxchange  Bldg.,  a  P.  (EXbrook  1206). 
C.  L.  Wald  Constr.  Co..  Ltd.,  4412-16  Fulton   St..   9  F.    (SKyline  4362) 
Jas.  I.  Blames  Oonstr.  Co.,  941  Rusa  Bldg.,  S  F  (EDCbrook  6906  or  7054) 

Superstruotture.  Shop   Bldg     No.   411,   San    Francisco    Naval    Shipyard;    Bids 

open    P'abruary  21,   it    A.   M. 
E}rbentraut  ft  Simimera,  446  Sixth   St,  San   Francisco   (MArtcet  8310) 
A.    Famell    Blair,    9   Main    St,    SSan    Francisco    (YUkon    0390) 
Jas.  L  Barnes  Constr.  Co.,  941  Hubj  Bldg.,  S.  F.  (EXbrook  6905  or  7054) 
Peter  Kiewit  Sons  Co.,  442  Post  St,  San  Francisco   (BlXbrook  6736) 
Paiker.  Steffena  ft  Pearce,  136  South  Parte,  San  Francisco  (EXbrook  6639  > 
Empire  Constr.  Co.,  Ltd.   and  C    F.   Lytell    ijo^nt  venture),   344  Harriet 

Street  San  Francisco   (HEmlock  8400). 
Barrett  ft  Hllp,  918  Harrison   St,  San   Francisco    (DOuglas  0700). 


20-21--SOaAL  AND 
RECREATIONAL  BLDGS. 


Warehouse.  Standard  Oil  Co.,  7th  and   Irwin  Streets,  San   Francisco;   Bids 
open    February   15. 
Robert  McCarthy  Co..  1060  Kirkham  St,  San  Francisco  (OVerland  4000) 
Dinwiddle  Ctmstr.  Co..  Ina,  210  Crocker  Bldg.,  S.  F.    (EXbrook  5616) 
Peter  Kiewit  Sons  Co.,  442  Post  St,   San  Francisco    (EXbrook  5736) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,   S.   F.    (EXbrook   7624). 
E.    S.    McKittrick    Co..    610— 16th    St,    Oakland    (TWinoaks    5070) 
Barrett  ft  Hllp,  918  Harrison  St..  San  Francisco    (DOuglas  0700). 
Parker,  Steffens  ft  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6669) 
Moore  ft   Roberts.  698   Miaaion    St.,   San    Francisco    (GArfield   8579) 
Fred  J.   Early  Co.,  360   Pine  Street   San   Francisco    (SUtter  1731). 
Haas  Constr.  Co.,  326  Merchants'  Shcchange  Bldg.,  S.  F.  (EXbrook  1205) 
Swinerton  ft  Walberg  Co.,  225  Buah  St,  San   Francisco    (GArfield  2980) 


20 
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BIDS  WANTED 

SAN  FRANCISCO— UntU  February 
20,  2  P.  M.,  bids  will  be  received  by 
the  office  of  the  district  engineer. 
Federal  Work.?  Agency,  Public  Build- 
ings Administration.  838  U.  a  Ap- 
praiser's Bldg.,  San  Francisco,  for  re- 
pairing freight  elevator  at  the  Rincon 
Annex  Post  Office,  San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  of  the 
district  engineer. 
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BIDS   WANTED 

FULLERTON,  Los  Angeles  Co., 
Calif.— Until  February  27.  2  P.  M.. 
bids  will  be  received  by  the  office  of 
the  district  engineer,  Federal  Works 
Agency,  Public  Buildings  Administra- 
tion, 838  U.  S.  Appraiser's  Bldg.,  San 
Franciaco,  for  new  sump  pump  in 
U.  S.  Post  Office,  Fullerton. 

Plans  8ind  speclficationa  may  ba 
obtained  from  the  above  office  of 
the  district  engineer. 


2/11/46  • 

BIOS  OPENED 

OCEAN  BEACH,  San  Diego  Co., 
CaL— F.  E.  Young,  2141  Main,  Box 
2872,  San  Diego,  at  $74,850  submit- 
ted the  low  bid  to  City  of  San  Diego 
February  5  for  the  construction  of 
a  reinforced  concrete  community 
center  building  on  Santa  Monica 
Ava,  west  of  Ebers  Street,  Ocean 
Beach,  San  Diego,  for  the  city. 

Complete  bids  were: 

F.  E.  Yoimg,  $74,850;  alternate,  add 
$6000. 

Stanton-Reed  Co.,  $75,864;  alter- 
nate, add  $5110. 

I.  C.  Curry,  $79,000;  alternate,  add 
$6100. 


Armstrong    A   Campbell    Showroom    and    Garage,    San    Rafael;    Bids    open 
February  9.  2:00  P.   M. 
B.  P.  Merrttt,  102  Rialtc  Bldg.,   San   Francisco    (YUkon  1274). 


Auto  Salea  and  Service  Bldg.,  San   Franciaco;    Bids  open    February  ia 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St.,  S.  F.    (SUtter  8296) 
Peter  Sorenseti,   927   Arguello    St,   Redwood   City    (Redwood   i212). 
Carrico  ft  Gautler,  365  Ocean  Ave.,  San  Francisco  (JUniper  4-80B1) 


21 


2/11/46 

PREPARING   PRELIMINARY 

PLANS 

THEATER  Cost,  $130,000-$150.000 

OLYMPIA,  Wash.  4th  and  Washing- 
ton Sts 

Construction  of  theater. 

Owner  —  Thomas  O'Leary,  National 
Bank  of  Commerce  Bldg.,  Olympla, 
Wash. 

Architect — Joseph  H.  Wohleb,  Chaim- 
bers  Bldg.,  Olympla,  Wash. 

Leasee  —  Evergreen  Theaters  Corp., 
Skinner  Bldg.,  Seattle,  Waah. 


Theatre   Blldg.,    Salinas;    Bids   open    February    15,  4   P.    M. 
Erbentraiut   ft   Summers,   446— 6th    St,   San    Francisco    (MArket   8310) 

Ongara   Food   Locker   BMg..   Greenfield   Avenue,   San    Anselmo;    Bids   open 
February  14,  5:00  P.   M. 
E.   P.  Merritt   102  Rialto   Bklg.,  San   Francisco    (YUkon   0656). 

Chevrolet    Agency,  San    Rafael;    Bids  open    February   15,   5  P.    M. 
Peter  S&rtorto,  262  Clementina  St.,  San  Francisco   (GArfield  8317). 

Ongara   Food   Locker,  San   Anselmo:    Bids  open   February   14,  5   P.   M. 
Peter  Sartorio,  262  Clementina  St,   San  Francisco   (GArfield  8317). 

Tool  Shed.  Lincoln  Park  Qolf  Ceuroe.  S.,  F.;   Bids  open   Feb.  11.  2  P.  M. 
N.  O.  WIseth,  711  McAllister  St.  San  Francisco  (Fnimore  1231  or  9108) 


2/11/46  •    21 

LOW  BIDDER 

ALTER  THEATER 

OAKLAND,  Alameda  County.  Calif. 
3200  Grand  Ave 

Alterations  to  Grand  Lake  Fox  The- 
ater. 

Owner  — Fox -West  Coast  Theaters, 
988  Market  St.,  San  Francisco. 

Archtect — Otto  A.  Deichmann,  1026 
Market  St.,  San  Francisco. 

Low  Bidder — Mariposa  Construction 
Co.,  1106  Mariposa  St.  San  Fran- 
cisco. 


Otitdoor  Qunnery   Range,   NAAS,  Crow*   Landing;    Spso.  17507;    Bids  opan 
February  26,   11   A.   M. 
Erbentraut  ft  Summers.  446  Sixth   St,   San  Francisco   <MArk«t  UiXi>. 

Autonrobll*.    Appllanoe    Service    Building,    Geary    Blvcf.,    8.    F.;     Bid*    apan 

Februa-y  26,  3  P.  M. 
lDrt>entraut   ft  Summers.    446    Slxfti    &t     San    Francisco    (MArket    8310). 

etrgeno  Re#^,  IMerood  Ava.  near  Qarela,  S.  F.;    Bids  open   Feb.  14^  S  P.  M. 

M.  J.   King,   Inc..  281   Franklin   St.,   8an    Fmnclsco    tUNAcrhlH   i)20»j. 

Kunst  Bro«    Store  Bidg.,  Valencia  nr  Dubooa;    Btda  open   Ftb.  14,  9  P.   M. 
M.  J.  King,  Inc.,  231  Franklin  Bt,  San  Franciaco    cUNderluii  8209 • 

Residence  for   San    Francisco    Theelogica)    Seminary,    San    Anselmo;    Bld» 
open    February   21,   3:00   P.    M. 
B.  ft  R  Constr.   Co.,  268  Market  St,  San   Francisco    (DOuglas   7616). 
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STUCCO 


c=/fi  -C^ia^L 


STUCCO   CEMENT 


Mor«  yards  Pbt  Sock  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 
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2/11/46 

PLANNED 

PUBLISHING  HOUSE     Cost  $75,000 

SAN  JOSE,   Santa  Clara  Ca,  Calif. 

Stockton  Ave.  and  Clinton  St 
Construction    of    reinforced    concrete 

religious  publishing  house  (121xl55x 

97%  ft). 
Owner  —  Waimer    Press.    Anderson. 

Ind.,     national    headquarters,     and 

Sacramento,  Calif;  Dr.  A.  T.  Howe, 

general  manager;  Paul  R  Watsoa» 

San  Jose  manager. 
Archtect — Not  given. 

Construction  will  begin  in  ttie  near 
future. 


2/11/46 

BIDS  WANTED 

LANCASTER,  Los  Angelea  Co., 
Calif— Until  March  1,  2  P.  M.,  bids 
will  be  received  by  the  office  of  the 
district  engineer.  Federal  Works 
Agency.  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser'a  Bldg.. 
San  Francisco,  for  finishing  base- 
ment In  U.  S.  Post  Office,  Lancaster. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  of 
the  district  engineer. 
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CONTRACT  AWARDED 
THEATER  Cost,  $100,000 

MENLO  PARK  San  Mateo  Co..  Calif. 
Construction    of    reinforced    concrete 

theater  building  to  seat  800  persons. 
Owner  —  Menlo    Mayfleld    Theaters, 

Menlo  Park. 
Architect— Otto   A.    Deichmann,    1026 

Market  St,  San  Francisco. 
Contractor  —  Moore    ft    Roberts.    698 

Mission  St.,  San  Francisco 

Work  has  Just  started. 


CONTRACTORS . , . 

Se«  n»  r^'parding:  fmprovenent  District  jobs.  We  handta 
collerrtons;  buy  WarranU  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000. 

HANNAPORD    ft    TAilOT 

619  CALIFORNIA  STREET  SAN   FRANCISCO  4 


'< 
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BIDS  WANTED 

SAN  FRANCISCO— Until  Feb.  27, 
1:46  P.  M.,  bids  will  be  received  by 
the  Department  of  Public  Work*. 
Room  282.  City  Hall,  for  alterations 
to  Room  164.  Traffic  Fines  Bureau. 
City  Haa 

Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A.  Rledy,  Room  265,  City  Hall, 
upon   deposit   of  $6.00. 


SERVICE 


INTiGRITY 


DEPENDABILITY 


THE 

BROOKMAN 

COMPANY 


Ooalors  Im 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING  MATERIALS 

• 

Caff  4.  A    MANCINI,  Owaer 
or  WiLilAM  O'CONNOR 

T»mf>«rerf  iocoffos 

55  MAIN  STREET.  SAN  FRANCISCO.  S 
Telepioac  YUkoa  0717 


A  ••w   ORGANIZATION  of  eKperleeced  MEN 
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2/11/46 

PLANNED 

REMODEL  CLUB  Cost.   $00,000' 

CARMEL,  Monterey  Co..  Calif.  Mis-  i 
slon  Ranch  Club. 

Complete  renovation  of  club. 

Lessee — Ash  ton  Stanley,  former  man- 
ager of  Del  Monte  Lodge.  j 

Owner — Bert    G.    Dlenelt.    Rldgewood 
Rd..  Carmel,  Calif.  j 

Architect — Not  giv«Q.  ' 

Constnictlon    contingent   upon    au-  : 

thorixation  by  county.  j 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

lOth   &   Division   Streets   -    SAN    FRANCISCO    -    KLon»Uke    3  0462 
Main  Offire  A  Factory.  401  Pacilr  Ave.,  Alameda  -  LAkekurst  Z-Mll 


WANTED 

FOF  SAL^  -FUR  RENT 

-f 

USED   fQUIPMENT 
ANL    MATERIALS 


1 


STEELFORMS 

STEELTUK  CONSTRUCnON  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaWG  CO. 


66o  ruurrisoii  SL 


DO  5583 


FOR  SALE 


NEW  Jk 


(Wirt  Cm  CoBstnriiw  C(«M«iy 

GUNFTE,  SAND-BLASTING,  CONCRETE  CUTTWO 
,  CONTRACT  or  RENTALS 

PliODe:GRrfiel<i7663    .    24  Calif  ornia  Sl^  S«i 


.  atkcr  baittlBf 
8ALB  PEICSa    Larfc 
„  "Iwd  ta  f«t*  tIeiM. 
Wira,  write,  or  "^wm 
CLKVKLAXH  WRBCJEING  CO. 
ItM  Thiri  St.      -      TAlMda  49n 


two  fS-ta    X 


m-ft       

REilWUOD  TANK 

M-ft    z    h 

TANKS  ta 

oaied     In 

removed  at  once.     Sacrifice. 

'phone     or     wire     tor     . 

CLEVELAND    WRECKING    CO. 
Third  Street,  San  Franclapo 
VAIenda  4ir7  (tf) 


uolt 

ba 

wrtta, 


1»  tons  1-.  1H-.  IH-in  square; 
REirrFORCTNO  STEEL  Goremment  ' 
airplus  Stock.  Available  at  yard  ^ 
of  San  Joae  Steel  Co..  IMS  North  30th  j 
St.,  Ban  Joae.    Phone  Columbia  41fti.  | 

(2/5-6-7-8-11/43) 


WANTED 


WORK     FOR     D     8 
CAJtBTAXXJi 


MASTER  GASOLINE  GENERATORS 


•la 


Portable 
Phots 


til;!; 


650  W«tts  lo  li  KW 


Eleebnakf  Riglft  on  Job 

AVAILABLE  8T0CS 
FOR  RENT  OR  SALB 


160  T 


EQUIPMENT  COMPANY 

Csroar  af  Natama      p^    MA.^^  1AB1 
•Asi  riiAMCiaco  "sjasmw  a«vi 


t 


k 


MONDAY.  FfLBRUARY  11.  1946 
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2/11/46 

CONTRACT   AWARDED 

INGLEWOOD.  Los  Angelea  Co., 
Calif.  —  Marko  Matick.  1269  Elagle 
Vista  Dr.,  Los  Angeles,  at  |27,000,  waa 
awarded  contract  by  the  city  coun- 
cil of  the  City  of  Inglewood.  City 
Hall.  Inglewood,  for  the  inatallatlon 
of  new  8- inch  cast  iron  pipes  for 
main  water  llnea  and  6-lnch  cast  Iron 
pip^s  for  feeder  lines  in  the  area 
south  of  Hardy  St,  between  Prairie 
and   S.    La   Brea    Aves.,    Inglewood. 

22.2S— RESIDENTIAL 

BUILDINGS 


APVJIIiCE  COBISTROCTlQii  RBPOBTg 

•     41    Construction   of  two-storv   and    nart    (lit  i42s  if    lo.i..    v/-.t»  -..i,  ^_-._  .      .r^^  ««««  ,<_    **    ^^.^^r- v^rsM  _j *    _,__  .-...T""^     '.        ^      TT"^^^  .  ,   ;::  TTTZ mr — ~ 
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2/11/22 

BIDS    WANTED 

PHOENIX,  Ariz— Until  Feb.  11,  10 
A.  M.  bids  will  be  received  by  the 
city  manager,  Phoenix,  for  the  con- 
struction and  completion  of  living 
units  and  related  and  Incidental 
Avork  for  South  Mountain  Park, 
Phoenix,  for  the  city.  Work  Involves 
alterations  and  additions  to  seven 
existing  camp  buildings,  comprising 
M  living  units. 

Plana  amd  specifications  may  be 
obtained  from  the  office  of  the  city 
engineer.  Phoenix,  upon  deposit  of 
SIO.OO. 


Construction   of  two-story   and    part 

one-story  frame  Oregon  residence. 
Owner  —  San   Francisco  Theologioal 

Seminary,  San  Anselmo. 
Architect  —  James    H.    Mitchell,    40T 

Sansome  St,  San  Francisco. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

B.  &  R  Construction  Co.,  268  Mar- 
ket St,  San  Prancisoo. 

D.    B    Ferrero,   31    Belle   Ave.,    San 
Anselmo. 

Litchfield     Construction     Co.,     721 
Francisco  Blvd.,  San  Rafael 

Peter  Sartorio,  262  Clementina  St, 
San  Francisco. 

S.    J.    Amoroso    Construction    Co., 
2100  Oakdale  Ave.,  San  Francisco. 
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2/11/46 

CONTRACT   AWARDED 

BEVERLY  HILLS,  Los  Angeles 
Co..  Calif.— W.  E.  Robertson  Co.,  4015 
W.  Jefferson  Blvd..  Los  Angeles,  will 
build  a  2-story,  12-room  duplex  dwell- 
ing at  448-50  Smithwood  Dr..  Beverly 
Hills,  for  Ada  and  Louis  Handelsman, 
748  S.  Sycamore  Ave.,  Los  Angeles; 
frame  and  stucco  construction.  Plans 
were  piupared  by  P.  O.  Reyenga,  en- 
gineer, TTOT  6th  Ave.,  Los  Angeles. 
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BIDS  WANTED 

DENVER,  Colo.  — Until  February 
20,  2  P.  M..  bids  win  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  No.  1169  for  fur- 
nishing and  delivering  by  trucks  at 
Estes  Park  government  camp  near 
Estfts  Park,  Colo.;  Fort  Collins  gov- 
ernment camp  near  Fort  Collins, 
Colo.,  and  Shadow  Mountain  gov- 
ernment camp  near  Granby,  Colo.,  or 
delivery  by  rail  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Love- 
land,  Colo.;  Fort  Collins,  Colo.,  and 
Granby,  Colo.,  two-bedroom,  prefab- 
riated.  portable  and  demountable 
houses  for  the  Colorado-Big  Thomp- 
son Project,  Colorado,  as  follows:  35 
houses  for  the  Estes  Park  govern- 
ment camp,  35  houses  for  the  Fort 
Collins  government  camp  and  30 
houses  for  the  Shadow  Mountain 
government  camp.  The  houses  will 
be  erected  by  the  government  The 
specifications  contain  a  provision  for 
liquidated  damages  for  delay.  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  bona  fide  bid- 
ders; to  others,  $.50,  not  returnable. 
For  particulars,  address  the  Bureau 
uf  Reclamation,  Denver,  Colo. 


Engineering  Section 
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2/11/46  • 

LOW    BIDDER 

MOTEL  BUILDINGS 

OAKLAND.    Alameda   County.   Calif. 

Construction    of    motel    buildings. 

Owner — Mr.  Moody. 

Architects — Miller  and  Wamecke.  Fi- 
nancial   Center    Bldg.    Oakland. 

Low  Bidder — StoJte.  Inc.,  8451  San 
Le&ndro  St..   OaJcland. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied at  follows: 

Water  Supply  and  Sewage 
Disposal   Plants  31-32 


Bridges    _ 

Dams.   Reservoirs  and 

Dredging  _ 

Docks,  Piers  A  Harbors 

Parks,  Airports  and 

Playgrounds    ..._ 

Railroads.  Subways  and 

Tunnels   _ 

Electric  Lighting  and 

Transmission   Lines .*.. 

Sewers   

Streets  and    l-lighways 

Gas,  Water  and   Oil   Pipe 

Lines  _... 


33 

94 
35 

36 

37 

38 

3t 

40 

41 


31-32— WATER  SUPPLY  & 

SEWAGE  DISPOSAL 

PLANTS 
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2/11/46 
PLANNED 
MOTEL  Estimated  Cost,  1100,000 

EL  CERRITO.  Contra  Coeta  County, 
Calif.  Southeast  comer  San  Pablo 
Ave.  and  Ftnk  Lane. 
Construction  of  two  -  story  modem 
bungalow  motel,  60  or  70  units 
built  around  coffee  shop  and  re- 
reatlonal  area,  Si>anlsh  type  archi- 
tecture. 
Owner— Don    Kimball,    president,    El 

Cerrito  Chamber  of  Commerce. 
Architect — Not  given. 

Work  Is  scheduled  to  start  as  soon 
as  building  materials  can  be  ob- 
tained. 
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PLANS  BEING  FIGURED— BIDS 
OPEN    FEBRUARY  21,  3  P.  M. 
OREGON   RESIDENCE 
SAN  ANSELMO.  Marin  Co.,  Calif. 


LOS  ANGELES  CITY— GRADING,  PAVING 


LOS  ANGELES  Calif.  —  Warren - 
Southwest  Inc.,  2145  E  25th  St,  Los 
Angelee,  at  155,11868.  submitted  low 
bid  Feb.  6  to  Los  Angeles  Board  of 
Public  Works.  153  City  Hall,  Los  An- 
geles, for  improving  by  grading,  pav- 
ing and  by  removal  of  walks  and 
guard  rails  on  Mission  Rd.  betwe«n 
Aliso  and  First  St.,  Los  Angeles;  * 
cash  contract;  90  dajrs  for  oompl«- 
Won. 

Ths  work  involves: 

<1)  lump  sum.  grading,  including 
hauling,  but  not  including  2780 
cu.  j€m    oi  aicavaaoo ; 

it)  lump  sum.  removal  and  hauUng 
of  1632  Hn,.  ft  curb,  200  eq.  ft 
gutter,  8650  sq.  ft  sidewalk,  90 
lln.  ft.  wall.  26  lin.  ft  handrail 
and  2  CAtohbaslns ; 

(S>  76.703  «q  ft  AC,  «-ln.  concrat* 
base,  6-ln.  and  t-tn.  wearing 
•urfac* . 

(4'i  3-iS8  (Kj,  ft.  A.C.  weiurlng  sur- 
*&c«  of  variable  thickness,  avar- 
*f«  thickness  I-4n. ; 

IS'  33,374  mq.  ft...  concrets  pavement 
•     t-ln.   thicJc  ; 

(61  SCO  sq  ft  rook  and  oil  roadwajr, 
3- in.  thick; 


(17)  1425   if.   12-in.   VCP  sub-drain; 

(18)  1,425  Lf.  10-inch  do- 

(19)  1,425   l.f.   8-lnch  do' 

(20)  1,100  tons   rock  fill; 

(21)  51,000  Lf.   timber  piles; 

(22)  alterations  to  sewer  in  Treat 
Ave.,   16th   to   18th   Sts.; 

(23)  3  each  altering  14-inch  gate 
valve  setting   (AWS  system); 

(24)  1,290  l.f.  14-  and  16-in.  pipe  Une 
shifting,  altering  and  realign- 
ing  (AWS  system); 

(26)  640  Lf.  12-inch  do; 

(26)  altering  8-in.  hydrant  lines  (A 
W  S  system) ; 

(27)  3,160  lbs.  pig  lead   (do); 

(28)  4,900  lbs.  wrought  iron  bolts, 
nuts  and  washers   (do) ; 

(29  7380  lbs.  cast  iron  specials  cast- 
ings   (do)  ; 

(30)  4,760  lbs.  cast  steel  specials 
castings    (do); 

(31)  516  lbs.  cast  iron  valve  boxes 
(AWS  system)  ; 

(82)  14  c.y.  concrete  structures   (do) ; 
(33)  traffic    routing  work; 

PROSPOSITION    AD 
Covering   Prop.  AD   Only 

(1)  1,825  Lf.  7-in.  diam.  reinforced 
concrete   sewer ; 

(2)  70  Lf.  2-ft.  6-in.  x  3-ft  9-lnch 
reinforced    concrete    sewer ; 

(3)  45  Lf.   2x3-ft  do; 

(4)  connection  to  existing  7-ft.  dlam. 
sewer ; 

(5)  60  l.f.  27-in.  centrif.  spun  relnf. 
concrete  pipe  sewer; 

(6)  abandoning  exist  3x5-ft.  brick 
sewer ; 

(7)  taper  structure  at  14th  and 
Church  Streets; 

(8)  1,814  Lf.  5-ft  9-ln.  diam.  relnf. 
concrete  sewer; 

(9)  storm  overflow  structure  at 
Waller  and  Steiner  Streets; 

(10)  45   Lf.  21-ln.  VCP  sewer; 

(11)  57  Lf.  18-inch  VCP  sewer; 

(12)  232  l.f.  12-inch  VCP  sewer; 

(13)  7   each    12xe-in.    Y-branch; 

(14)  573  l.f.   10-in.  VCP  culvert; 

(15)  48  l.f.  6-in.  VCP  side  sewer; 

(16)  2    each    catchbasin; 

(17)  25  each  catchbasin  trap; 

(18)  21  each  manhole  on  cone,  sewer; 

(19)  11  each  manhole  on  VCP  sewer; 

(20)  1,260  l.f.   12-in.  VCP  sub-drain; 

(21)  1,260  If.  10-ln.  VCP  sub-drain; 

(22)  1,260  l.f.  8-in.  VCP  sub-drain; 

(23)  900  tons    rock   fill; 

(24)  alterations  to  weir  at  14th  and 
Dolores   Sts. ; 

(25)  65,000  sq.  ft.  pavement  excava- 
tion In  track  rea; 

(26)  6,400    Lf.    track    removal; 
(271  1,400  c.y.   excav.   below   pave.; 

(28)  1,700  c.y.  crushed  rock  ballast 
furnish  and  deliver) ; 

(29)  4,200    If.    track   construction; 

(30)  150  each   thermit  weld  Joints; 

(31)  standard   crossover; 

(32)  double  track  branch-off  at  Mar- 
ket Street; 

(33)  do  at  16th  Street; 

(34)  80  c.y.  trenches  for  coqduits  and 
drains    (track    work); 

(35)  50  l.f.  6-in.  VCP  drains  (do)  ; 

(36)  100  If.  4-in.  VCP  drains  (do) ; 

(37)  120  each  arc  wekled  copper 
bonds; 

(38)  2,000  Lf.  copper  bond  wlrs  at 
special  work ; 

(39)  200  If    lln.   galv.   pipe  conduit; 

(40)  66,000  sq.  ft.  asph.  cone,  wear- 
ing surface  on  concrete  base; 

(41)  80  tons  asph.  concrete-conform 
pavement ; 

(42)  4,800  sq.  ft.  concrete  l>ase  con- 
form pavement; 

(43)  traffic   routing  work. 
PROPOSITION    BC,   AO 

Covering  Ssctlon  BC  and  Sactlon  AD 

(1)  Junction  structure  in  Treat  Ava. 
at  17th  St; 

(2)  726  lln.  ft  9-ft  x  7-ft  8-ln.  re- 
inforced concrete  sewer  on  piles ; 

(3)  taper  structure  at  17th  and  Shot- 
well  Sts. 

(4)  974  lln.  ft  6-ft  6-ln.  reinforced 
concrete  sewer  on  pllea; 

(5)  taper  structure  at  17th  and  Mis- 
sion Sts. ; 

(6)  587  lln.  ft  5-ft  9-ln.  diameter 
reinforced  concrete  sewer  on 
piles; 

(7)  3761  lln.  ft  5-ft  9-ln.  diameter 
reinforced  concrete  sewer; 

(8)  taper  structure  at  17th  and 
Church  Sts. ; 

(9)  1825  lln.  ft  7-ft  diameter  rein- 
forced concrete  sewer; 

(10)  70  lln.  ft  2-ft  6-ln.  x  8-ft  9-in. 
reinforced  concrete  seiwor; 

(11)  45  lln.  ft.  2-ft  X  3-ft  reinforced 
concrete  sewer; 

(12)  connection  to  existing  7-ft  di- 
ameter sewer; 

(13)  60  lin.  ft  27-ln.  centrifugally 
spun  reinforced  concrete  pipe 
sewer; 

(7)  720  sq.  ft  rock  and  oil  roadway  '  (14)  abandoning  existing  3-ft  x  6-ft 


2/11/46  •     31 

BIDS  WANTED 

AMARILLO,  Texas.— Until  Feb.  12, 
8  P.  M.,  bids  will  be  received  by  the 
City  of  Amarillo,  office  of  A.  P.  Han- 
cock, city  manager.  City  Hall,  Ama- 
rillo. Texas,  for  the  construction  of 
improvements  to  the  water  distribu- 
tion system  at  Amarillo,  Texas.  Plans 
and  specifications  available  at  the 
above  office  upon  deposit  of  (26. 
Certified  or  cashier's  check  in  amount 
of  5%   of  bid  required. 


33 — BRIDGES 
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2/11/46  • 

BIDS  OPENED 

SAN  FRANCISCO— M.  &  K.  Corp., 
200  Financial  Center  Bldg..  at  $461.- 
937.45  total  bid  on  Proposition  BC; 
$345,170  on  Prop.  AD,  and  $796,989.55 
on  Propositions  BC  and  AD  com- 
biner, submitted  low  bids  February 
8  to  the  Department  of  Public  Wks, 
Room  282,  City  Hall,  for  construction 
of  Scott  Street  sewer  system.  Sec- 
tions BC  and  AD,  on  17th,  Church, 
14th,  Sanchex  and  Steiner  Streets 
between  Treat  Ave.  and  Waller  St 
Work   involves : 

PROPOSITION     BC 

Covering   Section   BC   Only 

(I>   lump  sujn.  Junction  structure  in 

Treat  Ave.  at  17th  St.; 
(21   726    l.f.    9-ft    X    7-ft    3-ln.    relnf. 
concrete  sewer  on  plies ; 

(3)  lump    sum,    taper    structure    at 
17th  and  Shotwell  Sts.; 

(4)  974  l.f.  6-ft.  6-ln.   relnf.  concrete 
sew^er  on  piles ; 

(5)  lump    sum.    taper    structure    at 
17th  and  Mission  Sts.; 

<6i  587    Lf.    5-ft.    9-ln.    dlam.    relnf. 
concrete   sewer  on   plies; 

(7)  1,948   If.    5-ft.    9-ln.    relnf.    cone, 
sewer ; 

(8)  lump    sum.    taper    structure    at 
17th  and  Church  Streets; 

(9)  54   Lf.   18-in.  VCP  sewer; 

(10)  115  Lf.  15-inch  do; 

(11)  112  Lf.  12-lnch  do; 

(12)  50  Lf.  10-ln.  VCP  culvert; 

(13)  2  each  <:atch basin  trap; 

(14)  17  each  manhole  on  coc.  sewer; 
j  (15)  6  each  manhole  on  brick  sewer; 
i  (16)  8  each  manhole  on  VCP  sewer; 


(59)  2000  lin.  ft  copper  bond  wlra  at  .also  Includes  producing,  hauling  and  ,  extension    of    JunJpero    Serra    High- 
special  work;                                        stockpiling,  53,000  cu    yds.   of  gravel  way    The  request  was  made    -ecently 

(60)  200  lln.  ft  1-to.  gahraalsad  pip«|top    course    material.    15,000   cu.   yds.  by  Mavor  Edward  M<?Guire  at  a  con- 
conduit;                                                     of  aggregate  for  bltumlnouB  concrete  ference    held    with    Bert    West    sur- 

(61)  66,000  sq.  ft   aaphaltie   ooncreta  |  and  3400  cu.  yds.  of  stone  chips.  The  veylng  engineer  for  the  district 
wearing     surfac*     on     concrete  '  work  Is  to  commence  within  30  days  Mayor  McGuire  and  City  Bnglneer 
base;                                                      after   notice    of   award    and    will   be  C-  L-  White  of  San  Bruno  glave  as 


(62)  80  tons  asphaltie  concrete  oon* 
form  pavement; 

(63)  4800  sq.   ft   concrete   base   oon- 
form  pavement; 

(64)  traffic  routing  work. 

Total   bids   were: 

(A)  M.  &  K.  Corp.,  San  Francisco, 
(Prop.  BC)  $461,937.45;  (Prop.  AD) 
$345,170;  (Prop.  BC  and  AD  comb.) 
$796,989.55. 


completed  within  180  day*. 


surancc    that    the    city    wouW    con- 
struct   a    400-foot    road    linking    the 


2/11/46 

BIDS  WANTED 

WALNUT  CREEK,  Contra  Coflta  gineer  urged  two  cloverleafs  to  reach 
Co.,  Csllf  — UnUl  February  10,  2  P.  M.,  ,  the  road  extension,  one  at  San  Bru- 
blds  wiU  be  received  by  the  Oak  no  Ave.,  the  other  on  Crystal  Springs 
Grove  School  District  O.  J    Wohlge-    Road.  i 

muth,  clerk,  schoolhouse,  for  193  feet  i  — ' 

of  6-foot  wire  woven  fence  of  No.  9  i 
tension    wire,    including   two    16-foot  ( 


0670  The  work  involves  four  miles 
of  grading,  draining  and  paving,  ke« 
ginning  about  three  inUea  esat  e< 
Flagstaff  and  extending  easterly. 

2/11/46  •     4§ 

BIDS  WANTED 

LOS    ANGKLES.    Calif .— Warren- 
Southwest  Inc.,  2145  E  25th  St,  Loe 


•     M  j  tunnel's   exit  to  Cedar   Ave.    At  the  i  Angeles,    at   $6,698.88,   submitted    low 
same   time,   the  mayor   and   elty   en-  |  bid  to  the  Los  Angeles  Board  of  Pub- 


(B)    Chas.    I*^Harney    San    Fran-  ;  gates.  Price  must  incltfde  erecUon  of  !  38 ELECTRIC    UGHTING 


Cisco,    (Prop.  BC)   $476,445.50;    (Prop 


AD)     $364,034.75 ;      (Props. 
AD  comb.)   $838,607.25. 
Unit   prices    were: 

Proposition    BC 

(A) 


BC    and 


fence  with  posts  set  In  concrete  three 
Inches  in  diameter. 

Specifications  obtainable  from  the 
above  office. 


TRANSMISSION  LINES 
EQUIPMENl^ 


(1) -•. 

(2) 

(3) 

(4) 

(5) 

(6) ~ 

(7) 

(8) — 

(9) 

(10) 

(11) 

(12) 

(13) 

(14).. 


$1,200.00 

101.00 

1,200.00 

82.00 

900.00 

81.00 

59.00 

1,000.00 

25.00 

24.00 

21.00 

6.00 

85.00 

150.00 


(16) 300.00 


(16) 

(17) 

(18) 

(19) 


(20) 

(21) 

(22) 

(23) 

(24) 

(25) — . 

(26) 

(27) 

(28) 

(29) — 

(30) 


310.00 

1.60 

1.50 

1.40 

3.00 

.50 

41,000.00 

350.00 

15.00 

15.00 

975.00 

.12 

.35 

.50 

.70 

.45 

.49 


(B) 
$1,300.00 
112.00 
1,060.00 
97.00 
900.00 
89.00 
64.00 
1,050.00 
18.00 
17.00 
9.50 
5.00 
53.00 
100.00    ' 
250.00    I 
240.00    I 
1.50    i 
1.30 
.85    I 
2.90 
.50 
33,000.00 
320.00 
10.60 
10.00 
650.00 
10 


12/11/48 


1 2/11/46 

IBIDS  OPENED 

j     AUBURN.   Ky— J.   A.   Jonee  Con- 
|8truction   Co.,   200  W.  4th   St,  P.   O. 
jBox    2162,    C:iiarlotte,    N.    C,    at    ap- 
j  proximately  $18,396,<XX),  submitted  the 
I  apparent   low  bid  to   the  U.   S.   Dis- 
trict     EJngineer     Office,      Nashville, 
Tenn.,  February  4,  for  the  construc- 
tion of  the  Wolf  Creek  Dam,  across 


M    BIOS  WANTED 


I 


RITZVILLE.  Wash— Until  Feb.  15, 
11  A.  M..  bids  win  be  received  by 
the  Big  Bend  Electric  Coo|)eratlve, 
Ritiville,  Wlash..  for  the  construc- 
tion of  200  miles  of  single  phase, 
7200- volt  distribution  line,  k>cated  in 
Adams  and  Franklin  counties.  Part 
of  the  material  has  been  purchased. 
Plans  and  specifications  may  be  ob- 
tained from  the  above  office  upon  a 


88 


the  Cumberland  River,  near  Auburn,  , 

Ky.  The  dam  will  be  approximately  [  125  deposit 

200  ft.  high,  with   an   earth  fill  dike  .  — 

and  will  Involve  placing  1,300.000  «»•  1 2/11/46 

^?Vrth  «r'*  "'^  '■'^•'^  ""■  ^*'"  roi?ANGE7o''uNTY,   Calif. -Until 
The  three  low  bids  submitted  were:  I  February    25.    2   P.    M.,   bids   will   be 

J.  A.  Jones,  CHiarlotte,  N.  C,  $18, 
1 396  000  - 

!s;.^A.    H«>,y,    Chicago,    I,,.,    «V  i  «c^ -^-.  •J',  ^'JfJ^.^f  ^^ 

!     Morrison  -  Knudsen     *     Associates,  i  ^  follows : 
i  $21,900,000. 


'  received  by  the  Department  of  Pub- 
i  lie  Works,  Division  of  Highways,  dls- 


(31) 

(32) - — - 

(33) 10,000.00 

Propotltlon  AD 

(1)     57.00 

(2) 58.00 

(3) „_-_...  37.00 

(4) 1,000.00 

(5).— ~ 29.00 

(6) 6,100.00 

(7) ..-  900.00 

•(8) 64.00 

(9) 2,700.00 

(10) 32.00 

(11) 24.00 

(12) 20.00 

(13) -  7.00 

(14) 6lOO 

(15) 9.00 

(16) 200.00 

(17) .  80.00 

(18) 140.00 

(19) 300.00 

(20) 1.60 

(21) 100 

(22) L40 

(23) S.0O 

(24) 850.00 

(25) -23 

(26) —  1^ 

(27) LfiO 

(28) 4.00 

(29) 4.00 

(30) 18.00 

(31) 1,400.00 

(32) 1,900.00 

(33) 1,900.00 


.50 
.60 
SS 

85.00 
1,200.00 


2/11/46  • 

LOW    BIDDERS 
,     CANTON.  Blaine  Co..  Okla.— C.   _-        -^ 

2;    !  Lytle    Co..     Sioux    City.    Iowa,    and  i  above  office. 
Amis    Construction     Co.,    Oklahoma 
City,  Okla..  Joint  adventurers,  at  $5.-    2/11/46 


Orange  County,  at  the  intersection 
I  of  Coast  Highway  and  Avenlda  Del 
Mar   (VII-Ora-2-SCle),  a  traffic  sig- 
84'nal   system   to  be  furnished   and   in- 

j  stalled. 
F.  1     Specifications  obtainable  from   the 


38 


72.50 

38.50 

33.00 

800.00 

32.00 

1,260.00 

1.250.00 

62.00 

2,300.00 

19.50 

l&OO 

17.00 


1192.623    .submitted    low    base    bid    to    BIDS  WANTED 

j  the  U.  S.  District  Engineer  Office,  i  ONTARIO.  San  Bernardino  Co., 
P.  O.  Box  61,  Tulsa,  OkUL,  for  the  Calif.— Until  Feb.  18.  8  P.  M..  bids 
construction  of  spillway  and  comple-  will  be  received  by  the  city  council 
I  tlon  of  embankment.  Canton  Dam,  on  i  of  the  City  of  Ontario,  office  of  the 
j  the  North  C^anadian  River,  In  Blaine  ;  city  Cleric,  City  Hall.  OnUrlo.  for 
!  Ceunty,  about  two  miles  north  of  1  installation  of  flood  lighting  along 
;  Canton,  Okla  Euclid  Ave..  Ontario.    The  work  in- 

j     The  completed  project  will  consist  |  eludes    installation    of    underground 
j  essentlaHy  of  a  rolled  earth  flU  em-  i  conduit.  j 

{bankment,  four  rolled  earth  fill  dikes,  | 

concrete  spillway  and  control  works  ,  2/11/46  *    38 


leee,    aTorage 


of    variable    thlekn 

thickness  1-in. ; 
(6)  1583    lln.    ft    unplastered    curb, 

type  B; 
(9)  125    lln.    ft    unplastered    curb, 

type  D; 

(10)  62  lin.  ft  monolithic  curb; 

(11)  1939  sq.  ft   course  sidewalk,  t- 
In.   thick; 

(12)  272  sq.   ft   monolithic  sldewalX; 

(13)  15  lln.  ft  reset  iron  railing; 

(14)  reset    two   manhole    frame  and 
cover  sets  to  grade; 

(15)  storm   drain  and  appurtenances 
complete  in  place; 

(16)  48  lin.  ft  6-in.  house  cennectlon 
sewers ; 

(17)  replace  manhole  frame  and  cover 
cover  sets   (4  units). 

Total   bids   were : 

(A)  Warren   -   Southwest   Inc..  $35,- 
118.68 

(B)  Griffith  Co.,   $37,813.21 

(C)  John  J.  Swigart,  $39,760.18. 

(D)  T.  E.  Sherlock,  $42,562. 

(E)  Wm.    Radkovlch   Co..   $45,379.34. 

(F)  Charles  T.  Brown,  $61,697.98. 

(G)  Engineer's  ElsUmate,   $39,796.68. 


Unit  prices  were: 


(1).. 

(«}.... 
(4).... 
(5).. 
(•)... 
(»)-.. 
(§>.... 

(M).... 

Ol)- 

«11).- 

(18) 

(14).... 

(15).-. 

(16).... 

(IT). 


(A) 
18000.00 

1125.00 

.24 

j04 

.81 

.U 

jM 

Jf 

.8* 

Llf 

.25 

-  4W 

30.00 

25.00 

776.00 

2.50 

70.00 


(B) 
$4600.00 

ISOO.OO 


.!• 


.Tf 

M 


lOOO 

mo.W' 

£.19 
130.00 


(C) 

$6681.00 

2780.00 


.«• 

14D 

JO 

X 
45.00 
40.00 

ii4a.oo 

5.00 
31&00 


(D) 
$3809.75 
1704.30 
.80 
.043 
.46 
.10 

.or 

JO 

1.00 


45.00 
24.00 

800.00 
.90 

200.00 


(E) 

$2367.00 

1300.00 

.85 

.05 

.46 

.08 

.06 

1.00 

1.10 

1.60 

JO 

26.00 
76.00 

900.00 
8.00 

200.00 


(F) 

$6588.50 

•76.80 

.38 

.06 

.45 

.U 

.00 

1.20 

LOO 

LTf 

JS 

J4 

70.00 

50.00 

930.00 

3.00 

264.00 


(G) 

$4400.00 

850.00 

.30 

.06 

.35 

.09 

.06 

.74 

.90 

2.00 

JO 

JS 

15.00 

30.00 

826.00 

3.00 

200.00 


RIP  RAP  and  CRUSHED  ROCK 


WHOLESALE  ONLY 


Superior  Rock  Company 


.awiv 


24S  McAdam  St.,  Oakiand  11,  Calif. 


Otympic  1636 


I 


PLASTERING  MATERIALS  -  CEMEISTT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

1  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4696 

CERTAIN-TEED  ROOFING  PRODUCTS 


hrick  sewer; 
(16)  taper    structure    at    14th     and 
Church  Sts.; 

(16)  storm  overflow  structura  at 
Waller  and  Steiner  Sts.; 

(17)  45  lin.  ft  21-in.  vitrified  clay 
pipe  sewer; 

(18)  111  lin.  ft.  18-hi.  vitrified  clay 
pipe  sewer; 

(19)  115  lin.  ft  15-in.  vitrified  clay 
pipe  sewer; 

(20)  344  lin.  ft  12-in.  vitrified  clay 
pipe  sewer; 

(21)  7  each  12-in.  x  6-in.  T  hranches; 

(22)  623  lin.  ft  10-in.  vitrified  clay 
pipe  culvert; 

(23)  48  lln.  ft  6-ln.  vitrlifed  clay 
pipe  side  sewer; 

(24)  2  each  catchhasins; 

(26)  27  each  catchbasin  traps; 

(26)  38  ech  manholes  on  concrete 
sewer; 

(27)  6  each  manholes  on  brick  sewer; 
(38)  19    each    manholes    on   -ritrlfled 

clay  pipe  sewer; 
(29)  2685  lin.  ft  12-ln.  vitrified  clay 

pipe  subdrain; 
(SO)  2686  Ihs.  ft  10-in.  vitrified  day 

pipe  subdrain; 

(81)  2685  lln.  ft  8-tn.  vitrified  clay 
pipe  subdrain; 

(82)  2000  tons  rock  fill; 

(38)  51.000  Un.  ft  timber  pUes; 

(84)  alterations  to  sewer  In  Treat 
Ave.,  16th  to  18th  Sts.; 

(SO)  alterations  to  weir  at  14th  and 
Dolores  Sts.; 

(86)  8  each  altering  14-h3.  gata  vmlTa 
setting  1A.W.S.  aystem) ; 

(ST)  1290  lln.  ft  14-in.  and  16-ln.  pipe- 
line shifting,  altering  and  re- 
aligning (A.W.S.  system); 

(38)  640  lin.  ft  12-ln.  plpelina,  shift- 
ing, altering  and  rcalignlns  (A. 
W.8.  system) ; 

(S9)  altering  8-ln.  hydrant  Unea  (A- 
W.S.  system) : 

(40)  8160  lbs.  pig  lead  (A.W.S.  sys- 
tem); 

(41)  4900  lbs.  wrought  Iron  bolts,  nuts 
and  washers  (A.W.S.  systam) ; 

(42)  788  lbs.  cast  Iron  specials  cast- 
Inga  (A.W.S.  system) ; 

(43)  4760  lbs.  cast  steel  special  oast- 
tegs  (A.W.a  syatam); 

(44)  510  lbs.  cast  iron  valra  boxaa  (A. 
W.8.  system); 

(45)  14  cu.  yds.  concrete  structoraa 
(A.W.S.  system): 

(46)  66,000  sq.  ft  pavement  aacoava- 
tlon  in  track  area; 

(47)  6400  lln.  ft  track  removal, 

(48)  1400  cti.  yds.  excavation  below 
pavement; 

(49)  1700  cu.  yds.  crushed  rock  t>a4- 
last  (fumishtag  and  delivering) : 

(50)  4200  Un.  ft  track  construction; 

(51)  150  Joint  thermit  weld  JoinU; 

(52)  standard  crossover; 

(53)  double  track  branch-ott  at  Mar- 
ket St: 

(54)  double  track  branch-oCf  at  Six- 
teenth St; 

(56)  80  cu.  yds.  trenches  for  conduits 
and  drains  (track  work) ; 

(58)  50  lin.  ft  6-tn.  vitrified  day  pip« 
drains  (track  work); 

(57)  100  lin.  ft  4-ln.  vltrttled  day 
plpa  Aralna  (track  work) 

(8t)  120    aafdi    are    wslded 


(34) 

(30) — 

(36) 

(37) 

(38) . 

(39) 

(40) 

(41) 

(42) 

(43) 


5.50 
IJO 
1.60 
7.00 

J5 
1.60 

.43 

laoo 

.44 

6.000.00 


5.00 

5.00 

190.00 

53.00 

100.00 

240.00 

1.50 

1.30 

J5 

2.90 

100.00 

.16 

1.16 

2.25 

3.70 

8.10 

15.00 

1,200.00 

1,900.00 

1.500.00 

2.25 

1.80 

1.00 

4.00 


and  service  buildings.  The  four  dikes,    FUNDS  APPROPRIATED 

a    portion    of    the   embankment    and       NEWPORT    BEACH,    Orange   Co., 

part  of  the  excavation  for  the  spUl-   Calif  .—The  city  council  of  the  City 

4«    iway  have  been  completed  by  a  pre- j  of  Newport  Beach,  City  Halll,  New- 

^^    '    • I  port  Beach,   has  appropriated  funds 

i  for    construction    of    a    60-ft.    drain 
j  across  Bayside  Dr.,  Newport  Beach. 


ivlous  contract. 


I 


The  work  involves: 

(1)  2.000,000  cu.  yds.  excavation; 

(2)  1.700.000  cu.  yds.  fill;  i  

(3)  10.060  cu.  yds.  sand  In  drainage  '  2/11/46  j  "  W 
trench-                                                   j  BIDS  WANTED 

(4)  180.000  cu.  yds.  (regular  bid)  and  ,  DALY  CITY.  San  Mateo  Co.,  Calif. 
800000  cu.  yds.  (altamate  bid)  i— Until  February  11.  8:30  P.  II..  bids 
protection    stone    and   tadudlng  { will    be    received    by    the  Daly    City 


crushed  rock,  riprap  and  derridc 
stone; 
<5)  120.000  bbls.  cement; 

(6)  1.000,000  lbs.  reinforcement  ited; 

(7)  110,700  cu.  yds.  concrete; 

(8)  3600  lbs.  copper  water  stops; 

(9)  140  lln.  ft  4-in.  concrete  plpa; 

(10)  125     lin.     ft     15-ln.     corrugated 
metal  pips; 

(11)  600   lln.    ft.    6-ln.    vitrified   day 
pipe; 

(12)  8600  lln.  ft.  6-ln.  perforated  vitri- 
fied clay  pipe; 

(13)  33.800  lbs.  mlscsllaneous  wrought 
Iron  pipe; 

.16     (14)  40,000  lbs.  mlsedlanaoua  oaatlroA 

1.80 

.36 

13.00 


Council,  City  Hall.  Daly  City,  for 
furnishing  a  fire  alarm  system,  con- 
sisting partly  of  new  installations 
and  partly  of  extension  and  Im- 
provements of  the  existing  fire  alarm 
systems  of  the  Clt  yof  Daly  City,  San 
Mateo  County,  Calif 


lie  Works,  153  Cnty  Hall,  Ixm  An«rel«^ 
February  6,  for  the  i4>pUGation  o« 
asi^alUc  cement  seal  coating  and 
the  spreading  of  sand  on  apprad- 
mately  1439,775  sq./t  of  taztways, 
loading  apron,  parklnif  areas,  servica 
roads  and  gutters  at  the  Ixw  An- 
geles Airport;  a  cash  ccmtrmet;  tO 
days  for  completion. 

The  bids  were: 

Warren -Southwest  Inc..  iaiM.88. 

Guerin  Broa.  $600688. 

Oswald  Bros..  $8574.56. 

Vinnell  Co..  $11,388.09. 

Charles  T.  Brown.  $12,727.86. 

McClanahan  &  Mulleneaux,  $18»- 
061  80 

Griffith  Co..  $13029.80. 

A.  A.  Velt  $14,737.66. 

Williams  Construction  Co..  $15,- 
943.32. 

Nathan  A  Moore,  $19,091.79. 


2A1/46  •     •     40 

BIDS   OPENED 

SAN  FRANCISCO.  —  «aton  and 
Smith,  715  Ocean  Ave.,  at  $218,791 
subteitted  low  bid  to  the  Fublla 
Works  Office.  Room  2110,  Admin- 
istration Bldg.,  San  Francisco  Naval 
Shipyard,  San  Francisco,  xinder  NOy 
12825,  Spec.  17015  for  installation  of 
additional  paving  which  shall  be 
used  for  streets,  yards,  piers  and 
sidewalks  at  the  San  Francisco  Naval 
Shipyard. 

Complete   bids  were: 

Eaton  &   Smith,  $218,791. 

Chas.   U   Harney,  $288,560. 

Lowrie    Paving  Co.,   $209,600. 

Fay    Improven^nt   Co.,   fSOO.OOO. 


2/11/46  •     « 

TO  ASK   BIDS 

PHOENIX,  Arlx.The  dty  commis- 
sion of  the  cnty  of  Phoenix,  Arts., 
has  approved  plans  and  specifications 
and  authorized  an  immediate  call  for 
bids  for  the  construction  of  paving 
and  other  Improvements  on  portions 
of  19th  and  20th.  Ave.,  Granada  and 
Monte  Vista  Rds.,  Palm  Lane  and 
Holly  St,  Phoenix.  Plans  and  sped- 
fications  were  also  approved  for  tha 
construction  of  street  Improvements 
as  follows : 

(1)  improve  alleys  In  Liou  MAr  Vista, 
Encanto  Vista,  Lioma  Vista  Placa 
and  7th  and  Windsor  Aves;  esti- 
mated  cost,  $13,621 ; 

(2)  improve  portions  of  Thomas  Rd., 
Edgemont  Ave.,  Windsor  Ave., 
Cambridge  Ave.,  L«wis  Ave.,  Ver- 
non Ave.,  6th  and  6th  Aves..  Wll- 
shire  Dr.  and  Encanto  Blvd ;  esti- 
mated cost.  $12,907.40. 


2/11/46  •     •     40 

CONTRACT    AWARDED 

SAN  FRANCISCXD.— Chaa.  L.  Har- 
ney, 625  Market  St,  at  $2248  awarded 
contract  by  the  Departnaent  of  Pub- 
lic Works,  Room  282,  City   Hall,   for 


T;       .J.     ..    '        K»l4«-Ki»   ♦*««^   *>.•    improvement  of  Pine  Street,  betw 
specifications  obtainable  from   the!     ^^^  ^^^  Stockton  Street. 


above  office, 


.85 
10.000.00 


Propositions   BC   and   AD 


(1) 1.136.00 

(2) 98.0C 

(3) 1.200.00 

(4) 79.00 

(5) 800.00 

(6) :.-  78.00 

(7) 57.00 

(8) 930.00 

(9) 60.00 

(10) 58.00 

(11) 37.00 

(12) 1.030.00 

(13) 28.00 

(14) - 6,100.00 

(15) 900.00 

2.100.00 

32.00 

23.00 

22.00 

20.00 

7.00 

6w00 

9.00 

206.00 

80.00 

135.00 

280.00 

300.00 

1.60 

1.40 

1.80 

3.90 

.50 

3,500.00 

330.00 

335.00 

14.00 

14.00 

1.000.00 

.12 

.84 

JT 

.68 

.43 

48.00 

.28 

1.40 

1.40 

1.40 

4.00 

4.00 

15.00 

1,400.00 

3,000.00 

2,000.00 

6.00 

2.00 

2.00 

)^\ Z:,  T.OO 

(60) 2 

(80) ^-Jj 

}S — :.r:::      •« 
S  ::::i -  ^^^-^ 


1,300.00 

112.00 

1,050.00 

97.00 

900.00 

89.00 

63.00 

1,060.00 

72.50 


2/11/46  •     W 

LOW  BIDDERB  _[ 

SHOSHONE  PROJECT.  Wyoming. 

— ^The    foUowng    apparent    lew    bids 

were    submitted    February   8    to    the 

Bureau  of  Reclamation,  Denver,  Colo., 

pipe;  under  Spec.   No.   1139  for  furnishing 

(15)  96,000    lbs.    mlsoellansous    metal   and  delivering  fob.  cars  at  the  shlp- 
■wortc;  I  ping    point    or    f.o.b.    cars    at    Ther- 

(16)  62,800  lbs.  miscellaneous  iron  and  jmopoUs,  Wyo.,  at  the  option  of   the 
steel  castings ;  '  bidder,    transformers,    switches,    etc. 

(17)  5000  lbs.   miscellaneous  non-fer-  j  for  Hot  Springs  County  REA  substa- 
rous  metals ;  j  tlon,  Shoshone  Project,  Wyoming : 

(18)  47,000  lbs.  lead:  i  Schedule  No,  1 

(19)  240,000  lbs.  talnter  gats  embed-  |     Kuhlman  Electric  Corp.  (1)  $6882.50, 


4f 


died  metal: 

(20)  12.000  lbs.  talner  gate  steel  forg- 
Ings; 

(21)  6700  lbs.  rubber  seals,  molded; 

(22)  20.000  lbs.  talner  gate  corrosion- 
resisting  steel; 


ssiso    1(23)  900.000  lbs.  talner  gate  movable  |ing  Co.,  $1817.25 


(la)   $9101.08,   (2)   $89.71 

Schedule  No.  2 
Westinghouse  Electric  Corp.,   Den 
ver.  $2018. 

Schedule  No.  8  i 

Menco  Engineering  ft  Manufactur-  | 


2/11/46  • 

CONTRACT    AWARDED 

SAN  FRANCISCO.— Chaa.  L.  Har- 
ney. 625  Market  St,  at  (1)  $.35;  (2) 
$1.25;  (3)  $2.60,  total,  $5050  awarded 
contract  by  the  Department  of  Pub- 
lic Woriu,  Room  282,  City  Hall,  for 
improvement  of  43rd  ATonue,  east 
half,   between   Ortega  and   Pacheco. 


40 


2/11/46  • 

CONTRACT    AWARDED 

SAN  FRANCISCX>.— Piombo  Bros. 
St  Co.,  1571  Turk  St,  and  Charles  l^ 
Harney,  625  Mai^et  Street  at  $800 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282.  City 
Hall,  for  sand  removal  on  39th  Ave. 
bet  Taraval  and  Santiago  Streets. 


33.00 

300.00 

32.00 

1,250.00 

1,250.00 

2.300.00 

19.50 

18.00 

17.00 

9.50 

3.25 

6.00 

6.00 

1.90 

.58 

100.00 

250.00 

240.00 

1.00 

1.30 

.86 

32.90 

.50 

83,000.00 

150.00 

320.00 

10.60 

10.00 

650.00 

.10 

M 

Mi 

.60 

.35 

86.00 

a6 

1.15 

2.25 

2.25 

3.70 

8.10 

15.00 

1,200.00 

1.900.00 

U600.W 

2.25 

1.30 

1.00 

4.00 

.15 

1.30 

.36 

13.00 

.35 

22.000.40 


parts. 
j  (24)  lump  sum.  talner  gate  operating 
machinery ; 

(25)  lump  sum.  3  tractor-typo  slulea 
gates    and    1    emergency    gats,  i  — — 

with  frames,  guides,  hoists  and  . 

conduit  liners:  !  39 SEWERS 

(26)  lump  sum,  standby  dectric  gen-  ■,  ___ 

eratorunit;  ,2/11/46 

(27)  lump     sum.      masonry      servica    BONDS  VOTED 


Schedule  No.  4 
Westinghouse  Electric  Corp.,  $736.76. 

Sohedulo  No.  5 
General  Electric  Co.  $61332 


IUin|)         DUUI.  uimavt'^j  —~-  ••■"-'   mj  IN  U»     VWltl^  i 

building   Including  water  treat-  I     LONG   BEACH,    Los  Angeles    Co 


ment  plant  therein; 


Calif— The  City  of  Ltmg  Beadh  voted 


(28)  lump  sum,  elevated  water  stor-  !  bonds  February  5  in  the  amount  of 
age  tank:  1  $4,000,000  to  finance  the  use   of  tha 

(29)  29,000  lbs.  metal  conduit;  Metropolitan  sewage  system  facilitiaa 
(90)  5606  lin.  ft  2-ln.  fiber  duct;  ;  by  County  Sanitation  District  No.  8. 
(81)  lump   sum,   electric   wiring,   fix-   The  proposition  provides  for  the  ex- 

tures  and  equipment ;  |  penditure  of    $2,906,000   for  the    con- 

(32)  1000  sq.  yds.  sodding,  Bermuda;    struction  of  trunk  sewers  and  other 

(33)  12,000  sq    yds.   sodding,   buffalo  work   within   District  8;    $786,000  to 
gTtLB».  [pay  for  a  25%  Interest  in  the  exist- 
Second  and  third  low  bidders  were :    ing  joint  treatment  plant  and  outfall 
James  &  Phelps  Construction  Co.,  i  line  at   White   Point    of   the   Metro- 
Oklahoma     City,     Okla.,     $5,857,643.60  '  politan  sewage  district,  and  for  $857,- 
(base  bid).                                                   j 000  as  the  district's  25%  shar*  of  the 

Western   Contracting   Corp..    Sioux   cost  of  expansion  of  these  fnvcilitles. 
Cltv    Iowa,  $5,863,299  (alternate  bid).  !  The   district  Includes    most   of   I^mg 

1  Beach  and  tAkewood  Village  and  an 

t I  area  south  of  Bellflower. 


35—      DOCKS,  PIERS  A 
HARBORS 


2/11/48 

CONTRACT   AWARDED 


85 


STREEirS  ANt> 
IfiGHWAYS 


2/11/46 

BIDS  OPENED 

DENVER,   Colo.— Gardner  Jb 
redge.    Glenwood    Springs,    Colo.,    at 
$48,021.60.   submitted   the  low   bid   to 
the  Colorado  State  Highway  Depart- 
ment  A.    F.    Hewitt,   state   highway 
engineer,    Denver,    Colo.,   Feb.   6,   for 
the    construction    of    stata    highway 
project   No.   49-64-501.  gravel  surfac- 
ing project  1.477  miles  long,  located 
between  Rangely  and  Wileys  Resort, 
SH   No.   64.   in  Moffat  County.   Colo- 
rado. 
The  three  low  bidders  were : 
Gardner  A  Eskredge,   $48,021  00 
U.    S.    Slegrist    and    Steinwaki    * 
Watts,  $48,410.9a 

Northwestern  Engineering  Co.,  $61,- 
86050. 


41 — GAS,  W.ATER  AND  OIL 

2/11/46  •     41 

CONTRACT  AWARDED 

EVERETT.  Wash.— Kirk  A  Thomas, 
326  Perkins  Bldg.,  Tacoma,  Wash, 
at  866,949  (reservoir  watiMr  main  only). 
submitted  low  bid  and  waa  awardad 
contract  by  Sndiomish  County  Pub- 
lic UtillUee  District  No.  1,  A.  Mur- 
ray, manager,  for  construction  of 
water  system. 

Other  bidders  were: 

Superior  C;<»»structlon  Co.,  4610  37tk 
Ave.   SW.,  Seattle,  $75,968;  alUmats. 


BREMERTON,  Wash  —Sheu man  A   2/11/46  j  « 

Johnson.  Lloyd  Bldg.  Seattle.  Wash.  '  TO  ASK  B«D8  ,_«„  , 

at  $442  411    was  awarded  contract  by:     MARYSVILLE,  Wash.-Fro<!t  Hal«) 
the  U  'S    Navy   Public  Works  Office.  '  city   engineer.   City   Hall.   MarysvUie,  ;  $«).507 

Bide  "  No     78     Pujret    Sound     Navy    Wash.,  will  issue  a  call  for  bids  about  j      Matt    Msiajiptna    A    Co.,    1901 
Yard     Bremerton     Wash      for    sub-    March    6   for    an    addition    t<:    sewer  |  Ave.  S.,  Seattle    179.813,  alternate  the 
division     of     drydock     No.'    3.     I^8*t    «y«.te   mat   north    end    of   Maryevlll* ;    same. 
Sound  Navy  Yard,  Bremerton.  Wash. :    estimated  cost.  $25  000   Work    *111  In- 
Sneclficatlon    No    18857,   NOy    126B5.  .  volve  about  IVi   miles  of  Be^cr  pipe 
B^wwerecdved  November  6  land  about  1  mile  water  rnain    Indud- 

Bids  were  receivea  novemp^  ^^^    ^^^   ^^  ^^   ^^.^^  pipe*    i«r  Ave     SmtUe,  no  baaia  bid;  aMer 

•    85 'and  4-in.  water  pipe  j  nate,  $£2  D3« 


Thorbum  A  L<ogoso,  4606  86th  Ava 
SW.  Seattle,  $77.482 ;  no  alternate. 
Valley  Construction  Co.,  7708 


2/11/46 

BIDS  WANTED— TO  BE  OPENED 
t  FEBRUARY  21,  1:80  P.  M. 
I  REPAIR  PIER 

SAN  FRANCISCO   Embareadero. 

Repair  damagtyi  comer  con 


41 


owneK  Frank  O.  White,  chief  engi- 
neer. 


JJUbAMS,  RESERVOIRS  & 
^  DRBDGING 

2/11/46  •• 

"^  TORT    PECK,    Mont-The    U.     8. 
D^Slct  Engineer  Office.  Fort  Peck 

^r^rn^S&u'S;;^.'^- 37-  railroads,  sub. 

15    and    wUl    receive    bids   approxi- '  


2/11/46  •     40    2/U/46 

CONTRACT     AWARDED  CONTRACT    AWARDED 

SOUTH    GATE,     U:*    Angei*--     Co.,         PROVO  RIVER  PROJlK?T,  Utah.— 

cret©  deck   Calif— Edglngton   Oil    Refinerv     2400  [  carl     B      Warren.     Pleasant     Gnrrs. 

^r,A   f»nrf^r   Hne  on   the   south   side  '  Arteela,    Long    Beacli    at    Sfi«3i'    bas  ,  Utah,  at  $442,751.50,  awarded  contriw:* 

f  T>i    ^4  ^***°    awarded    contract    by    tne    lx»s  ,  by  the  U.  S    Bureau  of  Reclamation, 

O^ep^B^rd  of  SUte  Harbor  Com-  '  ^"K«if«.  ^^,'?*  ?'_.^."*^_V??  ;!*"_.^  !  ?'*^*'«*".- ^.    ^"'i°<?'...  '=^'*^.!^,^°?!'': 

mlssloners.  Ferry  Bldg,  San  Fran 

Cisco. 
Plans  by  engineering  departmen 


Iphaltic    concrete    yard     surfacing    at  j  const  ruction     of    steel     pipeline     and 
,t    of    '-^•'     San     (iabriel     Ave      elementary    concrete  Btructurea,  station  43T-i-l«.43 


8cho<4.  8«2S  San   Gabriel   Ave 
Gate 


South 


Specifications    prepared    by    Archi- 


,^fi  ••^ss-'oSS  ^  .^^' s^uoo  !;rsrB^T"B 


obtained    from    the   above    office 
the  owner  upon  deposit  of  $10 


Nlbecker,    Jr ,    arciiUect.    1423    South 
San  Pedro  St.  L.os  Angelca.  , 


40 


mAtelv   30  days   later,   for   construc- 

mateiy  ^  J^'y      .   r-istng    crest    of  ,  

''^'^n  di^^d^  d^e  S^isTFort   2/11/46 


WAYS  Sc  TUNNELS 


'2/ll/4« 

■CONTRACT    AWARDED 

ARIZONA     STATE     HIGHWAY.^ 

'Tanner  Construction  Co..  731  N    Ava 

•     f7il9,   Phoenx.   Ariz.,   at   $824.994..il'i3,    was 

•  awarded     contract     by     the    Arixona 

LOS    A?CGEIJSS    Calif— ITn  til  Feb.  .  State  Highway   Commission,   ]  739  W. 

bids  will  be  received  by    Jackson    St,    mioenix.    for    the    tm- 

-      -     Blow 

ay,     mciuuoiB  ^-"riZ^--- the  ereit  '  I^^««>a    St.    Lc»8    Angeles,    for    the    Highway,  n  S4  (4).  Scneauie  ^  AFE  ! 
gravel   base   ^o"""?^ .^^^^^^  S^|»ale  of  structural  steel,  consisting  of  ;  6670.   The    wortc    invoivee    7    miles    of 
of    the    dam    w*<\^^Xr^^e  ^.    one    single   span    high    truss    bridge,    grading,    draining    and    pavtag     be- 
^.steni  along  the  r^-\^^^^.  JauK*niilroad.   150-foot  span    ginning  about  7^^  miles  east  o-  Flag- 


to  staUon  479+41. .W,  stAtion  10M)-7636 
to  station  117«M-rr.50.  station  1413— 
08.00  to  station  14e8-M.,50,  atatioa 
1613^-03.00  to  elation  1634---01,3O.  and 
Provo  RlTer  criming,  Citation  3'T4-fi» 
to  station  3754-^.  Salt  l^ke  Aqus- 
duct.  Aqueduct  Division,  Provo  River 
Project,  Utah.  WoriiB  l.«  uituated  bs- 
tween   Provo  and  Sail  LaJcs  City. 


(Continued  on  Page  Four) 


of  4  feet  for  a  ^^^®.°J,  *P^I^"  1  26,  11  A  M..  bids  will  be  receiver  ny    jacKson    at.,    i-noenix.    lor     lur 
mately  4  miles,  conf^^^f  f.  TS."  l  th  e    U.    B.    Engineer    Office.    T51     S.  ;  provement  of  the  Flagstaff -Win. 
way.     including    P^'^^^f^^    °i  ™;  I  Piimeroa   St.    L>8    Angeles,    for    the   Highway.  FT  84  (4).  Schedule  2,  / 
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night  lighting  8>  ^^  !  narroTv-  jfauK*^   rauruKiu,    iov-i'^%«<.  »t~."    g.*... — e.  — " ■  ri •- 

travel,  17.000  sq.  yds-  of  Stone  facing  !  ,    ^1     ARIZONA     STATE    HIGHWAY  - 

fTdam  and  88  ^^^'^'f^^^  ^^  \  APPROVAL   SOUGHT  !  Fisher  Contracting  Co.    516  S    rth  St. 

with  underground  ca**'®  f^*®™  ^*^  san  BRUNO,  San  Mateo  Co..  Cat  Phoenix,  Artx .  at  $448,211  31  wae 
(cu  yds.  of  gravel  blanket  and  stone  .,j^^  ^j^^  ^  g^  Bruno  has  ap-  awarded  contract  by  the  Amona 
for  dam  facing  will  be  furnished  by  fpu^^  j^  Highway  District  No.  10  of  [State  Highway  Commission.  1739  W. 
the  government  and  placed  by  the  |  s^j  M^teo  Cfiunty  for  construction  Jackson  St.  Phoenix,  for  the  im- 
oontractor).  A  borrow  pit  is  adjacent  of  a  150foot  long  tunnel  In  Hunt-  provement  of  the  Flagstaff -Wlnaiow 
to  th«  construction  arsae    Tke  work   tngton    Canyon    under    ttis    propoeeO     mghway    Fl  94  <4'    Sahsdato   '    A— 


JohD  Cassaretto  Co. 


BInoe  1HM 


ir»d   Stir    *cl«y« 


BUlLDir4G  MATERIALS 

REAOV-imx   CONCRETC 
;     ROCK-lANO-aRAVCL-LIMC 
t   CFMENT-PLASTER-liORTAII 
METAL   LATH-WOOD   l_ATH 
1        iTUCCO-WlRC-NETTfWe 

!  SERVICE  UNEXCELLED 


BUNKCfli 


£k 


\ 


\- 


( 

I 
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DAILY     PACIFIC     BUILDER 


MONDAY.  FEBRUARY  If.  1946 


uilding 


Permils.  Co^rtn^f  s  -  -  -  RecorJecl  MotMCes 


BUILDING  PERMIT 

Applications 

$600  AND  OVER 


BAN   FRANCISCO 


ALTBR  funerai  home.  |19,000;  NW 
Sutler  And  Plorc*  owner,  R  aad 
Ktbel  Sctiar»tag,  c/o  cntr;  con- 
tractor, J   b  Mailoch.  866  MlMlocL 

DWIIULINOe,  tighi,  I -story  fnune. 
16300  each;  W  iMh  Ave  lOu,  126, 
ISO.  176,  200,  2S0,  239  ^6  S  P«- 
chMo;  owner  aco  builder,  Claude 
T  Undaay  Co,  824  Taraval  SM-oet. 

DWEL-LINOe.  two  l-atory  fnune, 
^5500  e&ch ,  owner  and  btUlder, 
Bernard   l>  L<ewla,   1466  Waller. 

HOMi:.  1-Btorr  rraoae,  |6000;  Baat 
18th  Ave  127  8  UUoa;  owner.  If  P 
Muldoon.  421  33rd  Ave. 

AI^TKR  bank.  fiSOO,  5G00  Geary; 
owner,  Bank  of  America,  100  Mont- 
gomery 8t;  contractor.  Capital  Co, 
1  Powell  8t;  pians  by  contractor. 

DWELLJNQQ,  four  1 -story  frame, 
$45«0  each;  NW  40th  Ave  and  Ul- 
loa,  W  40th  Ave  25,  90,  75  N  UI- 
loa ;  owner,  Atlaa  Realty  Co,  1500 
Judah;  contractor,  Pacific  Coast 
Constr  Co,  1500  Judah. 

DWSULING8,  six  1 -story  frame,  |4- 
000  each ;  W  46th  Ave  143,  168,  193 
S  Noriega;  W  46th  Ave  175,  150. 
aOO  N  Ortega;  owner,  Atlas  Realty 
Co,  1500  Judah  St;  contractor  .Pa- 
cific Coast  Constr  Co,  1500  Judah. 

AI-TER  offices,  »3500;  SW  Battery 
and  Pine  9ts;  owner,  Chas  W  Don- 
ohoe,  c/o  cntr;  contractor,  Ira  W 
Cobum,  2048  Market 

ALTER  rooming  house,  J250«,  1905 
Van  Ness;  owner,  L«wis  A  Mar- 
ston,  c/o  cntr;  contractor,  Leon- 
ard Salomon,  1734  Broderlck  St 

ALTER  dwelling,  »2000;  340  Lom- 
bard; owner  and  contractor,  Ver- 
non Smith,  2126  Pierce  St. 

ALTER  office,  |1500;  144  2nd  8t; 
owner,  Koret  of  Calif,  prem;  con- 
tractor, Hill  &  Smale,  686  6th  Xv&. 

ALTER  dwelling.  $1100;  1655  27th 
Ave;  owner  and  contractor,  M 
Barde,    premises. 

ALTER  flat  and  office,  $1000;  1221- 
23-25  Webster  St,  owner,  J  B  and 
B  M  Price,  1287  Turk  St;  con- 
tractor, Martinez  A  Calhoun,  1794 
Sutter  St 

SIGN,  electric.  $500,  240  Stockton  St; 
owner  and  contractor,  Foster  luid 
Kleiser,  1675  Eddy   St 

YARD  OFFICE,  l-story  frame,  $500; 
266  Laguna  Honda  Blvd;  owner, 
Jas  H  McFarland,  624  2nd  Ave; 
contractor,  same 


ganizatlon February    L   1946 

Feb  7.  1946— SSk^TION  HOUSE  No 
1,  SecUon  No  6,  Berkeley.  S  P 
Co  to  8  H  KoUer...  February  6,  1M6 

Feb  7.  1946— TRACKS  19,  30  and 
21.  West  Oakland.  Southam  Pa- 
cific Co  to  Ransome  Company.. 
, Febru4ry  1,  1»4« 

F^  7,  1946— PLATFORM,  Oakland 
Ptor.  Southern  Pacific  Co  to 
Ransome  Co Fobniary  t,  me 

Feb  7,  1M6— RIGHT  OF  WAT 
Fence,  bet  Sunol  and  Plecton- 
ton.  Southern  Pacific  Co  to  S 
H  Koller— January  29,  1»4« 

Feb  7,  1»4«— TRACK  CROSSING 
23rd  ATe,  Oakland.  Southern  Pa- 
cific Co  to  Raaaome  CompftBj— 

February  1,  19ia 


NoD-RespoBsibility 


8504      1401    Valencia;    owner,    Pat 
Wallace ;  contractor,  Adams  BMectric ; 

~8506~1123  Sutter;  owner.  HtWead 
&  Co;  contractor,  D«ck«r  XlectilcaJ 
Const; 


OAKLAND 


2/11/46  •     » 

BIDS  WANTED 

NEAR  OXNARD.  Vaotttra  Co^ 
Calif.— Until  a  date  to  ba  annoimoed 
later,  bids  win  b«  twoel^e*  fcy  tha 
Office  of  Defease  Plants,  a  mabna-  \ 
lary  of  War  AseeU  Corp.,  attantloo 
Mr.   Theuer.    Room    200.    727    W     7t2i  ! 


Prospednre  Bidders 


Chevrolet  Afwicy, 
W.  4lh  St.,  S«i  Rafael 


36351    ^  Lake  IHuit ;  owner,  Capi- 
tol Co;  contractor.  Pacific  Electric  A 
Mech  Co    25  outlets ;  10  switches :  25  . 
futures :   alterations. 

35352     1647  8th  St.  own«r.  Charley  '  buiwrngs 


Fael     I 


•AN  FRANCISCO 


Feb.  6.  IM*— SB  Poet  mi«  PMreR 
B  162.6  X  S  ir7.«v  Mary  B.  Marlon 
B  and  Wm  M  Fltahugh  Jr  ae  Co 
Improvements  on  property. 

ALAMEDA    COUNTY 


OAKLAND 


Feb  7,  1946— PTN  tX>T  IS  Block  L. 
Bray  Tr,  Oakland.  Esther  Filer 
as  to  Improvements  on  property. 


Liens  Rled 


St.,  Los  Aneeles   for  tue  saJ"  «*"**  »^"  I  '^  „   ««     »     ,.1*^^  r-    e-   n.,-mm*mm.  Al 
moval  of  sS^ms  government-owned  .8. DS^Arc^tecJ^^^^^^^ 

buildings   at  the  Mirm    Lomii    FMght  |  berts  BldQ.  &an  Rata**.  February  T»» 
''?h':Tii£;:,'»^^"iJaliabie  for  old.  |     Y^un-g^  ^^^'S!^^^^  ^"  '^  *^ 

ruifdC""  ^^r^rs'*^^^^  <^  •« 

Bell ;     contractor.     Electric     Novelty '  bulldln|»    28xS2    feet    te    area,    each    FrancH*^  Blvd..  San  Rafasa 

Shop:  •  outlets;   1  switch;   t  plugs; 'with   8  foot  ceilings,  two   iex36  feet       i??"*,'****!^  w-^-^     «    A«»^«*tt* 

alteriUons.  "^^     in  area  stor^  b&dinpi;  «•  ^^^^- '  ,  ^^^J^  Sf  J,  '        ^^^^^ 

35353     N  side  MacArthur  50  W  of  ,en-recreatlon:meMhall  buUdtog  eon-    ^^^  ^.^^^ 
Grove;  owner  and  contm^or    Foster  '  tain  in  g   16,400  square  feet;    one   ed- 
A  Kleiser  Co;  3  outleU;  1  switch;  t  dlnistraUon-hospraU -academic   build- 
ing containing  9000  square  feet,  and 
a  small  gate  bouse 

All    build ingii    are    of    frame    con- 
st ruction    with    concrete   foundation* 


EMPLOYMENT  SERVICE 


F6r  fwrlher  lnformatle«   r«a»rdlnf  \  February  B.  194A 


.  mMit,  of  the  office  of  the  Distnct 
I  GJLSiKU    KJKAD. 

Secretary. 
OakUknd.  California. 


posltior^s  Itsted  under  this  olaeetfflea- 
tlen  aMr«ss  Newton  D.  Cootc,  Man- 
aeer,  Enf  ("••rirvfi  iMoleMee*  Person- 
nel   Ssrvlc*.    57    Pee*   •«-,.    »an    Fran- 


OiJKM 


(Dally  PmKI»  BolMMri 
(FehruMy  iX  1MI» 


i 


Lft-9«7— «l    Pipe    Flttlnfo 
NOTICB    TO   CONTRACTORS 


Steaied    j^ropoeala   will    l>e 


fixtures. 

$5364  4638  Geranium;  owner,  Lin- 
coln; contractor,  Johnston  Bleetrle; 
outlets;  switches ;  fixtures;  plugs 

85356  3831  Suter;  owner.  Olaf  and  floors,  wood  shingle  roof*,  ttuooo 
Johnson ;  contractor,  Collins  Electrc ;  '  exteriors,  wood  Interior  flntsh  «x- 
outlets;  switches;  fixtures,  plugs.       Icept  three  small  buildings).   Plumb- 

85S56    5415  K  14th  St;  owner. .'ling,  heating  and  wiring  are  Included. 

contractor,  Collins  Electric;   outlets;       Structures   to  be  sold  as  a   group 
switches;  fixtures;  plugs;  altemuons.    because  the  buyer  wUl  be  obligated 

35357  2333  Fruitvale  Ave ,  owner,  1  to  restore  the  grounds  to  original 
Kahnke ;  contractor,  Collins  Electric ;  '  condition  as  farmland,  a  costly  op- 
outlets;  switches;  fixtures;  pitigs.        leratlon.  Work  involves  deetniction  of 

85S58  2708  MacArthur;  owner,  Mr  .concrete  walks,  pavements  ar  d  floors, 
Stanton;  eontractor,  Jamee  Ander-  |as  well  as  excavation  of  sewers  and 
son;   alterations.  1  plumbing.   For  this  reason  WAC 

85359  9714  E  14th  St;  owner,  Ben-  {serves  the  right  to  reject  any  or  all 
ny's   Barber   Shop ;    contractor,  C  A  '.  bids. 


Peter  Sartorto,  2<B  Clsmentina  St. 
San   Francisco. 

De    Luca   ft   Son.    1746    Filbert,    St., 
San  Francisco. 

C.     F.     BetJK, 
UTS). 


ARCHTl-  DRAFTS  MAN,  for  work 

M   P'^''^]^)'^^^;'^JZm^lJ^^  i*t  :Roo«  206  of  the  office  of  the 

f^^^m   ^,  fit    ^^mlT  Bay    M,unlclpal    Utility    District,    ivi 

D.  CvKjli.  PT  Post  St.  San   rrarieis>,.,o  ^^  street  Oakland.  Calif omi*.   un,- 

Arv-ktrovToar      icNaBt.      for     «wu-  til   6:30   P    M.    Wednesday.    Feb^    m, 

mating  an.a   Belling.    »al.  opea-   r^rm,  -_^^    .,._,^k,__    ,Tit«     »a„.    «-««     ami 

San    Francisco.      6-564      Newton     D.  'o[    furnishing    3755      A8t    Iron    ft»fl 

SSk,  W  Post  St,  San  Francisca  rP^Kfot    water    p. p^    fiuinge   of  t>   to 


Cook, 

"aRCHT'U  DBSIGNKR  with  sever- 
al years 

(SainsaHto  ■  san     Frani Cisco.     S-Stl..     Newton    D 
Cook,  57   Post  St,  San  Francisco. 


12 -inch    diameters 
3pe«ci.fication8     (No, 


LS    S4T  t     moy 


«per   on  the  drawing  board    tx^  obtained  upon  appUcaUon  at  RfHJio 

frnrTjon^mnanv     Sal    open  i  ««  O'^  «>*  office  of  the  District 
trjttJOD   cornpan>,    ft.A     open  BAWiai.    wjCAn 


Freica  Food  Locker, 
Greenfield  Aveiii»5y 
San  AatuAmo,  Calif. 


BIDS:   J.  4.  Onsars,  e/e  Arohltoot 

C.    F.    Gromme,    Alberts    BMg.,    San 
Rafael,  February  14,  5  P.  M. 

^  ,_..  __  ^__ Gaither   A   Boe.  421  Alameda  Rd., 

plumbing.   For  this  reason  WAC  re-  i  S^  Anselmo 


ARCHTt^    DBOroNBR.     exper.     on 

industrial  wortc  Sal.  $400-460  month. 
San  FrancUco  S-471  Newton  D 
Cook.  07  i^ist  9t,  San  Fraadaco. 


MBCITL.  DBSIGNER.  for  layout 
and  details  of  can  making  machines 
and  conveyors.  Kxper.  required.  Sal. 
op«t.  San  Francisco.  S-537  New- 
ton D.  Cook.  67  Poiet  St.  San  Fran- 
dsoo. 


DANIBU   RBAE 

Secretary 
i  Oakland,  GaUfortd*. 
Fefcmary   7.   l»4d 

(Dally  Pacific  Butldei  ' 
I  February  11,  1MB' 

(Continnod  from  P^ge  On*) 


DRAFTSMAN  with  some  exper  on 


Peter  Sartorio,  282  Clementina  St, 
San  Frandsoo. 
Langlais  Co;  3  fixtures.  1     The  property  U  located  about  on.  j     Younger  Construction  Co..  8TS  Wm-  j piping  and  £onc  .'oundaUoos.   Salary 

85360     5509   Shattuck  Are;   owner, 'mile  from  Oxnard  on  U.  S.  Highway  lelwi  St,  Ban  Fran cisco 
;  contractor,  C  A  Langlais  Co;   lOl  Alternate. 


DWELLING,  l-story  4-room,  |4000; 
3718  35th  Ave;  owner,  E  E  Crop- 
sey,  3214  Georgia  St;  contractor, 
W  H  Wlsheropp,  584  Grand  Ave. 
ALTER  and  repairs,  $800;  545  Mac- 
Arthur  Blvd  West;  owner,  Minnie 
Held,  premises;  contractor,  Wig- 
gins A  Marsh.  3124  E  14th   St. 

DWELLING,  l-story  5-room.  $6300; 
10329  Foothill  Blvd;  owner,  Hut- 
chinson Realty  Co,  9774  Mountain 
Blvd;  contractor,  Glenn  Bunker. 
8441   Enclna  Ave. 

ALTERATIONS.  $5000;  47  B  14th 
St;  owner.  E  H  Showning.  H  W 
Burke,  prem;  contractor,  H  Rodde 
Rte  1    Box   174C,   Walnut  Creek. 

REPAIR  fire  damage,  $1500;  3757 
86th  Ave;  owner  and  contractor. 
Henry    Nylund,    premises. 

ALTERATIONS.  $600;  602»  Hllle- 
gass  Ave;  owner  and  contractor, 
Nora    Watklns,    premises. 

REPAIRS.  «1500.  1123  Clarendon 
Crescent;  owner,  D  EklwardH,  1123 
Clarendon  Crescent  contractor,  S 
S   Heaton,  630  Kenwyn   Road. 

APARTMENTS,  two-story  20-room, 
$28,000;  1345-7-9-51  E  28th  Street; 
owner  and  builder,  T  T  Laughlln. 
2643  Carisbrook  Dr. 

SERVICE  Station,  l-story  concrete, 
$9000;  557  MacArthur  Blvd;  owner 
and  contractor.  Signal  OH  Co,  WOl 
Bteu>dlDg  Ave,  Alameda. 


ftAN  FRANCISCO  CITV 

Recorded 

Feb.  8.  1946 — Labor  and  materials, 
SW  Kirk  wood  Ave  and  NW  Men- 
dell.  etc,  NE  La  Salle  Ave  thence 
NE  and  parallel  with  SB  line 
888,  539,  etc.  being  ptn  C  S  De 
Bemal  Map.  Jack  Bobron  vs  Plo 
and    Lldia    Stefanuto    and    C    B 

Daly    ._ $430.00 

Feb.  8,  1946 — Labor  and  materials, 
SW  Kirk  wood  Are  and  NW  Men- 
dell.  etc.  NE  La  Salle  Ave  thence 
NE  and  parallel  with  SB  line 
388,  539.  etc,  being  ptn  C  S  De 
Bemal  Map.  R  J  Gehrlng  and 
Frank  A  Egnell,  doing  business 
as  Service  Lumber  Oo  vs  Plo  and 
Lidla  Stefanuto  and  C  E  Daly..« 

_...  $1049.30 

Feb.  8,  1946 — Labor  suid  materials, 
SW  Klrkwood  Ave  and  l^TW  Men- 
dell,  etc,  NE  La  Salle  Ave  thence 
NE  and  parallel  with  SB  line 
388.  539.  etc,  being  ptn  C  S  De 
Bemal  Map.  Frank  and  Guldo 
Menicuccl.  doing  business  as  Arc 
Electric  Co  vs  Plo  and  Lidla  Ste- 

manuto  and  C  E  Daly $278.00 

Feb.  6.  1946 — Labor  and  materials. 
SW  Klrkwood  Ave  and  NW  Men- 
dell,  etc,  NE  La  Salle  Ave  thehce 
NE  and  parallel  with  SE  line 
388,  539,  etc.  being  ptn  C  S  De 
Bemal  Map.  C  E  Relnhart  doing 
business  as  C  E  Relnhart  A  Co 
vs  Plo  and  Lidia  Stefanuto  and 

C  E  Daly _ 4498.02 

Feb.  8.  1946— Labor  and  materials, 
SW  Klrkwood  Ave  and  NW  Men- 
dell,  etc,  NE  La  Salle  Ave  thence 
NE  and  parallel  with  SB  line 
NE  and  parallel  with  SB  line 
388,  539.  etc.  being  ptn  C  S  De 
Bemal  Map.  Fred  Ferrando.  do- 
teg  business  as  F  Ferrando  A  Co 
vs  Plo  and  Lldia  Stefanuto  sjid 

C  B  Daly_ 4476.65 

Feb.  8,  1946 — Labor  cuad  materials, 
SW  Klrkwood  Ave  and  NW  Men- 
dell,  etc.  NB  La  Salle  Ave  thence 
NE  and  parallel  with  SE  line 
388.  539.  etc,  being  ptn  C  S  Do 
Bemal  Map.  G  H  A  C  MartlnelU 
vs  Plo  and   Lldia  Stefanuto  and 

C  E  Daly __ $276.00 

Feb.  8,  1946 — Labor  and  materials. 
SW  Klrkwood  Ave  and  NW  Men- 
dell,  etc,  NE  La  Salle  Ave  thence 
NE  and  parallel  with  SB  line 
888,  539,  etc.  being  ptn  C  S  Do 
Bemal  Map  Sinar  JcAnson  t» 
Pio  and  Lldia  SteCanuto  and  C  B 
Daly ...,..„.,._.,».>,-.|a01J0 


1  flxtut-e. 

35361      462    8th    St;    owner.    Home 
Modernization;     contractor.     Clifford  2/11/46  •* 

Electric;  alteraUons.  I  BIDS  WANTED  ^^     ,  .^ 

.  i     35362     2825  Union  St;  owner,  W  C       WEST    LOS    ANGBLBS,    Los    An- 

Amount    Talt;     contractor.    Clifford    Electric ;   geles  Co..  Calif. -UntU  February  19. 

^"**"°*' outlets;  switches;  fixtures;  plugs.         1:30  P.  M.  bids  will  be  r^''^.^ 

85363    7415  Deerwood ;  owner,  Dow-  \  the     Veterans'     Administration      j^ 

ling:    contractor,    Johnston    Electric;  I  Angeles   25,    for  fumlshlng    (i)    1^ 

outlets ;  switches ;  fixtures ;  plugs.         '  prefabricated  acoustical  "J*^";  >f".^ 

35364  5662  Keith  Ave;  owner,  Merill   1-ln.,  tinted  white,  nonperloratea;  t»; 


Plumbing  Co;  contractor.  Paramount  8  gallons  mastics  used  "*,  *PP'^» 
Electric;  ouUets;  switches;  plugs;  acoustical  units,  deUvery  f.o.D.  BOi- 
motors.  jdiers'  Home,  West  Los  Angeles;  in- 

36365  1110  Broadway;  owner.  Brad-    vitation  No.  46-495. 
ford;  contractor.  Western  Neon  Corp;  j  " 

■**"■•  9/11 /IK  •     43 

35366  900    High    St;    owner,    L    a;2/"/46 

Youne;    contractor,    Pacific    Electric'^'"®  wantiio  «j-.-«i,  1 

35367  113   10th    St;    owner.    Scott  '  P^  "•  "da  w^l»  *«  "«• »™ JJy  "^ 

^S5,'«''«'iU«U..,  owner.  PUnt  ^  X.r.ri"?r 'uf. 'It^'y- 

1946-47 


De  Luca  ft  Son,  1746  FUbort  St, 
San  Francisco. 

Litchfield  Construction  Co.,  721 
Francisco  Blvd.,  San  Rafael 

B.  P.  Merritt  102  Rlalto  Bldg..  Saa 
Francisco. 

Kavanagh,  Novate. 


Retidencef 

Merced  Ave.  near  Garda, 

San  Francisco,  Calif. 


ment,  with  28  titles,   and   mtMel- 
laneouf^,  with  58  titles. 

T%e  reports  described  in  the  list- 
inrs    fontain    information    on    8«i- 
SS?.'^^^V.^rs-"5m%°er^ii-tific  and  tec^^ 
D   Cook.  $7  ^ost  St..  San  Francisco,    prcx-esses.  products,  inventions,  and 

, . — ^ —    related  matters  of  potential  mter- 

SALES  BNGR,  exper.  In  food  and  est  to  American  science  and  in- 
beverage  processing  and  packaging,  dustry.  This  information  preTioin- 
for  established  agency  Salary  open.  \y  ^^^  subject  to  security  restrie- 
San  Francisca  S-494.  Newton  D. .  ^j^^^g  ^^^^  y^^^  ^q^.  ^^^^  released  for 
Cook.  57  Post  St.,  San  Francisco.       |  distribution  by  OPB. 

Amone  the  reporlB  listed  and 
described  in  the  second  issue  are 
324    research    reports,   written   by 


BIOS:  Mr.  Etrsflo,  c/o  Architect 
John  J.  Foley,  770  5th  Ave.,  San  Fran- 
cisco, February  14,  5  P.  M. 

M  J.  King.  Inc..  231  Franklin  St. 

Ed  Zlnkand  A  Son,  667  36th  Ave. 

Jack  Callaghan,   900  Clayton   St. 


Improve  Landinfi^  Fidd, 
St.  George,  Utah 


ENGRGi  AIDE,  for  Computing, 
drafting  4nd  typing  In  hydrographlc 
office.     SAlary    to    start    fl81    month.  , 

East  Bay  S-574.  Newton  D.  Cook,  'chemists  in  the  employ  of  the  L  G. 
57  Post  St.,  San  Francisco.  j  Farbenindustrie,  and  covermjf  acT- 
'Z 1^ : 777  I  era)  years'  activity  in  many  flelda 

DRAirrSMAN    structL   or  »jch u   Lf  chemical  research  in  ten  plant. 

'^^:ion^^^7Jr57?^'Ts^r'''   of    the    large    German    cartel.     A 

I  comprenensive  economic  survey  of 


STRUCtL.  DESTGNER,.  exper.  on  j  the  I.  G.  Farbenindustne,  cover - 
preparatldn  of  stel  and  concrete  de-  j  ing  light  metals,  dyestuffs,  phar- 
slgn  drawings.  Sal.  open.  S.  F.  s-  j  maceuticals,  insecticides,  synthetic 
580.  Newton  D.  Cook.  57  Post  St.,  S.F.  j  nibber,    and    Other    products,   also 

'conveyor   layout    and    detail*   Saiary ;  ^"«  oiwio^rapny. 


I      BIDS: 


Specifications  obtainable  from  the  !  ^^,^10,,^  1500  4th    St.,   Santa    Monica,   Franeisea 

I  February  18,  10  A.  M.;   Pro.  6-46-12». 


Construction ;  contractor.  Pacific 
Electric  Motor;  32  outlets;  8 switches; 
32  fixtures.  .    .  .,, 

35369  315  Franklin  St;  owner.  E  o   ***°^«  office.     

Austin ;   contractor,  T  L  Rosenberg ;  j 
alterations.  ;  2/11/46 

35370  808    Broadway;    owner,    81- ,  g.^g  WANTED 
raon's  Hardware  Co ;  contractor,  T  L  ;      saCRAMENTO 

^^t^i'^'f  *^°'  •  PJI"^'      a*  !he  received  by  the  State  Purchasing  '  gj^'^fik;  Cit'y.'utah 

35371  foot    of    Grove    St;    owner,  ^^^^^^    Sacramento,  for  materials  aa       v«««-n  ort    iia.i^  Wi 


•f  !3300-$350    .T50     !3an    Frandsoo.    3-487. 
Civil    Aeronoutice   Admlnis-  !  Newton    D     Cook.    BT    Poet   St.,    San 


NAREB  Plans 

<0»tttlBTied  from  Paga  1> 


••     42 


Calif.— Bids    will 


The  Association  also  pointed  out 


CIVIL  KNGINEBR,  80-8S  jrm.  old. 

Brown    Construction    Co.,    Pueblo,  '  >t  ream  gBglng  exper.,  as  assi   water 
Colo.  I  master.    S%lary    to   start   fSOO   month. 

W.  W.  Clyde.  Springville,  Utah.  san  Joaqutn  Valley   8-564.  Newton  D.    that '  n^^^'^ilTne-s   on   $iou8M  wilf 

UtTre  Jitf  UtsS'  '''  '^'  "^  ^'i^^^^^^^B^.S^^^'-^"         ,reJ^nrc?n«?icti^on   of  new'^unTw. 
Vinnell  Co.,  1145  WMtminlster  Ara,  I     muchi.     DBSIGNER,    axper.,    to   Veterans    also    would    be    diacnm 


^^•nwP*^nfSi«;«*'*^tol°i.  V^^o"^^^^  lAlh^b^^CaUf.' j  design  "wid  'devil^p    s^eclal'wood-inated   against   under 

Rosenberg,    outlets,     swltchee,    fix- j  February  13  Cart  E    Nelson.  Logan,  Utah.  'working     machinery      Perm.     Salary    bill    ceilings,    since    if    he    buys    a 

ft.«79^^<S>Tim«,lw«v  own«r  Pom    !  QUO.  35200.  REQ.  G-32306:  Olof  Nelson  Construction  Co.,  P.  O.  ;  open.      Nerthem      CaMomla.      8-647     house,    he    would    be    held    to    the 

merclal    aSo    FitatS  ^^ontrSS-  I     15.000    gallons    asphalUc    emulsion.  ,  Box  267.  Logan,  Utah.  1  Newton    D    Cook,    17    Pool   St,    8a.    ceiling  price   if  compelled  for  any 

sl^tt  El^S^l    altemti^^^^^  Wickey  Engineering  A  ConstrucUon   Fr^^a.^,  *»' 

^"£^73    ^^231  S^  o^lr  Noll  ^  at    Nevada    City    meintenjmcj  j  Co.,  Field  House.  College  : ^ 

ufacturing;    contractor,    Spott    Elec- :  f tation  or  Pjl»felV?  ^^  "v^^^^^^^^   ^^^    i.    Moody.    P.    O.    Box    460. 

North  Hollywood. 

Utah  Construction  Co..  1  Montgom- 
ery St..  San  Francisco. 


trical;  2  motors.  j  local  to  ^rysvUle  or  Yuba  City 

86374  3400  San  Pablo  Ave;  owner.  QUO.  32766,  REQ.  *^^-^jJrL^^.  .^ 
McCollum  Mortgage  Co;  contractor.  One  550-gallon  underground  JM 
Spott  Electrical;  outlets:  ewitchea ;  storage  tank,  galvanlied.  14-gaug^ 
plugs:   new  service.  for  Mt  Diablo  State  Park. 


Official  Proposal 


February   18 


FRESMO 


«AliAGE  3800;  a038  F  St;  owner, 
Jas  Mayfteld. 

DWELLING  and  garage.  |7000,  1101 
Olenn  .  owner,  H  B  Pries. 

OARAGE.  6800;  2244  Princeton;  own- 
er Laurence  R  Taylor. 

BUSINESS  Bldg,  $15,000;  755-50  M 
St .  owner.  V  X  Haven  end  Don 
Dueke;  contractor,  Lassen  •  Ratto 
Construction  Co. 

DWELLING,  12000,  2840  Tyler  fit; 
owner,   Chas  F  Pearson. 

ADDN  to  dwelling.  1800;  4««0  Grant; 
owner,   Elmer   Morgan 


Bedrkal  Perwb 


*^^ 


8AN  FRANOiaCG 


1»         •  •  C        s*  ey«  or  equal,  for  R 

EDgnKemg  Secbon  {^^^^j^ 


(Continued  From  Page  Three) 


QUO.   36506.  REQ.  3809: 

One  10-ft  material  spreader,  Buefc- 
eye  or  equal,  for  Redding,  via  freight 
-BQ.  26264: 

^„^       brooms    naountftd     on 

pneumat^c-Ured  4-wheel  trailers  and 
driven    by   a  4-cyllnder  gas    engine- 


Store  BwUinv, 

Valencia  near  Dinroce  Ave. 

Saa  Francuco,  Calif. 


Plrepoeal  No.  7718— 
Ford  or  Chevroled  Sedane 


NOTICE    TO   CONTRACTORS 


treason  to  sell.   Meanwhile,  any  oth- 
jer  owner  who  has  not  mad<    a  first 
sale  would  be  free  to  demand  nnv 
i price  he  could  get,  it  deciaped 

"How  will  the  veteran  fet-!  when 

'he  ia  held  to  his  orignnal  pri**-  but 

'his  neigrhbor  can  sell  for  10  or  » 

iper  cent  more?"  the  NAREB  aBk(MJ' 

Under   the    proposal    for   a    ill 

months'   "holiday"  on   building   r« 

Ktrietions,  all   price  and  wag«   rf 


proposals   will    be    received    strfrtions    on    produrtion    nf    mat# 
205  of  the  office  of  the  Eairt    "bIb,    construction    or    sale    woul4 
licioal    Utility    Distrtct,    512   be  Hfted  for  a  period  Rtartinjr  May 


9ealed 

BIOS:     Kunst    Bros.,    10»    MIsalon    in  Room  205  ^. ,      .->     j  ,  ■    j     i.    _  m* 

St.,  «/o  Architect  John   J.  Foley.  770    Bay    Municipal    Utility    Distrtct,    512  be  hfted  for  a  period  Rtartinjr  May 

--       -  -    -  ----_-.-.  ^     During:  that  period,  a  Vimilatioa 


41— GAS,  WATER  AND  OIL  above     sweepers,     for 


in    by   a   4-cyunaer  ^    7^*  ♦»:• 'sth  Ave...  &an  Francisoo.  February  IA    16th  Street.  Oakland,  California,   un-     1.    Uurmg:  Ih 
two  extra  brooms,  complete,  for  ^«  ,5  p    ,y,  ^  til   5:30  P    M.,   Wednesday,    Feb.   20,    of  profit  U.  10  or  12  per  cent  would 


Eureka      via 


PIPE  LINES 


2A1/41 

BIDS  WANTED 


—      ^..     «*     ^•*'>  *"<*  '*^"  *^  ^^^  ^°"*"  ^*  op«ne<l   be  fair  to  prevent  profiteeririK,  'l^** 
M.   X  King.  Inc..  231  Frankto  St.. ;  for    furnishing    six  ^^  ^aid.      An     added     re 

San  Francisco.  i MODEL  8-CYLINDER   FORD   or  6-     -t_:-i.;-_     __    *>,p    rPRAlp    of    homet 

..,      .„.     ^ „  ^,      Ed   Zinkand  A  Son.  687  S6th  ATe.JcYLJND«RCHEVROI^TSEI>ANS.;9™29"  .^^ 

"'pneumatWired  4-wheel  trailers  wid'  p^^i3^o  I  aa  per  specif icatlons.  1  l*arted    during    the     holiday     mm 

driven  by  a  4-cyllnder  gas  engine,  for  {     j^^^  callaghan.    000    Clayton    St.,!     Proposal    No.    1713   covering   same '  miprht    be    imposed,    which    wou!d 

may    be    obtained   upon    application   prevent  increase  in  the  resale  price 


freight 
REQ.   3808: 
Two    power    brooms    mountea    on 


Ban  Frwaeisoo. 


It 


eb.|  I 

by  4 


Tbaatar  Bvldint,  Safiiaw 


u^l^S.'^i  ^^1','tJ'"Z.^S  ?r;iH.^<»"^--'»  'l!!!^ 

the  U.   8.   Navy,   Public  Wortts  De- 
partment,   11th    Naval    District,    1220  j  3/^1/44 
Pacific  Highway,  San  Diego,  for  the  1  biqs  WANTED 

furnishing  of  all  necessary  materials  ,     j_^g  ANGELES.  Calif.— Until  Feh. 
and    equipment,   and   performing   all   ..    12  iL    bids  will   be  received 
lahov   for   the    installation    of    auto-  ]     '    j^^  Angeles  County  Purchasing 
inaUc    wet    pipe    sprinkler    «y»t®™*«  iA«ent    1660  Eastlake  Ave.,  Los  Aa-j»T^ 

and  fire  retarding  partitions  In  «*ch.^.       for  250  tons  dlsUntegrated  rock, ; «  5'        .       .   ^  a  ^    asm  ai^tii 

of  the  existing  one-story  frame  build-  '  f fJ!!' T  deUvered  vlcinlt7of  AOanUc  '1      Krbentraut   A  Summens.   44t   Sixth 

Ings  Nos.  74  and  108;  Spec.  No  174»8.  I  Vj!*  ^Jfl  compton  Blvd.;  Quot.  780A    «-    »«>    *^^^   ^, 
%».-«.    t . ^<».*.    ..w^^...^-  I  Ave    ana  v^^ttuyvM*  -•  j     Howeoo  Brothers.  Qilroy 


at    Room    312,    Purchasing    Depart     for  a  period   of  at  least  one    vom 


ment,  of  the  office  of  the  District        after  the  first  sale. 
7 ;  DANIEL.  READ.     ;     j^  addition,  the  Association  anid. 

„._i :  Oakland,  California.  """^"^"""^  '  ^"^^'^  ^^«^^'  ^"  ^"^  *^'^'^"  ^'''  ""''' 

B»oa:  ArehWeet  FreiKd*  B.  UayC ,  Fehruanr  *  ^^e,^  t^  ,^     «  .,h-..    wi 
11^  PeaC  %tm  San  Fr«lMi«a^  F^k  1ft!  (Dally^  Pacific  Builder)  .^^i 


erans  on  existing  rental   property 

,'here    an   eviction    is    justified    by 

'(Wtvwury  IL  1M6)  iconditirvns  of  a  leane  or  local  ewi' 
(torn  and  law.    Low  income  veterans 


Work  involves   concrete   construc- 
tion,   sheet    metal    work,   plaetering. 


4ft 


Bro^-n ;  contractor.  Industrial  ICarine 
Bleetrie  A  Ihig  Co ;  t  ouUets ;  6  plugs. 

84M  to  S474  Various  locaUons  and 
owners;  contraotor.  Apex  Electrie  Co; 
algne. 

8475  86  Srd  St;  owner.  Ruce;  eon> 
tractor,  M  Schimetsohek ;  alterations. 

S476  221  Powell;  owner,  Towa- 
Bend's:   oontracior.  M  Schimetaehek; 


wwner,    r,imer    jMLorgan.  1-u-«.m««. 

IffilMOLISH    dwelling.    »500,    1821    HI  r'iSS^^^Sfl    V^    Ksm*    Avi.-    »«mM- 
Dorado.   owner.   Tony    VwtroUa.  ^^*     ^   ^*^    ^^    ^^*''    °^*'' 


FRESNO 


U  Schlsnet* 


H cDofMUd ;     contractor, 
schek ;  alterations. 

M7t    M29  ltth8t;«fraMr;  IContf**: 

eontractor,  IC  Sehimeteehek ;  8  pluga. 

ALTER  ROOMS  AND  STORE.  811.-  j  •***  ^^^  ^^^^  ^^''  ^^nxt.   Barber; 

000:  909  G  St;  owner.  Harold  Mar    I  «»tra^t<>r.  M  Schimetschek ;  

buUder,  Ed  Trible  ',     •*•!     ^  Union;  owner.  Volknoann; 

ADD   TO   CHURCH,    •18.000;    1636  d  i  ^"'"*<'^'"'    BusseM    Electric;   motors, 
et;    owner.    Mt    Pleasant    Baptiet       ^^    1*  ^^^  ^^''  owner,  California 


C\url  M.  Swenson  Co., 
A-eeftva.   Ban  JesMk 


IS  atooktoB 


I 


•457    4dl  2nd  St;  owner  and  eoa> 

tmctor.  Schmidt  Uthograph; sprinkler     system,     electrical     work.|j^j/4fl 

8458      278    Post    St;    owner,    Clara   «««    painting,    and    other    miscella- ;  g^^S  WANTED 

neous  related  work.  gxN  FRANCISCO— Until  February 

Specifications     may     be     obtained    jg^  j  p    j£ ^  ^Ids  will  be  received  by 
from   the  above   office   upon   deposit   ^j^'^  ^   S   Treasury  Department,  Pro- 
of eheck  or  postal  money  order  '«' i  curetoent    Division.    821    Ms-rket    SC, 
110,  payable  to  Chief  of  Bureau  of  g^  Francisco  8,  under  Inr.  No   SF-  |  | 
Tarde  and  Docks.  brtfi  46  for  furnishing  100  pads,  cal-     j 

..Jendar;   refill,  for  year   1W6.  ^^ oi5«S!  I  4- 

"'type.  8-ln.    x    8%-in..    with    «    hole*;      g,pg.    ^„    ^.^^   Junler   Cellege  may  'be 
•  punched  at  top  of  pad  IVi-ln.  center    p,^^^,^^^  ^^^^^  —        - 


^T9.  He.  ITIi    Diee  Water   Meters   \  ^\^q  onifht  to  be  jfven  a  rha-nce  %• 

NOTICE  TO  CONTRACTORS        t«k«  ovflT  pnblic  housinf  tinita  now 

,  .  ,  ^'orcupied  1^  families  with  incomee 

Sealed     :.rop<,6al»    will    be    rer^ved    ^.^^^^     ^^^     ^^^     ordinary     OCCIl 

iuch    pr<jj- 


Sbopt  BoilduiCv 

Colleve  Stte,  Peniiiraiar 

Av«.  and  Dalaivare  St^ 

San  Mateo, 


in  Room  905  ;»f  the  office  of  the  Ea«t  1  higher         ^.   ^,  - 

4;  Bay    Municipal    Utility    District.    61S  •  panry    restrictions    f 


"f 


llflth  Street.  Oakland,  Callfomta,  un-  eet«. 

til   6:30   P    M.,   Wednesday,    Feb.   aoi.        'If  the   btiilding   and   real  a»tai« 

l»46.  and   viii  at  that  hour  be  opened  irWkistrieii    and    vet-erane    were    mi 

!  for    furatiifctog    approximately     2500  ]ow»|i<j  to  proceed  along  these  liiwe 

t  %  ■  inch    a    \  -  Inch    DISC   WATIQK  jngtead    of   being    more   and    fuot* 


2/ll/« 

PERMISSION  OUANTEO 

LOS   ANGBLBS.   CaM^-The  CaB- ;  J^j-'-^^nt- ,,   eq^  diitance  from  ^^  |  JuVi'sr ''coTlege    Science     -.     __ 

fomla  Railroad  Commission.  F**.  ^j^^je  of  page  and  %-ln.  from  c«*V  Mateo,    Fehrusry  IS.  «  P.  M.  PlaiW 
granted  pennisslon   to  the  Sonthem  l^f  iiole  to  top  of  page;  substance  S3,  j    ^     ^^     by     Architect     Msrry     * 
California  and  Southern  Cowitlee  Qas   <„„-i    .0    h^idv    No.    1    or    success    »"^»^  ' 


No. 


Church. 


BUILDINC;  PERiOTS 

Granted 

$500  AND  OVER 


Casket  Co;  contractor.  Buasell  Blee- 
trie; serrlce;  motors. 
8483    S40  Sid  St:  owner.  VUlanora 


companies,    810    S.    Flower    St.,    Los  _ 

Angelw.  for  the  construction  of  a  ^^^^^qq^ 
gas  pipeline  for  a  distance  of  iJOe 
miles  to  pipe  natural  gas  from  Texas 
Into  Southern  California  via  Blythe, 
Riverside  County.  As  previously  re- 
ported, the  project  calls  for  the  con- 
struction of  a  2«-lnch.  214 -mile  pipe 


14.  Delivered  to  650  6tb  St.  Saa 


MACHINERY  AND 
EQIJIPMENT 


I  METERS,    as    per    specifications 
Propose     No     1712    covering    same 
btalned    upon    appUoation 
office,    San    Mateo   ^t  'Boom    81i,     Purchasing    Depart 
Bldg.,     San    ment,  of  the  office  of  the  District 

DANIMU    READ, 

tiecretary 
Thomeen    Jr,    S15    Mentgofnery    St^    Oaklwod,  Oalifomla 
San  Frsnolsco.  i  February  A  i*^ 

C.   L.    Wold   Constr    Co..   4412-4416  (Daily  P»eific  Builder) 


restricted,  we  could  btjild  wrr 
seJfeji  oat  of  the  shortage  in  m 
hurry,  and  veterani*  would  get. 
dwellings   faster,"    the   Assooia^ioa 


Fulton  St.  San  Francisco 

MacDonald,    Young   A    Nel«>n.    127 
Montgomery   8t,    Satn    Francisco. 
Moneon     Brothers,     476    Sixth     St., 
t  San  Francfaew. 
^  i     Mldstate  Constr.  Co..  120* 
San  Frandsoo 
James    I     Barnes    Constr    Co 


SAN  FRANCISCO 


rEBURARV  A  1M6 


MSd     New  Montgomery 
sion ;     owner,     Foster's ;     contractor. 

California  Electric  Const ; 

DWELLING.   2-ston'  frame.  811.250;  t     ***^    ^^^  "^^  Jones;  owner,  Fos- 
■   Moncada    Way    165   N    Paloma;(*^"'   contractor.  Calif omU  BlectHc 

owner,    I    Baldwmson.  Const;  

ALTER  bldg.  8500,  1060  Koisom  St;'  ****  50  LAurel  9t :  owner,  Frank  B 
owner.   Watson   &   Meehan.  {»ng;   contractor,  Otla  BleratOT  Co; 

ALTER    stores.    82000;    849    Market ;    ™o^°™- 
owner.  J  Shostak.  ****    Grant  Ave  and  Maiden  LAne; 

•  owner.   Hale    Bros; 

I  Elevator  Co ;  motors 
',     S490     606   Broadway;   owner.   Fin- 
inochlo  Club;  contractor.  United  Stu- 
dios;   

__^^. 8491     2900  Fulton;   owner.  McBaa> 

ALTER  B  tore?  8400011177-81  Market '*«y**    Market:    contractor,    Columhte 

St;  owner,  J  M  Long.  | Electric:  alterations. 

ALTER  office.^  and  store.  11500;  675!  8492  5012  Srd  St;  owner,  J  A  J 
Market  St;  owner.  Lauriston  in- '  ^q^^f  Store;  contractor.  Columhia 
vestment    Co.  lEUectric;  1  outlet;  motors. 

ALTER  flats,  8581.,  257  Page  Street;  '     «*»   M«  Market;  owner,  Mr  Wann ; 


line  from  Blythe  to  Santa  Fe  Springs,  :  ^/u/i^  *    <• 

8483  840  Srd  St;  owner.  VUlanora  Calif.,   and  construction   ff*^^^'^?' I  CONTRACT  AWARDED 
Cafe;    contractor.    W   H    Kirsten;    lih.t>.  compressor  station  at  Blythe  to       vqj^qb;   plATS  PROJECT,  Nehw  1  bu,.  puig  .  San  Francisco 
plug.  I  pump  the  gas  over  the  mountainous  j  _5^^^^^   ReclamaUon.  Den-  | 

8484  500    Sutter;    owner,    Sutter-    r«g*ons    The  P^-^PO^**?   '*"•  T^"^  ^'IT'iver   Colo    has  awarded  contracts  for 
Powell    Barbeque;    contractor.   W   H^e  dally   capacity  of   1T5.«)00,,000  cubic  ,j:*;^Colahi«av^^  ^^^  wtth^ 
Krsteii;   1  plulg-                                           i^*«»  ^^  8as  to  "'^rt^^d  ^^'t^«^J«»y  a !  Jj™«j^g  on«  «^^^^            f^^^    ,^    ^ 

8485  1751   TxiMan:   owner,    Fulton  i  capacity  of  806.000,000  cubic  feet  The  |2*:»5»ch    handwheei 

Inn;  contractor.  W  H 


St. 


»41 


Shert  Melal  Shop, 

K^C^:  I  plug:    pliB-  r*n  for  the  construction  of  the   ;^^ber;bJ^^  j  22nd  and  S  Sta, 

nery  and  Mli   toe  at  Blythe  with  a  720-mile  line  ^th  a^in.  di«j^«ter  ^'^,^,;^»' ^jtuout  1 -f 
•o       r^*rmf^*r^^    to    be    laM    bv    the  El    Paso   Natural  , '"ff*    "?a    lo-m     ^a'l    p  ^.r^.-iw 


DWELLINGS,    two    l-story    Irame.   <'^"*'''   ^•^®   Bros;   eontractor.  Otis 

IMOO    each;    N    Duncan    St    06.11,    "'  "" 

T0.30    W    Douglas    Bt;    owner.    Hu 

bsrt   A   Crocker, 
ALTER   store.    82UO0.    1328   Stockton 

ilt,  owner,  Servadei  Appliance. 


<Febraai7  U,  1»4«) 


Pf.    No.    171V-a«ts   Vslvea 


NOTICE    TO  CONTRACTORS 


fomia  line.  Cost  of  the 
Is  setlmats  at  |66,000,00a 


•wner    A    R   Bandinl. 


NEWS  INDEX 


Per  oenv«n1ef)t 
raporte  In  ttfle 
fled  ae  fellewe 


M«ea.  aw9»N«s  A  I8s8sr<ato        m 


to   be    laM   by   the  El    Paso   Natural    '"k=    ~7    ^"-"'-    """-nTJTlh    r^nacitv  1      BIOS:    AroMtesfc   tterden 
Ga.   CO.   El    Paso,   Texas,    from    the  '  butt  splices  and  one  3m-lhcai»Jlty  .  ^^^^^^  ^   gM    K    « 

Psabandle  In  West  Teias  to  the  point ;  man^lly  oP*f»\«*,,^«.'*'*L«X;  gtS-    mento,  Fshn-ry  18,  4  F.  M 
Jr^po^Kl  conMructlon  of  the  CaU-    compl.te.  for  i^aUU^tlon^  th J^^'        oampbell    Oestr 
entire  project, J-n^later^atP^^^^^^ 

Project,  Nebraska;  Specif loatlon   Na 

1137.  as  follows:  ,        _.. 

^j     Gabriel  Fabricating  A  Br«:Uon  Co.. 


Sealed   htvyoeale   win    be    received  ! 
In  Room  slos  of  the  office  of  the  East  -----      - 

Bay    Muntclpal    Utility    District.    512  j      BacriMATOR    wttt 
18th  Street    Oakland.  Califomta.  un-  ,  ^r    Hngliieertng 
til    5:30   F     M,    Wednesday,    Feb.    30,  ;  ^^ous  mcp.   and    eduoatloa. 
1948,  and  -^lil  at  that  ho-ur  be  opened    ture  for  amtMttous  young 
for  fumLsf)ing  nine  GATE  VAJ,^VES.  '  bo«   iW  a^   DaMy   P»ei«c 
as  per  Bp'Cif icatlooa 

Proposal    No.    1711   oovertng    same  ,  . 

may    be    obtained    upon    appiicat:loc  .     BLDO.  OOWBTSa  WFl, 


iM^ 


L-   I 


mra. 


Replf 


e<e 


Co,    800 


Oa., 
Co, 


W      R^KHi 


M!\      CSHiMjt 


Chaa  F.  Uager.  MSf  Ss^snth  Aem., 

SactrnmeBtn 

K  w.  R4>hwrtMD,  801  r  T  St,  an*> 

ramsDlo. 

CMitml   Oahfemla  Constr.   Co.   Ut 
Erie  Bt-    Saa  Fraaeieoe.       •     • 


Completbii  Notices 


SAN    FRANCISCO 

Recorded 


contractor,    Chas    A   TiSjnglats    Co;   1 
i  plug ;  motors. 
'     8494      Poet    and    Stockton;    owner. 

Pacific  States   Loan  Co;  contractor, 
,  Chas  A  Langlais  Co ;  motors. 
I     8495     87  Post;  owner.  Crocker  Es- 

state  Co;    contractor,   Chas  A   Lan- 

iglaiaCo;  — —  2/11/48 

•4M      4700    Geary     Bird;     owner.  I  BIDS  OPENED 

Backtron     Motor;     contractor,     Acsj     SACRAMENTO,  Calif.— The  follow- 


U 


MBC  SUrPUES  AND 
MATOOALS 


[8575. 

2/11/46  '     • 

BIDS  WANTED  ^„„_    .    - 

SAN    MATEO.   SANTA  CRT.  s:    and 
.  SANTA  CLARA  COUNTIE.3^  Calif--- 
Untll  February  15.  8  P.  M..  ^^s  win 
be  received  by  the  district  «°K^°«r' 

I  John    H.    Skeggs.   1^^^*°°  «1  21^1 
iways.  2001  Van  Ness  Ave..  BsJi  Fran- 
cisco,  for  the   rental   of  jn^e  or  two 
(1  or  1)  bituminous  ^^''^^^fZJ^i 

lone    (1>    bituminous   ^Ank    trailer JJ    4. 

be    used    in   conjunction    ^^^    *'^'      BlD%:      ■■waa     •>      .«.,..- 

zlm)%tely     350    Belee,    Maha,   FsSi^arf  m  It  A   ■ 
Nat  McDoagall  Oa.,  Sharleek  Bldg 


at     Roonr     S12,     Purchaelog     Depart 
mcDi,  of  lilt  office  of  the  Dtstrtct. 
DAHmU    REAJ). 

gecret.ary  j -- -- — — '— — 

Oakland,   Calif omia.  !     ^c|»«rt«»«^  "EZB^*^^  i^JS^' 

?^'yZ%  8,  1946.  i  ^  ooatmotor.  Experisgeoed  tn  Isj^ 

(Dally  Paci.nc  Builder .  j  <rff  and  eeCimattng  of  indnstrls*  MM- 

I  (FebruarT  IL  MM 6.  ,  inge  acid   hea^ry 

turn,  Sacramento.   Salary  oml.  I 
er    I  r>arUeulai«  to  Box  28,  c/o  DaSf  Wlk- 

tsa/S/A8 


II  Cleeuil 


MOTICE    TO   CONTRACTORS 


Sealed    proposals    wlU    be    re<:olved 
m  Rtx>m  ;i05  of  the  office  of  the  East  ^ 

Bav    Municipal     UtlUty    Dletrict.    512  ■ 
Iftth   Stretft    Oakland.  California,   un- 
til  5.30   1'     M.,    Wednesday 
1»4«,  and   *i 


POamON  WANTED 


FOSITI0N  WANTCO 

.SA1A8MAN,    familiar   with 
and   detail  all   building  IMsa. 
Feb.    20,  .  (ymni-icUon.    Reply    Box    28,    00 
at  that  hour  be  opened  ;  padfljo  BtiUder.  S 


■UK     fi     iQ.»<t_Tr    v>T,^    A„«  -^^^Pi***    Electric  Co;  9  plugs.  jmp,  aubmltted  bids  to  the  SUte  Pur- 

mioi   r  ^d^,!.  r^ri-^n  ♦?  ^^     S  Greenwich  100  W  Ooogh; ;  chasing  Apent    Sacramento,  for  ma- 

r  r"r»^.«^n  ^K^  iLs'*^*''   Ro"»««»";  contractor,  Strom  '  terials  as  follow.  ^ 

ix  E  Carlson — Jeb.  7.  1946    a  Smith - 

Feb  6.  1946—2238-42  43rd  Ave;  4626- 
82    Ulloa;    4108-14-20-35    Pacheco 


distributor     for     appro 
hours  of  wortt  each  st  ^'*'^^**'*J^d 
,.   tions  in  San  Mateo.  Santa  Crusand 
«  ;  Santa  Clara  counties  for  weed  spray- 
ing and  spread  liquid  «^phalt 

Specifications   obtainable  from   ms 
above  office. 


8498    355  17th  Ave ;  owner,  F  Isaac- 
,  son :    eontractor,   Strom   A    Smith ;  1 
Lindell  Co  to  Claude  T  Lndsay  ..      !  outlet;  1  switch;  4  plugs 

_ ~ ^«h   6.    1948  I     6499     1546    Grant    Ave;    owner.    »> 

Feb.  A  1946—626-28-32-34  14th  Ave.      ' 
Ruth  Pelslnger  to  Gilbert  L  Plov 
~— Feb.  7,  1946   service. 


REQ.  104145.  QFO    84418: 

Blake  Bros.,  Richmond.  Sl-45,  |l  45 

S1.50.   SI  40. 

Discount    10    cents    t>er    ton    lOth. 

^        ..  „     ,  ,       ,         „    ^,  lolus  20  cents  per  ton  for  unloadlne; 

,  Scombellonl ;    contractor.    O    Vacca-  ;  awarded 

'rino;  9  outlets;  4  switches;  2  plugs;  :     Hutchison  Co.,  El  Cerrtto.  bid  the 


same. 


ALAMEDA    COUNTY 


-^,QUO.  34414.  REQ.  104148: 
*       Sheldon  Oil  Co.  only  bidder. 


R«»<?orded  Accepted 

Feb  8,  1948— LOTS  1  to  6  incl  Blk 
7,  Tract  697,  Eden  Twp.  Green- 
wood Corp  to  D  D  Bohannon  Or- 


8500    1005  Fillmore;  owner, 

contractor.    Associated    Electrical 

Mech  Co;     _^     ~  _  I     Alternate  A,   83   per  ton   plus   8-50 

8501-8503  2001-87-83  31st  Ave;  own-    fo^  unloadinjr:  alternate  B.  »  40  Rio 
er.  Lindsay ;  contractor,  Adams  Elec-    yista.  IS.82  Isleton,  and  I4.2T  Denver- 
trie  ;  10  outlets ;  10  switches ;  IS  plugs :  I  ton  -  awarded. 
'  serrtoe.  j  


•     48 

2/11/48  ~ 

BIDS  WANTED  ^      ^       /-.m  — 

BERKELEY,  Alameda  Ca.  Cam. 

Until  Februar  y20.  8  ^  **  ■  **'^,T!" 
be  received  by  the  Board  of  Educa- 
tion of  the  City  of  Berkeley.  \^^^  }; 
Poulsen.  assistant  secretary    Admto- 

istratlon  Bldg..  HI*  ^."^""^  S^* 
Berkeley,  Calif.,  under  Schedule  N^ 
147  for  furnishing  o°«  "*^^"^ 
duplicator  to  and  purchising  ma 
"Multlgraph"  duplicating  equlpmeni 
from  said  district  . 

Specifications   obtainable  from   we 
at)ove  office. 


PerCkuid. 
J. 


Os,    If    IM    Ralph, 


Vernon  Brothers,  tth  and  OreHasd 

Avsnua 

M.    RL    ■BffteMvtng    Co..    im^   Al- 
bany, M    Y. 

Wtion -Oowe,   Redding,   CaWf 
Condon     Cunningham    Co.. 
Nebraska  •        * 


for    furnishing    one    OIL    CIRCUIT 
BREAKJIR.    Outdoor    Type.    •«    P«w  I 

specif  icat..  one 
Proposal  1     N  o 


CONSTRUCTION    MAN. 

I  ecpttr .  age  42 ;  bouses,  stores,  tndv*  - 

„  3  700    eoverlng    same  '  trta.1.  franae  retnfortMid  ooncreta    Mi.- 

Bjay  be  obtained  up<.»n  appUcaUon  ,:•; mating  Bid  Supervision  ;^  rear- 
?  Room  312,  Purchasing  Depart  ,  eoostr^stlci  material  exp  FerlM4r- 
ment  of  "the  off Ic*-  of  the  District.  | 'nt'w  H.  Hixi€«,  Box  »43,  Coacore, 
ment.  01   ine  ox     j^^^^jj^    j^^u,      joahf  (to  2/l2/*Si 

BecTotarF 


Oakland.,  Callfomlst 
Ffhruary  A   IMfi- 

(Daily  Pacific  Builder) 
I  (February  IL  1946) 


Pro.    No.   1706— TraAsform©n» 


Exp      all-round     CXjNSTRUCrriON 

SUIT,  holding  Clans  A  Callfonil,a 
CootractoT'B  iJ^cenm:,  desires  connst- 
tioE  -wirit.h  general  contracting  firm  m 
Bay  distrkJt  Write  to  2»C  S  Amer- 
ican St..  Stockton,  Calif,  or  ptoons 
2-4«8&  « 2/5-6-7 -8-ll/4«' 


NOTICE    TO   CONTRACTORS 


Seak-d    propo8a.!9    will    be    r«:eived  J  -        __, .  ,^„  .     ,      .„.,,..«^^ 

In  Room  205  of  the  office  of  the  East  .      E.3TTMATOR      with      PAINTnia 
Bav     Muri'-ipal     Utilitv    Distnct.    512  j  CONTRA,CTING  EXPERIENCE.  Ap 

,■  CI »   kil..^1   Ck.»M  f'leth   Strf-t.  Oakland,  California,  un- !  ply   2019   Blake   St.   Berkeley.   Phone 

I  Mie«t  Metal  dbop,  r    j^^    ^^    p    j^     Wednesday,    Feb.   20,  '  ASh berry  1616.  to  ITXl/*^ 

22nd  and  S  Sto.,  SACrmmeilto  |  1 1»46,  and  win  at  that  hour  be  oi>«ned  ««»«« 

4.. — -fifor    furnishing    approximately    three  |  FOR  RENT 

BIDS:    Arohltset    Gordon   Staffofti,    500  KVA   OUTDOOR  TRANSi-XJRM- 


Forum    Bldg.,    Sacramento,    Fohruary 

15.  4   P.  M. 

Tranirwestem  Construction  Co..  1400 
Front  St.,  Sacramento. 


ERS,  aa    F>er  epeclf icatlons.  FENCED    LOT,    suitable    for    eoo- 

Proposal    No.    1706    covering    same  ;  traclor'fl  storage  ;  2  frontages  ;  B'ry.ant 

may    be    obtsOned    upon    application  |  st     near    Srd.    Rent    $35    per    month. 

.  at    Room     312,     Purchasing    Depart.-  j  KLk„.  42SA  to  t/l«.'4« 


i 


••I 


.ll|Si* 


^'"^P" 


PLANS  qnd 
Speculations 


Yoio:  lYeliminary  plans  for  a 
2-rouin  addition  to  the  new  Cache- 
Tille  Elementary  School  building 
are  being  drawn  by  Chas.  Dean, 
Sacramento  architect.  .  .  Plans 
for  a  new  Masonic  hall  are  being 
diacussed.  Both  the  hall  and  the 
old  Cacheville  school  wore  de- 
stroyed by  fire  January  7. 

oOo 
Kentfield:  Work  on  a  new  resi- 
dential suMivision  in  the  Kentfield 
district  will  get  underway  as  quick- 
ly as  the  Planning  Commission  ap- 
proves th,e  plans  and  grading 
equipment  and  building  materials 
can  txe.  assembied.  The  developer 
is  George  C.  Goheen,  head  of  the 
Marin  Capital  Co.  The  property 
comprises  four  acres  on  the  east 
side  of  Wolfe  Grade  near  the  Sir 
Francis  Drake  highway  intersec- 
tion. 

oOo 
Paso  Robies:  Plans  for  the  first 
major  industrial  plant  were  an- 
nounced recently.  Within  a  short 
time  a  modem  three-story  steel 
and  concrete  factory  building  will 
be  erected  to  serve  as  a  processing 
plant  for  almonds  and  walnuts. 
Plans  for  the  half-million  dollar 
project  were  reve&led  by  Frank 
P.  and  Lou  Slate  of  the  Slate  Al- 
mond Company. 

oOo 
San  Msteo:  Development  of  6th 
Avenue  as  the  city's  newest  busi- 
ness district  appeared  in  prospect 
as  the  Parrott  Investment  Com- 
pany moved  to  complete  commer- 
cial zoning  of  the  Payson  Tract. 
The  property  involved  contains  10 
lots  on  the  north  side  of  5th  Ave., 
all  fronting  on  Central  Park.  .  . 
L.  D.  Bourkey  of  the  Frozen  Food 
Company  has  applied  for  a  permit 
to  erect  a  $24,000  commercial 
structure  at  San  Mateo  Drive  and 
Poplar  Avenue.  .  Wm.  P.  Kyne, 
genera!  manager  of  Bay  Meadows 
race  track,  haa  announced  the  for- 
mation of  Kyne  Construction  Co. 
and  that  work  on  the  fill  and  build- 
ing of  Bay  Meadows  Airport  will 
start  immediately.  Construction 
plans  for  the  airport  call  for  an 
expenditure  of  about  $100,000. 

oOo 
Daly  City:  The  city  council  has 
ordered  the  purchase  of  66,000  sq. 
ft.  of  property  on  Mission  Street 
between  Alpha  Avenue  and  Hillside 
Blvd.  The  property  is  earmarked 
for  the  city's  new  civic  center  and 
war  memorial  building. 

oOo 
Sacramento:  California  Apparel 
Shops  will  build  a  new  store  in 
Oak  Park  at  a  cost  of  $60,000.  .  . 
Lawrence  Construction  Co.  will 
build  a  store  and  market  building 
at  Stockton  Blvd.  and  Fruitridge 
Road  at  an  estimated  cost  of  $50,- 
000,  .  .  United  Air  Lines  plan 
an  extensive  program  of  quarters 
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Hardd  L  kkes 
Wai  Speak  h 
Bay  Area 

On  a  whirlwind  visit  to  nortii- 
em  California,  Secretary  of  the 
Interior  Harold  L.  lekes  will  make 
three  speeches  in  as  many  days 
between  February  14  and  16,  the 
Sacramento  Regional  Office  of  the 
U.  S.  Bureau  of  Reclamation  an- 
nounced. All  three  addressee  will 
be   broadcast. 

Ickes  will  arrive  in  the  Bay 
Region  on  Thursday,  February  14, 
and  will  address  the  student  body 
of  the  University  of  California  at 
2  o'clock  that  afternoon.  His  sub- 
ject will  be  "Free  Advice,  And 
Worth  It's  Cost." 

Friday  noon,  the  secretary  will 
address  the  Commonwealth  Club 
luncheon  in  San  Francisco  on  "The 
Central  Valley".  At  this  time 
Ickes  will  outline  the  Department 
of  Interior's  basin-wide  plan  for 
the  comprehensive  development  of 
the  water  resources  of  the  Central 
Valley  of  California. 

At  a  public  meeting  in  Fresno 
Memorial  Auditorium  on  Satur- 
day evening  at  8:30  o'clock,  Sec- 
retary Ickes  will  speak  on  "Your 
Valley  of  Decision",  and  will  dis- 
cuss controversial  aspects  sur- 
rounding construction  and  admin- 
istration of  the  Central  Valley 
Project.  Arriving  in  Los  Angeles 
over  the  week-end,  Secretary  Ickes 
will  be  the  guest  there  at  a  lunch- 
eon on  Monday,  February  18. 

The  Fresno  meeting  on  Satur- 
day evening,  February  16,  is  un- 
der sponsorship  of  the  CVP  Con- 
ference, of  which  State  Grange- 
master  George  Sehlmeyer  is  chair- 
man. Sehlmeyer  will  call  on  May- 
or Z.  L.  Leymel  of  Fresno  to  in- 
troduce   the   Secretary. 

and  facilities  at  Municipal  Airport. 
Work  will  start  soon  and  will  cost 
in  excess  of  $100,000. 
oOo 
San  Rafael:  Lloyd  Grandi  has 
announced  plans  for  the  erection 
of  a  $35,000  buildimr  on  "A"  Street 
between  3rd  and  4th.  The  new  bus- 
iness is  to  be  an  auto  laundry  and 
will  be  owned  and  operated  by 
Adrien  Bouche,  supplementing  his 
Vogue  Motor  Co.  at  1566  Fourth 
St.  Contractors  are  Cliff  Monk  and 
Mario   Bottini. 


*i^ 


Vnii-j,  .  i     , 


PRICE  1 5  CENTS  PER  COPY 


Many  Trade  Groups  to  fe  ^^presented  m 
So.  Califoroia  Exposition  aiid  Home  Show 

AH  «jca  of  California's  building  and  home  industries  are  focused 
on  the  preparations  for  the  First  Annual  Cooatmction  Indoatries 
Exposition    and   Home   Show   of   Soathem   California    which   will   be 

hela  in  the  Pan  Pacific  Auditorium, 


mm 


Los  Angelee,  next  July  12  to  21, 
inclusive. 

And  there  is  good  reason  for  it, 
according  to  Milton  J.  Brock,  pres- 
ident of  the  exjwsition  and  show. 
It  will  be  the  type  of  presentation 
of  vital  importance  to  those  in  the 
building  industry  as  well  as  educa- 
tional value  to  the  general  public. 
;  "Already,"  Brock  said,  "we  have 
had  the  opportunity  here  and  there 
to  catch  some  glimpse  of  the 
things  in  store  for  the  postwar 
home  builder.  The  complete  pic- 
ture, however,  of  the  wonders 
awaiting  the  postwar  planner  and 
builder  will  be  unveiled  at  the  ex- 
position." 

Under  the  direction  of  the  Ta- 
bery  Corporation,  the  gigantic 
show  will  become  a  huge  show- 
case for  the  manufacturers  who 
are  linked  in  one  way  or  another 
to  the  building  trades,  home  ap- 
pliances and  home  maintenance. 

With  the  public  consciousness 
new  centured  on  the  need  for  new 
home  building  and  improvements 
to  existing  dwelling  imits,  a  gen- 
eral interest  already  has  been 
awakened  in  the  projected  exposi- 
tion. 

Aware  of  this,  exhibitors  will 
present  the  developments  in  post- 
war materials,  designs  and  pro- 
cesses now  being  applied  in  heavy 
construction  as  well  as  in  the  build- 
ing, furnishing  and  renovating  of 
dwellings,  Bock  explained. 

In  planning  the  exposition  and 
home  show,  the  participating  op- 
erators are  underscoring  the  huge 
part  commercial,  industrial,  public 


and  house  eonstmction  is  playing 
and  will  play  in  the  postwar  era. 
That  is  because  they  know  full 
well  just  what  it  is  they  are  under- 
scoring. In  Southern  California, 
for  instance,  they  know  that  dur- 
ing the  next  five  years,  construc- 
tion will  be  the  Number  One  in- 
dustry in  dollars  and  cents— out- 
stripping agriculture  and  petro- 
leum which  for  many  years  in  that 
area  occupied  the  most  lucrative 
berth.  Labor,  too,  will  feel  the 
impact  of  the  building  program 
the  country  over. 

This,  then,  will  be  reflected  in 
the  exhibits.  Already,  display 
space  has  been  reserved  by  those 
who  will  show  new  methodis  of 
using  paints  and  plaster,  brick  and 
flagstone  —  yes,  and  adobe,  too. 
New  uses  for  glass  and  ornamental 
iron  also  will  be  demonstrated,  and 
postwar  roofing,  hardware,  plumb- 
ing fixtures,  electrical  and  ga&  ap- 
pliances, radios,  overhead  garage 
doors  and  chemicals  used  as  de- 
odorants and  water  purifiers  like- 
wise will  be  displayed. 

According  to  Lawrence  Gibbs, 
secretary  of  the  show  and  an  offi- 
cial of  the  Los  Angeles  chapter, 
Building  Contractors  Association 
of  California,  Inc.,  63  per  cent  of 
the  available  display  space  in  the 
vast  auditorium  has  been  reserved. 

Included  amon^  those  who  are 
arranging  for  exhibits  are  the  prin- 
cipal electrical  and  gas  appliance 
and  heating  manufacturers,  sev- 
eral large  banks  engaged  in  fi- 
(Ooottnued  on  Faj;e  Four) 


Did  You  Know  That  .  •  . 

Thomas  Harrington,  formerly  estimator  connected  with  Allied 
Painters  and  Decorators,  has  gone  into  business  for  himself  doing 
business  as  Oxford  Panters  and  Decorators.  The  new  firm's  office 
is  located  at  3853  High  St.,  Oakland  2.   Telephone  Kellogg  2-2413.. 


SlIMMERBFi  l  ROOF  STRUCiyRfS 

17^6  T}V;ff,'t..tl-  St.,  Oakland;  Calif. 


Enterprise  10930 


TWinuaks  3627 


Clarrace  H.  Bazille,  Consulting  Engineer,  has  reopened  his 
office  for  General  Practice  of  plumbing,  heating,  ventilating,  electric 
and  radiant  heat.  Temporary  office  at  the  Hotel  Gotham,  San 
Francisco  1.   Phone  ORdway  4412. 

— 0— 

"Mickey"  Cooper  has  announced  the  formation  of  the  Cooper 
Ro<^ng  Company.  The  new  firm  is  located  at  387  21st  Avenue 
(just  off  Geary),  San  Francisco,  and  is  equipped  to  handle  all 
phases  of  roofing  and  waterproofing.    Telephone  Sl^Iine   0632. 


HONEST  HOMEBUILDING 

I  Today  "Veteran  Housing"  is  hot 
news  all  over  the  nation.  Speaking 
of  a  housing  shortage,  if  a  man 
.needs  a  home  for  his  family,  his 
!need  is  urgent,  be  he  Veteran, 
grocery  clerk,  salesman  or  second 
vice-president 

•  •    ♦ 

In  San  Francisco,  we  have  a 
shortage  of  housing.  A  far  greater 
shortage  of  MODERN  housing. 
jThis  18  further  complicated  by  tiie 
(fact  there  are  just  too  many  i>eo- 
ple  in  this  City  of  St.  Francis  of 
Assisi. 

"k  if  It 
From  many  parts  of  the  country 
you  read  complaints  of  egg-crate 
and  crackerbox  construction.  On 
this  point  San  Francisco  is  fortu- 
nate. It  isn't  happening  here!  The 
Home  Builders  of  this  Community 
have  done  an  outstanding  job  in 
maintaining  a  high  standard  of 
construction. 

•  •    * 

As  an  example,  I  pull  a  name 
from  the  hat:  HENRY  DOELGER 

I  doesn't  know  me,  but  to  my  per- 
sonal knowledge  he  has  been  con- 

'structing  homes  in  San  Francisco 
for    more    than    19    years.     "These 

[homes,  typical  of  the  construction 

I  in  this  community,  have  been  hon- 

lestly  built. 

I  Without  counting,  it  is  an  even- 
;  money  guess  that  Doelger  has  built 
I  more  dwellings  in  San  Francisco 
ithan  any  other  one  Home  Builder. 
I  •    •    • 

I     Whether  more  or  less,  the  point 
'is  this;  A  builder,  if  so  inclined, 
can  squeeze  an  additional  profit  of 
I  $50  per  room  out  of  a  dwelling — 
and  after  the  paint  dries  the  buyer 
would  be  unable  to  tell  the  differ- 
ence! 
I  •    •    • 

j     Honesty  and  integrity  have  been 
i  built  into  our  homes  by  workmen 
i  who  were  doing  a  sincere  job.  The 
jword    "sincere"    of   Latin   parent- 
I  age,  was  applied  to  ancient  crafts- 
men, whose  work  was  so  perfect 
there  were  no  uneven  joints  to  be 
filled  with  wax. 

•  •    • 
"Sincere" — without  wax,  applies 

to  our  building  trades  workmen  to- 
day. 

•  •    • 

When  you  buy  a  home  you  are 
not  trusting  the  Builder  TODAY — 
you  are  trusting  him  TWENTY- 
FIVE  YEARS  FROM  NOW! 

•  •    • 

This  is  the  d»y  to  mention 
that  Abraham  Lincoln's  fath- 
er was  a  carpenter. 


APPAREL  crrY 

CORP.  AWARDS 
CONTRAaS 


Dead  Spots,  Echoes  in  Auditorium 
Eliminated  by  Plywood  Sounding  Board    ~\ 

Introduction  of  a  plywood  sounding  board,  or  shell,  r««<^iitly 
completed  at  the  Louig  ille  Kv,  Memorial  AnditoriiiM  lor  us*-  by 
Louisville  Philharmonic  Orchesfra  has  "completely  eliroinated  dead 
spota  and  echoep  in  the  auditorium,"  according  to  Harptr  Fowley  of 
Joseph  E.  Seagram  &  :xrn.-5.  Inc., 
donors  of  the  shell.  The  auditor- 
ium has  been  criticized  in  the  past 
for  its  poor  acoustics  at  symphonic 
performances.  Fowley,  who  de- 
signed the  shell  with  the  help  of 
Dr.  Paul  Sabine  of  the  Riverbank 
Laboratories,  Geneva,  til.,  states 
that  "without  a  doubt  the  shell  has 
increased  the  volume  in  all  parts 
of  the  auditorium  and  all  concerts 
are  remarkably  clear;  we  now  be- 
lieve Louisville  has  the  best  con- 
cert hall  in  the  country." 

The  new  Louisville  shell  is  52- 
inches  wide,  12-inches  high  at  the 
back  and  raising  to  22Vs-ft.  at  the 
front.  It  has  a  back,  two  sides  and 
a  top,  all  made  of  ^-inch  plywood 
on  a  frame  of  lx3-ft.  white  pine 
strips  running  vertically  and  hori- 
zontally. This  construction  holds 
vibration  to  a  minimum  whi'e  the 
design  throws  all  sound  forwaid 
to  the  audience  and  no  notes  are 
absorbed  or  lost  by  defl'^ction, 
Fowley  reported  to  The  Mengel 
Co.,  Louisville,  which  suoplied  die 
plywood. 

The  use  of  plywood  fOr  orches- 
tral shells  was  popularized  by  Leo- 
pold Stokowski  who  specified  ply- 
wood in  a  shell  he  ordered  from 
McDonald  Construction  Company 
of  New  York,  builders  'of  stage 
settings.  According  to  P.  A.  Mc- 
Donald of  that  company,  this  shell 
was  used  for  outdoor  concerts  by 
Stokowski  during  a  toi^r  of  the 
United  States  and  South  America. 
As  a  result  of  this  single  tour  more 
than  150  letters  of  inquiry  came 
to  the  McDonald  Compahy,  which 
later  built  the  shell  now  in  use 
at  the  New  York  City  Center. 

The  City  Center  shell  is  made 
of  %-inch  fir  plywood  on  a  frame 
of  l*/ix4-inch  white  pine.  The  en- 
tire shell,  built  in  sections  for  easy 
breakdown  and  storage,  is  covered 
with  6-ounce  duck  painted  with 
casein.  McDonald  states  that,  "ply- 
wood makes  an  excellent  i«verbera- 


In  a  surprise  move  the  Apparel 
City  C-orporation,  on  Saturday, 
February  9,  awarded  construction 
contracts  to  Harney,  Haas  and 
Rothschild  (Joint  Venture)  and 
to  Barrett  and  Hilp.  Both  contracts 
were  negotiated.  Under  the  awards 
construction  totaling  over  |1,000,- 
000  will  immediately  get  underway, 
with  initial  occupancy  scheduled 
within  120  days. 

The  buildings  for  which  contracts 
have  b«»en  awarded  are  the  one- 
«!tor>'  coprrgte  Slid  §t^el  structures 
facing^  on  Oakdale  and  Industrial 
Avenues.  All  buildings  will  have 
reinforced  concrete  slab  floors  on 
piles. 

Ten  days  ago  Charles  L.  Harney 
was  given  notice  to  proceed  for  the 
fill  for  the  project  site.  This  fill 
is  being  obtained  from  the  Anza- 
vista  Apartment  development, 
which  is  to  occupy  the  site  of  the 
old  Calvary  cemetery  at  Geary  and 
Masonic. 

J.  Francis  Ward  and  John  S. 
Bolles  are  the  architects,  and  E. 
Elmore  Hutchison  is  the  site  en- 
gineer for  both  the  Apparel  City 
and  the  Aaeavista. 


tor  of  sound.  It  is  light  in  weight 
which  makes  for  easy  handling  of 
sections  and  low  cost  transporta- 
tion, yet  its  solidity  reduces  vibra- 
tion and  lends  itself  to  either  pe» 
manent  or  portable  construction. 
Plj-wood  shells  should  be  equally 
successful  on  the  smaller  stages 
used  by  dance  bands  or  where  the 
size  of  the  theater  itself  does  not 
permit  the  dimensions  we  have 
used  heretofore." 


BURKE  FORM  CLAMPS 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND  ^ 

EXPANSION    JOtNT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 
^^   W.  J.  BURKE  A  CO.,  Inc. 

7«0  Bryant  Str«e<       -       San  Krancisco       •       Phone  GAradd  8768 


iRUJin  pmm  compRnv 

rJHfc  PPU!7 

4t;-  i  AduijOit  ji!>  •  l»c!M:i:"''y  »,  .C.J. 
Phone:  Bfrkele,  3440 


(V^ 


Galvanized,  Bright, 
Annealed,  Bethanized 

• 

Strand  and  Tie  Wire, 

Silver  Star  Bale  Ties, 

Barbed  Wire, 

Spring  Wire 


BETHLEHEM   PACIFIC 


COAST 


STEEL         CORPORATION 


G»n9ral  Offices:  Son  FranciKO 


BETHLEHrM 
5TEE1 


Ditfrki  O/RcM .-  Seattle,  Portland,  Lo*  Angeles,  $>a\t  Lake  City 

St»«l  Hants :  Seattle,  South  San  Froncisco,  Los  Angeles 

FabricQiing  Works:  South  San  Francisco,  Alomeda,  Lot  Angeles 

Mil'  Depo.5:  3ea<tle,  Portland.  Son  Fianclsco,  Los  Angeles 


Safety  FiNLENITE  Tread 

Steps,  Nozmcs,  Pktfonm,  Sidewalk  Boxes 

All  Types  Grmy  Iron  Castings 

SAN    FRANCISCO    IRON    FOUNDRY 

(EAN  FRANCISCO  mON  WORKS) 
260  T0WN3END  STREET  ■  Phone  DOnglaa  1175 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  EFnCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


CONFIDENCE 

WELL    P  1  A  C  f.  O 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boil»rs  -  High  and  Low  Pn»Mur« 

Steam  Traps  -  ValvM  -  Stralnars 

Fant    -    Blowers    -    Heating    and 

Cooling   Colls 

Phone  MArket  2921 

"Tell  Us  Your  Problems" 

323   10th   ST.,   SAN   FRANCISCO 


!■  '*  i   <iii     i»       a    tm 


>!^*^iS 


SAFETY 
•  STRENGTH 
•PERMANENCE 


%. 


tn 


Michel  &  Pfeffer 
METAL  HAND  RAILS 


Michel  &  Pfeffer 
Iron  WorkS/  Inc. 


A/tilTON 


paoDt/crs 


Tentli  and  Horrison  •  San  Irciincisco,  Colifomki 


Concrete  Cuttiiig 
Compressors  Kei^ 

PORTABLE  WELDERS 

Air  Tools  of  All  KiiMlt 
CLEMENTINA  CO. 

2277  JERROLD  AVK*UE 
Phone  Mission  1638  -  tTSS 


OTHfA 
FIBfAGlAS 

USfS.- 
SHir  iNsuurioN 

FMTER  CLOTHS 

COLO  INSUUTKM 

KfAT  mSUUTION 

tOilMD  f»IADII«IN6 

ILECTDCAL  INSULATION 
FIRiUFf  FAIRICS 

UMMATi  RfWfOICWIi 


FILTERS  AIR   for 
Factory  or  Home 

•  Traps  Dust  undAbrosives 

•  Potenfed  Fireproof  Adhesive 

•  Highest  Efficiency 
•standard  o„d  Special  Sim 


AVA<ijH:ati  At  rout   supply  HOUSC 
.  .  %,Q^   CALL  .  .  . 


^^S^UMA   riBERGLAS   Sif^POT,  LW 


S  '  '       •'  -J  •   O  P  *  t  N  r,  MJ  '  '  r   s 


T  >■  ■•  .  7  t)  r 


PRtQntriESNO 
LONGiR  REQUmit 


yiii  iiftiih  Mjlrt  uflltf**t<i  P^ltttw 


FlMoresi^iTiPfodiictfCo. 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINDOW  SHADE 
CLX)TH  has  b««n  greatly  curtailed.  WE  DO  have  oh 
hand  at  this  time  a  mjpply  to  take  care  of  your  needa 
for  WINDOW  SHADES 

James  C.  Fraaken  Co. 

1112  Polk  St..  San  Franmco  9       PIioim  (^Rajriloiia  SOiS 


SSfX 


9B 


BBBE 


PIPE 

PIPE  -  VALTES  -  FITTINGS 

Farilftiem  for  pipo  bending 
and  Bianifoklji 

Writ*  for  FriCM 

PaeWc  PipeCOo 

164)  S»e«r  SU  S«a 


CELOtEX  msuuTioN  PRODUaS 

Calo-Block  for  Rcfiigiatio» 

Celo-Siditiiff  for  Comti  wtian  Woric 

Cciotez  Hardboardb 

Harbor  Pl^infood  Corp.  of  CaUf  omia 

540  Tentk  St  MArket  6706  Sai 


John  Cassaretto  Co. 

81ne«  It8«  -   -   and   Stil     Actlva 

I  BUILDING  MATERIALS 

I         REAOY-M!X    CONCRETE 
!     ROCK   8ANO  QRAVEL-LlliE 
CEMENT -PLASTER -MORTAH 
METAL    LATH-WOOD   LATH 
fiTUCCO-WIRE-NCTTINO 

SERVICE  UNEXCELLED 

BUNKERt 
Pl»*n«:   ttArflotd  S 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECinCATIONS. 

PRICE  BUnJ)ING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  FRANCISCO 
35  Gilbert  St  UN.  6733 


PAGE  2 


5HE 


D  A  i  L  Y     PACIFIC     B  U  1  L  D  E  R 


ADVANCE  CONSTRUCTION  REPORTS 


TUESDAY.  FEBRUARY  12,  1946 


DAILY  PACIFIC  BUILDER 

(E«Ut»U«h«d  laM) 
iMUtd   Every  Morning,  Except  Saturday,  Sunday  and  Lagal  Halldaya 


^Lsfi^^^^9  ?}^F^F^  ^  ^^  ploaeer  coaatrucUon  daUy  of  the 

i'aoif Ic  Coaat,  lUintatmng  a  complete  news  reporting  ae^lca 

covering  all  principal  building  and  engineermg  pAjecU; 

con-wlidated  Jiuiuary  2.  19^5.  with  linen  m  IdTMToa 

Construetloo  Reporta.  A  Legal  Newspaper  <rf  gan- 

eral  clrculaUon  aa  defined  by  the  SuperlOT 

Court  of  San  Franclaoo  County. 

SUBSCRIPTION  RATES- 
fS.OO  •«  Month;  |30  per  Year  (Payable  In  Advanoa).  Singla  Copy.  1»o 

Hntereda^  Second -Class  matter  July  25,  1907,  at  the  post  offlca 
at  san  Francisco.  California,   under  the  Act  of  March   3,   1878 

Published  by 
STARKRATH  PRDflTNG  A  PUBLISHING  Ca      ^^ 
Under  a  manairement  agreement  vnA 
F.  W.  DODGE  CORPORATION,  Owner 

G.  L    McGAVRAN,  Editor  J.  E.  OOQER8.  Advertlstng  Mwiaoar 

463  Teath  St,  San  Francisco  3  TeLs  MArkel  7110 


amount  of  |3,500,000  to  finance  im- 
provements of  school  facilities  in  the 
district. 

The  projects  will  include  two  new 
elementary  schools,  Improvements 
and  additions  to  nine  other  elem^i- 
tary  schools,  two  new  junior  high 
schools,  new  buildings  at  one  of  the 
present  junior  high  schools,  new 
buildings  at  one  of  the  present  Junior 
high  school  and  a  gymnasium  and 
other  improvements  at  the  high 
school.  G.  H.  Schulte  is  the  struc- 
tural engineer  for  the  district. 


2/12/46 

PREPARING   PRELIMINARY 

PLANS 


i  Beverly  Blvd.,   Los  Angeles,   is   com- 
19   pleting  plans  for  the  construction  of 
additions  to  the  Motion  Picture  Coun- 
try House,  23,350  Mulholi&nd  Dr.,  for 
GaTir~i;<,Ku"V'  .^    ^*^^',V.    'i?^   the  Motion  Picture  ReUef  Fund.  Inc. 

S    Gr^t^ivi%^  ^^^1'^°,*  ^'^'^  *^    Th«    ^ori^    will    include    guest    uniS 
a.  urand  Ave.,  Los  Angeles,  are  pre-    for  22  oeoole   consif** —  -'  ~=-  •-  ^'^ 


PLANS  ON  FILE 


Work 


12-13— INDUSTRIAL 
BUILDINGS 
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BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  newt 
reports  in  this  section  are  classi- 
fied as  follows: 

Commerctal    BIdgs. i-  s 

Educational  BIdgs. 9.10 

Hospitals    .        11 

Industrial    BIdgs,    12-13 

Public   Bulldtnfls 14-17 

Re.iolout  B'j.iaftifli.  .v_-^-  1u-1» 
bocla",  R-creiti.  a;  e«,t.j».  20-f'' 
Restdenl  ^     Buil^ingc     „..     ^-Zo 

Transool  .,*'t'-n  BIdp-.  Jt? 

Miscellan.'ous  Bli'gs.  .Ji  ja 


tain  a  washroom,  90x300  ft  in  area; 
a  packing  room,  160x160  ft.  in  area, 
and  a  storage  room.  300x300  ft  in 
area.  The  type  of  construction  is 
undecided. 


2/12/46 

CANDY  FACTORY 

SAN  FRANCISCO.  Ocean  Ave.  be- 
tween 19th  Ave  .and  Juniper. 

Construction  of  two-story  and  base- 
ment reinforced  concrete  candy 
factory  (50x80  feet>. 

Owner— DouglajB  Shaw 


.    i-in  10*  I      ,—0-. e    with    facUitiea 

forofxi  r^nrs..^*  ,T*i  ^''^^^  '^«^-  for  15  nurses ;  doctor's  residence,  and 
lnd^„^o^"«.^*"iS^^,*'^^*'''^^^°"itwo  wing  addiUons  to  the  hospiUL 
Si Jvte^n  ^OK"°'t^°,°*ix'?.'"  ^^   30x90   felt  in    area,    containing    sS^ 

™    Go5?f  R^  ""2*",,°' iS*"yT?!2^   «^«'^'    ^""'^'^    ^"^^    "^^    kitchen;    Outdoor  Gunnery  Range 
so     ft     of    fi^^V    «°">'^o«<*;    IWOOlthe  hospital  addlUon  will  be  class  A  i  Spec  17507,  NOy  13346 

rrLfin;  af«^f        w  ^^^^'    composition  I  construcUon    and    the    remainder   of  ' 

S^oi^fm  l^^!!^'''*°**°.*'^°*'"'^"'!^h«  buildings  will  be  masonry  con- 
ig  eVSti?S;f'iro^^^'""°^'  P^^«^-  NtrucUon.  composition  roofln^^  st^l 
ing.  eiectncal  work.  gash,  forced  air  heatin*.  toilets,  eta 


Tha    following    list    of    plans    and    specifications    for    construction 

projects  are  now  available  for  Inspection   at  the  office  of  DAILY 

PACIFIC  BUILDER,  4S6  Tanth  StrMt,  San    Francisco. 


Location 


Bid  Opening  Data 


Crows  Landing 


2-26 


20.21-.SOCIAL  AND 
RECREATIONAL  BLDGS. 
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SUB -BIDS  WANTED 


Engineerii^  Section 


dMiHMg  auo-oioa  on  any  Jak  are  InvltMi  to  mako  known 
their    reoulr%inM.ts  In  this  oalumn.     Thar.   i«   no  charga  for  this  oorvtea. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


2/12/46  •     g 

BIDS  WANTPrV- TO  BE  OPENED 

rEo  -^Y  ^^^.  8  P.  '.i 

s;  iivOL  BUTLDINCt 

'AS  MAT'^  l**tw>  Oo-,  Calif. 


2/12/46 

TO  ASK  BIDS 

LOS  ANGELES,  Calif.— The  office 
of   Architect    Wm.    L.    Periem,    7417  i 
Beverly  Blvd.,   Los  Angeles,  is  com- 
pleting plans  and  bids  will  be  taken 
....  in  about  two  weeks  for  the  construc- 

Architect— Arthur  D.    Janssen,  Aus-  ;  tion  of  a  theater  and  store  building 
tm  Ave.  and  Patricia  Dr,  Atherton.  I  at   the   comer  of   Vermont   and   Im-  I 
Bids  received  February  4  were  re-    perial  Highway,  Los  Angeles,  for  the  ; 
jected  and  plans  will  be  revised  emd  j  Southside  Theaters,  Inc.  j 

readvertised  for  bids  at  a  later  date.        The  building  will  contain  six  stores  | 
Carrico  &  Gautier,  365  Ocean  Ave.,    and    the   auditorium    will    seat    1600  , 
San  Francisco,  at  $101,685,  submitted    people ;  reinforced  concrete  construe-  j 
the  previous  low  bid.  i  tion,   steel   roof   trusses,   composition 

■  roofing,   acoustic   materials,   concrete  j 

„,,„,.-  floors,  carpets,  tile  toilets,  plate  glass,  j 

1.  /^..i^«  *     '     l^l'lre  doors.  Interior  plastering.  | 

PLANNED 

BOTTLING   PLANT         Cost,  |75,000 

MERCED,    Merced    Co.,    CaUf.     13th 

and  W  Streets. 
Construction  of  stucco  bottling  plant. 
Owner — Coca  Cola  Bottling  Company 

of  Fresno,  905  R  St,  Fresno. 
Architect — Not  Given. 

Application  has  been  made  to  the 
city  coimcil  'cr  permission  to  con- 
struct the  piant  and  a  decision  Is 
expectet*  gt  the  next  meeting,  March 


20 
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1-8 — COMMERCIAL  BLDGS. 

2/12/46  ~  T"^ 

BIDS  IN— HELD  UNDER 

ADVISEMENT 

SHOWROOM  AND  GARAGE 

SAN  RAFAEL,  Marin  County,  Calif. 

4th  and  Crescent  Sts 
Construction  of  one-story  steel  frame 

and  concrete  block  showroom  and 

garage  building  (100x100  ft.). 
Owner — Armstrong  &  Campbell. 
Consulting   Engineer— H.    M.    O'Neill 

Co.,  610  16th  St.,  Oakland. 
Announcement  Wednesday. 

2/12/46  •     8 

CONTRACT   AWARDED 

WAREHOUSE 

Contract  Price.  $125,277 

RICHMOND.  Contra  Costa  Co..  Calif, 
Comer  Eighth  and  Ohio  Sts. 

Construction  of  a  3-story  reinforced 
concrete  warehouse. 

Owner— Richmond  Union  School  Dis- 
trict, Walter  T.  Helms,  superin- 
tendent of  schools,  1108  Bissell  Ave., 
Richmond. 

Architects- Dragon  &  Schmidts,  2068 
Allston  Way,  Berkeley. 

Contractor— Blltwell  Construction  Co., 
4745  Geary  Blvd..  San  Francisco. 


2/12/46  g 

COMPLETING    PLANS 

FILLMORE,  Ventura  Co.,  Calif.— 
Architect  Roy  C.  Wilson.  P.  O.  Box 
391,  is  completing  plans  for  the  con- 
struction of  a  l-story  and  basement 
masonry  fruit  packing  warehouse 
(110x300  ft.)  at  Fillmore.  Ventura 
County,  for  the  Fillmore  Orange  As- 
sociation, Fillmore.  A  contractor  will 
be  selected   soon. 


8 


Construx.aon  of  eight-Classroom  steel 
frame  school  building,  concrete 
floor  slab,  wood  roof  rafters  and 
wood  stud  walls,  etc. 


12 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disfiosal   Plants  31-32 

Bridges     33 

Oams,   Reservoirs  and 

Dredging  94 

Docks,  Piers  A  Harbors. S5 

Parits,  Airports  and 

Playgrounds    36 

Railroads.  Subways  and 

Tunnels   57 

Electric  Lighting  and 

Transmission   Lines SB 

Sewers   39 

Streets   and    Highways 40 

Gas,   Water  and    Oil    Pipe 

Lines  41 


Tulana  Farms  Grain  Elevator.  Worden.  Or**.;   Bids  ipen   Feb.  14,  Noon. 
Carrico  *  GauUer,  SC6  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081). 


Tank  Truck  Loading  Fac,  Standard  OH,  Richmond;  Bids  open  Feb.  18,  Neon 
Swlnerton  A.  Walberg  Co.,  226  Bush  &t,  San  Francisco   (GArfield  2»8» 
Barrett  A  HUp.  918  H/urlson   St,   San   Francisco   (DOuglas  0700). 


2/12/46 
I  BIOS   WANTED 

wuou  8iua  wans    etc  ^^^    FRANCISCO.-As    previously 

OwnS^  -   San      Mateo     Elementarv    ''eported,  untfl^ebruary  21,  11  A.  M., 

Schol    District,    superintendent    of 

schools,   120  N.  Ellsworth   St,   San 

Mateo. 
Architect — Ernest  J.   Kump  Co.,   251 

Kearny  St.,  San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  $25. 


2/12/46 

PLANS  ON    FILE  | 

CROWS  LANDING.  Stanislaus  Co.,  | 
Calif. — As  previously  reported,  until  ; 
February  26,  11  A-  M.,  bids  will  be! 
received  by  the  Public  Works  De-  j 
partment,    12th    Naval    District,   1182  . 

Market  St,  San  Francisco,  Room  402,  i 

for  outdoor  gunnery  range  at  Naval!  •»■%   00       VLl ATVU    CITDDI  "V    a. 

Auxiliary  Air  Station.   Crows  Land-    '^*"'*^ WAItK    ^UK^LT    & 

Ing.  Calif.  I 

The  work  Involves  construction  of  |  PLANTS 

three   wood   frame  towers  with    en-    **«-Mia  j 

closed    house    on    top.    one    approxi-    2/12/46  S2 

mately  48  ft  high  and  17   ft   square!  PLANS  COMPLETED 
at  base,  and  the  other  two  each  ap-  j     BUCKEYE.  Ariz.-.Engineers  Head- 
proximately    25    ft    high    and    8    ft  j  man,     Ferguson     &    Carrolo,     Home 


Shops  BIdg.,  San   Mateo  Junior  Col.ege;    Bids  open   February  IS.  8  P    M 

JJ^^r'it.I"""^  *  ''''^°°-  '''  MontgomerTst.  S.  FTsUtter^)' 
Monson  Brothers,  475  Sixth  St,  San  Francisco   (DOuglas  5357) 

?T  wf,H^rP°\^®^^*"*^^'  ^''^^^'^f^^   BIdg..   S.   F    (EXbrook  1206,. 
?-    T^l    ^^''■-  ^°'  ^^^-  **^^-^*  ^^'^0°   St.,   g  F    (SKyline  43«) 
Jaa.  L  Bamee  Conatr.  Co.,  Ml  Rubs  Bldg.,  S  F  (EXbrook  6906  or  7064) 

Superstructure,  Shop  BIdg.  No.  41V  Shipfitter,  and  Boilermakers  Shop,  San 
Francisco    Naval   Shipyard;    Bids   open    February   21,   11    A.   M. 
Erbentrauf  ft  Summers.  446  Sixth   St.  San  Francisco    (MArket  8310) 
A.    Famell    Blair,    9   Mahi    St,    San    Francisco    (YUkon    0390) 
Jas   I.  Barnes  Constr.  Co.,  941  Rusj  Bldg.,  S.  F   (EXbrook  0906  or  7054) 
Peter  Kiewlt  Sons   Co.,   442  Post  St.   San   Francisco    (EXbrook  5736) 
Parker,  Stiffens  A  Pearcc.  135  South  Park.  San  Francisco  (EXbrook  «B») 
Empire  COnstr.   Co.,   Ltd..   and  C.    F.    Lytle    (Joint   venture).   344   Harriet 

Street,  San  Francisco   (HEmlock  3400). 
Barrett  A  Hllp,  918  Harrison   i?t ,  San   Francisco    (DOuglas  0700), 
Clinton  Constr.   Ca  Xi3   Folsom   St,    San   Francisco    (SUtter  3440). 


bids  will  be  received  by  the  Public  :  f*'"*''®  **,*'*^^,=  P^^'i^S  °' "'^'^^  P^^"  Guilders'  Bldg.,  Phoenix,  Ariz.,  have 
Works  Office,  Room  2110  Administra-  \l^^f  *  walks,  and  construction  of  completed  plans  for  the  construcUon 
tion  Bldg.,  San  Francisco  Naval  Ship-  i  "It  ?^'  }  ^  "  *°®  necessary  of  a  sewage  collection  and  disposal 
yard,  San  Francisco,  under  Spec  No.  '  ff  "hwork,  paving,  concrete  construe-  '  plant  at  Buckeye,  Ariz.,  for  the  Town 
17099  for  the  construcUon  of  the  i  "°°,'  ™*sc^»aneous  steel  and  Iron  i  of  Buckeye.  Maricopa  County,  Ariz, 
superstructure  for  the  compleUon  of    ^'°^'^'  l^°^^S  and  sheet  metal  work,  ,1  Estimated  cost,  $150,000. 
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PROSPECTIVE    BIDDERS 

SCHOOL  Approx.  Cost,  $160,(X)0 

SHAFTER,  Kem  County,  Calif. 
Construction  of  12  classrooms  ,alter- 

nate    bid   for   18  classrooms 

tions  to  the  Shafter  Street 

wood  roof,  structural  steel  frame, 

wood  and  brick  veneer  walls,  con- 
crete floor,  etc. 
Owner — Richland  Elementary  School 

District,  Shafter. 
Architect — Ernest   J.   Kump   Co.,   251 

Kearny   Street,   San    Francisco. 

As  previously  reported,  bids  will 
be   opened    February  27,   7 :30   P.   M. 

Plana  and  specifications  may  be 
obtained  from  the  office  of  the  arch- 
itect or  from  the  office  of  O.  T.  Ol- 
son, Principal,  Richland  Elementary 
School,  Shafter.  upon  deposit  of  $25. 

Following  contractors  have  taken 
out   plans: 

L.  H.  Hansen  &  Sons,  313  Palm 
Ave.,  Fresno. 

A.  J.  Hendricks,  Route  3,  Box  206, 
Bakersfield. 

Guy    E.    Hall,    1326   30th    St.,    Bak- 
.  ersfield.      ^ 

M.  J.  King,  inc ,  231  Franklin  St.. 
San  Francisco. 

Jas.  I.  Barnes  Constr.  Co.,  941  Russ 
Bldg.,  San  Francisco. 

Rademann-Giusto,  40  Ringold  St., 
San  Francisco. 


a  two-story  shop  building,  No.  411, 
.shipfitters'  and  boilermakers'  shop, 
and  miscellaneous  small  structures 
which    shall    be    used    for    Industrial 


carpentry  and  joinery,  glazing,  hard- 
ware and  field  painting.  Specification  1 2/12/46 


No.  17507,  NOy  13346,  and  other  bid-    BIDS  OPENED 
ding  information  may  be  obtained  on  '     SAN  FRANCISCO 


SEWAGE   DISPOSAL  i  ^*'"*^®"**'   standard   Oil  Co.,  7th   and    Irwin  Streets,  San    Francisco;    Bids 

*^^  open    February    15. 

Robert  McCarthy  Co.,  1050  Klrkham  St,  San  Francisco   (OVerland  405«) 
Dinwiddle  Constr.  Co.,  Inc.,  210  Crocker  Bldg..  S.  F.    (EXbrook  5616) 
Peter  Klewlt  Sons  Co.,  442  Post   St..    San   Francisco    (EXbrook  6786) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (EXbrook  7624), 
E.    S.    McKlttrick    Co..    610— 16th    St..    Oakland    (TWlnoaka    6070) 
Barrett  &  Hilp,  918  Harrison   St.   San  Francisco    (DOuglaa  0700). 
Parker,  Stiffens  &  Pearce.  135  South  Park,  San  Francisco  (EXbrook  6639) 
Moore  &  Roberts.  693   Mission   St..   San   Francisco    (GArfield    8579). 
Fred  J.   Early  Co.,  360   Pine   Street,   San    Francisco    (SUtter   1781). 
Haas  Constr.  Co.,  326  Merchants'  Exchange  Bldg..  S.  F.   (EXbrook  120B) 
Swlnerton  &  Walberg  Co.,  225  Buah   St.   San   Francisco    (GArfield  2980) 
Clinton   Cdnstr,   Co.   923    Folsom   St.,    San    Francisco    (SUtter   3440). 


81 


.......    „.,    „„wv.    ^«.    .^v.-..v*.«  The  S.  F  Wa-  I  Auto  Sale*  and  Servico  Bldg.,  San   Francisco;    Bids  open    February   18. 

shop    purposes,    and    which    Includes  l  *PP"^^*°^  *°  Public  Works  Depart-,  ter   Department   at   $4,389.05   submit-,,     MacDonald.  Young  &  Nelson,  127  Montgomery  St,  S.  F.   (SUtter  8296) 

asbestos   siding,   roofing,  wood  block    ™^°^  „®^'^  f  ®^"2?' *^V'°**'";.'^^'^:  I  *®**  '°^  ^^^  ^°  Public  UUllties  Com-'     Peter  Sordnsen,   927  Arguello   St.   Redwood    City    (Redwood   2212). 

and   other   flooring,    earthwork,   pav-  ^?"i^^J5°^«i'  f^.f^^^^^T^i^T/i^  '  w^^*°"■r^^°*°™^^®I  ^^^^  J?*"'.,Y°3*'' '     Carrico  *  OauUer,  365  Ocean  Ave.,  San  Francisco  (JUnlper  4-8061) 

,    ^„^^      ing,    track   work,    piling,    metal   win-    °5„*^*^«^*'  °*^  postal  inoney  order  for; Water    Dept    Contract    No.    414    for, ^ 

'addr    do^'s  and  doors,  Ule  work,  plastering,    '"^'P^y^J^^^^Ch'ef   of  Bureau    of  ,  laying  2-  and  6-in.  cast  iron  main  in  !  Theatre    Bldg..    Salinas;    Bids   open    February    15.   4   P.    M. 
ScSoo  ;  !  tanks,  sprinklers,  elevators%oncret!:  ^^^^^  for  sS°e  retum'S"ilS  ^et'of    Te?;^1:e  ^T??th  ^T""'  ^"'^*  ^"""^  i      =rbentmut^&   Summers.   446-Jth    St.   San "^ Francisco    (MArket   8310) 

floor  nov.Hnc«    v..tn«t.on  «nH  »H,i.  I  ^urity  for  Safe  retum  of  each  set  of   Terrace  and  15th  St  ^^^,   ^^  SWenson   Co..   356  Stockton  Ave..    San    Jose    (BAIlard   2602) 


floor  coverings,  ventilation  and  utili 
ties,  all  within  the  Naval  Shipyard. 
San  Francisco. 


bidding  data 
A  set  of  plans  and  copy  of  sped- 

Plans    and   specifications    may    be  1  ;|^*"°"f. '«  "°^  °°  "^f^^^^  S^j^^ii^^^ 

.foi„^^  f *^^  oK^„^  ^*#i„^  ....^^    tion  at  the  office  of  DAILY  PACIFIC 

BUILDER,  465  Tenth  St.,  San  Fran- 


obtained  from  the  above  office  upon 
deposit  of  $130,  check  or  postal  money 
order,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks 


2/12/46  •     13 

ONLY   BIDDER 

FORT  PECK,  Mont  —  Morrison - 
Knudsen  Co.,  Inc.,  Hoge  Bldg.,  Se- 
attle, Wash.,  at  $828,226.30,  submitted 
only    bid  to   U.    S.   District  Engineer 


Cisco. 


20 
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ARCHITECTS  SELECTED 

DOWNEY,  Los  Angeles  Co.,  Calif. 
—Architects  Allison  &  Rible,  650  3. 
Grand  Ave^,  Los  Angeles,  have  been 
commissioned  to  prepare  plans  for 
alterations  to  the  swimming  pool 
structure  at  the  Downey  High  School, 
319  E.  Firestone  Blvd.,   Downey,    by 


j  Ongara    Food    Locker   Bldg.,   Greenfield    Avenue,   San    Anseimo;    Bids    opon 
I  February   14,  5:00  P.   M. 

P.   Mertitt   102   Rlalto    Bldg.,   San    Francisco    (YUkon    0666). 


B. 


Office,  Fort  Peck,  Mont.,  for  Installa-    ^  ,^  ^         ,     ,      „     ,        ,x.  ^ 

tion  of  the  structures,  machinery  and    Downey    Union    Junior-Senior    High 


The  work  involves: 
(1>  1420  lin.  ft  excavation  and  back- 
fill; 
(4a)  465  lln.  ft.  install  B&S  pipe; 
(4b)  955  lin.  ft  install  B&S  pipe; 
(5)  2500     lbs.     install     fittings     and 

valves ; 
(6a)  ISO  lbs.  make  B&S  joints; 
(7)  2200  sq.  ft   repave  street  pave- 
ment; I  Ongara  Food   Locker,  San  Anseimo:    Bids  open   February  14,  5  P.  M 
(10)  lump   sum.    field   Inspection   per  j     Peter  Sarforio,  262  Clementina  St.,   San  Francisco    (GArfield  8317) 
day; 


Chevrolet   Agency,  San    Rafael;    Bids  open    February   15,  5  P.    M. 
Peter  Sartorto.  262  Clementina   St.,   Ssji   Francisco    (GArfield   8317). 


1 
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PLANS  BEING  FIGURED— BIDS 
OPEN    FEBRUARY  26,  3  P.  M. 
SALES   BUILDING 
SAN  FRANCISCO.  Cor.  Geary  Blvd. 

and  Blake. 
Construction  of  one-story  reinforced 

concrete  automotive  sales  building. 
Owner— Harry  Krieger.  c/o  architect 
Architect— Theodore    G.    Ruegg,    617 

Montgomer>'  St 

Plans  are  being  fgured  by  a  se- 
lected list  of  contractors. 
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BIDS  OPENED 

STORE  BUILDING 

PITTSBURG.  Contra  Costa  Co..  Calif. 
Railroad  Ave.  and  E.  7th  St 

Construction  of  new  comer  store 
building  (100x101  ft) ;  alter  exte- 
rior walls  of  adjacent  building  (25x 
100  ft.),  and  construction  of  new 
adjoining  building  (50x180  ft),  all 
construction  to  be  steel  frame  and 
reinforced  concrete. 

Owner  —  Camillo  Lamzafame,  c/o 
architect. 

Architect— Philip  D.  TomaseUo,  Room 
306.  606  Washington  St,  San  Fran- 
cisco. 

Low    Bidder— Stolte,    Inc.,    8451    San 
Leandro  St.,  Oakland,  $132,700. 
Other  bidders  were : 
Erbentraut  &  Summers,  $135,399. 
S.    J.    Amoroso    Construction    Co., 

$141,600. 

De  Luca  &  Son,  $144,670. 
Horace  J.  Slino,  Pittsburg,  $146,500. 
Howes  &  Whltaker,  $168,961. 
Bids  held  under  advisement 


2/12/46  8 

PREPARING  PLANS 

OXNARD.  Ventura  Co.,  Calif.— 
Archtect  Roy  Wilson.  P.  O.  Box  951, 
is  preparing  plans  for  a  new  lemon 
packing  house  to  be  built  on  a  10- 
acre  site  at  the  west  end  of  the 
Diedrich  property  and  immediately 
north  of  the  Oxnard  railway  depot, 
Oxnard.  for  the  Somis  Lemon  Asso- 
ciation. The  packing  house  will  con- 


2/12/46  • 

BIDS  OPENED 

MONTEBELLO,  Los  Angeles  Co.,  I  Cone  County. 
Calif.— P.  A.  Weeger,  4566  Santa  Mon- 
ica Blvd.,  Los  Angeles,  at  $228,500, 
submitted  low  base  bid  to  the  Monte- 
bello  Unified  School  District  George 
M.  Schurr,  business  manager,  1600 
WhitUer  Blvd..  Montebello.  Feb.  7, 
for  construction  of  six  l-story  wood 
frame  school  buildings  at  Rosewood 
Park  Elementary  School.  Eastland 
Ave.  and  Anaheim-Telegraph  Rd.. 
Montebello. 

Bids  were  received  on  the  follow- 
ing: 

(1)  cost  of  the  complete  job; 

(2)  cost  of  omitting  Unit  C  (2-class- 
room  building) ; 

(3)  cost  omitting  Unit  P    (assMnbly 
hall  and  cafeteria) ; 

(4)  cost  of  omitting  both  Unit  C  and 
Unit  F. 

Complete  bids  were: 

P.  A.  Weeger.  (1)  $228,500,  (2)  $199,- 
340.  (3)  $191,861,   (4)  $162,701. 

Baruch  Corp,  (1)  $230,986.  (2)  $205,- 
837,  (3)  $196,331,  (4)  $171,182. 

R  J.  Daum.  (1)  $245,052,  (2)  $216,- 
175,   (3)   $208,502,   (4)   $179,025. 


2/12/46  9 

ARCHITECTS    SELECTED 

THE  PALMS  AREA,  Los  Angeles 
Co.,  Calif.— Architects  Rlsley  &  Gould, 
220  S.  Westmoreland  Ave.,  Los  An- 
geles, have  been  commissioned  to 
prepare  plans  for  the  construcUon  of 
a  new  group  of  junior  high  school 
buildings  at  a  site  bounded  by  Wood- 
bine St,  Chamock  Ave.,  Westwood 
Blvd.  and  Kelton  Ave..  The  F*alms 
Area,  by  the  Los  Angeles  Board  of 
Education.  1425  S.  San  Pedro  St.  Los 
Angeles;  estimated  cost,  $650,(X)0. 


2/ -12/46  9 

BONDS  VOTED 

BURBANK,  Los  Angeles  Co.  Cllallf. 
—Voters  in  the  Burbank  Unified 
School  District,  on  February  6,  ap- 
proved the  Issuance  of  bonds  In  the 


14-17— PUBUC  BLDGS. 


2/12/46  1* 

PLANS    BEING   FIGURED 

LONG  BEACH,  Los  Angeles  Co., 
Calif.— Harold  E.  Ketchum,  consult- 
ing engineer,  2360  American  Avenue, 
Long  Beach,  has  completed  plans 
and  Is  taking  bids  for  the  construc- 
tion of  a  midget  racfe  track  to  be 
located  on  C^arson  St.  near  Avalon 
Blvd..  Long  Beach  district,  for  Bob 
Ware. 

The  project  includes  a  structural 
steel  and  concrete  stadium,  with  a 
seating  capacity  of  16,000  persons; 
one  mile  of  barbed  wire  outer  fence 
and  chain-link  protective  fence,  park- 
ing area  containing  1,033,000  sq.  ft 
and  various  other  structures;  esti- 
mated cost  $175,000. 


15 


2/12/46 

PREPARING  PLANS 

SAN  DIEGO  COUNTY,  Calif  — 
Architect  Francis  J.  Heusel,  730  E. 
3rd  St,  Long  Beach,  Is  preparing 
plans  for  the  construction  of  a  num- 
ber of  bulldngs  on  the  Water  Moun- 
tain  Ranch   at  the  foot  of  Palomar 


(1) 
i$1.30;    (Aa)   $.08;    (4b)   $.15;    (5)    $.04; 
1(6)  $82;   (7)  $.35;   (10)  25  days;   (lOA) 
20  I  $1911.25;   total  bid,  $5,199.45. 


equipment    which    will    provide    tha ;  School    District,    same    address.    Me  ^      .       .    _    .    . 

facilities  required  for  placing  in  op-  chanical  equipment  for  Improvmg  the  (lOA)  $1,911.25;  total.  $4,389.05 
eratlon  at  the  power  house  a  second  [  pool's  faclllUes  will  also  be  required.  !  F  T.  Salrey.  San  Francisco, 
generating  unit  (capacity  16,667  kva.) 
and  the  construction  work  required 
to  complete  the  existing  power  house 
superstructure  to  elevation  2128.0  to 
permit  the  future  installation  of  the 
surge  tanks  for  the  Fort  Peck  -power 
development;  Serial  14.  The  site  of 
the  work  Is  on  the  Missouri  River 
at  the  Fort  Peck  damslte,  approxi- 
mately 19  miles  southeast  of  Glas- 
gow, Mont.  ,in  T.  26  N.,  R  41  E.,  Mc- 


(A)  materials  furnished* and  servlcea  '  Outdoor  Gunnery   Range,   NAA8,  Crows   Landing;    Spec.  17507;    Bids   opan 
rendered    by    the    San    Francisco  :  February   26,   11    A.   M. 

Water  Department,  $1911.26.  Erbentraut  *  Summers,   446  Sixth   St.,   San   Francisco    (MArket  8310). 

San    Francisco    Water    Dept,     (1)  • , 

$.80;    (4a)    $.12;    (4b)    $.12;    (5)    $.04;' 
(6)    $.70;    (7)    $36;    (10)   20  cal.   days; 


Bid*   opan 


33— BRIDGES 
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BIDS  WANTED 
.,        ^   ,  •*,..,.         .,      ,      LX)S   ANGELES  COUNTY,  Calif.— 

Mountain      approximately     40    miles  [  u^^il   March    14,   2   P.    M,    bids   will 
^f.Lff,„^^".?L"5°uJ°^,.S.!„„Yt.f'!be   received    by   G    T.    McCoy.    State 


Automobile,  Appllanoe   Service    Building,   Geary    Blvd.,    8.    t 
February  26,  3  P.  M. 
Srbentrautt  &  Summers,   446   Sixth   St.,   San   Francisco    (MArket  8310). 

EIrgero  Ree.^  Merced  Ave.  near  Qarela,  8.  F.;   Bids  opon   Feb.  14,  ft  P.  M. 
M.  J.  King,   Inc.,  231  Franklin   St.,   San   Francisco    (UNderhlll   8209). 

Kunst  Bros.  Store  Bldg.,  Valencia  nr  Ouboce;   Bids  open  Feb.  14,  5  P.  M. 
M.  J.  Kh^,  Inc.,  231   Franklin   St,   San   Francisco    (UNderhlll   8309). 

Reeidence  fer   San    Francisco   Theological    Seminary,   San    Anseimo;    BMi 
open    February  21,   3:00   P.    M. 
B.  ft  R  Oonstr.  Co.,  268  Market  St.,  San  Francisco   (DOuglas  7516). 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,  San  Francisco  (Mission  1490) 


Mountain  Dude  Ranch.  Buildings  will  j  jjighwav   Engineer,  808   State  Bldg.,    South  Office  Bldg.,  PTAT,  S*cramento;   Bids  open  February  13,  2  P. 
include  a  main  lodge  and  from  20  to  JLog  Angeles,  for  Uie  construcUon  of  »^  y     -, 

30  cottages  adobe  brick  construcUon,  !  ^  structural  steel  overhead  crossing 
concrete  floors,  shake  roofing,  Ule  j  ^^h  braded  approaches,  surfaced 
baths  and  showers  locker  rooms,  ^^-iti,  asphalt  concrete,  on  Anaheim 
swimmmg   pool;    stables,    bams    and ,  street    approach    road    to    Terminal 


M. 


helps'  quarters. 


U  N  I  fORIA-^D  E  P  E  N  DA  B  L  E 


There  is  no 
substitui 
for  good 
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TO   ASK   BIDS 

HUNTINGTON  PARK,  Los  An- 
geles Co.,  Calif.— The  city  coimcll  of 
the  City  of  Huntington  Park  has 
approved  plans  and  authorized  a 
call  for  bids  to  be  made  within  a  few 
weeks  for  the  construcUon  of  a  new 
city  hall  and  jusUce  buikllng  to  be 
located  at  the  Miles  Ave.  Park,  Zoe 
and  Miles  Ave..  Huntington  Park. 
The  new  city  hall  will  be  a  one-  and 
two-story  structure.  U-shaped,  con- 
taining approximately  18,000  sq.  ft 
of  floor  space  on  the  first  floor  and 
9000  sq.  ft.  second  floor.  The  jusUce 
building  will  be  one  amd  two  stories 
in  height.  L-shaped,  containing  ap- 
proximately 15,000  sq.  ft  of  fl<x)r 
space  on  the  first  floor  and  800<3  sq. 
ft  second  floor.  E!ach  building  will 
be  of  frame  and  stucco  construction, 
steel  reinforced,  tile  roofing,  concrete, 
hardwood  and  asphaltlc  tile  floors, 
interior  plaster,  acoustic  tile,  con- 
i  Crete  walks.  Plans  were  prepared  by 
'  Hugh  R  Davies,  architect,  523  Se- 
curity Bldg.  Long  Beach. 


22-26— RESIDENTIAL 
BUILDINGS 
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BIDS   OPENED 

FRESNO,  Fresno  Co.,  Calif.— Reli- 
able Automotive  Works,  *'H"  and 
San  Joaquin  Sts.,  Fresno,  at  $2885 
submitted  the  low  bid  to  the  Com- 
mission of  the  city  of  Fresno,  D.  SL 
Roughton. 


Island  Freeway,  at  Nicholson  Ave., 
Los  Angeles,  VII-LA-Termlnal  Is-  i 
land,  Los  Angeles  County.  This  Is  a  ' 
national  defense  contract.  j 

Work  Involves : 

(1)  10  c.y.   remove  concrete;  • 

(2)  5  acres  clear  and  grubb;  ! 

(3)  100  c.y.  rdwy.  excav. ; 

(4)  3,100   c.y.    struc.   excav.; 

(5)  15,000    l.f.    vertical    holes     sand  ''■ 
drains ;  | 

(6)  2,000    tons    sand    backfill,    sand  : 
drains;  ; 

(7)  75,(X)0  tons  import  borrow; 


M.  J.  Klnf.  Inc.,  231  Franklin  St.  San  Francisco  (UNderhlll  8209). 

Krieger   Automotive    and    Sales    Bldg..    Geary    and  Blake,    San    Francisco; 
Bids  open   February  26,  3  P.  M. 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ave.,  San  Francisco  (Mission  1490) 

,  -^^_^^— « 

Outdoor  Gultnery  Range,    NAAS,  Crows    Landing;  Spec.   17507;    Bids  open 
February  26,  11    A.   M. 

Patrick  M,  Sofarelli.  20337  Anita  Ave..  Hayward  (Hayward  806). 


—  city     cleric      City     Hall 

FrVsno.^jinuaiT  31,  for  Uie  building  i    <«)  JJOOJons  import;  subgrade  ma- 
of  one   trailer  to   be   installed   on   a 


tractor  unit  Tractor  unit  and  wheel- 
base  to  be  shortened  on  1942  Chev- 
rolet l>4-ton  truck,  which  is  the  prop- 
erty of  the  city  of  Fresno.  Cochran 
ft  Celli.  1100  8th  Ave.,  Oakland,  at 
$2900  submitted  the  only  other  bid. 
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BUILDINGS 
18-19— REUGIOUS  BLDGS. 


lies 


PRODUCTS 


PLASTER 
CRAFT 

CONSTRUCTION 


PACIFfC  S^T^  CEMtNT  Co^ 


2/12/46  •     19 

TO    NEGOTIATE    CONTRACT 

SAN  BERNARDINO.  CUilif.— Arch- 
itect Wm.  Woollett  400  Rowan  Bldg.. 
Los  Angeles,  has  completed  plans  and 
will  negotiate  a  contract  for  the  con- 
struction of  a  two-story,  masonry 
j  and  frame  church  building  to  house 
I  a  main  auditorium,  a  Sunday  school 
auditorium  sind  administrative  of- 
fices in  San  Bernardino  for  Gardens 
Community  Church ;  wood  roof  truss- 
es, shake  roof.  Ule  flors,  air  condi- 
tioning; cost,  $100,000.  The  main  au- 
ditorium will  seat  250  persons  and 
the  Sunday  school  auditorium  350 
persons. 


2/12/46 
COMPLETING  PLANS 

LOS  ANGELES,  Calif.— The  office 
of  Architect  WllUam  I*  Perelra,  7417 


WANTED 

fOf  bAL-.  FOR  RENT 


[xanix 


ANt    MATERIALS 


FOR  SALE 


terlal; 
(  9)  3,850   sq.    yds.    prepare   Class   C 
subgrade ; 

(10)  develop   water   supply   and   fur- 
nish  water  equipment ; 

(11)  700  M.  gals,  apply  water; 

(12)  finish    roadway; 

(13)  1,560  tons  asph.  concrete; 

(14)  2  tons  asph.  emulsion,  seal  coat 

(15)  1,468   c.y.    Class   A   portland   ce- 
ment cone  struc. ; 

(16)  682,000  lbs.  furnish  struc.  steel; 

(17)  682,000  lbs.  erect  do; 

(18)  12,200    l.f.    furnish    Douglas    fir 
piling ; 

(19)  244  each  drive  timber  piles; 

(20)  1.325  If.  furnish  steel  piling; 

(21)  20  each  drive  steel  piles; 

(22)  10  each  steel  pile  splices; 

(23)  210    c.y.    Portland    cement   cone. 
:  curbs  and  gutters; 

(24)  2,900  Lf.  chain  link  fence ; 

j  (25)  350    l.f.    48-ln.    relnf.    cone,    pipe, 
standard  strength; 

(26)  80  l.f.  48-ln.  relnf.  concrete  pipe 
j  2000-D; 

i  (27)  200   l.f.    15-ln.   plain   cone,   pipe; 
h28)   188,000    lbs.    furnish    bar    relnf. 
I  steel  * 

'(29)   188.0()0   lbs.    place  do; 
'  (30)  3,200  lbs.   misc.  Iron  and  steel ; 

(31)  3,000    each    Mesembryanthemum 
i  Edule  cuttings; 

,(32)  1,201    Lf.   steel   railing; 
'(33)  electrical  equipment; 
]  (34)  124  each  9.5  ft  16  gage  stringers 
I  (35)     44  each  9.5  ft  14  gage  do; 

(36)  12  each.  9.5  ft   12  gage  do; 


MacDONALD,  YOUNG  &  NELSON 
'        General  Contractors 

Specialking  in  Industrial  and  Comniercial  Buildmfi 


GRAEME  K.  MacDONALD 

DALLAS  YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY   STREET 
SAN   FRANCISCO,  (  ALIF. 
PHONE— SUTTER  8296 


Boilers — High  Pressure  and  Heating 

|NE^      AND      REBUILT 

AU  Sbet  and  Types  of  Sted  Tanlu 

OCEAN  SHORE  IRON  WORKS 

S50  Eghtb  St.  -  Phone  UNderhiU  4310  -  San  Fr«iici»eo 


CONTRACTORS— Save  Money  and  Time       t 

BY    USING 

QUANTITY  SURVEYS 

165  JESJklE  STREET 


SUtter  836' 


SAN   FRANCISCO 


PREPARED    BY 


LcROY    SERVICE 


NEW    &    RECONDinOMED     ^^^^  "''  ****  '-^  ^^  ^«  «^^«  spacers ; 

U1M1JH510N    LUMBER  !  (39)  5    each    5.2   ft    16   gage    bottom  ' 

TIMBERS,    waUboarda,    plambinf.l  spacers; 

pip€,  millwork.  and  other  boiMinf    <*<»  «  each  96  ft  14  gage       do; 
materiais.    SALE  PRICES.     Large    ^*^>  \\,f*       ••'  '^  *  ^^^  stringer 
rtockH  of  "Hard  to  get-  item..  ^^,  ^'u.TUe  column;  ' 

CLEVELAND  H^REcfeo   CO       <«>"-*"  «^«  — ^^  <^^' 


6AMHST0I  &  6REEI  LIMBEI  60. 

Wbofeaale  and  JebUnc  Yardt 

LUMBER  .  THWIERS  -  TKS  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 


Sap.   Francittco 

1600    ARMY    STREET 

ATtMat*r    1.300 


Oakland 
aMi    LIVINGSTON    STREET 
KEjISj   ♦  1S64 


MM  Third  St. 


VAlencia  4977 


SAN  FRANCISCO 
lOS  ANCEtfES     ■ 


M$TWII«  SERVICE 


^^m 


I'ORfLAI^O 
SEATTLE 


2/12/46  1» 

PREPARING  PLANS 

GLENDALE,  Los  Angeles  Co^  Calif. 
—Architect  F.  D.  Harrington,  283 
Monterey  Blvd.,  Hermosa  Beach.  Is 
preparing  plans  for  the  construction 
of  a  church  building  on  N.  Gloidale 
Ave.,  Glendale,  for  the  Calvary  Bible 
Presbyterian  Church;  frame  and 
stucco,  steel  trusses,  steel  saah,  acou- 
stical Blaster,  wood  floors,  asphaltlc 
tile  covering,  asbestos  shlngl  eroof Ing ; 
estimated  cost  $30,000.  A  request  for 
bids  is  expected  to  be  made  about 
March  19. 


(44)  16  each  14  gage  column  splicers 

(45)  26   each   16xl6-ln.   1   gage   bear- 
ing plates; 

(46)  16  each  20x20-in.  1  gage  do; 

(47)  misc.  Items  of  work. 
Specifications  obtainable  from  the 


7«-ft    8TKKI.    TOWER.    28    M    gal 
REDWOOD  TANK   and   two   6«  ir     x 

»4-ft    X     A-in.    STHEL   FRBSSURE  ,      _^ 

TANKS  te  be  sold  as  one  imlt   Ld-  i  above   office 

oated     In     San     Franciaco.    Must    be*  

'■aopre*  at  once.     Sacrifice      Write, 

TP>»«ne     or     wire     ror     mf  omiatfcm.  1 2/12/46 

CLEVELAND     WRECKING    GO         COMPLETING   PLANS 
'    aSit   Thire  StTMt  San   Franciaoo 
VAIw>cU  4»r7  (tf ) 
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186  tons  1-,  11,^-,  IH-ln.  square  | 
RKINFORCINQ  STBIBL.  Government  j 
Surplus  Stoc^  Available  at  yard  i 
of  San  Joee  Ste»i  Co.,  196  North  SOth  i 
St.  San  JoMi    Phono  Columbtji  41S4.  ! 

(2/5-6-7-8-11/46)  ' 


WANTED 


WOBX 

CAMXTAMJLM 

iPlMae  ■' 


SEWAGE  TREATMENT  PLANT 

Est  Cost  (120,000 

MONROE,   Washington. 

Construction  of  a  complete  sewage 
treatment  plant  Including  equip- 
ment pump  house,  clartfier,  diges- 
ter and  sewer  system,  including 
msdna  .interceptor  sewers,  later- 
als and  manholes. 

Owner — C!lty  of  Monroe,  Wash..  H. 
T.  Bennett,  mayor. 

Constultlng  Engr — James   W.    Carey 
ft  Associates,  Alaska  Trade   Bldg., 
Seattle. 
Upon  completion  of  plans  bids  wlU 


Cbe  asked. 


J 


Associated  Wood  Products  Co. 

I  Fabricators  and  Erectors  of 
I      TIMBER  TRUSSES 

B«rkeky  831 7         1335  SIXTH  ST.,  Bokdey  2,  C»U. 


^ 


STEELFORMS 

STEELTUBECONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaWG  CO. 

eea  Harmon  St  DO  S5&3  Sm 


i 

r 


.      ■     .  ..^» T^.  ■.^a:.^     « 


TUESDAY.  FEBRl  JARY  12.  1946 


^^5HB2SB^^3 


DAILY     PACIFIC     BUILDER 


PAGE 


APVANCE  CONSTRPCTIOM  REPORTS 


33— BRIDGES 


2/12/46  •     33 

BIDS  WANTED 

SANTA  CLAHA  COUNTY,  Calif.— 
UnUl  IC&rch  13,  2  P.  M.,  bids  will  be 
received  by  G.  T.  McCoy,  state  high- 
way engineer,  Public  Works  Bldg., 
Sacramento,  for  the  construction  of  a 
separation  structure  and  approaches 
about  six-tenths  mile  In  length  to  be 
graded  and  surfaced  with  portland 
cement  concrete  and  asphalt  concrete 
on  crusher  run  base  on  Bayshore 
Freeway  at  Santa  Clara  St  in  the 
City  of  San  Jose,  Santa  Clara  County. 

Plans  and  specifcations  obtainable 
from  the  above  office. 

The  work  involves: 

(1)  2600  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

4.3)  45,000  cu.  yds.  roadway  excava- 
Uon; 

(4>  2810  cu.  yds.  structural  excava- 
tion; 

(5)  2000  cu.  yds.  structural  backfill; 

(6)  24,500  tons  imported  borrow; 

(7)  450,000  sta.  yds.  overhaul; 

(8)  20.000  sq.  yds.  preparing  class  C 
subgrade ; 


(18)  placing  140  lin.  ft.  rubber  water  .from  the  following  offices  of  the 
stops;  Bureau  of  Reclamation:  W.  R.   Nel- 

(19)  erecting  283  M  ft  b.m.  of  timber  son,  regional  director,  Oliver-EUigle 
In  structures ;  Bldg..    6th    and   Polk    Sts.,    AmarlUo, 

(20)  installing  2500  lbs.  of  miacellane-  Texas ;  O.  N.  Pai*er,  construction 
ous  metal  work;  | engineer,  Alamogordo,  N.  M.;  Walker 

(21)  constructing  24  cattle  guards ;        :  R.  Young,  chief  engineer,  U.  S.  Cus- 

(22)  constructing  16  miles  of  barbed  Itom  House,  Denver  2,  Colo.,  and 
wire  right-of-way  fence;  | Michael  W.  Straus,  commissioner,  Bu- 

(23)  constructing  2  miles  combination  Ireau  of  Reclamation,  Washington  29, 
barbed  wire  and  woven  wire  |  D.  C.  Prospective  bidders  desiring  to 
right-of-way  fence;  j visit    the    site    of    the    work    should 

(24)  removing  1800  lin  ft.  existing  communicate  with  the  construction 
pipelines ;  I  engineer. 

(25)  laying  800  lin.  ft  214-  and  3-ln.  j  

diameter  iron  pipe;  2/12/46  •    88 

(26)  laying  5800  lin.  ft  4-,  6-  and  12-  ! CORRECTION 

in.  diameter  thin-wall  steel  pipe ;  1     PORTLAND,  Ore.— Until  February 

(27)  laying  16  lin.  ft  18-in.  diameter!  13,  1:30  P.  M.  (previously  announced 
corrugated  metal  pipe;  jin    error   as   having   been    postponed 

(28)  installing  145  units  of  orchard  until  February  27),  bids  will  be  re- 
outlets  and  stand  pipes;  ceived   by   the   U.    S.    Department  of 

(29)  constructing  17,000  lin.  ft  under-  Interior,  Bonneville  Power  Admlnls- 
drains  with   uncemented  joints ;  j  tratlon,   L.    C.    Stewart,   procurement 

(30)  constructing  12,500  lin.  ft  feeder  i  off icer,  1300  NE  Union  Ave.,  Port- 
<l™i"s.  jland  8,  for  furnishing  all  labor,  cer- 

This  invitation  for  bids  does  not  \  tain  materials  and  performing  all 
cover  the  purchase  of  materials  which  i  work  for  construction  of  Albany- 
are  to  be  furnished  by  the  govern-  [Toledo  115-kv.  wood  pole  transmis- 
ment  Materials  to  be  furnished  by  sion  line,  beginning  at  the  structure 
jthe   contractor   tuid    those   furnished  j  identified  as  A  T-2/9,  approximately 


9,  develop   water  supply  and   tnr.  \^y'llJ^^,Y/^^^:^' ^^f^^^^ 


( 

nlsh  water  equipment ; 

(10)  960  M  gallons  apply  water; 

(11)  34  sta.  finish  roadway; 

(12)  2100  tons  crusher  run  base; 

(13)  9  tons  liquid  asphalt  SC-1  prime 
coat  and  penetration  treatment; 

(14)  2^     tons     liquid     asphalt     SC-2 
penetration  treatment 


the    specifications    which   will    be    alto    approximately    14    mUe    etast    of 
part  of  the  contract  |  Toledo,  40.2. 

No    charge   to    prospective   bidders  . 
for  copies  of   the  specifications  and 


drawings;   to  others,   J2.25  per  copy,  >  ^Q_cpijj7|rpe 
not  returnable.  ^  w»a-TTiii\i.5 


Guarantee    will    be    required    with   2/12/46  •     30 

each  bid  in  an  amount  not  less  than  1  BIDS  WANTED 

(15)  Te 'Tons "sand  "iTenetmtion   treat-  j  ^^P®^  cent  of  the  amount  of  the  bid.  |     FRESNO.  Fresno  Co.,  Callf.-UntU 
ment;  I    ^^opies   of  the  standard  forms  and   February    14.    10  A.    M..   bids   will   be 

(16)  6%  tons  asphaltic  emulsior*  paint  ;  °;„^J:%«Pr V^^^^V-n^t  "^f.^^l  by  the  City  of  Fresno.  D.  E. 
binder  and  seal  coat; 

(17 >  2H  tons  liquid  asphalt  SC-6 
armor  coat; 

«18>  44   tons   screenings  armor   coat; 

(19)  1450  tons  asphaltic  concrete  lev- 
eling course; 


tion   engineer,  Friant,  Calif. ;  Walker 

(20.  1200  tons  asphaltic  concrete  type   f"  Y°""^'  ^^^t!  engineer,  U.  S.  Cua- 
R  a„.^«nin.r.  "^  *^    tom    House,    Dcnver    2,     Colo.,     and 


from    the    following    offices    of    the ,  Roughton.   city  clerk,  City  Hall,  for 

Bureau  of  ReclamaUon:R.   I.  Boke.  I  sewering    of    High    Addition,   Blocks 

o.^  "V.u^^'"^''*^''i,.^^a  ^°^^  9"*,";®  '5.  6.  7  and  8  of  Clinton  Terrace,  Fris- 
5'<;,^''J^^?,KSt«.,  Sacramento  14.  ;bie  Tract  Weldon  Terrace,  etc.  In 
Calif. ;  R.  K.  Durant,  acting  construe-  ;  Fresno. 


B  surfacing; 
(21)  350  lin  ft.  raised  bars; 


Michael     W.     Straus,     commissioner, 


i  struction  engineer. 


(22)  4700   cu.    yds.    class    B    Portland  !  f"^^*"  °4  ^«^'^*"°f'^W"^^"^° 
cement  concrete  pavement  •  '  ^^'  ^-  ^-  ^Prospective  bidders  desiring 

(23»  2950  each  tie  bolt  assembUes;        !*°  ^*«*^  ^^^,  ^^%?^  JJ®  ^ofj'  «^°"^*i 

(24)  7100   cu.    yds.    class    B    portlknd  1  ^°^™}i|J,'^f j^ti.'lll     ^^    ^""^^    ''°°' 
cement  concrete  base  slab;  °  "^"^    ""   ononnoo,- 

(25)  950   cu.    yds.   class    B    portland  1 
cement  concrete  membrane  h. 

(26)  1038   cu.    yds.    claas    A   portla 
cement  concrete  structures; 

(27)  2518  lin.  ft.  furnish  treated  tl: 
ber  piles ; 


3^—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


36 


I     The  work   Involves: 

(1)  1630    lin.    ft    8-ln.    vitrified    clay 
I         pipe  sewer  In  place; 
,  (2)  8172    lin.    ft.    6-tn.    vitrified    clay 
'         pipe  sewer  in  place; 
'.  (3)  18   masonry   manholes  with   cast 

Iron   frames  and  covers ; 
,(4)  80  lin.  ft.  concrete  packet; 
I  (5)  60   4 -in.    on   8-in.   Y   branches   in 
j         place ; 

j  (6)  338  4-in.  on  6-in.  Y  branches   In 
I         place. 

}     Each  bid  nxust  be  accompanied  by 
1  certified  check  in  amount  of  10%  of 

bid,  payable  to  the  CJIty  of  Fresno. 


(28)  84  each  drive  piles;  \       1 2/12/46 

(29)  8750   sq.   yds.   membrane  water-    BID  OPEN  12/12/46  39 
proofing;                                                   i      SAN     FRANCISCO.   —  O'Mara     &    BIDS  WANTED 

<30 »   1050    cu.    yds.    class   B    portland  |  Stewart     Ltd.,    218     Clara     St,     San  '     TUCSON.   Ariz.— Until   March   4,   4 
cement    concrete   curbs,    gutters   Francisco,    at    $7600.    submitted   only  ;  P-  M.  (to  be  opened  at  8  P.  M.),  bids 


and  sidewalks; 

(31)  21  each  monuments; 

(32)  8  each  centerline  monuments; 

(33)  775  lin.  ft  21-ln.  reinforced  con 
Crete  pipe; 

<34)  1320  lin.  ft.  12in-.  CMP,  16-gage;  12/12/46 


bid  to  the  Board  of  Park  Commis-  |  will  be  received  by  the  mayor  and 
sioners.  McLaren  Lodge,  Golden  Gate  city  council  of  the  City  of  Tucson, 
Park,    for    repairs    to   heating    plant   City  Hall,  Tucson,  Ariz.,  for  the  con- 


furnaces  at  Fleishhacker  Pool. 


]  struction  and  installation  of  sanitary 

;  sewers,  the  construction  of  a  pump- 

36  ;  ing   station,    together   with    pumping 

(35t  465  lin.  ft  18-In.  CMP,  16-gage;  !  BIDS  OPENED  j  equipment,   grading,   backfill   and  all 

(36)  1650  lin.  ft  8-In.  perforated  metal '     SAN    FRANCISCO.— Guerin    Bros., ;  other  work  connected  with  and  Incl- 

pip© ;  1 208  S.  Linden  Ave.,  South  San  Fran-    dental    to    improvements    known    as 

(37 1   185  cu.  yds.  filter  material;  j  Cisco,   at    $15,739.    submitted    low    bid    the    "Southwestern    Addition    District 

(38)  265,400  lbs.  furnish  bar  relnforc-  Ito  the  Board  of  Park  Commissioners,   Sewer  Improvements";  Resolution  of 
ing  steel ;  McLaren   Lodge.   Golden   Gate  Park,  '  Intention  No.  2016.  Plans  and  specl- 

(39)  265,400   lbs.    place   bar   relnforc-    for  furnishing  and  installing  lO-lnch   ficatlons    available    from    the    office 
Ing  steel ;  |  water    main,    water   works    to    main  '  of  the  city  engineer.  City  Hall,  Tuc- 

<40)  13,600  lbs.  miscellaneous  iron  and  ! drive,   and   14-lnch   overflow  pipe   at 'son.  Ariz.,  upon  deposit  of  $10.  Bond 


(41)  29,000  lbs.   misc.   iron  and  steel; 

(42)  18,300  each  Mesembr>'anthemum 
Edule  cuttings; 

(43)  2,445  Lf.  steel  railing; 

(44)  40  each  portable  timber   barri- 
cades; 

(45)  electrical  equipment; 

(46)  remove  existing  bridge. 

Galv.  Metal  Bin-Type  Retaining  Wall 

(47)  964  ea  9.5  ft  14  gage  stringers; 

(48)  264  each  9.5  ft     14  gage  do; 

(49)  76  each  9.5  ft   12   gage   do; 

(50)  250  each  7.4  ft  16  gage  spacers ; 

(51)  156  each  9.6  ft   14  gage  do; 

(52)  157  each  11.8  ft  12  gage  do; 

(53)  47   each  7.4  ft   16  gage   bottom 
spacers ; 

(54)  15  each  9.6  ft  14  gage      do; 

(55)  15  each  11.8  ft  12  gage    do; 

(56)  70  each  9.5  ft.   8  gage  stringer 
stiff  eners ; 

(57)  1,950  l.f.  8  gage  columns; 

(58)  77   each   12   gage  column   caps; 

(59)  92  each  14  gage  column  splicers; 
(GO)  154  each  16x16-  in.  1  gage  bear- 
ing  plates; 

(61)  46  each   20x20-inch  do; 

(62)  41  each  2x24-lnch  do. 

2/12/46  •     40 

PLANS    COMPLETED 

NEWPORT  BEACH,  Orange  Co., 
Calif.— City  Engineer  R.  L.  Patter- 
son, Newport  Beach,  has  reported 
completion  of  plans  for  the  construc- 
tion of  the  following  improvements 
to  the  Newport  Beach  city  camp- 
ground and  trailer  park  at  Newport 

(1)  Install    electrical    conduit    to    all 
lots  not  now  served; 

(2)  Surface  all  trailer  sites  with  de- 
composed granite; 

(3)  New  entrance  to  grounds  at  17th 
Street ; 

(40)  Move  custodian's  building; 
(15)  Construct  14  boat  slips  at  east 
and  west  end^-of  property,  leav- 
ing the  center  500  ft  .for  use  at 
the    trailer    park;    also    remove 
barge   Lottie  Carson  from  chan- 
nel. 
Bids  for  Item  No.  2  are  now  being 
taken   and  will    be   received    by   the 
city  council,  office  of  the  City  Clerk, 
City   Hall.    Newport  Beach,   at  4   P. 
M.,  February  18. 

2/12/46  •     •     40 

LOW   BIDDERS 

CURRY  COUNTY.  Ore.— M.  L.  O- 
Nell  &  Son,  Eugene,  Ore.,  at  $390,- 
989,45  submitted  low  bid  to  W.  H. 
Lynch,  division  engr..  Public  Roads 
Administration,  808  Bedell  BuUdlng. 
Portland.  Feb.  6.  for  construction 
of  the  Port  Orford  Timber  Access 
Road  on  the  Oregon  Coast  Highway 
in  Siskiyou  National  Forest,  Curry 
County,   Oregon. 

Second  and  third  low  bidders  were: 

Leonard  &  Slate,  Portland.  $407,718. 

C    J.  Eldon.  Portland,  $483,997. 


(16)  addl  haul  for  item  14,  at  $0.07; 

(17)  110  tons  medium  curing  cut- 
back asfrfialt  grade  MC-2  for 
prime  coat; 

(18)  600  tons  cover  aggregate  for 
type  3  seal  coat  grading  A ; 

(19)  70  tons  medium  curing  cutt)ack 
asphalt  grade  MC-3  for  t>-pe  1 
and  8  seal  coats; 

(20)  addl.  haul  at  $0.07  per  ton  mile ; 

(21)  11,200    tons    Class    F    pavement 
type  F-1  plajit  mixture,  gradmg  B; 

(22)  535  tons  asphalt,  grade  150-200 
for  type  F-1; 

(23)  pit  moves  at  $1000  each; 

(24)  addL  haul  at  $0.07  per  ton  mUe; 

(25)  340  c.y.   concrete.  Class  A; 

(26)  39,900  lbs.    reinf.   steel; 

(27)  28,500  lbs.  struc.  steel,  furnished, 
fabricated  and  erected; 

(28)  1.1  M.  ft  BM  untreated  timber; 

(29)  144  Lf.  12-ln.  corru.  galv.  sheet 
metal  culvert  pipe  (asphalt  dip- 
ped); 

(30)  546  Lf.  18-in.  corru.  galv.  sheet 
metal  culvert  pipe; 

(31)  2,206  l.f.  24-ln.,  14  gauge  corru. 
galT.  sheet  metal  culvert  pipe; 

(32)  100  Lf.  24-ln.,  12  gauge  do; 

(33)  1  12-lnch  corru.  galv.  sheet  met- 
al culvert  pipe  elbow; 

(34)  1   18-inch  do; 

(35)  5  24-lnch  do; 

(36)  98  Lf.  removing,  cleaning  and 
relaying  or  stockpiling  salvaged 
culvert  pipe; 

(37)  4   moving  existing  headwalls; 

(38)  470  c.y.  derrick  placed  rock  re- 
taining wall; 

(39)  50  l.f.  8-ln.  pert,  corru.  galv. 
sheet   metal   pipe    underdraln; 

(40)  6  drop  inlets,  18-ln.  size,  type  1 ; 

(41)  9  drop  inlets,  24-ln.  size,  type  1; 

(42)  15   ftteel    inlet   covers; 


the  Cirhapter  office  of  the  AModated » 
Seattle,  Spokane,  Tacoma  and  Port- 
land, and  the  offices  of  the  distllet 
engineers  of  the  Departmoit  0f  Higti- 
ways  where  they  may  be  tnspected. 


Prospective  Bidders 


Chevrolet  Ayency, 
W.  4tb  St.,  San  R*l««l 


l 


BIDS:  Arohlteot  C.  F.  GUwrnm*.  Al- 
berts Bldg^  San  Rafael,  FebiHiary  11^ 
I  P.  M. 

Younger  Construction  CO.,  675  Mis- 
sion St,  San  FranclBOO. 

Litchfield  Construction  <!V).  ,721 
Francisco  Blvd.,  San  Rafael 

John  Rocca. 

cmarles  E.  Warner,  9  Antoinette 
Ave.,  San  RafaeL 

Peter  Sartodo.  2«2  Clementina  St. 
San  Francisco. 

De  Luca  &  Son,  1746  Filbert  St, 
San  Francisco. 

C.  F.  Betz,  SausaUto  (Sausallto 
1178). 


Frozen  Food  Locker, 
Graenfidd  Avenue, 
San  Anselmo,  Calif. 


BIOS:  J.  J.  Ongara,  o/e  Arohlteot 
C.  F.  Q rem  me,  Alberte  Bldg,  San 
Rafael,  February  14,  S  P.  M. 

Gaither  &  Boe,  421  Alameda  Rd., 
San  Anselmo. 


/^ov  «  w     1  *       ^iM^^,,    4«i«»»       Peter  Sartorio.  263  Clementina  St, 

(43)  2     embi^nkment     spillway     Inlet  Francisco, 

assemblies,  type  A,  asph.  dipped 


(44)  150  sq.  yds.  grouted  rubber  gut 
ter; 

(45)  80     right     of    way     monuments, 
type  A; 

(46)  4  concrete  maintenance  marker 
posts; 

(47)  27    timber   culvert   markers; 

(48)  154  timber  guide   posts; 

(49)  2  timber  guide  posts  with  warn- 
ing  reflectors. 


Younger  Construction  Co.,  $78  Mis- 
sion St,  San  Francisco. 

De   Luca   A   Son,    1745   Filbert   St, 
Ban  Frandeco. 

LJtchfield     Construction     Clk).,     731 
Francisco  Blvd.,  San  RafaeL 

S.  P.  Merritt  102  Rlalto  Bldg.,  San 
Francisco. 

Kavanagh,  Novato. 
4. ▲ 


M    J    King,  Inc;.  3S1  Franklin  St 
£ki  Zinkand  Jk  Son,  667  39th  Ave 

Jack   Cailaghan.   900  Clayton   St 
-f _ 4. 

Improve  Ijindrng  pMld, 

St.  George,  Utah 


BIDS:  Civfl  Aeroneutloe  Admlnto- 
tration,  1500  4th  St,  Santa  Monies 
February  18.  10  A.  M.;    Pro.  •-4e-12ik 

Brown  Construction  Co.,  Pueblow 
C;olo. 

W.  W.  Clyde.  SprlngriUe,  Utah. 

Gibbons  &  Reed  C.  250  W.  Srd  8., 
Salt  Lake  City.  Utah. 

Vlnnell  Co..  1145  WeatmlnUter  Aro^ 
Alhambra,  Calif. 

Carl  E.  Nelson,  Logan,  Utah. 

Olof  Nelson  Construction  Co.,  P.  O. 
Box  267,  Logan.  Utah. 

Wlckey  Ehiglneering  ft  Construction 
Co..  Field  House,  Oollege  Hill,  Logan. 
Utah. 

Gam  L.  Moody,  P.  O.  Box  46S, 
North  Hollywood. 

Utah  Construction  Co..  1  Montgom- 
ery St,  San  Fraacisco. 
> ^ 

Store  Bufldiiif , 

Valencia  near  Duvoce  Ave. 

San  Francisco,  CaUf . 


1 


BIOS:  Kunct  Broe.,  1036  Mlaeion 
St.,  c/o  Architect  John  J.  Foley,  770 
5th  Ava,  San  Francisco,  February  14, 
5   P.    M. 

U.  J.  King.  Inc..  231  Franklin  St, 
San  Francisco. 

Ed  Zinkand  A  Son,  667  80th  Ave., 
San  Francisco. 

Jack  Cailaghan,  900  Clayton  St., 
San  Francisco. 


Theater  llniMiin,  Saiinai 


i 


steel; 

<41>  339  lin  ft  steel  railing; 
<42)  4400  lin.  ft  chain-link  fence; 
(43)  6000  sq.  yds.  roofing  paper; 
<44)  8  each  adjust  manholes  to  grade; 
<45)  2    each    adjust    catchbasins    to 

grade; 
<46)  46  lin.  ft.  manholes; 
<47)  1850  lin.  ft  2.in.  galvanized  steel 

pipe; 


Strawberry  Hill  reservoir. 
Other  bidders  were: 
E.  J.  Tracy,  $16,395. 
E.  J.  Tobln,  $17,150. 
Pacific  Pipelines,  $17,756.63. 
McGuire  &  Hester.  $17,835. 
Underground  Construction  Co.,  $18,- 

083. 

Associated  Engineers.  $18,125. 
M.  Desiano.  $20,977. 


jin  the  amount  of  10%  of  bid  required. 


40—         STREETS  AND 
HIGHWAYS 


,(- 
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(48)    1750    lin.    ft 
steel  pipe; 


2V4-ln.    galvanized  ; 


I  2/12/46 
(49)  280  lin.  ft  3-ln.  galvanized  steel!  BIDS  OPENED 

pipe; 
<50)  electrical  equipment; 
<51)  pumping  equipment; 
(52  >  miscellaneous  items  of  work. 


2/12/46 

!  BIDS  WANTED 

i      LOS  ANGELES   COUNTY.  Calif.— 

'Until    March    14,    2    P.    M..    bids    will 

-_'be   received    by   G.   T.   McCoy.    State 

''   Highway    Engineer,   808    State   Bldg.. 

~«      »,«.,»«     i.-   :  Los    Angeles,    for    about    .7    mile    In 

j     SAN   FRANCISCO— N.  O.  Wiseth,    jgngth  to  be  graded  and  paved  with 

'at  $2275.  submitted  low  bid  February    asphalt    concrete,    and    four    bridges 

,11  to  the  Board  of  Park  Commission-  '  ^^    ^^   constructed,    on    Pacific   Coast 

ers,    McLaren    Lodge,    Golden    Gate   Highway,  between  Dominguez  Chan 


Park,    for    construction   of    tool    and    ^el   and   San   Gabriel   Ave..   VII-LA- 


_ !  equipment  shed  at  Lincoln  Park  mu 


•^^S,  RESERVOIRS  &rif^l/Sl.7r^%r.: 

DKLUCkiriG  1     Erbentraut  &  Summers,  $2418. 


34; 


Charles  A.  Walt,  $2485. 
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2/12/46 

BIDS   POSTPONED  $2544. 

WALNUT    CREEK.    Contra   Costa       R.  A.  Cullen,  $5790 

Co..  Calif.— Until  February  18,  2  P.  M.  1  • 

(postponed    from   February   10),   bids  j 

will   be   received  by   the  Oak   Grove    2/12/46 

School    District.    O.    J.    Wohlgemuth,    BIDS  OPEN 

clerk.  In  the  schoolhouse  for  193  feet  '     SAN     FRANCISCO.   —  Associated 

of  6-foot  wire  woven   fence  of  No.  9  j  Engineers.  3606  El  Camino  Real,  Palo 

tension    wire,    including    two    16-foot    Alto,  Calif.,  at  $872.40,  submitted  low 

gates.  Price  must  Include  erection  of  1  bid  February  11  to  the  Board  of  Park 

fence     with     posts     set     In     concrete !  Commissioners,  McLaren  Lodge,  CJold- 

three  inches  In  diameter.  |  en    Gate  Park,    for   drainage   c<OTec- 

Speclflcations  obtainable  from   the  |  tions     at     Alamo     and     Alta     Plaza 
above  office.  [squares. 

,     Other  bidders  were; 

2/12/46  •     84 1 

COMPLETING    PLANS  ' 


60-LA.  in  the  cities  of  Los  Angeles 
!  and  Long  Beach,  Los  Angeles  Coun- 
ity.  This  Is  a  national  defense  con- 
■  tract. 

Plans    and    specifications    may    be 


Central  California  Construction  Co.,  |  obtained  from  the  above  office. 

Work  Involves: 
;    (1)  410  c.y.   remove   concrete; 


E.  J.  Tracy,  $1083.50. 
McGuire  &  Hester.  $1268. 
E.  J.  Tobin.  $1350. 
C.  E.  Walt.  $1490. 
M.  J.  Tracy.  $1718. 
Ray  Guella,  $2360. 


SOUTH  PASADENA,  Los  Angeles  ] 
Co..  Calif. — Qulntin  E^ngineers.  Ltd.,  1 
816  S.  Figueroa  St.,  Los  Angeles,  are  I 
completing  plans  for  the  construction  j 

of  a  pipeline,  pumping  station  and  a  ^ 

reservoir  for  the  City  of  South  Pasa-  '  — ^i  trryroir-    f  mtrrnoF 

dena.    The    project    will    Involve    the    38 EILECTKIC    LIUMIIWU 

Installation   of  3000  ft.  of  12-in.  cast  i  TRANSMISSION  LINES 

iron  water  pipe,  construction  of  a 
2.000.000- gallon  gunlted  lined  and  cov- 
ered  reservoir  In   the  Oneonta  Hills,  ,r 


EQUIPMENT 
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!    (2)  13  acres  clear  and  grubb; 

(3)  7.000  c.y.   rdwy.   excav.; 

(4)  21.450   c.y.   struc.    excav.; 

!    (5)  24,700    c.y.     ditch     and     channel 
i  excavation ; 

(6)  20,000  sq.  yds.  compact   original 
i  ground ; 

I    (7)  133.600    l.f.    vertical    holes,    sand 
I  drains; 

(8)  20,000   tons   sand    backfill,    sand 
drains ; 
i    (.9)  712.600  tons  imported   borrow; 
j  (10)  37,500  tons  Import  subgrade  ma- 
;  terial; 

I  (11)  53,000  sq.   yds.   prepare  Class  C 

subgrade; 
;  (12)  develop   water   supply   and   fur- 
;  nlsh    water    equipment; 

1(13)  6.000   M.   gals,   apply   water; 

(14)  finish   roadway; 
i  (15)  7  tons  llq.  asph.  SC-2  prime  coat 

(16)  1,400  tons  plant  mix  surf. ; 

(17)  21.500    tons    asphalt    concrete; 

(18)  25  tons  asph.  emulsion,  seal  coat 

(19)  7,716  c.y.   Claas   A   portland   ce- 
i  ment   cone,    structures; 
:  (20)  685  c.y.  Class  A  portland  cement 
!  cone,  footing  blocks ; 

(21)  3,788,000  lbs.  furnish  struc.  steel; 


south   of  Monterev  Rd.  and   west  of   2/12/46 
Meridan.   and  a  400-ft    gunlted   l^^ed  1  BIDS  WANTED 

tunnel;  estimated  cost  $125,000.  ■  ^,^^P     °T^^n^..w  in  a  M    Wdl— ' ".-  -. ♦     . 

„_ Mexico. — Until  March  6,  10  A  M.,  bias    ^22)  3,788.000    lbs.    erect  struc.    steel; 

0/19/4A  •     34   will    be    received    by   the  Bureau    of    ^23)  1,171.000    lbs.    furnish   bar   relnf. 

BIDS  WANTED  I  Reclamation.     Denver.     Colo.,     under;  g^g^j. 

CENTRAL     VALLEY     PROJECT,  '  Spec.    No.    1170   for   the   construction  ,  (34)  1,171,000   lbs.   place   do; 

California.— Until  March  5    10  A.  M..    of     the    Alamogordo-Hollywood    Md    ^25)  42.380  l.f.  furnish  timber  piles; 

S^ds  ^.Tllbe   recelv^    by   th^  sllthe  Elephant  Butte-Socorro  115-kllo-    (26)  940  each   drive  timber  piles; 

Bureau    of    Reclateatlon.    Walker   R.;volt    transmission    "'^e- _^j>  ^?T?f  ^«    (27)  1.700   l.f.    furnish   cast   In    place 

Young,  chief  engineer.  Friant.   under   Project     New    Mexico^  ,^.lA°'[h  *1  concrete   piles ; 

Soec     No    1171    for   the   construction  :  situated  in  approximately  the  central  .  (gg)  40  each  drive  do; 

of^rthwork,  canal  lining  and  struc- j  portion  of  the  state  of  New  Mexico  1  ^  29)  22,920   If.    furnish   steel   piles; 

turS  station  1144+00  to  sUtion  1591-H       The  specifications  will  provide  for    (jq)  337  each  drive  do; 

66  15   Friant  Kern  Ca^iS   Slant  Dlvl-  on    either   or    both    of   the    two  ,  (3i>  igO  each  steel  pile  splices; 

^n    ^ntiivlnev^rojectcaltfor-  transmission  lines,  but  no  bid  will  be  '  (33)  1.300  c.y.   Class  A  portland   ce- 

X'The   ^rk^i  sltuTt^  aboiriS   conslde         for  only  a  part  of  either  j  ^en^  cone,    curbs,   gutters   and 

^ThrSrinciSTTtem^'if   work   and  |"  The  lines  will  each  be  115-kUovolt  I  (33)  I'^^Tt'fipe  handrail; 
th^  eatlmatedauantltles  Involved  are   3  -  phase,    single  -  circuit    wood -pole    (34)  2.8OO  If.  chain   link  fence; 
lafollow?        I""'""^  mvoivea  »"  j  j.^^*;      ^^^     Alamogordo-Hollywood    (35,  4   each   walk  gates; 
n  )  1  570  000     cu      Yds      excavation,    line,  approximately  55  miles  in  length,    (35)  1.200  l.f.  18-in.  standard  strength 

common    for' canal'  'will   extend    from   the   point   of   con- |  reinf.    concrete    pipe; 

/2>  M6^  cu    vds    exckvatlon.  rock,  inectlon  of  the  Alamogordo  Army  Air  '  (37)  540  l.f.  24-inch  do; 

fnrV-n»V:  excavauon.  "»««•    ^^^^    ^^p     ^^^j.    Alamogordo,    N.    M.,  '  (38)  520   l.f.  36-lnch  do; 

/«»  171  rvv»  at*    rii    vdfl    overhaul-        'to     the    Hollyrvood     substation    near    (39)  2.700  l.f.  15-ln.  plain  cone,  pipe; 
4     170 000  cu    yds.  compacting  em- ;  Hollj-^-ood.  N.  M.  The  Elephant  Butte-    (40)  4  each  remodel  exist  manholes; 

K.nbmAnf»-  '  Socorro  line,   approximately  77   miles  . 

(5)  STc"   yds.  excavation,  com- !  In  length,  will  extend  from  the JBle- , 

mon.  for  drainage  channels  and  j  pha^t  ^Butte^^^wer^plant^^^^^  ■  OVERHEAD  CROSSING,  TERMINAL  ISLAND,  LOS  ANGELES 

'''  J^rTnSa/e'ch^JSjrs'^iL^d'dS^^^^  S^«   ^'SS^S   ^^'^-^^   !>--*- 

for  drainage  channels  and  dikes.    ^^^^1  reinforced,  or  138.00  circular  mil ! o"«ly^,'^P«rted,    Macco    Construction 

copper   of   hollow   construtclon.    Twoi^o-    S^*''^'t*.^'"'    **    $599,121.50,    sub- 
overhead    ground    wires   will   be  in-  I  m"ted   low   bid  to   SUte  Division  of 
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2/12/46 

BIDS  WANTED 

SACRAMENTO.  Calif.— Until  Mar. 
1  5  P.  M..  bids  win  be  received  by 
the  City  of  Sacramento,  City  Clerk's 
Office,  City  Hall,  for  improvement 
of   17th    Street,   4th   Avenue  to   Val- 

lejo  Way. 
Specifications  obtainable  from  the 

above    office. 
Work  involves: 

(1)  81   s.f.    cone,    garage   approaches, 
remove ; 

(2)  44  l.f.  hedge,  remove; 

(3)  72  s.f.  excav.  grading; 

(4)  7   c.y.   fill   grading; 

(5)  394  l.f.  curb  and  gutters  Cut  No. 
6,  construct; 

(6)  900    s.f,    3^-ln.    cone,    sidewalks, 
construct ; 

(7)  4250  s.f.  5»4-ln.  asph.  cone.  pave. 

2/12/46  •     •     *0 

BIDS    OPENED 

SACRAMENTO,  Cal.— L.  G.  Lentz, 
1620  11th  Ave.,  Sacramento,  at  $2.- 
049.66  submitted  low  bid  Feb.  11  to 
the  City  of  Sacramento,  City  Hall, 
for  paving  alley.  17th,  18th  Sts.,  Cap- 
ital Ave. 

Total   bids   were: 

(A)  L.    G.    Lentz,    $2049.66. 

(B)  A.  Telchert  &  Son,  $2,102. 

(C)  E.  F.  Hilliard,  $2,165.94. 
Unit  prices  were 

(A) 
(1) $75.00 


(2) .- 25 

(3) -.-...  H 

(4) 1.25 

(5) - 15.00 

(6) 105 

(7)        55.00 

(8)..„ 2.50 

(9) 12.50 


(B) 

$100.00 

.25 

.15 

1.35 

15.00 

1.20 

60.00 

2.25 

12.50 


(C) 

$110.00 

.60 

.06 

1.50 

8.00 

1.25 

65.00 

2.50 

12.75 
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2/12/46 

BIDS  WANTED 

EL  DORADO  COUNTY,  Calif— As 
previously  reported,  bids  will  be  re- 
ceived February  14,  2  P  M..  bids  will 
be  received  by  the  Federal  Works 
Agency  Public  Roads  Administra- 
tion, 720  Phelan  Bdg.,  San  Fran- 
cisco for  furnishing  materials  and 
performing  the  work  for  construc- 
tion of  Project  Calif.  FH  32-K.  Plac- 
erville  -  Lake  Tahoe.  Eldorado  Na- 
tional Forest,  El  Dorado  County.  The 
length   of  the  project  is  3.142  miles. 

Plans  and  specifications  obtainable 
from  the  above  office  upon  deposit 
of  $10.00,   returnable. 

Work  involves: 

(1)  force  account,  extra  and  misc. 
work  contingent  sum  $2000; 

(2)  38  acres  clear  and  grubb; 

(3)  424,000    c.y.    unclass.    excav. 

(4)  2100  c.y.   do   for   structures; 

(5)  32,000   c.y.   do  for   borrow; 

(6)  1,300,000  yda  sta,  oveiiiaul  (500 
ft  free) ; 

(7)  143,000  c.y.  miles  special  over- 
haul of  borrow   (500-ft.  free) ; 

(8)  1,000  If-   furrow  ditches; 

(9)  force  account,  obliteration  of 
old  roadways,  contingent  sum, 
$800; 

(10)  12,700  units  watering  of  em- 
bankment ; 

(11)  600  units  -wTitering  of  subgrade; 
12)  680  units  watering  of  base  course 

(13)  lump  sum  providing  and  main- 
taining water  plant  or  plants; 

(14)  16,500  tons  crushed  gravel  or 
crushed  stone  base  course.  Class 
2,  grading  C-l; 

(15)  pit  moves  for  above  item  at 
$1,000  each; 
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BIDS   WANTED 

OLYMJ^IA,  Wash.— Until  February 
26.  10  A.  M..  bids  will  be  received  by 
the  office  of  the  director  of  high- 
ways. Clarence  B.  Shaln.  Olympia, 
Wash.,  for  the  construction  of  the 
following  highway  Improvements : 

1.  Grading,  surfacing,  constructing 
light  bituminous  surface  treatment 
and  constructing  treated  pile  and 
timber  trestle  on  2.15  miles  of  pri- 
mary state  highway  No.  1,  Mt.  Baker 
branch.  Welcome  Grange  Hall  to 
Kendall  Creek  In  Whatcom  County, 
Federal  Aid  Project  No.  F-202(6),  in- 
volving about  13.8  acres  of  clearing. 
7.9  acres  of  grubbing,  36.120  cu.  yds. 
of  common  excavation,  31(X)  cu.  yds. 
of  solid  rock  excavation,  14.120  cu. 
yds.  of  selected  roadway  borrow,  5200 
cu.  yds.  of  screened  gravel  surfacing, 
500  cu.  yds.  f  crushed  cover  stone,  680 
tons  of  bituminous  cement  MC-2,  500 
lin.  ft.  of  beam  guard  rail,  1155  lin.  ft 
of  culvert  pipe,  22  M  b.m.  of  treated 
timber  and  lumber.  500  lin.  ft  of 
treated  timber  piling  and  other  items. 

2.  Constructing  a  reinforced  con- 
crete T-beam  bridge.  356  ft  long, 
across  the  Wenatchee  River  on  pri- 
mary state  highway  No.  2,  Dryden 
vicinity  in  Chelan  County,  Federal 
Aid  Project  No.  F-299(2).  Unit  2,  in- 
volving about  690  cu.  yds.  of  structure 
excavation,  1030  cu.  yds.  of  claas  A 
concrete,  110  cu.  yds.  of  class  B  con- 
crete. 140  cu.  yds.  of  class  D  concrete, 
712  lin.  ft  -of  reinforced  concrete 
bridge  railing.  260.000  lbs.  of  steel 
reinforcing  bars.  11.000  lbs.  of  struc- 
tural steel  and  other  Items. 

3.  Constructing  a  steel  and  rein- 
forced concrete  overcrossing  struc- 
ture, 618.5  ft.  long,  to  carry  primary  ; 
state  highwtiy  No.  16  over  Great 
Northern  Railway  tracks.  Scenic 
vicinity  In  King  County.  Federal  Aid 
Project  No.  FG-293(11).  involving 
about  1024  cu.  yds.  of  structure  ex- 
cavation. 1110  cu.  yds.  of  class  A  con- 
crete. 245  cu.  yds.  of  class  F  concrete, 
1244  lin.  ft.  of  reinforced  concrete 
bridge  railing,  327,000  lbs.  of  steel 
reinforcing  bars,  552,000  lbs.  of  struc- 
tural carbon  steel,  3800  lbs.  of  cast 
steel  and  other  Items. 

4.  Grading  .surfacing,  constructing 
bituminous  surface  treatment  plant- 
mix,  type  class  F,  preseal  treatment 
nonskld  single  seal  treatment  on 
14.391  miles  of  secondary  state  high- 
way No.  5-H,  Tenlno  to  Pierce  Coun- 
ty line  in  Thurston  Coxinty,  Federal 
Aid  Project  No.  S-261(8),  involving 
about  3760  cu.  yds  .of  unclassified 
excavation.  8060  cu.  yds.  of  shoulder 
material.  2340  cu.  yds.  of  selected  i 
roadway  borrow,  9710  cu.  yds.  of 
crushed  stone  surfacing.  1120  cu.  yds. 
of  crushed  stone  filler,  2570  cu.  yds. 
of  coarse  crushed  screenings.  1480  cu. 
yds.  of  fine  crushed  screenings,  124 
tons  of  bituminous  cement  MC-2.  196 
tons  of  bituminous  cement  RC-5,  22,- 
350  tons  of  bituminous  mixture  plant- 
mix,  type  class  F,  435  lin.  ft  of  cul- 
vert pipe  aJid  other  Items. 

All  bid  proposals  shall  be  accom- 
panied by  a  bid  proposal  deposit  In 
cash,  certified  check  or  cashier's 
check  in  an  amount  equal  to  five  per 
cent  (5%>  of  the  amount  of  such  bid 
proposal  Should  the  successful  bid- 
der fail  to  enter  into  such  contract 
and  furnish  a  satisfactory  ..perform- 
ance bond  within  the  time  stated  in 
his  proposal,  the  bid  proposal  deposit 
shall  be  forfeited  to  the  State  of 
Washington 

PrequaSlflcatlon  of  bidders  Is  re- 
quired. Maps,  plans  and  specifications 
may  be  obtained  from  this  office 
upon  written  request  therefor  and 
payment  to  the  director  of  highways 
by  cash,  certified  check,  cashier's 
check  or  money  order  the  sum  of 
two  dollars  ($2.00)  for  each  copy  of 
such  maps,  plans  and  specifications 
as  a  rental  for  the  use  of  them.  Plana 
will  be  forwarded  by  third  claas  mall. 

Informational  copies  of  maps,  plans 
and  specifications  are  on  file  in  the 
office  of  the  county  engineer  of  the 
county  in  which  the  work  is  situated. 


Residenoe, 

Merced  Ave.  near  Garda, 

San  Francisco,  Calif. 


BIDS:  Arohlteot  Franola  B.  Lley^ 
21t  Post  St,  San  Frmnol<co,  F»b  ii» 
4  P.  M. 

Erbentraut  A.  Summers,  446  Sixta 
St.,    San    (ranciaco. 

Howson   Brothers.  Gllroy. 

Carl  N.  Swenson  Co..  356  Stockten 
Avenue,    San   Jose. 


BIDS:  Mr.  EIrego,  c/o  Arcblteot 
John  J.  Foley,  770  5th  Ave.,  San  Fran- 
ciaco,  February  14.  5  P.  M. 


Machinery  &  Material 

Vtonunued  on  Page  Four) 


HEATING  BOILERS  NEW 

IMMEDIATE  FACTORY  DEUVERY 

15  lbs.  W.  P.  Heating  BoUers,  715  sq.  ft 

heat  surface,  2916  B.T.U.  per  how, 

m^hanically  fired 

PACinC  AGENCIES,  INC. 

Phone  YUkon  0247 


TiORTHERN  CALIFORNIA     ant  t/ rht  nathn'i  m$st  aittmfaiit  itarttt  $f  thttrit  P»wt* 


fOMt  r>r( 
Western  house«ivet.  lor  rampW, 
bu]r  (u  more  home  applu 
Soe 


More  than  htif  of  all  the  hjrdrerler- 
trie  power  in  the  United  Stain  it 

fenerated  in  the  Wew  Thmyievtn 
illion  kilovaii'hourt  annually 
Artd  one  important  retuli  i>.  . 
better  markets  tor  your  products. 

Dpie, 
liances  than 
average  hou»r»ive».  Soenteen  per 
cent  more  of  their  homes  are  wired 
for  electricity,  and  cheir  standards 
of  living  are  conse<)uenrly  higher. 
Western  htim  use  nearly  three  times 
ai  much  electricity  as  average  fanm, 
Oliforcua  alone  account- 
ing for  more  than  half 
the  country's  enore  rural 
coosumpciofl. 

So  pletKiful  power  help* 
buUd  western  markca  just 


ts  It  help4  lexer  manafacmring  costs, 
•ttd  nowhere  in  the  West  is  power 
mote  pUntiful  than  in  Northern 
Calil'orniia  Here,  the  Pacific  Gas 
and  Eleclni  Company  t  vast  inter- 
cORneae4l  geiventinj  system  has  a 
capacity  (Nice  that  of  Boulder  Dam, 
and  60  ptr  cetK  greater  than  Bonne- 
vjle  anOl  Ciartd  Coulee  combined. 
Rates  an)  amon^  (he  lowest  in  the 
nation 

If  power  it  important  in  your 
buMitcst..  etihct  u>  creaung  a  market 
or  m  producing  (or  ooe.  uivetcigacc 
the  advantages  of  locat- 
ing in  Nocttiem  Califor- 
nia. The  hcific  Gas  attd 
ElearK  Compaoy  will  be 
glad  to  help  you  io  every 
way  potttbic. 


"HfrthtTH  CMliformia...iMdiutTitt  ttutertf  tk*  »tw  Psfifit  WirU 

PACIFIC  GAS  AND  ELECTllIC  COMPANY 


^ou  locate  your  plant 

A  w*<t'traMi.4  Paeikc  C*>  and  Eleeate 
Cooipan^  rngiaccruif  naff  hat  baao 
buili  toiciy  to  h*4y  lajaawial  Arat 
learn  dM  facta  ahMK  loca(M>(  ia  Nonk- 
era  CaMatmia.  Tkia  ataf  wofha  daaaly 
wicti  ntablnlwrf  tgcactn  Aaaagbsw 
fk*  t*un  »n*,»mi  la  Mrric* iadMat 
aiaodurg*  .. 

>taidf«faMa> 


icaaisfyra^ 

•fvy.  of  aay  aactnary 

MBAfOvMweacR,  Of  aow^ 
«r  am4  ochcf  aulMica. 


Kx  mon  tr  .^^watiiia.  at  miitiare  a/ 
■■r  kf  n4, »  <•*  Mofc  Caa  aa4  Daana 


(7)  8000    cu.    yds.    excavation,    com- 
mon, for  structures; 

(8)  1750   cu.    yds.    excavation,   rock, 
for  structures ; 

( 


stalled   for  1^   miles  of  the  Alamo- 

the 


9)  preparing    141,000   sq.    yds.    rock  i  p^'-do-HollyA.ood     line    and    for    thi 
fn„^«tinnQ  fAr  concrete  linine:'f"ll   length    of    the    Elephant  Butte 


foundations  for  concrete  lining; 
(10)  trimming  380,000  sq.   yds.   earth  ^  fc>corro  line 


This    invitation    for    bids    does    not  | 


Highways,  G.  T.  McCoy,  state  hl^- 
way  engineer.  State  Bldg.,  Los  An- 
geles, for  constructing  a  structural 
steel  overhead  crossing  on  Terminal 
Island    Freeway    over    the    tracks    of 


foundations  for  concrete  lining,)  - — -        — -    ""r""        .7~J1  Union    Pacific    Railroad    C<v     In    t>i« 

cover  the  purchase  of  materials  which    ^."'""  ,   *       .    x\a.«roaa    k.o.,    m    ine 

City  of  Los  Angeles. 


'are  to  be  furnished  by  the  govern 
j  ment.  Materials  to  be  furnished  by 
,  the  contractor  and  those  furnished 
I  by  the  government  are  described  in 
i  the    specifications    which    will    be    a 


(11)  6200  cu.  yds.  of  backfill; 

(12)  3300  cu.   yds.   compacting  back 
fill ; 

(18)  200  sq.  yds.  dry- rock  paving; 

(14)  1776  cu.  yda.   concrete  In  struc 

(15)  45.«»'cu.  yds.  concrete  in  canal  '  P«£^^  «'  the  contract 
lining;  '      ^*^®     work     shall     be 

(161  placing  2.600,000    lbs.    reinforce 

ment  bars ; 
(17)  placing  760  sq.  ft  elastic  Joint 

filler  material; 


FOR  SALE 

NEW  STEEL  TANKS 

42  M.  Gallon   Capacity 

10  gauge  steel   bolted  type 

FORREST  &  EDWARDS 

742   Market  St.,  San    Francisco 
Rm.  230  -  Phone  EXbPook  2166 


! 
commenced  • 
I  within    fifteen     (15)    calendar    days  j 
j  after    date    of    receipt    of    notice    to 

proceed  and  shall  be  completed  with- 
|in  the  following  number  of  calendar 
j  days  from  the  date  of  receipt  of 
'  such    notice :    Alamogordo-Hollywood 

Une,    120    days ;    Elephant    Butte-So- 

corr  line,  160  days. 

'  No  charge  to  prospective  bidders 
i  for   copies   of  the  specifications  and 

drawings ;  to  others,  |1.75  per  copy, 
i  not   returnable. 

I  Guarantee  will  be  required  with 
'  each  bid  in  an  amount  not  less  than 
I  10  per  cent  of  the  amount  of  the  bid. 
!      Copies  of   the  standard   forms  and 

of  the  specifications  may  be  obtained  i 


Iba    erect    structural 


(4)  2,743,000 

(5)  58,950  lin.  ft  fumlah  timber  pilaa 

(6)  1078  each  drive  timber  pilos; 

(7)  3224  lin.  ft  furnish  steel  pilsa; 

(8)  52  each  drive  steel  piles; 

(9)  30  each  pile  splices; 

(10)  1.024,000    Iba    fumUh   bar    rein- 
forcing steel; 

(11)  1,024,000  lbs.  place  bar  reinforc- 
ing steel; 

(12)  2250  lin.  ft  steel  railing; 

(13)  electrical  equipment; 

(14)  miscellaneous  items  of  work. 
The  total  bids  submitted  were: 

(A)  Macco    Construction    Co.,    Clear- 
water, |5W,121.50. 

(B)  E.  B.  Bishop,  Orland  .$5M379.Sa 

(C)  E.    W.    Elliott     San    Prandsoo, 


This  is  a  national  defense  contract 
The  wcxrk  Involves: 

(1)  3700  cu.  yds.  structural  OKCaya- 
tion; 

(2)  5060   cu.    yda   class    A    portland 
cement  concrete; 

(3)  2,743.000  Iba    furnish    structural 
steel; 

(A)  (B)  (C)  (D)  (E)  (F)  (O) 

(1) I      2.00     $      3.00     $      3.50    f      2.50      9     10.00    I      5.00    |      9.00 

(2) 30.00  30.00  30.00  32.00  30.00  33.30  2a50 

(3) .08  .086  .06  075  .078  .082  .003 

(4) .02  .015  .015  .03  02  .023  .021 

(5) .45  .55  .94  50  45  .60  .81 

(6)  _  27.00  22.00  35.00  20.00  80.00  13.50  12J6 

(7) 2.00  2.75  2.00  2.25  2.00  1.80  2.17 

(8) 50.00  40.00  80.00  35.00  30.00  32.00  29.00 

(9)  26l00  30.00  10.00  15.00  15.00  27.50  32.00 

(lO)ZZ!  .0*  .016  04  .045  M  047  .045 

(11) 03  .01  01  .015  .08  0145  .017 

(12>'_  "  4.00  4.50  6.00  5.00  4  OO  5  00  4.60 

(13)"  """   aoeooo    3000.00     25oti<»    2000.00     3250.00    3200.00    3744.00 
(14) ""    isooioo    1000.00     aooooo     1400.00     2000.00    1400.00    245000 


Atkinson,   Long   Beach. 


8821.888. 

(D)  Guy    F. 
8622,734. 

(E)  Oberg  Bros.,  Los  Angeles,  8625,- 
379.50 

(F)  Peter  Kiewit   Sons  C,    Los   An- 
geles. 8633,829.20. 

(G)  Robert  E.   McKee,   Los  Angeles, 
8651.36&66. 

(H)  Pacific    Bridge    Co.,    Sa   nFran- 

cisco,  8658,915. 
(I)  Geo.    Pollock.   SacramMito.   |663,- 

502. 
(J)  Carlo  Bongiovanni.  Los  Angeles. 

$6&9.3^.84. 
(K)  Griffith  Co.,  Los  Angeles.  8733,- 

712.90 


The  unit  bids  were : 


(H) 
8      4.00 
33.00 
.064 
.028 
50 
27.00 
2.00 
80.00 
50.00 
.04 
015 
5.00 
30t»0.00 
2600.00 


(I) 

3.76 
38.00 


.53 

17.00 

2.40 

85.00 

25.00 

.04 
013 
4  45 
4OO()0O 

1500.00 


(J) 
8      5.20 
34.00 

jO» 
.OS 

.00 

34.00 

2.41 

100.00 

15.00 

.047 

015 

500 

2600  00 

16000.00 


"(Zr 

8      4^10 

35  00 
.10 
.023 
.65 

30  00 

2.35 

40.00 

17.00 

.06 

-02 

5.00 

1700.00 

9000  00 


PO WE R. .  •  to  Pace  the  Fi/fure 

Electric  energy,  the  "White  Coal"  of  the  West,  has  been 
an  important  factor  in  the  challenging  growth  and 
prosperity  of  Northern  California.  The  abundance  of 
this  electric  power,  its  widespread  distribution  at  rates 
among  the  lowest  in  the  narioa,  have  fostered  a  live 
demand  for  a  great  diversity'  of  products  for  the  home, 
farm,  factory  and  business.  A  dependable  supply  of 
hydro-electriciry  has  helped  make  Northern  California 
one  of  the  richest  markets  in  the  Nation. 

You,  who  use  eleci  ric  appliances  in  your  homes  and 
constantly  add  to  this  family  of  mechanical  servants, 
are  that  market.  Yo  i  buy  and  use  far  more  electrical 
appliances  than  folks  elsewhere  in  the  coantry  and  yoa 
can  do  so  because  electricity  is  convenient  and  cheap. 
You,  who  have  farms  in  Northern  California,  use  more 
than  half  of  the  Nation's  entire  rural  power  load.  You 
have  complete  electric  service  in  your  farm  home,  in 
the  fields  and  barns,  \Qd  you,  like  Northern  California 
business  and  industri,  use  electricity  to  help  lower  your 
production  costs. 

Low  cost  electric  power,  and  lots  of  it,  has  been  ft 
builder  of  markets  in  Northern  California,  It  took  tk* 
heavy  demands  of  wartime  industries  m  stride  and  it 
ready  now  to  pace  the  fu,rure. 


\i 


Thn  ts  the  fourth  of  a  series  of  Pacifk  Gas  ana 
Electrk  Compan-v  a4t>ertisements  to  attract  new 
induitry  to  Northern  Calif omia.  It  uili  appear 
in  Time  and  the  Saturday  Epening  Past, 


PACIPIC  OAi  ANO  lllCTtlC  COMPANY 


«- 
-^ 


s «.  •■  w  —  a.«« 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  FEBRUARY  12.  1946 


'*"■--  ■       '-      g       '     - "I'Llil L^- - M"  ,.      ■  .  .LMHii  II  '•'*  I  — 

iMJldLiMig  Permits,  Contratcls;  -  -  -  Recordfetl  Moticetii 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


6AN    FRANCISCO 


1- STORY  FRAME  STORES  AND 
BANK,  130.000 ;  W  Polk  82  N  Green 
St :  owner  acd  builder,  Meodo  Corp, 
1136-38  Clement  St 

ALTER  4  APTS  TO  «  APTS..  |8000; 
3435  Clay  St;  owner,  A  E  Rlttar, 
prem;  day  work- 

1 .  STORY  rRAMB  DWELLING, 
17000;  W  Douglass  75  N  Remain; 
owner  and  builder,  L  Erlendson, 
400  Douglass  St.  ' 

1-STORY  FRAME  DWELLINGS  (6), 
16000  each:  W  Ralston  200,  225  S 
Shields:  E  S&n  Ml^el  100.  125  S 
Mt  Vernon;  N  Silver  Ave  150,  175 
W  Congdon;  owner  and  builder, 
Boyd  C  Lindsay,  1176  Alemany 
Blvd. 

l-STORY  FRAME  DWELLINGS  (4), 
$5800  each;  W  44th  Ave  200,  225, 
250,  275  S  Lawton  ;  owner  and  build- 
er. Marvel  Home  Builders,  1815 
42nd  Ave. 

1-STORY  FRAME  HOME,  15000;  N 
DeLong  275  W  Head;  owner  and 
builder,  D  Huenergardt,  720  Corbett 
Ave. 

ALTER  STORE  and  OFFICE,  $4000; 
4732  Geary  Blvd :  owner,  Julius  J 
Masarle,  4811  Geary  Blvd;  builder, 
F  Grady  Van  de  Griff,  542  6th  Ave. 

ALTER  APARTMENTS,  13500;  3130 
Broderlck ;  owner,  Mrs  McLean, 
prem ;  builder,  Ernest  Donougher, 
1420  Castro  St. 

ALTER  OFFICES.  $3000;  344  Har- 
riet St ;  owner  and  builder,  Empire 
Construction  Co,  prem. 

ALTER  STORE.  $2700 ;  39  Grant  Ave ; 
owner,  R  G  Scalon,  prem;  builder, 
Barrett  &  Hilp,  918  Harrison   St. 

ALTER  STORE  and  OFFICES,  $2000 ; 
.3342  Steiner  St;  owner,  Armln  Pe- 
ters, prem ;  builder,  R  V  McAninch, 
2090  10th  Ave. 

ALTER  WAREHOUSE  AND  FLAT, 
$2000;  511  Vienna  St;  owner,  B 
Castagfnetto,  175  Dartmouth  St ;  day 
work. 

ALTER  DWELLING.  $1950;  108 
Dwight  St ;  owner.  Mr  O'Connor, 
2924  San  Bruno  Ave;  bulder.  L 
Lenze.  215  Paul  Ave 

ALTER  BAKERY,  $1200;  2767  21st 
St;  owner  and  builder,  Frank  Man- 
fre,  premises. 

ALTER  STORE  AND  FLAT.  $1000; 
1250  Silver  Ave;  owner,  Abraham 
Brady  ,1248  Silver  Ave ;   day  work. 

ALTER  BUILDING,  $1000;  2942 
Lyon ;  owner,  Sidney  PYanklin ; 
builder.  Van  Bokkelen-Cole  Co,  444 
Market  St. 

ALTER  LIQUOR  STORE  and  DELI- 
CATESSEN, $1000:  2624  24th  St; 
owner,  Gregory  Cella,  1183  Potrero 
Ave;  builder,  Richard  M  Tone,  1555 
Page  St. 

ALTER  HOTEL,  $988:  HI  Taylor  St; 
owner,  Mr  Shostach,  1734  Brod- 
erick;  builder,  Leonard  Salomon, 
1734   Broderlck. 

ELECTRIC  SIGN,  $998;  1552  Haight 
St;  owner,  Dr  Marporie  B  Stevens, 
prem ;  builder,  Neon  Maintenance 
Corp,  755  Davis  St. 

ALTER  POOLROOM  and  LUNCH- 
ROOM, $900;  5976  Mission  St;  o»vn- 
er,  Al  Hamon.  prem;  builder,  An- 
tonio Midile.  954  Bruncwick  St. 

ALTER  GARAGES.  $900;  3911-15 
24th  St ;  owner,  James  R  McEIroy, 
485  Marine  Blvd  ;  day  work. 

ALTER  MARKET,  $800;  1964  Hyde; 
owner,  L  Rosenthal,  prem;  builder. 
Fred  Hoffma,  15  Sussex  St. 

ALTER  RESTAURANT,  $750;  2215 
Powell  St;  owner,  Sy  Owens,  prem; 
builder,  DeLuca  &  Son,  1754  Filbert. 

ALTER  DWELLING.  $500 ;  2025  Riv- 
iera St;  owner,  T  H  Bell,  prem; 
builder.  United  Roofing  &  Siding 
Co,  2906  Mission  St. 


BERKELEY 


ALTERATIONS,  $900;  1026  El  Do- 
rado; owner,  J  Mi  Evans,  1926  El 
Dorado ;  builder,  DlUon  Roofing  Co, 
5212  San  Pablo,  Oakland. 

5-ROOM  DWELLING.  $4000;  966  Vir- 
ginia; owner  and  builder,  Ben  W 
Arnold,  1002  Kaina. 

STORE,  $9000 ;  1507  San  Pablo ;  own- 
er, F  J"  WaUter,  436  Pullman  Ave, 
Richmoiid;  builder,  Adam*  Con- 
struction Co,  2649  Benvenuo- 

ALTERATIONS,  $800;  164^  San 
Pablo;  owner.  Prank  Kim.  1645  San 
Pablo;  builder,  Dillon  Roofing  Co, 
■6212  San  Pablo 

ALTERATIONS.  |995;  1710  Chestnut; 


Piniibii^  Permits 


BERKELEY 

27274  1724  Rose;  owner,  Conies; 
dealer.  Berkeley  Plumbing;  water 
closet ;  shower. 

27275  1014  Freeno;  owner,  E  A 
Stanford;  dealer,  W  M  LesUr;  wash 
basin. 

27276  1749-57  Solano ;  owner.  Beck 


8533  259  Roosevelt,  owner,  Wiley 
Fum  Co;  contractor.  Arc  Blec  Co; 
motors. 

8534  1350  Lake  St;  owner,  H  H 
Lond ;  contractor.  Arc  Blec  Co ; 

8535  Thornton  and  Reddy;  owner, 
Starelli ;  contractor.  Arc  Blec  Co ;  .._ 

8536  115  4th  St;  owner.  Castle 
Coffee  Shop;  contractor,  Central  El 
Co;   

8537  a  Marketw  100  W  Church; 
owner.  Erbentraut  &  Siunmera;  con- 
tractor. Central  Blec  Co;  

8538  1408  Market;    owner.    Punch 


EngineeriiQ  SedioD 

(Continued  From  Pa^e  Three) 


ett  &  Federlghi;  dealer,  L  J  Kruse;    Bowl;    contractor.  Central   Blec   Co; 
6   water   ctosets;   6   wash   basins;   6  alteiuUons.  ^«»"»*  *^^   '-»• 


8539    1841  Post;  owner,  Bell;  con- 
tractor,   Casey  Blec   Co;   motors. 


sinks;  6  drains. 

27277     1749-57  Solano;   owner.  Back- _ 

ett  ft  Federighi;  dealer.  L  J  Kruse;  j     8540    530  Gough'^StT"own©r7  .  _ 

5  water  supply.  ^  contractor,  Casey  Eiec  Co;  motors. 

.,  r.  ..     ♦.  ■  i     27278    180»Claremont;  owner,  Har-  I  M^    Tracks  22.  23.  24  bet  5th  and 

°T^*5:^'^«*.'^.**.  I^bo  Kuiper,  1710  i  rts;  dealer,  J  H  Jevans;  water  clomH:  I     6tt  Sta  and  ToWsend;  own^  and 


Chestnut;  builder,  DUlon  Roofing 
Co.  5212  San  Pablo,  Oakland. 

5-ROOM  DWELLING.  $10,000.  1568 
La  Vereda ;  owner  and  builder,  An- 
drew C  Clawson,  1556  La  Vereda; 
architect,  J  K  Ballantine,  137  Har- 
lan PI,  San  Francisco. 

ALTERATIONS,  $1500;  1012  Pardee; 
ovtmer  and  builder.  Otto  Sw«ider- 
mann,  921  University. 

REPAIRS,  $1800;  1933-85  Alcatraz; 
owner,  E  P  Crowley,  1933-35  Alca- 
traz ;  buildei',  J  V  Adams,  744  65th 
St,  Oakland. 

ADDITION.  $1200;  2016A  9th;  own- 
er and  builder,  Antonla  J  Almeida, 
2016A  9th. 

ROOF,  $600:  948  Santa  Barbara; 
owner,  R  L  Grieg,  948  Santa  Bar- 
bara; builder,  Evertite  Roofing  Co, 
2309  Milvia. 


wash  bastn ;  bath  tub ;  wash  tub. 


Furoace  Permits 


contractor,  S  P  Co ;  20  ouUetii ;  senr, 

8542  S  Topeka  120  W  Venus;  oi*-n- 
•r.  Perkins;  contractor,  Richmond 
Blec.  service. 

8543  315  Turk  St ;  owner,  F  Krittla 
'contractor.  Fred  D  Wilson  Co.  Inc; 


OAKLANO  !     *^*    ®^^  Market;  owner,  Graysons; 

6827  MacArthur;  owner.  D  Arieta ;  i *''^"^'^*<^^o*"'    Prank    F    Goodman;    20 

dealer,  Gemhardt-Strohmaler;   f loor.  I °""«^ ;  *  switches;   4  plugs;   aiter- 

713  20th  St ;  owner,  LIncioni ;  deal-  j  •"'^^    ,„.. 
er,  Gemhardt-Strohmaler;   floor.  '     »4B     723  Irving  St;  owner,  Peta- 

2921  60th  Ave;  owner,  H  McInUre;  ity™*-*«K  Co;  contractor.  Smith  Blec 
dealer,  Bay  Cities  Htg  &  Vent;  floor.  ^°i,.^  plugs;  service;  motors. 

406  McAuley ;  owner,  Rev  Ingerson  ;  '  »46  884  Market  St ;  owner.  Flors- 
dealer,  Bay  Cities  Htg  &  Vent  Co;iP*""i  contractor.  Smith  Blec;  serv- 
floor.  ^^^''  "motors. 

562i9   Genoa;    owner,    B   Charleson ;        ^^47      256    Sutter;    owner,    Potter; 

dealer,  Aladdin  Htg  Corp;  central.       ^^^ff^^I'  S™*^  ^^^''  

.     694  30th  St;  owner,  Martin;  dealer, 'S548     369  Pine  St;  owner.  Caldwell 
{Harold   Sogn;   floor.  1*  BaJiker;  contractor,  O'Keeffe.  The 

ALTERATIONS,  $1000 ;  1109  Second ;  I     1178  24th  St ;  owner  and  dealer,  E  ,  ^^^^^'^  =   motors, 
owner.  Air  Reduction,  1280  45th  St,  >  Silva ;    floor    furnace.  «648-60  Various  locations  and  own- 

Emeryville  :  builder,  Christensen  &  i     978  39th  St ;  owner,  Thexton ;  deal-  I  ®"  '•    contractor.    Neon    Mtce    Corp ; 
Lyons,  3454  Hardin  St.  Oakland.         i  er,   Goodwin   App  Co ;   floor.  I  ®*f?f ;      „,   ^  . 

FACTORY,  $11,000;  1025  Carlton   St;       889  59th  St;  owner,  J  Driver;  deal-  I     ~''^     f*3  4th  Ave;  owner.  A  Bar- 
owner  and  builder,  Walter  L  Chest-  '  er,  Goodwin  App  Co;  floor.  !^*'  contractor.  Kennedy  Elec  Co;  5 

erman,  1150  Winsor  Ave,  Piedmont :  i     9750  Edes   St;   owner,  ;  dealer,  ,  P^^f-      ^    ^^  »,    ^.    „ 

I     8562     E   29th   Ave   75   N   Pacheco; 

; owner.  Marvel;  contractor,  B  J  Do- 

herty  ;   . 

8563  W  44th  Ave  225  S  Lawton; 
owner.  Marvel;  contractor,  B  J  Do- 
herty;  

8564  W  22nd  Ave  193  N  Noriega; 
owner,  Marvel;  contractor,  B  J  Do- 
herty;  

8565  SB  Cor  45th  Ave  and  Moraga ; 
owner,  Marvel;  contractor,  B  J  Do- 


plans  by  Philip  L  Coats. 


IWm  Ambrose;   floor. 


PALO  ALTO 


I 


ALAMEDA  COUNTY 


MARIN  COUNTY 


OAKLAND 


ALTERATIONS,  $4000:  1311  Wash- 
ington St ;  owner,  Jukor's  Dress 
Shoppe,  prem ;  builder.  W  M  Towle, 
383  9th  St. 

GARDEN  HOUSE,  $700;  2008  Assllo- 
Mar  Dr;  owner  and  builder,  D  A 
Sibley,  premises 

1- STORY  6-ROOM  DUPLEX,  $8000; 
a-WS-OG  Suter  St;  owner  and  builder, 
Cornelius  Hansen,  3210  35th  Ave. 

ALTERATIONS.  $800;  5752  Foothill 
Blvd ;  owner.  Hertha  Gage.  6754 
Foothill  Blvd;  builder,  Helenkamp 
ft  Kohler,  2761  Seminary  Ave. 

1  -  STORY  4  -  ROOM  DWELLING, 
$4500;  312  E  11th  St;  owner  and 
builder,  Harrv  Oliver.  306  E  11th  St. 

GARAGE,  $550;  267  Makln  Rd ;  own- 
er and  builder,  E  B  Roundtree, 
premises. 

GARAGE,  $500;  228  Fitzpatrick  St; 
owner.  E  W  Holden,  prem;  builder. 
Nelson  &  Rugg,  9532  E  14th  St. 

1  -  STORY  4  -  ROOM  DWELLING, 
$4500;  1640  100th  Ave;  owner  and 
builder.  A  C  Pritchett,  115  Audi- 
torium Circle. 

ALTERATIONS,  $1800:  7800  E  14th 
St;  owner,  Augustino  Govica,  7800 
E  14th  St:  builder,  James  A  Gan- 
lev,  855  Midway  Ave,  San  Leandro. 

ALTERATIONS.  $1500 ;  972  Grosevnor 
Place:  owner,  J  Kozack.  prem; 
builder,  Peerless  Built-in  Fixture 
Co,  2608  San  Pablo  Ave. 

ALTERATIONS  AND  ADDITION. 
$3488;  6009  Avenal  Ave;  owner.  R 
A  Cheney.  6009  Avenal  Ave ;  builder 
A  L  Branden.  1630  Webster  St. 

1-STORY  BRICK  STORE  BUILD- 
ING, $14,000;  5424  Grove  St;  owner, 
E  Ellis:  builder,  R  F  Johnson  ft 
Son,  2036  San  Pablo  Ave. 

1-STORY  LOADING  SHED  AND 
OFFICE,  $30,000  505  Union  St; 
owner,  Cantlay  ft  Tonzola,  Inc,  75 
Columbia  Square,  San  Francisco: 
builder.  Wagner  &  Martinez,  181 
South  Park,  San  Francisco. 

l-STORY  SHOP.  $500:  3032  Kansas 
St :  owner  and  builder,  Jesse  B" 
Taut,  3032  Kansas  St. 

ADDITION,  $2200  9706  MacArthur 
Blvd;  owner,  Ben  Edell,  9706  Mac- 
Arthur  Blvd ;  builder.  Alex  W 
Whyte.  2204  E  25th  St. 

1  -  STORY  5  -  ROOM  DWELLING, 
$4000;  8214  Outlook  Ave;  o-wner 
and  builder,  Skovmand  Bros,  3018 
Eastman  Ave. 

l-STORY  MILL  BUHJDING.  $18,000; 
9031  G  St ;  owner,  Lincoln  Lumber 
Co.  2201  E  14th  St;  builder,  Kermit 
L  Lincoln,  1306  105th  Ave. 

1  -  STORY      5  -  ROOM     DWELLING, 

z$5000:  8362  Outlook  Ave;  owner  and 
builder,  Skovmand  Bros.  8927 
Brookdale  Ave. 

1  -  STORY  4  -  ROOM  DWELLING, 
$8950;  4285  Whittle  Ave;  owner,  C 
O  Peshel,  4276  Frultvale  Ave; 
builder,  Geo  O  Peshel,  16225  Via 
Rincon,  San   Lorenzo. 

ADDITION.  $1000;  7816  Ney  Ave; 
owner  and  builder.  E  M  Davidson. 
461   Crescent   St 

MOVE  BUILDING.  $1000;  3981  Alta- 
mont  Ave;  owner  Andrew Cacioppo, 
2674  67th  Ave ;  builder.  D  M  Cotton, 
5042   Calaveras   Ave. 

ADDITION,  $1000;  10200  Dante  Ave; 
owner,  A  Souai,  10200  Dante  Ave; 
builder,  D  M  Cotton,  5042  Calaversis 
Ave. 

ADDITION,  $600;  8719  E  14th  St; 
owner,  Frank  E  Polk,  prem;  build- 
er. Tony  M  Silva.  8715  A  St 

ADDITION,     $750;      1700     Seminary 
Ave;    owner,    A  E   Atwood.    prem; 
builder,  Helenkamp  ft  Kohler,  2751 
Seminary  Ave. 


RESIDENCE,  $15,000;  2344  Webster 
St ;  Owner,  E  C  Nelson.  171  Univer- 
sity Ave;  Sunlite  Homes,  Inc,  444 
Emerson;  plans  by  Walter  Schwa- 
fel,  444  Emerson. 

RESIDENCE,  $15,000;  2471  Bryant 
St;  owner,  A  R  Temquist:  builder, 
Sunlite  Homes,   Inc,    444  Emerson. 

RESIDENCE,  $15,000;  2461  Bryant 
St;  owner,  A  R  Temquist;  builder, 
Sunlite   Homes.    Inc,   444    Emerson. 

RESIDENCE.  $15,000;  2360  Webster 
St :  owner,  E  C  Nelson ;  builder, 
Sunlite   Homes,   Inc,   444    Emerson. 

RESIDENCE  AND  GARAGE,  $5250; 
1176  Greenwood  Ave;  ovmers,  H  V 
and  J  M  Blassing^me,  1175  Green- 
wood Ave:  builder,  C  W  Lehr,  1126 
Middlefield  Rd ;  plans  by  Vance 
Brown,  1226  Middlefield  Rd. 

GARAGE,  $750:  2344  Webster  St; 
owner,  E  C  Nelson,  171  University 
Ave;  builder.  Sunlit  Homes,  Inc, 
plans  by  Walter  Schwafel,  444  Em- 
erson  St. 

GARAGE,     ;    2360    Webster    St; 

owner,  E   C   Nelson ;    builder,    Sun- 
lite Homes,  Inc. 

GARAGE,  $750;  2461  Bryant  St;  own- 
er, A  R  Temquist,  2461  Bryant  St; 
builder,  Sunlite  Homes,  Inc. 

GARAGE,  $750;  2471  Bryant  St;  own- 
er, A  R  Temquist;  builder,  Sun- 
lite Homes,  Inc.  ! 

STOREROOM,  $1000;  1484  Hamilton 
Ave;  owner,  H  B  Wickliffe,  prem; 
builder,  Aro  ft  Okerman,  Box  433, 
Palo  Alto. 

RESIDENCE  AND  GARAGE,  $9500;  , 
701  Seneca  St ;  owner  and  builder,  | 
John  Christiansen  &  Son,  575  Call-  1 
fornia  Ave.  I 

ALTER  RESIDENCE,  $500;  336  jpg^,  q  1946— Ptn  Lots  18  and  19, 
Guida  St;  owner.  Henry  Agard;  I  BJocic  14,  Map  Daley's  Scenic 
builder,  O  E  Abel,  319  Central  Ave.  j     p^rk,   Berkeley   Calif   Herman  C 


Completion  Notices 


Feb.  9,  1946— Lot  71,  Tract  626,  Ala- 
meda,   Calif.    John    F    Ward    to     , 

whom  it  may  concern  ..J'eb.  7,  1946  ,  "®i3L'  '  ocoo    tic*  t^. 

Feb.  9.  1946-954  Adams  St,  Albany,      {     S566     2528   Irving   St;    owner.   Fu- 

Calif.  Victor  G  and  Marjorie  M      I  "T™'  ^f  °^^'     contractor.     Century 

Flashman  to  whom  it  may  con-      '  ^^^iL,  °ofn  ^.     *  -loV  « 

„„_  pgv  •'  7     194Q  i     8567  840  Clement  St ;  owner.  Mar- 

^^™  •  ;  cella;  contractor.    Century    Electric 

^iConstr  Co;  10  plugs. 


Madiiiiery  &  NateriBl 
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F»r  eonvenient  r«f«rm^t»,  ne^s 
reperte  In  ttit*  evcti^n  »/^  ciaeei- 
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2/12/46 

BIDS  WANTED 

PARADISE,  Butte  Co..  Calif.— Un- 
til  February  20,  12  Noon,  bids  will 
be  received  by  the  board  of  directors 
at  the  office  of  the  Paradise  Irriga- 
tion District,  Paradise,  for  spiral 
welded  pipe,  fabricated,  tested,  dipped 
and  wrapped  in  40-ft.  lengths,  ends 
belled  for  field  welding,  asphalt 
dipped  and  wrapped  with  23>^-lb. 
asbestos  pipeline  fek,  as  follows: 

Unit  No.  S 
ri)  80  lin.  ft  12-ln.  O.D.,  10-gauge; 

(2)  3812  ito.  ft  10-ln.  O.D.,  10-gauge; 

(3)  5521   lin.  ft  8-ln.   aD.,  12-gauge; 

(4)  7700  lin.  ft  6-in.  O.D.,   12  gauge. 

Unit   No.  4 

(5)  4351  lin.  ft.  20-in.  O.D.,  10-gauge; 

(6)  3038  lin.  ft.  18-ln.  O.D.,  10-gauge. 
All  of  above  pipe  and  fittings  shall 

be  made  to  specifications  on  file  in 
the  office  of  the  Paradise  Irrigation 
District  Paradise,  Calif. 

Bids  will  be  opened  at  the  office 
of  the  Paradise  Irrigation  District, 
Wednesday,  February  20,  1946,  at  2 
P.  M. 


Works,  Seattle,  Wash,  at  $17,640  for  , 
item  2,  and  Bertteley  Steel  Constmc- 
Uon   Co..   Berkeley,  Calif.,  at  $10,780 
for    Item    1,    awarded    contract.s    by  j 
the  Bureau  of  Reclamation,   Denver,  i 
Colo..  uhd«r  Spec  1117  for  fumlshlag  i 
and  delivering  seven   21-ft    4-ln.   by  I 
13-ft  6-in.   racial   gates   with    rollers 
and  pin  bearings,  and  seven  15,CK;>0-Ib 
capacity,  motor  operated,  radial  gat«s 
hoists,  complete  with  accessorle.'*  for  j 
check,    All-American    Canal    System, 
Boulder     Canyon     Project     Ariaona- 
Catifomiat  Nevada. 
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2/12/46  • 

BIOS   OPENED 

SAN  FRANCISCO— Following  bids 
were  received  Februkry  11  by  M.  H. 
Oerry.    Purchaser    of    Supplies.    270  j 
City  Hall,   San  Francisco,  under  Bid  , 
^}o  3488  for  furnishing  and  deliver-  , 
ing  brake  blocks  for  the  Municipal 
Railway ; 
Colyear  Motor   Sales   Ca.   (1)   92.41; 

C2)  $8.87. 
'Brunton.8  Auto  Service,  Inc.  (1)  $4.29 

(2)    I&84. 


2/12/46  •     •     48 

BIDS   OPENED 

SAN  FRANCISCO —Following  bids 
were  received  by  M.  H  Gerry,  Pur- 
chaser of  Supplies,  270  City  Hall, 
under  Bid  No.  3470  for  furnishing 
and  delivering  24-in.  cast  iron  bell 
and  spigot.  Class  D  fittings  for  the 
San  Francisco  Water  Department: 
Empire  Foundry  Co..  $8,073.   $0  days 

net;  80  day  delivery. 
V.  S.  Pipe  ft  Foundr>-  Co.,  (1>  $113.65 

each;   (2)  $124.20  each;   (3)  $43.75 

each;  net  cash  SO  days;  140  day 

deMvei|y. 


12/12/46  •     •     43 

BIDS  WANTED 

I  SACRAMENTO.  Calif —Until  Feb. 
125,  6  P.  M.,  bids  will  be  received  by 
Ithe  City  o(f  Sacramento.  City  Clerk's 
I  Office.  City  Hall,  for  10,000  feet  of 
'  6-inch  asbestos  cement  pipe  for  the 

Water  Department. 
I      Specifications   obtainable  from   the 
I  above  office. 


BERKELEY 


Feb.    8,   1946— Mill  Valley.   Frances 

C.  Adams  to  Woodley  B  Smth  Jr      i 

Jan-   30,    1946  I     593    2399  Prospect ;  owner,  Nicholas 

Feb.    8.    1946— Osgood    Tract,     San        Johnston;   contractor,  V  G  Electric; 
Anselmo.  Ralph  Hoy  to  Litchfield      ;  50  outlets ;  31  switches ;  81  plugs ;  26 

Construction  Co Jan.  80,  1946   circuits. 

■  !     594     1726  Dwight;    owner,  T   Hall;  i 

..^^,__«_w  #«M.ii>.i.rw  ' contractor.  Service  Heat  ft  Power ;  2  j 

MONTEREY  COUNTY  (circuits;  5  plugs.  | 

595    2729  Piedmont ;  owner  and  con-  , 
tractor.   Berkeley    Board    of    Educa 
tlon;  12  outlets;  4  switches;  12  fix 


Feb.  8,  1946— Lot  16,  Block  3B,  Par 

dise  Park  Tract  No  3,  Carmel-by 

the-Sea.  Robert  and  Hilda  Quth         ^  ^     ,  ...» 

rie,  Carmel,  to  Stolte,  Inc tures;  t-S"^f  '  lJ=i^*="^if„,,     r^,.,^ 

P^jj  4   IMQ  ■     696     3832   Adeline ;    owner.    Golden 

Gate     Theater;     contractor,     Matson 


2/12/46  •     42 

DENVER  Colo.— UntU  Feb.  18  2 
P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Denver,  un- 
der Inv.  C-22,335-A.  for  furnishing 
fob  shipping  point  and/or  Casper, 
Wyo.,  the  following: 

Schedule  No.  1:  (1)  1.029,000  l.f. 
steel-reinf.,  bare  aluminum  strand- 
ed conductor;  (2)  230  only  compres- 
sion connectors;  (3)  60  compression 
repair  sleeves;  (4)  2000  tapered  arm- 
or-rod ajssemblies;  (5)  50  parallel 
groove  clamps;  (6)  150  vibration 
dampers;  (7)  one  set  equipment  for 
installing  the  connectors  and  repair 
sleeves;  (8)  2  wrenches  for  in- 
stalling armor-rod  assemblies. 

Schedule  No.  2:  (9)  1.029,600  l.f. 
hollow,  bare-drawn  bare  copper  con- 
ductor; (10)  230  compression,  or  roll- 
ed-type, connectors;  (11)  50  i>arallel 
groove  clamps:  (12)  1  set  equipment 
for  installing  the  connectors. 

Specifications  obtainable  from  the 
above  office. 
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Feb.  8,  1946— Ptn  Lot  21,  Block  6, 
Live  Oak  Park,  Monterey  County, 
Just  outside  of  the  City  of  Monte- 
rey. Fred  S  and  Ola  B  Sellers,  P 

0  Box  607,  Monterey,  to  Charles 

1  Hufford Feb.  1,  1946 


Electrical;   1   outlets;   1  fixture. 


OAKLAND 


Liens  Ffled 


ALAMEDA  COUNTY 


BUILDING  FERlVBrrS 

Granted 

$500  AND  OVER 


I 


SAN    FRANCISCO 


SAN    FRANCISCO 


FEBRUARY  9,  1946 


BLDG,  2-8tory  frame,  $8500;  S  Car- 
mel St  131.8  W  Cole;  owner,  John 
and   Ida  Beck. 

BLDG.  all-steel,  $7000;  E  Fillmore 
60  N  Lombard ;  owner,  A  Zsetich. 

ALTER  dwelling,  $500;  194  Montana; 
owner,  Vincent   Pagliaro. 

ALTER  dwelling,  $500;  130  Beverly 
St;  owner,  Ht^rold  Leland. 

ALTEm  flats,  $1900;  57  Noe  Street; 
owner,   Frsmk  Becker. 

ALTER  dwellings,  $6400;  2943  Web- 
ster St;  owner.  Ralf  Spinozzi  and 
Alex   Petrlni. 

BLDG,  1-story  frame,  $8000;  NW  Cor 
Lisbon  a,nd  Frances  Aves;  owner, 
George  Fazio. 

ALTER  store,  $500;  585  Market  St; 
owner,  Louis  Ferroggia^. 

DWELLING,  2-story  freune,  $8500; 
NE  Cor  36th  Ave  and  Ortega  St; 
owner,  Morton  Rude. 

CHURCH,  frame,  Terresita  and  Ar- 
royo Way;  $18,000;  owner.  Grace 
Reformed  Church. 

ALTER  dwelling.  $500;  106  Santa 
Marina;  owner,  Hans  Sonderegger. 

ALTER  store,  $2500;  877  Market  St; 
owner,  Grayson's. 


Recorded  „, 

Feb  11,  194fr— N  LA  SALLE  40  W 
Mendell  W  Kirkham  and  Men- 
dell  NW  76  SW  99.75  to  beg  of 
lot  SW  106.21  N  W26.49  NK  97.47 
RIP.  26 

NE  La  SaUe  Ave  th  NE  and  pari 
with  SE  3rd  88.539  SE  25  SW 
97.47  NW  26.49.  Geo  K  Wlenholz 
vs  (hxa»  E  Deiy  and  P  Stifanuta 


Non-Responsibility 


BUILDING  CONTRACTS 


ALTERATIONS.  Heating  and  Ven- 
tilating work. 

496  LAKE  PARK  AVE,   Oakland. 

Owner — Bank    of    America. 

Architect— Not   Given. 

Contractor — City   Cornice    Co,    Inc 

Piled,  Febn^iry  9.  1946.    Dated,  

15th  of  each  month - 75% 


ALAMEDA  COUNTY 

SERVICE  STATION 

13th   and  JACKSON   STS,   Oakland. 

Owner— Union  Oil  Co  of  Calif,  Los 
Angeles. 

Architect — Harry  A  Bruno,  Oakland. 

Contractor— C  N  Peterson.  Berkeley. 

Filed.  February  8.  1946.    Dated - 

10th  of  each  month 75% 

80   days  after   completion _...25% 

TOTAL  COST.  $10,692 

Bond,     $10,692.      Sureties.     Indemnity 

Insurance    Co.    of    North    America; 

limit  45  days;  plans  cmd  spec,  filed. 


'  35375  SW  comer  76th  Ave  and  [ 
!  MacArthur ;  owner,  Carl  Franzen ;  | 
j  contractor,  Spott  Electrical ;  outlets!  1 
'switches;    fixtures;    plugs.  | 

35376     415  4th   St ;   owner,  Ballard ;  | 

contractor.  Spbtt  Electrical ;  outlets ; 
'fixtures;   alterations.  ' 

t      36377      lOei    22nd    St ;    owner.   Call-  j 

fomia     Motor    Express ;     contractor,  ' 

'  Spott  Electrical :  alterations  { 

!      36378      462    8th    St ;     owner,    Home  1 

Tj-       w    .♦-  „o  h.in.^0*.  r-  anrt   Tnhn        Modernization;     contractor,     Clifford  I 

^''i^^*'™  SMLOO   Electric;  fixtures;  alterations. 

R  Murray  ^..- ■■.^woi.w  ,     ^^^^     ^^^^   ^    ^^^^    ^,    owner.    M 

j  Stone  Co;   contractor.   Clifford   Elec- 
I  trie ;     outlets ;     switches ;     fixtures ;  ' 

Amount    plugs.  I 

^^        I     35380    3511  E  14th  St ;  owner.  Harry  i 

I  Becker;  contractor,  Clifford  Electric;  > 

'  alterations.  I 

35381       244     Covington;     owner,     Af 

i  Swenson  ;  contractor,   special   owner ; 

alterations. 

i     35382     10125  E  14th  St;  o-^-ner.  Bud 
I  ft    Harry's    Auto    Mart ;    contractor,  ' 
!  Broadmoor  Electric  Co ;   1   outlet ;   1 
168797 ! switch ;  1  fixture;  1  plug;  new  serv-  | 
;  ice.  4 

'     35383     5026  Telegraph  Ave ;  owner,  ' 
Temescal     Dime     Store;     contractor,  | 
Broadmoor  Electric ;  10  fixtures. 
j     35384     4108  Park  Blvd;  owner.   Mr 
,  Smith ;   contractor,  Broadmoor  Blec- 
I trie;  16  fixtures 

I     85385     9612  E   14th  St;   owner,   Ja- 
cobsen  ft  Robinson;   contractor,  Ra- 
'diant  Neon  Co;  3  transformers. 
,     S5386     SW   comer   San    Pablo   and  i 
30th  St :  owner  and  contractor,  Fob-  ( 
ter  ft  Kleiser;  3  outlets;  1  switch;  Sj 
fixtures.  ! 

36387  964  46th  St ;  owner,  Pucetti ;  ' 
'  contractor.  Collins  Electric  Co ;  out-  j 
i  lets :  switches ;  fixtures :  plugs.  | 

j     35388     3300   Broadway :   owner,   Joe  . 
Donham  :  contractor  Paramount  Elec-  I 
'  trie  Co ;  alterations.  I 

35389  3280  E  14th   St ;  owner,   Oli-  | 
ver's  Dress  Shop ;  4  fixtures. 

35390  9801  E  14th  St ;  owner,  Heine- 
imann;  contractor,  Clifford  Electric; 
j  outlets:  switches;  fixtures;  plugs. 

35391  2923  Adeline;  owner.  Doe; 
contractor.  California  Electric  Co; 
motors;  alterations  ^ 

35392  1222  47th  St;  owner.  Spencer 
Nahn;  contractor,  Califomia  Elec- 
tric; 15  hp  motor;  alterations. 

35393  5717    Shaf ter    Ave :    owner. 
Miss  Bessie  Kom  ;  contractor.  College  1 
Avenue  Electric ;  1  outlets ;  1  switch-  [ 

35394  833%  Portwood ;  owner, 
Vierra ;  contractor,  Dimond  Electric ; 
5  outlets:  1  switch;  2  plugs. 

35S95     SOO   13th    St;   owner,   Harry 
Miller ;  contractor,  Matson  Electrical 
Equipment ;  1  outlet ;   6  fixtures ;   al-  • 
terations.  ' 

35396  222  9th  St ;  owner,  Graybar 
Electric;  contractor,  Matson  Electri- 
cal ;  alterations 


2/12/46  •         •      ... 

BIDS   OPENED 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. 
— Following  bids  were  received  Feb. 
11  by  the  City  Council  of  Santa  Cruz, 
A.  J.  Miller,  clerk,  for  furnishing  one 
Austin  -  Western  power  grader,  or 
equal,  and  a  tandem  roller,  or  equal. 

Western  Traction  Co.,  Galleon  mod- 
el No.  102,  Including  price  fob  Santa 
Cruz,  $6,922;  (Alt.  bid)  $7707;  tan- 
dem roller.  $3,730;  total  bids.  $10.- 
400  and  $11187. 

Edw.  R.  Bacon  Co.,  Austin  West- 
ern model,  $7,180;  Austin  Western 
roller,  $3,650 ;  deliv.  to  Santa  Cruz ;  no 
sales  tax. 

E.  F.  Hale,  tandem  roller,  $3,600 
fob   Santa  Cruz. 


SAN  PTtANCISCO 


Feb  11,  194e— 1739  FILLMORE  ST. 
Louie  Kallskl  and  D  B  Levin  as 
to  Improvements  on  property. 

Feb  11.  1946—3901  MISSION  ST. 
General  Mfg  Co  as  to  improve- 
ments on  property. 

Feb  9,  1946— E  15th  AVE  225  S 
Irving  St  S  25  X  E  127-6.  Wm  E 
Jr  and  Sadie  H  Parker  as  to  im- 
provements  on   property. 

Feb  9.  194^—1335  FILLMORE  ST. 
Ray  Leventritt  and  MorUmer  C 
Leventritt.  trs  as  to  improve- 
ments on  property. 

Feb  7.  194^-122-124%  CARL  ST. 
Jos  F  Mannion  as  to  improve- 
ments on  property. 

Feb  ....  1946—333  O'FARRELL  ST. 
James  H  Lambert  as  to  im- 
provements  on   property. 


MACHINERY  AND 
EQUIPMENT 


2/12/46  •     43  i 

BIDS    WANTED 

STOCKTON.  San  Joaquin  Co.,Callf.  j 
—Until  February  25,  5  P.  M.  (bids  to  I 
be  opened  at  8  P.  M.,  bids  will  be  | 
received  by  the  Stockton  City  Coun-  [ 
ell,  B.  L.  Trahem,  city  clerk.  City  * 
Hall,  for  fumishing  one  motor  street 
sweeper. 

Elach  bid  must  be  accompanied  by  1 
certified  x^heck   payable  to   the  city 
auditor  in  amount  of  10%  of  bid. 
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BIDS  WANTED 

MENDOCINO  COUNTY,  Calif.— 
Until  February  15,  2  P.  M.,  bids  will  ; 
be  received  by  the  State  Division  of  j 
Highways  at  the  office  of  the  dis-  . 
trict  engineer,  546  W.  Wabash  Ave.,  ' 
Eureka^  for  the  rental  of  one  only  j 
150-  to  210-cu.  ft.  portable  air  com-  [ 
pressor  for  not  to  exceed  3  months'  ; 
work  near  Cummings  in  Mendocino  • 
County. 

Proposal  forms  available  from  the  ' 
above  office. 


find  in  the  outdoor  exhibit?  :;  (  h 
of  interest  in  the  overall  plaii:..;rig 
of  a  home.  There  wiil  be  demon- 
strations of  how  best  to  locate 
swimming  pools,  barbecue  pits, 
sports  courts  and  outdoor  livinir 
room  so  that  they  fit  harmoniously 
into  the  g't-nera!  landscaping^  plan 
Mode!  homes  of  varying  desigrns 
will  be  open  for  public  inspection 
on  the  grounds  surrounding-  the  au- 
ditorium, while  new  construction 
developments  in  commercial.  imJu.^- 
trial  and  public  building  will  be  il- 
lustrated by  scale  models  and  maps, 
photographs   and   drawings. 

Expected  to  draw  heavy  interest, 
said  Brock,  will  be  the  displays 
showing  construction  uses  of  new 
metals  such  a&  duraluminum  and 
stainless  ateel;  the  public,  too,  will 
be  afforded  Uie  opportunity  to  see 
and  test  examples  of  acoustics  ma- 
terials, inralation  and  plastics  now 
going  into  the  1946  version  of 
dwelling  and  commercial  units. 

Other  exhibits  will  feature  tele- 
vision screens  that  also  may  be 
used  for  some  motion  pictures, 
health  lamps  for  "indoor  sunbath- 
ing", germicidal  lamps  and,  for 
use  in  outdor  living  rooms,  insect- 
repelling   lamps. 

Officers  of  the  show  besides 
Brock  and  Gibbs  are  Earl  S.  An- 
derson and  Frank  Jani,  first  and 
second  \ice  presidents  respective- 
ly, and  A.  L.  Stone,  treasurer. 

The  exposition  and  show  will  be 
presented  by  a  non-profit  corpora- 
tion comprising  14  trade  associa- 
tions. They  are  the  Pacific  Coast 
Gas  Association,  Southern  Califor- 
nia Radio  and  Electrical  Appli- 
ance Association,  Southern  Cali- 
fornia Radio  and  Electrical  Appli- 
ance Association,  Southern  Cali- 
fornia chapter,  Associated  General 
Contractors  of  America;  Building 
Contractors  Association  of  Cali- 
fomia, Inc.;  Contracting  Plaster- 
ers Association  of  Southern  Cali- 
fomia; Heatinrr,  Pipe  and  Air  Con- 
ditioning Contract/^rs  Association 
of  Southern  California,  Inc.; --Los 
Angeles  Chamber  of  Commerce, 
Merchant  Plumbers  Association  of 
Los  Angeles,  Southern  California 
chapter.  Home  Builders  and  Sub- 
dividers  of  the  National  Associa- 
tion of  Home  Builders  of  America; 
Painting  and  Decorating  Contrac- 
tors Association  of  Los  Angeles, 
Inc.;  Refrigeration  Contractors  As- 
sociation, Inc.;  Los  Angeles  chap- 
ter, National  Electrical  Contrac- 
tors Association;  and  the  Sheet 
Metal  Contractors  Association  of 
Southern   Califomia. 

Never  before  in  the  West  have 
so  many  trade  groups  banded  to- 
gether for  the  purpose  of  staging 
an  exposition  to  display  the  prod- 
ucts  of  their  endeavors. 

Reservations    for    space    in    the 

show   may  be   made  with  the  Ta- 

bery  Corporation,  3443  South  Hill 

St.,  Los  Angeles  7;  PRospect  1264. 

-#- 

EMPLOYMENT  SERVICE 

For   further   Informatien    regafn  ng 

positlone  listeci  und»r  tMa  oiUMt^^^ca- 
tion  address  Nekton  D.  Cook.  Man- 
ager, Engineering  Societies'  Person- 
nel Service,  57  Post  St.,  &«r  Fran- 
cisco 

ARCHTU  DRAFTSMAN,  fer  work 
on  precision-built  homes.  Sal.  open. 
San  Mateo  County.  S-670.  Newton 
D.  Coolc,  57  Post  St.  Ban  Ptanctsco. 

«f !     ACOUSTICAL    ENGR     for    eetJ- 

I ;  mating  and  selling.    Sal.  open.  Perm. 

San    Prancisco.      3-564.      Newton     D. 

Cook.  57  Poflt  STL.  San  Franclaco. 

4.  •  ___ 

BIDS:  Architect  Gordon  Statfwinl,  ARCHTL.  DE^SIGNIER  with  sever- 
Insuranoe  Wdg^  906  K  m-,  ^•vtm-laLl  yean  exper.  on  the  drawing  board 
mente,  February  15,  4  P.  M.  j  for  conatructlon  company.    Sal.  open. 

Campbell  Conetr.  Co..  800  R  St.,  j  San  Prancisco.  8-578.  Newton  D. 
Sacramefllc  -  Cook,   57  Poet   St,   San   FYanctoco 

Lawrenoe  Conetr.   Co.,   SQM   V   St.,  I — 

Sacramento.  t     ARCHTL    DSSIGNER.    exper     on 

HokJenet  Cometr.  Co.,  am  R  St.,  •  industrial  work.  Sal.  $400-4W  month. 
Sacramanto.  i  San     Francleon.      S-471.      Newton     D. 

Cha?"    F   Unger,  24f«  Seven  til  Ave.,  I  Cook.  B7  Post  »L,  San  Francleco 
Saocamento.  | ■ 

H.  W.  Robertson,  M17  T  St.,  IMie-  [  MSCHL.  DlffllGNER.  for  layout 
rankento.  land  details  of  can  making  m*Cfalnee 

OentFel  Caliromla  Cenetr.  Oo.  IK  and  conveyors  Exper  required.  Sal. 
■rie  St.,  Sea   Fraeeieeo.       •     •  !  open      San    Francisco      S-5S7      N*^  - 

— I  ton  D.  Cook.  57  Post  St..  San  Fran- 

cisco. 


1 2/12/46 

I  NO   BIDS  RECEIVED 

ALAMKDA  COUNTY.  Calif .  — No 
j  bids  were  received  February  11  by 
j  John  H.  Skeggs,  district  engineer, 
'  2001  Van  Ness  Ave.,  San  Francisco, 
I  for  rental  of  one  crawler  type  tractor 
I  ■yvith  gas  or  diesel  powered  20  to  SO 
j  h.p..  equipiped  with  a  disc  cultivator, 
!  for  intermittent  service  totaling  ap- 
proximately 50  hours  of  work  in  road- 
!  side  cultivation   in  Alameda  County. 


4S 


I  2/12/46 
BIO  OPENED  ' 

SACRAMENTO,   Cal.— Frank  Mur- 
'  ray,  Sacramento,  at  $870.07  each  (turn 
'in  for  old  equipment  |175  each),  sub- 
'  mitted  only  bid  to  the  City  of  Sacra-  j 
I  mento,  Ci<y  Hall,  for  motorcycles  for  [ 
'  the  traffic  department. 


Prospective  Bidders 


I 


Of«gon  Residence, 
Salt  Anselmo,  Calif. 


BIOS:    San    Franclsoo    Theological 

Seminary.  San  Anselm,  February  21, 
3  P.  M.  Pfans  by  Architect  Jamee  H. 
Mitchell,  407  Sansome  St.,  San  Fran- 
cisco. 

B.  &  R  Construction  Co..  268  Mar-  ; 
ket  St.,  San  Francisco. 

D.    B   Fierrero,   31   Belle   Ave.,    San 
Anselmo. 

Litchfield     Construction     Co.,     721  j 
Francisco  Blvd.,  San  Rafael. 

Peter  Sartorio,  262  Clementina  St.,  , 
San  Franctisco.  1 

S.    J.    Amoroso    Construction    Co., 
2100  Oakdale  Ave..  San  Francisco.  ; 


I  Sheet  Metal  Shop, 

I  22ik]  and  S  3^*i  Saa'amculo 


Shops  Bnikimir*  Junior 

CoUeif  e  Site,  Peninsular 

Ave.  and  De^ware  St., 

Snji  Mateo,  CaKf 


DRAFT.SMAN  with  »ome  exper.  on 

piping  and  cone  foundations.    Salary 

■  oi>en.    San  Francisco.    8-575.    Newton 

D.  Cpok.^97  i'oet  fifL,  San  Fnancteoo. 


i 


I 


Electrical  Pemuto 


SAN  FRANCISCO 


8506-09  Various  locations  and  own- 
ers; contractor,  Wonderlite  Neon 
Prod  Co;  signs. 

8510  1786  Haight  St;  owner,  Gol- 
den State  Theatre ,  contractor,  Edw 
W  Scott  Elec  Co;  alteraUons. 

8611    4«  4th  St ;  owner.  Greenl>ach ; 


contractor.  Edw  W  Scott  Elec  Co;  ^^    „..^.„ „ 

8512  821  Market  St ;  owner.  Pacific  I  35357  5^9  ^^^  gt;  owner,  Roxie  1 
BWg;  contractor,  Edw  W  Scott  BHec  Theater;  contractor,  Matson  Electri-  j 
Co ;  alterations.  .  cal ;  8  outlets.  .^  _  ' 

8513  3354  Steiner;  owner.  T  Box-  .  fgg^  j^^^  q,  jg^h  j^ye;  owner.  Port  , 
lini;  contractor.  Martinez  Elec;  sixl^j  Oadtland  •  contractor,  T  L.  Rosen-' 
outlets;  3  switches;  5  plugs;  service,  i^^^       g   outlets-    2   switchee;   8   Ox-. 

8514  1886  35tb  Ave;   owner,   John    ^^rea.  '  ! 
Glasner;    contractor,    MacCabe    Elec       ^SSM     14th  and  Grove  St;  owner, 
Co;   service.                                                     Oakland    Ice   Rink;   contractor,   T   L. ; 

8515  1540  Revere  Ave;  owner  and.j^g^^^,  j  ouUets.  I 
contractor.  Geo  N  Lithell;  motors,      j     35400     3237    Foothill   Blvd;    owner. 

usual  35  days  after  compleuon.25%!     8516^17  Vanousl^^^^  p^^^^-s;    contractor.  General   Neon 

mrkTAT    rriKT    »a  77.t    «".   contractor,   wesi.  v.u»oi.  .«.«»  v,«, 

eigns. 
8519    3109  Ortega ;  owner,  B  Lewis ; 


TOTAL  COST,  $3,773 
Bond,  $3,773.  Sureties.  Columbia  Cas- 
ualty Co.  Forfeit.  $10  per  day.  Limit 
11  weeks.    Plans  and  Spec,  filed. 


MONTEREY  COUNTY 


Lot   73   by   150  ft.   on  Alisal   St.   Just 
outside  the  City  of  Salinas. 


Lite  Co ;  sign ;  alterations. 
35401  Comer  Montana  and  Frult- 
^  ^.  rrs.^  ^  lA  «„f  .vale;  owner.  Sunset  Gas  Station;  «>n- 
contractor,  Grandi  Elec  Co;  10  out-  tn^^tor.  General  Neon  Ute  Co;  sign, 
lets ;  9  switches ;  16  plugs ;  service ;  \  j^^^  j^^  g^^^  Pablo ;  owner,  Jo- 
motors.         „^,  ^    „„  _„         „!seph      Conow;      contractor.      General 

88S0-21      3621-27    Ulloa;    owner,    B  '      *^ 
Lewis;   contractor,  Grandi  Elec   Co; 


9    switches;    16    plugs; 


Neon  Lite;  sign. 

35403  1003  E  11th  St;  owner.  May 
Y  Chan;  contractor,  special  owner; 
2  outlets;  2  switches;  2  fixtures. 


10    outlets ; 

service.  s.  y,^...^,.^    ...  hi...l^u<.^    

!«?^..'-^— ""■S.lf?- ^.!?^:i'  ISl>'"»~Ta';iS?-o.-..r,  ^■,:  con.  L»- -  '^T^,^^^^ 

2    outlets;    1    switch;    2    fixtures;    2 
plugs. 

35406  533  Merrimac ;  owner,  Egll; 
contractor.  South  Berkeley  Electric; 
1  outlets :  1  switch ;  1  fixture 


Morller  or  Elmer  i^^^^.    ^  b  Baker  &  Co;  3  outlets. 
I      8929     4424    3rd    St;    owner.    Solarl's 


Architect— Carl   G 

Hanks. 
Contractor— Louis  Electric  Co.,  con-  inj^ket    contractor,  W  B  Baker;  mo- 

sisting  of   Louis   SdialUch,  283  E.  I  ^^^ .  service. 

Alisal  St.,  Salinaa.  ^q    353  Golden  Gate  Ave;  owner, 

Signed— December  15,  1945.  Bearlne  Mfg;  contractor,  W  B  Bak 

Recorded— February  7,  1946.  ^^ 


1st  and  15th  days  of  each  montb..75% 

Usual  35  days  after  completion 2S% 

Total  _ 46540 

Bond,    yes;    auretes,    yee;    forfeit, 

yes;    limit,  yes;    specif icatioos    filed, 

yee;  plana  filed,  yea. 


er  A  Co ;  alterations. 

8531  1649  Market  St;  owner,  Up- 
town Club;  contractor,  W  B  Baker 
Jb  Co;  motors. 

8532  353  3rd  St;  owner,  Walter 
Bihms:    contractor,   John    Phllls;    six 

outlet*. 


Use  "Builderads^- 
Tbey  Bring  Results 


2/12/46  •     *3 

BIDS  WANTED 

MIRAGE  FLATS  PROJ.,  Neb.— 
John  W.  Beam.  Denver,  at  $575  for 
Item  1,  and  the  Gabriel  Fabrication 
A.  ErecUon  Co.,  Portland,  Ore.,  at 
$640  for  Item  2,  awarded  contracts 
by  the  Bureau  of  ReclamaCion.  Pur- 
chasing Agent,  Room  400,  Denver, 
for  fumishing  and  delivering  fob 
cars  at  the  shipping  point  or  fob 
cars  at  Hay  Springa.  Neb.,  at  the 
option  of  the  bidder,  one  adjustable 
weir  with  24  -  inch  handwheel  lift, 
frame,  and  rubber  belting;  one  8x5- 
foot  radial  gate,  with  5-inch  diam. 
rollers,  pin  bearings,  and  10-inch  wall 
plates  without  butt  splices;  and  one 
a,000-lb.  capacity,  manually  operated 
radial-gate  hoist,  complete  with  all 
parts  and  accessories  for  installa- 
tion in  the  Sturgeon  lateral  at  Pet- 
er's latera\tumout,  sta.  116  plus  24, 
Mirage  Flats    Project,    Nebraska. 

The  weir,  gate,  and  hoist  will  be 
Installed  by  the  Government. 

2/12/46  •     *8 

BIOS  WANTED 

DENVER,  Colo— Until  March  28, 
2  P.  M.,  bids  will  be  received  by  the 
Bureau  of  Reclamation.  Denver,  Colo., 
under  Spec  No  1165  for  fumishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Coram, 
Calif.,  at  the  option  of  the  bidder, 
two  complete  hydraulic  gate  hoists 
with  accessor>'  e<iuipment  and,  in 
addition  thereto,  miscellaneous  parts 
and  accessory  equipmnet  for  one  ad- 
ditional hydraulic  gate  hoisl  to  alter 
and  complete  a  hydrauUc  hoist  now 
owned  bv  the  government.  The  hoists 
will  be  \xsed  to  operate  150-  by  19.06- 
ft.  penstock  coaster  gates  at  the 
Shasta  Dam,  Kennett  Divsion.  Cen- 
tral Vallev  Project.  California.  The 
penstock  "coaster  gate  holstis  and 
hoist  equipment  will  be  insta.lled  by 
the  government.  The  specifications 
do  not  contain  a  provision  for  liqui- 
dated damages  for  delay.  No  charge 
for  copies  of  specifications  to  pros- 
pective bona  fid  bidders;  to  others, 
M.25  not  returnable.  For  particulars, 
address  the  Bureau  of  ReclamaUon, 
Denver,  Colo. 

2A2/46  •     *3 

CONTRACTS  AWARDED 

BOUI.X>ER  CANYON  PROJECT. 
Arixona-Califomla-Nevada— As  pre- 
viously  reported,    the   Western   Gear 


BIOS:  4lan  Mateo  Junior  C»lle<g« 
District,  business  office  San  Mateo 
Junior  College  Science  BIdg.,  San 
Mateo,  February  13,  8  P.  M  Plane 
prepared  by  Architect  Harry  A. 
Thomaen  Jr,  $15  Montgomery  St, 
8an   FrarxMeoe. 

C.  U  Wold  Constr.  Co.,  4412-4416 
Fulton  St.,  San  Francisco.  I 

MacDon^Ud,  Toung  A  Nelson.  127 
Montgomer>    St.    San    Frandaco. 

Monspn  Brothers,  475  SlxtJi  St., 
San  FranctlBCo. 

Midelate  Constr.  Co.,  1299  Bush  St  , 
San  Frandeoo 


Classified  AifotisiDg 


EilTrMATOR     with     Bulldinf     m.p. 

or   Engtneertog   training     statf;    pr*- 
vioue   ax. p.    and    ed.u<Jatton,     <s^m4    fu- 

^t'   *ir"f"'ttl— ..^    n^^mt^    rw»      a^i  I  ture  for  ambitious  young  man    Repty 
Jam**    I.    B#imee    Cooatr.    Oo ,    »4i!-j^     :^      .     rwiiv   p»«i,r.m^   -u.^iM^r 
Ruae  Bldg.,  San  Franoiaca  ;®*"'  ^*  *^»  ^^'>    ^^"^^"^   ^^^'^^^j, 


1 


Track  Md  T«l«pW»M  Urn 


BLt5o  eormrrtt.  8¥pt. 

ture  Slaiee 
Reply     Bei 
BulMLer 


BIOS:       iNiPeeu      ef      R' 
Boiec,    IdvH*,    February   A   19   A    ■ 

Nat   MclHrufrall  Co.,  Stoerlook,   Bidff 
Pert  land. 

ICax'J.    Kwiey    Oe..    N    IM    Ii«^»pa 
Spokane. 

Vf'mon   Bretbers.  8tb   and  OrebasI 
Avenue 

M     K     Mtefineenng    Ce.,    Inc.,    Ai- 
fcany.    N.    T 

Wlxon- Crowe,    Redding.  Calif 

Condon  ■  Cunningham    Co..    Oma** 
Nebraska.  •         • 


■BTIMATOR  fer 

^  ,  era'   ooatJmetor.  Kx-perienoed,  ta 

"^   off  and  eattmaUag'  of  tn<luMrlal  IkAM- 

iiiffM  msM  a«av7  eoiaatracCicMi  Loca- 
tion Iteenunanto.  Salary  0^90.  8«b4 
IfmrtieateM  to  Box  29,  0/0  D«%-  Pa- 
(sflc  mmadm.  ta  WfWU4H^ 


}  Sheet  Mctw  SboPf 

{    22ik]  aiad  S  Sta.,  Sftcimmento 

> 4- 

I      BIDS;     Architect    Gordon    fttaffeni, 

,  Forum    Bida.,    Sacramento,    Fe*»n*«ry 
15.  4    P.   M 
Transweetem  Construction  Co.,  Uta 


Home  Show 

fCoBttnw^i   from    Pag*   1» 


nancing:  construction,  and  a  wid« 
a?sortmei»t  of  firms  making  vital 
products  for  building  and  home 
use. 

Two  large  organizations,  the  Los 
Angeles  City  Department  of  Wa- 
.taraad  Power  and  the  Natural  Gas 
Bareau,  Have  reserved  space  in 
which  to  tell  the  public  something 
of  the  wc<rkings  of  their  organiza- 
tions. 

Potentialy  home  builders  and 
buyers,    according   to    Bntck,    will 


POSmON  WAMTED 

1»<MrfTrON  WANTED 

SAIJMSMAJS.    familiar   wltli     piaas 
and   detail  all  building   Utatm. 

■::)c,n««tfotL    R«p»y    Box    28,    oe 
Facine  BafMcr.  t»  ITIM/m 

00N«TRUCT10N    MAN.    #  year*-- 

'  ex. per.,  age  4S :  houjMW.  sloree,  ineu»- 
trtal.  franoe  reinforced  concsete  ■•- 
timattriR,  Bid  ftufwrrlnton  8  \ea'H 
caaBiratMom  material  exp  F©c  inter  - 
view  H  Hlnfcr,  Box  Wi3.  cor,ccr«, 
Calif.  (to  2/ir/4A* 

i  Exp  ail  round  CONSTRUCTION 
SUPT     boMlnr    Claee    A    Caltforsla 

iCoatractor'i  l^oealse.  deeiree  oonnec- 
jtioB  vn»h  geaipral  contracting  fvrra  Ui 
{Bay  district  Write  to  21«C  ri  Anjer- 
i  lean    at..    S>o«kton.    C^lif  .    or    f*ione 

2>4«8a.  (2/5>-6-7~g-n/46t 

!  HELP  WANTED 

.  ■11,1-111  ■       ■<—,»»     r  — ^— — aiiw'i —mtm 

I  ESTT'MATOR  w'  i  t  h  PAINTING 
CONmACTTNC;  EX.:Pi:RaWCB,  Ap- 
ply   201»  Blak*    St..    Berkeley.    Phwce 

'AShlmrrj  ltl«.  to  2/2L'"4« 

FOR  REliT 


FESfCKD    LOT,    suitable    for 
tractor's  ejioeags :  2  frontages,  B'ryant 

St.    near   trt.    Rent    OS    per   aioiatk. 

mm.  t»  ffif /«6 
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PLANS  and 
Speculations 


Woodlake,  Tulare  Co.:  Voters  of 
the  elementary  school  district  will 
decide  a  proposed  f72,000  bond 
issue  February  21.  Funds  will  be 
spent  for  the  coastruction  of  ad- 
ditional classrooma. 

oOa 
Gddley,  Butte  Co.:  D.  A.  Stew- 
art, president  of  the  Farmers*  Co- 
operative Creamery,  has  announced 
plans  for  the  erection  of  a  modem 
creamery  on  Hijffaway  99,  just 
south  of  town,  ft  is  anticipated 
that  the  cost  of  the  building  and 
equipment  will  exceed  |600,000. 
The  Cooperative  will  build  t±« 
plant,  Golden  Sute  Co.,  Ltd.,  will 
equip  and  o|>€rate  it. 

oOo 
Porterville,  Tulare  Co.:  Justin  C. 
Schroeder,  owner  of  the  new  Por- 
terville Hospital,  has  engaged  arch- 
itect Douglas  D.  Stone  and  Lou  B. 
Mulloy,  Associate,  381  Bush  St., 
San  Francisco,  to  draw  plans  for 
the  enlargement  of  the  institution. 
Cost  of  the  improvement  will  be 
around  $86,000. 

oOo 
Sacramento:  The  Zellerbach  Pa- 
per Company  will  construct  a  mod- 
em one-story  fireproof  plant  on  a 
10-acre  site  in  the  Industrial  Park 
Area  at  a  cost  of  $350,000,  includ- 
ing equipment  The  plans  were  an- 
nounced by  Leiand  J.  Doherty, 
manager  of  the  Sacramento  divi- 
sion for  the  company. 

oOo 

San  Leamtro:  T.  E.  Morehouse 
has  revealed  plans  for  the  con- 
struction of  a  frozen  food  locker 
plant  at  the  northeast  comer  of 
Davis  and  f)abner  Streets.  Cost 
of  the  building  is  estimated  at 
about  $20,000  and  the  refrigeration 
equipment  at  $20,000. 
oOo 

Oakland:  Frank  W.  Went  worth, 
financial  vice  -  president  of  Mills 
College,  has  announced  that  a  to- 
tal of  $225,000  is  now  on  hand  for 
a  program  which  includes  a  life 
science  hall,  a  library  building  and 
a  residence  hall.  Clarence  Mayhew, 
Piedmont  architect,  has  been  se- 
lected to  design  the  buildings.  The 
science  hall  will  be  erected  first 
under  present  plans. 
oOo 
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Downey  Urges  CVP 
Get  50  Mfflions 
For  Next  Year 


Senator  Sheridan  Downey  of  Cal- 
ifornia has  urged  Secretary  of  In- 
terior Harold  L.  Ickes  to  push  the 
state's  Central  Valley  Project  to 
the  limit  in  the  fiscal  year  starting 
next  July  1  and  has  suggested  ^'an 
appropriation  of  at  least  $50/)00,- 
000,"  for  its  major  lines  of  develop- 
ment. 

In  a  letter  to  Secretary  Ickes, 
released  at  his  Washington  oflBce 
this  week,  Senator  Downey  said: 
"Any  survey  of  the  Western  post- 
war situation  immediately  brings 
up  the  development  and  utilization 
oi  the  vast  resources  of  the  val- 
leys of  the  Sacramento  and  the 
San  Joaquin  and  the  mountain  re- 
gion lying  within  their  watersheds. 

"The  land,  water  and-  hydro- 
electric resources  of  these  river 
basins  comprise  one  of  the  great- 
est potentials  in  Western  America 
for  building  new  homes,  farms  and 
industries  for  thousands  of  re- 
turning veterans  and  for  displaced 
war  workers  in  the  overflowing 
cities  of  the  Pacific  Slope." 

The  California  Senator  empha- 
sized that  the  Central  Valley  Proj- 
ect should  not  be  considered  as 
part  of  a  public  works  program; 
the  potentials  of  the  central  val- 
ley, he  said,  being  so  obvious,  and 
the  need  of  supplying  the  water- 
deficient  San  Joaquin  from  the 
richer  resources  of  the  Sacramento 
so  urgent,  there  could  be  no  sound 
reason  to  delay  the  project  to  pro- 
vide a  reservoir  of  woric  in  future 
years. 

Urging  Mr.  Ickes  to  present  the 
project's  needs  to  Harold  D.  Smith, 
director  of  the  bureau  of  the  bud- 
get, and  to  "make  a  vigorous  ap- 
( Continued  on  Page  Four) 
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TALKING  TOO  MUCH 

After  UNCIO.  Ulk  began  to  turn 
toward  a  permanent  home  for 
UNO.  Five  hmidred  acres  was 
mentioned  as  being  spacious  and 


SUMMERBELL  ROOF  STRUCTORES 

1746  Thirteenth  St,,  Oakland,  Calif. 


From  San  Francisco 
ENterprise  10930 


From  other  exchan^jes 
TWinoaks  3627 


BURKE  FORM  CLAMPS 
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SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN  CUAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All  Types  of   Concrete   Tonstraction   Specialties 

W.  J.  BURKE  &  CO.,  inc. 

780  Bryant  Street       -       San  Francisco       •       Phone  GArfield  876» 


ir    -k    it 

San  Francisco  got  off  with  a 
delayed  start  in  bidding:  for  the 
permanent  home.  We  are  still  in 
there  pitching,  but  in  view  of  re- 
cent developments,  perhaps  we  are 
talkiBg  too  moch>-we  better  frab 
oar  hat  and  aneak  out  during  the 
newsreel. 

it    -k    it 

Committee  on  Permanent  Site 
has  put  the  finger  on  a  spot  on  the 
NY-Conn,  line— 42  square  miles  of 
the  most  valuable  suburban  real 
estate  in  this  Nation! 

•  •    • 
That  isn't  all:    They  want  this 

area  with  extra-territorial  rights — 
outside  the  law  and  domain  of  this 
Republic.  Further,  they  want  a 
temporary  home  in  downtown  New 
York  with  night  clubs,  red  leather 
cushions  and  blondes. 

•  •    • 
Of  course,  whatever  the  cost,  we 

will  pay  the  greater  share.  But 
the  extra-territorial  privileges  au- 
tomatically puts  the  home  in  the 
United  States,  as  no  other  pros- 
pective nation  would  go  for  such 
a  deal. 

it    it    if 
(Why  not  give  them  the  island 
of   Puerto   Rico?     This  would   go 
far  towards  relieving  the  economic 
situation  of  the  Puerto  Ricans.) 

•  •    • 
South    Dakota    has    offered    100 

square  miles,  with  extra-territorial 
rights,  in  the  Black  Hills  district 
of  that  state. 

•  •    • 
In  our  bug-eyed  enthusiasm  we 

have  overlooked  the  fact  that  no 
state  has  the  right  to  give  up  sov- 
ereignty over  such  property.  The 
question  of  partitioning  was  set- 
tled by  President  Lincoln  and  Gen- 
eral Grant  in  1865.  Even  the  Con-jo  •  ,  , 
gress  can't  do  it.  A  Constitutional !  r^.^"^f,  ^°"^® 
amendment  would  be  required. 

•  •    • 
We  can't  really  blame  the  Com- 
mittee  on    Sites   for   making   such 
an  ambitious  grab. 

•  •    • 
For  years   we  have  been 

telKng  the  entire  world,  in- 
cluding people  who  never 
owned  clear  title  to  a  herd 
of  goata,  just  point  to  what- 
ever they  want  and  Uncle 
Sam  will  deliver,  freifl^ 
prepaid. 


AERO 'REEFERS' 
SUBJEa  FOR 
ASREMEET 


Plot  plan  of  San  Francisco's  new  $4,000,000  Apparel  City  to 
be  built  at  Industrial  and  Oakdale  Avenues.  Harney,  Haas  and 
Rothschild  (joint  venture),  and  Barrett  and  Hilp,  mi  Saturday, 
February  9,  were  awarded  negotiated  contracts  totaling  over 
$1,000^000  for  construction  of  buildings  A,  B,  C  and  D  (above). 
Right — Typical   building   entrance. 


A.I.A.  CHAPTER  WILL 
SELL  STOCK  PLANS 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  RefrigeratioD 

Celo-Siding  for  Constnictien  Work 

Celotez  Hardboarda 

Harbor  Plywood  Carp,  of  California 


540  Tentli  St. 


MArket  6705 


San  Francisco 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  oi 

TIMBER  TRUSSES 


Berkeley  8317 


1335  SIXTH  ST.,  Berkeley  2,  Calif. 


CONTIWCTORSi  see  us  reeore  wu  rid! 

\\r  iiill  fiiianie  sound 
IniprfiiPiiiPiit  Illstrlel  Jiifis 

•  We  enter  into  written  contracts  before  you  bid  .  .  .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  pennit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  IQ13  Art 

BONBS  and  WARRANTS  •  hough*  •  quoted  •  sold 

Pko^couect  STOIVE  &  YOUI^iGBERG 

SmtterS460     ■     9i6   MLS:*   BLILDING    •    SAN    t  RAttClStO  4 


*"''*""*i«»f«*Mr*. 


Seeking  a  solution  to  the  prob- 
lem  of  the   lower-income   bracket 
j  public  desiring:  an   architecturally 

the  Washington 
State  Chapter  of  the  A.I.A.  and 
the  Seattle  Master  Builders  have 
formed  a  Stock  Plan  Selling  Bu- 
reau. Architects  are  invited  to  sub- 
mit to  this  organization  plans 
which,  when  approved,  will  be  dis- 
played for  the  public's  selection. 
Anyone  may  purchase  from  the 
Bureau  a  complete  set  of  plans, 
including  six  sets  of  blueprints 
and  specifications,'^  coat  estimate 
arid  materials  list,  for  ^60,  half  of 
which  will  k>e  paid  to  the  architect. 
A  charge  of  fBO  will  be  made  for 
evey  home  constructed  from  the 
plan. 

-#- 

LIGHTING  HANDBOOK 
PLANNED 


San  Mateo:  Seekand  Properties 


Plans  for  publication  of  a  light- 


oan  xn.iru.  ^«^^»"V  n,3"  q.„  ing  handbook  have  been  announced 
Co.,  headed  by  L^nard  David,  San  k*^  ^j^  Illuminating  Engineering 
Francisco  real  esUte  broker,  has  f  g^  j  ^  p.  y^u^dred  pages  of 
purchased  the  Benjamin   Franklm  i  P'.,  j^  ^^  ?T?  ^^ 

Hotel  and  adjoining  Property.  ^.^^^ ^'^^^^J^*^^^^^^ 

Plans  call  for  the  construction  of  i^«^  J';°'Jft^**®,.PSf?  ^^^^^^^^ 

u     ■       ..  u,,:i.j;.....  ^^  i7>o..,«4.i.  to    specific    tignting    recommenoa- 

a  new  business  building  on  Fourth  ^i^^/f^  ^^^^%  ^ffi^es,  homes,  fac- 

Avenue  adjoining  the  hotel.  ^^^^^  ^^^  ^^^^  ^^  .^^  y^^^^  ^^ 

'  television   studios.     Publication    is 

i  scheduled  for  October,  1946. 


MUSEUM  TO  GIVE 
DESIGN  AWARI^ 


%  ..I-' 


Beginning  this  year,  annual 
awards  will  be  made  by  the  Mu- 
seum of  Modem  Art,  New  York 
City,  to  the  three  outstanding  de- 
signs of  the  year  in  mass-produced 
objects  of  everyday  use.  The 
awards  will  not  be  limited  to  any 
specific  field,  and  may  be  con- 
ferred upon  a  tractor  or  a  tooth- 
bmish,  a  canoe  or  an  ashtray,  a 
desk  or  a  fountain  pen,  or  any 
other  useful  object. 

The  annual  awards  are  to  be 
part  of  a  three-way  program  in- 
itiated by  the  Museum's  Depart- 
ment of  Indvstriai  Design  to  stim- 
ulate the  creation  of  better  design 
in  manufactured  articles.  The  pro- 
gram also  includes  an  annual  pub- 
lication which  win  catalog  current- 
ly available  consumer  goods  rec- 
ommended for  their  design  excel- 
lence. The  first  issue  of  the  cat- 
alog will  be  published  in  the  early 
autumn  of  this  year,  at  which  time 
the  awards  will  be  made  and  the 
winning  designs  placed  on  exhibi- 
tion at  the  museum. 
-#- 

Lindsay,  Tulare  Co.:  The  mu- 
nicipal swimming  pool  fund  now 
stands  at  $51,000,  following  the 
action  of  the  city  council  in  ear- 
marking $36,000  as  the  city's  share 
in  its  construction. 


Tht  San  Francisco  Section  of 
the  Amnpien  Society  of  Refrig- 
erating Enirineers  will  hold  its 
regular  February  meeting  on  Fri- 
day, February  16,  at  the  Engi- 
neers' Club,  206  Sansonxe  Street^ 
at  6:00  P.  M. 

The  subject  under  eonaideration 
will  be  Refrigerated  Transporta- 
tion by  Air  and  will  be  divided 
into  three  4i8cuaaioo0.  Edward  Si- 
mons, Chairman  of  the  Program 
Committee,  will  present  a  brief 
history  of  refrigerated  transport* 
tion.  His  remariu  will  be  follow 
ed  by  Phihp  D.  Carr,  San  Fran- 
cisco Manager  of  Owens-Coming 
Fiberglas  Corp.,  who  will  speak 
on  "Developments  of  Insulation  for 
Refrigerated   Air  Cargo". 

Fred  F.  Dawson,  Manager  of 
Air  Cargo  for  the  United  Air  Lines 
at  San  Francisco,  will  present  as 
his  subject,  "The  Method  of  BLand- 
ling  and  the  Potentialitis  of  Re- 
frigerated  Air  Cargo." 

These  subjects  are  timely  and 
should  prove  of  ezAMow  interest 
to  all  those  in  atten^aaee.  Reser- 
vations can  be  made  by  calling 
the  Secretary's  Office  —  EXbrook 
4404. 

~#- 

GOVERNMENT  NEEDS 
ENGINEERINGDRAFTSMEN 


The  Civil  Service  Commission  is 
conducting  a  recruitng  campaign 
to  secure  engineering  draftsmen 
for  work  in  various  government 
agencies  in  Wasington,  D.  C.  En- 
trance salaries  range  from  $1,704 
to  $2,980  a  year. 

Application  forms,  and  a  copy 
()f  examination  announcement  No. 
406  which  contains  full  informa- 
ton  regarding  the  positions,  may 
be  secured  at  any  first-  or  second- 
class  post  office  or  direct  from  the 
U.  S.  Civil  Service  Commission, 
Washington  25,  D.  C. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AH  Kinds 
CLEMENTINA  CO. 
2277  JEBROLD  AVENl  E 
•  Phone  Mission  1638  -  0755 


iRiuin  PRinis 

a^ e   Lab'jro*ory    Controlien 

*'■)    P  '  c  f  t  S!.  •  '  n  r  I    ^o  i  n»f  r*  ' 
H  .  .J  h    S  t  o  n  J  u  r  oS 

iRiuin  pnini  lomPRnv 

i  Phone:  StrKeiey  34'in 


',fitt-''':-''''i.itv 


sisoifCrQiT  iCcifiiorccci 
Building  Poper 

FOR  CURiNCI   AND   fROTiCTtN«  CONCRETE 
SNEATHiNe   AND  COVlllNG  MATCtlAl 

GUNN  CARLE  AND  CO. 


20  POTRUO  AVE. 


UN.  S480 


SAN  FRANCISCO 


SAVE 


•TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENT 


tiM^ 


I 


V^V;r'c^ 


John  Cassaretto  Co. 


sine*  1 


and  Stir   Activs 


BUILDING  MATERIALS 

READY-MIX  COMCRCTC 

ROeK^SANO-GRAVeL-UIIIC 

CEMENT-PCASTEA-MORTAR 

METAL   LATH-WOOO  LATH 

STUCCO-WlRE-NeTTIMO 

SERVICE  UNEXCELLED 

•UMKKRS 

Ph«M«(   OArfMO   K/U 
SMi  •«*«  ClNinn«t.  ttan  Ff^MMlMM 


Tiini 


r 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGifl-  ELEVATtMtS 


Johns-Monvillt 

COMHiSATED  TRANSITE 

...the  f}eniNiMiit,fireprMl 
roofing  and  siding  mgterlol    i 

u 


SE  K  ▼  (  w>  C 


INTEGRITY 


MTENOAUUTY 


THE 

BROOKMAfN 

COMPANY 


D»«lerf  te 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FlTnNGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPRffiKT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  glXTH  ST.  .  SAN  FRANCIftOO  1  .  PlMne  fiZbrMk  IU% 


PiOOR  COVERINOS 
ACOUSTICAL  MATERIALS 
iUILDINO  MATiilALS 


»r  WtiXlAM  O'COMNOt 

• 

Tmmpmrmty  Loeaffos 

K  MAIM  STREET.  SAN  FIANCISCO.  S 

TefepfcM*  Ylllwt  0717 


SCAFFOLD 


Manufactured  by 

BEATTY  STEEL 
PRODUCTS  CO. 

415-491   SRYAMT  STIffft 

SAN    flANClSCO 

*      *      * 
FO«  SALES  O*  HHfAiS   CALL 
SAM  FRANCISCO  OAKLAND 

YUkon  0090  TWi«»«li»  1016 


RENTED    WITHOUT    PRfORfIT 


STEELFORMS 


.TUBECOMSTRUCnON  TOWERS 
HEAVY  DUIT  SWINCSQIQ  9CAPPOLD6 

STEELFORM  CONTRACTRiG  CO. 


666  HitfriMn  SL 


DOSSn 


A   »«w    OReANIZATiOH    of  ezp«rfe«c«d   MEN 


Safety  FINLENITE  Tread 

Step*,  Nocuigs,  Plfttfomit,  Sidewalk  Boms 

AB  Types  Gray  Iron  Cwtmct 

SAN    FRANCISCO    IllON    FOUNDRY 

(SAW  VRAMCIBOO  IB6N  WORKS) 
tg  TOWNgjND  BTRBET  Ptwrne  DOagfatf  1178 


. . .  Newly  Organized  . . . 
METROPOLITAN  CONSTl^L  CTION  CO. 

Comtractors  tmd  Engmeers 

111   Ne*.    .MontgomiBfy  Street  San  Ffaocitco  5 


Mtk       W^tC*    "  M%-,-%,. 


for  the  IndurtridI  VimotT 


Mpe  Work,  SMLeaxa  Fittug     -     -     t,ngin«en,ng 

Boikr  ami  Macfamery  Iiioalialioji  Design. 

I 
Mairit«nan.cf'    Work        .....     Drafting 


Phone  DOuglas  4939 
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PAILY     PACTFTr     BUILDE 


R 


ADVANCE_COMSTRUGTI0N  REPORTS 


WEDNESDAY.  FEBRUARY  13.  1946 


DAILY  PACIFIC  BUILDER 

(EctAbtMh«d  1100) 
tt»ued  Every  Morning,  Exc«pt  Saturday.  Sunday  and  Lagai  Halldaya 

^^p:LI!^9J!79  ^^F^^  ^  ^«  P^****'-  construction  dally  of  tha 
Pacific  Coaat,  Maintaining  a  complete  news  reporting  aenrlce 
coveting  aU  principal  bulldlnR  and  engineering  proJecU; 
ooneoUdated  January  2,  1930.  wltli  Lamen'.  Xdvanoa 
Conatnictlon  Reports.  A  L«gal  Newapaper  of  gen- 
eral clrculaUon  aa  defined  by  the  Superior 
Court  of  San  Francisco  County, 

^A«  «      .w    ..«    SUBSCRIPTION  RATES: 

13.00  am  Month;  $30  per  Year  (Payable  In  Advance).  Single  Copy,  IBo 

Bntered  as  Second -Class  matter  July  25,  1907,  at  the  post  office 
at  San  Francisco,  California,  under  the  Act  of  March   3,  187» 

Pablithed  by 
STARK  RATH  PRINTING  A  PUBLISHING  CO.     <<» 
Under  a  management  agreement  witih 
F.  W.  DODGE  CORPORATION,  Owner 

Q.  E.  McGAVRAN,  Editor  J.  E.  ODQERS,  Advertlalng  Managdr 

465  Teath  St,  San  Francisco  3  TeLt  MArksl  7110 
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SUB-CONTRACTS  AWARDED 

MEZZANINE  OFFICES 
I  Contract  Price,  $6867 

j  OAKLAND,    Alameda   County,   Calif. 
Grove  St.  Pier. 

Construction  of  offices  on  mezzanine 
floor  of  building  to  involve  1458 
square  feet  area. 

Owner  —  Oakland  Port  GommlaaloD, 
foot  of  Grove  St.,  Oakland. 

Contractor  —  Russell  A.  Cullen,  478 
Jackson  St.,  San  Francisco. 

Structural  Steel — Creative  Metals  Ca, 
50  Shipley  St,  San  Francisco. 

Reinforcing  Steel  —  Richards  Rein- 
forcing Steel  Co.,  2850  Hannah  St, 
Oakland. 

Glass — Paige  Glass  Co.,  11th  and  Mis- 
sion Sts.,  San  Francisco. 

Hardware— Palace  Hardware  Co.,  581 
Market  St.,  San  Francisco. 

Painting— J.  H.  Mohr,  1685  Kansas 
St.,  San  Francisco. 

Lathing  amd  Plastering — Patrick  J 
Ruane,  264  Clementina  St,  San 
Francisco. 

Linoleum — Kenyon  Bros.,  825  Valen- 
cia St.,  San  Francisco. 


11— HOSPITAI3 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgt.  . 1-  8 

Educational   BIdgs. 9-10 

Hospitals    _».._^         11 

Industrial    BIdgs.    12-13 

Public   Buildings 14-17 

Raiiglous   Buildiags   18-19 

Soclaii,  Recreational  BIdgs.  20-21 

Residential    Buildings  22-26 

Transportation   Bidgs. 27 

Miscellaneous  BIdgs. 28-3U 


1.8__COMMERCIAL  BLDGS. 

2/13/46  •     3 

PLANS   BEING    FIGURED 

LOS  ANGELES.  Calif.— Until  Feb. 
28,  4  P.  M.,  bids  will  be  received  by 
Allison  &  Rlble,  650  Grand  Ave.,  Los 
Angeles,  for  the  construction  of  ter- 
minal facilities  on  Jefferson  Blvd. 
near  Fairfax  Ave.  for  Lyon  V«ui 
Lines,  Inc.,  3600  S.  Grand  Ave.,  Los 
Angeles.  The  work  will  involve  the 
construction  of  a  one-story  ware- 
house containing  55,000  sq.  ft.  of  floor 
space,  also  loading  docks,  office  space, 
grease  and  wash  rack,  machine  shop, 
garage,  paving,  fencing,  landscaping, 
sprinkler  system  and  spur  track. 


9-10— EDUCATIONAL 
BUILDINGS 


2/13/46  9 

BOND   ELECTION 
TULARE     COUNTY,     Calif.  —  The 


and     beisement     department     store 
building.  The  work  includes  minor 

structural     changes;     the     exterior  ,  „  _,„      „  ^     ..,.,_. 

treatment  involved  structural  glass,  Farmersville  School  District  of  Tu- 
plate  glass  and  stainless  steel;  in-  M*""®  CTounty  will  vote  March  1  on  a 
terior  work  involves  new  elevators,  i  proposal  to  issue  bonds  in  the  amount 
new  air  conditioning  system,  new  *  °^  $23,000,  proceeds  of  which  will  be 
marble  floors  and  new  store  fix-  I  "^^^  *^o  finance  construction  of  alter- 
tures.  ations  and  additions  to  school  build- 

Owner— E  Gottschalk  &  Co.,  Inc.         i  ings. 

Architect — Albert  B.  Gardner,  Room  

804,    408    Spring    St,    Los    Angeles.  1 2/13/46  9 

Contractor— Trewhitt-Shields  &  Fish-  !  BOND  ELECTION 


2/13/46 

BIDS   WANTED 

LIVERMORE,  Aiameda  Co.,  Calif. 
—Until  March  12,  1 :30  P.  M.,  bids  will 
be  received  by  the  Veterans'  Admin- 
istration, Washington  25,  D.  C.  for 
construction  and  finishing  ciJmplete 
steel  flagrpole  and  base  for  the  Vet- 
erans' Admin  istraUon  Hospital  at 
Livermore,  Calif. 

No  deposit  required  for  specifica- 
tions, obtainable  from  the  above  of- 
fice or  the  supervising  superintend- 
ent of  construction,  Veterans'  Admin- 
istration, Palo  Alto,  Calif. 

2/13/46 

PREPARING  PLANS 

S^l^^^  ADDITION  Cost  $85,000 

PORTERVILLE.  Tulare  Co.,  Calif. 
Comer  of  Third  and  Cleveland  Sts. 

Construction  of  tow  wings  on  the 
west  of  the  present  Porterville  Hos- 
pital building  and  addiUon  on  the 
south  to  extend  the  building  to  a 
frontage  of  159  feet 

Owners  —  Mr    and    Mrs.    Justin    C 


Administration,  838  U.  S.  Appraise?? 
Bldg.,    San    Francisco,    for    concrete  j 
sidewalks  and   driveway,   terra  cotta 
•     VI  I  tile  a^d   misc.    repairs  at   the   U.    S. 
Post  Office,  Napa. 
!      Specifications  obtainable  from  the  I 
above  office  of  the  district  engineer. 


PLANS  ON  FILE 


11 


IS 


The    following    list    of    plana    and    apecifications    for    oonatruction 

projects  are  now  availabla  for  inapaction   at  the   office  of   DAILY 

PACIFIC  BUILDBR,  4«5  Tenth  Street,  San   Francisco. 


Work 


Location 


Crows  Landing 


Bid  Opening  Date 


t-M 


2/13/46 

BIDS    WANTED 

CALEUacO,  Imperial   Co.,   Calif.—  ,  Outdoor  Gunnery  Ranee 
Until  March  6,  2  P.   M.,  bids  wUl  bo    Spec  17607,  NOy  13S46 
received  by  the  office  of  the  district    —.—^—.^— ___________ 

engineer.     Federal     Works     Agency,     Automobile  and  Appliance  Bldg 
Public  Buildings  Administration,  888  ,   Geary  Blvd.  and  Blake  Street 

U.    S.    Appraiser's    Bldg.,    San    Fran-  ' 

Cisco,   for   exterior   painting,    etc.,   at  i 
U.  S.  Post  Office,  Calexico,  Calif.        j 

Plans   and    specifications    may    bo  '  ^^ ___  ^_  

obtained    from    the    above    office    of    Q^i^nTZ^nt^Sci^i^i^d^i^iT^^^ 


San   FrantSsco 


3-26 


SUB  -  BIDS  WANTED 


the  district  engineer. 


BUILDINGS 
18-19-— REUGIOUS  BLDGS. 


2/13/46 

PLANNED 

CHURCH 


19 


their  requirentei.ts   In   this  oolumn       There    tt    no    charoe    for   this   oervice. 


Tulana   Farms  Grain   Elevator,  Worden,  Ore.;    Bids   ipen    Feb.   14,  Noon. 
Carrico  it  Oautior,  846  Ocean  Ave.,  San  Francisco  (JUnlper  4-8081). 


Tank  Truck  Loading  Fac,  Standard  OH,  Richmond;  Bids  opeo  Feb.  18,  Noon 
Swlnerton  St  Walberg  Co.,  225  Bush  St..  San  Francisco   (GArfleld 
Barrett  A  Hllp.  918  Harrison   St.   San   Francisco    (DOuglas   0700). 


ic5™e5;r"po^°^urHos7tr,%S!2?^^,    San    SS^eo^^'^, '2^^  i  ^'^rfo'^t  ^^..^fr.^^.r  fJl'T' .■»'«'•  '"2  •'?~">  ">  «  "■  " 


and  Cleveland  Sts.,  PortervUle 
Architects— Douglas  D.  Stone  and  Lou 
B.  Mulloy,  associate,  381  Bush  St, 
San  Francisco. 


er.  Pacific  Southwest  Bldg.,  Fresno. 

2/13/46  •     •     8 

PLANNED 

COMMERCIAL  BLDG.    Cost,  $350,000 

SACRAMENTO,  Sacramento  Co.,  Cal. 

Industrial   I'ark   Area,   behind    Dos 

Rios  Housing  Project 


SAN  MARINO,  Los  Angeles  Co., 
Calif.— The  city  of  San  Marino  will 
vote  March  12  on  a  proposal  to  issue 
1450,000  in  bonds  to  finance  construc- 
tion of  a  new  school  plant  and  for 
additions  and  repairs  to  the  Hunting- 
ton School,  for  the  San  Marino  Ele- 
mentary School  Dist,  1700  Hunting- 


Construction  of  modem  one   -  story  '  ^^^  Drive,  San  Marino. 

commercial  building  on  lO-acre  site  I      Marsh,  Smith  &  Powell,  Architects' 
Owner— Zellerbach  Paper  Co.,  Leland    Bldg.,    816   W  5th    St.,    Los    Angeles, 


are  architects  for  the  district. 


J.    Doherty.    Manager,    1213    Front 

St.,  Sacramento. 

The    firm's    entire    operations    will  j  2/1S/46 
be  moved  from   its  present   location  |  BOND  ELECTION 
as  soon  as  the  new  building  is  con-     CONTEMPLATED 
structed. 


9 


2/13/46  4 

PREPARING    WORKING 
DRAWINGS 

LAGUNA  BEACH,  Orange  Co..  Cal. 
Architect  W.  F.  Ruck,  940  S  Fig- 
ueroa  St.,  Los  Angeles,  is  preparing 
working  drawings  for  the  construc- 
tion of  a  4-story  and  basement,  re- 
inforced concrete  medical  office  sind 
apartment  building  at  Laguna  Beach 
for  a  client. 


2/13/46  •     6 

ARCHITECTS  SELECTED 

CALIFORNIA.— Architects  Wurde- 
man  &  Becket,  3757  Wllshire  Blvd., 
Los  Angeles,  have  been  commissioned 
to  prepare  plans  for  new  store  build- 
ings and  alterations  and  additions 
to  present  store  buildings  In  Burlin- 
game,  San  Jose,  Palo  Alto,  Sacra- 
mento, Oakland  and  Santa  Monica 
for  Lemer  Shops,  Inc.,  8675  W.  Third 
St.,  Los  Angeles. 


2/13/46 

PREPARING    PLANS 

LOS     ANGELES,     Calif 
Adrian  Wilson,  Architects'  Bldg.,  816  j  school 
W  5th  St,  Los  Angeles,  Is  preparing    gymnasium, 


plans  for  the  construction  of  two 
1 -story  reinforced  masonry  store 
buildings  at  653-57  N  Western  Ave., 
Los  Angeles,  for  Bablyon  Oriental 
Rug  Cleaners,  545  N  Western  Ave., 
Los  Angeles;  36x80  ft  and  100x135 
feet  in  area,  wood  trusses,  composi- 
tion roofing,  steel  sash,  wood  floors, 
plate  glass  fronts,  painting,  plaster- 
ing, plumbing,  electrical  work.  Total 
cost  is  estimated  at  $83,000.  Myers 
Bros.  3407  San  Fernando  Road,  Los 
Angeles,  will  be  the  contractors. 


FILLMORE,   Ventura   Co..   Calif.— 

The  Board  of  Trustees,  Fillmore  Joint 

High   School  District,  Fillmore,   may 

8  '  request    a    vote    on   a  proposition    to 

I  issue  $450,000  In  bonds  to  finance  the 

Architect  i  construction    of    the    following    high 

buildings :     Cafeteria,      boys' 

shop,     classroom,     and 


bleachers  for  athletic  fieW.  Archi- 
tects Kistner,  Curtis  &  Wright,  Arch- 
itects' Blag.,  816  W  5th  St.,  Los  An- 
geles, are  preparing  preliminary 
plans. 


.8 


2/13/46  J 

WORK    UNDER    WAY 

FILLMORE.  Ventura  Co..  Calif.— 
Sigurd  Hansen.  1276  E  Main  Street, 
Ventura,  has  started  work  on  con- 
struction of  an  orange  packing  house 
in  Fillmore  for  the  MOD  Orange 
Packing  House,  Ward  Daniels,  own- 
er.   Montalvo. 

The  building  will  be  masonry  con- 
struction with  wood  roof  trusses,  as- 
bestos roofing  and  will  contain  a 
packing  room,  112x160  ft  in  area, 
an  orange  sweat  room,  80x170  feet 
in  area,  and  a  shook  basement,  90x 
100  ft  in  area;  steel  sash,  high-pres- 
sure steam  boiler,  maple  flooring,  etc. 
Plans  also  provide  for  a  box  shed, 
32x168  feet  in  area. 

Plans  were  prepared  by  Architect 
Roy  C.  Wilson,  P.  O.  Box  951,  Santa 
Paula. 


2/13/46  3 

CONTRACT    AWARDED 

SANTA  PAULA,  Ventura  Co.,  Cal. 
—Weymouth  Crowell  Co.,  2104  West 
15th  St..  Los  Angeles,  awarded  con- 
tract for  construction  of  a  one-story 
and  basement  fruit  packing  ware- 
house (106xl30-ft)  at  Santa  Paula 
for  Santa  Paula  Orange  Assn.,  Ojai. 
Plans  prepared  by  Architect  Roy  C. 
Wilson,   Box  951,  Santa  Paula 
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PLANED 

OFFICE   BLDG.  Est  cost,  $35,-40.000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
SW  comer  11th  and  Nevln. 

Construction  of  office  building. 

Ownei^-East    Bay    Municipal    Utili- 
ties   Water    Dist.,    717    Macdonald 
Ave.,  Richmond. 
When    completed,    offices    will    be 

moved  from  the  present   location  at 

717  Macdonald  Avenue. 
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2/13/46 

CONTRACT   AWARDED 

STORE  Estimated  Cost,  $400,000 

FRESNO.  Fresno  County,  Calif.  B\il- 
ton  and  Kem  Sts. 

Renovating  and  modernizing  the  In- 
terior and  exterior  of  a  two-story   as  contracts  can  be  awarded. 


2*13M6 •.. 

AUTOMOBILE   &    APPLIANCE 

BUILDING 

SAN  FRANCISCO.   NE  comer  Geary 

Blvd.  and  Blake  Street. 
Construction  of  one-story  reinforced 
concrete  automobile  and  appliance 
sales  and  service  building;  work 
includes  excavation,  concrete  work,  j 
structural  steel,  carpentry,  mill- 
work,  roofing,  sheet  metal  work,  I 
porcelain  enameled  iron,  misc.  and  ' 
ornamental  steel  and  iron  work, 
lathing  and  plastering,  glass  and 
glazing,  painting,  llnoleurfi,  auto 
hoists,  gasoline  tanks  and  pump, 
electrical  work,  etc 
Owner — Harry  Krieger  and  Son,  c/o 

Engineer. 
Consulting  Engineer — Hyman  Rosen- 
thal,  617   Montgomery   Street 
Architect— Theo.  G.  Ruegg,  617  Mont- 
gomery Street 

Separate  bids  will  be  received  for 
general  construction,  and  plumbing 
and  heating. 

As  previously  reported,  bids  will 
be  received  February  26,  3  P.  M,  in 
the  office  of  the  engineer. 

A  set  of  plans  and  copy  of  Bpecl- 
fications  are  now  on  file  for  exam- 
ination at  the  office  of  DAILY  PA- 
CIFIC  BUILDER,   465  Tenth   Street 
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BIDS  OPENED 

AVONDALE,  Ariz.— W.  A.  Beau- 
bien,  Route  1,  Box  1132,  Phoenix, 
Ariz.,  at  $59,000  submitted  the  low 
bid  to  Architects  Lescher  &  Ma- 
honey.  1100  Title  &  Tnist  Bldg.,  Phoe- 
nix, Ariz.,  February  8,  for  the  con- 
struction of  a  six-classroom  home 
economics  and  lunchroom  building  at 
the  Avondale  School,  Avondale,  Ariz., 
for  Avondale  School  District  No.  44 
of  Maricopa  County.  Plans  were  pre- 
pared by  the  above  architects. 

Complete  bids  were: 

W.  A.  Beaubien,  $69,000. 

R.  E.  Bruce,  $64,650. 

P.  W.  Womack,  $71,694. 

E.  W.  Duhame,  $77,363. 


NW  Comer  of  El  Paso  and  Alme- 
nar  Streets. 

Construction  of  new  church  building 
of  Southern  French  Provincial  lines 

Owner — Millbrae  Community  Church, 
Dr.  B  W.  Anderson,  Pastor,  Chad- 
bourne   and   Poplar   Sts.,   Millbrae. 


2/13/46  •     u 

CONSTRUCTION    UNDER  WAY 

ANIMAL  HOSPITAL  j  Architects— Eldridge  T.    Spencer  and  i 

Estimated  Cost,  $15,000       Wm.  Clement  Ambrose,  251  Kearny 

PITTSBURG.  Contra  Costa  Co..  Calif.       St,  San  Francisco. 
Comer  of  Marine  Ave.  and  WlUow        A    $50,000    buUding    fund    drive    is  ' 
Pass  Rd.  j  now  underway  and  construction  will  \ 

Construction  of  animal  hospital  (46x  i  be  by  units  as  funds  come  in.  • 

40  ft)  of  basalt  rock  construction,  j  I 

involving    kennels,     runways     and :  2/13/46  19 

surgical  room.  j  PREPARING    WORKING  | 

Owner  and  Builder— Bemard  E.  Enes,  \  DRAWINGS  ! 


MacDonald.  Young  &  Nelson,  127  Montgomery  St,   9.   F.    (SUtter  8296 1 
Monson   Brothers,  476  Sixth  St,  San  Francisco    (DOuglas  5357). 
Haas  Constr  Co.,  326  Merchants'  Exchange  Bldg.,  S.  F.   (EXbrook  1205* 
a  L.  Wold  Constr.   Co.  Ltd..   4412-16  Fulton   St,   3  F.    (SKyline   436L') 
Jas.  I.  Barnes  Oonatr.  Co.,  941  Russ  Bldg..  S  F  (EXbrook  6906  or  7064) 


R.FD.  1.  Box  480,  Pittsbuig,  Calif. 


12-13--INDUSTRLU- 
BUILDINGS 
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2/13/46 

WORK  UNDER  WAY 

DRY  ICE  PLANT  Cost,  $750,000 

BERKELEY,  Alameda  County,  Calif. 

Third  and  Virginia  Sts. 
Construction    of   reinforced    concrete 


Superetructure,  Shop  Bldg.  No.  411    Shipfittere  and  Boilermakers  Shop,  San 
Francisco    Naval   Shipyard;    Bids   open    February  21,   11    A.    M. 
Erbentraut  A  Summers,  446  Sixth  St,  San  Francisco   (MArket  8310) 
A.    Famoll    Blair,    9    Main    St.,    San    Francisco    (YTTkon    0890) 
Jas.  L  Bamea  Constr.  Co.,  941  Rue.<  Bldg.  S.  F.   (EXbrook  0905  or  7064) 
Peter  Kiewit  Sons  Co..  442  Post  St.   San   Francisco    (EXbrook  5786) 
Parker,  Steffens  A  Pearce.  135  South  Park.  San  Francisco  (EXbrook  6639> 
Empire  Constr.   Co..   Ltd.,   and  C.   F.    Lytle    (joint  venture).   344  Harriet 

Street   San  Francisco   (HEmlock  3400). 
Barrett  A  Hllp,  918  Harrison   St.   San   Francisco    (DOuglas  0700). 
Clinton   Constr,   Co.   923   Folsom   St.    San    Francisco    (SUtter   3440). 


LOS  ANGELES.  Calif.— Wm.  Wool- 
lett  and  Sam  Lunden,  associate  arch-    

re^?'are*^reparing  wiJking'^dmt^fl;  '  Warehouse,  Standard   Oil  Co.,  7th   and    Irwin  Streets,  San    FranclK^;    Bid. 


for    construction    of    a    3-8tory,    hill 
side  reinforced  concrete  church  bldg. 
to    consist    of    a    200-seat    chapel,    a 
Sunday  school,  and  a  600-seat  audi- 
torium,   on    the    corner    of    Overhlll 
and    Nothridge,   View   Heights    Dist.  j 
for   the    Second    Reform    Church    of  ! 
America;  tile  roof,  wood  sash,  forced  j 
air  unit  heating  system,  toilets,  etc.  1 
„^^     .        ^        ...   -  Only    the    chapel    and    a    portion    of  I 

o°H  l!^»^i"I^\,^*®®    factory,_ office   the  Sunday  school  are  to  be  built  at  I 
ar^r.^n,^    ..  jj_.    .„     _...        ^^^^  tlmc  i   Bst   cost  $70,000. 


and  garage  building  adjoining  own 

er's  present  plant 
Owner— Pure   Carbonic    Co..    Inc..    T. 

Wayne  Gibson,  vice-president,   3rd 

and  Virginia  Sts. 
Plans  by   engineering  department  of 

owner. 
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2/13/46 

PREPARING    SKETCHES 
NEWPORT    BEACH,    Orange    Co.. 
^  ,  Calif  .—Architects  H.  C.  Wildman  and 

Contractor— Fluor    Corp.,    Third    and  I W.  L.  Faulkner.  426  Spurgeon  Bldg., 


open    February    15. 
Robert  McCarthy  Co.,  1050  Klrkham  St.  San   Francisco   (OVerland  4054) 
Dinwiddle  Constr.  Co.,  Inc.,  210  Crocker  Bldg.,  S.  F.   (EXbrook  5616) 
Peter  Kiewit  Sons  Co.,  442  Post  St,   San   Francisco    (EXbrook  5736) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg,   S.   F.    (EXbrook   7624). 
E.    S.    McKlttrtck    Co.,    610— 16th    St,    Oakland    (TWlnoaks    6070) 
Barrett  A  Hllp,  918  Harrison    St..   San  Francisco    (DOuglas  0700). 
Parker,  Steffens  &  Pearce,  136  South  Park,  San  Francisco  (EXbrook  66t9) 
Moore  ft   Roberts.   693   Mission    St,   San    Francisco    (GArfield   8579 » 
Fred   J.   Early  Co..  369   Pine   Street    Son   Francisco    (SUtter   1731). 
Haas  Constr.  Co.,  326  Merchants'  Exchange  Bldg.,  S.  F.  (EXbrook  1206) 
Swinerton  ft  Walberg  Co.,  225  Bush   St,   San   Francisco    (GArfleld  2980) 
Clinton  Constr,   Co.  923   Foleom   St,   San   Francisco    (SUtter  3440). 


Virginia  Sts.,  Berkeley. 


Auto  Sales  and   Service   Bldg.,   Sait    Francisco;    Bids   open    February   17 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St.,  S.  F.    (SUtter  8296) 
Peter  Sorensen,   927   Arguello   St,    Redwood    City    (Redwood   2212). 
Carrico  ft  Gautler,  365  Ocean  Ave..  San  Francisco  (JUnlper  4-8061) 
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2/13/46 

PREPARING    PLANS 

MEDFORD,  Jackson  Co.,  Oregon.— 
N.  Umpqua  R.  Douglas  Co.,  Califor- 
nia-Oregon Power  Co.,  is  preparing 
plans  for  foundation  and  superstruc 


Santa   Ana,    are    preparing   sketches 

for  the  construction  of  a  new  church  i > _ 

building  and  various  other  structures  '.  Theatre   Bldg..    Salinas;    Bids   open    February    15,   4    P.    M. 
in    Newport    Heights    district,    New-  j      Erbentratit   &  Summers,   446 — 6th    St.,    San    Francisco    (MArket   8310) 
port  Beach,  for  the  Newport  Harbor  ;     Carl   N.  ^ewenson    Co.,   356   Stockton   Ave.,    San    Jose    (BAIiard   2802) 
juutheran  Church.  ! .^ _^_______ 


ture  for  concrete  powerhouse  2  miles  '  me  capacity   of  250,   classrooms  and  i 
below    Toketee   Falls,    for   the   Cali- 
fornia-Oregon Power  Co.,  J.  C.  Boyle, 
General     Manager.      Work     Includes 


The  first  building  to  be  erected  will  j  Ongara    Food   Locker   BMg.,   Greenfield   Avenue,   San    Ansolmo;    Bids   open 
contain  an  auditorium  with  a  seat-  j         Fobruary  14,  5:00  P.  M. 

E.   P.   Morrttt    102   Rialto   Bldg.,   San    Francisco    (YUkon    0656). 


kitchen.     Plans   Include   a   cluster  of  ; 

buildings    centered   around   a   court-  j 

loennn  "  yard  With  open,  arched  cloisters  con-  ! 

1,^5,000- volt    power    line    running    47 !  nectlng  the  units.    The  church  build-  ' 


Chevrolet   Agency,   San    Rafael;    Bids  open    February   15,   5   P.    M. 
Peter  Sartorio,  262  Clementina  St,  San  Francisco   (GArfleld  8317). 


miles  from  Toketee  Falls  to  Dixon - 
ville;  wooden  poles.  Est.  cost,  is 
$600,000. 


ing   will    be    of    English-Gothic    type 
of  architecture. 


Ongara   Food   Locker,  San   Anselmo:    Bids  open   February   14,   5   P.  M. 

Peter  Sartorio,  262  Clementina  St..   San  Francisco    (GArfleld   8317). 
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2/13/46  /    7 

WORK   UNDER  WAY 

SUPER  MARKET  Cost,  $125,000 

RICHMOND,  Contra  Costa  Co.,  Calif. 
Northeast  comer  Andrade  and  23rd 
Sts. 

Construction  of  super  market  (Tower 
Market),  (150x150  ft),  8900  sq,  ft, 
service  grocery  store,  drug  store, 
liquor  department,  fruit  and  vege- 
table department,  butcher  shop, 
paved  parking  area  with  capacity 
for  34  automobiles. 

Owner— Walter  Kauffman,  436  34th 
St,  Richmond. 

Contractor — R.  J.  Stemple,  5430  Mac- 
Donald  Ave.,  Richmond. 


2/13/46  •     8 

PLANNED 

AUTa  SALES   BUILDING 

Estimated  Cost,  $86,000 
SAN  RAFAEL,  Marin  County,  Calif. 

South  line  of  Highway  101. 
Construction    of    frame    and    stucco 

Bulck  automobile  sales  and  service 

building   (50x200  ft). 
Owners— Jack  ft  Jeff  Zander,  Bridge 

Rd.,   Ross. 

Filling  of  the  area  has  been  under 
way  for  several  days  and  building 
operations  will  be  started  as  quickly 


2/13/46 

PLANS  COMPLETED         6 
SCHOOL  ADDITION       Cost,  $75,000 
SUSANVILLE,  Lassen  County,  Calif. 

Main  and  Berkeley  Streets. 
Construction  of  new  one-story  class- 
room Junior  College  addition    (60x 
210-ft) 
Owner  —  Lassen  Union  High  School 
District,  G.  A.   CoUyer,   Prin.,   Las- 
sen Union  High  School  and  Junior 
College,    SusanvUle. 
Architect— R.    D.    Taylor,    716    Court 
St..  SusanvUle. 

The  school  board  reports  no  ac- 
tion has  yet  been  taken  to  set  time 
for  bids,  largely  due  to  unsettled 
conditions. 


2/13/46  •     9 

LOW    BIDDERS 

LOS  ANGELES,  Calif .— DeCamp- 
Hudson  Co.,  1277  W.'24th  St.  Los  An- 
geles, at  $81,500,  submitted  the  low 
bid  to  the  Los  Angeles  Board  of 
Education,  1425  S.  San  Pedro  St,  Los 
Angeles,  for  the  construction  of  a 
1-story,  8-clas8room  frame  and  stucco 
school  building  at  the  Dominguez 
Elementary  School,  21260  Santa  Fe 
Ave..  Dominguez.  Hickman  ft  Bitter, 
2411  Charawood  Ave.,  Los  Angeles, 
at  $16,397,  submitted  the  only  bid  on 
the  plumbing  and  heating;  GoldMi 
State  Electric  Co.,  Inc.,  1616  W.  7th 
St,  Los  Angeles  at  $3383.16,  submitted 
the  low  bid  for  the  electrical  worti; 
Risk-Sutton,  10604  Kauffman  Ave., 
South  Gate,  at  $3594,  submitted  the 
low  bid  for  the  painting. 


STUCCO 


THE 


new 

^IMPROVED 


2/13/46  •     9 

SCHOOL  ADDITION        Coat,  $72,000 
WOODLAKE,    Tulare   County.   Calif. 

Woodlake  Elementary  School. 
Construction  of  additional  classrooms. 
Ownei^-Woodlake  Union  Elementary 
School  District,  F.  J.  White,  super- 
intendent Woodlake. 
Architect — Not  announced. 

The  school  district  will  vote  Feb- 
ruary 21  on  a  proposal  to  Issue  bonds 
in  the  amount  of  $72,000,  proceeds  of 
which   will   finance  above   construc- 

UOD. 


14-17~PUBUC  BLDGS. 


2/13/46   - ~ » 

BOND    ELECTION 
SCHOOL  BLDG    PROGRAM 

Est.  Cost,   $420,000 

MONROE,   Washington.  12/13/46 

Construction  of  two  vocational  bhigs.    preparing  plans 

(42x100)    to    cost    approx.    $180,000;  I     ^^^   BEACH    Lo^    Angeles    Co., 


2/13/46  •     12 

PLANNED 

CREAMERY  Est    Cost    $600,000 

GRIDLEY,  Butte  County,  C^alif.  Site 
between  Highway  99  and  Southern 
Pacific  tracks,  njamt  south  of  Grtd- 
ley. 

ConstrucUon  of  new  plant  with  mod- 
em machinery  for  the  production 
of  dairy  products. 

Owner — Farmers'  Cooperative  Cream- 
ery, D.  A.  Stewart,  president,  Grid- 
ley. 

Operator— Golden  State  Co.,  Ltd. 
First   unit   of   the  new   plant  will 

be  constructed  by  the  owners  as  soon 

as   materials   are  assured ;   the  plant 

will  be  equipped  by  the  Golden  State 

Co.,  Ltd. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


'  Outdoor  Gunnery   Range,    NAAS,   Crows   Landing;    Spec   17507;    Bid*    open 
I         February  26,   11   A.   M. 

I     Erbentraut  ft  Summers,  446  Sixth   St,  San   Francisco    (MAritet  8819). 

I __^ 

2/13/46  ^j  Automobile.    Appliance    Service    Building,    Goary    Blvd.,    8.    F.;     Bid*    open 

CONTRACT    AWARDED  j  February  26,  3  P.   M. 

LEGION   POST   BLDG.                             j     Erbentratit  ft  Summers,   446   Sixth    St.,   San   Francisco    fMArket   8310). 
SEATTLE,    Wash,    7th   and   Univer-  l  . 

eity  Streets.  Eirgoro  Reo.,  Merced  Ave.  near  Garcia,  S.  F.;  Bids  open   Feb.  14,  5  P.  M. 

ConstrucUon  of  two-story  reinforced  j     M.  J.   King,   Inc.,  231   Franklin   St.,   San    Francisco    (UNderhlll   8209). 

concrete  Legion  post  building.  j  , 

Owner- Seattle  Post  No.  1,  American  !  Kunst  Broe.  Store  Bldg.,  Valencia  nr  Duboce;    Bids  open  Feb.  14,  ft  P.  M. 

Legion,   Elliott   W.   Burdett.    Com-  ;     M.  J.  King,  Inc.,  231  Franklin   St,   San   Francisco    (UNderhlll  8309). 

mander,  4th  and   Pike,  Seattle.  ' 


Architects— Naramore,    Brady,    Bain    Residence   for  San    Francisco   Theological    Seminary,   San    Anselmo;    Bids 
ft  Johanson,  Dexter  Horton  Bldg..  ^pon    February  21,   3:00  P.    M. 

r-f^^lfr.^        M^t*i«*«„  -nrf  HoMwin   I     B.  ft  R.  Constr.   Co.,  268  Market   St.  San   Francisco   (DOuglas  7616). 

Contractor  —  Nettleton  and  Baldwm,       dt* #.•       ^     ^      ...««  .«.  .  ^  .     .         «       »«_       ,         .-^^^    ,      ....... 

1109  N  36th    Seattle.  '     ®"  *^"  -Amoroso  Constr.  Co.,  2100  Oakdale  Ava,  San  Francisco  (Mission  1490) 
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2/13/46 

ACQUIRING   SITE 
FROZEN  FOOD  PLANT 

Estimated  Cost,  $45,000 
SAN  LEANDRO,  Alameda  Co.,  Calif. 

Northeast   comer  Davis   and   Dab- 

ner  Sts. 


I  South  Office  Bldg.,  PTftT,  Sacramento;    Bids  open   February  13,  2  P.   M. 
2/13/46  21  \     M.  J.  King,  Inc.,  231  Frainklin   St,  San  Francisco   (UNderhlll  8209). 

TO  START  WORK  i  — ■ 

UPLAND.  San  Bemardlno  Co.,  Cal.     Krieger   Automotive    and    Sales    Bldg.,    Geary    and    Blake,    San    Franclsoo; 
—Bard  Constr.   Co.,  3902  W  6th   St.  j         Bids  open   February  2S,  3  P.  M. 

Los    Angeles,    Room    206.    will    start  ]     s.  J.  Amoroso  Constr.  Co..  2100  Oakdale  Ave.,  San  Francisco  (Mission  1490) 
work  soon  on   the  construction   of  a. , 


reinf.     concrete     theater     and     store  i  Outdoor  Gunnery   Ranga   NAAS,   Crows    Landing;    Spec.   17507;    Bid*  open 

Construction     of     new     frozen     food    J""**it^anS   ?hird"Av'^''ljDland^'foi  I  ^^^^^  26.   11    A.    M. 

locker  plant    (50x95  ft),   with   1300   ^^   Grove  Thiter     Est  ^st    $1(5)  Patrick  M    Sofarelll,  20337  Anita  Ave.,  Hayward   (Hayward  806). 


000.   W  W.  Ache,  architect,  301  North 
Citrus  Ave..  Los  Angeles. 


to  18(X)  individual  freezing  lockers; 
air    conditioned    aging    room,    and 
second  story  to  accommodate  doc- 
tors' and  dentists'  offices. 
Owners— T.  E.  Morehouse,  James  D.   2/13/46 
Munson  and  Walter  A.  Stover,  re- j  CONSTRUCTION    UNDERWAY 
f  rigeration  engineer,  2166  Washing-  |  WINERY 


ton  Ave..  San  Leandro 

Cost  of  the  building  is  estimated 
at  $18,000  to  $20,000;  refrigeration 
equipment  at  $20,000  and  balance  of 
Investment  In  land. 

The  site  Is  now  being  acquired  and 
building  will  get  under  way  a  soon 
thereafter  as  a  contract  csui  be   let 


2/13/46 

CONTRACT   AWARDED 

STORE  BUILDINGS 

Approximate  Cost,   $38,000 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 

Construction   of   two  store   buildings. 

Owner— Bayshore  Amusement  Co. 

Architects— A.  A.  Cantin  and  A.  Mac- 
Kenzle  Cantin,  704  Market  St,  San 
Francisco. 

Contractor  — Mariposa  Construction 
Co.,  1106  Mariposa  St,  San  Fran- 
cisco. 


LOCKEFORD,  San  Joaquin  Co.,  CaL 
23-acre  site  ^^  mile  west  of  Locke- 
ford. 

Construction  of  2,000,000-gal.  cooper- 
ative  Lockeford   Winery. 

Owner — Bear  Creek  Cooperative  Vine- 
yard  Assn.,   L.   K    Marshall,    Mgr.,  ; 
L  V.  Fatten,  Pres.,  Lodl  Ave.  and  i 
i     Cherokee  Lane,  Lockeford.  • 

•     12 1  Contractor— Cahill     Bros.,     206    San-  I 


CONTRACTORS , . . 

See  us  rPRardinR  Improvement  District  jobs.  We  handle 
collections;  buy  Warrant*  or  Bonds  on  all  1915  or  1911  Act 
Distrirts.    Telephone  GArfield   BOOO. 

HANNAFORD    &    TALBOT 

519  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


j     some  St.,  San  Francisco. 


22-26— RESIDENTIAL 
BUILDINGS 


24 


2/13/46 

BIDS  OPENED  ! 

PORTLAND,  Ore.— Halvorsen  Con- 
struction Co.,  P.  O.  Box  468,  Salem,  : 
Ore.,   at    $23,199.    submitted    low    bid  1 
j  to  the  War  Department  U.  S.  Engl- 
12  :  neer  Office.  628  Pittock  Block,  Port-  i 
;  land,   Ore.,  for  construction   of   resi-  ', 
dent  engineer  headquarters  at  Dorena  ' 
Dam;   Spec.  No.  35-026-46-201. 
Tauf    Chmesky,    Seaburg,    Ore.,   at 


2/13/46 

SUB-CONTRACT    AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
M.  B.  McGowan,  Inc.,  625  Market  St, 
San  Prandisco,  was  awarded  sub- 
contract by  M.  ft  K   Corp.  for  fur-    $24,550,  submitted  the  only  uther  bid.  ] 


nishlng  and  driving  creosoted  piles 
for  a  building  foundation  at  98th  Ave. 
and  San   Leandro  Blvd.,  Oakand. 


2/13/46  •     •     22 

CONTRACT    AWARDED 

MOTEL  BLDG.  Cont  Pr..  $141,650 
!  OAKLAND,  Alameda  Co..  Calif.  2408- 
I     12-34  MacArthur  Blvd. 

I  Construction    of    a    1-    and    2-story 

34  j     frame    and    stucco    41-unit    motel 
building. 
Owner— M.  M  Moody,  c/o  Architects. 


addition  to  Junior  high  school.  $60,-  J  CaL— HliroiriT'Ket^um,  ^Multl^g   Archltecta— Miller    &    Wamecke.    Ft 
000;  addn.  to  central  grade  school,    ^j,^         2360  Americi^  Ave ,   Lon|       nancial  Center  Bidg .  Oakland 
$90,000.    and    addiUon    to    Wagner    b4St     is    prejmS^g^ans    for    thf   Contractor   -   Stolte,    Inc.,   8451    San 


grade   school 
Owner- Mor\roe    School    District    H. 

L   Squibb,  Supt. 
Architect— Wm.    Mallls,    Lyon    Bldg., 

Seattle. 


construction    of    a    midget   racetrack  i     Leandro  St,  Oakland, 
to  be  located  on  Carson  St  near  Ava-  ,' 

Ion  Blvd..  near  Long  Beach,  for  Bob;2/13/46  ^^ar^cn 

Ware.    The  project  Includes  a  struc-    CONTRACT    AWARDED 
tural    steel    and    concrete    stadium. 
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GAMERSTOR  &  GREER  LRMRER  CoH 

Wbolctsale  and  Jobbtng  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FVR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 

Sap.   franoisco  Oakland 

1800  ARidY  STREET  2001    LIVINGSTON    STREET 

ATwater   1900  KEtlog  41884 


Boilers — High  Pressure  and  Heatmg 

NEW      AND       REBUILT 
AU  Sizes  and  Types  of  Stoel  Tanks 

01 EAN  SHORE  IRON  WORKS 

5S0  Egbth  St  -  Phone  UNderbill  4310  -  San  Fi 


r 


UNITED  MATERIALS  A  RICHMOND  BRICK  CO.,  LUL 

ManafacturerB  of 
Wire   Cut    Reprc«»<Nj    pa?-      DDIPIT       Hollow    Build- 
ing.   Acfrd    Reaiating,    Face,     DlilLf^       »"«.     Partition 
Fire  Clay,  and  Fire     .     .     .     *^***^»*       and  Quarry  .  . 
OflSce  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


TILE 


The  city  of  Monroe  will  vote  March  T^^    ^  capacity    of    16,000 

2   on   a  proposal    to   Issue   bonds   to    p^„^„^     ^^^    l,i\Tot    barbed    wire 
finance  ConstrucUon.  Q^ter  fence  and  chain-link  protective 

fence,  parking  areas  containing  1,- 
033,000  sq.  ft,  and  various  other 
•tructvwos;   est   coat,  $175,000. 


2/13/46  10 

BONDS   DEFEATED 

ORANGE,   Orange  Co.,   Calif —The 
City  of  Orange  defeated   a   proposal  JfffWMti 
February  5  for  issuing  bonds  in   xjam    BiDS  WANTED 
amoimt   of   $110,000   to   finance  aeiti- 
struction  of  a  new  library  build mg 


LONG    BEACH.    Los    Angeles    Co.. 


BUNGALOW  HOTEL  Cost  $260,000  ' 
PALM  SPRINGS,  Riverside  Co.,  CaL  , 
Construction  of  30- unit  bungalow  bo-  \ 
tel  to  contain  13  buildmgs  of  renal.  , 
cement  block  and  concreU,  wood  i 
roof,  Unlcon  roofing,  cement  slab  , 
floors,  air  conditioning  system,  ,. 
Hied  l)ath8,  showers,  Interior  plas-  j 
tering,  insulation,  wood  or  steel 
sash,  swimming  pooL  , 

Owner — SamuCTl  H    Levin 


-  U-^  icUdixz 


STUCCO   CEMENT 


mw  Yanh  Per  Sack  •  Sprmods  Easier  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


2/1346  •     9 

PROPOSED 
.  SCHOOL  BLDG. 

!  RED  BLUFF,  Tehama  Co.,  CaL    Red 

I      Bluff  Union  High  SchooL 

Construction  of  a  new  shop  building. 

Owner- Red  Bluff  Union   High    |ich 

Dist,    Owen    Hunter,    presidenf    of 

Board  of  Trustees.  j- 


CaUf.-UntU  February  21,  ""2  P.  M..  '  Architects  and  Engmeer^H.  J-  Go- 
bids  will  be  received  at  the  office  '  gerty  Organiiation,  3123  y>  Eighth 
of  the  city  manager,  Room  303  City 


JO. 


Use  ''Baildends''- 
Tiiey  Mi£  Resiks 


_  _  ^l.,  L^a   Angeles. 

Hall.  206' W."B°;;;dwa>"lLrng  Beach,    C<mractor3-Waale-Camplan    C 
for   furnishing    all    nkessary    labor.        Bmith,     Inc.,     1670     Beverly     Blvd.. 

material,    etc.,    for    the    construction       Los   Angeles. 

of  fire  station  No.  3  at  1721  Pine  Ava,  |  •     •     m 

Long    Beach,    for    the    Long    Beach  '  2 AS/ 46  ^x^niTi-r-T 

Fire     Department:     esUmated     cost    30ME  BLDG  PROJECT 
$34,000.    Plans   prewired   by   Rav-mond  ^''K,^''^^\}^ '^'^ 

A.   Sites,    architecr  1010   Fanners    &  ,LOS  GATOS.  Santa  Clara  Co.,  Calif. 
Merchants  Bank   Bldg     I^ng  Beach,  f     40-acre  site  on  bnion  Avenue. 
■  ;  Construction    of    160    5-    and    «>- 


l/13/4ft  •    IS 

BIDS  WANTED 
NAPA,  Napa  Co..  Calif— Until  Feb. 


27,  2  P.  M.,  bids  will  be  received  by    Owner-Dr   S.  J    Leider,  103  29Ui  bU 

the    office    of    the   district    ©cglneer,        San  Francisco. 

Federal  Works  Agency.  PubUc  BIdgs     Contractor— Floyd  H  Herring. 


and  6-  room 
ranch  type  homes  built  on  quarter- 
acre  lots  .and  ten  retail  storee,  to 
be  known    as   M&blum   Gardens. 


MASTER  GASOLINE  GENERATORS 


Portable 
Lighting  Plants 


:j 


650  Watts  to  IS  KW 

Generate  Yow  Own 
Electricity  Right  on  Job   j 

~iii~iii   ~i.  I — iii~i iini_ji~iii_ii~      ■—      '-"._-'■.....  ~i_. —  i^^ii^— ^ir'"^''-' 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tanth  St  ir:Z:i::J^^Jt     ^^  MArlwt  1661 


■I 


WED''"T,5D  \y 
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ADVANCE  COMSTRPCTIOM  REPORTS 

'T'^"^??'?^^"'      Sorin?      for      rtn-maatir-      ar\r\      4<>v4»a«'<^n    .tm^t     /-i i.       ^_i»-     .1 ...       .  ^•.__       _*      .- ;  _i ,  _       _. _         _  _     _..  "         "~"^— .  -_— 


Engineering  Section 


NEWS  INDEX 

For    convenient    reference,    news 

reports  in  this  section  are  classl* 

fied  as  follows: 

Water  Supply  and  Sewags 

Disposal   Plants  31 

-32 

Bridges    ~ 

33 

Dams,   Reservoirs  and 

Dredging  . „. 

94 

Docks,  Piers  &  Hartoors — 

85 

Parks,  Airports   and 

Plava rounds    

36 

Railroads.  Subways  and 

Tunnels   _     _ 

37 

Electric  Lighting  and 

Transmission    Lines  ^ 

38 

Sewers    - 

39 

Streets  and    Highways 

40 

Gas,   Water  and    Oil    Pipe 

Lines  _ _ 

41 

nf^9?/  domestic    and    irrigation  .  Flat   Creek,   tributary   to   south   f ork  i  structlon    of    highway    crossing,    sta.  ,  i2>  34.300  cu.  yds   backfill 

xT—^*^;,     ,         ,„  ,  American  River,  for  domeatic  recrea-    2718  plus   78,   North   Unit   Main   Ca-    (3)  4850  cu.  yds.  rock  excavation; 

«.TJr^       *  7  V-PP-  ^^^*^   ^^^  '^°*"  r^onal  and  fire  protection.  nal;   sta.  29   plus  17.7.   lateral   M-48;    (4)  22.000  lin,  fL  steel  bearing  pUea; 

quln    County)     Issued    to    H.    Moffat  I      App.     11266     (San     Diego    County),    station    30    plus    51.23.    lateral    M-51,  I  (5)  24.000  cu.  yds.  concrete- 
CO.,  btockton,  Calif..  Jan.  15,  for  6.69  j  Walter  P.  Capehart,  Jacumba,  Calif.,  ! Deschutes  Project.  Oregon.   The  work  I  (6)  2.625,000  lbs.  steel  reinforcement; 
c.r.s.    rrom   extension    of   Disappoint-    for  120  g.p.m.  from  unnamed  canyon,  I  is  situated  in   the  vicinity  of  Meto-    (7)  36,200  bbls.  Portland  cemoit 
ment  Slough  for  irrigation  and  stock    tributary  to  Imperial  Valley  water-    lius,  Oregon. 


ueroa  St..  Los  Angeles,  are  preparing 
plans  which  are  about  75  per  cent 
complete  for  the  construction  of  a 
sewage  disposal  plant  for  the  City 
of  Hanford.  The  project  will  Involve 
the  construction  of  a  trickling  filter 


"^P^if  •  ff^^i""**^  *'?,*.;.f*^-  l^*"^**'   '°''  recreational  and   domeetic  I     The   principal   items  of   work  and   inspect  the  site  of  the  work  In  onier   F^^  ^located   about  one   mile  from 


Prospective  bidders  are  Invited  to    ^lant  and  a  sewage  pumping  station 


Permit    6472,    App.    11201    (Plumaa  i  purposes ;  estimated  cost,  |400 


County).  Issued  to  V.  C.  and  Lucille  App.  11266  (San  Joaquin  County). 
E.  Koch,  Twain,  Calif.,  Jan.  16,  for  John  C.  Kelley,  Stockton,  Calif.,  for 
16,000  g.p.d.  from  a  spring  for  do-  $6.96  c.f.s.  from  unnamed  canal,  trib- 
mestic  and  fire  protection.  utary  to  San  Joaquin  River,  for  do- 

Permit  6473,  App.  11197  (Humboldt    mestlc  and  irrigation  of  556.8  acres; 
County).  Issued  to  Prank  and  Hazel  !  estimated  cost,  $8000. 


the  estimated  quantities  involved  are  ,  to    acquaint    themselves    with    local 


Anderson,  Areata,  Calif..  Jan.  17,  for 
1  c.f.s.  from  an  unnamed  creek  for 
irrigation. 

Permit  6474,  App.  11196  (Humboldt 
County).  Issued  to  Leroy  C.  Todd, 
Rio  Dell,  Calif.,  Jan.  18,  for  .25  c.f.8. 
from  Eel  River  for  irrigation  of  29.14 
acres. 

Permit     6475,     App.     10986     (Butte 


as  follows: 

3000  c.y.  common  excav.  for  struc. 

100  cy.  rock  do; 
2500  cy.  backfill; 
2000  cy.    compacting    backfill; 

310  c.y.    concrete   in   structures; 


I  conditions  affecting  the  execution  of 
,the  proposed  work. 


34 


App.  11267  (Siskiyou  Coimty).  John  !  placing  42.000   lbs.   reinf.   bars; 


the    south    city    limiU    of    Hanford; 
estimated  coet,  $200,000. 

'  ^1       .    89 


2/13/46 

BIDS   WANTED 

ALBU(5UERQUE,  N.  M.  —  Until 
February  19.  bids  will  be  received  by 
the  City  of  Albuquerque,  N.  M.,  office 


I 2/1S/46 

I  PLANNED 

j     MEDPORD.  Ore. —The  Calif omia- 
-          .                   .                  .           _                                                              Oregon    Power   Co.,    John    C.    Boyle, 
and  George  Brazie  and  Frank  Wal-  {laying  125  Lf.  18-in.  diam.  cone,  pipe;    general  manager,  216  W.  Main,  Med-  '    ,    »>,.'  -i^v    manairer     Albuiaueroue. 
lier,   Yreka,   Calif.,  for  113  a.f.  from   laying  272  Lf.  36-inch  do.                        .ford.   Ore.,   has    made  application   to    J.'  m    r  of  the  ^stKction  o^a  sSSS 
Schulmeyer  Creek,  tributary  to  Julian       '^»'*°    ir„Mt«ti«n    for    KiH»   ^«»„    >„*l..--^ « ,T..^„r,^_._._  ^ •  n.  m..  for  the  construction  oi  a  Biorm 

Creek  and  Shasta  River,  for  irriga- 
tion of  103  acres. 

App.     11268     (Sacramento    County).  .     ,      „ ^, rr  t«    i:* 

Alfred  Kuhn,  Sacramento,  Calif.,  for  :  the  contractor  and  those  furnished  by    in  eastern   Douglas   County,  Oregon ;  |  lififT/yJ; 
35  c.f.8.  from  east  extension  of  Snod-  !  the  Government  are  described  in  the  ,  estimated   cost,  $3,375,060.    Plans  call    •■^""-"w. 


This  invitation  for  bids  does  not  the  Oregon  State  Hydroelectric  Com- | -"_•  ^^^^^^  ^o  "Highlands"  flood 
cover  the  purchase  of  materials  which  mission  for  a  license  for  the  con-  1  ^Till..  tt,!  wnrtc  inrludeii  anoroxl- 
are  to  be  furnished  by  the  Govern-  !  structlon  of  a  power  development  j  Zlll?.-  s^en  m^es  of  i^  ^^tag 
ment.    Materials   to  be  furnished   by    program  on  the  North  Umpqua  Ver  |  ™^^«'yf„^^°^"ll.^,^.  ^^gStiTSjf 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


82 


2/13/46 

PROSPECTIVE   BIDDERS 

KELSO.  Wash. — As  previously  re 
ported,    until    February    18,    5   P    M., 


County).  Issued  to  Earl  Wllley,  Live  I  grass  Slough,  tributary  to  Mokelumne  1  specif ications  which  will  be  a  part '  for  the  construction  of  the  following 
Oak.  Calif.,  Jan.  18,  for  1  c.f.s.  from    ~  "  "  i    -  ^^  -    -  — - — '.  • 

Feather  River  for  irrigation  purposes. 

Permit  6476,  App.  10959  (El  Dorado 

Dunty).   Issued  to  F.  K.   and  R   H. 

usfahl  and  C.  F.  Tuttle,  Richmond, 
Calif.,  for  1.2  c.f.s.  from  Strawberry 
Creek  for  power  purposes ;  7  h.p.  de- 
veloped ;  estimated  cost  $200. 

Permit  6477.  App.  11162  (El  Dorado 

County).  Issued  to  Chas.  V.  Minard,        __        __  _  __-__     

Sacramento,  Calif.,  Jan.  22,  for  200  i  Wiifiams,  Bass  Lake,  Calif.," for  0.05  ;U.  S.  Customhouse,  Denver  2,  Colo.;  permits.  A  call  for  bids  will  also  be 
g.p.d.  from  south  fork  of  American  j  c.f.s.  from  north  fork  Willow  Creek,  i  and  Michael  W.  Straus,  Commission-  issued  for  the  construction  of  a 
River  for  domestic  and  fire  protec-  •  tributary  to  San  Joaquin  River,  for  er,  Bureau  of  Reclamation,  Wash-  i  foundation  and  superstructure  for  a 
tlon  purposes:  estimated  cost  $250.       I  domestic  purposes.  iington  25,  D.  C.    Prospective  bidders    new    concrete    powerhouse    approxl- 

Permit    6478,    App.    11167    (Shasta  I     App.    11271     (Plumas    County).    D.  j  desiring  to  visit  the  site  of  the  work  !  mately  two  miles  below  the  falls  and 


River,  for  stock  watering  and  Irriga-    of  the  contract.  i  projects : 

tlon  of  1646  acres.  \     Copies  of  the  standard  forms  and    (i)  a    5600-ft.    concrete-lined    tuimel 

App.  11269  (Calaveras  County),  i  of  the  specifications  may  be  ob- !  at  Toketee  Falls,  75  mUes  east  of 
County).  Issued  to  F.  K.  and  R  H.:Geo.  Modrell  and  Brooks  Smith,  tained  from  the  following  off  ices  |  Roseberg  on  the  North  Umupqua 
Ausfahl  and  C.  F.  Tuttle,  Richmond,    Stockton,    Calif.,    for    3     cf.s.     from  I  of  the  Bureau  of  Reclamation:  R  j.  i         River;  estmated  cost,  $800,000; 

O'Neal's    Creek,    tributary    to    Cala-  1  Newell,  Regional  Director,  P.  o.  Box  j  (2)  an  earthfill  diversion  dam  with  a 
veras    River   via    Calaveritas    Creek,  ! 937,  Reclamation   Bldg.,  Fairgrounds,,         350-ft.  long  crest  and  35  ft.  high; 
for  mining  purposes ;  estimated  cost,  ■  Boise,    Idaho ;    C.    H.    Spencer,    Con-  i         estimated  cost,  $300,000. 
$3000.  j  structlon    Engineer,     Bend.     Oregon;  |      a  call  for  bids  for  the  above  proj- 

App.  11270  (Madera  Coimty).  C.  E.  I  Walker    R.    Young,    Chief    Engineer,    gets  is  expected  as  soon  as  weather 


2/13/46  8® 

ENGINEER   SELECTED 

VENTURA.  Ventura  Co..  Calif.— 
Donald  R.  Warren  Co.  .engineers.  500 
S  Flgueroa  St..  Los  Angeles,  has 
been  commissioned  by  the  city  of 
Ventura  to  prepare  plans  and  speci- 
fications for  the  construction  of  a 
storm  drain  in  Ash  St..  Ventura;  es- 
timated  cost,  $25,000 


2/13/46  8» 

PREPARING    PLANS 

TEMPE,    Ariz.— Headman,    Fergu- 
son  &   CaroUo.   consulting   engineers. 


bids  win  be  received  by  Lora  Black- I  County).   Issued  to  H.   Bliss  Rucker,    Hodges,   Keddie,  Calif.,  for  1.0  g.p.m.  I  should    communicate    with   the   Con- i  construction    of  a  125,000-volt   power    jjome    Buildere    Bldg,    PhoelQix.    are 


.stone,  city  clerk.  312  Allen  St.,  Kelso,  |  Anderson,  Calif.,  Jan.   23,  for  3  c.f.s 

for   the   construction   of   sewage   dls-  1  from   Bear   Creek  for   Irrigation   and 

posal    plant,    200,000-gallon    capacity,  j  stock  watering. 

Bidder    to    state    where    plant    Is    to  i      Permit  6479,  App.  11184  (El  Dorado 

be   located,   cost  of  additional   sewer  |  County).    Issued    to    L.   G.    Brownell,  ]  2/13/46  81 

mains,    pumping   facilities   to   deliver  i  Sacramento,    Calif..   Jan.    24,    for   200    TO  PREPARE  PLANS 

raw   sewage  to  plant.  Bidder  to  fur-  '  gP  d.    from    south   fork    of   American  |      HOLBROOK,  Ariz. — Consulting  En 


from  Watering  Trough  Spring,  tribu-  !  structlon  Engineer. 

tary  to  Spanish  Creek,  for  domestic  j 

purposes. 


line,   running  47  miles  from  Toketee  I  preparing    plans     and     specifications 

Falls  to  Dlxonville.  The  line  Is  estl-  I  jq^  ^^  addition  to  the  sewage  treat- 

!  mated  to  cost  $600,000.  The  develop-  |  jaeni   plant   for  the   city   of   Tempe : 


'  B  i^A'^c  ^\A/  Akjxpn  '•34j  ^enFwiU  also'  require  additional  con 

tTi?nm7^w  ^oi«     TTT,*ii    Ar.,.11    o     -Istructlon,  plans  for  which  have  not 
DENVER,  jCj)»o^-U_ntll    April    2.    2  ;  ^een  completed. 


P.   M.,  bids  win  be   received  by  the  ' 

nish  specifications.  Bidder's   costs   to  I  River  for  domestic  and   fire   protec- j  gineere   Headman^  Ferguson   &   Car- !  ^^"^'^^^^^   i^     1173     for    fn^fahV^^   2/13/46 

be  complete  cost  of  sewage  disposal  '  tion ;  estimated  cost  $240. 

plant  installed  and  Inspected.  Bidder  !      Permit  6480.   App.   11156   (Mariposa 

to  state  what  degree  of  purification  j  County).  Issued  to  H.  J.  Baker,  Mer- 

is  to  be  obtained  from  proposed  plan    ced,    Calif..   Jan.   25,   for  2   a-f.    from 

by  stating:  (1)  final  BOD  of  effluent    Big  Creek  for  recreational  purposes 


34 


or   reduction    of  BOD    final    effluent; 

<2)  bacteria  account  in  final  effluenL  1  County).  Issued  to 

Bidder  to  state  cost  per  day  or  cost  ',  Fresno,    Canf.,  Jan.    28,   for   .25    c.f.s. 

per  M  gallons  to  obtain  stated  puri-  '  from  San  Joaquin  River  for  domestic 

f  ication    and    state    cost    of    sludge  i  and  Irrigation  of  6  acres ;  estimated 

proposal    and    method    of    disposition    cost,  $15,000. 

of  sludge.  I  

Specifications  obtainable  from  the  .  2/13/46  31 

above  office.  j  ^go    BIDS    RECEIVED 

The     following     contractors     have  1     HANKSVILLE,    Utah.  —  No    bids 
taken  out  plans:  t  were  received  by  the  Civil  Aeronau- 

Process  Engineers,  6381  Hollywood  ,  tics   Administration.   1500  Fourth   St., 
Blvd.,  Hollywood.  Calif.  [  Santa   Monica,  February   11,   for   the 

Fred    J.    Early,    369    Pine    St.,    San  •  drilling  of  a  water  well  at  the  inter- 
Francisco.  I  mediate     landing     field,     Hanksvllle, 

Amozone  of  Oregon,  Portland.  Ore.  ,  Utah.   The  work   In   general   consists 

Wallace    &    Tieman    Sales     Corp.,  !  of  the  drilling  and  casing  of  a  water 
Terminal  Sales  Bldg.,  Seattle,  Wash.  1  well,    installing   pumping    equipment, 

;  construction  of  a  pumphouse  and  In 


est.   cost.   $70,000. 


39 


r^Fo:  Ellis  iTdrWoentr Ariz,  h^ve'^^-^  fT .rin^"  ."JLi^'.t'VhT'ii^^  1  WORK  RECOMMENDED 
been  commissioned  to  prepare  plans  i^n^  *^^"''^,'^„^  ^.°il  ^I^  « t  p^  ^t' ^  VENTURA  COUNTY.  Calif. -The 
and  specifications  for  Improvements  ■  P'^^.f.  ^\^\yZ  „  °h«„^„?  .t\  nll^r  .  U.  S.  District  and  Divisional  Engi- 
to  the  water  system  at  Holbrook  for  ;  p«"^  •  *S„"i  Tnt°rtnr  !?^f f.^^^f  i  ^eers  have  recommended  that  flood 
the  City  of  Holbrook.  Ariz.  The  pro-:  two  ^tlwt  ^thonnt^f«t?nit  control  construction  be  undertaken 
Permit     6481,     App.     11203     (Fresno    posed  work  includes  increasing  water  I  "®«**''^  ^^*™.Y^^^^ 

County  of  Fresno,    storage  capacity ;  estimated  cost,  $60,-  l^uJi^^'^w^wrRV^    ere?t^SS^ulnmpm^Pa"^    ^'■««^'   Ventura   County.     The  ;fo7the  construction  of  the  addition. 

'    ^  J.  ^J.  '  ^  u   ,f *^®*=V  *     equipment  j^   would   include   paved   levee  on  .^1 

;  eight  96-inch  hollow-jet  valves    With    ^j^^  ^^^^j,  ^^^^  ^f  Sa^a  Clara  river  '""I  ! 

valve    controls     Intermediate    shafts.    ^^^^  ^^^^^^  Mountain  to  U.  S.  high-  {2/13/46  S* 

, anchor  brackets  and  bolts,  and  erec-  '  j^j  bridge,  a  distance  of  about  I  uoND   ELECTION   PLANNED 

jtion    equipment;    and    adapters    and  ,  ^^^^  ^j,^g  ^^^^  g^  concrete  channel  on  I      WATSONVILLE.    Santa   Cruz   Co., 


torage  capacity ; 
000. 


2/13/46  I 

PREPARING    PLANS 

DINUBA,  Tulare  Co.,  CalU— <3uin- 
tm  Engineers,  Ltd..  816  S  Flgueroa 
St.,  Los  Angeles,  are  preparijig  plans 
for  the  construction  of  an  addition 
to  the  sewage  disposal  plant  for  the 
City  of  Dlnuba;  est.  cost,  $2000.  Bids 
will  probably  be  called  during  March 


33— BRIDGES 


2/75/46 

PLANS  COMPLETED 


^^-r 


connection    bolts    for   installation    in 
'the  Madera  Canal  outlet,  the  Friant- 
^  '.  Kern  Canal  outlet,  and  the  river  out- 
let   at    Friant    Dam,    Central    Valley 
Project,    Calif.     The    valves    will    be 
installed    by    the    Government. 
The   specifications   do   not   contain 


2/13/46 

ENGINEER   SELECTED 

OROVILLE.  Butte  Co.,  Calif— Don- 
ald R.  Warren  Co.,  engineers,  417 
Market  St.,  San  Francisco,  has  been 

authorized  by  the  Butte  County  Board  la    provision    for    liquidated    damages  j 
of   Supervisors,  Courthouse,  Oroville,  ]  f^j.  delay.    No  charge  for  copies  of  ' 


lower  Santa  Paula  creek  from  stream    Cal.— An    election    will    be   held    late 
mile    3.1    to   the    Santa    Clara    river ;  \  this  spring  by  the  voters  of  the  city 


estimated  cost.  $3,110,000. 


35— 


DOCKS.  PIERS  & 
HARBORS 


•     31    stallatlon   of  power  cable  for  pump-    steel  structure,  approximately  200-ft. 


to    prepare    plans   and    specifications  |  t^g  specifications  to  prospective  bona  '  2/13/46  ' 

for  a  new  bridge  to  replace  the  Bid-    fjjje  bidders;   to  others,  $i2.00,  not  re-    BIDS  OPENED 

well  Bar  suspension  span.  The  bridge   tumable.      For     particulars,     address  ;     SAN  FRANCISCO.— Pacific  Bridge 

win    be   either   a    24-    or   26-ft.    wide  :  ^he  Bureau  of  Reclamation,  Denver.   Co.,  333  Kearny  St,  at  $9,940  submit-  j  2/13/46 


of    Watsouvllle,    to    approve    a    bond 

!  issue  in   the  amount  of  $125,000,   for 

I  the    construction    of    a    new    sewage 

!  disposal  system  for  the  city  of  Wat- 

sonville.   H.  B.  Kitchen,  city  Engineer, 

_     City   Hall,   Watsonvllle,   Is   now  pre- 

-K  ]  paring   plans   and    specifications    for 

the  project. 
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I  ing  equipment ;  Proposal  No.  6-46-128. 


LOMPOC,  Santa  Barbara  Co.,  Calif.  I 
— Qulntln  Engineers,  Ltd.,  816  S.  Fig- 
ueroa    St.,    Los    Angeles,    have   com-  1 
pleted   plans   for  the   construction   of  i 
a  water  supply  line  and  reservoir  for 


2/13/46  31 

WATER  APPLICATIONS  FILED 
SACRAMENTO,    Calif.  —  Appllca- 

rhe  cTtV''o7L^m'i;^c.'The*proJecr  wUl ,  ^}f "f  ^Z^^T'^^^''  ^PP^'^P'^^J^^ !»! 
^«^,«1„/♦»,^ „%X.„»<^»   Jr,  i^AAix  **     filed  with  the  Department  of  Public 


ted     low     bid     February     12     to     the  ;  ^q    PREPARE    PLANS 

lU.  S.  Engineer  Office.  74  New  Mont-  |     -wiNSLOW,    Ariz.— ConsultUng  En- 

3* ;  gomery    Street,   for   removal   of   the  ;  -jneers   Johannessen    &   Glrard,    606 

-X   .u._   *..„   Tj„i«o„^»   *,.«m    "ijj^  gj^g     Phoenix,  have  be«n  corn- 


long.  Bert  Paxton,  Butte  County  con- 
sulting   engineer,    Oroville,   has   been  '2/13/46 

authorized  by  the  board  to  advertise  ;  COMPLETING  PLANS  j  wreckage  of   the   tug   Reliance   from 

for  bids   for   immediate   construction  ;     VENTURA,    Ventura    Co.,    Calif. —  slip  adjacent  to  Pier  23. 
upon  the  acceptance  of  the  designs.      !  Donald    R    Warren    Co.,    engineers,       gmlth-Rice,    at    $14,890    submitted 

1500  S   Flgueroa  St.,   Los   Angeles,   Is   ^^^e  only  other  bid. 

—  I  completing   plans    and    specifications  1  


involve  the  construction  of  14,000  ft    „,     .       ^,   .  ,         .  t.t  ,.       t>..       ^^^^ 
of_18-inch  steel  pipeline  and  a  1,000,-  !  ^-»!!'.  ^i^  !  °°  ^L^^l^L^Lt°''lZ': 


34— DaMS,  reservoirs  & 


DREDGING 


2/13/46 


34 


I  summer. 


000-gallon    gunite   lined   Ind    cov^^ed  '  E^*^^'",^   ?^Hn*;  Tl*nn«^^fl4T'   ^^"^ 
reservoir   to   be    located  near  Fricka  1  ™™^"^°\^"/*"j/^y^*'^/.  ^®^?\    Too 

L^s'J'ffio'r''  °'  '""^  =»"-'«'  >.^'e>S  Sunl^C^nCk',?;.  ,  CONTRACT  AWAROEO  __  , 

cost    5150,000.     ^ for  20    gp.m.    from    unnamed    spring!      BOULDER     CANYON     PROJECT,    3/13/46 

:for    irrigation,    domestic    and    stock   Arizona-Califomla-Nevada.  —  Morri- |  ^P^g^^jj,^   ISSUED 
31  'watering  on  45  acres.  son -Knudsen  Co,  810  Title  Gu^r^tee  |     c^^ddqa,  Bent  Co 

App.  11246  (San  Bernardino  Coun- 


for  the  city  of  Ventura  for  the  con-  , 

structlon  of  storm  drains  In  Oak  St.,  '  __ — • 

Ventura;    est.    cost,    $60,000.     A    can  |  35 PARKS.   AIRPORTS   & 

for  bids  will  probably  be  Issued  this  ,  p-  A  YGROUNDS 


I 
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Bldg.   LOS   Angeies.   ana    j.    r     on«»  :  g   Djgtrict  Engineer  Office.  Commer-  ■     "oi^ne^f  «^        f  IrZJZi    ^Ain,r  and    Office    Commercial  Bldg..  P.   O.  Bo: 


$1,228,841    (Joint    bid),   awarded    con-  ^^  jj   ^^    j^^^  ^^g^g^  ^^^  amend 

tract  by  the  Bureau  of  Reclamation,  ;  ^^^^  ^^    ^  ^^  advance  notice  No.  24 
Yuma.  Ariz.,  for  the  construction  of  {g^^^j^^     ^^^^  ^^^^  ^^j.  ^j^g  compleUon  j 
earthwork,  concrete  lining  and  struc-  , ^^  j^^^^  Martin  Dam  will  be  Issued 
tures,  station  5150  plus  0()  to  station  ;  j^^^^^^^^j      ^  settlement  of   the 


treating    strip 

ships,   hangars  for  storage  and  re 


2/13/48 

CONTRACT    AWARDED 

LOGAN.  Utah— Young  and  Smith,  ty  r'^Geo.  6'  McFarland,  Whitewater, 
bait  Lake,  at  $24,387  were  awarded  ;  calif .  for  0.25  c.f.s.  and  1.4  a.f.  from 
contract  by  the  city  of  Logan  for ;  unnamed  spring  tributary  to  Dry 
con  .St  ruction  of  SOOO-ft.  of  pipe  line  ,  Moron  go  for  domesUc  use;  estimated 
in    Logan    Canyon    for    the    city    of   cost,  $600. 

^^^°-  I     App.    11247    (Los   Angeles   County). 

„^jg^^^  .     '  Mrs.  Grace  M.  Henke,  Downey,  Calif ., 

^^^r^^i^^  /*^^^^  '  'or  ^d^eftFc,  ■  iSgatloS' and  ^stock  i  Canyon"  Project,    Ari'zona-Callfornla-  | '  ^;:j'^^^  ';rsorrcTt^tlon"'w"rirbr'30 " diys  '  ^  Commission 

GILBERT,   Ariz.-Yost   &  Gardner,    watering;  estimated  cost.  $1500.  [Nevada;   Specification  No.   1113.   The    ^'         ^^^  ^^^^  ^^  issuance.  Plans  and  ,  ^"^*°!?^~"^*^„.„„,^n 

msulting    engineers.     Heard     Bldg.,!      App    11248    (Los   Angeles   County),  i  work  is  situated  from  11  miles  south- |  „_^„,„„^,„„„  ^„,   ko  a^roiiohiA  fmm  :      tor   tne   commission 

Phoenix,    are    preparing    plans    and  1  p^trlck    Cohan.    Castaic,    Calif.,    for    

'"--"'*         '-       ""  '  Bids  were  received  December  10.  ^   ,         ^       ^ 

•     34  I  Labor  Camp,  Tulare  County. 


missioned  to  prepare  plans  and  spec- 
ifications for  the  construction  of  san- 
itary sewer  distribution  llnea.  pump- 
ing plant  and  other  sewer  llmprove- 
ments  at  Winslow  for  the  City  of 
Wlnslow;   est.    cost,   $40,000. 
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BIDS  WANTED 
FORT  LYON,  Colo.—  Until   March 


84    2/13/46 

°  -^     „  iSfn  lis ''county     Calif     1    mile    6,  11  A.  M.  (MST),  bids  wiU  be  re- 

,,Colo.-TheU.,TULAl^^COUNTY.^Cal^^^^^        m   ^  |  ceWed  by  Oie  U.  S.  DUmct^B^n^^^^^^^^ 


structlon  of  the  Fort  Lyon  Protective 


y^:  ■■|::fu™.p.;n.  inciii  c»..    Wo*.„«;rI^Xn>jn^B.».Couo 


tral   building,   hangars,   auto  park 
ing    area,     ramp,    freight     loading 
area,   lOO-ship  capacity    (2500x300). 


ty,  Colorado;  Serial  46-81 

The  principal  features  of  work  in- 
clude  clearing,   grubbing,  excavation 


:!arif.,    5725    plus   00,    Coachella    Canal,    All- 1  — -— -  j  ;-,"^,,  i;;^^^^^  S^^jfli^c^u'irtv  "i^   ZT^g  ^d  VurdauSn '^prTi;;mtWn    for'' the 

pring    American     Canal     System.     Boulder    L^ary  1.  as  previously  Indicated.  The  j  C>^°er-Tulare    County    Planning  a^a       u  ^'j^^^^     ^j„    ditches. 

— vicanyon    Project,    Arizona-Calif orn^-        ^-Jl  of  solicitation  win  be  30  days '     Co™^^^  „     ..^    engineer  reTnforcT  concrete    st^ctufes    and 

Nevada:   Specification  No.   1113.  The   P  ^^^  ^^^^  ^^  j^^^^^^^   p,3^,  ^^ ,  E^^^^  *^  plpetoes     levee  and  cross  dike  em- 


^r."J,?*^o.t"^i".!^I^;,„?^trl„°l"5.'  I  ^  App.   11248    (LOS   Angeles^  county),  i  work  is  situated  from  11  miles  souj-  ,^eations  will  be  available  f^m  !      tor   .„«   -^^'--- ^  ^^  ^^^^  ^,^.  |  ^^kments,    including    Pe-lous^d 

east  to  2   m"es„ea8t^orjmiio,^«.aiii^  ^^^^^  ^,„j^,g  ^^^  deposit  of  $25.  1  jg^g^^  j£  ^  the  Orange  Cove  Farm  ' «-— -"«'^""  «"   H„nnr«>d  rinmn.  srravel 


specifications     for    the    construction  |  25   c  f  s    and   10  a.f.   from   Elizabeth 
of    sanitary    sewers    and    a    sewage  1  creek   tributary  to  Santa  Clara  River, 

l'"*^*T.S^  P'*1^  ^"^  *  ^.'^ly  °'  ^"'  ■  for  recreational  use, 

bert.  Ariz.;   est.  cost,  $55,420.  1     ^pp    ii249   (San   Bernardino  Coun- 

«,    ty).    Arrowhead    Manor    Water    Co., 

waCJo   r».roa-.^r.    .eo..r.r»  ^1  ,  pj^^dena.   Calif.,   for  50  g.p.m.   from 

WATER   PERMITS   ISSUED  'unnamed    spring,    tributory  to   Hook 

SACRAMENTO.  CaUf —Permits  to  ,  creek  thence  Deep  Creek  and  Mo- 
appropnate  water  Issued  by  the  De-  I  .^^^  ^^gr  for  domestic  use. 
partment  of  Public  Works.  Division  1  ^  ^^SO  (Butte  County).  Gold 
f.f  Water  Resources,  Edward  Hyatt,  ;  hUI  Dredging  Co.,  San  Francisco, 
.'^tate  engineer,  Sacramento,  during  (,g^^^f  for  5  555  cf.s.  from  Feather 
January    1946:  j  River,  tributary  to  Sacramento  River, 

Permit  6467,  App.  11191  (El  Dorado  I  ^^^  mining  use. 
County).  Issued  to  Robert  L  Massey,  ;     ^pp    11251    (Sierra  County).  C.  M 


^^  ! 2/13/46 
84It0  ask  bids 


2/13/46 

PROSPECTIVE   BIDDERS 

ASTORIA,  Ore.— As  previously  re-  :  kansas.— The  U.  S 
ported,  until  February  14,   10  A.  M.,   office.  Gay  Bldg,  Broadway  at  Third,  \ 
bids  will  be  received  by  Capt.  G.  A-  1  Little   Rock,    Ark.,    will    issue    a    bid  ! 


NEAR  MOUNTAIN   HOME,   Ar-  D All  ROADS     SUB- 

Dlstrict  Engineer    37—      ^/J^g  &  TUN 
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Duncan,    officer   in    charge    of    con-  I  call  about  February  20  and  bids  will   2/13/46 

structlon.  Bureau  of  Yards  &  Docks,  \^  opened  about  April  23  for  the  con-  |  ^q  BIDS  RECEIVED  

13th  Naval  District,  Exchange  Bldg,    structlon    of    the    Bull    Shoals    Dam,       PORTIJ^-ND,    Ore.— No    bids    were  j  ^^j.   bridge.   The   completion    time   Is 


Impervious  fill,  dumped  riprap,  gravel 
road  surfacing,  embankment  toe 
drain  and  seepage  ditch;  drainage 
culverts  and  headwalls  complete  with 
control  gates;  storm  sewers  and  in- 
lets; operating  equipment,  liacludlng 
Imhoff  tank  effluent  sump  complete 
with  electric -driven  automatic  pumps, 
receiving  sump  for  surface  drainage 
and  pipelines  auid  valves  and  a  tim 


Seattle,  Wash.,  for  the  following  work 
on  inactive  fleet  berthing  facilities : 
Remove   and   dispose    of    two  sea 


Fair  Oaks    Calif^  Jan.  8,  for  1.8  c.f.s.  I  gitton,     Downlevllle,     Calif.,    for    3.0  ^^^^  dispose  of  same  Into  breakwater,  !  ,„  Baxter  and  Marion  counties,  cen-    railroad  ties.   Work  may  be  readver-  i 
from  South  Webber  Creek  for  mining  1  ^^^    j^om  Hog  Canyon,  tributary  to  |  remove  and   dispose  of   1500  cu.  yds.  ,  ^j^^  northern  Arkansas,  approximate-    tised  at  a  later  date. 


purposes ;  estimated  co.st$2M0.  |  ^^^h    fork    Yuba    River   for   mining  |  ^^jj^    ^.^ck,    dredging,    including  con- ,  ,y  ^5  ^lles  north  of  Little  Rock  and 

Permt  6468,  App    11158  (Riverside  oggs.  „    „  I  structlon    of    breakwater    and  con-  Nq    mUeg    west    of    Mountain    Home,;  — _ ZZ^TTr 

County)    Issued  to  Robert  and  Geor-  ,  ^  ^^      ii252   (Trinity  County)    E.  B.  j  ^^^^^jon  of  timber  groin.  !  Arkansas.  i  27 TRANSPORTATION 

gia   K.   Kerr.   Hemet    Calif..   Jan.  }0,  ^ -^^^^0^,^,   Denny.  Calif.,  for  10  cf.s.  |     specifications  obtainable  from  the       ^he  project  Involves  the  following    *•        »*  , ..,  rmsin*; 

for  .25  cf.s.  from  Wilson  Creek   for  ;  ^^^^^   gudg   creek.  tributary  to  Newi.^^r.-  ^t*i^^  ^.^^r<.^    anH    HiverHlon    of    the-  DUlLUIPHoO 

Irrigation   use.  River  for  mining  use;  estimated  cost. 

Permit   6469,   App.    11100    (Los   An-    J40OOO 


geles  County).  Issued  to  Andrew  , '"^r^' jjgss  (El  Dorado  County).  Ira 
Wurster,  Saugus,  Calif.,  Jan.  14.  for  ^  hIiI  Placervine,  Calif.,  for  0.25 
7  gp.m.  from  a  spring  for  domestic  1^^^  ^^.q^,  Traverse' Creek,  tributary 
purposes.  1  "  '  American  River  via  Bear  and 
Permit  6470,  App.  11103  (Butte  _  j^  creeks  for  Irrigation  and  do- 
County).  Issued  to  Frank  D.  and  .  .j^.  ^gg .  Estimated  cost,  $500. 
Eleanor  P.  Shreve,  Oakland,  Calif..;  »_„  11254  (Santa  Barbara  County). 
Jan.  14.  for  1  cf.s.  from  Shreve  '  gg^j^\^'  ynez  River  Water  Gcnserva- 
.tlon   District.   Solvang.  Calif.,   for  60       __._,  „ 

cf.s.  and  18.000  a.f.  from  Santa  Ynez    ^  Seattle.  _ 

i  River,  tributary  to  Pacific  Ocean,  for       pacific  Bridge  Co.,  333  Kearny  St, 

municipal    and     Irrigation    of     11.500 


Specifications 
above  office. 

The     following 
taken  out  plans: 


contractors     have 


works :    Care    and    diversion    of    the 
river;  clearing,  grubbing,  excavation 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


I  acres. 


,     App.  11255  (Modoc  County).  Round  g^  p^^ 

1  Valley  Ranch  Co.,  Los  Angeles.  Calif..       ^^^  ^    Gerwick  Co.,  Inc.  112  Mar- 

'  for  4000  a.f.  from  three  natural  lakes,    ^^^  g^    g^^^  Francisco. 

i  tributary  to  Boles  and  WUlow  creeks  ,     ^^^^^^  ^^^    ^j^    Richmond,  Calif. 

'  and  Clear  Lake,  for  irrigation  of  1000  ,     ^^undel  Corp.  and  U  B.  Dixon  Co., 

,      ^     „.„.     609  S.  Grande  St..  Los  Angeles. 
,,      ^^y.    11256     (El    Dorado    County). 
!u.  S   Eldorado  National  Forest.  Plac 
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acres 

w.  S.  Eldorado  National  r  oresL,  ^^^    2/13/46 

ervllle.    Calif.,   for   40.000   g.p.d.    '~m  i  PROSPECTIVE   BIDDERS 
I!  Tamarack    Flat    Creek,    tributary    to       pQRTLAND.  Ore.-UntU  February 
south    fork    of    American    lUver.    for  ^     ^^^^g  ^^^^  ^  received  by 

'  -^' "  -^'•"-    the    U.    S.   District   Engineer   Office. 

Colonel   Walsh,    chief    engineer,    Plt- 
tock  Block,   Portland,   for  furnishing 


a    concrete    gravity    type    dam.    and    received  February  5  by  U.  S.  Depart-  I  ^^  days,  and  specifications  are  avail 
appurtenances,    on    the  White    River   j„ent   of    Interior,    BonnevlUe    Power  j  ^^j^  ^^^^  ^g  above  office  upon  de- 

_._ .  ,in  Arkansas.  The  dam  is  located  on    Administration,   L.   C.   Stewart,   Pro-  |  p^g^  of  $10. 

plane  ramps,  dredge  3,000,000  cu.  yds.    white  River,  approximately  420  miles    curement    Officer,     1300    NE    Union  ,      .j.^^  ^.^^.^^  involves : 
material  other  than  solid  rock,  dredge  !  a^bove    itg    mouth.    The    damsite    lies    ^.ve.,  Portland,  under  Spec.  3558  for}     j     j^^         ^^^^     clearing   and    grub- 

bing ; 

(2)  122.000  cu.  yds.  excavation,  com- 
mon; 

(3)  226,000  cu.  yds.  excavatipn,  bor- 
row pit  A,  Impervious; 

(4)  80,000  cu.   yds.   excavatl0n,  bor- 
row pit  B,  Impervious; 

(5)  292,000  cu.  yds.  excavatibn,  bor- 
row pit  C,  pervious: 

(6)  210  cu.  yds.  excavation,  rock; 

(7)  522,200  cu.   yds.   rolled   fill,   per- 
vious and  impervious; 

(8)  4325  cu.  yds.  riprap; 

(9)  3150     lln.     ft.     road     surfacing, 
gravel ; 

^^-    (10)  200   cu.    yds.    concrete,   culverts; 
Los    Angeles,    for    (ID  75  cu.  yds.  concrete,  sumps  and 

catch  basins ; 

(12)  30.600    lbs.    concrete,    reinforcing 
steel; 

(13)  90  lln.  ft  30-in.  concrete  pipe; 

(14)  60  lln.  ft  10- In.  same; 

(15)  3430    lin.    ft.    embankment    toe 
drain; 

(16)  2255  lln.  ft  36-in.  vltrlfieid  sewer 
pipe; 

(17)  1885  lln.  ft  24-in.  same; 

(18)  680  lin.  ft  16- In.  cast  lr0n  pipe; 

(19)  70  lln.  ft  12-ln.  same; 


--  r ^   .         and  foundation   preparation;   drilling   2/13/46  plans 

Puget    Sound    Bridge    &    Dredging        d     grouting:     concrete     ™a^onry:    COMPLETING   pl^ns  callf.- 

Co.,  Harbor  Island.  Seattle.  miscellaneous     drainage     stnictures  :  .  ^^^^-J  J^fd^^llSe^  777  E  Wwh- 

Gllpin  Constnictlon  Co.,  4850  NW.i^„d  systems;  installing  Pe^stock  and  !  A  K  Schmidt  f^f^^^^ '{^^  Is   com- 

Front  St.,  Portland.  ^  i  talnter     gates.     Including     operating   Ington    Blvd.,    Los    Angeles, 


ling  and    Installing    rigid    electri-  ; 
_„.  conduit  system;  fin,  backfni,  rip- 
Morrison -Knudsen  Co.,    Inc.   HoK®  i  rap  and  gravel  surf  adng ;  ml8cellMe---r-^^^.^^^^  ^^^j, 

■  P*P'"«;  -*;:^«-  fffi^'^f  ":"?o;  =  wc^'d'Slvd^  ThTbuildlng  Will  be  xl 


^S^TSSland,   Spaldlng   B^dg..  j -^  -^  '^t^S^f  ^  ^^.^  r 

Portland,  Ore.  _         kal  conduit  system ;  fill,  backf  11 .  rip-    w^niury  « 


San  Francisco. 
Case    Construction   Co., 


P.   O.   B<a 


ous  piping,  va.ivco,  ^^.--s--" 'Z'.ojnnd  Blvd     The  building  will  be  two 

11    steel;    1200   calendar   days  «<>' |  ^^^^^^H d^  The  bu^^^  g^  ^^^  ^^ 

completion.  ,      _^.      Mn   feet    Est     cost,   $1,250,000. 

The  principal  Items  of  work  are:      1  ^^J>i^*f  ^li^^provide  for  a  nose-han- 

(1)  400,000  cu.  yds.  common  excava-       Plans^also^P^^^^^  ^^^  ^^^^^  ^^^^^ 

tlon ;  ,  *i  «    '  Th*.    Austin    Co..    777    E    Washington 

(2)  450.000  cu.  yds.  rock  ex«ivation;  j  Thf^  ^"•^^„';°:i 

(3)  42.200  lln.  ft  core  drilling^; 

(4)  36.000  lin.  ft  percussion  drilling 

'''  '•T'2;?Hn^J'cemin?''"^'  '^  1 3»—  ELECTRIC  UGHTING 


Blvd.,  Los  Angeles,  is  the  contractor 


(6)  2000 (KX)  cu.  yds.  concrete  work;  j  TRANSMISSION  LINES  !  [20)  375"lin.  Vt  M>-in.  same'; 

(7)  10,300.000    lbs.    penstocks.  _gate8,t  EQUIPMENT 


conduit    lining,    accessories    and  | 


(21)  245  lin.  ft  8-in.  same; 


—    (22)  5  lin.  ft.  6-in.  same; 


domestic,  fire  P^otectlonand  r^r«i- 

tional  purposes:  estimated  cost  $25(W. 

ADD.  11257  (Sierra  County).  Leonard 
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FOR  SALE 


R    and   Walter  Loffmark.   Goodyear  materials  and    performing 

.  Bar    Calif ..  for  0.0025  cf.s.  from  un-    »  ■  --  — 

i  named  spring.  trit,utary  to  G^y^r 
'  Creek  and  north  fork  of  Yuba  River, 
domestic     purposes:     estimated 


all    work    for    construction    of    new 

levee   at    location    15    (Davis    Place).  1  ^^^     water. 

along  Boise  River,  approximately  1.5  |     pj^^  ^^d  specifications  are  avaU- 

for     domestic     purn^co ,     ^v ,  miles  from  Starr.  Idaho.  .  ^^^  from  the  above  office  upon  de- 

cost  $600.  ^«„„*„A     r     F  I     The     following     contractors     have  ,  ^  for  each  set  of  plans  and 

-— ~ ,      A.pp.   11258   (Placer  County)     G.   F.  ^^^  .  po  ^^jj^^le  for  Inspection  In  the 

NEW'    &    RECONOmONED     Cane!^Loomis.  calif  .for  J5cfs^  and       ^^^^^^     ConstnicUon     Cc.     3507   ^///^^  ^^  ^^^^  u.  g.  District  Engineer 

mMFN«;inN     I  ITMRFR  1  10  »•'■  '"'"^  Miners  ^X^^^'^f*''"}*^    Crescent  Rim  Drive.  Boise.  Idaho         j  of f ice.  751  S.  Figueeroa  St.  Los  An- 

MtJN^lUN     LUIVUStJ^         ,^^    jj        Creek,    for    irrigation    of    60       ^ggtem     Rock    Co.,    Airport    Rd.  !r:,i: 
TIMBERS.    waUboards,    plumbing,   ^^res.  ^       ,   ^    n»     Pendleton,  Ore.  _.     ^ 

-'--  '■         •  '      -        ._--,j._-i  JJ259  (Mariposa  Coimty).  Gil- |      j    ^    xerteling  &   Sons.  1011  ^l'""    0/13/46 

bert   F.  Haney.Mari^.  Calif.,  for  ,^,j^^.  ^^^    g^^^^  ^^^^  ^z  g,pg 

5    m.i.    from    Cold     Springs    Credk.       Monnson -Knudsen     Co..     Inc.     319    '"  

Spring    Brook    Creek    and    ""na™*^  Broadway.    Boise,   Idaho. 

spring  group  tributary  to  east  branch       ^   ^^,g  ^ros.  Excavating  Co.,  Boise, 

Chowxhllla   River   for  domestic   and  ^^^^^ 


operating  machinery ;  2/13/46 

(8)7,000.000     lbs.     reinforcing     "»<!    4', qs   REJECTED 

structural  steel;  ,      lO^G    BEACH,    Los   Angeles   Co., 

(9)  200,000  lbs.  electrical  conduit  and   ^^^^^  _The  City  CouncU  of  the  City 
fittings;  I  of     iLong    Beach,     City    Han,     Long 

(10)  100,000  M  gallons  pumping  cool-  j  ^^^^^^     ^^^  rejected  an  bids  received 

January  29  because  of  an  error  In 
the  low  bid  and  a  new  bid  can  will 
be    Issued    soon    for    the    Installation 


pipe,  mi!! work,  and  other  building 
materia<».  S.4LE  PRICES.  Large 
stocks  of  "hard  to  get**  items. 

Wire,  write,  or  'phone 

CLEVFI. AND  WRECKING    CO. 

2900  Third  St.      -      VAIeilda  4977 


irrigation  of  20  acres;  estimated  cost, 
*^^p.    11260    (San     Diego    County). 


'  70-ft    STEEL   TOWER,    28    M    gaL 

REDWOOD  TANK  and   two  66- in.   x  !  ^  Ci'f''T>uhli7  Utnitv  District  El  Ga 

24-ft    X     A -in.     ^TEEL   PRESSURE  :  p^^^^^^.^'^^.^Yo  ^f  ^    from   Sweet-    ^•/^'"  'S"";  ""r^ho  uvn«    Idaho 
TANKS  to  be  sold   as   one  unit   Lo-    Jon.  CaUf.^f or^LO  cf^s.  ^f ro^^  ^^^^       WaMace^  Bro^..   Id^^o  Jal^' if^° 

cated    In 


Barnhart    &    Wheeler.    826   Monroe 
Ave.,  Pocatello.  Idaho. 
Smith  &  Wlldman.  Ill  Shoshone  St 

N..  Twin  Falls,  Idaho. 


of  an  ornamental  street  Ughtlng  sys- 
tem In  Atlantic  Ave.  from  Blxby  Rd. 
to    San    Antonio    Dr..    Long    Beach; 
SpeclflcaUon    No.    R-1291     The    wortc 
,  Involves  the  Installation  of  new  stand- 
.    84 '  ards    and    cable.    As    previously    re- 
**    ported,  Hoffman  &  Jacobs.  1122  ,G»- 

^  „^„ ^  „,     _.      „    _  Iviota    Ave.   Long    Beach,    submitted 

LOS   ANGELES,  CaHf.-TTie  U.  8.  ,  ^^  ^^^  ^^^  ^^  $14,714.88. 

ni«?trict  Engineer  Office,  751  S.   Fig-  , 

?^u   St,   lL   Angeles,  wiU  Issue  a   ^  S8 

bid  can  soon  for  the  confltructlon  ^  j  g,pg  OPENED 


(23)  15  lin.  ft  4-in.  same; 

(24)  5766   lbs.   miscellaneous  fittings; 

(25)  1  each  10-in.  gate  valve; 

(26)  1  each  12-ln.  same; 

(27)  2   each    10-in.   gate   valves  with 
extension  stems; 

(28)  2  each  8-in.  gate  valve* ; 

(29)  1  each  6-in.  same; 

(30)  2  each  5-in.  same; 

(31)  2  each  4-ln.  same; 

(32)  2  each  4-ln.  check  valydi? 

(33)  4  each  valve  boxes; 

(34)  lump  sum,  pumps,  Imhoff,  efflu- 
ent, complete: 

(35)  1  each  automatic  drainage  gate, 
60- In.  square; 

(36)  1  each,  automatic  drainage  gate, 
10-in.  diameter; 

(37)  1   each,    vertical   lift  slkSe   gate. 
4^ in.  square; 

(38)  lump  sum,  timber  bridge. 


channel    improvements    on    Je    Loe       gHOSHONE   PROJECT    Wyoming^ 
Vi*^i«  River  from  N.  Broadway  to  '     _.  ,    foiiowlne    apparent    low    bids    tllr/.Z? 


Aneeles  River  from  in.  uroaaway  *o   _.j,^j^    following    apparem 
Alhambra    Ave.    (river    mUe   23.5   to^^^^    submitted   February    8    to^  the 


^.tpr  River    tribuUry  to  San  Diego 
San    Francisco.    Muat    b« !  ^*.\^^ /;,    J„„iHnai   use:    estimated 


removed   at  once      Sacrifice.     Write,  ;  Bay.  ^^^^'"'"''''^^   ^* 

'phone     or      wire     ror     tnf ormatlon.  1  cost  »!     .       •         ^   Angeles   County). 

CLEVELAND    WRECKING    CO.      '  „^P^„iJ  Engineering  Co..  Ltd..  Sau- 

2tOe  Third    Stre«t.    San    Francisco      r^"^^!^?/,     fL  05  cfs    and   120  a.f. 

VAlencla  4977  (tf )  '  ps-   ^^"^Iz^I^c'^nyon     tributary    to 

No.  1  R  W  SPLIT  FENCE  POSTS.    ^^"^^   ^^*^ver  f  or 'domesUcyirrt- 

4xS-7ft,     59c     delivered     within     60    Santa  ^^^^^j^^^'^-yi^j^r^fr 

miles  radius  of  S.  F    Truckload  lots.  |  gation  ^Py\*^^^bama  County).  E.  B. 

Order      early       TRANSOM      COAST  I      ApP.  11262  (Tehama^         J 

SERVICE.  420    Market   St,   S.    F   ll>«iJj«^caS      tor    sSS^    a.f.     from 

^^^^-^  ^^- l?i"omes''cr1ek.    tributary    to    Sacra- 

Approx.  45,000  sq.  ft.  LUMBER  1x6    mento   River,  for  irrigation  of  35,000 
and  2x4  built-up  In  forms.    If  inter-    acres.  ,^,^„„    r-mmtv)     (3ene 

ested  in  entire  lot  phone  EX  6905.  App.    11263    (^^5^"  ^^^"''AVw  ^J 

(2/13-14-15-16(19)    Valla   Tire   Co..   Willows,    Caoienn- 

12    cf.s.    from    Bl    drain    of    Glenn 

1  Colusa    Drain,    tributary    to    Willow 

■     ■  ■  I  Creek,    for    Irrigation    of    440    acres; 

WANTED  !  estimated  coat  $5000. 

-    ^   ^   f\-i-gl-^-  ■  ,-.. i      App.    11264     (El    Dorado    County). 

"      Sprock    and    Ernest     K. 


Highway, 


river  mile  22.9)  ,         _^ 

i^e   principal   items   of   work  are 
(1)  126.000  cu.  yds.  excavation; 
t9\  41  000  cu.  yds.  bacKiiu , 
(l\  24  700  Ita.  ft.  steel  bearing  pUes 
!?;  Swim,  ft  steel  sheet  pUlng: 
5)  20000  CU.  yds.  concrete; 


Bureau  of  Reclamation,  Denver.  Colo, 
for  furnishing  and  delivering  f.o.b. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Thermopolis,  Wyo.,  trans- 
formers, disconnecting  «^tch««_,'^ 
,  circuit  breakers  for  the  Hot  Spring* 
!  County    REA    substaUon,    Shoshone 


Nick     Burgraf,     South 
Idaho,  Falls,  Idaho. 

Olaf  Nelson,  Logan,  Utah. 

J.  W.    Morrison   Co.,   E.    1006   32nd, 
Spokane,  Wash.  •/      *„,„^  —  .  ,   .  .      ^^- .     ,^ 

Oscar  Butler  &  Son,  4900  NE.  42nd,    '-^  190O.OOO  lbs.  steel  reinforcement ;  j  p^.^^^  Wyoming;  Spec  1139 
Portland,  Ore.  7^  27,200  bbls.  portland  cenaent  i     schedule   No.   1—Kuhlman  Electric 

Roy  L  Bair,  W.  1220  Ide,  Sopkane,    '  prospective  bidders  are  invited  to  1^  ^^)   $6882.50,   (la»    $910108.    (2) 

Wash  insoect  the  site  of  the  work  in  order  Ijgg^' 

Otis  Williams  Co.,  630  Hauser  Blvd.,  1 .     Acquaint    themselves    with    local  i     schedule  No.  2— Westinghouse  Elec- 
Helena,  Mont  I  conditions  affecting  the  execution  of   ^^^  ^^    Denver.  $2018. 

S.  Birch  &  Sons  Co.,  314  Pord  Bldg.,  |  ^^  proposed  worit.  Schedule  No.  3— Menco  Engineering 

Great  Falls,  Mont  .     ,..    *  Manufacturing  Co.,  $1517.25. 

Brennan  A  Cahoon,  P.  O.  Box  507,  1 2,/i3/46  ^       Schedule  No.  4— Westinghouse  Elec- 

Pocatello,  Idaho.  j  jq  ASK   BiDS^^    ^  ^^     r^.     tt    o  l*^^  Corp.,  $725.76. 


WORK     FOR     D     8     TRACTORS,    Vernon    D.     Sprock    and    Ernest     K-    (;^ief  Engineer,  under  Spec  1174  for  j^^jj^  22.9).         .  .»^^.  „,  „„rt, 
CARRYALLS  and  TERRA  COBRAS.    Richardson.    Sacramento.    Calif.,    fO'| furnishing    labor  and   materials   and  J     The  principal  items  or  worx 


LoT  ANGELES.  Calif. -The  XL   S. 

•     •    ^    nistrict  Engineer  Office.  751  S,  Flg- 

'    -S™*  StLos  Angeles,  will  issue  a 

"call  soon  for  the  construction  of 


2/13/46 

BIDS  WANTED 

DESCHUTES    PROJ..    Ore  —  Until  •  ^id ,      „„     .,       .  ^^ 

Feb.   28.   10  A.    M.,   bids   wlU   be   re- j  ^^nel    improvemente    on    the    Los  |  35 5 

celved  by  the  Bureau  of  Reclamation  ,  ^geles  Ri^**:  J"*"  J^T^  ,  t«  ni.^ 
Bend,     Oregon,     Walker    R.     Young,  Ihambra  Ava  (river  mile  22.2  to  river 


Schedule    No.    5— CJeneral    Electric 
Ca.  $613.32. 


BOND   ELECTION 

SANTA  ANA.  Orange  Co.,  CaMf.— 
The  Santa  Ana  City  Council  will  set 
a  date  next  week  for  a  special  $1,500,- 
000  bond  election  to  finance  the  con- 
struction of  sewers,  storm  drains, 
flood  control  and  street  improve- 
ments.   The    coet    estinoated    for  the 


projecu  are  as  follows:  street  im- 
provements, $575,000;  storm  drains, 
$500,000;  main  line  sewers,  $900,000; 
improvements  for  flood  control  In 
Santiago  Creek  near  Santiago  Park, 
$125,000. 


40— 


t- 


STREETS  AND 
HIGHWAYS 


40 


2/13/46 

BIOS  WANTED 

LAWNDALE.  Lo«  Ang«l«l  Co., 
Calif.— UnUl  February  25,  6:15  P.  U^ 
bids  will  be  received  by  Lucille  J. 
Smith,  superintendent  of  the  Lawn- 
dale  Elementary  School  District,  14,- 
609  Grevlllea,  Lawndale,  for  grading 
and  paving  -  the  Lawndale  school- 
grounds,  3527  Compton  Blvd.,  Lawn- 
dale. The  ground  covers  an  ar«» 
610x526  feet  and  Is  to  be  graded  and 
surfaced  with  4-lnch  decomposed 
granite  and  l^-lnch  asphaltic  con- 
crete i>avmg. 

>Plans  and  speclflcaUons  may  be 
obtained  from  the  office  of  H.  I* 
(Sogerty  Organixatlon.  architects  and 
engineers,  3123  W.  8th  St.  Los  An- 
geles, upon  deposit  of  $10. 


2AS/46  •     '     ^0 

BIDS  WANTED 

UTAH  STATE  HIGHWAY.  Grand 
County,  Utah— UnUl  Feb.  28,  2  P. 
M.,  bids  will  be  received  by  the  Utah 
State  Road  Commission,  Salt  Lake 
City,  for  the  construction  of  a  con- 
crete culvert  In  Grand  County,  the 
same  being  that  section  of  US.  60 
between  Thompson  and  Cisco  identi- 
fied as  Project  No.  F-101   (6). 

The  length  of  road  to  be  construct- 
ed or  Improved  Is  0.003  mile,  and  the 
items   of   wortt.   are   as   follows: 
1465  c.y.    excav.    for   structures; 

558  cy.  Class  A  concrete; 
90474  lbs.  reinforcing  steel; 

1  each    removal    of    exist,    struc 

Plans  and  specifications  are  on 
file  in  the  office  of  the  State  Road 
Commission.  Salt  Lake  City,  and  the 
office  of  its  District  ICngtoeer  at 
Price.  Utah,  where  they  may  be  re- 
viewed  by  prospective  bidders. 

Specifications,  proposal  forms,  and 
plans  will  be  furnished  at  Salt  Lake 
City  on  depositing  $2.00.  which  will 
be  refunded,  providing  bidder  sub- 
mits an  acceptable  bid  and  returns 
the  plans  within  seven  days  after 
the  opening  of  bids. 


2/13/46  *" 

BIDS   WANTED  ,,      ^.  , 

UTAH  STATE  HIGHWAY.  MU- 
lard  Co.,  Utah.-UntU  Feb.  28,  2  P. 
M.,  bids  will  be  received  by  the  Utah 
State  Road  Commission,  Salt  La*'* 
City  for  construction  of  a  2H-lnch 
plant  mix  bituminous  surfacing  in 
Millard  Countv.  being  that  section 
of  US  91  between  Holden  and  Sclplo. 
FI  Project  No.  67  (2).  a  total  dis- 
tance of  5.075  miles. 

Work  Involves: 
11600  tons  plant  mix  bit  ^^^-^ 
122.000    gals.    bit.    material    (200  -  300 

peneratlon) ; 
68.000  gals,  bit  material,  type  MC-l ; 
21,300  gals,  do,  type  RC-4; 
1100  tons  cover  material; 
32,300    tons    gravel    or    crushed    rock 

base  course; 
31000  tons  crushed  rock  or  crushed 

gravel  surface  course; 
8,000  tons  pit  run  gravel: 
191.000  c.y.  unolass.  excav^; 
800.000  sta.  yd.  overhaul,  CiAsa  a, 
19  000  yd.  ml.  overhaul.  Class  a ; 
200  c.y.  channel  excavation: 
2,900  hours  rolling: 
3.500,000  gals,  watering; 
12  acres  clearing  and  grubbing, 
170  If.  18-ln.  CGM  pipe; 
1098  If.  24-lnch  CGM  pipe; 
74   If.   30-lnch   CGMpipe: 
275  c.y.  excav.  for  structures : 
37  each  guide  posts: 
120  each  right  of  way  markers; 
4  7   miles   obliteration  of   old   road; 
3324  1  f .  right  of  way  fence,  type  A. 
Plans    and    specifications    are    on 
file  m   the  office  of  the  State  Road 
Commission.  Salt  Lake  «ty   and  the 
office    of    Its    District    Engineer    at 
Cedar   City.    Utah,   where    they    may 
be  reviewed  by  prospective  bidders 

Specifications,  proposal  forma,  and 
plans  wni  be  furnished  at  Salt  Lake 
City  on  deposlUng  $2.00.  which  will 
be  refunded,  providing  bidder  sub- 
mits an  accepUble  bid  ^^^  return, 
the  plans  within  seven  days  after 
the  opening  of  bids. 

40 

COMPLETING   PLANS 

VENTURA.  Ventura  Co..  Caiu.— 
Donald  R  Wai^en  Co..  •^gtoeers. 
500  S  Flgueroa  St..  Los  Angela*,  la 
S^pletm?^  plans  for  the  city  coun- 
cil of  the  City  of  Ventura  for  the 
repavlng  of  Santa  Clara  St.  Ven- 
tuni  with  asphaltic  concrete  pave- 
mSi.  A  call^for  bids  will  prol^ly 
be  Issued  this  summer;  est  cost,  $W. 
000. 

2/18/46  ** 

PLANNED  .       ^ 

GLOBE.  Aris— The  Gila  County 
Highway  Dept,  Courthouse,  Globe, 
Aria.,  has  reported  plans  for  con- 
strucUon  of  improvements  to  l« 
miles  of  feeder  highway  from  Sta- 
tion 0  plus  00  to  Station  638  plus 
81.9,  Rooeevelt-Payson  Highway,  m 
Gila  County.  Ariz. ;  est  cost,  $125,000. 

2/13/46  ** 

BLUE    PRINTS    AVAILABLE 

SACRAMENTO,  Cal— State  High- 
way Engr.  G.  T.  McCoy  announces 
cost  of  blue  prtoU  now  available 
for  work  for  which  bids  will  be  op- 
ened   in    Sacramento   on   March   6: 

IV-Ala-5,e9-C.A  bet  Warm  springs 
and  Mission  San  Jose  and  bet.  Warm 
Springs  and  CentervlUe:  Plans,  tod. 
sales  tSLX,  $0.77;  Cross -Sections.  tocL 
sales  tax.  $6.15;  total.  IncL  sale*  tax. 

rv -A la -69 -Oak,  bet  Dlstrib.  Struc 
and  7th  St:  Plans,  Incl.  sales  tax, 
$0.77;   No  CroBS-Sectlons. 

V-Mon-2-B.  bet  2  miles  south  of 
SalUAs  and  Salinas :  Plans  tocL  salee 
tax,  $1.64;  Croee-Sections,  tocL  salea 
tax,  $4.46;  Total,  Incl  sales  tax,   $6. 

Crhecks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works.  Division  of  Highways 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  epec- 
Ificationa,  and  proposal  form  must 
be  addressed  to  the  office  of  the 
State  Highway  Engtoeer,  P.  O  Box 
1499,    Sacramento. 

Blue  prints  of  plans  are  aold  at 
cost  and  are  not  returnable  for  re- 
fund. 

(Continued  on  Pace  4) 


Pk»n«  Stockton  66639. 


ti'o.05  c.f.s.  and  1  a.f    from  Tamarack   performing    an    work    for    the    con-    (d  ii8,000  cu.  yda  excavation ; 


2/13/46 

PREPARING    PLANS 

HANFORD       Kings      Co.,      Calif— 
QuLntic   :Sngin«HKni,   Ltd.,  tl4   3.    Fig- 


HEATING  BOILERS  NEW 

IMMEDIATE  FACTORY  DEUVERY 

15  lb*.  W.  P.  Heating  Boilers,  715  »q.  ft 

beat  iurfac4%  2916  B.T.U.  p«r  bow, 

mecbanicaQy  hr^ 

PACfflC  AGENCIES,  INC. 

Pbon«  YUlum  0247 


_i.^^.^w 


J  ir7iHfii»iivw 


^-^  -.^.J 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY,  FEBRUARY  '  -^ 


T  0  J[, 


uflding^  Permits,  Contracts Recorded[  l\otices 


BUILDING  PERMIT 

Applications 

$S00  AND  OVER 


Ai.AMEOA 


DWELLINGS,  two  1 -story  6-room, 
«7,0QO  each;  1720,  172i  Ch&pia  St; 
ofvmeT.  A  H  Rahlv««.  1630  Web- 
ster St,  OaXlaad;  contractor,  A  H 
and  W  H  Rahlvea,  1630  Web«ter 
St,   Oakland. 

AhTSn.   S6000     849-51   Saata   Cl«xm 

Av€,  owTDor,  Fmnk  Reynoids,  49o 
WeJdoo,  Oakland;  coq tractor.  J  K 
Cartoon.  S10»  Texas  St. 

DWELLING.  li4-»tory  e-room.  $8,- 
000;  1904  Versaiilea  Ave;  owner 
and  builder.  J  J  Grodexn,  1617 
Fern  wood  Dr,  Oakland. 

DWELLINO.  1-story  6-room,  |9000, 
2945  Marina  Dr;  owner,  J  V  Bar- 
ker, 1718  Lafayette  St;  contrac- 
tor, W  J  Kraus,  6042  Broadway. 
OakJaod. 

ADDN  to  bank  bldg,  ^8.000;  1452 
Webster  8t;  owner  American  Trust 
Co,  464  California  St,  3  F;  con- 
tractor, Swanstrom  &  Stahl,  2034 
Hoover  Ave,  Oakland. 


6AN  MATEO 


Feb.  7,  1946— Lots  24,  21.  20,  19. 
•  Block  17,  all  on  Sevier  Ave,  New- 
bridge Park  Tract  No  2.  Arthur 
and  Eva  Greenbach  to  Arthur 
Greenbach Feb.   4.   1946 

Feb.  8,  1946— Lot  2.  Block  29,  San 
Mateo  Terrace  No  7,  San  Mateo. 
Geori^  H  and  Mildred  H  Eveland 
to  HanUman  Construction  Co,  Inc 
Feb.  7.  1946 

Feb.  8,  1946— Lot  7,  Scenic  Heights 
No  1.  Mrs  Frank  H  Davis  to 
Harry  H  Welner Feb.  7,  1946 

Feb.  8.  1946— Lot  2S,  Block  12, 
Amended  Map  of  Subdivisions  No 
L  2  and  3  of  City  of  ViaKaclon. 
Aiierd  Herman  and  Carmen  Sor- 
enson  to  Floyd  MlUer..  Feb.  6,  1946 

Feb.  8.  1946— Lot  22L  Southwood 
Map  No  3.  South  San  Fneuiclsco. 
American  Homes  Developoient  Co 
to  G  W  Williams  Co Feb.  5,  1946 

Feb.  8,  1946— Lot  220,  Southwood 
Map  No  3,  South  San  Francisco. 
American  Homes  Development  Co 
to  G  W  Williams  Co Feb.  2.  1946 

Feb.  8,  1946— Lot  224,  Southwood 
Map  No  3,  South  San  Frandsco. 
American  Homes  Development  CO 
to  G  W  Williams  Co Feb.  1,  1946 

Feb.  8.  1946— Lot  223,  Southwood 
Map  No  3,  South  San  FVanclsco. 
American  Homes  Development  Co 
to  G  W  Williams  Co Feb.  2,  1946 

Feb.  8.  1946— Lot  222,  Southwood 
Map  No  3,  South  San  Francisco. 
American  Homes  Development  Co 


pavement;  586  sq.  ft.  curt;  1172 
sq.  ft.  gutter; 
(2)  lump  sum  bids   for  grading,  in- 
cluding grading  for  prepared  sub- 
base; 

(a)  for  disintegrated  granite  sub- 
base.  5370  cu.  yds.  of  excava- 
tion and  5294  cu.  yds.  of  flU; 

(b)  for  select  material  sub-base! 


from  the  Reconstruction  Finance 
Corp.,  Surplus  Property  Division,  90 
Van  Ness  Ave.,  San  Francisco. 


7234    cu.    yds.    of    excavation 
and  4563  cu.  yds.  of  fill ; 
(3)  prepared  sub-baae; 


2/13/46  48 

CONTRACT  AWARDED 

CENTRAL     VALLEY     PROJECT, 
I  Calif  omia.— The  Judson- Pacific  Mur- 
phy Corp..   1200  17tb  St.,  San  Fran- 


cisco, at  U8,069.  was  awarded  con- 
tract by  the  Bureau  of  Redamatkm. 
(»\  9^AM'9  -«  #♦  ^1  1  *  .  ^  Denver.  Colo.,  for  fumiahing  and  de- 
™u  "^K  "k  <**"^^J«*»ted  ;  livering  a  gantry  crane  equipped  wUb 
SSinL/«.;''"*  "=»inimu«  a  trolley  hSlng  a  capaS^ofS  tons 
SiS  -n  f^Lw*  ♦^  and  with  a  broom  dVrrlck  having  a 
214.012  sq.  ft  select  material  capacity  of  3%  tons  for  InstallaUon 
8ub-bM«,  minimum  thickneM  ,  at  the  Keswick  Dam.  Kenneit  Dtvl- 
"'*••  ision.   Central   Valley    Project;    Spec 

1112.  The  bids  were  received  Dec  26. 


(4)  2757  tons  of  asphaLUc  concrete 
wearing  aurface,  Including  reaur- 
teciDg; 

(5)  OS/m  tone  of  aaphaltic  concrvte 
base,  laoiudlng  reeiirfacing; 

(6)  906  sq.  ft  concrete  navemant  8-ln. 
thtek; 

(7)  U.U6  Un.  f t  of  curb; 

(8)  storm  drain  and  appurtenances 
a»d  related  work  com^etei. 

Alternate    bid— Each    bidder    shall 


2/13/46  •    4S 

ADDENDUM    ISSUED 

CENTRAL  VALLEY  PROJECT, 
Caiif. — Addendum  has  been  is.sued  as 
follows  to  Specifications  No.  1163 
for  "Jet  pump  for  fish  trap  at  Kes- 
wick Dam.  Kennett  Division.  Central 


Valley  Project,  California,"  for  which 

.     ,.       ...  .      ,^         ^^  .bids   will   be   received  at  tbe   office 

submit  a  bid  on  ««ich  altetnaUve  (a)  jof  the  Bureau  of  Reclamation,  Den- 


and  (b)  of  items  2  and  3. 


40 


M.,    March    6, 


ver.   Colo.,    until   2   P. 
194& 

1.     Paragraph  20  Is  hereby  deleted 
and  the  following  paragraph  Is  sub- 


GARAGE,  $800;  143  12th  Ave;  owner 
and  builder,  A  H  Pattisson. 

STORE.  11000;  2321  El  Camino;  own- 
er, Walter  A  Burke;  builder,  Cun- 
ningham Construction  Co. 

STORE,  111.000;  2319  El  Camino; 
owner,  Walter  A  Burke;  builder, 
Cunningham  Construction  Co. 

ALTER  DWELLING,  |6000:  53  San 
Mateo  Dr;  owner,  A  J  Corbett ; 
builder,  Rene  Johnston. 

DWELLING,  S19.000;  561  Parrot t ; 
owner.  Jack  Tucker;  builder,  Geo 
H   Dimlay.  j 

DWELLING,  12000;  158  Arbor  Lane;  I 
owners  and  builders,  Mr  and  Mrs  j 
V    Mahn. 

ALTER    DWELLING.    |1500;    829    W  '  . 
Grant;    owner.    R    Dang;     builder,!" 

DWELLING,    113.000;     506    Bucknell  :  i^^?(i^ 
Dr;  owner  and  builder,  Allan  Mc- 
Intyre. 


2/18-46 

BIOS   WANTED 

PHOENIX.  Ariz-UntU  Feb.  19.  10 '  stituted'  to'Ti^u""?!!^?. 
A.  M..  Wds  will  be  received  by  the       "20.    Delivery— urgency  of.  Time  of 
*     ^  ^  r^rnu  r.        «  w    .    ,«.»   ^^'^  ^^^^^  ^^^^  ^*^^  Phoenix,  Axlz.,  I  deUvery   is  importsnt    and    complete 

TT*^  ^  Yqa5^~"°?  ^^o    »*!*'•  t'  ,^  i**'"  ^^  improvement  of  certain  por-    shipment  fronTSrshipplng  point  or 
Feb.  8.  1946-Ptn  Lot  12,  Block  19.       tk>ns  of  20th  Ave.  from  Granada  Rd.    polite  is  desired  within  two  hundred 
Map  No  2.  Central  Park.  Redwood       to    Monte    Vista    and    Granada    Rd.  ,  J^  el^ity    (280.    cSSda^  dsS^  fS 

Pahn    Lane,    Holly    St    and    Monte; the   articles,    materials  and  «upplies 

iP^K    B    ,«^*  Y****  ^-   '."*".  }^^^    ^^^    ^    ^^^    "nder  item  1  of  schedule  No.  1,  and 

t,  w   «   ,«^i,    T    *     ,     ~.i~f^",     ,  1946,  Ave..    Phoenix,   Ariz.,    under   Reeolu- ,  one    hundred    and    eighty    (180>    cal- 

Feb.  9.  1946-Lots  3  and  4,  Block  2.       tion  of  InUntion  No.  8315.  Plans  and   endar  days  for  the  articles,  materials 

Brookhayen.      Belmont^     Marino       specifications  available  from  the  of-  1  and  supplies  under  item  3  of  schedule 

Yvonne  Laversen   to  who  it  may^^;fice   of   the  city   engineer.    Bond    f or ,  No.   2,   after  date   of    receipt  by    the 

^°°cem *>»D.  1,  1946  1 10%  to  accompany  bid.  |  contractor  of  notice  of  award  of  con- 

"  I  tract  Bidders  are  required  to  state, 


City.   Ernest  and   May   D    Law- 
rence to  Leonard  RealtyCo- 


Engineering  Section  | 

(Continued  From  Page  Three)        I 


i  in    the    blanks    provided    therefor    in 

A^       OAC    11/ATCD   AMrkrui  "^*^®   schedules,   a   definite   period    of 
4i— 4jAo,  WAItK  APILI  UiLi  time  within  which  shipment  will  be 


PIPE  LINES 


40— 


STREETS  AND 
HIGHWAYS 


40 
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TO  ASK   BIDS 

WELLS,  Elko  Co.,  Nev.— The  City 
of  Wells  will  call  for  bids  about  April 
1.  1946,  for  the  construction  of  cast 
iron  water  mains  to  cost  approxi- 
mately 19500. 


BURLINGAME 


BLUE    PRINTS   AVAILABLE 

SACRAMENTO.  Cal.— State  High- 
way Engr.  G.  T.  McCoy  announces 
cost  of  blue  prints'  now  available 
for  work  for  which  bids  will  be  op- 

ened  In  S!acramento  on  March  7: 

j      VII-LA-168-C.  on  Rosemead  Blvd. 

STORE  and  office  bldg.  J32.000;  Lot '  *>e^   Huntington  Blvd.   and  Colorado 

22  Blk  14,  Broadway;  owner,   L  E  !  St  Plans,   including  sales  tax,   $1.38; 

Higbee;    contractor,    De    Pucl    and    Cross-Sections    Including    s?,^es    tax. 

Son.  $5.38 ;  Total,  including  sales  tax,  $6.76. 

ALTER  store   oidg,  |2500;  1318  Bur-  I      XI.S.D-78-D,E,  bridges  across  Mat- 

lingame  Ave;  owner.  S  K  Whipple;  !a-<lU8.1    Valley    Creek.    Canada    Verde 

rontractor.  Nlcoli  White,  Inc.  [Creek    and    Acorn   Creek,    Plans.   In- 

RESIDENCE,    $8000;    Lot    15    Blk    1,  |  eluding    sales    tax,    $1.23;    no    Cross- 

Chula    Vista ;    owner    and    builder,  j  Sections. 

Joe  Fefia.  |     Checks    for    the    above    should    be 

ALTER  residence  $1000 ;  28  Highland ;  !  made  payable  to  the  Department  of 

owner  and  contractor.  A  Beltan.  Jr  |  Public  Works,  Division  of  Highways 

DUPLEX,  $8.000 :  Lot  14  Blk  1,  Chula    a^d   should  accompany  the  order  to 

Vista;    owner    and    builder.    F    W  1  this   office, 


SpllUr. 


FRESNO 


Requests  for  the  above  plans,  spec- 
;  if Icatlons,  and  proposal  form  must 
i  be  addressed  to  the  office  of  the 
,  State  Highway  Engineer,  P.  O  Box 
1 1499,   Sacramento. 

I      Blue    prints    of    plans   are   sold    at 
SIGN,    $570;    lit3   N    1st   St;    owner,  |  cost   and  are  not  returnable  for  re- 
Don's   Market ;   contractor.   Hamlin  I  fund 
Neon  Sign  Co 


made." 

2.  Paragraph  21,  "Delays — liqui- 
dated damages,"  is  hereby  completely 
deleted.  > 


Senator  Downey 

(Continued  from  Page  ^> 


Machinery  &  Material^"'"  ^^-'^-^ "°-""'' 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  fellows: 

Misc.  Supplies  i.  Materials  42 
Machinery  and  Equipment        43 


42—  MBC  SUPPLIES  AND 
MATERIALS 


tees  in  the  Congress",  Mo.  Downey 

'pointed  out  that  central  valley  de- 
velopment, as  a  result  of  the  war, 

1  is  now  four  years  b^ind  the  time- 
table. 

'  "In  those  four  years,"  he  added, 
"the  pressure  of  population  against 
the  resources  of  California  has  in- 
creased tremendously.  Relatively, 
therefore,  we  are  many  years  be- 
hind schedule  in  bringing  the  re- 
sources of  these  riv-er  basins  into 

I  use   for  the   people   who   want  to 

!  live  by  them." 

i     In  a  letter  to  Director  Smith  re- 

1  questing    the    budget    bureau    to 

;  make   a   full    investigation    of   the 

•    42   project's    needs,    Senator    Downey 

I  declared   that  the   benefits   of   the 


ALTER  gift  shop,  $600;  1460  N  Van 
Ness ;  owner,  H  P  Olsen. 

BUILDING,  $20,000;  1742  H  Street; 
o>^'ner,  Peerlees  Pump  Co;  con- 
tractor, Harris  Constr  Co. 

REPAIR  warehouse,  $7000;  8&S  G 
St ;  owner.  Penny  Newman  Co ; 
contractor,  J   Masters  Co. 

DWELLING.    $6600;    2546    N    Fruit;      __  _ 

owner,  Jos  J  Gray;  contractor,  Joe  j  the' construcUon   of   40,000  sq.   ft 'of  I 

^?^^;».^        ^  ..«^     ,„,    'automobile  parking  facUitiee  at  the! 

DWELLING  and  garage    $5000;  3844  I  j^aval    Hospital.    ^    Diego;    Sped    ' 


Butler;  owner,  Harry  Kojigian 
TEMP  BLDG,   $2500;    4435   Madison; 

owner,   S  E  Thomas. 
STORE,  $2000 ;  1104  Belmont ;  owner. 

Denver  Owens. 


2/18/46 

BIDS   WANTED  .      ,  „  ^  ,  • 

SAN  FRANCISCO— Until  February   central   valley    undertakmg   would 
20,  10  A.  M.,  bids  will  be  received  by   immediately  be  spread  widely  thru 
the  Reconstruction  Finance  Corpora-   the  whole  economy  of  the  state, 
tion,  Office  of  Surplus  Property.  Con-  1      Among   the    major    items    listed 
Burners  Goods  Division,  30  Van  Neea   in  the   Downey  letters   were   $16,- 

BiDS  OPENED  \i^' ^^.F^^J^^^l^^^"^  "l*  "^^  u'  t>00,000  for  construction  of  the  Del- 

Blua   OPtNtD  8000  Mayes  Corporation  water  works   *._  »*      j  *.     r^        1    ^u     r\  i^     /-. 

SAN  DIEGO.  San  Diego  Co.,  Calif,  stops  in  1-in..  H-4n.  and  ^4-in.  ai«e^  ta-Mendota  Canal,  the  Delta  Cross 
— R.  E.  Haiard.  2548  Kettner  Blvd.,  wHh  %-in.  bend  coupling  for  lead  <^"annel  and  the  Contra  Costa  Ca- 
San  Diego,  submitted  the  low  bid  to  '  pipe.  Sales  No.  451C9.  Material  may  ^^'  ^^^  lateral  systems, 
the  U.  S.  Navy,  Public  Worics  Office,  be  inspected  at  warehouse  No.  4,  187-  In  the  Friant  Division  an  appro- 
11th  Naval  District,  1220  Pacific  |  B,  Lathrop  Engineer  Depot,  Lathrop.  ■  priation  of  $9,000,000  was  s uggest- 
Hlghway,  San  Diego  February  H.  at ;  callf.  ed  for  the  Friant- Kern  Canal  which, 

$8190.    for    labor    and    materials   f or  |  ■ ^lit  was   ptfinted   out,   would    "bring 

iLi  A  rouTMiro V    a  mm  '  ' '  ^"'*^''  ^  ^^  most  seriousjy  defi- 
^^Iril^iJriJ  Jlr^       ■  «>«>*  area  in  the  whole  project." 
EQUIPMENT  At  ShasU  and  Keswick  dams  the 


f icatlon   No.    16953.    The   project   will 

Include   earthwork,   clearing  of   site, 

asphaltlc     cement    concrete     Pavlng,  */^"/*«  iRcupn 

moving  existing  utilities,  wire  fence  ^^''^'^^^^    ISSUED 

and  other  miscellaneous  work;  com- 


-f  installation   of   new   power  facili- 


DWELLING    $2000;  1»38  Clay;  own-  ^^^^  ^^  ^5  ^ 

TEif^BS^    $7^*°  1^3  13?^   Sf        Tbe  total  bids  submitted  were: 
''^o^er^'^^F  ^uher"^'   ^  3rd   St.  j  ^   ^.^^^^   ^^ 

SIGN,    $964;    320    N    Fresno;    owner,  1  ^"'    *^g 
Bellevue  Lunch;  contractor.  Ham-  ' 


R.    Dennis   Construction    Co., 


lin  Neon  Sign  Co. 


Cmqiktion  Notices 


SAN    MATEO  COUNTY 

Feb.  4.  1946— Lot  24  and  southerly 
H  of  Lot  26  and  southerly  y,  of 
Lot  27,  ptn  of  Lot  1,  Block  23, 
Devonshire.    Edward    and    Kath- 

erine  M  Schuck  to  L  Bleily 

Jan.    26,   1946 

Feb.  4,  1946— Ptn  of  Lots  27  and  28, 
Block  5,  Map  No  2,  Starford  Park. 
Menlo  Park.  Josephine  Marie  Bird 
to  R 


(C)  Griffith  Ce.,  $9660. 

(D)  Daley  Corp.,  $10,250. 

(E)  A.  Famell  Blair,  $11,472. 
The  complete  bids  submitted  were: 

(A)       (B)       (C)       (D)        (E) 


*' .  ties,  including  considerable  con- 
DENVER^ColT-FJiilowing  adden-'Struction  work  at  Keswick  Dam, 
dum  issued  under  Spec.  No.  1161  for  ^^^  estimated  to  require  f6,500,- 
"Fixed-Wheel  Gate  Frames  for  Pen- ;  0^0-  The  largest  expenditures  for 
stock  Structure  at  Davis  Dam,  Davis  power  facilities  would  gt)  into  pow- 
Dam  Project..  Ariz.-Nev.,",  for  which  er  distribution — transmission  lines, 
bids  will  be  received  at  the  Office  switchyards,  and  power  stations — 
of  the  Bureau  of  ReckimaUon.  Den-   and  would  approximate  $19,000,000. 

The   Downey  recommendaton   is 


r 


(1).. 

(2).. 
(3)... 
(4).. 
(5)., 
(6)... 
(7).. 


ver,  until  2  P.  M.,  March  12 

1.  The  material  for  parts   Nos.   22    •       ,.  -ii.   -  1   i.-  *    t.\^ 
R/L.  23  R/L,  24  R/L,  aSd  25,  shown   ^  Jme   With   a   resolution   of   the 
on  drawing  No.  351-A-151,  is  hereby  i  Water   Project   Authority  of  Cah- 

Miao  M44S  «Mun  410W50  111472  Changed  from  •*Sfceel  B55"  (structural ;  fomia  which  adopted  a  resolution 
720      730     700       Ss       876  ^^^'^^   ^o   "Corrosion   Resisting   Steel ,  on  January  8  urging  that  the  Bu- 

C-18ft-"  I  reau  of  Reclamation  be  granted  at 

2.  Corrosion    resisting    steel   C-136    least    |50,000,000    for    the    project 

^^sjpects    to  next  year. 

.  ^^^  Authority,  under  the  chair- 

;manship  of  C.  H.  Purcell,  director 

43  of  public  works,  includes  the  state 

treasurer,  state  controller,  director 


720 
540 
800 
1575 
2325 
1.44 


730 
550 
900 
1749 
2680 
1.50 


700 
525 
866 
1700 
2600 
1.40 


873 
650 
975 

1925 
2898 

1.75 


876 

660 

1138 

2315 


shall     conform     in     all 


Q.-Q   class   3,   type  A   steel   in   accordance 
'^IJ^  with  Federal  St>ec.  QQ-S-763a 


2/13/46 

BIDS  WANTED 


40 


! 2/13/46 


ADDENDUM    ISSUED 
WYOJyiiNG'^STATE  HIGHWAY  —  '     COLUMBIA  BASIN  PROJ,  Wash    of  finance   and   the  attorney   gen 
'  Until  February  21.  9  A.  M..  bids  will  ■  ^J?®  following  addendum  has   been  |  eral  of  California. 

;be    received  by    the  Wyoming    State   l.^^'J^f^^  7„^«^^  Spec     No.     1128.     f or  j — #— 

Highway  Commission.   Capital   Bldg..    xSt^^^^'fLS''^^    f^^'di®*   Pumping  ! -^^ ^ 


R  B  Elston.  ritlo  Alto Shiyenne    Wyo    for  U.e  XslructTS;   f»a»t.  Columbia  Basin  ProJ..  W^^h  ^  i    |>  .•  R' J  J 

Jan.    1.  194«'^tjni^io^i^^'hi^hi^^^^  ^*i'^   ^^^^   ^1"   be    received    at,    PrfKllArhVP    Klflflfr^ 

4.  1946-Lots  11  and  16,  Block      \  ""^ S^^^ff^i ^S^tlil  T^  (1).  '   ?*  °'S*=*  °'  ^^  ^^'^^^^  of  Reclama-  I    *  *  U5pCtUVC    01UW1  5 


Feb. 

6,  Map  No  3,  Shore  View  Tract, 
San  Mateo.  Newbridge  Park 
Realty  Co  to  B^le  Haven  Realty 


involving   the  grading,   draining   and   J^.^^^^^^^'    ^°1°-    ""^er  2    P.    i&.,\^ 


miscellaneous    work,   construction    of 


1.    Paragraph  20  is  hereby  deleted 


Keauy  <jo  10  *>eiie  naven  neaii;y     t  oq^  I-beam  span  bridge,  one  treated  ;  „„;;  Ti,     ,*,,  *^  ,     "  "*  nereoy 
CO Feb.  1.  1946;.iJ?ber^S^  ffidee  and  9  R.  C.   cul- !  f.°*l.^*l«  _^°"°^i°«  paragraph 


timber  span  bridge  and  9  R.  C.   cul- 
!  verts   on    12.976  miles    of    the   Lusk- 


substi- 


Rlchlajad  Elementary  School, 
Skafter,  Kern  County,  CJSi. 


Feb.  4.  1946-NE  %  of  Lot  10.  Block  j  vei^"on''T2.976~mTleT'  of'  the  ^Lusk-  i  *^^  ^^t^'h  °' 

30,    Oak    Park.    Donald    Anthony  Newcastle    Rd.    in    Niobrara   County.  '  ^f   dellvT^^T^i;:"'"!*"*'^    °^      '"™*' 

c  and  Edith   S  McCor-  I  s^     ^^^    j,ids    wUl    be    received    fori^ett    shinmin/   f^"^    ♦.  - 

f'S^^'J  ?9^Lot'^^"Tlie  willows  '^^^^^^^  miscellane-    Ji^i*  .^^'^'L^°^  A°_^...H^«..?^!PPi««  .  D»«trtct,  Shafts-.   Feb.  27.  7:30  P.  M 


BIDS:  Richland  Elementary  Schoel 


,   ^,..^    .r,   ,,  «  Newcastle    Rd.    in    Niobrara   County.  ■ -,#   rf«ii„„_,.    <„    ._     -^      i  

Mccormick  and  Edith   S  McCor-      I  separate    bids    wUl    be    received    fori^ett    ahlnn,in/   f^'^*^*^.  ""^    *=°'°- 

the  grading,  draining  and  miacellane-  ^TT.  o°^„^„  .„    °™    ^^    shipping  ,  ».,.„^^,  ^Mj^mr,   rm,.  «,  .—  -  — 
work   and    for  the   bridges   and   ^^Lj^^ill\^^^''J^.'^^^  ">«    P'^"*   Prepared  by   Architect   Emeet 


Map  NO  3  J  R  and  Cameron  A  .  ^ C^cJJfve'^  Com^e^ion-X;,  "^  l^^.^f/  tfbulSon^S^t*^'?"^'  '°»- 
Simon  to  Dulleck  Bros.Jan.  81.  1946    ^  ^^    ^g^  ^         ^^  ^r   the   grading   ceLt  Iv  5,e  oon^^*'^*"   *l*^*   °'   *■«- 

and  bridges,  respktively.         *  *  |  p^^^Jd^  ^.t,   mA^S^f  °^  "^"*^  *° 

(2)   wjomlng  Ejects  Nos.  r-64AP"^^^,'**  manufacture 

(2)  and  F-64C  (1)  combined,  involv-  •  ^"^ 

ing     the     construction     of     grading. 

draining,  base  course  surfacing,   one 

R.  C.  culvert  and  miscellaneous  work 

on   14.888  miles  of   the  Muddy  Gap 


Feb.  5,  194*— L6t  62.  College  Park. 
San  Mateo.  Thomas  J  Martin  to 
T  J  Martin Feb.  2,  1946 

Feb.  5,  1946 — Southwest  comer  of 
Hudson  and  Katherlne,  Lot  16, 
Block  9.  Central  Park,  Redwood 
City.    Henry    M    Prince  to    E   C 


Baker  ...   ...Feb.    ^    1946    j^^-ung  r^l  in  Carbon  County.  Com- 


Feb.  5,  194ft— NB  40  ft  of  Lot  12, 
Block  15,  Oak  Park,  San  Carlos. 
Chris  D  McKeou  to  McKeon  Con- 
struction Co _ Jan.  28,  1946 


pletion  time,  200  days. 


--.     ^  Calendar  day* 

First  pump  QQQ 

Second  pump  ZZZZl    660 

Tnlrd  pump  „ "toa 

Fourth    pump   „ ~...Z.      790 

Fifth   pump  L!]!I!Z~       840 

Sixth  pump _.  ami 

•Bidders   are  required   to   state. 


FAI 


(J)  Federal  Aid  Projects  Nos.  SN-    the   hlankk   niv^vialn  VVT      .  ■^^®'   *° 
Kl  58A  (6.  1943  and  SN-FAGHI  58B    aSeJX     d£f?n^S^JS!^t'°^^..^• 


Feb.    5.    m^NW  tt  'I  '^^^^  ^'      l-e^'fnst^'ctrr^ng^^Sl^^SlS^^^^^^ 

).   Oak   Parte.   San  Carlos.      1  j„^   .ase  course  surffcinr.  oil  treat-  •  "**Tw!  !°._?5°''*^,  !^"»  manufacture 


Chris  D  McKeon  to  McKeon  Con- 


!  ing.  base  course  surfacing,  oil  treat-  •  of  the  numns  •J^^^  Zli       T. 
Chris  D  aacis^eon  10  micr^fion j^u-  ^  ^^^^  ^y  the  road  mix  metbod.  etoneloe  funiTaJ^  l^^lnT^f^'"^^  "^  *°^° 

Htructlon  Go - Jan.  28.  1946    ^,      ^  ,    3    continuous    plate   coneu^i^^i^^  available    therefor,   as 

Feb.    5.    1946-^    40   ft    of    Lot   22.      j  ^^er^ant^d    one    l-hJ!^    ^P*"    ^SciSj  l^fl^^"^^  '/r  '^V^'^" 
Block  16.  Oak   Park.   San  Carlos.      i°„(,  niisceilaneous  woik  on  1.306  mUes   of^Tfen^Jt  nf  .    ^'o®    o'    delivery 
Chris  D  McKeon  to  McKeon  Con-      -  J?*\^^^«r^,,^,^   ^^^  r^.    ^ApX^lr^wln^^^^^f"?^^  '***-    - 
''^J'^r-:^....^'^r^^^    in    Sweetwater    County.     Completion  rd^SJ^S'lStiS^^^^^U^.P""?!- I  B 


J.  Kump  Co.,  251  Kearny  St.,  San 
Francisco. 

L  H.  Hansen  A  Sons,  313  Palm 
Ave.,  Fresno. 

A.  J.  Hendricks,  Route  3.  Box  205, 
Bakersfield. 

Guy  E.  Hall,  1326  30th  St.,  Bak- 
ersfield. 

M.  J.  King,  Inc.,  231  Franklin  St., 
San  Frmnctoco. 

Jbls.  I.  Barnes  Constr.  Co.,  941  Russ 
BWg.,  San  Francisco. 

Rademann-Giusto,  40  Ringold  St., 
San  BYandaco. 


Froxen  Food  Lockor, 
Greenfield  Avenue, 
San  Anirhno,  Calif. 


BIOS:  J.  J.  Ongara,  c/o  AroMUet 
C.  F.  Gromme,  Alberts  Bids.,  San 
Rafael,  February   14,  5  P    M 

Galthejr   A    Bern,   421    Alameda    Rd.. 

San  Arise  Imo, 

Petar  Sartorio.  263  ClemeBtlna  St. 
San  Francisco. 

Younger  Coastructlon  Ca.  679  ICll- 

sion  St,  San  Francisco. 

De  Luca  A  Son,  1745  :FtIb«rt  8t^ 
San   Franclaco. 

Litchfield  Construction  Co.,  721 
PVancisco  Blvd..  San  Rafael 

E.  P.  Merrilt,  102  Rlalto  Bldg..  8«B 
Francisco. 

Kavanagfa,  Novata 

♦ 


Merced  Ave.  near  GaroA, 
Sao  Francuco,  CaKI. 


BIOS:  Mr.  Elrego,  c/o  Architect 
JOtin  J.  Feley.  770  &th  Ava,  San  Fran- 
cisco,   Fel>rwary  t<  5  P.  M. 

M.  J    King,  Inc.,  231  Franklin  St. 

Sd  2ink&nd  &  Son.  6«7   36tll  Ava 

Jack   Callaghan.  900  Clayton   St 


Improve  fjimting  Field, 
St.  George,  Utah 


BIOS:  Civil  Aeronoutioe  Admlnle- 
tratlon.  1500  4th  St.  SanU  Monica, 
February  18,  10  A.  M.;   Pro.  6-4ft-129. 

Brown  Construction  Co.,  Pueblo, 
Colo. 

W.  W.  Clyde.  Springville.  Utah. 

Gibbons  &  Reed  C.  269  W.  8rd  S., 
Salt  Lake  City,  Utah. 

Vinnell  Co.,  1145  Westminister  Ava, 
Alhambra,  Calif. 

Carl  K  Nelson,  Logan,  Utah. 

Olof  Nelson  Construction  Co.,  P.  O. 
Box  267,  Logan,  Utah. 

Wickey  Engineering  ft  Construction 
Co.,  Field  House,  College  Hill,  Logan, 
Utah. 

Gam  L  Moody.  P.  O.  Box  499, 
North  Hollywood. 

Utah  Construction  Co.,  1  Montgom- 
ery St,  San  Francisco. 

__ 4 

Store  Building, 

Valencia  near  Duvoce  Ave. 

San  Franci9co,  Calif. 


BIDS:  Kunst  Bros.,  1035  Mission 
St..  c/o  Architect  John  J.  Foley,  770 
5th  Ave.,  San  Francisco,  February  14, 
5PM 

M*  J.  King,  Inc.,  231  Franklin  St, 
San  Francisco. 

Ed  Zinkand  &  Son,  667  36th  Ave., 
San  Francisco. 

Jack  Callaghsm,  900  Clayton  St, 
San  Francisco. 


j  Sheet  Metal  Shop,  I 

,  22nd  and  S  Sts.,  Sacramento  ] 

BIDS:  Architect  Gordon  Stafford, 
Insurance  Bklg.,  806  K  St^  Saora- 
mento,  February  15,  4  P.  M. 

Campbell  Constr.  Co.,  800  R  St. 
Sacramento. 

Lawrence  Constr.  Co.,  3020  V  St., 
Sacramento. 

Holdener  Constr.  Co..  2608  R  St., 
Sacramento. 

Chas.  F.  Unger,  2428  Seventh  Ave., 
Sacramento. 

H.  W.  Robertson,  2917  T  St,  Sac- 
ramento. 

Central  California  Constr.  Co,  116 
Brie  St.,  San  Francisco.       *     * 


Qassiried  Adverdsiiig 


WANTEa> 


SR.  ARCHITECTURAL  DRAFTS- 
MAN for  p^fmanent  position  in  Mon- 
terey. Good  opportunity.  For  ap- 
pointment phone  C.  J.  Ryland,  Car- 
mel  404,  reversed,  or  write  Box  847, 
Monterey.  (2/13-14-15-18/46) 

ESTIMATOR  with  Building  exp. 
or  Engineering  training.  State  pre- 
vious exp.  and  education.  Good  fu- 
ture for  ambitious  young  man.  Reply 
Box  136  c/o  Daily  Pacific  Builder. 

<tf) 

BLDG.   CONST«.   SUPT.,  good  fu- 
ture.  State  experience  and  rnfemnoee 
Reply     Box     16,     c/o    Baily     Pacific 
Builder.  tf 


Experienced  ESTIMATOR  for  gen- 
eral contractor.  Experienced  in  take- 
off and  estimating  of  industrial  build- 
ings and  heavy  construction.  Loca- 
tion, Sacramento.  Salary  open.  Send 
particulars  to  Box  29,  c/o  Daily  Pa- 
cific Builder  to  2/21/46 


POSITION  WANTED 

POSITION   WANTED 

SALESMAN,    familiar   with    plans 

and  detail  all  building  lines,  deslrea 

connection.    Reply    Box    28,    co    Daily 

Pacific  Builder.  to  2/15/46 


I 


HELP  WANTED 


ESTIMATOR  with  PAINTINO 
CONTRACTING  EXPERIENCE.  Ap- 
ply 2019  Blake  St,  Berkeley.  Phone 
AShberry  1616.  to  2/21/46 


FOR  RENT 


FENCFD  LOT,  suitable  for  con- 
tractor'* storage;  2  frontages:  Bryant 
St  near  3rd.  Rent  $35  pej-  month- 
KUl.  4363.  to  2/15/46 


Bid  Opening  Schedule 


IS  dealred   within    280  calendar  days    Bid  Openinf  DaU 
after    date    of    receipt    by    the    con-  ' -— 


time,  160  days. 

(4)  Wyoming  Proiects  Noa.  F-170C   tractor  of   noUce  of'  award  Tf  7^:^' 
(2)   and   F-131    (2i   combined.   Involv-    tracts     Delavs   du«   ♦«  Th«  ^' 

ing     the     constmcUon     of     grading,  :  of    Se    Ni^ronarpJromiV*ir»Um 


Feb.  5,  1946- Westerly  H  of  Lot  22. 
Block  15,  Oak  Park.  San  Carlo*. 
Chris  D  McKeon  to  McKeon  Con- 
struction Co __ Jan.  28,  1948 

Feb  5,  1946— NE  ^  of  Lot  6.  Block  ;  draining,  base  course  surfacing,  oil  mmde  etf^tivV\uh^Z',^LZ  ^^^em 
22,  Oak  Park.  San  Carlos.  Chris  treatment  by  the  road-mU  mIStood,  daS  of  the  bid  wH^^^^^  *?.  ^* 
D  McKeon  to  McKeon  Construe  _  I  ^,^„^  ^^^^p  J^al  coat  mlscellaneou. ,  to  he  ^ys  luTto^nfo^r^^ 
tion  Co Jan.  28.  1946  j^     ^^^     treated    timber    bridges  !  cauaes    and    bevMd    th«    ™^**'* 

Feb     5,    1948-Lot    225.    Southwood        ^i^Sing.  one  treated   Umber  bridie.  ^  Se^t  "tor «  control -of 

one  R.  C.  culvert  and  t»-o  R.  C.  cul-  1     2.    Pai^ranh  21  •T>elava_«/,«4.*-. 
v«t  extensions  on  12.698  milee  of  the    ed    <^^S^ ^   htAhy^^^iS^t 
^-  -  -                                .       „    ,^-    Luck-Nebraaka    State    Line    Rd.     in   deleted!^  ^    completely 

fomla  Dr.  Burlingame  Jan.  31.  19*6    Niobrara  County.    Separate  bids  will  ■  

Feb.  6.  1946-Lot  R.  Block  7,  White      j  ^^   received   for   tb«   grading,   drain-    2/13/46  , 

Oaks    Tract,    Subdivision    2,    S^      ;  j^^      ^^^^^  course  surfacing.  oUing  and        SAN    FRANCISCO        — 
Carlos.  Paul    F  and    Barbara  H     I  miscellaneous     worit     and     for     the   structlon 


Project        Location   of  Project        Noted  In  leeue 


Southwood 
Map  No  3,  South  San  Francisco. 
American  Homes  Development 
Co  to  G  W  Williams  Co,  10  Call- 


Finance 


The    Recon 

Kelly  to  Conway  A  Cu'ligaiv-..  .^    !  bridVeriid~'R  C  culverts.  Comple-    Pro~jie"rty  DiVi^i'^730  vS*  Nef."7i!i' 

"  •;«  "i.,     v°V  ?;^1         tion  time,  200  days  and  120  days  for   San    Francisco,    will    receive    offI« 

Feb.  6,  1946-Lot  12.  Block  1.  Edge-        ^    grading  and  bridges.  reepecUvely.    from  bonda  fide  dealerafrom   Mo^ 
wood   Park.   Harry  H   Weiner  to  J      gi^clf  icatlons      available      at     the   day.^Feb.  J8.   through   MonS^y.  ^eb 


Harrv  H   Weiner  to 
same -  Feb.    4.   1946 

Feb.  7,  1946 — NW  comer  Peoria  and 
Crocker  Blvd.  known  as  498 
Crocker  Blvd:  SW  Crocker  Blvd 
75  N'W  Peoria  St,  known  as  450 
Crocker  Blvd;  SW  Crocker  Blvd 
50  NW  Peoria  St  known  as  462 
Crocker  Blvd;  SW  Crocker  Blvd 
25  NW^  Peoria  St.  known  as  474 
Crocker  Blvd.  Daly  City^  A  Nel 
son   to  ssjne 

Feh  7,  1946— Lot  1,  Block  11.  San 
Mateo  Knolls.  Raymond  O  and 
Antoinette  McHenry  to  Peninsula 
Home  Builders 


above  office. 


I*       /*"■  .H**    ■*'*    °^    miscellaneous 

'trucks.   iVi-ton   to  6-ton.   dump  wfS 

40   cargo,  and  miscellaneous  automobUes 

and   motorcycles,    located   at   various 

-*-    In    Northern    CalUomia    and 

Southern     California     and 


2/13/46 

BIDS   WANTED 
LOS  ANGELES.   Los  Angeles  Ca.    points 

Calif.— Until  March  6,  10  A.  M..  bkls    Nevada,  

will  be  received  by  the  Los  Angeles    Arizona;   Sale   No.   45181.   Orders   for 

Board  of  Public  Works.  153  City  Hall,    units   located   in    the   Northern   Call 

Los  Angeles,  for  the  grading,  paving  fomia-Nevada    list    should    be    for 

TT^h  A"^UA^^  '  *^"^   otherwise  improving  of  Century    warded  to  the  above  office    for  units 

reo  «.  .iw«o    Blvd.,    between    Inglewood  -  Redondo  |  on    the    Southern    California    list     to 

Rd.    and    Sepulveda    Blvd.,    Los   An- s  the  Los  Angeles  District  Office    1206 

geles;  a  cash  contract  S.  Maple  Ave..  Los  Angeles     and  for 

w-K    «    lOAA       "^^^  '^°^^  involves:  units  on  the  Arizona  list,  to  thie  Phoe- 

jjeo.  o,  u«o,  (1)  lump  gun,^  removal  of  IBS  eq.  ft  ;nix,  Ariz.  Specifications  are  available 


BUILDING  PROJECTS 


2-13  School  (County)  Shafter 

a- 13—  8:<»PM.— Shops  Building        San  Mateo 
2-13 — 11:00  A.M. — Safety  Building       Bremerton 
2-lJ —  2  K)0  P.M.— Telephone  BuildingSacramanto 
2-14—  5:00  P.M. — Store  Building  San  Francisco 

2-14 —  5 :09  P.M.— Residence  San  Francisco 

2-14  Grain  Eie%'ator  (Tulana  Farms)  Warden,  Ore 
2-14—  5 :00  P.M.— Fencing  Fresno 

2-14 —  5 :00  P.M.— Locker  Building      San  Anaelmo 
2-15—  4. -00  P.M.— Theater  Salinas 

2-15—  4:00  PW  —Shop  Sacramento 

2-15— 10  A.M-— Dispatch  Hall  Wilmington 

2-15 —  Warehouse  San  Francisco 

2-15—  Lath    Houses  Monrovia 

2-15 —  5  KK)  P.M  — Chevrolet    Agency  San  Rafael 
2-15—12:00  M-,  Car  Barn  Portland,  Ore. 

2-18 —  Film  Exchange  Seattle.    Wash. 

2-18—  3:30  P.M.   Girls'    Dorm  La  Grande,  Oregon 

2-18—  8  K»  P.m!— Schoolroom  Pittsburg 

2-lS  Steel    Partitions    (Govt.)  Denver,  Colo. 

2-18    2 :00  P.M. Women's  DormltoryCorvallis,  Ore. 

2-18—  3 :30  P.M.— Girls'  Dormitory      La  Grande.  Om. 
2-19—  2 :00  P.M.— HospiUl  Salem,  Ore. 

2-19  Bond  Election  (Dist)  San  Jose 

2-19—  2 :00  P.M.— Hospital  Salem.  Ore 

2-19— 11 :00  A.M.   Building  San  Francisco 

2-20 —  2:00  P.M     Elevator  San   Francisco 

2-20—  2:00  PM     Houses  Denver,  Colo. 

2-20—10 :00  AM  '  Painting  Berkeley 

2-20—  2  00  PM.— Repair  Poet  OffloeDowney 
2-21  Paint  Poet  Office  (Govt.)  RedtMido  Beach 

2-21—11 :00  A.M-— Shop  San  Francisco 


1-M 
I'M 

2.  8 
2-  8 

2-  8 

2-  8 
1-31 

3-  6 

3.  6 
S-  f 
l-U 
1-W 
S-  4 

2-  7 

3-  8 
3-11 
2-  7 

2-  7 
1-39 
1-  8 

3-  B 
3.  6 
3-  5 

1-  7 
3-  4 
2-11 
2-11 
2-11 

2-  7 
2-  4 
1-18 
1-31 


2-21 —  a  0"  i-"  il..    KesJdenc© 
2-21—11 100  A.M. — Superstructure 
2-29  Painting  and  Repairs  (Gort) 
2-26  Hospitals  (Veterans'  Admin) 
3-36 — 11  :'06  A.M.    Gunnery    Range 
2-36—  3  300  P.M.    Residence 
3-2e—  S  ]00  P.M.— Servie* 
2-2«—  8  HOO  P.M.— Salea 
2-2T— 3  :i»  P.M.    Painting 
2-27—  9HI0P.M.   Painting 
2-2T—  2  :i09  P.M.   Painting 
2-27— 3:190  P.M.   PainUng 
2-2T—  3:f9PM    Painting 
3-27—  2dNP.M.   Painting 
2-37  Addlltiea  to  School  (DlaL) 
3-37 —  3.<O0P.M. — ^Elevator 
3-lT—  T-J9  P.M.— School 
2-37—  3 :4K)  P.M.— Pain  img 
l-af—  1:4BP.M,  Alterations 
2-27—  2:00  P.M.. 
t-BI— 3:fOP.M. 
S-ir— S:«PJ(, 
8-37—  3:#0P.M. 
3-S7—  8MP.M.. 


Boiler 

CeiUnga 

VenUlatlon 

Doors 

Pmmp 


2-38—  8:^  P.M.— School  BuUdlng 

9-  1  —  31:90  P.M..   BaaeoMnt 

•-  1  Painting  (Govt.) 
S-11— 12:90  M.  School 
S-14—  2 rOO PM— School  Buildings 


San  As^uelrno 

San  Francisco 

San  Diego 

Grand  Junction.  Cola 

Crows  Landing 

San  Rafael 

San  Frmndsco 

San  Francisco 

Monr«.<via 

Lynwood 

Bell 

PuUerton 

Maywood 

St  Anthony 

Downey 

Tacoma.  Wash. 

Shafter 

St  Anthony 

San  Francisco 

San  Gabriel 

Ixw  Angelae 

Loe  Angeles 

Preston 

Fullerton 

•en  Mateo 

Lancaster 
Eureka.  Utah 
Palm    Springs 
Maricopa  County,  Aiia. 


8-13 
l-» 
1-36 

2-  V 

2-  7 

3-  8 

3-ia 
2-  7 
2-  7 
2-  7 
2-  7 

2-  7 

3-  7 

1-18 
1-88 


S-  4 

S-U 

3-11 

3-11 

8-11 

8-U 

3-11 

3-18 

3-11 
1-S 
3-  7 
8-  8 


ENGINEERING  PROJECTS 


2-13—  1 :80  PJL— Transmission  Line 
3-18  GnUilng.  Etc  (State) 
2-13—11  A.M.— Water  Pipe  System 

3-18  Sewers    (County) 
2-13  Sanitary    Sewers    (County) 
2-13— 10:90  A.M— Traffic  System 
2-14—10  A.M.— Water  Tank 
2-14  Overhead  (tossing  (State) 
2-14  Overcrosslng  (State) 
2-14  Overcroesing  (State) 
2-14—10  A.M.— Hlghwavs 
2-14— 10  A.M.— Water  Mains 
2-14—10  M  A.M.— Ramps 
2-14—10 :00  A.M.— Sewer 
2-14—10:00  A.M— Sewering 
2-14—  2  M  P.M— Project  FH32-K 
2-15  Resurface  Road  (City) 
2-15—10 :00  A.M— Well 
2-19—  2 :0e  P.M.— Levee  Setback 
2-15— 10:00  A.M.   Highway 


2-15— 10.00  A.M. 
2-15— 10  00  AM. 
2-16— 11:00  A.M. 
2-15—  4:00  P.M.- 
2-15—11 :0O  A.M. 


Highway 
Highway 
Grading.   Etc. 
-Sewer 
Dlstrib.   Line 


2-16—10 :0e  A.M.— Runway 
2-16  Improve  Pine  St   (City) 
2-18  Runways  (CJovt) 
2-18—11 :0O  P.M.— Bridge 
2-18—  5  J».M.— Sewage 
2-lS—  2  H)0  P.M.— Highways 
2-18— 10  :|X)  A.M.   Airfield 
2-18—  8:00  P.M.,  Lighting 
2-19—10:00  A.M.— Dredging 
2-19—  3 :00  P.M.— Water  Main 
2-19—  8 :00  P.M.— Sewers 
2-19—10 :0O  A.  M.— Sewer 
2-19—  8 :0O  P.M.— Sewers 
2-19  Con(;rete  Water  Tank  (City) 
2-19  Reservoir   (City) 
2-19—  2 :00  P.M.— Ferry 
2-20— 11:00  P.M.,    Pipe   Systems 
2-21—  3:80  P.M..    Pier 
2-21  Implrove  Highway  (State) 
2-21  Freeway  (State) 
2-21  Fort  Gibson  Dam  (Govt) 
2-21—  2 :00  P.M.— Storm   Drain 
2-26—  2:00  P.M.,    Highways 
2-26— 11 :00  A.M.,   Bridge 
2-27—  2  :00  P.M.— Bridge 
2-26— 10:00  A.M.— Storm  Drain 
2-26—10 :0O  A.M.— Tunnel  Lining 
2-26—10 :0O  A.M— Highway 
2-27—  1 :50  P.M.    Clear    Site 
2-27—  2  ;0O  P.M.— Highways 
3-  1—  5:00  P.M.— Street 
3-  1—  1  -.m  P.M.— Highway 
3-  4—  4 : 00  P.M.— Sewers 
3-  9—10 :0O  A.M.— Earthwork 
8-  6—  2 :0O  P.M.— Highways 
3-  6—  2  :«0  P.M.— Highways 
8-  ft—  2:00  P.M— Highways 
a-  9— 10  :lk)A.M.— Transmission  Line 
3-  7—  2 :00  P.M— Highways 
8-  5— 10:00  A.M.   Canal 
3-  5 —  1  ;ftO  P.M.  Transmission   Line 
3-  6— 10:00  A.M.    Grading 
8-  6—  2 :0O  P.M.  Jet  Pump  Ekjulp. 
3-  7—  2 :90  P.M— Bridgee 
3-  7—10  :KX)  A.M— Earthwork 
3-12  Kories  Dam  ((^vt) 
3-13—  2  :<)D  P.M.— Freeway 
3-14—  2 .00  P.M— Grading 
3-14—  2 :00  P.M.— Crossing 
8-l»—  2  P.M.— Steel  Towers 


Portland.  Ore. 

Ea  Dorado  County 

San  Diego 

Los  Angeles  County 

Los  Angeles  County 

Vallejo 

Yelm,  Wash. 

Los  Angeles 

San  Diego 

Los  Angeles 

Olympia.  Wash. 

Yelm.  Wash. 

Astoria,  Ore. 

Fresno 

Fresno 

EI  Dorado  County 

El  Dorado  County 

North  Las  Vegas 

Sacramento  County 

New   Mexico 

New   Mexico 

New   Mexico 

Arizona 

Tucson,  Aria. 

Rltzvllle.  Wash 

St  George,  Utah 

San  Francisco 

Merced 

Kelso.  Wash. 

Snohomish  County,  Wash. 

St.   George.   Utah 

Ontario.  Calif. 

Long  Beach 

San  Francisco 

Tracy 

Riverside 

Tracv 

Rltrville,  Wash. 

Rltzvllle.  Wash. 

Solano  County 

San  Diego 

San  Francisco 

Los  Angeles 

Los  Angeles 

Fort  Gibson,  Okla.  ^ 

San  Bernardino 

Orange  County 

Los  Angeles 

Solano  County 

Los  Angeles  County 

Colorado-Big  Thompson  Project 

Olympia,  Wash. 

Napa  County 

Contra.  Costa  Ck>unty 

Sacramento 

Nevada  State  Highwaj 

Tucson,  Ariz. 

Central  Valley  Project 

Monterey  County 

Alameda  County 

Oakland 

Rio  Grande  Project 

Los  Angeles  County 

Central    Valley    Project 

Spokane,  Wash. 

Los    Angeles 

Central    Valley   Project 

San  Diego  County 

Shoshone  Project 

Missouri  Basin  Project 

Santa  Clara  County 

Los  Angeles  County 

Los  Angeles  County 

Central  Valley  Project 


1-86 
UiM 
1-98 

1-21 
1-21 
8-  9 
1-80 
1-18 
1-18 
1-18 
1-89 
1-80 
8-  4 

i-  8 

3-13 
8-13 

1-at 

1-39 
8-  6 

2-  7 
2-  7 

2-  7 

3-  7 
2-  8 
2-11 
1-89 
1-21 
1-88 
l-» 
1-89 
8-  8 
2-  '1 
3-11 
2-  8 

2-  8 

3-  8 
8-  8 
1-88 
1-18 
1-31 
8-  4 
2-11 
2-11 
1-33 
1-34 
1-18 

2-  8 
2-11 
2-1) 
1-39 

3-  6 
3-  8 
2-13 
2-  T 
1-39 
2-13 
1-31 
3-U 
2-13 
8-  8 
2-  8 
8-  8 
8-lS 
8-  8 


2- 
2- 
2- 
2- 
8- 
8- 


7 
7 
7 

i 

8 
6 
1-18 
8-13 
2-18 
2-13 
1-80 


SUPPLIES  AND  EQUIPMENT 


2-13—  1 :00  P.M.— Calculating    machines    OaJUand 

2-13—  2 :00  P.M.— AUdades  San  Franclsoo 

2-13—  3 :00  P.M.— Test  Borings  San  Francisco 


2-13—  3 :00  P.M.— Neon  Sign 


2-13—  3  :00  P.M.— Cloth 
2-13—  6:30  P.M.— Pipe 
2-13—  7  :80  P.M.— Trucks 
2-13—  7:80  P.M.— Sedans 
2-13—  7:80  P.M— School  Bus 
2-13  Span  Bridge  (State) 
2-13—10 :00  A.M.— Paint 
2-13—10 :00  A.M— Sockets 
2-13—  1:80  P.M.    Reinf.    Bars 
2-13—  1:45  P.M    Boilers 
2-13 —  Emulsion 

2-14 —  2  P.M.— Burlap  Wrappers 
2-14—  2  S>.M— Cellulose  Tape 
2-14—  2 1'.M— Garbage  Cans 
2-14—10 :1»  A.M.— Ralls 
2-14—10  M  AM —Paint 
2-14—10  ;00  A. M.— Webbing 
2-14— 10  I'K)  A  M.    Tractors 
2-14—  2  :00  P.M.— Conductor 
2-15— 11  :<!)0  A.M.    Dlstrib.    Line 
2-15—10 :00  A.M.— Machines 
2-15—10 :00  A.M— Cable 
2-15—11 :0O  A.M— Hardware 
2-15—  2 :00  P.M— Clamps 
2-15—  5:00  P.M— Pipe 
2  - 15—10 :90  A.M— Heater,  Etc 
2- IS—  2  P.M.— Pumps 
2-U—  2  P.M —Fiber  Door  Mats 
2-15  Transformers     (Govt.) 
2-15 —  Autos 

2-15—  2 
2-15—  3 
2-15—  2 
2-16—10 


Sao  Francisco 
San  Franclsoo 
Oakland 
Modesto 
Modesto 
Cosiinga 
Kern    <!^ounty 
Berkeley 
San  Francisco 
Etc.     West  Los  Angeles 
.San    Francisco 
Sacramento 
San  Francisco 
San  Francisco 
San  Francisco 
Portland,  Ora 
San  Francisco 
San  FVan  Cisco 
T^ng    Beach 
Denver,  Colo. 
RlUvlUe.    Wash. 
San  Francisco 
San  Francisco 
San  Francisco 
Denver.  Colo. 
Sacramento 
Sen  Francisco 
Los  Angeles 
San  Francisco 
Las  Cruces,  N   M 


San  I^vidsco 
:00  P.M.,  Pads  San  Francisco 

00  P.M..   Distributors  San  Mateo 

:(I0  P.M— Compressor  Mendocino  County 

:(k)A.M   Camels.   Pontoons     Tacoma.   Wa.sh 

2-18  Structural  Steel  Anchorages,  «tc.   (CJovt.)     Central  Vall^  ProJ 

2-18  Tank  Truck  Facilities  (Standard  Oil  Co.)     Richmond 

2-19—  2  :qO  P.M— Notebook    Holders  San  Francisco 

2-19—  2 :(»  P.M— Telephone  Wire 

2-18—10 :0O  A.M.— Oars 


2-18—  2  :00  P.M.— Conductor 
2-18—10:00  A.M.— Oars 
2-19 —  Brooms 

2-19—10 :00  A.M -Scrap 
2-19—  2 :00  P.M.— Sheaths 
2-19—  2:00  P.M.— Hose 

1 -JO  P.M.,  Acous.  Units 
3:00  P.M —Storage  Tank 
2 :00  IP.M— Spools 


San   Francisco 

.San   FranclRCo 
Denver    Colo 
San  Francisco 
Sacramento 


2 

2-19— 

2-19— 


2-19—  2HI0P.M— Hose 

2-19—  8;0OP.M.    Control    Board 
3-20—10 :00  A.M— Seats 
2-20—10  A-M— Sedan 
2-29— 10 :(»  A  M    Blast  Coils 
2-2<^—  2:30  PM.    Kitchen    ISqiUp. 
2-30—  8:00  P.M.    Duplicator 
2-20—  2  Uk)  P.M. —Canteens 
2-10—  2:00  P.M.— Fire  Hose 
2-20—  2 :00  P.M —Storage  Batteries 
2-20—  5  :ao  P.M.— Transformers 
2-20—  5 :30 P.M —Circuit   Breaker 
2-20  5  :30  P.M.— Gate  Valves 
2-90—  5  Jo  PM— Pipe  Fittings 
2-20—  5 :80  P.M.— Water  Meters 
2-20—  5 .30  P.M— Sedans 
2-30—12 :00  Noon— Pipe 
2-21— M):(»  A-M —Pumps 
2-21— 10:00  A.M.— Gear  Shift 
2-26— 10. -OO  A-M— Road  OU 
2-25  Radio  Appliances  (Govt) 
2-2!:—  3:(»P.M.— Gate  Valves 
2-25 —  5:00  P.M. — Sweeper 
2-25—  5:00  P.M.— Pipe 
3-36—  2  rW  P.M.— Sheeting 
2-27—  2  :(!iO  P.M —Elevator 
2-28—  2  P.M.— Cars 
3-28—  2  :0O  P.M.— Gate  Hoists 
3-   1—  2  40  P.M.    Stationary 
3-4—2  P.M.— Cars 
3-  7  Pumlps.  Etc.  (Govt) 
3-12—  2  P  M— Cars 
8-13—  2:00  P.M— Annunciators 
3-15— 10:00 AM— Drum   Gates 
3-19—  2  :00  PM.— Pumps 
S-2C  SanJ*4iLr>-  Sewer  (City) 
3-21—  2  :<»  P.M.— Crane  Structure 


San  Franclsoo 
Sen  Franclsoo 
Weet  Loe  Angeies 
San  Francisco 
San  Franclsoo 
San  Franclsoo 
Contra  Costa  County 
San  Francisco 
Reno.  Ifev. 
Berkeley 
San   Francisco 


San  Frandsco 

San  Fraaciaco 

San  Francisco 

Oakland 

Oakland 

Oakland 

Oakland 

Oakland 

Oakland 

Paradise 

San  Francisco 

San  Francisco 

Hdena,  Mont 

Denver,  Colo. 

San  Francisco 

Stockttm 

Sacramento 

San  Francisco 

Central  Valley  Project 

Redding 

Denver,  Colo. 

San   FYan  Cisco 

Reddmg 

Columbia  Basin  Project 

Denver,  Colo. 

Boulder  Canyon  Project 

Central  Valley  Project 

Denver,  Colo. 

Mill  Valley 

Columbia  B.a8in  Project 


3-  8 

2-  9 
8-  8 
8-  8 
8-  1 

3-  1 
1-88 

1-28 
1-38 
1-18 
1-81 
2-  4 
2-  7 

2-  7 
2-11 
1-98 
1-35 
1-80 

3-  4 
2-  5 
8-  8 
2-  7 
2-  8 

2-  7 
8-  8 
8-  8 

3-  8 
8-  8 
3-  8 
3-  4 

1-ai 

1-88 

1-21 
8-  8 

3-11 
2-11 
8-U 

2-  7 
1-19 
.1  -  25 
8-  1 
8-  1 
t-  f 
8-lJ 

2.11 

3-  8 

2-  S 
2-11 
8-  8 
8-  1 
8-  4 

3-  7 
*.  5 

i-a* 
z-  7 

3-  7 
3-11 
3-  8 
S»  8 
8-  8 

2-  8 
t-  8 
8-  8 
8>  8 

3-  8 
3-  8 
2-13 

A-      U 

2-  « 
2-  « 
l-8t 
1-tl 
2-12 
2-12 
2-  8 
1-Sl 
1-29 
2-12 
2-11 
1-29 
1-11 
1-29 
2-  8 
2-  1 
1-81 

2-  8 
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PLANS  and 
Speculations 


San  trancisco:  Hale  Brothers  of 
^aiuornia  has  announcefi  plans  to 
open  a  large  appliance  and  radio 
division  at  763  Market  Street.  The 
building  will  be  completely  re- 
modeled and  will  incluue  a  200- 
seat  auditorium.  Wm.  Gladstone 
Merchant,  67  Poet  Street,  is  the 
architect  for  the  project.  Call  for 
Dids  IS  not  expected  for  about  two 
months. 

oOo 

A  toll  tunnel  through  the  Te- 
hacaphi  Range,  a  26-mile,  straight 
shot  through  the  mountain  barrier, 
which  cuts  California  in  two,  now 
IS  in  the  rough  planning  stage. 
The  plan  is  a  brain  child  of  Chas. 
West  Jones,  of  Los  Angeles,  a  sen- 
ior bridge  engineer  for  the  State 
Division  of  Hig-hways. 
oOo 

Fresno;  A  campaign  to  raise 
^,000  to  finance  construction  of 
a  cathedral  hoose  for  St.  James 
Episcopal  Parish  has  been  launch- 
ed. The  cathedral  house  is  the  first 
unit  of  a  building  program,  which 
contemplates  the  eventual  con- 
struction of  a  new  cathedral.  Pre- 
liminary sketches  have  been  pre- 
pared by  Architect  H.  Rafael  Lake 
and  William  Hartrup,  Associate. 
oOo 

Patterson,  Stanislaus  Co.:  Rev. 
Manuel  Rose,  pastor  of  the  Sacred 
Heart  Catholic  Church,  has  an- 
nounced that  as  soon  as  conditions 
permit,  a  new  church  will  be  built 
costing  approximately  $30,000.  The 
structure  will  be  of  Spanish  type 
with  a  single  bell  tower. 
oOo 

Denair,  Stanislaus  Co.:  An  un- 
derground 50-line  cable  from  Tur- 
lock  to  Denair  was  proposed  at 
the  annual  meeting  of  the  Denair 
Telephone  Association.  M.  L.  Har- 
mon, president  of  the  association, 
reported  the  estimated  cost  of  the 
three  and  a  half  mile  cable  is  $11,- 
000. 

oOo 

Rodeo:  The  membership  of  the 
First  Baptist  church  has  voted  to 
incorporate.  This  is  the  first  step 
towards  purchasing  a  building  site. 
The  church  plans  to  buy  and  to 
build  just  as  soon  as  conditions 
will  permit. 

oOo 

Willows:  A  $200,000  contract  for 
the  construction  of  one  of  the 
larj?e.st  bulk  storage  plants  for 
grrain  in  northern  California  has 
been  let  b*'  the  Willows  Rice  Drier 
and  Storage  Company  to  The  Ber- 
linger  Company  of  Orland.  Robert 
Martin,  industrial  engineer  of  San 
Francisco,  prepared  the  plans. 
oOo 
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Engineers  And 
Architects  To 
Hold  Joint  Meeting 

The  Structural  Engineers  Asso- 
ciation of  Northern  California  has 
arranged  with  the  architects  of 
the  San  Francisco  Bay  Area  to 
hold  a  joint  meeting  on  March  5 
to  diacuss  "Modem  Construction 
Versus   Obsolete   Building  Codes". 

The  architects  and  engineers  are 
often  called  upon  to  design^  and 
build  structures  under  the  provi- 
sions of  building  codes  which  are 
not  in  conformity  with  their  own 
ideas,  and  which  were  prepared  by 
others  than  themselves. 

To  the  March  6  meeting  will  be 
invited  building  inspectors,  contrac- 
tors, materials  men,  and  others  in- 
terested in  building  construction 
and  in  building  codes. 

The  public  will  be  welcome  at 
the  meeting  to  be  held  in  the  En- 
gineers' Club,  206  Sansome  Street, 
beginning  with  dinner  at  6:00  P.  M, 

-#- 
GAGING  LABORATCHIY 

ESTABLISHED  AT  L.  A. 

United  States  Army  Ordnance 
has  established  on  the  Los  Angeles 
campus  of  the  University  of  Cali- 
fornia, under  the  supervision  of 
the  department  of  engineering,  a 
complete  gaging  laboratory,  it  was 
announced  today  by  Dean  L.  M.  K. 
Boelter. 

Nearly  all  the  equipment  former- 
ly used  at  the  Los  Angeles  branch 
of  the  San  Francisco  Ordnance 
District  has  been  transferred  to 
the  campus,  as  well  as  several 
truckloads  from  the  San  Francisco 
laboratory. 

"This  is  one  of  two  siich  gagging 
laboratories  established  on  the  Pa- 
cific Coast,  the  other  being  at  Stan- 
ford University,"  said  Dean  Boel- 
ter. "In  cases  where  duplicate 
equipment  was  not  available  from 
this  district,  items  have  been  trans- 
ferred from  eastern  districts." 

Among  the  larger  items  of 
equipment  are  two  contour  meas- 
uring comparators  and  several  su- 
per -  micrometers.  TTie  laboratory 
will  be  placed  in  service  as  soon 
as  the  temporary  engineering  build- 
ing soon  to  be  constructed  is  com- 
pleted. 
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WHAT  PRICE  YALTA? 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

ENterprise  10930  TWinoaks  IbH 


The  American  people  were  re- 
peatedly told,  and  waated  to  be* 
lieve,  there  were  no  secret  terri- 
torial agreements  made  at  any  of 
the  Big  Three  Conferences.  This 
would  nave  been  in  keeping  with 
the  Four  Freedoms  and  tne  so- 
called  Atlantic  Charter. 

•  *-'*' 

When  the  late  President  Roose- 
velt reported  (less  than  one  year 
ago)  to  the  Congress  on  The  Big 
Three  meeting  at  Yalta,  we  were 
again  reassni^ed  there  had  been  no 
secret  agreements  involving  terri- 
torial expansion  made  at  Yalta  or 
elsewhere. 

•  •    • 

Joseph  Stalin  doesn't  speak  of- 
ten, but  when  he  does  we  some- 
times have  the  sensation  of  sitting 
down  on  a  chair  that  isn't  there — 
Joe  has  always  been  able  to  reach 
in  his  pocket  and  pull  out  a  docu- 
ment backing  up  his  statement. 

•  •    • 

What  is  claimed  to  be  the  text 
of  ONE  Yalta  agreement  has  just 
been  published  (there  may  be  oth- 
ers). Among  the  concessions  made 
to  Russia  is  the  following:  "The 
Kurile  Islands  shall  be  HANDED 
OVER  to  the  Soviet  Union." 

•  •    • 
President  Truman  has  indicated 

he  did  not  know  of  this  agreement 
until  some  months  after  he  had 
taken  office.  Secretary  Byrnes 
states  that  he  did  not  know  of  it 
until  a  still  later  date. 

•  •    • 

A  question:  WHO  was  sitting 
on  this  secret?  WHO  and  WHAT 
and  WHERE  is  the  super-secret 
Government  of  this  Nation,  which 
reigns  supreme  to  the  President, 
Secretary  of  State  and  the  Con- 
gress? 

•  •    • 

Kick  this  one  around:  At  the 
time  of  the  Yalta  Conference, 
Japan  was  a  Sovereign  Empire, 
at  peace  with  Russia.  What  right 
had  Messrs.  Roosevelt  and  Churchill 
to  agree  that  a  part  of  Japan 
should  be  "handed  over  to  the  So- 
viet Union"? 

•  •    • 

If  you  are  troubletl  with  insom- 
nia try  this  at  bedtime:  This  Yalta 
Agreement  was  so  super  -  secret 
that  apparently  there  were  no  wit- 
nesses— 

•  •  • 
Is  this  "agreement"  an- 
other phoney,  as  has  been 
admitted  in  the  case  of  the 
"original  signed  copy"  of 
the  so-called  Atlantic  Char- 
ter? 


Honsing  in  the  Headlines 


The  plight  of  tlie  returning  service  men  who  can't  find  hoMM  to 
hv»  »«cfa  leM  rent,  has  arooacd  tbe  paUie,  tht  pmm»  and  the  poli- 
tkiam.  PaaacMS,  palUativea  md  proimuKCBieata.  plvs  aix-to-sixteco- 

point  programs  are  offered  daily. 


New  Method  For 
Packing  Sheeting 
Announced        I 


BURKE  FORM  CLAMPS 


TIMBER    RINGS 
COLUMN    CLAMPS 


COMPOUND 


CURING    COMPOUND  !> 
JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

RODS  REINFORCED    PAPER 

Tvpt's   of    Concrete   Construction   Specialties 
W.  J.  BURKE  &  COm  Inc. 
Br V ant  Street       •       San  Francisco       •       Phone  GArfield  876S 


STEEL  FLOOR  GRATING 
Bofcfej  Safety  Steps 

NON-SKiD  BRIDGE  FLOORING 


K  E  R  L  O  W 

Jlw^ard  ll*cfofi9iiior  ond  Triangular  Paitttras  Availabl« 
For  Various  Leadtn^s 

(UNN    CARLE    AND    CO. 


20  Potrero  Ave. 


UNderhill  5480 


Son  Francisco 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  6755 


Emergency  measures  must  be,  and 
are  being,  taken — most  of  them 
makeshift  and  inadequate,  but  the 
best  possible  in  the  crisis.  Key 
building  materials  and  equipment 
just  are  not  available.  The  task 
of  increasing  the  production  of 
building  materials  by  increasing 
wages  on  one  hand,  and  controlling 
price  rises  wth  the  other,  is  far 
from  easy.  The  profit  motive  can 
be  made  to  produce  both  materials 
and  houses,  but  at  what  price? 
Must  we  choose  between  nouses 
and  inflation?  Will  houses  really 
be  built  in  quantity  under  prior- 
ties  and  price  controls?  The  de- 
bate goes  on. 

Amid  the  confusion  of  words, 
ideas  and  argruments,  the  finger 
of  scorn  is  pointed  at  the  "build- 
ing industry,"  that  inept,  backward 
horse  -  and  -  buggy,  hidebound,  me- 
dieval, handicraft  industry  —  that 
anachronism  among  the  shining 
examples  of  industrial  efficiency. 
Can  this  be  the  same  industry'  that 
produced  Oak  Ridge  in  record 
time,  that  built  the  camps,  the  war 
factories,  the  naval  and  air  bases, 
whole  new  complete  towns  for  war 
workers  ? 

Is  it  possible  that  the  critics  of 
this  obsolete  industry  are  ready 
now  to  get  into  it  themselves  and 
show  the  waiting  world  that  they 
are  able  to  bring  about  the  great 
reformation  that  is  necessary  be- 
fore houses,  say,  can  be  produced 
and  erected  in  sufficient  quantities 
to  meet  current  needs,  at  low  unit 
costs  and  at  attractive  profit  to 
themselves?  Does  their  superficial 
review  of  the  complications  and 
ramifications,  conflicting  interests, 
vested  interests — real  estate,  poli- 
tical, labor,  manufacturing,  finan- 
cing, legal  interests — intrigue  them 
into  becoming  the  integrating-en- 
trepreneurs  who  will  bring  about 
the  changes  w^hich  they  have  dis- 
covered to  be  necessary,  and  which 
the  building  industry  has  itself 
known  for  so  many  years? 

Their  confidence,  enthusiasm, 
clear  -  thinking  analytical  minds, 
their  ingenious  and  ingenuous  ideas 


abundant  venture-capital,  would  be 
welcomed  by  those  now  within  the 


A  new  way  of  packing  sheeting 
to   protect    comers   has   been   an- 


plus  their   influence  -  where -influ-   jounced    bv    the    Wirebound    Box 
ence-counts,  to  say  nothmg  of  their 


industry   who  have  been  working  ifiosU    by    approximately    25    per 
toward  the  same  ends.    For  there  [cent  can  be  adapted  for   packing 


are  those  within  the  industry  who 
are  cognizant  of  the  need  for 
change,  who  know  the  direction  of 
progress,  and  who  understand  from 
bitter    experience    the    difflcultiee, 


Manufacturers     Association.     The 
new  method,  which  cuts  shipping 


wallboacd,    tin,    enanelcd    sheets, 

quires   of   paper,   propeller    shafts 
or  any  similar  articles. 

Packing  is  done  quickly  by  plac 


Central  Chapter 
1946  Directors 


obstacles,  and  limiUtions  that  are  |  ing  two  wirebound  mats  made  of 


encountered    on    every   side   every 
day. 

Perhaps  the  critics  -  turned  -  con- 
structors will  find  new  means  to 


3/16-inch  veneer  to  3/'8-inch  re- 
sawn  lumber  on  either  side  of 
the  sheeting,  making  a  relatively 
lightweight  but  sturday  crate  type 


eliminate  ignorance,  fear,  inertia,  |  package.  Wirebound  construction 
greed,  short-sightedness,  entrench- ,  makes  it  possible  to  reinforce  the 
ed  interests.  Then  will  the  rndus-  crate  at  ail  points  of  stress  and 
try  make  rapid  progress,  building !  strain  so  the  shipper  can  be  as- 
codes  will  permit  any  material,  j  sured  that  extra  large  sheets  may 
equipment  or  structural  system  to  be  shipped  long  distances  without 
be  used  so  long  as  its  performance  comer  breakage,  bending,  crack- 
is  up  to  a  scientific  standard.  Then  ing  or  wrinkling. 
will  labor  inrcease  its  productivity  For  example,  highly  finished 
and  efficiency,  train  thousands  of  wallboard  being  used  for  the  in- 
young  workers,  eliminate  its  re-  teriors  on  many  new  homes  is 
stncUve  practices  and  junsdic- 1  crated  by  placing  ten  sheets  in  a 
tional  disputes,  being  assured  of '  corrugated  liner,  then  in  a  rigid 
adequate  yearly  income  and  steady,  .  yet  lightweight  wood  frame  which 
rather  than  seasonal,  work.  Then  holds  the  sheets  firmly  in  position, 
will  land  costs  be  related  to  land  ,  Finally,  the  entire  unit  is  pack- 
use,  and  financing  will  protect  in- ,  aged  between  the  two  wire  bound 
terests    of    both    mortgagee    and  i  flats. 

mortgagor.  Then  will  come  the  i  ^pL„  „  „  ■  .  •  u  j  i 
technics  revolution;  then  will !  ,  J^f.  ^P^f »?  wirebound  closures 
every  new  invention  find  a  ready  1 5^"  ^,  *»"^'y  ^""^  ^^^rj^y  J^^" 
sponsor,  have  a  fair  trial  and  meet  ^^  ,^^JIZ  T.'  *"?  .*^^  ^^T 
with  no  unfair  competition.  Even- ;  ^nT  Jfi^f^-^K  ""  .*T^'  ^^  V'  \i' 
tually    vvill    come    \he    integrated  j  P?0  miles  without  damage  to  the 

shelter-service  industry  so  ration-   ^'^^Jj  J^l^'^f  ^'"^?^^  °^  ^^  T"' 

all V    envisioned    by    Buckminster  ^rarri^al  it  'd^Ttinarn '"^'^ 

7:  .    •.  .1.    ^       .•        *  .u        :■  These  are  some  of  the  advant- 

Or  IS  it  the  function  of  the  critics  i  ages  * 

to  remain  on  the  sidelines  writing  i      (i).   50  per  cent  savings  in  crat- 

the  headlines  to  inform  and  arouse   ing  time,  because  of  the  ease  and 

the  public?    This  should  help  the;  speed    of    packing    in    wirebound 
buildmg    industry    to    make    more  j 

rapid  progress  in  the  direction  in  j 

which    it    is    already    going.     The  1 

sideline  quarterbacks  may  accomp- ; 

lish   most  with  fewer  boos,  more  \ 

lustry  cheers,  or  perhaps  by  join- 1 

ing  the  motley  team  on  the  field  to 

show  just  how  the  game  can  and 

should  be  played. 


At  the  Annual  Meeting  of  Jan- 
uary 80,  Central  California  Chap- 
ter of  The  Associated  General  Con- 
tractors of  America,  Inc.,  elected 
the  following  Diractors  for  1946: 
Messrs.  Fred  J.  Early.  Jr.  (Fred 
J.  Early,  Jr.  Co.,  Inc.),  Carl  Gel- 
lert  (Standard  Buidling  Co.),  Robt. 
McCarthy  (Robt.  McCarthy  Co.), 
James  E.  Roberts  (Moore  and  Rob- 
erts', Harold  W.  Smith  (Dinwid- 
dle Construction  Co.),  Carl  N. 
Swenson  (Carl  N.  Swenson  Co.), 
and  Geo.  W.  Williams  (G.  W.  Wil- 
liams (3o.) 

Th  newly-elected  Board  convened 
on  February  11  and  unanimously 
elected  Robt.  McCarthy,  President, 
Harold  W.  Smith,  Vice-Pres.,  Carl 
Gellert,  Treasurer,  and  William  E. 
Hague.  Manager,  to  serve  as  offi- 
cers of  the  Chapter  during  1946, 
The  new  officers  are  all  well  known 
men  in  the  construction  industry. 

mats  as  compared  to  the  old-style 
nailed  wooden  container. 

(2).  25  per  cent  savings  in  con- 
tainer weight,  because  wirebound 
design  scientifically  combines  wood 
and  steel  making  it  possible  to  use 
lighter  weight  wood  slats  bound 
securely  with  strong  steel  wires. 

(3).  A  corresponding  savings 
in  shipping  costs  is  brought  about 
by  wirebound  methods  of  material 
savings. 

Wireboimd  mats  for  shipping 
wallboard  have  been  made  in 
lengths  ranging  ffrom  48-  to  152- 
inches.  Wirebound  manufacturing 
procedures  makes  it  possible  to 
make  the  ooats  in  almost  any 
length  or  width  for  any  type  of 
sheeting  material.  Information  can 
he  obtained  through  the  Wire- 
bound  Box  Manufacturers  Asso- 
ciation, 105  S.  La  Salle  St.,  Chi- 
cago 3,  ni. 


KENNETH  K.  STOWELL  i 


. . .  N\ewly  Organized  . . . 
METROPOLITAN  CONSTRUCTION  CO. 

Contractors  and  Engineers 
111  New  MontgoDHery  Street  San  Francisco  9 


CONCRETE  GUntllG 


DOuglas 


BY    HOUR   OR   CONTRACT 
Atl  Kinds 
Contractors 
Equipment 

Fully  4790 

Maintained   and  ^  #  •/ V 

Operated  Day  and   Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay  Bridge 


FULLER 

SHOWER 

DOORS 


^Ae  aeii 


44044^ 


can 


AidM 


All  siass  used  is  a  full  7/32  inch  thick.  Doors  are 
ec|uipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concedkd  cast  corner  braces  sive  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showii^s  all 
details. 

UUP   FULL€R  6.  CO- 


301  Million  Slr«e« 
£59  Tenth  Stit«t 
\ 


San  Francisco 
Oakland       • 


EX  brook  7151 
OLcf)court0167 


OWN  YOUR  OWN  SCAFFOLDING  EQUIPMENT 


Economically  Sold  .  .  .  Not  Rented 


l^  V^  *"  f      \  In-  Lp.  "ij 

for  horses  and  low  scaffolds 


KNIFE-GRIPS 

for  heavier  and  higher  scaffolds 


DU-ALLS  make  korsM 

and  trestle*  as  fast 

aa  wanttid 


Knife-Grips  for 
Heavy  4x4  Scaffolds 


SAVE  AND  RE-USE  YOUR  LUMBER 

Build  and  Dismantle  Your  Own  Scaffoldmg 
Without  Nails  or  Bolts 

NO  SKILLED  LABOR  REQUIRED 


These  Heavy  10  and  12-Gauge  Scaffold  Braclets 
Last  A  Lifetime 

HUNDREDS  USING  THEM—WHY  NOT  YOU? 


Kni£e-Grtpa  for 
Light  2x4  scaffolds 


Inspect  This  Modern  Scaffolding  At 


DU-ALL  horses  and 

scaffolds  made  in  a  jiffy 


WESTATES  PRODUCTS  COMPANY 


740  HARRISON  STREET 


Pk0me  DOuglas  6224 


SAN  FRANCISCO  7,  CALIF. 


Wide,  solidly  welded  sieel  channel  frame 

assures  adequate  drainage hinges  concealed 

against  weather  damage  ...  cover  plates  well 
reiofofced  for  srurdy,,  light  weight. 


AESOiyiElY  WATimiGHr 
FLUSH  TO  SIDEWALK 
GRATING  COVERS  OPTIONAL 
PURNtSHED  IN  ANY  SIZE 


<t: 


v; 


30 


METJIl 


JiRlJTOM 


Michel  &  Pfeffer 
Iron  Workftf  Inc. 


PRODUCTS 


TENTH  AND   HAIfliSON  •  SAN   flANClSCO,  CALIFORNrA 
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DAILY    PACIFIC     BUILDER 


^^^^^^^B  ^^^^^^^^^  •  III  11  ,1.1       I        ■■■■  iiiiimi , ,1111,111,, ,11^1, ,11,1  ^      iiiiinMiiiiiM  1 ''""^■""'''■'W^WMiMWWlBWIillllllMilMiH^^ 

ADVANCE  COMSTRPCTiOM^lPAi^TS 


THURSDAY.  FEBRUARY  14,  i946 


DAILY  PACIFIC  BUILDER 

(E«tabtish«d  18M) 
it.uad   Every  Morning.  Exc«pt  Saturday,  Sunday  and  L«oai  H«IM«y» 

^'^  pLfi^nS?  S?S£?^  **  ^^^  P^*^^*'-  co^istructlon  dally  ot  tha 
*^ic  <»a»t.  Maintaining  a  complete  news  reporting  awrlca 
,      covering  all  principal  building  knd  engineermTprojeSI^ 

Construction  Reports.  A  Legal  Newspaper  of  can- 

eral  clrculalion  aa  defined  by  thrSupertw 

Court  of  Ban  Franclaco  County. 

MM.       ^      4u    •««   SUBSCRIPTION   RATES: 

«SM  aev  Month;  |30  per  Year  (Payable  In  Advanoa).  tlngla  Copy,  IBo 

altered  aa  Second -Clasa  matter  July  25.  1907,  at  the  post  office 
at  San  Francieco,  California,   under  the   Act   of  Marcb   3,   187» 

PnUishedby 
STARKRATH  PRINTING  &  PUBLISHING  CO.     -m^ 
Under  a  management  agreement  witb 

F.  W.  DODGE  CORPORATION,  Owner 

Q.  E.  McGAVRAN,  Editor  J.  E.  ODQERS,  AdvarUalng  Managar 

465  Teath  St.,  San  Francisco  3  TeLt  MArket  7110 
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BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 


Commercial  BIdgs.  . 
Educational  BIdgs.  . 

HospiUls    ..- 

Industrial    BIdgs.   ... 

Public   Buildings   

Religious   Buildings 


1-  8 

9-10 

11 

12-13 

14-17 

18-19 


Social,  Recreational  BIdgs.  20-21 

Residential    Buildings   22-26 

Transportation  BIdgs.  _ 27 

Miscellaneous  BIdgs.  28-30 


1-8 — COMMERCIAL  BLDGS. 

2/4/46  •     2 

CONTRACT  AWARDED 
AUTO  LAUNDRY      Est.  Cost,  |35,000 
SAN  RAFAEL,  Marin  County,  Calif. 

A  St.  between  Third  and  Fourth. 
Construction  of  auto  laundry  building 

(70x100). 
Owner — Adrien   Bouche,   1666  Fourth 

St,  San  Rafael. 
Contractors — Cliff   Monk,    18    Wilson 

Ct,  San  Rafael,  and  Mario  Bottinl, 

802  C  St..  San  Rafael. 


All  bids  received  January  23  were 
rejected,  at  which  time  J.  A.  Bryant, 
Vallejo,  at  |11,567.47,  submitted  lowk 
bid. 

The  work  will  not  be  readvertiaed 
but  will  be  done  through  the  pur- 
chase and  removal  of  buildings  at 
Benlcia,  to  be  set  up  at  the  airport 

2/14/46  •     •     6 

PLANS    BEING    FIGURED— 
BIOS  OPEN   FEB.  26,  2  P.  M. 

STOIiE   BUILDING 

OAKLAND,  Alameda  Co.,  Cal.    Brod- 

erick  Street. 
Construction    of    reinforced    concrete 

store  building. 
Owner— Withheld. 

Architects — Miller   &    Wamecke,    Fi- 
nancial Center  Bldg.,  Oakland. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

Erbentraut  &  Summers,  446  Sixth 
St,  San  Francisco. 

Barrett  &  Hilp,  918  Harrison  St., 
San  Francisco. 

Parker,  Steffens  and  Pearce,  135 
South  Park,  San  Francisco. 

Stolte,  Inc.,  8451  San  Leandro  St., 
Oakland. 

John  M.  Bartlett,  1706  Parker  St., 
Berkeley. 

Empire  Constr.  Co.,  Ltd.,  344  Har- 
riet St.,  San  Francisco. 

Ed  Stahl. 


2/14/46  •     ^ 

TO    START    WORK 

STORAGE   PLANT  Cost,  $200,000 

WILLOWS,  Glenn  County,  Calif.  Te- 
hama St. 

Construction  of  bulk  storage  plant 
70   feet  high. 

Owner — Willows  Rice  Drier  &  Stor- 
age Co.,  R.  A.  Renaud,  partner. 
NW.  Willows. 

Engineer— Robert  Martin,  San  Fran- 
cisco. 

Contractor— John  Berlinger,  Box  396, 
Orland.  Calif. 


2/14/46  •     2 

PLANNED 

AIRPORT  Cost  over  $10,000 

GILROY.  Santa  Clara  County,  Calif. 
Morey  Ave.,  52-acre  site. 

Construction  of  2200-ft  long  flight 
strip,  hangars  and  necessary  equip- 
ment for  servicing  planes. 

Owners— Francis  Blake,  Murray  Ave.. 
Gilroy,   and   Stewart  Fletcher,   Gll- 
roy. 
Grading    of    the    field    will    begin 

immediately. 
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2/14/46  • 

PLANS    BEING    FIGURED- 
BIDS  OPEN    FEB.  26,  2  P.   M. 
STORE  BUILDING 
BERKELEY,    Alameda   County,   Cal. 
Construction    of    reinforced    concrete 

store  building. 
Ownei^-University   YMCA,  Berkeley. 
Architects— Miller   &   Wamecke,    Fi- 
nancial Center  Bldg,   Oakland. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

Erbentraut   &   Summers,   446   Sixth 
St.,   San  Francisco. 

Parker,    Steffens    and    Pearce,    135 
i?outh  Park,   San  Francisco. 

Barrett    &   Hilp,   918   Harrison    St., 
San  Francisco. 

Stolte.  Inc.,  8451   San   Leandro  St, 
Oakland. 

Ed  Stahl. 

John    M.    Bartlett,    1706   Parker   St, 
Berkeley. 


2/14/46  •     4 

BIDS   REJECTED 

AIRPORT  BUILDING 

NAPA.     Napa    County.    Calif.    Napa 

County    Airport    five    miles    south 

of   Napa. 
Construction    of    temporary  adminis- 
tration building. 
Owner — County  of  Napa.  R.   A.  Dol- 

larhlde.    county    clerk.    Courthouse, 

Napa. 
Architect — Russell  Gueme  de  Lappe. 

Hotel  Claremont,  Berkeley. 

1 _ 

for 
STUCCO 


9-10— EDUCATIONAL 
BUILDINGS 


2/14/46  •     •     9 

BOND    ELECTION 

SCHOOL  BLDG. 

BELMONT,  Sian  Mateo  Co.,  Calif. 
Ralston  Avenue  near  Belbum  Vil- 
lage. 

Construction  of  school  building  to  be 
known  as  the  Barrett  School. 

Owner — Belmont   School   District. 

Architect — Not   Selected 
The    Belmont    School    District    will 

vote  March  4  on  a  proposal  to  issue 

bonds   in    the   amount    of   |120.000   to 

finance   the  above  construction. 


ATTENTIO 

CONTRACTORS 

We  now  have  ,  .  . 

STRUCTURAL  STEEL  ERECTION  CREWS 

available  for  LARGE  or  SMALL  PROJECTS. 


REINFORCING  STEEL,  WIRE  MESH  AND 

STEEL  SASH  furnished  and  installed  at  lowest 

prices  .  .  .  Let  us  quote  on  your  next  job. 

Erection  of  pre-fabricated  STEEL  BUILDINGS 

a  specialty. 

SAN  JOSE  STEEL  COMPAIIY,  110. 

■    ■■  ■■■■-i-fi-r  i-i-i-i-i-n 


Its  NORTH  30TH  STREET    -    SAN  JOSE.  CALIFORNIA 

Pfcoiie  COI«nbio  4184 


2/14/46  • 

PREPARING   PLANS 

COLLEGE  BLDGS.         Cost,  $600,000 

OAKLAND,  Alameda  Co.,  Calif.  Sem- 
inary  and  MacArthur  Blvd. 

Construction  of  life  science  building, 
library  building  and  residence  hail. 

Owner— Mills  College,  F.  W.  Went- 
worth,  Financial  Vice-Pres.,  Sem- 
inary and  MacArthur  Blvd.,  Oak- 
land. 

Architect — Clarence  W.  Meyhew,  6026 
Acacia  St,  Oakland. 
The    science    hall    will    be    erected 

first,  under  present  plans. 

2/14/46  40 

TO    PREPARE    PLANS 

PHOENIX,  Ariz. — Consulting  En- 
gineers Johannesen  and  Girard,  606 
Ellis  Bldg.,  Phoenix,  have  been  com- 
missioned to  prepare  plans  for  con- 
struction of  the  following  public 
works  projects  for  the  city  of  Phoe- 
nix: 

Paving   unpaved   streets,   $1,425,000. 

Water  distribution  system  improve- 
ments and  extensions,  $850,000. 

Relining  30  miles  disintegrated  con- 
crete sewers,  $1,425,000. 

Storm  sewers  in  unserved  portions 
of  city,  $760,000. 

Modernize  lighting  for  commercial 
and  residential  districts,  $425,000. 

Runways  and  service  buildings  for 
municipal    airport,    $2,550,000. 

2/14/46  •     •     8 

COMPLETING   PLANS 
RADIO  APPLIANCE  STORE 
SAN  FRANCISCO.    753  Market  St. 
Remodel  building  to  radio  appliance 
unit    including    a    200-seat    audi- 
torium for  demonstrations  and  en- 
tire glass  floor  front. 
Owner — Hale  Bros.,  807  Market  St 
Architect— William    G.    Merchant.   57 
Post  Street 

Plans  are  expected  to  be  completed 
and  bids  asked  in  about  two  months. 


2/4/46  •     9 

PREPARING  PLANS 

SCHOOL  ADDITION       Cost,  $200,000 

FAIR  OAKS,  Sacramento  Co.,  Calif. 
Five  miles  of  Roseville. 

Construction  of  school  addition.  In- 
cluding additional  classrooms,  music 
department  cafeteria,  shops,  etc. 

Owner— San  Juan  Union  High  School 
District.  William  T.  Mooney,  prin- 
cipal. Fair  Oaks. 

Architect— Chas.  F.  Dean,  California 
State  Life  Bldg,  Sacramento. 
The    school    district    voted    bonds 

February  1  in  amount  of  $200,000  to 

finance  construction. 
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2/14/46 
COMPLETING  PLANS 

LOS  ANGELES,  Calif.— Architect 
Arthur  Froehlich,  367  S  Robertson 
Blvd..  Beverly  Hills,  is  completing 
plans  for  the  construction  of  a  one- 
story  addition  to  a  warehouse  and 
factory  building  at  702  W.  Gage  Ave., 
Los  Angeles,  for  Thompson  Gla,8s  & 
Paint  Co.  It  will  cover  an  area  lOOx 
174  feet ;  reinforced  concrete  walls, 
wood  trusses,  composition  roofing, 
concrete  floors,  steel  sash,  metal 
doors:  cost,  $40,000. 


2/14/46  • 

TO  PREPARE  PLANS 

INDIO,  Riverside  Co..  Calif.— Arch- 
itects Allison  &  Rible.  306  Quinby 
Bldg,  Los  Angeles,  are  preparing 
working  drawing^s  for  the  construc- 
tion of  an  addition  to  the  elementary 
school  at  Ave.  46  and  Jackson  St., 
Indio,  for  the  Indio  Public  Schools, 
Indio.  The  addition  will  involve  the 
construction  of  14  claasrooms,  audi- 
torium, library,  domestic  science 
room,  administration  offices,  toilet 
and  service  rooms.  The  buildings  will 
be  1 -story,  frame  and  stucco,  frame 
roof,  composition  roofing,  steel  sash, 
air  conditioning,  acoustical  ceilings, 
special  lighting  fixtures,  plumbing, 
painting,   plastering,   electrical  work. 


THE 
IMPROVED 

I/,  m/ 


c^ri  -  U^  La^aU-c- 


STUCCO   CEME 


More  Tafi3i%  Per  Sack  •  Spreocfs  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


2/14/46  •     9 

PROSPECTIVE    BIDDERS 
SCHOOL  BUILDINGS 
PITTSBURG,  Contra  Costa  Co.,  Calif. 
Construction  of  two  frame  and  con- 
crete and  brick  veneered  additions, 
one    3-classroom     addition     to    the 
senior  high  school  and  one  4-class- 
room    and    toilet    addition    to    the 
Junior  high  school. 
Owner  —  Pittsburg    Unified     School 
District,  Arman  Stow,  clerk,  Pitts- 
burg. 
Architect— Charles  F.   Dean,  Califor- 
nia  State   Life    Bldg.,  Sacramento. 
Plans    and    specifications    may    be 
obtained  from  the  office  of  the  archi- 
tect upon  deposit  of  $25. 

Each  bid  must  be  accompanied  by 

certified    check,    cashier's    check    or 

bidder's  bond  in  amount  of  5%  of  bid. 

As    previously    reported,    bids    will 

be  opened  February  18,  8  P.  M. 

The     following     contractors     have 
taken  out  plans: 

Lawrence  Construction  Co.,  9020  V 
St.,  Sacramento. 

Bingham    Construction  Co.,  4826   J 
St.,  Sacramento. 

Transwestem  Construction  Co.,  1402 
Front  St..  Sacramento. 

Russell  P.   Catallne,   1075  Cumber- 
land St.  Pittsburg. 

Vincent  G.   Siino.   461   W.   10th   St, 
Pittsburg. 

John  J.  Siino,  1020  Beacon  St,  Pitts- 
burg. 
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BIDS  WANTED 

SAN  FRANCISCO— Until  February 
27,  2:30  P.  M.,  bids  will  be  received 
by  the  Department  of  Public  Works, 
Room  282  City  Hall,  for  alterations 
and  additions  to  Room  207  Hall  of 
Justice,  Kearny  and  Washington  Sts. ; 
Job  No.  49a 

Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A.  Riedy,  Room  265  City  Hall, 
upon  deposit  of  $5. 
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BIDS  WANTED 

PHOENIX.  Ariz.— UnUl  March  2, 
11  A  M.,  bids  will  be  received  by 
the  board  of  truatees  of  School  Dia- 
tric  No.  14  of  Maricopa  Coimty  at 
the  office  of  Gilmore  &  Vamey,  arch- 
itects, 303  Luhrs  Tower,  Phoenix. 
Ariz.,  for  the  construction  of  an  addi- 
tion to  the  Creighton  School.  22nd 
St  and  Virginia,  Phoeniz,  Ariz.,  for 
the  district  Plans  and  specifications 
may  be  obtained  from  the  office  of 
the    architects    upon    deposit   of   $10. 

2/14/46  •     9 

BIDS  WANTED 

SAN  FRANCISCO— UnUl  February 
27,  2:30  P.  M.  bids  will  be  received 
by  the  Department  of  Public  Works, 
Room  282  City  Hall,  for  general  con- 
struction of  covered  porch  at  Mlra- 
loma  School,  Omar  and  Sequoia  Way ; 
Job  No.  497. 

Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A.  Riedy.  Room  266  City  Hall, 
upon  deposit  of  $5. 
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CONTRACT  AWARDED 
LOS    ANGELES,    Calif .  — Stronach 
i  Construction    Co.,   115    N.    Robertson 
'  Blvd.,  Los  Angeles,  has  been  awarded 
contract   for   the    construction    of    a 
two-story  factory  and  office  building 
at  2619  S.  Hill  St,  Los  Angeles,  for 
Adeie-Califomia,  David  Isaacs,  818  S. 
Broadway,  Los  Angeles.  It  will  cover 
an  area  50x131  ft. ;  reinforced  concrete 
construction,  wood  roof  construction, 
composition    roofing,    cement    floors, 
steel  sash,  fire  doors,  wood  partltiona. 
Plans    were    prepared    by    Architect 
Arthur  Fro^lich,  867  S.  Robertaoa 
Blvd.,  Beverly  Hills. 


PLANS  ON  FILE 


Tha    f4llawing    list    of    plans    and    specifications    for    construction 

projaota  are  now  available  for  inspection   at  the  offica  of  DAILY 

IfACIFiC  BUILDER,  465  Tenth  Street,  San   Franciaoo. 


Work 


Location 


Bid  Opaning  Data 


Outdoor  Gumnery  Ranga 
Spec  17507,  NOy  18346 

I   Automobile  and  Appliance  Bldg. 
Geary  Blvd.  and  Blake  Street 


Crows  Landing 


S-M 


San  Frand!sco 


3-26 


9! 
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ARCHITECT   SELECTED 

SCHOOL  ADDITION      Cost,  $190,000 

SAN  CARLOS,  San  Mateo  Co.,  Calif. 

Construction  of  one  building  to  con- 
tain 5  classrooms,  lavatory  unit, 
offices,  clinic  and  combination  U- 
brar>'  and  teachers'  room  d|  White 
Oaks  Grammar  School,  and  the 
preparation  of  the  Arundel  Street 
site  for  construction  of  additional 
classrooms. 

Owner— The  San  Carlos  Elementary 
School  District.  826  Chestnut  St, 
San  Carloa. 

Architect— E.  J    Kump  Co.,  251  Kear- 
ny St,  San  Franclsca 
The    school    district    voted    bonds 

December  4  in  the  amount  of  $100,- 

000    to    partially    finance    the    above 

construction. 


2/14/46  • 

CONTRACT    AWARDED 

PLANT  Est.  Cost,  $300,000 

SUNNYVALE.  Santa  Clara  Co.,  CaL 
East  of  and  adjacent  to  present 
site.    N.  Pastoria  Ave.  and  Evelyn. 

Construction  of  concrete  and  steel 
receiving  and  processing  cannery 
building. 

Owner— Libby,  McNeil  &  Llbby,  N. 
Pastoria  Ave.  and  Evelyn  Avenue, 
Sunnydale,  and  60  California  St, 
San    Francisco. 

Structural  Engineers — Ellison  &  King 
500  Sansome  St,  San  Francisco. 

Contractor— Earl  W.  Heple,  494  Del- 
mas  Ave.,  San  Jose. 


i 


SUB -BIDS  WANTED 

Oanaral  ooi^tractors  desinng  auo-oids  on  any  job  a(~»  invited  to  nrtaka  known 
thair  requlramat.ta  In   this  column.     Thar*   is   no  charge  for  thia  aarvlea. 


Tulana   Farma  Grain    Elevator,  Worden,  Ore.;    Bids   ipen    Feb.   14^   Nocn. 
Carrico  ft  GauUer,  366  Ocean  Ave.,  San  Francisco   (JUnlper  4-8081). 


Tank  Truck  Loading  Fac,  Standard  Oil,  Richmond;  Bids  open  Fab.  18,  Noon 
Swlnerton  ft  I^Talberg  Co.,  226  Bush  St..  San  Francisco   (GArfield  2980 
Barrett  ft  Hilp.  918  Harrison   St,   San   Francisco    (DOuglas  0700). 


14-17— PUBUC  BLDGS. 


11— HOSPITALS 
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BIDS   WANTED 

AJO,  Ariz.— Until  March  6,  2  P.  M., 
bids  will  be  received  by  the  office 
of  district  engineer.  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, 838  U.  S.  Appraiser's  Bldg.. 
San  Francisco,  for  furnishing  and 
installing  new  lighting  plant  in  the 
United  States  Border  Station,  at  Ajo, 
Arizona. 

i  Plans  and  specifications  obtainable 
i  from  the  above  office  of  the  district 
I  engineer. 


Supw^rudura,  Shop  Bldg.  No.  411,  ShIpfitters  and  Boilermakers  Shop,  San 
Franciaoo   Naval  Shipyard;   Bl^s  open   February  21,  ii   A.   M. 
Erbentrant  ft  Summers,  446  Sixth  St.,  San  Francisco   (MArket  8310) 
A.    Famell    Blair,    9    Main    St,    San    Francisco    (YUkon    0390) 
Jaa.  L  Barnes  Constr.  Co.,  941  Rusj  Bldg.,  S.  F.  (EXbrook  6005  or  7054) 
Peter  Kiewit  Sons   Co.,  442  Post  St.,   San   Francieco    (EXbrook   5736) 
Parker,  Steffens  ft  Pearce.  135  South  Park,  San  Francisco  (EXbrook  6639) 
Barrett  ft  Hilp,  918  Harrison   St,  San   Francisco    (DOuglas  0700). 
Clinton   Conatr.   Co.  323   Folsom   St.   San   Francisco    (SUtter  8440). 
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PLANNED 

CHURCH         Estimated  Cost,  $30,000 

LODI,  San  Joaquin  County,  Calif. 
Washington  and  Walnut  Sts. 

Construction  of  one-story  church, 
basement   to  seat   450-500  persons. 

Owner — Glad  Tidings  Temple,  Assem- 
blies of  God,  Rev.  Mark  A  Hln- 
man,  pastor,  315  E.  Walnut  St, 
Lodi. 


u! 
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PREPARING    SKETCHES 

HOSPITAL 

LODI,  San  Joaquin  County,  Calif. 
Ham  Lane  and  Walnut  St 

Construction  of  l(X)-bed  H-type  hos- 
pital  (Lodi  Memorial). 

Owner — Lodi  Memorial  Hospital  As- 
sociation, Lodi.  Calif. 

Architect— W.  D.  Peugh.  333  Mont- 
gomery St,  San  Francisco. 
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TO  ASK   BIOS 

OFFICE  BUILDING 

Approximate  Cost,  $18,000 

SAN  MATEO,  Calif.  El  (^amlno  Real 
and  Crystal  Springs  Rd. 

Construction  of  1-story  office  build- 
ing for  three  20-foot  offices. 

Owners — Jerome  Draper  &  Co.,  257 
Primrose  Rd.,  Burllngame;  Ernest 
Wilson,  307  B  St,  San  Mateo,  and 
James  McDonald  III,  1335  Brandt 
Rd.,  Hillsborough. 

Architects— Higgins  &  Root,  Security 
Bldg.,  San  Jose,  and  Leo  J.  Sharps, 
1477  Burllngame  Ave.,  Burllngame. 
Bids   win   be   asked  within    a  few 

days  by  Mr.   Sharps. 


Warehouse,  Standard  Oil  Co..  7th  and   Irwin  Streets,  San   Francisco;    BIda 
open    February   15. 
Robert  McCarthy  Ca.  1050  Klrkham  St.  San  Francisco   (OVerland  4060) 
Dinwiddle  Constr.  Co..  Inc..  210  Crocker  Bldg.  S.  F.    (EXbrook  5616) 
Peter  Kiewit  Sons  Co.,  442  Poet  St.  San  Francisco    (EXbrook  5786) 
M.  ft  K  Corp..  200  Financial  Center  Bldg..  S.   F.   (EXbrook  7624). 
E.    S.    McKlttrick    Co.,    610— 16th    St,    Oakland    (TWlnoaks    6070) 
Barrett  ft  Hilp.  918  Harrison   St..   San  Francisco    (DOuglas  0700). 
Parker,  Steffens  ft  Pearce.  135  South  Park.  San  Francisco  (BlXbrook  6639) 
Moore  ft   Roberts.   693   Mission    St..   San    Francisco    (GArfield   8579). 
Fred  J.  BSarly  Co..  868   Pine   Street    San    Francisco    (SUtter   1731). 
Haaa  Constr.  Co..  326  Merchants'  Exchange  Bldg.,  S.  F.  (EXbrook  1206) 
Swlnerton  ft  Walberg  Co.,  225  Bush  St.  San   Francisco    (GArfield  2980) 
Clinton   Oenstr.    Co.   923    Folsom    St.    San    Francisco    (SUtter    3440). 

Auto  Salea  and  Service  Bldg.,  San    Francisco;    Bids  open    February   17 
MacDonald,   Young  &  Nelson,   127  Montgomery  St.,  St.   F.   (SUtter  8296) 
Peter   Sorensen.   927   Arguello    St.   Redwood    City    (Redwood   2212). 
Carrico  ft  Gautier.  365  Ocean  Ave..  San  Francisco  (JUniper  4-8061) 


Theatre    Bldg.,    Salinas;    Bids    open    February    15.   4    P.    M. 
Erbentraut  ft  Summers,  446 — 6th   St.,   San   Francisco    (MArket   8310) 
Carl   N.  Swenson   Co.,   356   Stockton   Ave.,    San    Jose    (BAIlard   2602) 


Ongara    Food   Locker   Bldg.,   Greenfield   Avenue,  San    Anselmo;    Bids   open 
February   14,  5:00   P.   M. 
E.   P.   Merritt    102   Rialto   Bldg.,   San    Francisco    (YUkon   0666). 


Chevrolet   Agency,   San    Rafael;    Bids   open    February   15,   5   P.    M. 
Peter  Sartorio,  262  Clementina   St,   San   Francisco    (GArfield  8317). 


12-13— INDUSTRLVL 
BUILDINGS 
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WORK   UNDER  WAY 
DISPLAY  BUILDING 
WOODLAND,  Yolo  County,  Calif. 
Construction    of   concrete   equipment 

display    building    (7000    sq.    ft    in 

area)  with  wooden  roof. 
Owner — Weaver  Tractor  Co..   Ernest 

W.  Hull,  Browns  Comer,  Woodland. 
Contractor— Charl«8    Unger,    'M2e   Ith 

Ave.,  Sacramento. 
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CONTRACT   AWARDED 

ANACORTES.  Wash.— Van  Keulen 
ft  Sons.  Belllngham,  WsLsh.,  at  $2110, 
awarded  contract  by  the  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration. 838  U.  S.  Appraiser's 
Bldg.  San  Francisco,  for  exterior 
and  Interior  painting,  XJ.  S.  Post 
Office.  Anacortes,  Wash. 


Ongara   Food   Locker,  San   Anselmo:    Bids  open   February  14,  5  P.  M. 
Peter  Sartorio,   262  Clementina   St.,   San   Francisco    (GArfield   8317). 


Outdoor  Gunnery   Range,   NAAS,  Crowa   Landing;    Spec.  17507;    Bids  opan 
February  26,  11   A.  M. 
Erbentraut  ft  Summers,  446  Sixth   St.   San   Francisco    (MArket  8316). 
Patrick  M.  Sofarelll.  20337  Anita  Ave.,  Hayward   (Hav-ward  806). 
Henry    Arian.    4142    Geiry    Blvd.,    San    Francisco    (BAyview    6797) 
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CONTRACT  AWARDED 
I  SAN  JOSE,  Santa  Clara  Co.,  Calif. 
I  — C.  E.  Wait,  San  Francisco,  at  $535. 
I  awarded  contract  by  the  Federal 
I  Works  Agency,  Public  Buildings  Ad- 
!  ministration,  838  U.  S.  Appraiser's 
;  Bldg..  San  Francisco,  for  new  parti- 
Itlons.   etc.,   at  the  U.   S.   Post  Office, 

San  Jose. 


EIrgero  Raa^  Merced  Ave.  near  Garcia,  8.  F.;  Bids  opan  Feb.  14,  9  P.  M. 
M-   J.   King.   Inc.,  231   PrankJin    St.,   San   Francisco    (UNderhiU    8209. 


Kunst  Broo.  Store  Bldg.,  Vateneia  nr  Oubeca;    Bids  open   Feb.  14,  5  P    M. 
M.   J.   King,   Inc.,  231   Franklin   St,   San   Francisco    (UNderhiU    8209 


Reaidenca  for   San    Francisco    Theological    Seminary,    San    Anselmo;    BIda 
open    February  21,   3:00   P.    M. 
B.  &  R.    Constr.   Co..  268  Market   St,  San   Francisco    (DOuglas   7518' 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdaie  Ave..  San  Franclaco  (Mission  14M) 


2/4/46 

PLANNED 

SUBSTATION  Est.  Cost.  $60,000 

YUBA  COUNTY,  Calif.  Midway  be- 
tween Mary.<5ville,  Wheatland  and 
Nicolaus  substations. 

Construction  of  Plumas  substation 
and  8600  feet  of  new  line  and  re- 
placement of  16.000  feet  of  iron  wire 
distribution  circuit 

Owner— Pacific  Gas  ft  Electric  Co., 
E.  C.  Johnson,  division  manager, 
1111  F  St,  Marysvlile. 


U      ^^ 
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ICOMPLETING   PRELIMINARY 
'  PLANS 

!     OXNARD,     Ventura     Co..     Calif.— 
i  Architect  Roy  C.  Wilson.   P.  O.   Box 

951.  Santa  Paula,  is  completing  pre- 
1  llmlnary  plans  for  a  new  city  Jail 
I  to  be  built  In  Oxnard  for  the  City  of 
|Oxnard.  The  building  will  be  one- 
i  story,  masonry  construtclon,  ajid  will 

contain  standard  cell  blocks. 


12 
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PREPARING   PLANS 
MACHINE  SHOPS  Cost.  $100,000 

SANTA  CLARA  COUNTY,  Calif.  Al- 
vlso- Santa  Clara  Rd. 
Construction  of  machine  shops  (lOOx 

240  ft),  windows  on  all  four  sides, 

wood  trusses. 
Owner — Pacific  Can  Co.,  E.  F.  Euph- 

rats,  president,  Monta  Vista,  Santa 

Clara  County. 
Architect — Not  given. 
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CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— Stronach 
Construction  Co.,  115  N.  Robertson 
Blvd..  Los  Angeles,  has  been  awarded 
a  contract  for  the  construction  of  a 
2-story  factory  building  at  2621  S. 
Hill  St.,  Los  Angeles,  for  Murray 
Goldstein,  818  S.  Broadway.  Los  An- 
geles. It  will  cover  an  area  50x131  ft. ; 
reinforced  concrete  construction,  wood 
roof,  composition  roofing,  cement 
floors,  steel  sash,  fire  doors,  toilets, 
interior  plaster  work.  Plans  were  pre- 
pared by  Architect  Arthur  Froehlich, 
367  S.  Robertson  Blvd.,  Beverly  Hills. 


2/14/46  •     •     16 

CONTRACT    AWARDED  j 

ELECTRICAL  WORK  j 

Contract  Price.  $3,141  j 

OAKLAND.  Alameda  Co..  Cal.    Sec-  '■ 
tion  A.  Grove  Street  I*ier.  j 

Electrical    work    in    connection    with  j 
construction  of  offices  on  the  mez- 
zanine floor  of  building  to  Involve 
1458  sq.  ft.  area. 

Owner  —  Oakland  Port  Commission, 
foot  of  Grove  Street,  Oakland.         , 

Contractor — T.  L  Rosenberg  Co.,  372 
Fifth  9t,  Oakland.  I 


Kriager  Automotive    and    Sales    Bldg.,    Geary    and    Blake,    San    Franclsoo! 
Bids  open   February  26,  3   P.  M 
S.  J.  Amoroso  Constr.  Co  ,  2100  Oakdaie  Ave.,  San  Francisco  < Mission  1490) 
1     Erbentraut  ft  Summers,  446   Sixth    St,   San   Francisco    (MArket   8810). 
I      Empire  Constr.  Co..  344  Harriet  Street  San  Fraifcisco   (HEmlock  8*00) 

Industrial  Bldg..  Tennessee  near  20th  St,  S.  F.;   Bids  opan   Feb    19.  11   A.  M. 
Erbentraut  ft  Summers,  446  Sixth  St.,  San  Francisco   (MArket  8310* 

Store  Btdg.,  University  YMCA.  Berkeley ;   Bids  open   Feb.  26.  2  P.  M. 
Erbentraut  &  Summers,  446  Sixth  St.,  San  Francisco   (MArket  8310) 

Store  Bldg.,   Broderick   St.,   Oakland:    Bids  open    Feb.  26,  2  P.    M. 

Erbentraut  ft  Summers,   446  Sixth   Sft.,   San   Francisco    (MArket  8810) 

Richland    ElemenUry    School    District,    School    Bldg.,    Shatter;    Bids    opan 
February  27,  7:30   P.   M. 
Guy  E.  Hall.   1326  30th   St,   Bakersfield    (Bakersfield   88605) 


12 


2/14/46 

TO    BE   CONSTRUCTED 

OXNARD,  Ventura  Co..  Calif.— 
Stokley-Van  Camp.  Inc..  announced 
the  building  of  a  frozen  food  plant 
at  Oxnard  for  the  Stokley-Van  Camp 
and  Union  Ice  Co.,  joint  venture.  211 
N.  Oxnard  Blvd.  The  plant  will  be 
erected  on  Union  Ice  property  at  the 
present  sites  of  buildings  of  the  Wil- 
liams Farms,  American  Fruit  Grow- 
ers and  Ardonez  Farms ;  estimated 
cost,  $300,000. 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


MacDONALD,  YOUNG  &  NELSON 
General  Contractors 

Sperializing  in  Industrial  and  Coramcrciid  Buildmfl 


1 


GRAEVE  K.  MacDONALD 

DALLAS   YOUNG 

C.  EDWARD  NELSON 


127  MON1GOMERY   STREET 
SAN   FRANCISCO.   CALIF. 
PHONE— SUTTER  82S6 


GAMERSTOR  &  GREER  ISMBER  60. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 


Bar    Francisco 
1S0O   ARMY    STREET 
ATwater    1300 


Oakland 
2001    LIVINGSTON    STREET 
KEilog  4  i8S4 


IWU  analyze  and  survey  contingencies 
before  you  bid— let  [jjj  give  you  the 

benefit  of  a  compiete  Insurance  Survey. 


F«f,  aSOAlTY,  RDflin  andSURITY 

Sec  Your  Agent  or  Broker 

INSURANCE  AND  WOlMNiTY  GROUP 


'  il >w 


Pacific  Coast  Dep  t    650  Milb  Tower,  San  Francisco  4 

R.  H.  Grifftth.  Vict  Pres.  R.  Lyw  Colomb,  AsstMgr. 

Craiq  H  Dill.  Supt.,  Survey  Department 


FOR  SALE 

NEW  &  RECONDITIONED 
DIMENSION  LUMBER 

TIMBERS,  waliboardA.  plumbing:. 
pip<\  miilwork,  and  other  building 
materia's.  SALE  PRICES.  Large 
stocks  of  **hard  to  fet"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING    CO. 

2900  Third  St.      -      VAleiltia  4977 


Boilers — High  Pressure  and  Heating 

I     NEW      AND      REBUILT 
AU  Sbet  and  Types  of  Steel  TAola 

OCEAN  SHORE  IRON  WORKS 

550  Eigfath  St  -  Phone  UNderhiU  4310  - 


70 -ft     STEEL  TOWER,    28   M   caL 
■■  REDWOOD  TANKand  two  66- In.  x 
24-ft.    X     A -In.    OTEEL.   FRESSUHl] 
TAJ'fKS  to  b«  sold  as  ona  unit  Lo- 
cated    to    San    Franciaoo.    Must    ba 
j  removed   at   once.     Sacriflca     Write. 
j  phone     or     wire     for     mformation. 
CLEVELAND    WRECKING    CO. 
2800  Third   Street,  San   Francisco 
VAIencIa  4t77  (tf) 


Safety  FINLENITE  Tread 


Steps,  Noxmcs,  Platforms, 

AH  Types  Gray  Iron  Castii^t 
SAN    FRANCISCO    IRON    FOUNDRY 

(BAN  FRANCISCO  IRON  WORKS > 
260  TOWNSEND  STREET  Phone  DOnfiaa  IITO 


No.  1  R  W.  SPLIT  FENCE  POSTS. 
1 4x5— 7ft,  59c  delivered  within  50 
j  miles  radius  of  S.  F.  Truckload  lots, 
j  Order      early.      TRANSOM      COAST 

SERVICE.   420    Market    St.,    S.    F.   IL 

SUtter  121»2. 


j  Approx.  45,000  sq.  ft.  LUMBER  1x6  ' 
and  2x4  buiit-up  in  forms.  If  Inter-  j 
ested   in  entire  lot  phone  EX  flMK. 

I  {2/13-14-15-l«(19)  J 


CONTRACTORS-^Save  Money  and  Time       • 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET        -        SUttar  8361  8AN  FRANCISCO 


PREPARED   BY 


LeROY   SERVJCE 


CLAY  PRODUCTS 

I  Specify  QUALITY  Materials 

'       N.  CLARK  &  SONS 

l(Hh   &   Division   Streets   -    SAN    FRANCISCO   -   KLondike   2-0462 
Main  Offic«  A  Factory.  401  Paeiflc  Atc-,  Alameda  -  LAkehurst  2-M77 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS, 
TRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-1861. 


WANTED 


WORK     FOR     D     •     TRACTOlta. 

CARRYALLS  and  TKtRA  OOBRA8. 
Pfeana  Stooktaa  MOi.  If 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Bctl»i«y8317  1335  SDCTM  STT^  Bark«l«y  2,  CiJif. 


THimSDAY  FEBRUARY  14.  1946 


DAILY     PACIFIC    BUILDER 


2/14/46  •     16 

BIOS  WANTED 

SAN  FRANCISCO— UnUl  February 
20,  1:45  P.  M.,  bids  will  be  received 
by  the  Department  of  Public  Works, 
P.oom  282  City  Hall,  for  sign  letter- 
ing in   the  Bureau  of  Engineering. 

Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A.  Riedy.  Room  265  City  HalL 


16 


APVANCE  C^NSTHPCTIOW  REPOHTS 


age  and  boiler  room.  First  floor  will  i  the  public  streets  of  the  City  of  Val 
contain  offices,  trophy  room,  loiinges,    lejo,   consisting   of  automatic  traffic    2/4/46 
snack  bar  and   storage.   The   second  I  signals  and  all  the  appurtenant  and 
floor  will  Include  a  main  auditorium-  I  accessory  parts  thereof,  including  all 


CONTRACT   AWAROED 


MARION  COUNTY,  Ore.— Kucken- 


40 1      Mitchell     Diamond     Drill     Co., 
11,540  submitted  only  other  bfll. 


ballroom,     lounge     and     refreshment  I  materials,    labor,    apparatus,    equip- j  berg  Construction  Co,  11104  NE.  Hoi-   2/14/46 


bar. 


22-26— RESIDENTIAL 
BUILDINGS 


2/14/46 
PLANED 


22 


2/14/46 

BIOS  WANTED 

SAN  FRANCISCO— Until  February  cvm^x^r^rn-  ^,^x.Mm.-n  »  xtt^  ir-wr^.wrn,-r 
20.  1 :45  P.  M.,  bids  will  be  received  ^^?^^^?r JSJ^^  ^°  HOTEL 
bv  the  Department  of  Public  Works,  ^ok^^^a^JA  a  ^r  *  ^  ^  w- 
T,-^^^  9«9  ritv  w«n    for  !n«t,.n«>inn  I  ^AN  MATEO,  San  Mateo  Co.,  Calif. 

Improvements  to  Benjamin  Franklin 
Hotel,  44  Third  Ave.,  Including  en 


Room  282  City  Hall,  for  Installation 
of  acoustical  tile  in  office  of  Bureau 
of  Building  Inspection,  Job  No.  499. 
Plans  and  specifications  obtainable 
from  the  office  of  City  Architect 
Dodge  A.  Riedy,  Room  265,  upon  de- 
ponit  of  $5. 


BUILDINGS 
18-1»— REUGIOUS  BLDGS. 


2/14/46 

TO   RAISE   FUNDS 

CATHEDRAL  HOUSE 


19 


ment  therefore  .complete  and   ready    man,   Portland,  at   $387,929,   awarded 'BIDS  OPENED 


at 


43 


for  operation.  1  contract  by  the  State  Highway  Com 

Complete  bids  were:  'mission,  R.  H.   Baldock,   state  hig^- 

Ed     Pierce    Electric    Co.,    Vallejo,  ,  way   engineer,   PubUc  Service  Bldg., 

$8,575.  j  Portland,  for  Gates-Niagara   section 

Abbett  Electric  Co.,  San  Francisco,  '  of  N.    Santiam    secondary    highway ; 

113,844.  'Federal  Project  No.  S-220. 

R.  Flatland.  San  Francisco,  |14,15a  '  

Severln    Electric    Co,     San     Fran-  { . _ 

Cisco,  $15,602. 


largement  of  dining  room  and  cock- 
tail lounge  and  the  construction  on 
Fourth  Ave.  of  a  large  shopping 
center  with  arcade  extending  to 
the  hotel  building. 


as— SEWERS 


Macbinef  y  &  Material 


39 


2A4/46 
PLANNED 

TUCSON,  Ariz.— City  Engineer  G. 
G.  Sykes,  City  Hall,  Tucson,  has  re- 
Owners  —  Seekand  Properties  Co., !  ported  plans  for  construction  of  sew- 
Leonard  David,  Lloyd  Kilkeary,  1  er  Improvements  at  Tucson.  Plans 
Abraham  Hirschberg,  110  Sutter  !  call  for  construcUon  of  approx.  5000 
St..  San  Francisco.  ft    of    15-    and    18-in.    vitrified    clay 


The  owners,  who  recently  pur- 
chased the  hotel  property,  plan  the 
hotel   Improvements   and  erection   of 


outfall    sewer;    est.    cost,    $32,000. 


NEWS  INDEX 

For  convenient  reference,  news 
report*  lo  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  d  Materials  42 
Machinery  and  Equipment        43 


89 


SAN  FRANCISCO.  —  Western  As- 
bestos Co.,  675  Townsend  St,  at  $90 
submitted  only  bid  February  13  to 
the  Department  of  Public  Works. 
Room  282,  City  Hall,  for  insulaUon 
of  Pacific  boilers  at  Argonne  School 

12/14/46  •     •     tt 

.BIDS   OPENED 

SAN   FRANCISCO.— Severin    Elec- 

|tric    Co.,    234   Ninth    Street,    at    $566 

I  submitted    low    bid    February    13    to 

Ithe  Public  Utilities  Commission,  Rm. 
287,  City  Hall,  under  Municipal  Con- 

j  tract  No.  249  for  furnishing  and  In- 
stalling electric  neon  signs  and  serv- 
ice on  Beale  Street  viaduct 

I     Ciminl    Electric    Co.,    at    $788    sub- 

Imitted  the  only  other  bid. 


2/14/46  

i  stores  to  be  under  way  within  a  year  i  PREPARI NG  PLANS  !  '7Z        wior^     ail'imi  iim     a  m«x 

Estimated  Cost,  $60,000  ,  if  building  materials  are  available.        '     FLAGSTAFF,     Ariz.   —  Headman,    4Z MBC.    ^urrLlim   AND 

FRESNO.   Fresno   Co.,   Calif.    Fresno  I  I  Ferguson  &  Carollo,  consulting  engl-  MATER lAlJS 

and  N  Sts.  2/14/46  •     23  j  neers,  Home    Builders'    Bldg.,    Phoe-  I  ^ 

Construction    of   two-story   cathedral  j  PLANNED  nix.,   Ariz.,   are   preparing   plans  and  i 

house  (115x55  ft.).  I  APARTMENTS  j  specif ications    for    additions    to    the    2/14/46 


Prospective  Bidders 


School  Buildings,  Pittsbure  I 

4 V 


18      ultra-modern 


Owner— St.  James  Cathedral,  1209  N 

St.,  Very  Rev.  James  M.  Malloch.  40  E.  Main   St 

Architects— H.  Rafael  Lake,  Route  3,  i  Construction      of 

Box  199,  Fresno,  and  William  Hart-  i     apartments. 

rup.  associate.  )  Owners — Molly  and  Abraham  Galant, 

*A    campaign    to    raise   the   sum    of  !     owners  of  Galant  Sanitary  Mattress 
$60,000    to    finance    construction    has  ' 


LOS  GATOS,  Santa  Clara  Co.,  Calif,    sewage  treatment  plant  and  sewage,  BIDS  WANTED 


BIDS:      Pittsburg     Unified     School 
^  I  District,    Arman    Stow,    C\«rk,    Pitts- 
burg, Feb.  18,  8  P.  M.  Plans  prepared 


000. 


been  launched. 


Co.    and    Molly's    Baby    Shop,    2229    2/14/46 

Geary  St.,  San  Francisco.  BIDS   WANTED 


2/14/46 
COMPLETING  PLANS 


19 


collection    system    for    the    City    of  i     SAN  FRANCISCO.-UnUl  Feb.  25, 1  Jy  ^'^^[^'f  *  5x*'*lf?L  "^^  P**"'  ^*!'" 
Flagstaff.  Ariz.;  estimated  cost,  $187,-    3  P.  M.,  bids  will  be  received  by  the  i  *°r'^^®****  J"'**,  ^''l?-  ^A'"'^^'^^; 

Purchaser  of  Supplies,  M.  H.  Gerry,        Lawrence  ConstrucUon  Co.,  3020  V 

270    City    Hall,    for    furnishing    and  !  ^^- .S*^'**'"^"^°- 

'  delivering  50  manufactured  oak  book  !     Bmgham    Construction   Co..  4825   J 
39  :  cases  for  the  School   Department.        ;  ^^^  Sacramento. 

I      Specifications   obtainable  from  the  I     Transwestem  Construction  Co..  1402 

I  Front  St.,  Sacramento. 

Russell   P.   Catallne,   1075  Cumber- 

•     •     42  '  •*°<*  St..  Pittsburg, 


SAN  FRANCISCO.— Until  Feb.  27,  '  above   office 
2 :30  P.   M.,   bids  will  be  received   by  I 
the    Department    of    Public    Works,  '  2/14/46 


2/14/46  26 

CHTTRCH         Estimated  Cost    $30000  1  PLANNED  JRoom  282,  City  Hall,  for  laying  sewer  :  BIDS  WANTED 

P ATTVRSON     Stanislaus    Co     Calif   I      CHINO,  San  Bernardino  Co.,  Calif,  i  from     Jackson     Street     to     Presidio       SAN   FRANCISCO.— Until   Feb 
Const  action    of    church    to   seat    400  i  1  — Dr.  T.   A.  Petzold.  president  of  the  j  Ave.;   Spec.  19813.  iS  P.  M.,  bids  will  be  received  by  the 

Soanlsh  tvpe  structure  with  a  sin-  i  Chino  Chamber  of  Commerce,  has  an-  ]     Plans  and  specifications  obtainable   Purchaser  of  Supplies,  M.  H.  Gerry,  |  ourg, 


Richland  Elementary  School, 
Shatter,  Kern  County,  Calif. 


BIDS:  Richland  Elementary  School 
District,  Shatter,  Feb  27.  7:30  P.  M. 
Plans  prepared  by  Archttod  EmMt 
J.  Kump  Co.,  251  Kearny  »U  San 
Francisco.  I 

L.  H.  Hansen  &  Sons,  81 S  Palm 
Ave.,   Fresno. 

A.  J.  Hendricks,  Route  3,  Box  206. 
Bakersfleld. 

Guy  E.  Hall,  1326  30tM  S<t.,  Bak- 
ersfleld. 

M.  J.  King,  Inc.,  231  FrankUn  St.. 
San  Francisco. 

Jas.  I.  Barnes  Constr.  Co.,  $41  Russ 
Bldg.,  San  Francisco. 

Rademana-Glusto,  40  Rln^^ld  St, 
San  Francisco. 


Vincent   G.   Siino,   461   W.   10th  St, 
25  I  Pittsburg. 

'  '      John  J.  Siino,  1020  Beacon  St,  Pltts- 


gle  bell  tower. 


nounced    plans    for    the    construction  I  from     the    office    of    City    Engineer    270    City    Hall,    for    furnishing    and 


O^vner— Rev   Manuel  F.  Rose,  psustor,  I  of    1200    single-family    dwellings    as  !  Ralph    Wadsworth,    City    Hall,    upon  :  delivering  sheet  metal  shop  supplies 


terson. 


Sacred  Heart  Catholic  Church.  Pat-    part   of  a  $7^500,000  private  housing  ,  deposit  of  $10.00. 

project   m    Chlno  for  Chlno   citizens.  I     Work   Involves : 
The  project  will  he  located  on  a  300-  |  (1)  295  l.f.  21-in.  VCP  sewer  pipe; 
acre     tract     Immediately     north     of  ;  (2)  88  l.f.  18-lnch  do; 

Chlno.    between    Riverside    Dr.    and  ;  (3)  31  l.f.  10-ln.  VCP  culvert  pipe ; 
Philadelphia   Sts..    Including   portions  ;  (4)  6   each    21x6-in.   wye-branch; 
of  the  W.   B.  Thompson,  G.  E.   Gal-  i  (5)  4  each  brick  manholes ; 
jbreth,  H.  S.  White  and  Big  W  ranches.  I  (6)  1   each  catchbasin; 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 


[for  the  School  Department 

I     Specifications   obtainable  from  the  . 

i  above  office.  i 


Store  Bmlding, 

Valencia  near  Duvoce  Ave. 

San  Frandsco,  Calif. 


X."  i  Contracts  are  now  being  drawn  with  j  (7)  1  each  trap  catchbasin; 
I  builders,  engineers  and  designers  for  i  (8)  traffic  routing  work. 


40— 


2/14/46 

'*'-^'^f.J!t^^^^''^S  *    ^     *    .OKA ftrtrt 'house    const'ruction.    landscaping,   In- 
THEATER  „     Est.  Cost  $250^  ,  atallation  of  utilities,  streeU  and  side- 

MOUNTAIN  VIEW,  Santa  Clara  Co.,  .       jj^ 

Calif.  I  

Construction    of    reinforced    concrete  i 

theater   (210x90  ft),   seating   capa- 1 2/4/46  •    24 

city   1500.  i  SUB-BIDS   WANTED 

Owner— Sunny-Mount  Theaters,  Inc.;      lqs  ANGELES  COUNTY,  Calif.— 

Bruno  Vecchiarelli,    general    man-  ^  paul  W.  Trousdale,  650  N.  Sepulveda  ;  2/*/4» 

ager.  Mountain  View.  'Blvd.,  Los  Angeles,  wUl  build  and  la  '  ^l^c  ^T^^Zf^c 


2/14/46  •     • 

i  BIDS  WANTED  i      BIDS:     Kuntt    Bros.,    1035    MImlon 

I  SAN  FRANCISCO.— UnUl  Feb.  26,  1  St.,  c/o  Architect  John  J.  Foley,  770 
(2  P.  M.,  bids  will  be  received  by  the  j  5th  Ave.,  San  Francisco,  February  14> 
[U.    S.    Forest    Service,    447    Sansome  j  5   P.    M. 

St.,  San  Francisco  11,  under  Bid  No.  I     M.   J.  King,   Inc.,  231   Franklin   St, 
,  368  for  1668  board  feet  of  deck  and  |  San  Francisco. 

back    lumber   for   repair   truck    beds.  1      Ed   Zinkand  &   Son,   667  36th  Ave., 


STREETS  AND 
HIGHWAYS 


delivered   Ifi   Stockton, 

Specifications   obtainable  from  the 
above  office. 


42 


40 


] 2/14/46 

'  BIDS   WANTED 

'     BERKELEY,  Alameda  Co.,  Calif.— 
Until  Feb.  27,   10  A.  M..  bids  will  be 


San  Francisco. 

Jack   Callaghan,    900    Clayton    St, 
San  Francisco. 


Plan.s  bv  William  B.  David,  president  I  t^ing  gub-bids  on  all  trades  for  1019  I     I-OS  ANGEI^b,  cam.— u^^^  ^^    ^^^    Q^^y    pj    Berkeley,;^ 

of    Sunny-Mount    Corp.,    Mountain    g.^edroom    dwellings    to    be    located  ,  6,  10  A.  M     bids  will  "^^  ^®f "^®**.  f^^  ;  City  Clerk's   Office,   City   Hall,   Alls- i      BIDS- 
View.  CaUf.  ;  as  follows:    ^^^  218  ^X^m.gs^t"'n!^- j^e^^^^^  Grove  Streets,  Berkeley,  forj  ,„.,,.,; 

421  dwellings  at' Wth  j  for   the   grading    paylng^^a^^^ 


sre^dE^i^oldBwlT^^yf^irmT-^^^^^^^     ^'"P^2,y*",f..lV^^^Pi^  ^«tJ^'    (1)  1000  rounds  .30-30  rifle; 


Owner— Tlny's    Waffle    Shop,    c/o    B.  1  ^ith  wood  shingle  roofs,  wood  sash,! 

Thompson,  district  manager.  27  N.  ■  hardwood    and    linoleum    floors,    tile 

Sutter  St  drainboards    and    showers,    gas    floor  | 

Architect— A.    R    Williams.    251    Post  ;  ^ ^j.^^^^.^      heating,     brick      fireplaces,  I 

-      St.   San  Francisco.  |  electric  work,  cabinets,  ironing  boards,  j 

Contractor — Royal  Showcase  Co.,  759-    painting,   plastering,   window   shades, 

770  McAllister  St..  San  Francisco,      j  ^rages,      concrete     driveways      and  I 

* •     01    walks,  sheet  metal  work ;  sale  price, 

2/14/46  21    110,000  each.  Carpentry  and   concrete 

PLANS  PREPARED  ,,^k nnn  i  wo'"^*    ^'*"    ^^    **one    by    owners.    The 

THEATER  Est  Cost.  $175,000  ,  plumbing  contract  has  been  awarded 

SUNNYVALE.  Santa  Clara  Co..  Calif.  ^  ^^  Benedct  &  Benedict,  1433  E.  Colo- 
Construction    of    theater    building    to  :  ^^^^  g^     Pasa-^ena. 

seat  1000  persons  (140x80  ft).  |     priorities  have  been  granted  on  the 

Owner— Sunny-Mount  Theaters,  Inc.,  :  g^^ipg  project  and  work  is  scheduled 
Bruno  Becchlarelli,  general  man-  ,  ^^  ^^^^^  within  two  weeks  on  the 
ager.  Mountain  View.  !  fj^t  2I8  dwellings  at  Van  Nuys.  The 

Plans  bv  William  B.  David,  president  ,  remainder  will  start  In  about  30  days,  j 
of     Sunny-Mount    Corp.,    Mountain    pij^^s     and     specifications     for     the 
View.  dwellings    may   be    Inspected    at   the  | 

,     «-     office  of  Paul  W.   Trousdale,   650  N.  I 

■2/14/46  ^^    Sepulveda   Blvd.,   Los   Angeles,   after  1 

PLANNED  ^     ^    .^KAArtA    February  13.         A.  M.  ! 

THEATER  Est.  Cost,  ♦iw,wo        gj^^     development     work     for     the  | 

GILROY    Santa  Clara  County,  Calif,    ^y^^^^  groups  is  being  handled  as  fol-  | 
Construction   of   motion  picture  the-    j^^,g.   ^j,  ^^y  ^.^g  owner.  Plans  being  j 
ater  to  seat  800.  ^    _        completed   by    Seaboard   Engineering 

Owner  — San  Jose  Amusement  Ca,  ^^  gggs  Olympic  Blvd.,  Beveriy 
San  Jose,  operators:  J^mea  iJ.  1  jj,j,g .  (2)  by  the  Montana  Land  Co., 
Lima  1829  McDanlel  Av.^..  S^f  j  2965  E.  Carson  St,  Long  Beach;  (3) 
Jose      Ben    Levin    and    Walter    »•  j  ^y  the  Baldwin  Hills  Estates. 

I  ■ 

21  ' 2/14/46  23 

STARTING    PLANS 


Sheet  Metal  Shop, 

22ncl  and  S  SU.,  Sacramento 

> 

Architect   Gordon    Stafford, 

•pulveda  Blvd.  and  Hatteras  St.,  near!  Works^  153^  City   ^^J^Lo^^^^^f*^^^:  j  furnishing     the     following    ammunl- |  „ento.  Februa^V  15.  4  P.  M. 

Campbell  Constr.  Co.,  800  R,  St, 
Sacramento. 

Lawronce  Constr.  Co.,  3029  V  St., 
Sacramento. 

Holdener  Constr.  Co.,  2698  R  St, 
Sacramento. 

Chas.  F.  Unger.  2426  Seventh  Ave., 
Sacramento. 

H.  W.  Robertson.  2917  T  St..  Sac- 
ramento. 

Central  California  Constr.  Co,  116 
Erie  St,  San  Francisco.       •     • 


I     Iix4>rove  Landing  Field,     j 

I  SL  George,  Utak  | 

^ . ^ 

BIDS:  Civil  A*ronoutlos  Adminis* 
tration,  1500  4th  St.  ftanU  Monlea, 
February  18,  10  A,  M.;   Pro.  6  #6  129. 

Brown  Construction  Co.,  Pueblo, 
Colo. 

W.  W.  Clyde,  SpringvlUe.  Utah. 

Gibbons  &  Reed  C,  250  W.  8rd  8.. 
Salt  Lake  City,  Utah. 

Vinnell  Co..  1145  Weotmlnlaiter  Ave.. 
Alhambra,  Calif. 

Carl  K  Nelson,  Logan,  Utaih. 

Olof  Nelson  Construction  Co.,  P.  O. 
Box  267,  Logman,  Utah. 

Wickey  Bhiglneerlng  A  CcnUtniotlon 
Co.,  Field  House,  Oollege  HIIIl.  Logan, 
Utah. 

Gam  L.  Moody,  P.  O.  Box  4M, 
North  Hollywood. 

Utah  Construction  Co.,  1  Montgom- 
ery St.  San  Francisco. 


Frozen  Food 
Greenfield  A\'eniie, 
San  Ansehno,  Calif. 


BIDS:  J.  J.  Ongara,  c/o  ArohltOG* 
C.  F.  Grommo,  Albort*  Bldg.,  San 
Rafael,  February  14,  5  P.  M. 

Gaither   &   Boe,  421   Alameda   Rd.. 

San  Anselmo. 

Peter  Sartorio,  263  Clwnwitlna  St, 
San  Francisco. 

Younger  Construction  Co.,  676  Mis- 
sion St..  San  Franclaco. 

De  Luca  &  Son,  1745  Filbert  St, 
San  Francisco. 

LUchfield  Constructlcm  Co.,  721 
Franciaco  Blvd.,  San  RafaaL 

E.  P.  Merritt,  102  Rlalto  Bldg.,  San 
Francisco. 

Kavanagh,  Novata 
^ . ^ 

Track  and  Te!efiho»e  Line 

Relocation.  lda.l»0'  Ni 

Branck,  Oregon  Sbort 

RailroadI 


BIDS:  BuPMU  of  Roelamatlon, 
Boise,    Idaho,   Fsarvary  1^  10  A   M. 

Nat  McDoUgall  Co.,  Sherlock  Bldg., 
Portlaad. 

Max  J.  Kuney  Ce.,  N  129  Ralph, 
Spokane. 

Vernon  Brothers,  8th  and  Orchard 
ATcnue. 

M.  K.  Bagineering  Co.,  Inc.,  Al- 
baay,   N.   T. 

Wlxon- Crowe.   Redding,   Calif. 

Condon  -  Cunningham  Co..  Omaha, 
Nebraska.  • 


Use  *^BuiIderadis"- 
They  Bring  Results 


BRIDGE,  ONE  MILE  <!;RADING,  SURFACING,  KERN  CO. 


2/14/46  *     20 

^^/ORK      UNDER     WAY  .  _..-    I  Ol.    ttUU    1.j»JVCWUUU.   x.»ivu.,    uxa.ji.ci.i^     ^^.t.-    .  -  irl™       O*        ^^A      TXTaata-m 

COCKTAIL  LOUNGE      Cost,  $50,000  ^  ^rict    and    (3)    300  dwfellings    at    La  |  tween   Park  View    St.    and    Western  ^g)  2000  rounds  .30-06  rifle; 
STOCKTON,   San  Joaquin  Co.,  Calif.    Brea  Ave.  and  Coliseum  St.,  Baldwin    -^^^^  *  *^ ,    ._*^*^„^ .  '  i  (3)  10,000  rounds  .38  special  mldrange 

25  N.  Sutter  St  j  Hills,  for  self.  The  buildings  wiU  con-        "^ 

Construction  of  cocktail  lounge.       _   ,  t^ln  1200  sq.  ft.  of  floor  space  each. 


from  the  above  office. 


The  work  involves:  (4)  125.000  only  38  primers; 

(1)  lump  sum  bids  for  the  removal  ^g^  g^^  rounds  .25-45  automatic; 
of:    161.000  sq.   ft    of    pavement  .^^  ^^^^  rounds  .45  automatic  tracers 
and  gutter;  25,500  sq.  ft  of  burn-    ^^^  25.OOO  only  .45  primers; 
ing  pavement;  16,000  ft  of  curb;  ,  ^g^  ^^^  rounds  12  gauge  buck. 
91.000    sq.    ft    of    sidewalk    and       Additional    information    obtainable 
drives ;     miscellaneous     f  ounda 
tlons.  walls,  trees,  etc; 

(2)  lump  sum  for  grading:  -2/14/46  •     •     42 
(a)  for      disintegrated      granite    Q,|-,g  WANTED 

sub-base,  where  sub-base  Is  ^      BERKELEY.  Alameda  Co.,  Calif.— 

required,    21,500    cu    yds.    of    untll  Feb.  27,  10  A.  M.,  bids  will  be 

excavation  and  no  fill ;  received    by    the    City    of    Berkeley, 

(b)  for  select  material   sub-base,  ;  ^jty  clerk's   Office.  City   Hall,   Alls- 

where  sub -base  is  requirea,  ^^^^  ^^^j  Q^Qve  Streets,  Berkeley,  for  BIDS:  Arohltoct  C.  F.  Gromme,  Al- 
22,400  cu.  yds.  of  excavation  ,  fm^jgj^jj^g  ^^^  ^^  ^^j.  ^j^^  balance  !  be rts  Bldg.,  San  Rafaoi,  February  15, 
and  no  fill;  w    i  of  the  fiscal  year.  5  P.  M. 

(3)  72.124    sq.    ft.    of    prepared    sub-  ,      Additional    information    obtainable !     Younger  ConstrucUon  Co.,  676  Mis- 

jslon  St,  San  Francisco. 
;     Litchfield     Construction     Co.     ,721 
j  Francisco  Blvd.,  San  RafaoL 

1\     John  Rocca. 

Charles    E.    Wamor,    9    Antoinetta 
JAve.,  San  RafaeL 
'     Peter  Sariodo,  262  Clementina  St, 


Chevrolet  Agency, 
W.  4th  SL,  San  Rafael 


1 


*>**®'  ^        ,.  .   ..         ^    .from   the  above  office. 

(a)  per  sq.  ft  for  disintegrated  ■  

granite  sub-base,  8-in.  thick ;  j 

(b)  per  sq.  ft.  for  select  material  i 
sub-base,  12-ln.  thick;  j 

(4)  5136  tons  asphalt  concrete  wear- 
ing surface,  Including  trench  re-    

surfacing ;  1 9/14/46 

(5)  13,426  tons  asphalt  concrete  base,  i  ^^^^'^  WANTED 


MACHIMtRY  AND 

EQUIPMENT  __ 

•    •    i^iSan  Francisco. 

De    Luca   A   Son,    1745   Filbert   St^ 
SAN  FRANCISCO.— Until  Feb.   25,  j  San  Francisco, 
will  be  received  by  the  {     C.     F.    BeU, 
es,   M.   H.  Gerry,  }  -f 


KERN  COUNTY,  Calif.— El  W.  El- 
liott Constr.  Co.,  80  Laldley  St,  San 
Francisco,  at  |79,870  submitted  low 
bid  Feb.  13  to  State  Div.  of  Highways 
G.  T.  McCoy,  State  Highway  Engr., 
Public  Works  Bldg.,  Sacramento,  for 
construction  of  a  steel  beam  span 
bridge  and  about  one  mile  of  grad- 
ing and  applying  bituminous  surface 
treatment  at  Freeman  Guldh,  Kern 
County.  j 

Work   Involves :  I 

(1)  remove    existing    bridge; 

(2)  2  c.L   remove  concrete; 

(3)  clear  and  grubb; 

(4)  34.300  c.y.   rdwy.  excav. 

(5)  1,980  c.y.    struc.    excav. 

(6)  2,600  c.y.  ditch  and  channel  ex- 
cavation. 

(7)  5,000   sq.    yds.    compact    original 
ground; 

(8)  4.500  c.y.   import   borro-wl ; 

(9)  280,000  sta.   yds.  overhaul; 

(10)  develop   water   supply   And    fur- 
nish water  equipment; 
ai)  1.800  M.  gals,  apply  water; 

(12)  53  sta.  finish  rdwy.; 

(13)  14,500  sq.  yds.  prepare,  mix  and 
shape  surf.,   bit.   surf,   treat. ; 

(14)  136   tons   llq.    asph.   SC-^S   or    -4. 
bit.  surf,  treat; 

(15)  14  M  fbm  Douglas  fir  timber; 

(16)  737  c.y.  Class  A  portlanctl  cement 
concrete  structs. : 


(17)  71,000   lbs.   furnish  struc.   steel: 

(18)  71,000  lbs.  erect  do; 

(19)  91,000  lbs.  furnish  bar  reinf.  steel 

(20)  91.000  lbs.  place  do: 

(21)  246  c.y.   sacked   cone,   riprap; 

(22)  292   If.   tee  rail   bridge   railing. 
(23J  6  each  monuments ; 

(24)  22   each    culvert   markers,   proj- 
ect  markers  and  guide  posts. 

(25)  74   If.   24-in.   CMP.    14  gage; 

(26)  82   Lf.   36-ln.   CMP.   12   gage; 

(27)  1    each   remove  and    reset   head* 

U^o  lis  • 

(28>  103   l.f.  salvage   exist   pipe  cul- 
verts; 

(29)  10  c.y.  surf,  down  drains: 

(30)  misc.    items   of   work. 
Total  bids   were: 

(A)  E  W.  Elliott  Constr.  Co..  San 
Francisco.    |79,870. 

(B)  Norman  I  Fadel.  North  Holly- 
wood, $98,068. 

(C)  Frank  T.  Hlckey  and  Spencer 
Webb.   Los  Angeles,  $99,688.50. 

(D)  R.  R  Hensler.  Glendale,  $110,- 
007.50. 

(E)  Combs  Bros.,  San  Leandro,  $112,- 
153.00. 

(Ft  Vinnell  Co.,  Alhambra,  $112.- 
572.60. 

(G)  Haddock  Engineers,  Ltd..  Ocean- 
side,   $128,680. 


Unit  prices  were: 


(A) 
(1) $1000.00 


Sausalito 


(Sausallto 


Preddv,   San  Jose. 


•2/4/46 
PLANNED 
THEATER 
SAN    JOSE     San^   Clara  ^>^..    --         ^  ,^ 

Bascom    Ave.    and    Stevens    ^r«.c     ^^^    ^„„atnir 

Road 


'  ®^Ao    L'^T^tTt  ^^    CRllf  -Architect    dD  1M7  lln.  ft  type  A  curb; 
.  ^^'^  :  „.^i  ^,*^?if  ^^7i?/wi,«hfre  Blv^.   i  (12)  334  Un.  ft  type  B_curb; 


Including  trench  resurfacing;        ! 

(6)  1142  tons  rock  and  oil  roadway; !     ^^^  '^^ 

(7)  85  523  BQ.  ft  concrete  Pavement,  1 1^^^  ^..^blds  wuj^u« 

8-ln.  thick;  «„„.,.^a„t     270  City  Hall,  for  repairing  one  pub- 

^^'  l^   ?hlk     ''°''"^**   pavement,  _j.^    ^^y^^^^    system    for    the    School 

(9)  ffi2"sa    *ft'  concrete    pavement,  1  ^^P*"^™*"*!  k*         k,     ,  ^    '      BIDS:   Architect  Francis  E.  LIsyd, 

(9)  8^2^^j;,^y-    concrete    p  '  I  ^ ^Specif icaUons  obtainable  from  the  ^  jIt  Po«t  »t.,  San   Frandso.,  Fak.  18, 

(10)  148  sq.  ft   class  C  resurfacing; 


Theater  Buikiing,  SaUnas 


i 


above  office. 


Est  Cost,  »:«jv,vvu  .      — ---    '"-——z  q7K7  AVIlshlre  Blvd    i  d'-*)   331 


architecture. 


i  2/14/46  •     • 

I  CONTRACT    AWARDED 
!     DALY   CITY,   San   Mateo   Co.,  Cal 
— Gamewell  Co.,  7  Front  Street,  San  '  *  vmu«*  San  J«»se 
Francisco,    at    $23,660;    (Alt    a)    add  '  ' 

.  .  $256;  (Alt  b)  add  $1,725,  submitted 
curb  bar;  ..  ,„|,'only  bid  February  11.  8:30  P.  M  and 
sidewalk.  3-ln.  thick i_^„j    1^„;   K,r  *v.^   rk-i„  /^-i*„ 


446   Sixth 


4   P.  M. 

Erbentraut   ic   Summers, 
St..    San    Francisco. 
Howson  Brothers,  Gilroy. 
Carl  N.  Swenson  Co..  365  Stockton 


(2). 

(8) 

(4)...„ 

(5) 

(6) 

(7> „.., 

(8) 

(9) 

(10  )....„ 

(11) 

(12) 

(13) 

(14)...„ 

(15) 

(16) 

(17) „ 

(18) „.., 

(19) 

(20)... 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

(28) 

(29) 

(30) 


10.00 

500.00 

.40 

2.60 

.50 

.05 

50 

.005 

1500.00 

1.50 

lOOO 

.10 

20.00 

120.00 

30.00 

.09 

.0175 

.05 

.03 

2000 

2.00 

4.00 

4.00 

3.29 

6.00 

50.00     , 

2.00 

12.00 

1000.00 


(B) 

$1566.00 

10.00 

1000.00 

.50 

1.00 

.60 

.05 

2.50 

.0015 

2000.00 

2.00 

1000 

.14 

19.00 

150.00 

29.50 

.10 

.03 

.06 

.03 

2600 

3.25 

5.00 

5.00 

4.00 

6.00 

00.00 

1.50 

20.00 

2500.00 


(C) 

$3000.00 

12.00 

800.00 

.60 

2.00 

.50 

.10 

1.00 

.005 

3500.00 

2.50 

10.00 

.10 

20.00 

150.00 

35.00 

.10 

.03 

.06 

.02 

20.00 

3.00 

1000 

5.00 

4.00 

6.50 

50.00 

1.60 

20.00 

2400.00 


(D) 
$1000.00 
20.00 
1000.00 
.45 
2.60 
.75 
.04 
1.90 
.01 
2500.00 
2.00 
12.00 
.08 
.22.00 
225.00 
40.00 
.13 
.03 
.06 
.03 
28.00 
2.50 
6.00 
600 
4.50 
8.00 
25.00 
1.50 
6.00. 
2000  00 


(E) 
$1500.00 
25.00 
500.00 
.295 
2.50 
1.S75 
.125 
2.66 
.00V5 
2500.00 
1.75 
15.00 
.16 
17.50 
150.00 
45.00 
.08 
.07 
.06 
.025 
25.00 
2.50 
5.00 
4.50 
3.25 
6.00 
75.00 
1.00 
15.00 
5000.00 


(F)  (G) 

$1350.00    $1000.00 


15.00 
180.00 
.40 
2.00 
.85 
.06 
1.30 
.015 
2400.00 
2.40 
15.00 
.14 
15.00 
270.00 
50.00 
.10 
.088 
.076 
.OS 
22.00 
4.00 
7.00 
7.00 
5.40 
lOOO 
50.00 
3.00 
15.00 
750.00 


25.00 

400.00 

.45 

3.00 

.76 

.06 

2.50 

.01 

600.00 

4.50 

12.00 

37 

17.60 

300.00 

46.50 

.10 

.04 

.07 

.08 

40.00 

7.00 

10.00 

5.00 

4.76 

9.60 

25.00 

2.00 

25.00 

1660.00 


ITertoTat  llS    oTs^aium   type  '  Sunset    Blvd.,    lx,s    Angeles     tor    ;^  ^--^  -  -• 

?i!L,^l.r:  ''""■  ^       I  ^^^-S{  contain^  unlU  ai.J?5  t^o^xis;  1  (18>  50.303  sq.  ft.  ----■--•--  ,  awarded   contract   by   the  Daly  City 

It  will  contam  «  "  concrete  con- I  (19^  2810  sq.  ft^  sidewalk   4 -in^  thick    l  Council,    City    Hall.    Daly    City,    fo 

,  concrete  roof    (20)  11,600  sq.  ft  sidewalk  6-ln.  thick   fumishlng  a  fire  alarm  system,  con 


Owner'^^>se    Amusement    ^^^  ^^^^^^^  ^c^^^l]  ^^  ??^i.^^l:!«Z^^^«!^  ^^!^  !  Co^^  ^U^  Hal  ^  Daly -^tj.    fo^ 


3.4  MILES  GRADING,  SURFACING,  EL  DORADO  COUNTY 


operators ;     James    B. 


McDanlel     Ave..     San     Jose;     f^  '  fu^dS  concVteffoVsr  steel  sash,    ^  j^rtly    of 

Levin   and  Walter  G.  Freddy.   San    sun  ^^^^^^^^^  ^^^  ^^,^^^^  ^^^^^^^  ^^3.  .   22    J«5^q.  ft.  gutter   6-ln.  thick .      ,  ^^^  ^^^ly  of  exte 
Jose.  item,     tiled     baths    and     drainboards,  :  (23)  448  sq.  f^^.  gutter.J-iln.^  thick. 


new    installations 
extension  and  improve- 


21  ifoS'ed    ventilating    system,    terrazzo  -  (24)  256_Un^ft.^r«of  drains^;  _ 


ments  of  the  existing  fire  alarm  sys- 


^/H/«  --  I  r„rrrnce"H^"  stiff  wrrk-Wtlmared  |  (25'  Tl.'^^Z'ZVnZSt^,"-'"  "" 

?{i^^?|g  E»..  C0.t.  ,20«,0<K,    c„,t,  ,350,000.    \  ,,,,  ftJl^irioZ^^ST ' 

u^rj    TDSB     Santa   Clara   Co..    Calif.  >  ^^^^^^^^^^^,^^.,,.^,.^^1,^,^.  i  (27)  reconstruct     manholes     as      re 
'^'uncoVn     Ave.     below     Willow     St.,    -^ 

Willow  Glen.  ♦   unn 

Construction   of  theater  to  seat  1100, 


tems  of  the  City  of  Daly  City. 


EL  DORADO  COUNTY.  Calif.— 
Utah  Construction  Co..  1  Montgomery 
St..  San  Francisco,  at  $260,925.50,  sub- 
mitted the  low  bid  February  13  to 
the  State  Division  of  Highways,  G. 
T.    McCoy,    state    highway    engineer. 


of  stadium  type  architecture. 
OA^-ner-San  Jose  Amusement  Ca. 
San  Jose,  operators;  James  B. 
Lima.  1829  McDanlel  Ave  Swi 
Jose;  Ben  Levin  and  Walter  G. 
Preddy.  San  Jose. 

2/4/46  ,.  vy    *     '^  ' 

TO  START  WORK   SHORTLY  j 

THEATER  ^         „..,   ■ 

SEBASTOPOL.     Sonoma    Co.,    Calif,  j 

North  side  of  Santa  Rosa  Ave. 
Construction  of  850-8eat  stadium  type  | 

modem   fireproof   theater  building,  . 
'modem  ventilation  system.  { 

Oxvner— Tocchini   &   Qambogl,   226  S. 

Main  St,  Sebastopol.  ' 


Ei^ineering  Section 


*    4a\  f*"b''c  Works  Bldg.,  Sacramento,  for 

2/14/46  **!  about  3.4  miles  grading  and  surfac- 

BIDS  OPENED  ^_„-       ling    with     plant    mix     surfacing    on 

OAKLAND,    Alameda   Co.,    Calif .— I    _f  .  ^    .  hetw«»en    Shine-la 

quired,  including  new  frame  and   prtden     Calculating     Machine,     Inc..  ;  J^^^n^^  ^^    f *««  J^^^^^^ 

cover  sets  (26  units) ;  2350  Washington  Ave.,  at  $599.63  each.   ^P^|«  E?  Domdo  (Tount^ 

(28)  869   lln.   ft   6-ln.   house  connec-  j  submitted  low  bid  February  13  to  the  j  ^0™^°°-  *^'  i^orado  county, 

tlons ; 


2/4/46  •     20 

PLANNED 

l^DGE  Est  Cost,  $75,000 

RICHMOND,  Contra  Costa  Co.,  Calif. 
315  10th  St. 

Modernization,  refurnishing  and  re- 
building of  Richmond  Lodge  of 
Elks;  basement  and  clubrooms,  in- 
stallation of  elevator,  ventilating 
and  heating  systems 

Owner— Richmond  Elks'  Hall  Asso- 
ciation, Edgar  Dale,  secretary,  816 
10th  St 


NEWS  INDEX 

For   convenient   reference. 

news     1 

reports  In  this  section  are  classl-     | 

fied  as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants  

31 

•32 

B  r  1  d  g  es    

S3 

Dams,   Reservoirs  and 

Dredging  ..._ 

84 

Docks,  Pisrs  A.  Harbors 

35 

Parks,   Airports   and 

Playgrounds    _ 

36 

Railroads.  Subways  and 

Tunnsis   - — 

37 

Electric  Lighting  and 

Transmission    Lines  

38 

Sewers   ..._ 

39 

Streets  and    Hl^hwaya 

40 

Gas,   Water  and   OM    Pipe 

Lines  

_ 

41 

i  submitted  —  .  , 

I  Oakland  City  Council,  City  Hall,  for 
1(29)  storm  drain  and  appurtenances, !  ^.^^  automatic   calculating  machines' 
I  complete ;  ;,  !  f  or  the  engineering  departm«it  ! 

j  (30)  9  units  reset  manhole  frame  and  i     Marchant  Calculating  Machine  Co.,  I 
;  cover  sets ;  i  ^t  $691.88,  submitted  the  only  other  I 

I  (31)  electrolier  lighting  system,  com-    ^^^  1 

1  plete;  j       "  | 

(32)  electrolier  lighting  conduit  cross-  ]  2/14/46  *     *3  ' 

and  appurtenant  work,  complete,  i  pusLIC  AUCTION  ! 

Alternate   bids— Each  bidder   shall  j     BERKELEY.  Alameda  Co.,  Calif.—  j 

submit  a  bid  on  each  alternative  (a)    .j.|^e    City    of    Berkeley    will    hold    a  ■ 

and  (b)  of  Items  2  and  3  I  public  auction  Tuesday,  February  26,  j 

i  at  10  A.  M.,  in  the  council  chambers,  ; 

2/14/46  40   City    Hall,    Allston   and    Grove    Sts., 

NOTICE  I  Berkeley,  for  two  sterilizers.  j 

SACRAMENTO.  Calif —Represent-  ;  The  sterlUzers  may  be  viewed  by 
atlve  of  the  State  District  Office  |  prospective  bidders  between  the  hours 
win    meet     prospective    bidders    for  |  of    10  A.    M   and   12    Noon,   Monday 


through    Friday,    at    the    emergency 
room,  Berkeley  Hospital. 

48 


33 — BRIDGES 


ithe    proposed     project    in    Monterey 

[County.   V-Mon-2-B,   for  which   bids 

;are  to  be  received  in  Sacramento  on 
March   6.  12/14/46 

Said  representative  will  meet  pros-    NOTICE  OF  SALE 
pectlve  bidders  at  the  north  end  of       LOS    ANGELES,    Calif— The    War 
the  project  south  ftlty  limits  of  Sa-  !  Assets    Corp.,    523    W.    6th    St,    Los 

illnas,  on  Thursday.  Feb.  28.  at  10:00   Angeles,  is   receiving  offers  for  th» 

A  M.  I  sale    of    miscellaneous  welding    ma- 

Prospectlve    bidders    are    urged    to  ,  chines,     generator     sets,     conductor, 

cooperate    with    the    District    Office  I  large   quantity   ferrous   metals,    non- 

and  arrange  to  make  their  field  in-    ferrous    metals,    oU   field    equipment. 


Work   involves : 

(1)  35  c.y.    remove   concrete; 

(2)  36  acres  clear  and  grubb; 

(3)  183,000    c.y.    rdwy.    excav.; 

(4)  2,050   c.y.   *truc.   excav.; 

(5)  2,450  c.y.  ditch  and  channel  ex- 
cavation ; 

(6)  13,500  sq.   yds.   compact   original 
ground ; 

(7)  790,000  sta.  yds.  overhaul; 

(8)  27,000    c.y.    Imported    borrow; 

(9)  develop   water  supply  and   fur- 
nish  water   equipment; 

(10)  3800  M.  gals,  apply  water; 

(11)  182  sta.   finish  rdwy.; 

(12)  150  c.y.   salvage  surfacing; 

(13)  14,300  tons  crusher  run   base; 


(14)  125  tons  liq.  asph.  SC-Q  and  -2 
prime  coat  and  pene.  treatment; 

^15)  300  tons  sand  prime  coat  and 
pene.   treatment ; 

n6)  36  tons  asph.  emulsion  seal  coat 

(17)  310  tons  screenings,  seal  coat; 

(18)  7.400  tons  min.  agg.  plant  mix 
surfacing ; 

(19)  410  tons  pave,  asph.,  plant  mix 
surfacing ; 

'20)  370  c.y.  Class  A  Portland  cement 
cone,  struc. ; 

(21)  33.000  Iba  bar  relnf.  steel; 

(22)  78  each  monuments; 

'23)  350  l.f.    temporary   guard!    rail; 
'24)  500   If.   metal   plate  gu4rd    rail; 

(25)  44  each  culvert  marker*; 

(26)  100    each    guide    posts; 

<27)  1.45    miles    remove    and    recon- 
struct existing  property  fence; 
(28)  810   l.f.   8-ln.  CMP.    16  g)age ; 
< 29)  150   l.f.    12-ln.  do; 

'30)  1.060  l.f.  18-inch  do 

(31)  120  l.f.  18-ln.  CMP  siphon.  16 
gage; 

(32)  370  l.f.  24-ln.   CMP,   14  gage; 

(33)  180  I.f.  24-ln.  do,  12  gage; 

(34)  200  If.  36-lnch  do  ; 

(35)  4  each  field  joints,  siphons; 
'36)  4    each    cast    steel    frames    and 

covers   for   drop   Inlets :; 


(37)  660    l.f.    8-in.    perf.    metal    ptpa 
underd  rains ; 

(38)  125   c.y.    filter   material; 

(39)  94  l.f.  salvage  pipe  culverts; 
'40)  94  l.f.   re-lay  salvaged  CMP; 
<41)  26   each    spillway   assemblies. 

The  total  bids  were: 

(A)  Utah      Construction      Co..      San 
Francisco,  $260,925.50. 

(B)  E.    W.    Elliott   Construction    Co., 
San  Francisco.  $289,798. 

(C)  J.  R  Reeves.  Sacramento,  $290,- 
5M. 

(D)  Larsen  Bros..  Sacramento,  $316,- 
441.50. 

(E)  Guy  F  Atkinson  Co..  San  Fran- 
cisco. $345,390. 

(F)  E.  B.  Bishop,  Orland,  $348,661. 

(G)  Elmer  J.  Waraer.  Stockton,  $360.- 
518.00. 

(H)  A.  Telchert  &  Son,  Inc.  Sacra» 
mento,  $353,140. 

(I»  Piombo    Bros.    &   Co.,    San   Fran- 
cisco, $360,256. 

(J)  Macco    Construction    Co.,    Clear- 
water, $363,443. 

(K)  Fredricksen  &  Watson  (Construc- 
tion Co.,  Oakland,  $376,680.00. 

(L)  Louis   Btasottl  ft  Son.  Stockton, 
$400,384. 
Unit  prices  wers: 


33 


^   _,     ^     2/14/46 
The    directors    recently   authonied    NOTICE 
hiring  an  architect  to  prepare  plans.  I      ^Os  ANGELES,  Calif —Represent- 

'  atlve    of    the    State    Bridge    Depart- 

2/H/46  20    n,ent  will    meet   prospective   bidders 

PLANS  COMPLETED  for  the  proposed  project  In  San  Dl- 


spectlon  on  the  above  date. 


2/14/46 
NOTICE 

SACRAMENTO.   Calif.— Represent- 
aUve    of    the    State    District    Office 


drilling  and  refinery  equipment,  pipe 

and  fittings,  and  10,000,000  board  feet 

40  •  of    lumber.    Most   of   this    equipment 

Is  offered  for  sale  at  stated   prices. 
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TUCSON.  Ariz— Architects  Place  &  1  ggo  County,  XI-S.D-7-D,E.  for  which  ,  yf\\i  naeet  prospective  bidders  for 
Place.  32  E.  Pennington  PI.,  Tucson,  j  ^y^^g  are  to  be  received  in  Los  An-  )  the  proposed  project  in  Alameda 
Ariz.,  have  completed   plans  and   are    geies  on   March  7.  I  County.    IV-Ala  -  69  -  Oak,   for  which 

taking  bids  for  a  2-8tory  and  base-  ■     gaid  representative  will  meet  pros-  j  bids  are  to  be  received  In  Sacramen- 
ment  building  to  houae  the  Veterans  ;  pectlve    bidders    at    Warner    Springs    to  on  March  6 

of  Foreign  Wars  organization  at  161    Hotel    at    Warners    Hot    Springs    on  |     gaid  representative  will  meet  pros- 
E.  Broadway,  Tucson,  for  the  Tucson    Tuesday,  Feb.  26.  at  2  P.  M.  [  pectlve  bidders  at  7th   and  Cypress 

Post  549,  Veterans  of  Foreign  Wars ;  ]      prospective    bidders    are    urged    to  |  streets,    Oakland,    on    Monday,    Feb. 
reinforced  concrete  construction  with  ;  cooperate    with    the    District    Office  |  25,  at  2  P.  M. 
a    combination    ceramic    veneer    and  ,  ^nd  arrange  to   make  their  field  in-  j 
aluminum   trim   front  air  condition-  :  spectlon  on  the  above  date.  12/14/46 

ing,  elevator,  etc.  The  t^asement  will  |  1  NOTICE  ^      .,.^r^ 

contain    a    banquet -recreation    room,  I  __ .     I     SACRAMENTO,   Calif.— Represent-    $122.50. 

kitchen,    game    room,    showers,    stor-  j  3g__  ELECTRIC    LIGHTING  I  atlve    of    the    State    District    Office 

TRANSMISSION  LINES  [-^^'    p^^^L^^^^^^V  ^n^ASm^Sl'^li.  5-s;   (2)  $2.25  per  gal  in  5's; 
EQUIPMENT  CountT^^  -  Ala-5.69-C.A    for   which  ^  (3)   $2.15  per  gaL  m  5a 

bids    are    to    be    received    in    Sacra 


2/14  ;46 

BIDS  OPENED 

BBIRKELEY,  Alameda  Co.,  Calif. — 
Following  bids  were  feceived  Feb.  13  I 
by   the  City  of   Berkeley,   City  Hall,  ; 
for  furnishing  800   gallons   of   white, 
red  and  yeUow  traffic  paint: 

General  Lumber  and  Supply,  1991 
Center  St.,  Berkeley.  (1)  $2.15  per 
gaL;   (2)  $2.52  per  gaL;   (3)  $2.32  per 

igaL 
40  I     Sterling  Paint  Ca.  6460  Green  SL, 
EmervvlUe,    (1)    $1,428;    (2)    $387;    (3) 


FOR  SALE 


NEW  STEEL  TANKS 

42  M.  Qallofi  Capacity 
ID  gauge  steel  bolted  type 

FORREST  &  EDWARDS 

742  Market  St..  San  Frarclsoe 
Rm.  230  •  Phofie  EXbrook  0160 


Sherwln   Williams   Co.,   3264  Lake- 
meet'"pro8i>ective    bidders    for    shore    Ave.,    Oakland,    (i)    $1.87    per 


1  2/14/46 

' BIDS   OPENED 
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!  2/14/46  •     •     38    mento  on  March  6. 

(CONTRACT    AWARDED  Said  representative  will  meet  pros    .----„ ^ ^„Qr>n      r    n    r-rat*.,, 

I  VALLEJO.  Solano  Co..  Calif  .-Ed  pecUve  bidders  In  front  of  Center-  ;  SAN  FRA^CISCO.-J.  G  GrattSjn, 
'  Fierce  Electric  Co..  711  Marin  St..  I  ^e  High  School  in  Centerville  on  ,  730  Laguna  Honda  Blvd..  at  $980  sub- 
IValleJo,   at  $8,575  submitted   low   bid  ;  Tuesday,  Feb.  26.  at  2  P.  M.  !  mitted    low    bid    February    13   to    the  [ 

February   13  and   was   awarded   con- 
tract   by    the    Vallejo    City    Council, 


City   Hall.  Vallejo.   for  the  construe-    ^nd  arrange  to  make  their  field  in 
tion    of    a    traffic    signal    system    on    spection  on  the  above  date. 


Prosprotlve'  bidders   are    urged    to  '  Public    Utilities    Commission,    Room 
cooperate    with    the    District    Office    287,  City  Hall,  under  Municipal  Con 


tract  No.  250  for  making  teat  borings  j 
*  at  (Jeary   Street   Carhouse.  » 


(A) 

(B) 

(C) 

(D) 

(E) 

(F) 

(G) 

(H) 

(I) 

(J) 

(K) 

(L) 

(1).. 

$     5.00 

$     600 

$    4.00 

$    S.00 

$  10.00 

$  lOOO 

$    4.00 

$    6l00 

$    &00 

1  10.00 

$  11.00 

$    6.00 

(2) 

..  100.00 

100.00 

75.00 

2504K> 

125.00 

160.00 

175.00 

160.00 

200.00 

100.00 

2fllMM> 

2SS.00 

(S).. 

.42 

.58 

.57 

.66 

.76 

M 

.85 

.88 

.87 

.80 

JO 

JO 

(4).. 

S.00 

2.00 

3.00 

2.60 

2J0 

4.00 

3.00 

8.00 

3.00 

3.50 

8.50 

6.00 

(5).. 

.76 

LOO 

JO 

LOO 

1.80 

8.00 

2.50 

2.50 

2.60 

IJO 

1.20 

2.50 

(6).. 

.06 

.05 

.006 

.06 

M 

.06 

.08 

.06 

M 

.10 

.06 

.08 

(7). 

.005 

.005 

.006 

.01 

.01 

.02 

MTT 

.006 

.003 

.01 

.006 

.01 

(8).. 

1.70 

2.00 

2.06 

1.50 

Lgo 

L47 

L40 

L40 

1.55 

2.0O 

2J0 

2.00 

(9).. 

2000.00 

1500.00 

1000  00 

2000  00 

1200.00 

1000.00 

1000.00 

1000  00 

4000.00 

3000.00 

2400.00 

100M9 

(10).. 

2.00 

1.25 

2.00 

2.00 

1.80 

1.60 

1.50 

1.25 

2.00 

2.00 

3.00 

IM 

(11).. 

laoo 

10.00 

12.00 

10.00 

10.00 

8.00 

8.00 

10.00 

15.00 

15.00 

10.70 

12.00 

(12).. 

1.00 

2.00 

4.00 

2.00 

100 

1.00 

100 

l.OO 

2.00 

L60 

2J0 

.75 

(13).. 

2.10 

2.39 

2.50 

2.50 

2.70 

1.76 

2M 

2.90 

2.40 

8.00 

2.70 

2.60 

(14).. 

20.00 

22.00 

22.50 

22.00 

2200 

20.00 

25.00 

27,00 

24.00 

2L00 

26.00 

24  00 

(15).. 

3.60 

4  00 

4.50 

3.50 

340 

3.W 

3.50 

3.70 

3.00 

iJOO 

6.00 

5.00 

(16).. 

30.00 

30  00 

32  60 

40.00 

24.00 

26  00 

30  00 

^1.00 

24.00 

25.00 

80.00 

30  00 

(17).. 

5.00 

3.40 

4.50 

5.00 

4.50 

3.50 

5  00 

5.20 

8.50 

&00 

&00 

600 

(18).. 

4.50 

4.50 

2.90 

4.7S 

5.40 

4-00 

5.40 

i50 

5.00 

4.65 

5.50 

6.50 

(19).. 

17.00 

17.00 

22-50 

19.00 

17.00 

1700 

18.00 

22.00 

24.00 

18.0»} 

ITM 

18.00 

(20) 

45.00 

29  (X> 

37.50 

45.00 

44.00 

35.00 

45.00 

41.00 

4200 

45.0«) 

45.00 

1500 

(21).. 

.08 

.06 

.06 

.08 

.07 

.06 

.09 

.06 

.07 

.06 

.074 

08 

(22).. 

5.00 

4.00 

600 

5.00 

400 

400 

3.50 

600 

S.00 

7.60 

4.00 

6-00 

(23)-. 

LOO 

L50 

3.00 

2.00 

2.00 

1.50 

1.00 

2.60 

2J0 

ZJ» 

1.75 

2-00 

(24). 

2.25 

2.00 

3.00 

2.50 

2.70 

2.00 

5.00 

2.10 

250 

8.00 

1.90 

350 

(25)- 

3.00 

4.00 

3.00 

4.00 

3.50 

8.00 

3.50 

450 

4.00 

700 

2.70 

6.00 

(26).. 

S.00 

4.00 

3.00 

4.00 

2.75 

3.00 

3.00 

4.50 

4.00 

6  50 

2-70 

600 

(27).. 

1000.00 

80000 

850  00 

1000.00 

740  00 

800  00 

400  00 

1380.00 

1800.00 

900  Of) 

950  00 

800  00 

(28).. 

1.50 

1.25 

1.70 

1.25 

1.30 

1.00 

1.50 

1.10 

1-50 

!.»' 

1.10 

1.75 

(29).. 

1.75 

LOO 

2.00 

L50 

LTO 

LtO 

2.25 

1.50 

1.70 

1.60 

1.40 

2.25 

(30).. 

2.30 

2.10 

2.40 

2.50 

2.50 

2.00 

2.50 

2.20 

2.25 

2.50 

2.12 

2.75 

(31)- 

3.50 

2.50 

3.00 

2.50 

340 

300 

350 

3.00 

8.00 

3.50 

2..y> 

4.25 

(32).. 

S.SQ 

3.25 

3.00 

3.00 

3  40 

3.00 

3.50 

3.30 

3.50 

3.50 

3.15 

3.75 

(38).. 

4.00 

4.00 

400 

4.00 

4,30 

3.50 

4.50 

4.20 

450 

475 

4.00 

4.60 

(34)- 

6l25 

6.00 

5.00 

6.00 

640 

5.00 

6.50 

6,20 

6.70 

7  50 

6.50 

5.75 

(35).. 

15.00 

20.00 

lOOO 

20.00 

15.00 

15.00 

10.00 

15.00 

16.00 

1.5.00 

14  t*0 

25  00 

(36).. 

80.00 

saoo 

60  00 

75  00 

70.00 

60.00 

25  00 

75.00 

75.00 

7.'*  00 

61.0*3 

45.00 

(37) 

L75 

1  20 

170 

L25 

1.20 

1..W 

1-50 

1.10 

1.50 

1.20 

L06 

1.75 

(38).. 

2.9) 

4.00 

600 

4.00 

400 

500 

500 

5.00 

4O0 

3,00 

500 

7.00 

(39) 

1.00 

1,00 

2.00 

1.00 

100 

100 

l.OO 

50 

100 

1.S8 

1  20 

1.00 

(40) 

100 

1.00 

2.00 

LOO 

1,00 

1.00 

1.00 

.50 

150 

.65 

1.20 

1.00 

(41).. 

X-iOO 

18-00 

1500 

25.00 

20.00 

13.00 

aftjM 

31.00 

25  00 

1700 

20.00 

25.00 

■f 
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DAILY    PACIFIC    BUILDER 

as: 


THURSDAY,  FEBRUARY  14.  1946 


m    ■*!*  »™- ■»■■■■  ■ —  ■   '  II  -I     Ml  M  a.-—,- — »-     -      -^^    I  ;. , :_!. ^ 

iMiMing  Permits?,  CoMtraLCts? RecorJecI  IVof ices 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


6AN    FRANCISCO 


ALTEai  office*,  f  10.000;  291  Geary; 
owa«r,  0«o  8  May  Co,  Russ  Bldg; 
contractor,  W  C  Talt  Co,  i61  Mar- 
ket 81 

ACTEK  store.  |8000:  700  0«ary  St; 
owner,  S  BaJln,  et  aX  c/o  cntr; 
contractor.  Jacks  &  Irvine,  iSO 
Market  St;  architect,  Hertzka  and 
Know}ea,  86  Poet  8t 

FLATS,  two  2-etory  frame.  »760O 
e:J:h,  SE  20th  and  Douglaas  Sts; 
oKTier  and  builder,  L.  Krlendson, 
400  Dongiase. 

DWELLING.  l-8tory  frame,  56000;  E 
30th  Ave  130  N  Ulloa ;  owner  and 
builder,  Keith  L  Lund,  122  Escolta. 

DWELLIN08.  elx  l-atory  fr.  ^700 
each ;  8  Woodslde  and  Fowler  Ave ; 
S  Woodalde  30.  55,  80,  105,  130  E 
Fowler  Ave;  owner,  C  R  Haley, 
168  Sutter  St;  contractor,  T  J 
Broderick,  1528  Cypress  Ave,  Bur- 
Ungame. 

DWELLING,     1 -story    frame,    |5700; 

5  Garfield  26  E  Ralston;  owner 
and  builder,  F  H  Thorlnson,  1808 
Ocean  Ava 

DWELJ^ING,  l-story  frame,  $5000; 
W  Beverly  138  S  Garfield;  owner 
and    builder.   P  A   Bates.  Tiburon. 

DWELLINGS,  six  l-story  fr.,  $5000 
each;  E  Detroit  25  N  Hearst;  BE 
Alemand  Blvd  and  Cotter  St;  NE 
Alemany  and  Francis;  E  Alemany 
40,  80.  120  N  Francis;  owner  and 
builder,  Thos  J  Sullivan,  1605  Ale- 
many Blvd ;  architect,  Sam  Postil, 
3075   Geneva  Ave. 

DWELLINGS,  three  l-story  fr.,  $3000 
each;  E  Cheater  215.  240,  180  N 
Belle  Ave;  owner  and  builder.  T 
J   Sullivan,   1695  Alemany   Blvd. 

ALTER  store  and  offices,  $2400;  2 
Geary  St ;  owner,  Granville's.  No  2 
Geary ;  contractor,  Architectural 
Porcelain  Constructors.  461  Mar- 
ket St 

ALTER  dwelling.  4150U;  2138  36th 
Ave ;  owner.  Mr  Davies,  premises ; 
contractor,  Wellnitz  &  DeNarde. 
131   Chaves   Ave. 

ALTER  shoe  store,  $1000;  237  Kear- 
ny St;  owner.  Wm  Preble,  prem; 
contractor.  Adam  Arras  &  Son.  116 
New  Montgomery  St 

ALTER  night  club.  $997;  NE  Steiner 
and  Ellis;  owner,  Richard  Steffens, 
premises ;  contractor.  John  W  Frey, 
2600  Oakdale  Blvd. 

SIGN,  electric.  $990;  3854  Balboa  St; 
owner.  Dom  DiMaggio.  prem;  con- 
tractor. Brumfleld  Elec  Sign  Co, 
965   Folscm  St 

ALTER  flats,  $850;  218  Presidio  Ave; 
owner  A  and  Ruth  Stone,  prem. 

ALTER  dwelling.  $850 ;  45  Ord  Court ; 
owner,  Walter  J  Ireland,  775  Cor- 
hett    Ave. 

ALTER  garage,  $750;  2318  Fillmore; 
o\v-ner,   Jack  Sockolov,   premises. 

ALTER  furniture  store.  $750;  2255 
Mission  St;  owner.  M  Zatchman. 
premises ;    contractor,    John    Casty 

6  Son,   30  AlvlBO   St 

SIGN,  electric,  $700;  291  Geary  St; 
owner.  Geo  S  May  Co,  prem;  con- 
tractor. Elec  Prod  Corp.  910  Har- 
rison  St. 

ALTER  flats,  $500;  3286  Mission  St; 
owner.    Mr    Wagoner,    premises. 

ALTER  restaurant,  $500;  1025  Fill- 
more St;  owner,  Henry  Rosenfeld. 
c/o  cntr;  contractor.  L  &  E  Eman- 
uel. Inc,  3665  Jones  St. 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


j     8593    783  Mission;  owner.  Advance;  |  -f 
}  contractor,  Casey  Electric ;  4  outlets ;  '    i 


SAN    FRANCISCO 


8AN   FRANCtSCO 


FEBRUARY  11,  1946 


ALTER  bakery,  $4000;  521  Clement; 

owner.  Ed  Weltrel. 
ALTER  hotel.  $30,000;   840  Stockton 

St;   owner.  T  W  Corder.   Inc. 
ALTER  storee,  fiOOO;  141  IStockton; 

owner,  M  C  Nathan. 
ALTER  dwelllxf]?,  $800;   1182  BMra- 

manto  St;  owner,  Edwrfrd  T  Haaa. 
ALiTKR  store,  $2900;  1000  Cohmitnis 

Ave;  owner.  Triangle  Novelty  Co. 
ALTER  k>ft  $10,000;   133  PoweU  St; 

owner.  Arnold  E  Walters. 
ALTBai  dwelling.  $870;  392  Iowa  St; 

owner,  Wm  A  Gomez. 
ALTER  roof,   $5000;   333   Bryant   St; 

owner,   Foster  A   Kleiaer  Co. 
ALTER  two  stores.  $2000  each ;  West 

Portal  Ave;  1932  Irving  St;  owner, 

Riviera  Co,   Inc. 
ALTER  laundry,  |800;  3840  18th  St; 

owner.  Roger  Louplas. 
ALTER  roof,  $600;  249  Stockton  St; 

owner,  Foster  4k  Klelser  Co. 


motors. 

8594  2751  Lombard;  owner, ; 

contractor,  Casey  Electric;  1  outleta 

8595  1621  Market;  owner.  Steam- 
fitters'  Union ;  contractor.  Ets-Hokln 
St  Galvan ;  12  outlets ;  8  switches ;  4 
plugs;  service. 

8596-97  Various  locations  sind  own- 
ers; contractor,  Electrical  Products 
Corp;  signs. 

8698      739    Mission ;    owner.    Salts-  . 
man;  contractor.  Crown  Electric  Co; 
alterations. 

8S09  524  Sutter;  owner.  Fredrlcks; 
contractor.  Crown  Electric ;  4  outlets ;  j 


Residence, 
Merced  Ave,  near  Garciat 

San  Francuco,  Caiif. 

■f- 4 

BIDS:    Mr.    Eire«o     c/o    AraMtMt 

•^9tm  J.  F«l«y,  770  5th  Ava,  San  Fran- 

oisoo,  February  14,  i  P.  M. 
M.  J.  Kteg,  Ino,  231  Franklla  Bt 
ma  Zlnkaad  A  Son,  667  SDUi  Ava 
Jack  Calla«(han.  BOO  Clayton  8t 


EMPLOYMENT  SERVICE 

For  further   information    regarclir>§ 
pooltien*  tl»t«d  undtw  this  olasslfica- 

tlon  addret«s  N«w«on  D.  Coofc,  Man- 
ager, Engineering  Societtec'  Person- 
nel Service,  57  Poet  St^  San  Fran- 
oiaoo. 


Official  Proposal 


2  (dugs. 

MOO    Civic  Auditorium ;  owner,  . ; 

contractor,  C  J  Holzmu oiler; 

8801    Civic  Auditorium ;  owner, ; 

contractor,  C  J  Holatmueller ; 

8602-04  Various  locations  and  own- 
era;  contractor,  QRS  Neon  Co;  signs. 

8605     2635  18th  St;  owner,  M  Mus 


PropoMi   No.  in»- 
Ferd  or  Chevrolot  Badaws 


NOTICE    TO  CONTRACTORS 


tana ;  contractor.  O  Vaccarino 

8609  139  Victoria;  owner,  Bald- 
wtnson ;  contractor,  Strom  A  Smith ; 
9  outlets ;  9  switches ;  12  plugs. 

8610  S40  Stockton;  owner,  Drake- 
Wiltshire  Hotel;  contractor,  W  B 
Baker  *  Co; 

8611  768  Market;  owner,  Peggy 
Shop;  contractor,  W  B  Baker  &  Co; 
alterations. 

8612  360  West  Portal;  owner,  Allen 
Recorded                                    Accepted  J  Mojl;  contractor.  W  B  Baker  &  Co; 

""  Blk 'g  "^^s?  ^ilnl  "Shaf  '  ^^"s-'lT  Various  locaUons  and  own- 
f  Ind  f^nnT  Ni?^i?on'' to  S^  ers ;  contractor.  Brumfleld  Electric 
Scherman J-ebruary  4,   1946  '  S«?r.P°i  ^'^.^-. 

Feb  11,  1946—4621  FOOTHILL  Blvd 


Sealed    proposals   wlU   be   reoetved 
in  Room  205  of  the  office  of  the  But 
eoai;   contractor,  J  K   Herxog  Elec- i  Bay    Monlcipal    Utility    District    513 
trie;  6  plugs.  f  16tli  Street.  Oakland.  California,  un- 

8606  864  Union;  owner.  G  Quiliacd;  jUl   5:30   P.   M..   Wednesday,    Febw   20, 
contractor.  G  Vaccarino ;  ..._ 1946,  and  will  at  that  hour  be  opened 

8607  $56    Sutter;    owner,    Morello;    for    furnishing    aix    NEW    LATB»T 
contractor.  G  Vaccarino;  _.         MODEL  8-CYLINDER  FORD  or  6- 

8608  346   27th    Ave;    owner,    Pbn- I  CYLINDER  CHEVROLET  SBDANS, 

as   per   speclflcatJons. 

PropoBal    Na    1713   oovariag    same 
may    be    obtained    upon    appUcatloa 
al    Room    312,    Purchasing   Depart- 
jment.  of  the  office  of  the  Dlstrtot. 
DANIBL    RHLAD. 


TECHNICAL  PEHISONNICL,  ()a 
Mechl.  designer,  exper.  on  compleK 
maeiiL  movem^ita ;  (b>  aeronautical 
stress  analyst  for  model  design ;  (c) 
testing  engineer  familiar  with  optical 
and  electrical  devices  for  structural 
testing.  Duration  6-12  mos.  Salary 
open.  East  Bay.  S-51&.  Newton  D. 
Cook,  67  Post  St..  San  Francisco. 

TRANSITMAN  for  genl.  land  sur- 
veys. Salary  about  $3W)  mo.  CanneL 
S-592.  Newton  D.  Cook,  57  Post  St, 
San  Francisco. 


OAKLAND 


ALTER   AND   ADDITION,  ;   3731 

MacArthur  Blvd;  owner.  M  Milton, 
3731  MacArthur  Blvd;  builder, 
Owen  &  Hamilton,  3630  High  St. 

ALTER  APARTMENTS,  $1200;  368 
Adams  St;  owner  and  builder, 
Emily  Rose,  premises. 

DWELLING  (l-story  6-room),  $8000; 
4166  St  Andrews  Rd;  owner  and 
builder.  V  G  Flashman,  2122  Clin- 
ton Ave,  Alameda 

1- STORY  BRICK  ADDITION,  $11,- 
000;  801  98th  Ave;  owner,  Gerber 
Products  Co,  801  98th  Ave;  builder, 
C  H  Thrams.  1100  6th  Ave;  plans 
by    C    S    Reploge.    510    Boulevard 

Way 

ALTERATIONS.  $600;  2430  San 
Pablo  Ave ;  owner  euid  builder,  Fed- 
eral Store  Fixture  Co,  premises. 

ALTERATIONS,  $500;  439  Staten 
Ave;  owner  and  builder.  A  M  Mor- 
ris, 286  Lee  St 

ALTERATIONS.  $800;  3019  Foothill 
Blvd ;  owner,  Antonio  Andrade,  3019 
Foothill  Blvd;  builder.  John  A 
Ramas,  1964  20th  Ave. 

1- STORY  STORE  BUILDING.  $12,- 
000;  6328  San  Pablo  Ave;  owner,  R 
La  Cross.  6328  San  Pablo  Ave; 
builder.  Lewis  Construction  Co,  516 
18th   St. 

MOVE  HOUSE,  $900;  5346  College 
Ave:  owner,  M  McCormick.  942 
Rosedale  Ave;  builder.  C  A  Las- 
sen, 4156  Broadway. 

DWELLING  (l-story  5-room),  $5000; 
1463  103rd;  owner.  Paul  A  An- 
drada  1308  Santa  Clara,  Richmond. 

1  -  STORY  CONCRETE  PUMPING 
PLANT,  $6000;  Lot  129  Montealr 
Highland ;  owner  and  builder.  East 
Bay  Municipal  UtiHty  District  512 
16th   St 

ADD  TO  DWELLING.  $1000;  9641 
Plymouth  St;  owner  and  builder. 
George  R  Peters,  premises. 

ALTERATIONS.  $1000;  333  Center 
St :  owner,  L  C  Pleasant,  premises ; 
builder,  Bruce  H  Thompson,  816 
West  St. 

ADDITION.  $800 ;  4816  Bond  St ;  own- 
er and  builder,  Harry  W  Davis, 
premtees. 

REPAIRS,  $500;  904  Myrtle  St;  own- 
er Roy  Sargent,  premises;  builder. 
Pioneer  Builders.  516  San  Pablo 
Ave.  Albany. 


Oakland.  Korena  Kashishian  to 
J  A  Ganley February  11,  1946 

Feb  11,  1946— 106th  &  PEARMAIN 
Ave,  Oakland.  Alamasie  Sl  Gil- 
bertl  to  J  A  Ganley Feb  11,  1946 

Feb  11,  194S— 2249  GROVE  ST,  Oak- 
land 12.  M  C  Cox  to  Doty  and 
Lockwood _ February  8.  1946 


Liens  Filed 


ALAMEDA  COUNTY 


Recorded  Amount 
Feb  11.  1946— LOT  9  Blk  D,  Santa 
Fe  Tract  No  2.  Oakland.    Jos  A 
Sheerln,  Jr  vs  Louis  J  aitd  Mar- 
garet J  Knappenberger $6,833.78 

Feb.  9,  1946— Ptn  Lots  18  and  19. 
Block  14,  Map  Daley's  Scenic 
Park.  Berkeley  Calif  Herman  C 
Krushwitz  vs  Clarice  C  and  John 
R  Murray  $961.00 


SAN    FRANCISCO 


Recorded  Amount 

Feb  11.  1946— N  LA  SALLE  40  W 
Mendell  W  Klrkham  and  Men- 
dell  NW  76  8W  99.76  to  beg  of 
lot  SW  106.21  N  W26.49  NE  97.47 
SE  26 

NE  La  S«^e  Ave  th  NE  and  pari 
with  SE  3rd  88.639  SB  25  SW 
97.47  NW  26.49.  Geo  N  Wlenhols 
vs  Chas  E  Daly  and  P  Stifanuto.. 
_ _ — $63797 


Non-Responsibility 


SAN    FRANCISCO 


Feb  12.  1946— W  KEARNY  137  N 
Sutter  N  36  X  W  60-5.  Theoddre 
J  H  Lubbe  as  to  improvements 
on  property. 

Feb  11.  1946—1739  FILLMORE  ST. 
Louis  Kallskl  and  D  B  Levin  as 
to  improvements  on  property. 

Feb  11.  1946—3901  MISSION  ST. 
General  Mfg  Co  as  to  Improve- 
ments on  property. 

Feb  9.  1946— E  15th  AVE  226  S 
Irving  St  S  25  X  B  127-6.  Wm  B 
Jr  and  Sadie  H  Parker  as  to  im- 
provements on   property. 

Feb  9.  1946—1335  FILLMORBJ  ST. 
Ray  Leventrltt  and  Mortimer  C 
Lerventrltt  trs  as  to  Improve - 
ihents   on   property. 

Feb  7.  1946—122-124%  CARL  ST. 
Joe  F  Mannlon  as  to  Improve- 
ments on  property. 

Feb  .  .  1946—333  CFARRELL  ST. 
Jamee  H  Lambert  as  to  Im- 
provements on  property. 

ALAMEDA  COUNTY 


iieoretary 
Oakland,  Cai^omla. 
Fttbmaiy  8,  l»ML 

(DaJty  Paeifk:  Builder) 
CreHnwry  II.  1946) 


Pro.    No.  1712— Disc   Water   Meters 
NOTICE    TO  CONTRACTORS 


1996  33rd  Ave;   owner,   Doel-    METERS,    as    per   specifications 


8617-18  1160-70  Prague;  owner. 
Peninsula  Building;  contractor,  Rich- 
mond Electric  Co;  12  outlets;  12 
switches  ;  12  plugs ;  service. 

8619  395  Pope;  owner.  Peninsula 
Building;  contractor.  Richmond  Elec- 
tric; 12  outlets;  12  switches;  12  plugs; 
service, 

8620 

ger;  contractor.  Richmond  Electric; 
12  outlets;  12  switches;  12  plugs; 
84irvice. 

8621-24      2918-24-30-36   Pacheco    St; 

owner,  Doelger;  contractor,  Rich- 
mond Electric;  12  outlets;  12  switches 
12  plugs;  service. 

8625  1994  34th   Ave;    owner,   Doel- 
ger;   contractor,   Richmond   Electric; 
12    outlets ;    12    switches ;    12    plugs ;  j 
service. 

8626  E  38th  Ave  57  N  Vicente; 
owner.  United ;  contractor,  Richmond 
Electric;  service. 

8627  409  Drumm  St ;  owner ; 

contractor.  Ets-Hoken  &  Galvan ;  2 
outlets :  2  switches ;  2  plugs. 

8628  56  Santa  Rosa;  owner,  Wach- 
baun ;  contractor,  O  J  Ferrera ;  6 
outlets ;  2  switches ;  2  plugs 

8629 


Sealed  proposals  will  be  received 
in  Room  206  of  the  office  of  the  Blast 
Bay  Municipal  UtiUty  District  612 
16th  Street  Oakland.  California,  un- 
til 6:30  P.  M^  Wednesday,  Feb.  20, 
1946,  and  will  at  that  hour  be  opened 
for  furnishing  approximately  2600 
%  -  Inch   X    %  -  inch    DISC    WATER 


I*roposal    No.    1712    covering    same 
ooay    be    obtained    upon    a[rplicatlon 
at    Room    312,    Purchasing    Depcirt- 
ment,  of  the  office  of  the  District. 
DANIBL.    RSLAD, 
Secretary 
Oakland,  CaUfomia. 
February  8,  1946. 

(DaUy  Pacific  Builder) 
(Fabraary  11,  1946) 


Pro.    Ne.   1711— Gate   Vatvee 


NOTICE    TO   CONTRACTORS 


propoeals   will   be   received 

In  Room  206  of  the  office  of  the  Bast 

Bay    Municipal    Utility    District,    512 

1 16th  Street.  OcJcland,  CaUfomla.  un- 

4724  Mission ;  o'wner,  Del  Rio ;    til   6 :30   P.   M.,   Wednesday.    Feb.   ZQ, 

contractor.  O  J  Ferrera;  '1946,  and  will  at  that  hour  be  opened 

8630     E    Rankin    100    N    Oakdale;    for  furnishing  nine  GATE  VALVES, 


DRAFTSMAN,  genl.  civil  engr;. 
exper..  for  municipal  work.  Perm. 
$300  mo.  East  Bay.  S-686.  Newton  D. 
Cook.  57  Post  St.  San  Francisco. 


STRUCTL.  DESIGNER,  exper.  on 
prepeu-ation  of  steel  and  concrete 
design  drawings.  Sal.  open.  San  Fran- 
cisco. S-580.  Newton  D.  Cook.  57  Post 
St.  San  Francisco. 


STRUCTL  or  ARCHTL  DESIGN- 
ERS and  DRAFTSMEN  for  private 
office.  Sal.  open.  San  Francisco.  S-447. 
Newton  D.  Cook.  57  Post  St.,  San 
Francisco. 


MINING  ENGINEER,  familiar 
with  gold  mining  or  milling,  for  perm, 
connection  with  good  prospects  in 
proven  ground.  Married  man  prerd. 
Salary  open.  Location  South  America ; 
hdqs.  California.  S-565.  Newton  D. 
Cook,  57  Post  St,  San  Francisco. 

DRAFTSMAN,     good     delineator,  j 
with  some  knowledge  of  geology.  Sal. 
$2400  yr.  San  Francisco.  S-594.New- j 
ton  D.  Cook.  57  Post  St.  San  Fran-  ! 
Cisco.  i 

SALES  ENGINEER,  pref.  with 
pump  exper.,  for  established  mfr. 
Must  be  willing  to  travel.  Sal.  and 
com.  Northwest.  S-531.  Newton  D. 
Cook.  57  Post  St..  San  Francisco. 


ARCHTL.  DESIGNER  with  several 
yrs.  exper.  on  the  drawing  board  for 
construction  co.  Salary  open.  San 
Francisco.    S-673.    Newton    D.    Cook. 

57  Post  St..  San  Francisco. 


SALES  ENGINEER,  exper.  in  food 
and  beverage  processing  and  packag- 
ing, for  established  agency.  Salaiy 
open.  San  Francisco.  S-494.  Newton 
D.  Cook.  57  Post  St,  San  Francisco. 


owner,   ;  contractor.  H  C  Wil- 
son ;   service. 

8631  41  Lyell  St:  owner.  Novell!; 
contractor,  H  C  Wilson;  4  outlets; 
3  switches;  4  plugs. 

8632  516  Sutter  St;   owner.   ; 

contractor.  G  E  X-Ray;  

8633-37  Various  locations  and  own- 
ers; contractor.  Wonderllte  Neon 
Prod  Co ;   signs. 

8638  1556-A    Ellis ;     owner.     Wll-  j 
Hams;  contractor,  Pacific  Elec  Const 
Co;  4  plugs. 

8639  365    5th    St;    owner,    Stewart 
Plastic  Products  Co ;  contractor.  Pa-  j 
clflc  Elec  Constr  Co;  6  plugs.  ; 

8640-56  Various  locations  and  own-  j 
ers ;  contractor.  Apex  Elec  Co ;  signs. 

8667  340  Post  St ;  owner.  Bullock 
&  Jones;   contractor.  Chas   A   Lang 


as  per  specificatloas. 

Proposal    No.   1711    covering    ssjne 
may    be    obtained    upon    application 
at    Room    812,    Purchasing    Depart- 
ment, of  the  office  of  the  District 
DANIBL,   RBAD, 
Secretary 
Oakland.  Cahfomia 
February  8,  1946. 

(Daily  Pacific  Builder) 
(February  11,  1946) 


Pro.    No    )7a»— Oil    Circuit    Breaker 


NOTICE    TO   CONTRACTORS 


Sealed    propostils   will    be    received 
in  Room  205  of  the  office  of  the  ESast 


f /T^^^V       t,  r    1     ^hV^     riT^Mcf-     Bay    Municipal    Utility    District    612 
lals  Co;  7  outlets;  1  s^tch :  3  plugs.         ^^  OiLkliLnd    CaWfomln.  un- 


owner,  Matson 


;16th  Street  Oakland,  California,  un- 


8658      1632   EHlls   St;    owuer,    nii>,utuu  i^i,    K-an    T*     Ur      VIIU\i\Pmr\n:w      F«>t     7SL 

Navigation    Co;    contractor,    Chas    A  I  J^^^ .30 ^PJjL.  ^^n^y.^F^^^ 


^f^**floSS'  V:,  ,    no^-*+  -nnl^o''    furnishing    one    OIL    CIRCUIT 

8659  «8Paf ;  °^«J-  f*i^*J*»"**    BREAKER    Outdoor    Type,    as    per 
iHllp:    contractor    Chas   A   Langlais ,  \  „^^^^^^_  '"^  *~ 

^  ^""^^^i^^Z^^^^:    LS.Tt«^«!   ^Po«il    No.    1709   eovcring   same 

8660  2748    Mission;    owner.    Mode  ^^T^obtalned    upon    ap^catton 

S^'^^i.^^li"'*'^'"'     ^'^     ^*="**'   at    Room    312.    PurchaMnr  Depart - 

^t2«  ^SS"^'l  "  aV    ■:.w«^,    r-«nrt—  1  ™ent.  of  the  office  of  the  District 

8661  200  Davis   St;   owner,  Cordes  rkAMmn      niCArt 


Feb  13.  1946— 19th  and  BROAD- 
WAY. Oakland.  Ta{>ecott  Bldg 
Co  as  to  improvements  on  prop- 
erty. 


STRUCTURAL  DESIGNER,  exper. 
on  heavy  steel  and  concrete  Salary 
$2-$2.60  hr.,  40-hour  week.  Eiast  Bay. 
S-381-K  Newton  D.  Cook,  57  Post 
St.,  San  Francisco. 
.— ^__^— ^-__^^^__^___^_^  f 

DRAFTSMAN,  Structl.  and  Archtl.,  | 
for  commL  and  Industrial  bidgs.  Sal- 
ary open.  San  Francisco.  S-488.  New-  i 
ton  D.  Cook,  57  Post  St,  San  Fran-  j 
Cisco.  j 

BUYER    and    expediter,    exper.    in  ' 
San  Francisco  building  materials.  Sal. 
$400-$600   mo.    San    Francisco.    S-665.  . 
Newton    D.    Cook.    67    Post    St,    San  ■ 
Francisco.  j 

ARCHTL.  DESIGNER  with  at  least  : 
2  yrs.  exper.  beyond  college.  Perma-  j 
nent  Salary  open.  Monterey  County.  | 
S-533.  Newton  D  Cook,  57  Post  St,  ; 
San  Francisco.  ' 


Classified  Advertising 


WANTQ> 


DANIEL.    BEIAD, 
Co :    contractor.   Decker  Klec   constr  f  */-^*-«a  ^^^^^^ 

Co;   motors.  I  Oakland.  CaMttmla. 


8662  963  Fillmore  Street ;  owner,  j 
Momat;  contrictor.  Weber-Conroy;  i 
2  outlets ;  1  switch ;  1  plug ;  service.      ; 

8663  2164  Hyde  St;  owner.  Jen- j 
sen  :  contractor.  Weber-Conroy ;  three  j 
outlets;  3  switches;   3  plugs.  j 

8664  350  Treat  Ave ;  owner,  J  Dl  ; 
Crestina;  contractor.  F  H  Tatten-  • 
ham ;  50  outlets ;  12  switches :  19 ! 
plugs;  service;  motors.  ; 

8666     1549  Vallejo;  owner. 


February  8.  1946. 

fDallr  Paetfie  Builder) 
(February  11,  1946) 


Pro.   No.  1706— Traitsformars 


NOTICE    TO  CONTRACTORS 


Penuts 


i^i^^** 


SAN  FRANCISCO 


8568  444  Locust;  owner.  Edwin  & 
Parti ;  contractor,  Century  Electric 
Construction ;    

8569  673  Geary  St;  owner.  Jue 
Restaurant ;  contractor.  Malm  & 
Welter ;  6  outlets ;  3  switches ;  4  plugs ; 
alterations. 

8570  2439  25th  Ave:  owner,  Geor- 
gades :  contractor.  Malm  &  Welter;  6 
outlets  ;  5  switches  ;  10  plugs. 

8571  1158  Market;  owner.  Winter; 
contractor.  Malm  &  Welter;  2  plugs. 

8572  414  Schrader;  owner,  Carroll; 
contractor.  Malm  &  Welter;  7  plugs. 

8573  2573  Mission ;  owner,  Avalon 
Bakery;  contractor.  Malm  ft  Welter; 
motors. 

8574  580  Eddy;  owner,  Jugo-Slav 
Sokol  Club;  contractor.  Golden  Gate 
Electric :  ._ 

8575  137  Bush;  owTier,  „.;  con- 
tractor, Golden  Gate  Electric;  2  out- 
lets: 2switche8. 

8576  723  Gou^  St;  owner,  C?ircle 
Record  Co;  contractor.  Quality  Elec- 
tric; service;  motors. 

8577  1970  Carroll  Ave ;  owner,  Mario 
Packing  Co:  contractor,  H  S  Tittle; 
194  outlets:  38  switches;  22  plugs. 

8578  N  Geary  62  B  23rd  Ave;  o-vra- 
er.  L  J  Bass;  contractor.  H  S  Tittle; 

«  .  „    ««,.mTi->xT     m-u^M     >i«7-=>,<«o^ftr.    ^  outlets:  6  switches;  5  plugs;  service 

GAS    STATION.    rOOO;    Washington  62  E  23rd  Ave;  own- 

Ave  and  Harlan  St ;  owner.  Thomas    ^^'^^  j  ^^^ .  ^„tractor.  H  S  Tittle : 


Sealed   proposals  will   be   received 
™  „ -i_..     w  ^       ,  la  Room  206  of  the  office  of  the  Bast 

contractor,  F  H  Tattenham:  service;  I  g^y    Municipal    Utility    District    512 

"  Pii**^'  •i**^"°"*«*  T>  „  il«tJ»  Street,  Oaklaad.  California,  un- 

8^  57  Tehama  St;  ouner  Ball,  ^,  g.j^  p  ^^  Wednesday,  Feb,  20^ 
Welding  Co ;  contractor.  Kuchel  and  ,  j^^  ^^  ,^,  ^^  ^^^^  ^^^^j.  ^^  opened 
Slevers  Elec  Works;    1   PJug  |  f or   furnishing    approximately    three 

8667    36  5th  St ;  owner.  Hale  Bros ;    j^  j^^^  OUTDOOR  TRANSFORM - 
contractor.   Chas  A  Langlais   Co;   47  ^  jjj^    ^  p^^.  gpeciflcaUona 
outlets.  Proposal    No.    1706   covering    seune 

naay    be    obtained    upon    application 
"■""  I  at    Book    812.    Parebasteg    Depart - 

ment  of  the  office  of  the  District 
DANIBL    READ, 
Secretary 

(Oakland.  CaUfomla. 


OAKLAND 


35407    288  28th  St ;  owner.  Bill  Tay-  i  February  8,  1946. 


lor  Dist  Co ;   contractor.  Spott  Elec 
trical ;   motors. 

35408  888  Leo  Way;  owner,  Sar- 
dell ;  contractor,  Spott  Electrical  Co ; 
alterations. 

35409  645  16th  St;  owner.  Hender- 
son; contractor,  Spott  Electrical  Co; 

Pl«8». 

35410  1564  ISth  Ave;  owner,  Stan- 
ley's Market;  contractor,  Spott  Elec- 
trical Co;  alterations 


(Daily  Pacific  Builder; 
(February  11.  1946) 


SAN   LEANDRO 


LS-347— CI     Pipe    Fittings 


NOTICE    TO   CONTRACTORS 


Sealed    proposals   will    be    received 

at  Room  205  of  the  office  of  the  E:ast 

Bay    Municipal    UUllty    District    612 

35411    6751  Broadway;  owner.  Rlsco   !«»*»  Street.  Oakland,  California,  un- 

Awnlngs ;  contractor.  Spott  Electrical ,  tU  8 :80  P.   M,  Wednesday,   Feb.  30, 

Co  •  alterationa  ^•^^  *°d  will  at  that  hour  be  opened 

315412    3745  Grand  Ave;  owner.  In- i 'or    ftimishlng    8756    cast    iron    and 


&  Muther,  3328  69th  Ave,  Oakland; 
bulkier,  O  de  SUva,  848  Laurel  St 
Alameda:  plans  by  Getlins  Steel  Co, 
San  Francisco. 


15  outlets;  10  switches;  20  plugs. 

8580181  517-155  Melrose  Ave:  own- 
er, Meyer  Construction ;  contractor, 
E  A  Koenlg;     

8582-85     135.   139,   143.   147  Melrose; 


temational  Business  School;  contrac- 
tor, Spott  Electrical  Co;  4  outlets; 
fixtures. 

36413  2nd  and  Market  Sts;  owner. 
National  Ice  Co;  contractor,  Spott 
Electrical  Co;  motors. 

35414  3000  MacArthur  Blvd :  owner. 
Hand  M  Drug  Co;  contractor.  Ets- 
Hokin  &  (]ralvan ;  f Ixturea  I 

35415  5682  San  Pablo;  owner.  Cali- 
fornia  Wholesale   Grocery ;    contrac-  | 
tor,  Conrad  Electric  Co;  service.  j 

35416  1115  Stanford  Ave ;  owner,  t 
City  Cafe;  contractor.  Conrad  Elec-  I 
trie  Ck);  6  fixtures.  j 

35417  1229  23rd  Ave;  owner.  Mon- 
tane ;  contractor,  Goss  Electric  Shop ; 
4  outlets;  1  switch;  5  flxturea 

35410    2878  Glascock ;  owner,  Leach ; 
"contractor,    Davis    Electric   Co;    out- 


■^got   water  pipe   fittings    of  4-    to 
la-lnch   diameters. 

Specifications  (No.  LS  347)  may 
be  obtained  upon  application  at  Room 
406  of  the  office  of  the  District 

DANIBL    RBAD, 
Secretary 

n^klsnd.  CaUfomla. 
February   T,   1946. 

(DaUy  Pacific  Builder) 
(February  11,  l»4fl> 


SR.  ARCHITECTURAL.  DRAFTS-  | 
MAN  for  p^nn&QOQt  position  in  Mon-  > 
terey.  Good  opportunity.  For  ap-  j 
pointment  phone  C.  J.  Ryland,  Car-  i 
mel  404,  reversed,  or  write  Box  847,  j 
Monterey.  (2/13-14-16-18/46)  ; 


BSTIMAIOR  with  Building  exp.  I 
or  Engineering  training.  State  pre-  j 
vious  exp.  and  education.  Good  fu-  j 
ture  for  ambitious  young  man.  Reply  ! 
Box  130  c/o  Dally  Pacific  Builder      j 

(tf)| 

BLDG.  CONSTx*.  SUPT.,  good  fu-  j 
ture.  State  experience  and  refer«Bc«6.  i 
Reply  Box  16,  c/o  Bally  PMlfl*  I 
Bulkier.  tf  I 


Experienced  ESTIMATOR  for  gen-  \ 
eral  contractor.  Experienced  in  take-  \ 
off  and  estimating  of  Industrial  biMld-  j 
ings  and  heavy  construction.  Loca- 
tion. Sacramento.  Salary  open.  Send  j 
particulars  to  Box  29,  c/o  Dally  Pa-  ' 
clfic  Builder.  to  2/21/46  i 


POSITION  WANTED 


I 


POSITION   WANTED 

>  SALESMAN,    familiar   with    plans 

and  detail  all  building  lines,  desires 

connection.   Reply   Box   28,   co   Daily 

Pacific  Bmllder.  to  2/16/46 


HELP  WANTED 


EXP.  ARCHITECTURAL  DRAFTS-  | 
MAN.  Apply  at  office  of  Myers  St  i 
Evers.  1201  Kohl  Bldg.,  San  Fran-  \ 
Cisco.  2/14-16-18-19-20/46  ; 

ESTIMATOR  with  PAINTING  ' 
CONTRACTING  EXPERIENCE  Ap-  i 
ply  2019  Blake  St.  Berkeley  Phone  j 
AShb«rr>'  1616.  to  2/21/46  ■ 


FOR  RENT 


FENCED  IX>T.  suitable  for  con 
tractor's  storage ;  2  frontages  .  Bryant 
St  near  5rd.  Rent  $35  per  month. 
EUt.  4908.  to  2/15/46 


1-STORY  MARKET    $16,000:  San  Le- 

andro    Blvd;    owner    T   Lopez^  5^-       ,^^^    Meyer  Construction:  contrac- .r;'^V7-Tt;^^.-7i,r-;;:"~nlura''iu 
564  Williams  St ;  bulkier,  M  Drink-  I  ^^^     ^    A    Koenlg;     10    outlets;     111'*"'    "^"C**®*-    futtures.    plugs,    al- 
ward.  7801  Outlook  Ave,  Oakland,      i  ^.^^uches    14  pluea  L-*---------w--— ---—--— —---.,*--^-* 

2.STORY   5-ROOM   DUPLEX.    99»Q.  ^'^^\^^^,^   %^^    j,^^.    o^„,    j^  j    -.  ^_        -^.-j 

Williams  St2  0^^^er^T  Lopez^  1792  jjj^^^j^.   contractor.  Grandl  Electric;!     KTMnPnlVP    Dlfia£rS 


San     Leandro     Blvd:      builder,     M 


Drinkward,  7801  Outlook  Ave,  Oak-  |  g^pyice 


26    outlets ;    24    switches ;    36    plugs ;  \ 


land;   engineer,   J    Y   Long  Co,   428 
13th   St.  Oakland. 


Oregoo  Residence, 
San  Anselmo,  Calif. 


BUILDING  CONTRACTS 


ALAMEDA  COUNTY 

SERVICE    STATION 

E  14th  and  HIGH   STS,  Oakland. 

O'wner — Perkins  &  Beck.  ' 

Architect — Harry   A.    Bruno. 

Contractor — C.    Norman    Peterson. 

Filed.  Feb  11,  '46.    Dated,  

Ist  of   each  month 90% 

Usual  35  days  after  completlon..l0% 

TOTAL  COST.    $ _... 

Plans  and   specifications  filed. 


8567  1093  Pine;  owner.  Cooper  St 
Vaml;  contractor,  Byington  Electric; 
service.  j    I 

8588  556  Howard ;  owner,  Aladdin  '  ^ 
Heating;     contractor.    Galvtn     Bro8;i     BIDS:    San    Francisco    Thecrtoflloal 
motors.  Seminary.  San   Antefm.   February  21, 

8589  221  Sansome;  owner.  Jacks  3  p.  m.  Plans  by  Architect  Jamee  H. 
St  Irvine;  contractor,  (5alvin  Bros;  Mitchell,  407  Sansome  St.,  San  Fran- 
3  outlets ;  1  switch.  j  cisco. 

8590  2015  Market :  ovraer,  S  A  C  j  B.  A  R.  Construction  Co.,  268  Mar- 
Motors  ;    contractor,   Galvin    Bros :    5 ;  ket  St.  San  Franclsoa 


outlets;  4  switches;  2  plugs;  service. 

8591  47  Geary;  owner.  Bankets 
Investment  Bldg;  contractor.  Matson 
Electrical  Equipment;  

8562  2550  Mission:  owner.  New 
Mission  Theater;  contractor.  Matson 
EHectrical  Equipment;  3  outlets;  2 
switches. 


D.  B  Ferrero,  31  Bells  Ava^  San 
Anselmo. 

Litchfield  Construction  Ckt.,  711 
Francisco  Blvd..  San  RafaeL 

Peter  S&rtorio,  262  Clementhia  St. 
San  Ftancisco. 

S.  J.  Amoroso  Construction  Oo, 
2100  Oakdale  Ave.  San  FrandMSw 


Bid  Opening  Schedule 


BM  Opening  Date 


Project         Lecatlon   ef  Project        Neted  In  Issus 


BUILDING  PROJECTS 


San  Fraadaeo 
San  Fraadaeo 

)Warden,   Ora 
Fresno 
San  Anselmo 
Saltna.'s 
Sacramento 
Wilmington 
San  Fiandsco 
Monrovia 


2-14—  5  i)0  P.M.— Store  Balldtai|r 
2-14—  5  :00  PM— Residence 
2-14  Grain  Elevator  iTulaia 
2-14—  5  rOO  P.M.— Fencing 
2-14—  5 :00  P.M.— Locker   Building 
2-15—  4  K)0  P.M— Theater 
2-15—  4:00  P.M— Shop 
2*15— 10  A.M.— Dispatch  Hall 
2-15 —  Warehouse 

2-15 —  Lath    Hous€.s 

2-16—  5 :00  P.M— Chevrolet    Agency  San  Rafael 
2-15—12  K)0  M..  Car  Bam  Portkuid,  Ora 

2-18—  Film  Exchange  Seattle,    Wash. 

2-18—  3:30  P.M    Girls'   Dorm.  La  Grande,  Oregon 

2-18—  8  KW  P.M— SchoohtxMn  Pittsburg 

2-18  Steel    Partitions    (Govt  i  Denver.  Colo, 

2-18    2 :00  P.M.— Women's  DormltoryCorvallls.  Ora 
2-18—  3 :80  P.M —Girls'  Dormitory      La  Grande.  Ora 
2-19—  2  :00  P.M— Hospital  Salem.  Ore 

2-19  Bond  Election  (Dlst)  San   Jose 

2-19—  2:00  P.M.— Hospital  Salem.  Ore 

2-19—11 .00  A  M    Building  San   Francisco 

2-20—  2:60  PM     Elevator  San  Francisco 

2-20—  2  00  P.M,   Houses  Dsnver.   Colo. 


2-  • 
%■$ 

2-  • 
2-  • 

i-n 

l-M 

a-  4 

2-  -7 
S-  8 

3-U 
2-  7 
2-  7 
l-3t 

1-  8 

a-  • 
2-  s 
2-  f 

1-  7 

2-  4 

2-11 

2.U 

2-U 


Painting 
-Repair  Poet 


2-20—10 :00  AM 
2-20—  2:00  P.M 
2-21  Paint  Poet  Office  (Qort.) 
2-21—11 :00  A.M.— Shop 
2-21—  3 :00  P.M.    Residence 
2-21 — Itl  :00  A.M. — Superstructure 
2-21—  2:00  P.M..   Fire   Station 
2-25  Painting  and  Repairs  (Govt) 
2-26  HosplUki  (Veterans'  Adznln) 
2-26— IIKWA-M    Gunnery    Range 
2-26—  3:00  P.M.    Residence 
2-26—  3 :00  PJf.— Service  Building 
2-26—  3  KX)  P.M.— Sales  BuUdtnc 
2-27—  2:00  P.M.    Painting 
2-27—  2«)P.M.   Painting 
2-27—  2 :00  P.M.    Painting 
2-37— 3 :00  P.M.    Paintlas 
2-27—  2  .iW  P.M.   PainUng 
2-27—  2:00 P.M   Painting 
2-27  Addition  to  School   iDlst) 
2-27—  BzOOPJ*.— Elevator 
2-27—  7 :10  P.M. -School 
2-27—  2«>PJiL— Paintlajr 


Berkeley 
Offloe  Downey 


Kedondo  Beach 

San  Fraadaoo 

San  Anselmo 

San  Francisco 

Long  Beach 

San  Diego 

Grand  Junction.  Cola 

Crows  Landing 

San  Rafael 

San  Francisco 

San  Francisco 

Monro\'la 

Lyawood 


2-  7 
2-  4 

1-lS 
1-21 
2-11 
2-12 

2-lS 


1-ai 

2-  7 
2-  7 

2-  I 
2-12 

2-    V 


FWtortoB 
Haywood 
8t  Anthony 
Downey 

Wash. 


2-27—  1:46PM. 
2-27—  iJOOP.M 
2-27—  J  :00  P.M. 
2-27—  a  .-00  P  J4, 
2-27—  2:00  P.M., 
3-27—  2:00  P.M, 
2-27—  2U)0P.M.. 
2-28—  4:00  PJi., 


Alterations 

Btuler 

Ceilings 

Venuiation 

I>oors 

Pump 

Sidewalks 

Warehouse 


St  ABtteny 
San  Francisco 
San  Gabriel 
Lioe  Aagetae 
Loe  Angeles 


2-28—  i  :00  P.M.— School  Building 

3-1  —  2:06  P.M.   Basement 

3-  1  Psfinting  (Govt) 

3-  6—  2. -00 P.M.,   Painting 

3-11— 12:00  M.    School 

3-12—  ]  :30  PM.,   Flagpole 

3-14—  :!  :00  P.M— School  Buildings 


Fullarton 
Kapa 

Los  Angeles 
San  Mateo 

Lancaster 
Ehireka.  Utah 
Calexlco 
PafaB   Springs 
LJvermore 
Maricopa  County, 


2- 
2- 
2- 
2- 
2- 
1-lf 

i-m 

2-  4 

2-11 

2-U 
2-11 
2-U 
2-11 
2-11 
2-18 
2-lS 
t-12 


2-11 
l-M 

2-13 
2-  7 
2-lS 

2-  a 


ENGINEERING  PRO»TECJTS 


2- 
2- 
2- 
2- 


2-14— 10  A-M.— Water  Tank 
2-14  Overhead  Oosslng  (State) 
2-14  Ovcrcrosslng  (State) 
2-14  Overcrosslng  (State) 
2-14—10  A.M.— Highways 
2-14— 10  A.M.— Water  Mains 
2-14—10 :00  A.M.— Ramps 
2-14— 10  K)0  A.M.— Sewer 
2-14—10:00  A.M.— Sewering 
2-14—  2  K)0  P.M.— Project  FH32-K 

15  Resurface  Road  (City) 

15— 10:00  A.M.— Well 

16—  2:00  P.M— Levee  Setback 

15— 10 :00  A.M.    Highway 
2-15— 10:00  A.M.    Highwav 
2-15— 10:00  A.M.    Highway 
2-16— 11:00  A.M.    Grading.   Etc. 
2-15—  4:00  P.M.— Sewer 
2-16— 11 .00  A.M.,   Distrib.   Line 
2-16— 10  K)0  A.M.— Runway 
2-16  Improve  Pine  St    (City) 
2-18  Runways  (CJovt) 
2-18—11 .00  P.M— Bridge 
2-18—  5  P.M. — Sewage 
2-18—  2K)0  P.M— Highways 
2-18— 10:00  A.M.    Airfield 

18—  8:00  P.M.,   Lighting 
19—10:00  A.M.— Dredging 

19—  3:00  P.M— Water  Main 
19—  8:00  P.M.— Sewers 
19— 10K)0  A.M.— Sewer 
19—  8:00  P.M — Sewers 

2-19  Concrete  Water  Tank  «3lty) 
2-19  Reservoir    (Cltv) 
2-19—  2:00  P.M.— Ferry 
2-19— 10:00  A.M..   Road 


2-19 

2-20—11 :00  P.M , 

2-21—  9K)0A.M.. 

2-21—  3  JO  P.M.. 

2-21  Improve  Highway  (State) 

2-21  Freeway  (State) 

2-21  Fort  Gibson  Dam  (Govt.) 


Pipe 

Hlgh,way« 
Flex 


2-21—  2:00  P.M. 
2-26—  2:00  P.M, 
2-25—  2:00  P.M., 
2-25—  2  :00  P.M., 
2-25—  5:15  P.M., 
2-26— 11:00  A.M., 
2-27—  2.00  P.M.- 


-Storm  Drain 

Highways 

Surfacing 

Highway    Culvert 

Grading 

Bridge 
-Bridge 


2-26— 10:00  A.M — Storm  Drain 
2-26—10  KX)  A.M.— Tunnel  Lining 
2-26—10  «)  A.M.— Hl^way 
2-27—  1  30  P.M.    Clear   Site 
2-27—  2  00  P.M— Highways 
3-  1—  6  K»  P.M— Street 
1—  1 :30  P.M.— Highway 
4 —  4:00  P.M. — Sewers 
5—10 :00  A.M.— Earthwork 
6—  2  00  P.M —Highways 
6—  2  00  P.M— Highways 
00  P.M.— Highways 


3- 
3- 
3- 
3- 
3- 
3- 
8- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 


Yelm.  Wash. 
Los  Angeles 
San  Diego 
Los  Angeles 
Oh-mpla.  Wash. 
Yelm,  Wash. 
Astoria,  Ora 
Freeno 
Fresno 

En  Doaado  County 
El  Dorado  County 
North  Las  Vegas 
Sacramento  C^ounty 
New    Mexico 
New   Mexico 
New   Mexico 
Arlsona 
Tucson,  Aria. 
RItavllle.  Wash. 
St  Georga  Utah 
San   Francisco 

Merced 
Kelso,  Wash. 

Snohomish  County, 
St   George,    Utah 
Ontario.  Calif. 
Long  Beach 
San  Francisco 
Tracy 
Riverside 
Tracy 

RitxvUle.  Wiaab. 
Rltzvllle,  Wash. 
Solano  County 
Phoenix 

Albuquerque.  N.  M. 
San  Diego 
[Niobrara,  Carbons.  Etc.,  Cos. 
San   Francisco 
Los  Angeles 
Loe  Angeles 
Fort  Gibson.  Okla. 
San  Bernardino 
Orange  County 
Utah  State  Highway 
Utah  State  Highway 
Lawndale 
Los  Angeles 
Solano  County 
Los  Angeles  County 
Cokirado-Blg  Thompson  Project 
Olympla,  Wash. 
Napa  County 
Contra  Costa  County 
Sacramento 

Nevada  State  Highway 
Tucson,   Aria. 
Central  Valley  Projeot 
Monterey  County 
Alameda  County 
Oakland 


1-at 
i-if 
i-ii 

l-M 

1-at 


6—10 :06  A.M— Transmission  Line  Rio  Grande  Project 
7—  2  00  P.M— Highways  Los  Angelee  County 

5— 10:00  A.M.   Canal  Ontral   Valley   Project 

5 —  1:30  P.M.   Transmission   Line  Spokane.  Wash. 


6—10 :00  A-M.    Grading 

6—  2  00  P.M.  Jet  Pump  Equip. 
6— 10:00  A.M.,   Grading 
6— 11:00  A.M..    Clearing 

7—  2  :<X)  P.M— Bridges 
7—10  00  A.M.— Earthwork 

8-12  Kortes  Dam   (Govt) 
3-18 —  2  00  P.M— Freeway 
3-14—  2  00  P.M.— Grading 
3-14—  2  ;00  P.M.— Croealng 
3-16—  2  P.M— Steel  Towers 
4-2—2  00  P.M..  Needle  Valves 


Los   Angeles 
Central   Valley   Project 
Loe  Angelee 
Fy>rt  L^xm,  Colo 
Saa  D^^  County 
Sboehoae  Project 
Missouri  Basin  Pro|eet 
Santa  Clara  0>unty 
Lee  Angeles  County 
Loe  Angeles  County 
Central  Valley  Project 

Denver,  Colo. 


a-  4 
a-  B 

8-12 

2-12 
1-2B 

1-22 
2-  6 

2-  7 
2-  7 
2-  7 
2-  7 
2-  8 
2-11 
1-29 
1-21 

1-aa 

i-aa 
i-aa 
a-  i 

2-11 

2-  • 
2-  8 

a-  8 

2-  6 

l-2» 

1-ia 
1-21 

2-  4 

2-lS 
2-13 
2-11 
2-1$ 
2-11 
1-22 
1-24 
1-11 
2-  • 
2-11 
2-13 
2-13 
2-18 
2-11 

i-2a 

7-  B 
2  i> 
12 
7 
29 
12 
81 
12 
12 
>  i 
2-  8 

a-  i 

2-12 
2-  8 

2-  T 
2-  7 
2-  7 

2-  7 
2-18 
2-18 

t-  i 

2-  6 
1-18 
2-12 
2-12 
2-12 

1-aa 

2-12 


2 
2 
2- 
2- 

2- 

2 

2 

2 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2 

2 

2- 

2- 

2 

2 

2- 

2- 

2- 

2 

2- 

2 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2 

2 

2 

2- 

2 

2 

2 

2 

2- 

2 

2 

2 

2 

2 

2 

2 

2 

2 

2 

3 

3 

3 

3 

3 

3 

3 

3 

3' 

3 


:  P.M.— 1 


SUPPLIES  AND  EQUIPMENT 


\ 


14 —  2  P.M. — Burlap  Wrappers 
14—  2  IP.M.- Cellulose  Tape 
14—  2  iP.M.— (Sarbage  CJans 
14—10  ISO  A.M— Ralls 
14—10  )00  A.M.— Paint 
14—10  iOO  A.M.— Webbing 
14 — 10;OOA.M.    Tractors 

14—  2  too  P.M.— Conductor 
16— ll;OOA.M.   Distrib.    Line 
16—10  m  A.M.— Machines 
16—10  300  A.M— Cable 
15—11  '00  AM —Hardware 
16—  2  JOO  P.M.— <:iamps 

15—  5  lOO  P.M.— Pipe 

16— 10 100  A.M— Heater,  Bta 
15—  2  P.M.— Pumps 
15—  2  P.M— Fiber  Door  MaU 
15  Transformers    ((5ovt) 

15—  Autos 

16—  2  500  P.M.,   Pads 

15—  3100  P.M.   Distributors 
15 —  2 100  P.M — Compreeeor 
16 — 10 100  A-M  Camels.   Pontoons 
18 —  Sale  of  Trucks 


San  Frandsoo 
San  Francisco 
San  Francisco 
Portland.  Ore. 
Sac  Frandsco 
Saa  Francisco 
I»ng:    fcW-»u<*i 
DeoTer,  Ookx 
Rltzvllle,    Wash. 
Saa  Frandsoo 
San  Fraadsco 
San  Franefeco 
Denver,  Oolo. 
Sacramento 
San  Francisco 


San 

Las  Cnices,  N.  M 
San  Frandsoo 
San   Francisco 
San   Mateo 
Mendocino  County 
Tacoma.   Wash. 
San  Francisco 


18  Structural  Steel  Anchorages  BJtc.  (Govt) 
^  Tank  Truck  Facilities  f  Standard  Oil  Co  > 


Central  Valley 
Richmond 


Pro  J 


18—  2  :O0  P.M— Notebook   Holders 
18—  2  00  P.M— Telephone  Wlr« 
18—10 :00  A_M.— Oars 
18—  2  lOO  P.M— Conductor 
18—10 100  A.M— Oars 

18 —  Brooms 
19—10  too  A_M— Scrap 

19—  2  :00  P.M.— Sheaths     , 
19—  2  00  P.M.— Hose 
19—  1  30  P  M..  Acous.  Units 
19—  3  00  P.M— Storage  Tank 
19—  2  00  P.M.— Spools 

19—  2  00  P  M— Hose 
1^ —  8  00  P.M.    Control    Board 
2(^10  00  A.M— Seats 
20—10  AM.— Sedan 
20— 10  00  A.M.  Blast  Colls 

20—  2:30  P.M.    Kitchen    Equip 
20— 10  iOO  A.M.,  Sale  Water  Stops 
20—  8  00  P.M.    Duplicator 

2  00  P  M— Canteeas 
00  PM.— Fire  Hose 
00  P.M.— storage  Batteriee 
30  P  M.— Traneformers 
i»0P,M.— ClrcoH    Breaker 
3««  P  M.— Gate  Valves 
5  SO  P.M.— Pipe   FittingB 
30 P.M— Water  Meters 
30  P.M.— Sedans 
00  Noon— Pipe 
00  A.M.— Pumps 
00  AM— Gear  Shift 
26— 10  =00  AM— Road  Oil 
2S  Ra^  Appilancee  (Govt) 
25—  2!.'00  P.M.— Gate  Valvee 
5:00  P.M. — Sweeper 
5  00  P.M  -Pipe 
2 :00  P.M. -Sheeting 
2  00  P.M.— Elevator 
2  P.M.— Cars. 
2  00  F  M  -Gate  Hoist* 
2  :00  P.M- ,    Stationary 
4 —  2  P.M — Cars 
7  Pu«ips    Etc    (Govt) 
13—  2  PM— Cart 
12 —  2  00  P.M. — AnnuQciatorB 
16— 10  00  AM— Drum   Gates 
-19—  2  00  P.M.— Pumps 
30  Sanitary  Sewer  (City) 
-21—  »:90P.M,. — Crane  Struciar* 


Bmn  Francisco 
San  Frandeoo 
San  Francisco 
Denver,  Ookt. 
San  Francisco 
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PLANS  and 
Speculations 


Ban  trancisco  State  College  has 
been  authorized  to  start  construc- 
tion of  a  new  campus  at  Nineteenth 

ti^'Snt.^P'^u^^i^^^^y  street.  The 
^.wu.ow  building  program  in- 
cludes  eleven  claasroom   buildinm, 

two  large  dormitories,  gymnasium 
swimming-   pool   and   a  basketball 
2000^    *'"'   **  seating  capacity  for 

oOo 

c>4Ji  Maieo  county's  highway  and 
bndge  program  for  the  present 
bBcal  year  calls  for  an  expendi- 
ture of  1674,401. 

-^  oOo 

PiUsbarg:  Michael  E.  Evola, 
druggist,  has  announced  plans  for 
a  business  structure  at  Cumberland 
and  Sixth  Streets  to  house  four 
store*. 

oOo 
NiW:  Work  has  been  started 
on  the  $60,000  refrigeration  plant 
for  the  Pacific  Cold  Storage  Co. 
According  to  C.  W.  Chrysler,  vice 
president  of  the  firm,  1000  family 
locker  units  will  be  provided. 

oOo 
El  Gerrito:  Don  Kimball,  presi- 
dent of  the  local  Chamber  of  Com- 
merce, has  revealed  plans  for  a 
bungalow-type  motel  of  at  least 
70  units  of  two  stories  each,  to- 
gether with  a  coffee  shop  and  rec- 
reation center.  The  site,  at  San 
Pablo  Avenue  and  Fink  Lane  was 
purchased  recently  by  Kimball  for 
$16,000.  Construction  will  start 
as  soon  as  materials  are  available. 

oOo 
Stockton:  Ray  N.  Cruden  has 
been  hired  as  project  engineer  to 
assist  in  preparation  of  plans  and 
details  of  the  $1,750,000  city  sewer 
expansion  program. 

oOo 

Millbrae:  The  Community  Church 
under  leadership  of  its  pastor.  Dr. 
B.  W.  Anderson,  has  launched  a 
drive  for  $60,000  for  construction 
of  a  new  edifice  at  the  northwest 
comer  of  El  Paso  and  Almenar  Sts. 
Ambrose  and  Spencer,  San  Fran- 
cisco architects,  have  completed 
the  plans. 

Santa  Qara:  The  Pacific  Can 
Company  of  San  Francisco  has 
purchased  three  acres  on  the  Al- 
viso-Santa  Clara  Road  in  the  Pa- 
setta  Tract  for  construction  of  ma- 
chine shops  to  cost  more  than 
$100,000.  The  building  will  be  100 
by  240  feet  and  will  feature  wood 
truss  construction. 
oOo 

Walnut    Creek:    The    Bank    of 

America  will  invest  approximately 
$110,000  in  site  and  building  for 
a  new  branch  office  to  be  erected 
on  the  east  side  of  Main  Street, 
one  block  south  of  the  present  lo- 
catSos.  E.  S.  Tomasi,  branch  man- 
ager, «tat-ps  that  the  building  will 
be  62  by  120  feet. 
oOo 
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Factors  in  Western  Industrial  DevelopmeDt 
Discussed  Before  Mans^ement  Conference 

During  the  general  session  of  the  Northern  California  Manage- 
ment Confo-ence  held  at  the  Palace  Hotel — R.  M.  Alvord,  San  Pran- 
dsco  Commercial  Vice  President,  Goieral  Electric  Company,  discussed 

"Factors  in  Western  Industrial  De- 
velopment". 

Pointing  out  that  "Managements' 
New  Opportunities"  fundamentally 
mean  an  opportunity  to  sustain  and 
even  expand  full  employment  ,and 
hence  prosperity,  in  the  West — 
Alvord  covered  the  efforts  of  his 
and  other  companies  toward  this 
end. 

Since  factory  payrolls  are  basic 
to  our  economy,  Alvory  said  that 
added  industrial  employment  must 
come  from  one  or  a  combination 
of  the  following  actons: 

(1)  Expand  existing  plants. 

(2)  New  branch  plants  of  na- 
tional manufacturers  must  be  at- 
tracted to  the* West,  or 

(3)  Form  new  companies: 

(a)  To  exploit  new  inventions 
or  manufacturing  techniques,  or 

(b)  To  take  advantage  of  such 
factors  as  changes  in  rates  in 
freight  or  in  the  price  or  avail- 
ability of  materials,  and 

(4)  Convert  war  plants. 
Alvord  said  this:  "Our  hopes  for 

full  employment  will  not  be  re- 
alized unless  Government  creates 
an  economic  climate,  favorable  to 
the  continued  growth  of  private 
industry,  and  the  imperative  fact 
that  we  all  must  get  back  to  work 
is   adamant." 

"General  Electric  believes  in  the 
West — and  wishes  to  contribute  to 
the  continued  industrial  growth  of 
this  area,"  Alvord  continued.  "Our 
plans  call  for  almost  doubling  the 
2,000  California  employees  we  now 
have  on  our  payrolls — when  our 
new  plants  at  San  Jose  and  Ana- 
heim are  built  and  go  into  opera- 
tion. Plant  expansions  are  plan- 
ned for  the  Oakland  Lamp  Works 
and  the  flat-iron  factory  in  On- 
tario, Calif.,  where  all  of  G.E.'s 
United  States  production  is  done." 

Alvord  said  that  "decentraliza- 
tion" might  prove  to  be  the  mag- 
net which  would  draw  many  na- 
tional manufacturers  to  the  West, 
where  they  would  set  up  branch 
factory  operations.  Decentraliza- 
tion works  both  ways.  It  is  good 
for  the  worker  and  is  grood  for  the 
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company,  for  with  smaller  manu- 
facturing- units  management  can 
become  personally  acquainted  with 
employees,  and  workers  tend  to 
become  "good  citizens",  thus  es- 
pirit-de  corps  is  enhanced,  which 
is  reflected  in  high  productive  effi- 
ciency. 

G.  E.'s  policy  towards  decen- 
tralization has  already  been  put 
into  effect  out  here — through  two 
Anaheim  units.  One  is  the  chem- 
ical plant  already  under  construc- 
tion where  paint  bases  will  be 
made  and  the  new  plastics  unit, 
soon  to  be  started.  Alvord  quoted 
directly  from  a  recent  statement 
made  by  C.  E.  Wilson,  President 
of  his  firm,  who  said: 

"It  has  been  said  that  in  going 
into  smaller  towns  to  expand  our 
business  we  are  looking  for  cheap 
labor.  General  Electric  doesn't 
want  and  never  did  want  cheap 
labor.  It  did  not  grow  that  way. 
G.E.  has  always  paid  equal  or  bet- 
ter rates  for  a  job  than  any  other 
comparable  employer  in  a  given 
area,  and  that  will  continue  to  be 
our  policy.  What  we  are  seeking 
by  establishing  factories  in  less 
congested  areas  are  these  things: 
proximity  to  markets  and  soarces 
of  materials;  better  transportatiu. 
facilities;  and  desirable  and  con- 
genial working  conditions  for  em- 
ployees, where  the  dollar  earned 
will  buy  more  leisure,  better 
schools,  improved  health,  and 
gr»iater  security.  These  seem  like 
worthwhile  objectives  to  me." 

In  summary  Alvord  said:  "We 
need  factories,  but  only  on  a  sound 
basis;  otherwise,  we  do  harm  not 
only  to  the  West  but  to  the  na- 
tional economy  as  well.  Here  are 
some  points  to  consider: 

"(1).  Sound  business  thinking 
suggests  that  manufacturers  in 
the  West  may  not  find  it  desirable 
to  compete  with  plants  which  can 
manufacture  more  cheaply  else- 
where. 

"(2).  After  balancing  reasons 
why  not  against  reasons  why,  if 
consumer  markers,  labor  supply, 
raw  materials  and  transportation 
facilities  indicate  volume  produc- 
tion at  competitive  prices,  then  the 
answer  is  obvious — go  ahead.  Any 
other  reason  is  nebulous  for  no 
permanent  benefit  accrues  to  labor 
or  to  stockholders  or  to  the  West. 

"(3).  Perhaps  a  straight  assem- 
bly type  of  operation  is  the  an- 
swer. Our  Oakland  Lamp  Works 
gives  a  clup:  mass  low  cost  pro- 
duction of  component  parts  is  re- 
quired, parts  which  must  be  done 
on  automatic  machines  costing 
thousands  of  dollars  which  turn  out 
a  million  parts  a  day.  The  market 
for  the  finished  product  dictates  an 
assembly  plant  a  Oakland  but  only 
when  the  component  parts  are 
made  elsewhere. 

*'(4).  Decentralization  indicates 
added  factories  for  the  West. 

"(5).  Many  companies  originat- 
ed here.  They  started  out  to  take 
care  of  a  definite  local  need.  They 
have  oroducts  peculiar  to  a  specific 
area.     Then    through    normal    ex- 
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Centra]  Valley 
Chapter  AIA 
Elects  Officers 


Herbert  E.  Goodpaster,  former 
captain  in  the  marines,  was  elect- 
ed president  of  the  Central  Val- 
leys Chapter  of  the  American  In- 
stitute of  Architects  a|^a  meeting 
held  in  Sacramento. 

Goodpaster,  released  from  serv- 
ice last  summer,  served  in  the 
Pacific.  He  wears  the  Asiatic-Pa- 
cific Ribbon  wyith  three  battle 
stars. 

Other  officers  are  Jas.  A.  Gillam, 
Sacramento,  vice  president;  Victor 
Galbraith,  Stockton,  treasurer; 
Frank  Mayo,  Stockton,  secretary; 
and  William  Kiblik  of  the  State 
Division  of  Schoolhouse  Planning, 
director. 

The  Central  Valley  Chapter  in- 
cludes San  Joaquin  and  Sacra- 
mento valleys,  and  Nevada. 


pansion  of  products  and  markets 
they  increased  their  operation  to 
one  nation-wide  in  scope.  The  Pood 
Bfachinery  Corporation  is  an  ex- 
ample. 

"(6).  When  we  were  talking 
about  industrial  development,  the 
creation  of  jobs  lead  us  to  realize 
that  nationally  one-half  of  all 
gainfully  employed  people  are  in 
trades  and  services.  If  you  elim- 
inate from  industry's  one  -  half, 
that  percentage  of  people  working 
in  agriculture  and  mining,  the  to- 
tal industrial  employment  repre- 
sents only  about  one-fourth  of  the 
total   gainfully  employed. 

"It  is  well  established  that  when 
the  liercentage  of  peoples  in  trades 
and  services  is  high,  the  standard 
of  living  is  likewise  high.  For  ex- 
ample, California  enjoys  a  very 
high  standard  of  living — probably 
the  highest  in  the  country  on  an 
average.  Here  is  proof:  with  only 
5.2  per  cent  of  the  national  popu- 
lation in  1939,  California  had  7.6 
per  cent  of  the  retail  sales.  The 
eleven  Western  states  in  1044  had 
12.3  per  cent  of  national  popula- 
tion yet  made  15.3  of  the  nation's 
retail  purchases.  California  has 
about  65  per  cent  of  all  gainfully 
employed  in  trades  and  services. 
My  thought  is,  therefore,  to  enioy 
a  continued  and  expanding  high 
standard  of  living,  we  need  ex- 
panding industrial  activity,  soundly 
planned  and  operated.  It  is  the 
people  in  trades  and  services  in 
this  area  who  are  the  market  for 
the  products  of  our  manufacturing 
plants,  and  who  will  sell  and  serv- 
ice the  products  f,**'ie   here.    The 

more  people  employwd  m  factories, 
the  more  products  made,  requires 
more  people  selling  and  servicing 
these  products.  It,  therefore,  is 
good  for  everyone.  The  ratio  is 
clear — for  every  two  "employed  in 
industry  three  must  be  in  trades 
and  services.  Get  this  ratio  into 
the  100,000  brackets  and  you  really 
are  on  the  way  to  full  prosperity 
in  the  West. 

"(7).  The  goal  of  western  in- 
dustry must  be  more  goods  for 
more  people,  at  less  cost.  No  other 
attitude  or  program  will  g^ve  us 
what  we  must  have,  ie.,  full  em- 
ployment and  hence  full  prosper- 
ity. The  reason  is  obvious — ^the 
consumer — who   is   the   final   boss 

'  of  all  industry  won't  permit  it." 


ANSWER   IS   "NO" 


In  this  colunui  my  remarks 
have  been  restrained  regarding  the 
Roosevdt  family,  trying  to  limit 
them  to  F.D.R.  as  the  elected 
Chief  Executive  of  this  Nation — 
Mn.  Eleanor  Roosevelt  as  a  paid 
writer  in  the  public  press  and  Mrs. 
Roosevelt  as  a  paid  public  servant 
($12,000  per  year)  as  a  U.  S.  mem- 
ber of  the  UNO  Assembly. 

•  •    • 

Now,  something  new  has  been 
added  and  I  am  going  to  stand  up 
and  file  my  copy — which  is  a  def- 
inite "NO". 

•  •    • 

When  President  Roosevelt  was 
compaigning  for  the  fourth  term, 
he  donned  the  verbal  uniform  of 
Commander-in-Chief  of  the  Armed 
Forces. 

•  •    • 

The  Roosevelt  heirs,  through 
their  attorneys  have  asked  for  a 
ruling  on  the  point  that  the  late 
President  be  granted  New  York 
State  income  tax  exemptions  on 
the  grounds  he  was  a  member  of 
the  armed  forces  when  he  died. 
The  law  grants  a  year's  tax  exemp- 
tion to  the  servicemen  who  die 
while  in  service. 

•  •    • 

In  this  day  of  careless  billions, 
the  exemption  would  not  financially 
embarrass  the  State.  On  the  other 
hand,  denial  of  this  plea  would 
not  cause  any  of  the  wealthy  Roos- 
evelt family  to  go  hungry. 

•  •     • 

That  isn't  the  point.  This  would 
be  a  dangerous  spark  in  a  dry  for- 
est. It  is  the  first  step  toward  a 
military  rulership. 

•  •    • 

When  our  Constitution  was  fram- 
ed, the  Founding  Fathers  had 
enough  of  rule  by  gun,  sword  and 
scepter.  Our  Government  —  Judic- 
ial, Legislative  and  Executive — 
was  to  be  a  PEOPLE'S  Govern- 
ment, with  aH  functions,  including 
the  military,  subservient  to  the  will 
of  the  people  as  expressed  through 
their  elected  civilian  representa- 
tives. 

•  *    ♦ 

Granting  this  request  would  be 
a  foot-in-the-door  to  dictatorship. 
This  doesn't  refer  to  Mr.  Roose- 
velt or  to  President  Truman  but 
it  is  looking  toward  the  future. 

•  •    • 

There  are  just  too  many  "Huey 
Long's"  and  little  would-be  dicta- 
tors nmning  loose  in  this  country 
to  ever  take  the  chance  that  our 
Nation  have  a  Military  Govern- 
ment. 

•  •    • 

It  would  be  the  first  step  toward 
an  Argentinian  Perone,  Spanish 
Franco,  Italian  Mussolini  or  even 
a  German  Hitler. 

•  •    • 

The  answer  must  be  "NO*' 
— that  we  maintain  a  Gov- 
ernment of  the  People — by 
the  People — for  the  People. 


Bureau  Makes 
Changes  In 
Engineering  Staff 


Two  additional  engineers  have 
been  appointed  to  the  Bureau  of 
Reclamation's  Sacramento  Valley 
District  office  staff,  with  headquar- 
ters at  Chico,  according  to  James 
K.  Carr,  District  Engineer. 

Marshall  Young,  who  has  been 
acting  as  superintendent  of  the 
Bureau's  Colusa  office  for  the  past 
few  months,  was  transferred  this 
week  to  the  office  at  Chico,  to  su- 
pervise operation  and  maintenance 
problems  within  the  Sacramento 
Valley  District  Young,  who  has 
been  with  the  Reclamation  Bureau 
for  more  than  12  years,  has  spent 
the  last  nine  years  on  the  Central 


NOTICE 


Within  a  few  days  th*  "Build- 
er" will  start  to  publish,  as  a 
regular  feature,  the  building 
permits  of  $1000  and  over  that 
have  been  granted  in  the  fol- 
lowing locati<ms:  Unincorporated 
areas  of  San  Mateo  County, 
Redwood  City,  Menio  Park  and 
San  Carlos. 

Even  greater  coverag<^  will  be 
announced  shortly. 


Valley  Project.  He  was  employed 
on  construction  of  Friant  Dam  and 
other  work  in  the  San  Joaquin 
Valley.  He  is  a  graduate  of  the 
University  of  Utah,  and  is  mar- 
ried and  has  two  children. 

Young  will  be  assisted  in  Chico 
by  Albert  W.  Plummer,  who  has 
just  returned  from  two  years  with 
the  United  States  Navy  in  the  Sea 
Bees  as  Chief  Petty  Officer.  Plum- 
mer, formerly  employed  by  the 
Corps  of  Engineers,  U.  S.  Army, 
has  had  experience  on  Central  Val- 
ley flood  problems,  and  was  for 
a  time  located  at  Edmonton,  Can- 
ada, while  working  on  the  Alcan 
Highway  and  other  activities  of 
the  Corps  of  Engineers. 

Carr  stated  that  the  establish- 
ment of  the  District  Office  Head- 
quarters in  Chico  will  have  com- 
paratively little  effect  at  present 
upon  the  operation  of  the  Bureau's 
Colusa  office.  Operations  problems 
on  the  Sacramento  River  require 
considerable  hydrological  and  other 
work  which  can  be  most  econom- 
ically performed  by  the  field  forces 
stationed  at  Coiusa. 


Col.  George  Mayo 
Host  To  Brazilian 

A  distinguished  group  of  Bra- 
zilian militarj'  engineers  headed  by 
Brig.  General  Francisco  Borges 
Fortes   de  Oliveira,  Chief  of  En- 

grineers  of  the  Brazilian  Army,  was 
honored  at  a  luncheon  at  the  Pre- 
sidio Officers'  Club,  Tuesday,  given 
by  their  Bay  Area  host,  Colonel 
George  Mayo,  Acting  Pacific  Di- 
vision Engineer. 

Among  those  on  hand  to  greet 
the  South  American  delegation 
were  Major  Oneral  Frank  D.  Mer- 
rill, Acting  Commanding  Officer, 
Western  Defense  Command;  Brig- 
adier General  Philip  G.  Bruton, 
Division  Engineer,  Pacific  Divi- 
sion; Colonel  H.  H.  Galliett,  Com- 
manding Officer,  Presidio  of  San 
Francisco,  and  Colonel  Wm.  F.  La- 
Frenz,  Commanding  Officer,  San 
Francisco   Harbor   Defense. 

The  Brazilion  officers  are  in  the 
United  States  at  the  invitation  of 
the  Chief  of  Engneers,  U.  S.  Army, 
and  will  be  accompanied  through- 
out their  visit  by  Colonel  Wm.  C. 
Bennett,  Representative  of  the 
Chief  of  Engineers,  Lt.  Colonel  W. 
M.  Clemens,  Member  of  the  Joint 
Brazil -United  States  Military  Com- 
mission, and  Lt  Colonel  L.  G.  King, 
Office,  Chief  of  Engineers. 

-#- 

Pryne  &  Co.,  Inc. 

Re-Opens  S  F. 

D  1      £\  it* 

Branch  Utrice 


Pryne  &  Co.,  Inc.,  manufactur- 
ers of  Electrical  and  Hardware 
Building  Specialties,  have  re-op- 
ened a  San  Francisco  Branch  Of- 
fice at  778  Natoma  Street  (near 
Howard),  San  Francisco  S,  HEm- 
lock  0886.  They  are  represented 
by  Ray  H.  McMillen  and  Lynne 
Stanley,  both  well  known  in  the 
Bay  area. 

Production  of  "Pryanco"  prod- 
ucts is  at  present  limited  to  three 
models  of  the  "Bio-Fan"  and  three 
types  of  "Pry-Litcs"  (flush  light- 
ing fixtures).  Electrical  wholesale 
suppliers  are  now  receiving  these 
items  on  an  allocated  basi<»;  how- 
ever, full  production  of  "Bio- 
Fans",  "Prylites"  and  many  other 
pre-war  "Pryanco"  products  ia  as- 
sured as  soon  as  the  shorts k«>  of 
steel  and  component  part*  has 
been  overcome. 


STUCCO 


DUmBUiniTERS 


ELEYRTORS 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  16.^6  -  0755 


iRuiin  pniHTs 

ore  Laboratory  Controlled 
to    Professional   Pointers' 
High   Stondcrd* 

iRUJin  PRinr  compnnv 

4?h  6  Addison  Sts  •  Berkeley  7,  Ca!if. 
i  Phcne:  BErkeley  3440 
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PRIORITIES  NO 
LONGER  REQUIRED 


COMVCRT  TO 
FlUOHESCWT' 
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Fluorescent  Producti  Co. 
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INSULATION 

..for  piping,  boilers, 

industrial  equipment 

and  refrigerotion 
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CONTRACTORS:  sft  us  BfFOflf  vnu  bid/ 

We  uill  iinance  sound 

{fiipi  itiiiiii  111  UiHlriet  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Act 

BONDS  and  WARRANTS  •  bought  •  quoted  •  sold 

Phcn.oAi.ct  STONE  &  YOUIMGBEHU 

Sutter5460     '     '^O    RVSi    BUtLDinC    '    SAN    tRANLlSCO  4 


V. 


HEW 

IMPROVED 

1/ 
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STUCCO   CEME 


fAore  Yards  Per  Sack  •  Spreads  Easier  •  Less  Shrinkage 
PACIFrC    PORTLAND    CEMENT    COMPANY 


OLj^HITCO 


^SSk 


WESTERN 
ASBESTOS 

COMPANY 

c"'5  Townsend  St.,  San  F-crcvto 
Te'ephone-  Htn-|ock  4684 


■ynvn;" 


W  ^  Bright,  Galvanized,  Blued,  Cement 

Coated,    Annealed,    Building,    Cooperage,    Box, 
Brods     Spikes,   Miscellaneous   Nails,   Staples 

BETHLEHEM   PACIFIC 


ATTENTION  CONTRACTORS! 

Even  though  the  Btanufactwe  of  WiNaX)W  SHADE 
CLOTH  has  been  greatly  curtailed.  WE  DO  have  oft 
hand  at  this  time  a  supply  to  take  care  of  your  cie«<i« 
for  WINDOW  SHADES. 

James  C.  Franken  Co. 

Jiiii!^^  ^-  ^"  Frmndjco  9       Plioiie  GRayrtone  SOtS 


COAST         STEEl 


C     0^     R 


ORATION 


BETHlfHEN, 

STlEL. 


OeiteroJ  0#»ces:   Son   Francisco 

Di«h-irf  Ofl!c«:  S«ml«.  Porrtond,  Los  Ang«les,  Soft  Lok*  City 

^*—\  P/onfs;  S*<mJ«,  Soutti  Son  Froncisco,  Lot  Ang*!** 
FabritxiUng  Works     South  San  franeueo,  Alameda,  Lo«  , 
»^ll  OmfxMi:  S^nlt,  f»oftlan«i,  Son  Froncitco,  La*  , 


ATTENTION! 

CONTRACTORS 

We  now  have  .  .  . 

STRUCTURAL  STEEL  ERECTION  CREWS 

available  for  LARGE  or  SMAIJ    PROJECTS. 


REINFORCING  STEEL,  WIRE  MESH  AND 

STEEL  SASH  furnished  and  installed  at  lowest 

prices  .  .  .  Let  us  quote  on  your  next  job. 

Erection  oj  pre-fabricated  STEEL  BUILDLNGS 

.  a  specialty. 

SAN  JOSE  STEEL  COMPART,  INC. 

0~i."'  V   V   V"'   i''~r'  jT'  ;*"  1*^  f*"  '""i^'  i""'!     i'"   i  '  j"  Tl 

195  NORTH  30TH  STREET    -    SAN  JOSE.  CALIFORNIA 

Phone  Columbia  4184 
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DAILY    PACIFIC    BUILDER 


FRIDAY,  FEBRUARY  !5.  1946 
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FIRST  PUBLISHED  TODAY 


Highway  Improvement* — Santa  Clara 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engrineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clocic  p.m.  on  March  13,  1946^ 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Santa  Clara  County,  on  Bayshora 
Freeway  at  Santa  Clara  Stroet  In 
the  City  of  San  Jom  (IV-SC1-68;i- 
SJs),  a  aeparatlon  structure  to  b« 
constructed  and  approaches  about 
six-tenths  (0.6)  mile  In  length  to  be 
graded  and  surfaced  with  Portland 
cement  concrete  and  asphalt  ooncreta 
on  crusher  run  base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
isscertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Skilled  Labor 
Asf^alt  plant  dryerman  or 

fireman   _ |L40 

Ajsphalt  paint  mixer  opverator L45 

Asphalt  spreading  machine 

operator   1.76 

Carpenter  1.80 

Cement  finisher 1.50 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.46 
Concrete  mixer  operator  (over 
one   cubic  yard    capacity   or 

paving  type)  1.70 

Electrician  - _  1.70 

Mechanical    tamper    and    fin> 
Isher  operator    (concrete   or 

asphalt)    — —  1.70 

Motor  grader  operator 1.86 

Operator  of  pow^r  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.25 

Pile  driver  hoistman  or 

operator   — 1.86 

Pile  driver  man  — ™  l.W 

Plumber   1.625 

Reinforcing  steel  worker  ...- 1.60 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.50 
Truck    driver    (6    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  1.25 

Intermediate  Grade   Labor 

Concrete  vibrator  operator  1.25 

Headerboard  man  1.375 

Jackhammer  operator  1.26 

Oil  distributor  bootman  1.00 

Oiler,  power  shovels  or  cranes..  1.40 
Truck    driver    (4    cubic    yards 
and   less   than  6  cubic  yards 

water  level  capacity)  1.10 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.00 

Unskilled  Labor 

Flagman   - ^-00 

Laborer  1-00 

Positions  not  listed  above  will  be 
allocated  in  accordsjice  with  the  defi- 
nitions which  appear  In  the  special 
provlfilens.  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  them 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leaa 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  xm- 
skllled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$L00  per  hour. 

Overtime — one  and  one-half  (1%) 
times   the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen)— 
one  and  one-half  (1^)  times  the 
above   rates. 

The  rates  of  wages  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  office  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posal to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  ap- 
plicable" Federal  statutes,  rules,  and 
reKulstions  will  apply  to  such  woric 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7.  article  (a),  subarticle 
(6),  of  the  Standard  Spesllf cations 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Ekigineers  at  Los  Angeles  and  Ban 
Francisco,  at  the  office  of  the  Dis- 
trict Eng^eer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Greneral 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
It  L>  made  on  a  blank  form  furnished 
by  tlie  State  Highway  Einglneer  and 
is  made  in  acconlanoe  with  the  pro- 
visions of  the  Proposal  Requtremects 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Ka.ch  bidder  must  im  licensed  and 
al«u  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserv'^ji  the  right  to  reject  any  or 
all  bids, 

DEPARTMENT  of  PtJBLIC  WORKS 
DIVISION  OP  HIOHWATS 
O.  T.  UeCOY. 
State  Hlgtiwmy  Bngineer. 
I>«ted  Pebniary  16.  IMI 

(Dally  Pacfflc  Bulkier) 
(Feb.  U-n,  Kar.  l.  'M) 


Highway  Imprevemento  Solano  Co. 
An  existng  ferry  moored  on  the 
Sacramento  River  (X-Sol>100-A). 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


SEALED  PROPOSALS  wlU  be  re- 
ceived by  the  Department  of  PubUe 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  1200 
North  Center  Street,  Stockton,  CaU- 
fomia,  until  2  o'clock  P.M.  on  Feb. 
19,  1946,  at  which  time  and  place  they 
will  be  publicly  opened  and  read,  for 
performing  work  as  follows: 

An  existing  ferry  moored  en  the 
Sacramento  River  about  0.5  mile  up- 
stream from  Rio  Vista  In  Solano 
County  (X-Sol-iOO-A)  to  be  repaired. 

Plans  and  speclflcatlcm*.  and  forma 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by  a 
proposal  guaranty  In  accordance  with 
the  requirements  of  article  (f)  of  the 
said  Section  2  of  the  Standard  Speci- 
fications. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the 
actual  amount  of  work  will  corre- 
spond therewith,  but  reserves  the 
right  to  increase  or  decrease  the 
amount  of  any  class  or  portion  of 
the  work,  or  to  omit  portions  of  the 
work,  as  may  be  deemed  by  the  En- 
gineer to  be  necessary  or  advisable. 

Bids  are  required  on  the  entire 
work  described  herein. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  herein 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  at  the  site  where  the  boat 
is  to  be  left  at  the  end  of  the  work, 
to  be  as  follows: 
Ciaeslfication  Rato  per  hour 

Laborer  $1.00 

Any  classification  omitted 

herein  not  less  than  1.00 

Overtime — one  and  one-half  (IH) 
times  the  above  rates.  Sundays  and 
holidays  (except  watchmen,  guards 
and  flag-men) — one  and  one-haif  (1%) 
times  the  above  rates. 

STATE   HIGHWAY  ENGINEER'S 
ESTIMATE 

Item  1.  Dry-docking  and  deliver- 
ing ferry. 

Item  2.  4  thousand  feet  board 
measure  miscellaneous  timber. 

Item  3.    Miscellaneous  repairs. 

Item  4.  2,600  pounds  miscellaneous 
Iron  and  steel. 

Item  5.  2,600  lineal  feet  caulking 
seams. 

Item  6.  Painting  hull  ani  super- 
structure. 

DEPARTMENl  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCoy, 
State  Highway  Eng^eer. 
By  PAUL  O  HARDING, 
District  Elnglneer,  Dlst  X. 
Dated  Jan.  31,  1946. 

(Daily  Pacific  Builder) 
(Feb.  8-16,  1946) 


Highway  Improvement — Monterey 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


CHALMER  lflira>AT 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  CallfomU,  un- 
til 2  o'clock  p.m.  on  March  6.  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Monterey  County,  between  2  mileo 
south  of  Salinas  and  Salinas  (V- 
Men-2-B),  about  one  and  nine-tentha 
(1.9)  miles  in  length  to  be  graded, 
oaved  with  asphalt  concrete  en  ce- 
ment treated  base  and  on  existing 
surfacing,  and  plant- mixed  surfacing 
to  be  plaoed  on  the  shoulders. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled   Labor 
Classification  Rate  per  hour 

Asphalt   plant   dryerman   or 

fireman 41.40 

Asphalt  plant  mixer  operator.—  1.46 
.A.8phalt  spreading  machine 

operator 1.75 

Carpenter 1.60 

Cement  finisher 1.60 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)-  1.46 
Concrete  mixer  operator  (over 
one    cubic   yard    capacity   or 

paving  ty-pe)  1.70 

Mechanical    tamper    and    fin- 
isher   operator    (concrete   or 

asphalt)     1.70 

Motor  grader  operator IM 

Operator  of  power  ahOTel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  LBS 
Operator  of  power  shovel  or 
other  excavating  equ^meiit, 
ahovel  type  contnria  (orer 
one  cubic  yard)  ..—___.._  tM 

Reinforcing  steel  worker 

Roller  operator  ,  ,  ^ 

Tractor  drtrar  ____________»  Ltf 

Tnidc  drhrer  (IS  cubic  ymids 

water  level  capacity  or  more)  L4tTB 
Truck   driver  (14  cubic  y&rda 
and  leoB  than  18  cubic  xarda 

water  lovol  eapoieity)  LSlie 

Truck   drivor    (S   cubic   jmr6a 
and  laaa  than  14  cubic  yards 


Headerboard  man 


—  un 

L28 

. 1.00 

OUer  power  shovels  or  cranea—  i  2ff 
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Jackhammer  operator  . 
Oil  distributor  bootman 


Truck  driver  (4  cubic  yarda 
and  less  than  8  cubic  yaida 
water  level  capacity) i.Qflflff 

Truck  driver  (less  than  4  cubio 
yards  water  level  capacity).  0.90 


Flagman 
Laborer  . 


Unakllled  LJibor 


LOO 
LOO 


Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  llfht 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  whi^  rates  are  not 
sho^^ai  above,  shall  be  not  less  than 
11.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leaa 
than  11.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1^)  times  the 
above  rates. 

The  rates  of  wages,  includng  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  aa 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
in  whole  or  In  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regultlons  will  apply  to  such   work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (ay,  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the  contract,  resi>ectlvely. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  Crsneral 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
alsp  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  ot  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  February  8,  1»46l 

(DaUy  Pacific  Bulkier) 
(Feb.  8-15-22,  1046) 


Highway  Improvement — Alameda  Co., 
in  Oakland  Between  Distribution 
Structures  and   Seventh  Street. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


) 


Intarmodiata  Omda 
Omofieto  vibrator  opMator 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Woriu 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  6,  1M6, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  ssid  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  In  Oakland,  be- 
tween Distribution  Structures  and 
Seventh  Street  ( I V  -  Ala  •  M  -  Oak.), 
about  one  and  four-tenths  (1.4)  miles 
In  length,  to  be  widened  with  Pert- 
land  cement  concrete  pavement,  and 
existing  pavement  to  be  resurfaced 
with  asphalt  concrete. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  C^ode,  the 
Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wag^  applicable  to  the  work 
to  be  done  to  be  as  follows: 
CIsssificatlon  Rats  per  hour 

Asphalt  plant  dryerman  or 

fireman   „ _ |L40 

Asphalt  plant  mixer  operator—  L46 

(Carpenter  1.76 

Cement   finisher   U» 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)-  1.46 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    L70 

Concrete  vibrator  operator 1.2& 

Flagman  _ 1.0«25 

Headerboard  man 1.375 

Jackhammer  operator LIB 

Laborer  LOCK 

Mechanical    tamper    and    fin- 
isher   operator    (concreto  or 

asphalt)    L70 

Motor  grader  operator 1.85 

Oiler,  power  shovels  or  cranea..  L40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tjrpe  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  SJS 

Renforclng  steel  worker LSO 

Roller  operator  LOB 

Tractor  driver L70 

Truck    driver    (8   cubic   yards 

water  level  capacity  or  more)  L625 
Truck   driver    (4    cubic   yards 
and  less   than  8  cubic  yards 

water  level  capacity) L1876 

Truck  driver  (leas  than  4  cubic 
yards  water  level  capacity )_  LOCtB 

Any  classification  omitted  

herein  not  less  than LO0S 

Overtime — one     and     ime-lkalf     (1%) 

times  the  above  ratea 
Sundays  and  hoUdays  (except  watch- 
men, guards  and  flacmsn)— oike  and 
one-half  (IH)  tlmoa  the  above  rataa 

The  rates  of  waceo,  Inrhidlng; 
time,  holiday  or  Sunday  ratoo» 
specif iod  are  aubioet  to  tiM  ofroot.  If 
applleablo  hatocot  of  oacaeotlva  orAara 
of  the  Proaidont  of  the  United  States 
and  to  any  modifioatloa  thmfot  and 


to  any  and  aU  lawful  orderw  of  tbo 
Preaklent  or  any  other  authorised 
Federal  officer  or  agency,  insofar  aa 
the  same  my  be  applicble  to  thia 
contract.  In  case  of  any  inconalat- 
ency,  the  rates  fixed  by  any  auch 
appUcable  Federal  order,  whether 
higher  or  lower,  ataall  oontroL 

Plans  my  be  seen,  and  forma  of 
proposal,  bonds,  contract,  and  speci- 
ficaUons  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building  Sacra- 
mento. California,  and  they  may  bo 
seen  at  the  offices  of  the  District 
BInglneers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  (Jeneral  Contractors 
in  San  Franclscow 

No  bid  wflT  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
Stato  Highway  Engineer. 
Dated  February  8,  1046. 

(Dally  Pacific  BuUder) 
(Feb.  8-16-22,  1046) 


Clearing  the   Rector  Creek  Reservoir 
Site  in  Napa  County,  Calif. 

STATE   OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 


NOTICE  TO  CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  State 
Engineer,  Room  401,  Public  Works 
Building,  Sacramento,  California,  un- 
tU  1:30  o'clock  p.  m.  on  Wednesday, 
February  27,  1946,  at  which  time  they 
will  be  publicly  opened  and  read,  in 
the  same  room  of  said  building,  for 
performing  work  In  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made  as  follows: 

Clearing  the  Rector  Creek  Reser- 
voir Site  in  Napa  County,  California. 
State  EZng^neer's  Estimate 

Item:  Clearing  the  Rector  Creek 
Reservoir  Site  of  approximately  76 
acres  gross  area  in  Section  17,  19,  20 
and    21,    T.7N.,    R4W.,    M.D.B.    &   M. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depariment  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  dc:je  to  be  as  follows : 

Classification  Rate  per  Hour 

Choker  Setter  -fLlO 

Hand  Timber  Faller ..-.  1.26 

Head  Choker  Setter 1.26 

Laborer  ._ „ ^ „  LOO 

Machine  (power-saw)  ^B^Uer  ....  1.86 

Powderman  _ L376 

Tractor  Operator  L70 

Truckdriver  (8  c,y.  water  level 

cap.  or  more)  1.50 

Truckdriver    (6    cy.    and    less 

than  8  cy.  water  level  cap.)..  1.28 
Truckdriver    (♦v^ay.    and    leea 

than  6  cy.  water  level  cap.)„  LIO 
Truckdriver    (less   than   4   c.y. 

water  level  cap.)  - —  1.00 

Any  classification  omitted 

herein  not  less  than -.  UOO 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 

Sundays  and  holidays  (except  watch- 
men and  guards) — one  and  one- 
half  (1^)  times  the  above  ratea. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  Officer  or  agency,  insofar 
as  the  same  may  be  applicable  to 
this  contract.  In  case  of  any  Incon- 
sistency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7  of  the  Standard  Speci- 
fications published  by  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  in  April,  1945,  regarding 
the  laws  to  be  observed,  and  Section 
8.  article  (b)  of  the  Standard  Speci- 
fications, regarding  assignment  of 
contract,  and  to  Sections  4100  to  4108, 
inclusive,  of  the  Crovemment  Code, 
State  of  California,  regarding  sub- 
contracting and  assignment  of  sub- 
contracts. 

Forms  of  proposal,  bonds,  contract 
and  specIflcationB  may  be  seen  and 
obtained  at  the  office  of  the  State 
Engineer,  Public  Works  Building, 
Sacramento,  California,  and  they  may 
be  seen  at  the  office  of  the  State 
E^ngineer,  803  California  State  Build- 
ing, Los  Angeles,  and  at  the  offices 
of  the  Associated  General  Contrac- 
tors in  San  Francisco  and  Los  An- 
geles. 

A  representative  of  the  State  Engi- 
neer's office  will  be  available  to 
accompany  prospective  bidders  for 
an  Inspection  of  the  work  heroin  con- 
templated, and  contractors  are  urged 
to  investigate  the  location,  character, 
and  quantity  of  work  to  be  done  with 
a  representative  of  the  State  E^ngl- 
neer 


therefor,  to  which   special   reference 
is  madfl^  aa  follows: 

Alameda  County,  betweer.  Warm 
Springe  and  Mlaalon  San  Jose,  and 
between  Warm  Springs  and  Center- 
villa  (IV-Ala-S,6B-C,A)  about  eight 
and  three-tenthe  (8.3)  miles  in  length, 
shouldere  to  be  widened  with  Im- 
ported borrow  and  surfaced  with 
plant- mixed  surfacing  and  penetra- 
tion  treatment. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provislona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  I»ubllc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Classification  Rate  per  Hour 

Asphalt   plant  dryerman 

or  fireman  |L40 

Asphalt  plant  mixer  operator..  1.46 
Asphalt  spreading  machine 

operator   L75 

Carpenter    L76 

Cement  finisher  LSO 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity,  and 

paving  type)  „ „ 1.70 

Concrete  vibrator  operator „  1.25 

Flagman     _  140625 

Jackhammer  operator  „.  1.28 

Laborer    1.0625 

Motor  grader  operator 1.85 

Oiler  power  shovels  or  cranes..  140 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)    2.25 

Reinforcing  steel  worker- _  1.60 

Roller  operator  „ _  1.66 

Tractor  driver  _ —  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.625 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water   level   capacity) _ 1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any   classification   omitted 

herein  not  less  than 1.0625 

Overtime:     one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen):    one 
and  one-half  (174)  times  the  above 
rates. 

The  ratos  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
if  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract.  In  caSe  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engineer 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 
*No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  ■with  the  pro- 
visions of  the  Proposal  Require- 
ments and  conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments   and    Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated :  February  8,  1946 


-V- 


forth  under  Section  2  of  the  Stand- 
ard Spe^flcationa  Elach  bidder  must 
be  lioensedl  and  also  prequalified  aa 
required  by  law  (Soo  aaid  fYoposal 
Requiremofats  and  Conditions). 

The  Department  of  Public  Works 
reeerves  toe  right  to  reject  any  or 
all  blda 

DEPARTMENT  of  PUBLIC  WORKS 
^      DIYISIZON   OF   HIGHWAYS 
G.  T.  McCOY, 
Sitit*  Highway  Engineer 
Dated:  February  L  194& 

I       (Dally  Pacific  Builder) 
'  (Fob.  L  8,  15.  1946) 


Highway  t m pro v em ent»— Contra 
Costa  County 


SECOND  ADVERTISEMENT 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway  Imp.— Solano  County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  February  27, 
1946,  at  which  time  they  will  be 
publicly  opened  and  read  in  the  As- 
sembly Room  of  said  building,  for 
constructing  State  Highway  in  ac- 
cordance w^ith  the  specifications 
therefor,  to  which  special  reference 
is  made,  as   follows: 

Solsno  County,  across  Nspa  River 
at  West  City  LimlU  of  Vsllejo  (X- 
Sol-206-A)  a  bridge  fender  to  be  re- 
paired. 

Bids  are  required  for  the  entire 
work    described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worlts 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  aa  follows: 


No  bid  will  be  considered  unl 
it  is  made  on  a  blank  form  furnished 
by  the  State  EInglneer  and  is  made 
In  accord€Lnce  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications  Each 
bidder  must  be  licensed  as  required 
by  law.  (See  said  Proposal  Require- 
ments and  Conditiona) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
BDWARD  HYATT. 

State  BIngineer. 
Dated  February  8,  1946 

(Daily  Pacific  Builder) 
(9^b.  8-15,  1946) 


Highway  Imp. — Alameda  County  Bet. 
Warm  Springs  and  Mission  San 
Jose  and  Bet.  Warm  Springs  and 
Centervllle. 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  oTfloe  of  the  Stato  Highway 
Enrtneer,  Room  373.  Public  Worits 
Building.  Sacramento,  Califbnila,  un- 
til 2  o'clock  p  m.  on  Mareli  I,  19««. 
at  which  time  they  wlU  bo  fmbUely 
opened  and  read  in  tbo  Aaoombly 
Room  of  said  bulltftnf ,  for  levaliUif 
portions  of  State  Highway  in  ac- 
cordance    wttb     tbo     opodflicatioiu 


Rate 
per  hour 

. 41  75 

1  70 

1.00 

1.00 


Classification 

Carpenter    

Electrician    

Flagman    

Laborer  

Oiler  power  shovels  or  cranes L40 

Pile  driver  hoistman  or  operator  1.85 

Pile  driver  man „ i.di 

Tractor   driver    1.70 

Any  classification  omitted  herein 

not  less  than 1.00 

Overtime:    one    and    one-half     dVi) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen):    one 
and  one-half  (.1%)  times  the  above 
rates. 

The  rates  of  wages,  includmg  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
authorised  Federal  officer  or  agency, 
insofar  as  the  same  may  be  appUc- 
able to  this  contract  In  case  of  any 
inconsistoicy,  the  rate*  fixe<3  by  any 
such  applicable  Federal  order,  vrheth- 
er  higher  or  lower,    shall    controL 

Plans  may  be  seen,  and  forms  of 
propoeal  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, CjiUfomts,  and  they  may  be 
seen  at  the  offices  of  the  District 
Bhiglneeni  at  Los  Angeles  and  San 
Franciaoo.  at  the  office  of  the  Dis- 
trict Engineer  of  tbo  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  tba  Aaoodatod  Oen- 
eral  Contractors  In  San  Frandoeo. 

No  bid  will  be  eoasldorod  unleas 
it  is  made  on  a  blank  form  fur- 
nlabod  by  tbo  Stato  Blgbway  ■■• 
glneer  and  la  made  In  aeeordaneo 
with  tbo  proTiakms  of  tbo  Propooal 
Requiromaoto    and     Oondltlona     sot 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  February  27,  1946» 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  aooordanoo 
with  the  specifications  thsrefor.  to 
which  spe<>.lal  reference  la  made,  aa 
follows : 

Contra  Costa  County,  between  Con- 
cord Avenue  and  four-tenths  (0.4) 
mile  west  of  Ohmer  Station  (IV-C.C- 
75.106- E,Crld,C),  about  two  and  three- 
tenths  (2.$)  mllee  In  length,  to  bo 
graded  and  paved  with  Portland  oo- 
ment  concrete. 

Bids    are    required    for    the   entire 
work  described  herein. 
THIS   IS  A   NATIONAL  DEFENSE 
CONTRACT   UNDER   THE   DE- 
FENSE HIGHWAY  ACT  OF  1941 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worka  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Skilled  Labor 

Asphalt  plant  mixer  operator...41.i5 
Asphalt  spreading  machine 

operator    ....—>_ L76 

Carpenter  ,.^ 1.76 

Cement  finiiaher LSO 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.46 
Concrete  mixer  operator  (over 

one  cubl((  yard  capacity) 1.70 

Mechanical     tamper    and    fin- 
isher   operator    (concrete    or 

asphalt)    1.70 

Motor  grader  op>erator » 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovl  type  controls  (up  to 
and  Including  one  cubic  yard)  2.00 
Operator  of  p>ower  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one   cubic    yard).._ 2.25 

Reinforcing  steel  worker .,.  1.60 

Roller  operator  S,  1.06 

Tractor  driver  LTO 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1. 

Truck    driver     (6    cubic    yards 

and  less  than  8  cubic  yards 

water  le\'el  capacity)   1.3128 

Truck    driver    (4    cubic    yarda 
and  less  than  6  cubic  yarda 

water  level  capacity)  1.1876 

Intermediate  Grada  Labor 
Asphalt  plant  dryerman  or 

fireman  ., L40 

Concrete  vibrator  operator LS6 

Headerboard  man  _ 1J76 

Jackhammer  operator L28 

Oil  distributor  bootman LOO 

Oiler,  power  shovels  sr  cranea  1.40 
Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0625 

llJnskllled  Labor 

Funguiad   ...I— . LMB6 

Laborer  _ L0626 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  leaa  than 
$1.1875  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leoa 
than  $1.0625  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  ratea  are  not 
shown  above,  shall  be  not  less  than 
S1.0625  per  hour. 

Overtime— one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  gtiards  and  flagmeo)-- 
one  and  otne-half  dhi)  times  the 
above  rates 

The  rates  of  wages,  includinf  orer- 
time,  holiday  or  Sunday  ratea,  above 
specified  are  subject  to  the  affect.  If 
applicable  herto,  of  executive  orders 
of  the  President  of  the  United  Stateo 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  tbo 
President  Or  any  other  authorised 
Federal  officer  or  agency,  inaofar  aa 
the  same  may  be  applioable  to  thia 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  surh 
applicable  Federal  order,  whether 
hl^er  or  lower,  shall  control 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
in  whole  ©r  in  part  with  Federal 
funds  and  that  therefore  all  of  tba 
applicable  Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly dltected  to  the  proviaiona  of 
Section  7,  article  (a),  subarticle  (6), 
of  the  Standard  Specifications  re- 
garding the  use  of  domestic  mate- 
rials; and  alao  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of 
the  Standard  Speclficatlona.  regard- 
ing subcontracting  and  aaalgnaont 
of  tbe  oootiact,  respectively. 

Plans  may  be  seen,  and  forma  of 
proposal,  bwda.  contract,  and  apoei- 
fications  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacrs- 
mento,  California,  and  they  may  be 
seen  at  th*  offices  of  tbe  District 
Engineers  «t  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dlii- 
trict  Englrieer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In   San   Francisco 

No  bid  will  be  considered  unleoo 
it  la  made  cio  a  blank  form  fumlabed 
hy  the  Stat*  Highway  Engtne«r  and 
is  made  in  accordance  with  the  pro- 
visions of  thm  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  th«  Standard  Bpectflcationi 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Condltkms). 

The  Department  of  Fubbe  Works 
reoervee  tbe  right  to  re)eot  any  or 
all  bida 

DBPARmiBNT  of  PUBLIC  WORXB 
DIVISION  or  RIOSWATB 
O.  T.  MsOOT. 
Mate  Hlgbway  Bnftnooi. 
Dated  Psbraary  L  ISML 

CDaJly  Paeifte  Bultdor) 
(W9t.  l^lfi.  3Mm 
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HOW    MICH  BUILDING? 

Constxuction  Renval— (iuide  Signs 
to  Peacetime  Expansion  and  Pros- 
perit).  A  Market  Study  by  F.  W. 
Dodge  Carp.  New  York  18  (119  W. 
40th  St),  F.  W.  Dodge  Corp  1945. 
11  by  SVi  in.  32  pp 

How  much  actual  building  will 
there  be  in  the  next  decade?  That 
is  what  everyone  connected  with 
the  building  field — and  everyone  in- 
terested in  the  national  economy — 
naturally  wants  to  know.  Esti- 
mates by  the  carload  have  appear- 
ed, some  of  them  based  soundly 
on  statistics,  others  amounting  to 
little  more  than,  personal  guesses 
or  wishful  thinking.  This  market 
study  by  the  F.  W.  Dodge  Cor- 
poration ^however,  is  really  moro 
than  an  estimate:  sprinjrinff  from 
the  company's  own  Buramar>-  of 
work  actually  planned,  it  is  an 
analysis  of  the  building  volume 
that  can  reasonably  be  expected 
during  the  next  ten  years. 

"Construction  revival  has  be- 
gun," the  study  states,  "ushering 
in  a  return  to  normal  peacetime 
competitive  market  conditions.  As 
transition  problems  are  surmount- 
ed, volume  will  snowball.*' 

What  are  these  transition  prob- 
lems? For  architects  and  engi- 
neers: "securing  adequate  staffs 
of  designers  and  draftsmen,  ade- 
quate information  on  materials 
and  equipment  available  for  early 
use  in  urgent  projects,  informatioB 
on  new  products  and  servicefe."  For 
builders  and  sub  -  contractors : 
"man-power,  material  supply,  prico 
and  wage  adjustments,  possible 
transportation  shortages.  For  ma- 
terial and  equipment  manufactur- 
ers: "reestablishment  of  orderly 
marketing  service  to  the  field; 
sales  and  production  manpower; 
and  (for  an  important  minority) 
reconversion   of  plant  facilities." 

On  May  31,  1945,  when  the  com- 
pany's statistical  tabulation  of  V- 
day  projects  was  discontinued,  the 
Dodge  records  of  postwar  projects 
showed  a  total  of  99,638  specific 
projects  located  in  the  37  states 
east  of  the  Rocky  Mountains,  the 
estimated  cost  of  which  totaled 
116,746,202,000.  Since  June  1  "hun- 
dreds of  millions  of  dollars  in  ad- 
ditional preliminary  and  design- 
stage  projects  have  been  reported 
and  tabulated  on  a  new  basis  as 
currently  contemplated  work." 

The  Dodge  Corporation  disagrees 
with  the  commonly  expressed  opin- 
ion that  the  volume  of  public  work 
in  blueprint  st.age  is  inadequate  to 
meet  the  needs  of  the  transition 
period.  On  the  contrary,  "unduly 
strong  pressure  to  push  public 
building  and  engineering  work  in 
the  recovery  period  would  create 
intense  competition  for  men  and 
materials  and  add  to  the  inflation 
threat."  As  for  private  building, 
it  is  reasonable  to  assume,  the 
study  states,  "that  .most  private 
projects  in  the  design  stage  are 
scheduled  for  sites  already  Belected 
and  either  owned  or  controlled  by 
option.  For  such  projects  bids  can 
be  taken  and  decisions  made  fairly 
quickly." 

ARCHITECT   AND   AUTHORITY 

The  Local  Housing  Authority  and 
the  Architect.  By  Oliver  C.  Win- 
ston. Chicago  37,  IlL  (1318  E.  6<Kh 
St.),  Public  Administration  Senr- 
ice,  1945.    7x10  in.,  60  pp.    Wc. 

Subtitled  "A  Workin|r  Relation- 
ship in  Planning  a  PubRc  Housing 
Program  and  in  Designing  a  Pub- 
lic Housing  Project,"  this  booklet 
stresses  the  importance  of  coop- 
eration between  the  housing  au- 
thority and  the  architect.  Consid- 
erable emphasis  is  placed  on  the 
responsibilities  of  the  housing  au- 
thority before  the  architect  starts 
to  design  —  the  establishment  of 
basic  requirements.  Mr.  Winston 
finds  three  phases  in  this  working 
relationship:  (1)  planning  the  new 
over-all  hotwing  program;  (2)  pre- 
paring the  architectural  program; 
and  (3)  designing  the  project.  In 
the  first  phase  the  main  burden  of 
the  work  falls  logicarty  apon  the 
housing  authority,  with  the  arch- 
itect's principal  services  of  a  con- 
sulting nature.  In  the  second  phase, 
too,  the  architect's  contribution  is 
chiefly  advice  —  on  site  planning, 
dwelling  types,  community  facili- 
ties; with  the  preparation  of  cost 
estimates  and  some  technical  a.s- 
sistance  on  the  side  The  third 
phase,  of  course,  is  almost  wholly 
the  architect's  baliwick 

"If  such  an  approach  to  demga 
.  is  adopted  at  the  very  b*'gi Fi- 
ning,*'  Mr.  Win.ston  conclude*,  ".t 
should  be  possible  to  avoid  the  un- 
satisfactory practice  of  having  to 
prune,  whittle  and  shave  project 
designs  .  .  Such  an  approach 
should  lead  to  a  more  purpoaeful 
selection  of  planning  criteria  by 
the  local  housing  authoritiiss  and 
to  more  disciplined  use  of  design 
criteria  by  architects  and  engi- 
neers." 

9H0PPIN€   CENTERS 

« 

Planning    Neighborhood    Shopping 

C^ntfm.     By     Marcel     Villaneuva. 

A.L.^  New  York  18  (512  Fifth 
Avenue).  National  Committee  on 
Housing,  Inc.,  1945.  Sli  bj  11  in, 
54  pp.  illus.    11.00. 

Here  is  a  community  planning 
study  devoted  entirely  to  tne  prob- 
lems of  the  shopping  center — its 
location,  the  number  of  stores  re- 
quired, parking  spaces,  and  so  on. 
Its  chief  value  probably  lies  fn 
the  carefully  worked  out  tables  giv- 
ing area  requirements  for  store* 
of  various  types.  While  these  re- 
miirements  are  purely  theoretical. 
they  serve  as  a  worMng  basis  for 

laxming,  and  they  point  op   Mr. 

"laaemra's  eoneliudon  that  *hnost 
dtibi  mad  towns  art  omrimilt  with 
old  vui  omrantod  itorM^  and  on- 
derbolH  with  rsfmrd  to  new  and 
deiired  shooping  centers  planned 
for  our  modnm  wmj  of  ttrbm." 
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FOR  BETTER  BUILDING 

NEWS  OF  MATERIALS,  EQUIPMENT  AND  METHODS 


KITCHEN    UNITS 

Flexibility  and  adaptability  are 

«tiPw  u^  ^  ""^^  ^^"«  of  12  steel 
steel  kitchen  units  which  can  be 
bought  separately  or  as  a  com- 
plete package,  installed  just  as  the 
J<w»ewife  and  the  size  of  the 
kitchen  demand.  The  line  includes 
pve  t>T>e3  of  sinks  and  sink  cab- 
inets,  vaonng  in  width  from  42 
}o  «b  inches ;  six  t>T)e8  of  wall  cab- 
mete,  ranging  in  width  from  24 
t<>  «)  inches;  and  one  type  of  base 
cabinet,  24  inches  wide. 

The  same  company  oflfers  a  new 
S,h<?lvador  Refrigrerator  featuring 
mMimum  accessibility.  Five  food 
shelvi-e  are  on  the  inside  of  the 
refriffrator  door,  providing  ster- 
ace  space  for  bottles,  eggs,  fruits, 
prooeaaed  foods.  The  Crosley  Cor- 
pormtion,  Cincinnati  25,  Ohio. 

it 
HK.4TING 
ELECTRIC    UNIT   HEATERS* 

Under  terms  of  a  license  granted 
by  the  Wesix  Electric  Heater  Co., 
San  Francisco,  the  Westinghouse 
Electric  Corp.  has  acquired  the 
right  to  use  the  basic  principles 
involved  in  the  design,  construc- 
tion and  control  of  unit  type  elec- 
tric heaters.  Models  comprising 
the  new  line  will  range  from  an 
easily  protable  1250-watt,  110-volt 
floor  unit  to  4  kw,  220-volt  floor 
and  wall  models.  All  of  the  220-volt 
unita  will  have  built-in  automatic 
thermostatic  control  The  Westing- 
house  Electric  Corp.,  Emeryville, 
Calif. 

CIRCULATOR   FAN 

Designed  to  prevent  cold  floors, 
the  new  RECO  Heat  Circulator  Fan 
blows  upwards,  the  air  traveling 
along  the  ceiling  and  dovm  the 
walls,  carrying  the  super-hot  air 
with  it  and  intermixing  it  with  the 
room  air,  providing  uniform  tem- 
perature throughout  the  room.  It 
is  especially  recommended  for  hard 
to  heat  rooms  and  rooms  which  are 
not  constantly  heated.  Reynolds 
Electric  Co.,  2650  W.  Congress  St., 
Chicago  12,  111. 

S9 
PHOSPHOR  POWDER 

A  new  phosphor  powder  similar 
to  the  powder  used  in  present  fluo- 
rescent lamps  except  that  it 
changes  the  energy  wavelengths 
to  ultraviolet,  makes  possible  two 
new  types  of  lamp:  a  fluorescent 
type  sunlamp  and  a  germicidal 
lamp  for  use  with  poultry  and  an- 
imala. 

Not  yet  available,  the  F-type 
Sunlamp  will  be  made  in  20-  and 
40-watt  sizes  identical  in  dimen- 
sions and  electrical  operating  char- 
acteristics to  present  fluorescent 
lamps  of  the  same  wattages.  The 
difference  is  in  the  special  ultra- 
violet-transmitting glass  which  is 
coated  inside  with  the  phosphor 
powder.  The  lamp  can  be  com- 
bined with  existing  fluorescent 
lamps  in  some  present  office,  fac- 
tory, home  or  store  fixtures. 

A  thin  coating  of  the  phosphor 
powder  on  hte  inside  of  15-  and 
30-watt  germicidal  lamps  combines 
germ-killing  with  ultraviolet  ener- 
gy. Not  recommended  for  human 
use,  the  lamps  are  now  available 
in  limited  quantities.  General  Elec- 
tric Co.,  Bridgeport,  Conn. 

WALL  COVERING 

A  new  wall  covering  called  Con- 
gowall  consists  of  a  lustrou.s  baked 
enamel  surface  in  a  cameo-like  tile 
design  on  a  special  patented,  flex- 
ible, water-resistant  felt  backing. 
According  to  the  manufacturers, 
CongowaC  will  not  warp  or  shrink, 
buckle  or  bulge,  crack  or  craze, 
chip  off  or  peel;  it  is  easily  instal- 
led over  any  firm,  smooth,  dry  sur- 
face, and  is  suitable  for  both  new 
work  and  remodeling.  Offered  at 
present  in  five  colors — peach,  green 
black,  blue  and  white.  Congoleum- 
Naim  Ine.,  Kearny,  N.  J. 
H 


ALUMINUM  VENETIANS 

Laboratory  tests  of  an  aluminum 
slat  Venetian  blind  just  announced 
show  a  heat  reduction  of  75  per 
cent,  the  manufacturers  report. 
One  side  of  the  slat  is  polished  to 
reflect  the  heat,  and  the  other  side 
is  satin  finished  to  prevent  the 
metal  from  absorbing  heat  Dust 
and  grease  will  not  adhere  to  the 
treated  metal.  MacArthur  Smith 
and  Associates,  134  S.  LaSalle  St., 
Chicago  3,  111. 

«l 
FARM  QUONSET 

A  new  type  Quonset  building — a 
cousin  to  the  round-roofed  Quon- 
set of  Navy  fame — has  been  de- 
signed especially  for  rural  utility 
purposes  and  now  is  in  production. 

The  new,  low-cost,  packaged,  all- 
steel  building  differs  from  the  Navy 
Quonset  in  that  it  has  a  straight 
side.  Designated  the  Quonset  24, 
this  farm  building  has  an  unob- 
structed interior  suited  particular- 
ly for  garage  and  storage  of  im- 
plements, tools  and  vehicles,  or  as 
an  open-front  loafing  bam  for  an- 
imals. 

The  basic  unit  is  24  ft.  deep  and 
12  ft.  long.  As  may  12-ft.  exten- 
sions as  desired  can  be  added  to 
increase  length.  Sliding  doors  and 
section  panels  are  available.  Great 
Lakes  Steel  Corp.,  Stran-Steel  Di- 
vision, Penobscot  Bldg.,  Detroit  26, 
Michigan. 

SS 
HOUSEHOLD  ITEMS 
RADIOS 

Included  in  Westinghouse 's  new 
line  of  postwar  home  radio  receiv- 
ers are  nine  sets  rangring  from  an 
ultra  -  modem  6-tube,  6  by  6  by  9 
in.  portable  table  model  to  a  14- 
tube  radio-phonograph  combination 
set  housed  in  a  modified  Chippen- 
dale console  cabinet  and  equipped 
to  receive  standard  broadcasts, 
foreign  shortwave  broadcasts  and 
frequency  modulation  programs. 
Television  receiwers  will  be  ready 
for  the  market  early  next  year. 

Fourteen  models,  ranging  from 
small  plastic  table  models  through 
portables,  radio-phonograph  com- 
binations in  both  table  models  and 
consoles,  and  full  -  sized  console 
furniture  model  radios,  comprise 
the  new  Stewart  -  Warner  line. 
New  and  exclusive  features  of  all 
sets  include  the  radair  antenna,  a 
built-in  loop  designed  to  pick  out 
faintest  signals  but  to  repel  static 
nterference,  and  a  signal  sentry, 
a  device  to  eliminate  fading  and 
to  bar  unwanted  hum  or  other 
noises.  An  automatic  record  chang- 
er, operated  with  only  one  control, 
is  incorporated  in  the  radio-phono- 
prraph  combinations. 
REFRIGERATORS 

Three  7-ft.  models  and  one  9-ft. 
model  are  on  the  1946  Kelvinator 
production  schedule.  Topping  the 
line  i.s  the  new  Moist  Master,  a 
triple  .range  unit  with  special  pro- 
visions for  freezing  and  storing 
frozen  foods,  for  the  safe-keeping 
of  foods  of  high  moisture  content, 
and  for  general  storage  of  all  av- 
erage foods.  In  effect  a  combina- 
tion refrigerator  and  frozen  food 
chest,  the  new  unit  has  a  freezer 
capacity  of  approximately  9  lbs.  of 
ice  cubes,  and  more  than  35  lbs.  of 
packaged  frozen  foods.  Kelvinator 
Division,  Nash  -  Kelvinator  Corp., 
Detroit  32,  Mich. 

SS 
NEW  BUILDINGS 
PAPER    GOODS   PLANT 

Construction  of  a  new  plant  to 
house  The  American  Paper  Goods 
Company's  midwestem  operation 
has  been  started  by  The  Austin 
Company  in  Chicago. 

The  new  building  was  especially 
designed  by  Austin  to  accommo- 
date new  high-speed  presses  and 
machinery  for  the  production  of 
ice  cream  containers,  beverage 
cups,    specialty    bags    and    other 


^\>  ^_J^C^LU«Gr  PLEASE 


WE'RE  BURNING  UP 
THEWrRES 

...  to  speed  up  deliveries  of  the  equipment 
you  need  from  Jaeger,  Austin- Western, 
B\€rs,  Independent  Pneumatic  and  many 
other  manufacturers  of  construction 
machinery  wc  represent.  Tell  us  your  needs 
and  we'll  bum  up  the  wires  for  you. 


products.  It  will  be  one-story,  with 
welded  steel  frame,  brick  exterior 
and  continuous  sash  in  side  walls 
and  monitors.  Air  conditioned  of- 
fices at  one  side  of  the  principal 
facade  will  be  balanced  by  truck 
loadine  docks  on  the  other. 
PLASTICS    LABORATORY 

Plans  for  a  new  plastics  labora- 
tory at  its  Pariin,  N.  J.,  plant  have 
been  announced  by  Hertules  Pow- 
der Company.  The  laboratory  will 
serve  as  headquarters  for  the  com- 
pany's development  and  research 
work  on  plastics.  It  will  have  fa- 
cilities for  compounding  finished 
plastics  for  testing,  and  will  be 
set  up  in  such  a  way  that  cus- 
tomers who  buy  basic  materials 
from  the  company  can  see  new 
techniques  applicable  to  their  work 
demonstrated,  and  can  work  with 
the  laboratory  chemists  on  their 
processing  problems.  Plans  include 
several  constant  -  temperature 
rooms  in  which  plastics  qualities 
can  be  tested  under  conditions 
specified  by  customers.  Both  cold 
and  heat  tests  will  be  possible, 
with  the  temperatures  in  the  test- 
ing rooms  ranging  from  minus  70 
degrees  to  plus  180  degrees  F. 

The  building  will  be  T-3haped, 
with  the  head  of  the  T  one  story 
high  and  the  leg  two  stories  high. 
Laboratories  will  be  located  on 
both  floors.  OflSces,  a  conference 
room  and  high-temperature  equip- 
ment will  be  on  the  second  floor, 
while  cold  -  storage  rooms,  elec- 
trical equipment  rooms  and  a  ma- 
chine shop  will  be  on  the  first 
floor.  Walls  will  be  tile-lined,  floors 
concrete.  Air  will  be  filtered  to 
insure  freedom  from  contamination 
by  dust  and  dirt.  All  electrical 
equipment  will  be  explosion-proof. 
OFFICES    ADDITION 

E.  I.  duPont  de  Nemoures  & 
Co.,  Inc.,  has  announced  plans  for 
the  construction  of  an  IS-story 
third  section  to  the  Nemours 
Building  in  Wilmington,  Del.  The 
building  will  be  completely  air  con- 
ditioned. Voorhees,  Walker,  Foley 
and  Smith  are  the  architects,  with 
Frederick  A.  Godley  as  associate; 
the  contract  has  been  awarded  to 
the  Turner  Construction  Co. 
WEAVING    PLANT 

The  Lumite  Division  of  Chico- 
pee  Mfg.  Corp.  of  Georgia  has  an- 
nounced plans  for  a  new  weaving 
plant  at  Cornelia,  Ga.,  for  which 
ground  was  broken  late  in  Oc- 
tober. 

A  one-story  building  of  modern 
design,  the  plant  will  be  devoted 
exclusively  to  the  weaving  of  Lu- 
mite   plastic    fabrics,    is    expected 
to  be  in  operation  early  in   1946. 
L.  W.  Robert  &  Co.,  of  Atlanta, 
are  the  engineer  -  designers:  Dan- 
iel Construction  Co.,  Greenville,  S. 
C,  the  contractor. 
SS 
STANDARDS 
LIGHT   GAGE   STEEL 

Research  which  the  Committee 
on  Building  Codes  of  American 
Iron  and  Steel  Institute  has  been 
sponsoring  since  1939  at  Cornell 
University  has  provided  sufiScient 
data  for  presentation  soon  to  the 
engineering  profession  in  a  speci- 
fication for  the  design  of  light 
gage  steel  structural  members,  it 
has  been  announced.  When  avail- 
able, the  specification  will  provide 
a  basis  upon  which  to  design  with 
light  ga^e  sheet  and  strip  steel. 
It  will  include  provisions  which 
distinguish  between  the  behavior 
of  stiffened  and  unstiffeneo  flanges 
and  their  relative  loa<1  carrying 
capacities. 

DIMENSIONAL   COORDINATION 

The  American  Standards  Asso- 
ciation has  approved  an  American 
Standard  on  the  basis  of  which 
building  materials  and  equipment 
of  coordinated  sizes  and  dimen- 
sions will  be  made  available  to 
construction  operations,  and  build- 
ing plans  and  details  can  be  corre- 
lated with  such   dimensions. 

The  new  standard  is  A62. 1-1945, 
American  Standard  Basis  for  the 
Coordination  of  Dimousions  of 
Building  Materials  and  Equipment 
Also  approved  is  A62.2  - 1945, 
American  Standard  Basis  for  the 
Coordination  of  Masonrj'. 

Project  A62  was  organized  by 
the  A.S.A.  in  1939,  with  The  Amer- 
ican Institute  of  Architects  and 
The  Producers'  Council,  Inc.,  as 
joint  sponsors. 
RESIDENTIAL    BOILERS 

A  code  for  rating  and  testing 
oil-fired  residential  steel  boilers 
and  for  rating  commercial  boilers 
has  been  issued  by  Steel  Boiler  In- 
stitute, Inc..  requiring  oil-fired  res- 
idential boilers  up  to  3,000  sq.  ft. 
net  rating  to  show  at  least  70  per 
cent  over-all  efficiency  by  evapora- 
tion test  when  operating  a;  150  per 
vent  of  net  rating. 

Even  though  test  results  are  at- 
tained better  than  the  prescribed 
minimum  requirements,  net  ra- 
tings in  sq.  ft.  of  steam  shall  be 
limited  to  17  times  the  sq.  ft.  of 
heating  surface  in  a  mechanically- 
fired  residential  boiler.  A.S.M.E. 
Boiler  Code  construction  is  re- 
quired. 
CLAY   SEWER    PIPE 

Printed  copies  of  Simplified  Prac- 
Uce  Recommendation  R211-45,  Clay 
Sewer  Pipe  and  Fittings,  arc  now 
available  from  the  Superintendent 
of  Documents,  Government  Print- 
mg  OflBce,  Washington  26,  D.  C. 
for  10  cents  each. 

The  recommendation  lists  the 
variety  of  standard  -  strength  and 
extra-strength  pipe  and  fittings  to 
fer^°.?"^.*o®i«2i?»  s*o<=k   items. 

STOCK   FIR    DOORS 

Commercial  Standard  for  Old 
Growth  Douglas  Fir  Standard 
Stock  Doors  (3rd  Edition),  CS73- 
45,  IS  now  a  recorded  standard  of 
the  industry,  effective  for  new  pro- 
duction from  Sept.  20,  ir45. 

WATER  COOLER 

Pressure  bubbler  and  bottle-type 
electric  water  coolers  jus;;  an- 
nounced, are  powered  by  Kelvina- 
tor and  built  with  one-pi*H:e  stain- 
less steel  cabineto  and  one-piece 
stainless  steel  tops.  They  are  re- 
movable without  tcols,  can  be  op- 
erated by  foot  pednl  from  sides 
or  front.  Said  to  be  the  first  wa- 
ter cooler  to  provide  sanitary  pro- 
tection against  water  from  the 
mouth  returning  to  the  jet,  and 
the  first  bottle-type  cooler  with  a 
fully  enclosed  and  refrigerated  bot- 
r^j  «  Coolstream  Corp.,  55  W 
42nd  St.,  New  York  18,  N.  Y. 


Manufacturers'  literature 
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COPPER  CONSTRUCTION 

Research  Solves  Problem  of 
Stress  Failures  in  Sheet  Copper 
Construction.  A  report  on  two 
years  of  research  into  the  behavior 
of  copper  installations,  with  spe- 
cific recommendations  for  design 
an  construction  methods  directed 
toward  the  elimination  of  stress 
failures.  Includes  30  detail  sheets 
showing  methods  of  installation 
and  some  of  the  basic  principles 
in  the  use  of  sheet  copper.  Dia- 
grammatic drawings  of  parapet 
walls,  seam  roofing,  open  valleys 
for  slopes,  fascia  gravel  stops, 
built-in  gutters,  covers  over  ex- 
pansion joints,  ete.  96  pp.,  illua. 
Revere  Copper  and  Brass,  Inc.,  230 
Park  Ave.,  New  York  17,  N.  Y.* 

FIBER  BOXES 

Vs-Boxes.  A  report  on  the 
weatherproof  solid  fiber  box,  in- 
cluding a  description  of  wartime 
uses  and  various  tests  used  to  in- 
sure its  qtiality.  16  pp.,  illus.  Con- 
tainer Testing  Laboratories,  Inc 
45  E.  22nd  St.,  New  York,  N.  Y.  "' 

HANGARS 

Low  Coet  Housing  for  Small 
Airplanes.  Basic  ideas  on  the  lay- 
out and  construction  of  Individual 
wood  hangars  in  single  and  mul- 
tiple units,  wood  repair  shops  and 
largre  commercial  hangars.  Offers 
10  reasons  why  wood  hangars  are 
thritfy.  8  pp.,  illus.  Timber  Engri- 
neering  Co.,  1319  18th  St.,  N.W., 
Washington  6,  D.  C. 

HARDWARE 

Solid  Brass  and  Bronze  Hard- 
ware. A  description  of  Mount  Ver- 
non and  Monticello  and  their  solid 
brass  hardware  fixtures;  examples 
of  modern  brass  and  bronze  hard- 
ware. 16  pp.,  illus.  Copper  &  Brass 
Research  Assn.,  420  Lexington  Av- 
enue, New  York  17,  N.  Y. 

HEATING 

A  Step  Ahead  in  Hospital  Heat- 
ing (Bulletin  No.  633).  A  descrip- 
tion of  differential  heating  and  how 
it  works;  cost  analysis;  typical  in- 
stallations in  hospitals.  24  pp., 
illus.  C.  A.  Dunham  Co.,  450  East 
Ohio  St.,  Chicago   11,  111.* 

INSULA-nON 

Foamglas    Insulation    forTanks. 

The  method  to  be  used  in  instal- 
ling Foamglas  for  the  insulation 
of  high  temperature  tanks,  towers 
and  ducts.  Specifications  and  de- 
tails, table  of  block  sizes.  24  pp., 
illus.  Pittsburgh  Coming  Corp., 
632  Duquesne  Way,  Pittsburgh  22, 

LIGHTING 

Engineered  Lighting  and  Con- 
tral  Equipment  (Catalog  No.  945). 

A  condensed  catalog,  with  photo- 
graphs and  detail  drawings,  speci- 
fications and  engineering  details. 
Equipment  listed  includes  stage 
lighting,  exit  and  directional  signs, 
indirect  and  built-in  lighting,  fluo- 
escent  troffers,  stage  switchboards. 
10  pp.,  illus.  Hub  Electric  <3orp., 
2219-22  W.  Grand  Ave.,  Chicago 
12,  lU. 

G-E  Slimline  and  Circline  Lamps 
Seen  in  Many  Roles.  The  use  of 
the  two  types  of  fluorescents  in 
store  design.  Diagrams  and  sketeh- 
es  of  store  interiors,  special  display 
unite,  and  store  lighting  fixtures. 
12  pp.,  illus.  General  Electric  Co., 
Nela  Park,  Cleveland  12,  Ohio.* 

MEMORIAL  TABLETS 

Bronze  Honor  Rolls.  Descriptive 
circulars  featuring  the  Willard 
"Add-a-Name"  type  of  cast  bronze 
honor  roll  tablet.  6  pp.,  illus.  The 
Willard  Bronze  C^.,  3608-16  Cole- 
rain  Ave.,  Cincinnati  28,  Ohio. 
PLASTICS 

Plexiglas    Design    Manual.     De- 
sign  methods   for  arylic   plastics- 
Complete  with  diagrams  and  illus-  1 
trations    of   various    products.     56 


pp.,  illus.  Rohm  &  Haas  Co.,  Wash- 
ington Square,  Philadelphia  5,  Pa.* 
Forming  Articles  from  Extruded 
Tenite  Sheeting.  Nine  primary  op- 
erations in  the  fabricaUon  of  sheet 
plastic  articles,  and  the  equipment 
which  may  be  used.  Includes  sev- 
eral diagrams  of  equipment.  12  pp., 
illus.  Tennessee  Eaatman  Corpora- 
tion, Kingsport,  Tenn.* 

SILICONES 

Dow  Corning  Bihcwm,  New  En- 
ginecxing  Materials.  Catalog  list- 
ing all  of  the  silicone  products  now 
available,  and  presenting  many  in- 
dustrial uses.  (Contains  charte  and 
graphs  demonstrating  the  proper- 
ties, tables  of  physical  character- 
istics, ete.  12  pp.,  illus.  Dow  Om- 
ing  Corp.,  Midland,  Mich. 

STEEL 

In  War  ...  In  Peace,  Republic 
Enduro  Stainless  and  Heat  Resist- 
ing Steels  (Adv.  430).  The  war  ap- 
plications of  Enduro  steels,  and 
suggestions  for  their  translation 
into  peacetime  terms.  32  pp.,  illus. 
Republic  Steel  Corp..  Advertising 
Division,  3100  E.  45th  Ave..  Cleve- 
land 4,  Ohio.* 

Know  your  Steel  When  You 
Build  or  RemodeL  The  uses  of 
special  -  purpose  sheet  steels  in 
building  construction,  built-in 
equipment  and  appliances.  24  pp., 
illus.  The  American  Rolling  Mill 
Co.,  1717  Armco  Ave,,  Middletown, 
Ohio.* 

STEEL  BOILERS 

Standard  Electnc-Welded  Steel 
Boilers  (Bulletin  No.  S-67,  5th  ed.) 

Full  information  including  dia- 
grams and  specifications  and  di- 
mension tables.  8  pp.,  illus.  The 
BrowneU  Co.,  430  N.  Findlay  St., 
Dayton  1,  Ohio. 

High  Pressure  Heavy  Duty  Fire- 
box   Steel    Boilers    (Catalog    96). 

Illustrates  and  describes  with  fully 
detailed  tabulations  and  diagrams 
three  series  of  steel  riveted  fire- 
box boilers.  20  pp.,  illus.  Ke- 
wanee  Boiler  Corp.,  Kewanee,  III.* 

TURBINES 

The  Gas  Turbine  Power  Plant 
Now  a  Reality.  History  and  fea- 
tures of  the  gas  turbine.  20  pp., 
illus.    Elliott  Co.,  Jeannette,  Pa. 

WATER  HEATERS 

Nema  Sitandards  for  Electric 
Water  Heaters.  Practical  informa- 
tion on  performance,  rating,  test- 
ing and  manufacture  of  electric 
water  heaters.  Includes  schematic 
diagram  showing  standard  connec- 
tions and  color  coding.  8  pp.  Na- 
tional Electrical  Mfgrs.  Assn.,  155 
E.  44th  St.,  New  York  17,  N.  Y. 
25  cente. 

Test  Specifications,  Automatic 
Electric  Storage  Water  Heaters. 
Intended  to  establish  a  uniform 
testing  procedure  to  make  possible 
the  determination  of  the  perform- 
ance of  electric  storage  water 
heaters  in  terms  of  safety,  effec- 
tiveness, durability  and  conven- 
ience. 10  pp.  National  Electrical 
Mfgrs.  Assn.,  155  E.  44th  St.,  New 
York  17,  N.  Y.  50  cents. 

VENTILATION 

Put  the  Wind  to  Work.  Bulletin 
on  the  "Agitair"  air  exhauster. 
Typical  applications,  engineering 
date  selecting  the  proper  size,  lo- 
cation principles.  10  pp.,  illus.  Air 
Devices,  Inc.,  17  E.  42nd  St.,  New 
York  17,  N.  Y. 

WINDOWS 

The  Ultimate  in  Modem  Venti- 
lation and  Vision.  Descriptive  fold- 
er on  an  aluminum  package  win- 
dow unit.  Gives  specifications  and 
installation  details.  4  pp.,  illus. 
W  a  t  c  o  Engineering,  Inc.,  2200 
Scranton  Road,  Cleveland  13,  Ohio. 

*  Other  product  information  in  Sweet's 
File.  1M&. 
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For  Construction  Equipment,  Rentals,  Sales 


MASTER  GASOLINE  GENERATORS 

Portable 
lighting  Plants 


JrroB 
650  Watts  to  16  KW 

Garmarate  Yo«r  Owb 
Electricity  Rifbt  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  E(PUIPMENT  COMPANY 


IdO   1  <tntli  St. 


f2'J*^olil?f«7;!*     P^  MArket  1651 

SAN   FRANCISCO 


60  -  Good  Late  Trucks 

1941.1942-.V2  to  6  TON 

DUMPS  —  CARGOES  «-» CHASSIS  ^  VAN 

AND  ARMY  RECONS 

INTERNATIONAL_DODGE— GMC->Wt1ITE 
CHEVROLET— R>RD 

Sfaiidard     4  Wheel — 10  Wheel  Dual  Drive 

Low  Mi/eoge 
...PRICED  TO  SELL... 

TRUCK  WRECKING  CO.,  INC. 

1710  HARRISON  STREET    -    MARKET  6528 

CAUL  PHONE.  WtRI  OR  WtITi  ^K   IfifORMATIOH 


# 


AIR  COMPRESSORS  AND 

AIR  TOO!  S 

One-stop  rental  and  sales  service  of- 
fered by  Wcmco  provides  cwnpl^c 
lines  in  all  sizes.  Assistance  availsble 
as  oart  of  diis  service  noeans  real  mv- 
ings  in  time  and  money. 

PORTABLE  OR  STATIONARY 
COMPRESSORS  AND  AIR  TOOLS 
FOR  SALE  OR  RENT.     ^ 


AUTHORIZED   DISTRIBUTORS  tOR 

Chicago   Pneumatic  Tool  Company 

AIR  EQUIPMENT 

WESTERN    MACHINERY    COMPANY 

760  FOLSOM  STREET  T«Uphon«  EXbrook  4167  SAN  FRANCISCO 


COMET  SAWS 


Va  to  10  H.  p. 


Electric  Table  Saws    •    Band  Saws   •   Gas  Tabk  Sawe 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Sawg 

SALES     •     RENTALS     •     SERVICE 

KERR  EQVTPMENT  COMPANY 

160  Tenth  SUe.t     ^l^p,^!*!^'*''.  MArkei  16SI 


H 


aven  Saw  &  Tool  Co 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

1 1/2  fo  15  H.P. 

K>R 

WOOD    ^    METAL    •    STONE 


SKILSAW  FGRIABLE  ELECTRIC  TOOLS 
Saws    •    Drills    •    Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  Drills,  Screwdrivers,  Metal  Sbeari 

BOICE- CRANE  &  DURO 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Large  Stock  of'  Hand  lor  Immediate  Delivef-y' 

SALES   •    RENTALS    •    REPAIRS 

ntSONAL  SHVId  —  14  HOURS  A  DAY  DUR1N6  EMItGEHOT 


SAN   FRANCISCO 

1072-1076    HowartJ    Sir 

HEmkK;i   6212     I 


OAKLAND 
6L•^co«'^  .1742 


I 


BUILDERADS  SELL  AMD   RENT  CONffTKUCTION  BQUIFIONT 


WHEN    COMMUNICATINa     WITH 

PLEASE  MilNTtON   DAILY  f  ACtrtC  BUtLDKR 


li  -    .if».ja.  ^.t^ 
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DAILY    PACIFIC    BUILDER 


FW>AY.  FEBRUARY  !5.  1946 


i     i 


■! 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(EstAbtMli«d  latO) 
Every  Mamlng*  Exo«pt  gaturday,  Sunday  and  Lafal 


DAILY  PACIFIC  BUILDKR  la  the  p4onee;  conatructlen  daily  ot  tba 

Pacific  Coaat,  Mwlntaliiing  a  compleu  news  reporting  ■Mlkl 

covering  aii   princlpaJ  bulldlnjj  and  engineering  project*; 

consolidated  January  2,  liKK),  with  LMSuen'a  Advujac* 

Con«tructlotj  Reporta.  A  l-egal  Newspaper  of  geci 

eral  drculatton  aa  defined  by  the  Superior 

Court  of  Ban  Franclaco  County. 

SUBSCRIPTION  RATES: 
I3.IM  —K  Month;  $30  per  Year  (Payable  In  Advanea).  tinfla  Capy,  11a 

■otarad  aa  Saoond-Claaa  matter  July  28.  1907.  at  the  poet  offica 
at  San  Franclaco.  California,  under  the  Act  of  March   8,   1879 


Pnblitheci  by 
STARK  RATH  PRINTING  A  PUBLISHING  CO. 
Under  a  management  acreem«ol  witti 
F  W   DODGE  CORPORATION,  Own«r 

G    E.  McOAVRAN,  Editor  J.  E.  OOQERS,  Advertlekii  Mar 

465  Tenth  St.,  San  Francisco  3  TeL  t  MAHuA  7110 
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NEWS  INDEX 

For  convenient  reference,  new* 
reports  In  this  eectlon  are  claeel- 
fied   as  followa: 

Corr-merclal   BIdgt. —     1*  • 

Educational  BIdgs. 9«10 

Hospital*    11 

InduttHal    BIdgt.    12-13 

Public    Buildlngt    14-17 

Religious    BuHdlnge    18-19 

Social,  Recreational  BIdg*.  20-21 

Residential    Buildings   22-26 

Traritportatlon  BIdgs. 27 

Miscellaneous  BIdgs.  28-30 


l.a-COMMERaAL  BLDGS. 
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WORK  UNDER  WAY 

WAREHOUSE         Est.  Cost,  $350,000 

FRESNO,  Fresno  Co,  Calif.  Church 
and  East  Aves. 

Construction  of  storage  warehouse 
(640x200  ft.).  20  loading  doors,  spe- 
cial conveyor  system  to  be  Installed 
to  handle  wine  cases. 

Owner — Roma  Wine  Co.,  Church  and 
East  Aves.,  Burton  B.  Turner, 
president 


2/15/46  6 

WORK   NEAR  COMPLETION 
STORE  Coat,  160,000 

STOCKTON.     San    Joaquin     County, 

Calif.  17-23  S.  California  St. 
Construction  of  two-story  and  base- 
ment   department    store    building; 
elevator,    air    conditioning,     to    be 
known  as  "Tllton's." 
Owner— S.  J.  Stoloff,  manager,  724  N. 

Baker  St.,  Stockton. 
Architect — Vincent  Buckley,  110  Sut- 
ter St.,  San  Franclaco. 
Contractor— L.    &.  E.    Emanuel,   2666 
Jones  St.,  San  Francisco. 
The  store  will  open  Mardi  L 


and 


2/15/46 

BIDS    OPENED 

OFFICE  AND  WAREHOUSE 

PORTLAND,     Ore.     NW.     16th 
Lovejoy  Sta. 

Construction  of  two-story  reinforced 
concrete  office -warehouse  (150x100 
ft.),  with  sales  office,  drive-ln 
warehouse  space,  dumb  -  waiter 
shaft,  freight  elevator,  store  and 
mesaroom  on  first  floor  axid  four 
private  offices,  general  office, 
bookkeeping  department,  storeroom, 
display  room,  employees'  kitchen, 
sewing  room,  restrooms  on  second 
floor. 

Owner — Northern  School  Supply  Co., 
1501  NW.  Kearny. 

Architect— Pietro  Belluschl,  2040  SW. 
Jefferson  St 

Low    Bidder  —  Waale-Camplan    Co., 
210O  SW.  Jefferson  Ct.  |118.888. 
Other  bidders  were: 
Ralph  &  Horwltz.  1125.300. 
George  Isackaon,  1137.400. 
Rosa  B.  Hammond.  $140,000. 
Clarence  Gilmer,  $148,233. 
Wegman  &  Son,   $148,575. 
W.  C.  Smith,  Inc.,  $157,500. 
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SEGREGATED  BIDS  WANTED— 
TO  BE  OPENED  FEB.  23,  10:30  A.M. 

ALTER  BUILDING 

SAN  FRANCISCO.  Northeast  comer 

7th  Ave.  and  Clement  St. 
Alterations   and    additions    to    build- 
ing   involving  elevator    shaft   con- 
struction, stucco  extertor,  electrical 
and  plumbing  work- 
Owner— Withheld 

Architect — Leonard  Moslas,  255  Cali- 
fornia St 

Segregated  bids  are  being  received 
bv  the  architect. 


2/15/46 

BOND   ISSUE   CONTEMPLATED 

SCHOOL  BLDGS.        Coat  117.000,000 

SAN  FRANCISCO. 

Completion  of  Lincoln  Hig^  S<Aool; 

oonatructlon  of  a  new  junior  high 

school  in  the  Sunset  Dlatrlct  and 

extension  of  San  Francisco  Junior 

College. 
Owner  — City    and    County    of    San 

Francisco,     Board     of     Education, 

Civic  Auditorium. 

The  Board  of  Education  has  an- 
nounced a  bond  issue  up  to  18,500,000 
will  be  necesaary  to  finance  the 
School  Department's  postwar  con- 
struction program.  In  addition  to 
$1,500,000  annually  for  five  years  the 
board  will  place  in  ita  budget 
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BIDS  WANTED— TO  BE  OPENED 

MARCH  6,  2  P.  M. 

ELEMENTARY  SCHOOL 

EsUmated  Cost  $270,000 

SUNNYSIDE,  Wash.  Near  Lincoln 
Grade  School. 

Construction  of  brick  and  hollow  tile 
elementary  school  building  to  con- 
tain 12  classrooms,  cafeteria,  li- 
brary, assembly  room,  auxiliary 
rooms;  concrete  flooring,  built-up 
roof,  foundations  supported  on  pil- 
ing. 

Owner— School  District  No.  201,  An- 
gelo  Glaudrone,  clerk.  High  School, 
Sunnyslde,   Yakima  County,  Waata. 

Architect  —  Walter  H.  Rothe,  38S 
Liberty  Bldg.,  Yaikima,  WsLsh. 

Consulting  Engineer — DeWltt  C.  Grif- 
fin ft  Associates,  717  Lloyd  Bldg., 
Seattle.  Wash. 
Separate   bids  will   be  received  for 

general    construction,    plumbing    and 

heating  and  electrical  work. 
Plans  and  specifications  obtainable 

from  the  architect's  office  upon  de- 
posit of  $25. 


9-1 0— EDUCATIONAL 
BUILDINGS 


2/15/46  •     10 

BIDS   OPENED 

SHOPS  BUILDING 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Peninsular  Ave.  and  Delaware  St 

Completion  of  the  general  construc- 
tion of  the  shops  building  on  the 
Junior  college  site. 

Owner  —  San  Mateo  Junior  College 
District,  business  office,  San  Ma- 
teo Junior  College  Science  Bldg., 
San  Mateo. 

Architect — Harry  A.  Thomsen  Jr.,  815 
Montgomery  St.,  San  Franclaco. 

Low    Bidder — C.    L   Wold    Construc- 
tion   Co..    Ltd..   4412-16   Fulton   St, 
San  Francisco,  $69,900. 
Complete  bids  were: 
C.   L.  Wold  Construction  Co.,  Ltd., 

Sna  Francisco,  $69,900. 
Monson  Bros.,  San  Francisco,  $70,666. 
MacDonald,   Young  A  Nelson,  San 

Ii*rancisco,  $75,020. 

James   I.   Barnes  Construction  Co., 
San  Francisco,  $75,100. 
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LIBRARY   BUILDING  PROGRAM 

Estimated  Cost  $2,062,500 

SEATTLE,  Wash. 

Construction  of  new  main  branch 
library  to  cover  entire  block,  en- 
veloping old  building,  which  will 
be  remodeled ;  main  entrance  to  be 
on  5th  Ave.,  estimated  cost,  $650,- 
000;  new  Capitol  Hill  branch,  prob- 
ably at  Henry  site,  1117  Harvard  N. 
on  property  donated  to  Seattle 
Public  Library,  estimated  cost,  $80,- 
000;  new  South  End  branch,  prob- 
ably in  Georgetown,  estimated  cost, 
$55,000 ;  new  Greenwood  -  Phlnney 
branch,  site  unaelected,  estimated 
cost,  $90,000;  new  Ballard  branch 
at  2026  Market  St.,  estimated  cost, 
$100,000;  new  Ravenna  Hill  branch, 
i  no  site  selected,  estimated  cost, 
$87,500. 

Owner — Seattle  Public  Library,  John 
I  S.  Richards,  head  librarian,  4th  and 
Madison  Sts. 

Architect — John  Paul  Jones  of  Bebb 
&  Jones,  Hdge  Bldg. 


Allaton  Way,  Bericeley. 

Bids  win  be  received  in  the  Admin- 
istration Bldg. 

Plans  and  speclficationa  may  be 
obtained  from  the  architect'a  office 
upon  deposit  of  $20. 
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NEW  COLLEGE  CAMPUS 

„  ,  „ Estimated  Cost  $4,000,000 

SAN  FRANCISCO.  19th  Ave  and  Hol- 
loway  St.  OO-acre  tract  near  lAke 
Merced. 

Construction  of  new  college  campua 
to  include  II  claaaroom  buildings 
and  two  large  dormitories,  gym- 
nasium containing  swimming  pool 
and  basketball  court  with  seating 
capacity  for  2000;  muaic,  radio* 
drama  and  speech  building;  fine 
arts  and  home  economics  building, 
and  building  for  visual  and  indus- 
trial education. 

Owner— San  Francisco  State  Ck>Uege, 
Dr.  J.  Paul  Leonard,  president  124 
Buchanan  St 


of  Menlo  Park  and  north  boundary 
of  Palo  Alto.  * 

Construction    of    800  -  kilocycle    low- 
power  broadcasting  atation,  broad- 
casting tower  250  feet  light  Sp«n- 
lab  type  architecture. 
Owner— Millard  R.  Klbbe,  3862  Mag- 
nolia Dr.,  Palo  Alto. 
An   application    for   permlaaian  to 
erect   the   station   wUl   be  considered 
at  a  hearing  by  the  Planning  Com- 
mission today. 


14-17— PUBLIC  BLDGS. 
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PLANNED 

THEATER 

ANTIOCH,  Contra  Coata  Oo^  n^Hf 

Comer  of  Tenth  and  O  Sta. 
Construction  of  theater  to  seat  800. 
Owner— (Jeorge    Stamm,    501    B    St, 

Antioch. 
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11— HOSPITALS 
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BIDS  WANTED— TO   BE  OPENED 
FEBRUARY   25,  2   P.   M. 

UNDERPASS 

PORT  ORCHARD,  Wash. 

Construction  of  concrete  underpaaa 
connecting  Kltaap  County  Court- 
house and  County  DetenUon  Home, 
8-in.  brick  wall  approximately  100- 
ft  long,  35  ft.  underpays  and  im- 
provements to  courthouse  grounda 

Owner— Kitsap  County  Commission- 
ers, Courthouse,  Port  Orchard, 
Wash. 

Architect— B.  H.  Branch,  2616  E.  11th 
St,  Bremerton,  Wash. 


2/15/46 

BOND    ELECTION 

WAR  MEMORIAL  BUILDING 

Estimated  Cost  $30,000 

PINOLE,    Contra    Costa    Co.,    Calif. 

Construction    of    a  recreational    war 

memorial    building,    landscaping   of 

the  public  park  and  layihg  of  sewer 

lines  in  two  sections  of  the  city. 

Owner— Pinole   City  Council,    Pinole, 

Calif. 

The  Clt/  of  Pinole  will  vote  April 
9  on  a  proposal  to  issue  bonds  in 
amount  of  $30,000,  proceeds  of  which 
will  be  used  to  finance  above  con- 
struction. 


PLANS  ON  FILE 


The   MNawliig    Hat    of    plana    and    apeciftcattont    for    construotion 

'Jaola  ara  now  availaMa  for  Inspect io'D   at  the   o^ffioe  of   DAILY 
PACIFIC   BUILDER,  488  Tenth    Street,    Sa,n    Ff'»nci»oo, 


Waric 

Loeation 

Bid  Opaning  Data 

Outdoor  Gunnery  Rang* 
Spec  17507,  NOy  1334S 

Crowa  landing 

a-M 

Automobile  and  Appliance  Bklg. 
Gaary  B1t±  and  Blake  Street 

1 

San  Franclaco 

S-M 

SUB  -  BIDS  WANTED 


^g^Sa<^g»^ifeft«gSfe5g!S:g5SS3S:gag!tfaaffa 


I  ooMtraeters  deairwg  auo-iHas  en  any  ]»#  ar«  inv1t*d  to  mak*  kw<Wn 

their   re^tulmamet.ta   In    thlg    o^lumr       ThmrB    l»    n«-    charpa    for   this   »*rvlaa. 


Tank  Truek  Ljeading  Fac^  Standard  OH,  Richmond;  Bid*  opeo  Fmh.  It,  Noon 
Swtaerton  *  Walberg  Co..  226  Bush  STt.  San  Franclaco   (OArfield  2980 
Barrett  A  HUp.  918  Hiurlson   Bt.   San   Francisco    (DOugl&s   0700). 

Suparatruotura,  Shop  BMg.  No.  411    Shipflttora  and  Boitermakera  Shop.  San 
Franclaco   Naval  Shipyard;    BIda  open    February  21,   11    A.   M. 
Erbantraut  A  Stunmera,  446  Sixth  St,  Ban  Fntnctsco   iMArtiet  8310) 
A.    Fam«ll    Blair.    9    Main    St.,    San    Fraaclsco    (YUkon    0390) 
Jaa.  L  Baraea  Constr.  Co.,  941  Rue.<  Bldg..  S.  F.   cEXbrook  6906  or  7054  > 
Peter  Kl^i>wit  Sons  Co..  442  Post  St.   San  Francl«;o   (EXbrook  5736) 
Parker,  Steffena  ft  Pearce,  135  South  Parte.  San  Franclaco  (BXbrook  6639) 
Barrett  A  Hllp,  918  Harrison  Si,  San  Francisco   (DOuglas  0700). 
Clinton  Conatr.  Ca  923  Folaom  St.   San   Franclaco    (SUtter  8440). 
Parker.  Steffens  &  Pearce.  135  South  Park.  San  Francisco  (BDCbrook  6639) 
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2/15/46 

CONTEMPLATED 

HOSPITAL  BUILDING  PROGRAM 
Eatimated  Cost,  $2,500,000 

SEDRO-WOOLEY,  Wash. 

Construction  of  new  hospital  build- 
ings, Including  recreational  hall, 
commissary  additions,  men's  wards, 
women's  wards,  ball  field  with 
grandstand,  12  indicldual  cottages, 
employees'  cottages,  dining  room, 
kitchen  and  freezing  system. 

Owner— Northern  State  Hospital,  W. 
R.  AUhands,  business  manager, 
Sedro-Wolley. 

Architects — Naramore,  Bain,  Brady 
&  Johanson,  Dexter  Horton  Bldg., 
Seattle.   Wash. 


I  2/15/46 

j ARCHITECT  SELECTED 

!  CIVIC  CENTER  $300,000 

jSAN   BRUNO.  San   Mateo  Co.,  Calif. 

I     Lindeft  Blvd.  and  west  side  of  SI 

Camino  Real. 
Construction  of  two-story  civic  cen- 
ter of    Spaniah    type   architecture 
(538x515x171   ft).   The  building  will 
provide  facUltlea  for  a  city  hail,  a 

j     library,    police    headquarters,    jail, 

!     and    central    fire    station,    county 

i     branch   courthouse  and   ambulance 

i     station. 
Owner — City  of   San   Bruno,   Eklward 

j      McGulre,  mayor.  City  HaU. 

i  Architect  —  Richard     M.     Batee,     950 

j      Balleyana  Rd.,   Hillsborough. 

I     The  architect  has  started  preliml- 

i  nary  plana 


I  Warehouee,    Standard   OH   Co.,  7th   and    Irwin   StrecU,   Sar    F-^anc  jno;    Bids 

I  open    February   15. 

Robert  McCarthy  Co..  1069  Kiricham  St.  San  Francisco   (OVerland  4080) 
Dinwiddle  (Donatr.  Co..  Inc.  210  Crocker  Bldg..  S.  F.    (EXbrook  6616) 
Peter  Klewlt  Sona  Co..  442  Poet  St.   San   Franclaco    (EXbrook  6786) 
M.  &  K.  Corp.,  200  FtnanclaJ  Center  Bldg..  S.   F.    (ElXbrook  7624). 
E.    S.    McKlttrlck    Co..    610— 16th    St..    Oakland    (TWinoaks    6070) 
Barrett  Ac  Hllp.  918  Harrison  St..  San  Franclaco   (DOuglas  0700). 
Parker,  Siteffena  St  Pearce,  135  South  Park.  San  Francisco  (ElXbrook  6659) 
Moore  A  Roberta.  688   Miaslon   St.   San   Franclaco    (GArfJeld   8579) 
Fred  J.  iCarly  Co.,  869  Pine  Street    Son   Franclaco    (SUtter   1731). 
Haaa  Goituitr.  Co.,  326  Merchants'  Exchange  Bldg..  8.  F.   (EXbrook  1206> 
Swlnertom  4b  Walberg  Co..  225  Buah  St.  San   Franclaco    (GArflekl  2989) 
Clinton   Constr.   Ca  828   Folaom  St.    San    Francisco    (SUtter  8440). 
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Let*s  go  into  a  huddle  about 
MATERIALS 
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BIDS    WANTED— TO    BE    OPENED 

MARCH   6,  8   P.   M. 

SCHOOL  BUILDINGS 

EL  CERRITO  and  RICHMOND.  Con- 
tra Costa  County,  Calif.  Castro 
School,  located  on  Northwest  cor- 
ner Donal  Ave.  and  Lawrence  St. 
In  El  Cerrito.  and  the  Alvarado 
School,  located  at  northwest  cor- 
ner of  Placer  and  Sutter  Sts.,  in 
Richmond. 

Construction  of  two  school  buildings 
to  be  bid  upon  In  one  lump  sum 
bid.  The  buildings  to  be  of  con- 
crete, frame  and  stucco  construc- 
tion, each  to  contain  eight  class- 
rooms, kindergarten  and  general 
utility  rooms,  also  a  basement  un- 
der a  portion  of  one  end  of  building. 

Owner — Richmond  Union  School  Dis- 
trict, Walter  F.  Helms,  superintend- 
ent of  schools.  Administration  Bldg., 
1108  Bissell  St.,  Richmond. 

Architects— Dragon  &  Schmidts,  2068 


2/15/46  I 

PLANNED 

HOSPITAL  Est.  Cost,  $161,481 

EXETER,  Tulare  County,  Calif. 

Construction  of  Exeter  Municipal 
Hospital,  brick  veneer  with  con- 
crete tiled  floor. 

Owner — Hospital  Association,  Board 
of  Directors,  Harold  Anderson, 
chairman,  Elxeter. 


I  Auto  Salea  and   Service  Bldg.,  San    Francisco;    Bids   open    February  18 
MacDonalld,   Young  St  Nelson,  127  Montgomery  St,  SI   F.    (SUtter  8296) 
Peter   Sorensen,    927   Arguello    St,    Redwood   City    (Redwood   2212). 
Carrico  A  G«uitier,  365  Ocean  Ave..  San  Franclaoo  (JUnlper  4-8061) 
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BIDS   WANTED 
SAFFORD.   Aril.— UnUl   March   IS, 
12  P  .M.,  bids  will  be  received  by  the 

office  of  the  district  engineer,  Fed- 
j  eral  Works  Agency,  Public  Buildings 

Administration,  838  U.  S.  Appraiser's 
j  Bldg..  San  Francisco,  Calif.,  for  new 

elevator  cables  at  U.  S.  Post  Office, 
'Safford,  Aria. 

I     Plans  and  specifications  obtainable 
I  from  the  above  office  of  the  district 

engineer. 


12-13— INDUSTRIAL 
BUILDINGS 

2/15/46  •     18 

BIDS  WANTED— TO  BE  OPENED 

FEBRUARY  23,  10  A.  M. 

BOILER  Cost,  $20,000 

3AN  JOSE,   Santa  Clara  Co.,   Calif. 

Furnish  and  Install  one  590  h.p.  hjgh- 
pressure  steam  boiler. 

Owner — U.    S.   Products    Corp.,    Ltd., 
Race  and  Moorpark  Ave.,  San  Jose. 

Engineer — G.    M.    Richards    &    Asso- 
ciates,  333  Keamy   St,  San   Fran- 
cisco. 
Specifications  (4>tainable   from  the 

office  of  the  engineer  on  Feb.  1& 
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BIDS  WANTED 

PAYETTE,  Idaho.— Until  March  6, 
2  P.  M,  bds  win  be  received  by  the 
office  of  the  district  engineer,  Fed- 
eral Works  Agency,  Public  Bulldlnga 
Administration.  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  extertor 
p>alnting  and  miscellaneous  repalra  at 
U.  S.  Post  Office,  Payette,  Idaho. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


Theatre    Bldg.,    Salinas;    Bids    open    February    IS,   4    P.    M. 
ErbentraUt  A  Summers,   446— -Oth   St.   San    Franclaco    (MArket   8310) 
*     Carl   N.   Sweoaon   Co..   856   Stockton  Are..   San   Joae    (BAIlard   2602) 

Chevrolet   Agency,   San    Rafael;    Bids   open    February    15,   5   P.    M. 
I      Peter  Sartorio,  282  Clementina   St,   San   Francisco    (OArneid   8317). 

!  Outdoor  Gunnery    Range     NAAS,   Crowa    Landing;    Spec   17907;    BIdt    -r^!#' 

I         Pobruairy  26,   11   A.   M. 

!     Erbaitraut  A  Summers,  446  Sixth   St,   San   Francisco   (MArket  8810). 

;     Patrick  M.  Sofarelli.  20887  Anita  Ave..  Hayward  (Hayward  806). 

I     Henry   Arlan,    4142    Gejtry    Blvd.,    San    Francisco    (BAyvlew    6797) 

Realdonco  for   San    Franclaco   Theological    Seminary,   San    Anseimo;    BMa 
open    February  21,   3:00   P.    M. 
B.  A  R.   Constr.  Co.,  268  Market  St,  San   Francisco    (DOuglas  7516). 
S.  J.  Am4roso  Conatr.  Co..  2100  Oakdale  Ave.,  Ban  Francisco  (Mlasion  1490) 
Peter   Sartorio,   262   Clementina   St,    San    Francisco    (OArfield   8317). 

Kriegor  Automotive    and    Salee    Bldg.,    Geary    and    Blake,    San    Franclaco; 
Bide  open  February  26,  8  P.  M. 

B.  J.  Amoroao  Oonatr.  Co.,  2100  Oakdale  Ave..  San  Franclaco  rMlMion  1490) 
Erbentraut  A  Summers,   446  Sixth    St,   San    Francisco    (MArket   8310). 
Empire  Constr.  Co.,  344  Harriet  Street  San  Fraift:iaco  (HEmiock  3400) 
Midstate  Constr.   Co.,   1299  Bush   St,   San   Francisco   (ORdway   4638) 


BUILDINGS 

18- Id— RELIGIOUS  BLDGS. 


Induatrial  <Btdg^  Tennessee  near  20Ch  St,  S.  F.;   Bide  opefi   Feb.  19.  11   A.  M 
Erbentrattt  A  Stmunerfi.   446  Sixth  St.  San  Francis<v:<    (MArket   BS1C> 
K.  S.  MdKlttrtck  Co.,  610— 16th  St,  Oakland    (TWln   Oaka  5070) 
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2/15/46 
'PLANNED 
i  PARISH  YOUTH  CENTER 


19 


EXbrook  36S7 

Wben  you  need  competent,  reliaUe,  experienced  paint,  roof- 
ing or  floor  covering  applicators  to  figure  on  sub*contnct8, 
WE  CAN  GET  THEM  FOR  YOU. 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATOUALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  experienced  paint,  waterproofing,  roofing  and  floor  cov' 
cring  aervice  repreaentatives  .  .  .  backed  up  by  a  highly 
trained  TECHNICAL  STAFF  .  .  .  have  solved  many  a 
tough  proWcm  of  WHAT  TO  USE  AND  HOW.  This 
aervice  is  yours  for  the  asking ! 

WFRB  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPA>aES,  Inc. 

473  BmuMn  Street     •     San  Francisco,  19 
Govermnent  Spedficadon 

PAINT    -    ROOFING    -    UNOLEUM 
Quaoulaf  e  Paiati  tad  Roofinc^  KlaMipawe.  Pabco  Sod'Sealed  Lindeumi 


2/15/46 
PLANNED 
RADIO  STATION 

MENLO  PARK.  San  Mateo  County.  Estimated  Cost  810000 

calif.   Between  southern   boundary  i  yig^j^^   TuSr^JSt?.   CallJ    R 
,  -  )  I  j     Garden  St. 

■  Construction  of  parish  youth  center 
j     adjacent   to   church. 
Owner  —  St     Maiy's    Church,     Rev. 

Charles  O'Mahoney,  Visalla. 
I  Architect— David  H  .Horn,  235  Rowell 
j     Bldg..  Fresno. 

I     A  campaigrn  is  now  under  way  to 
I  raise  funds. 


Store  Bids      Unlveralty  YMCA.   Berkeley;    Bids  open   Feb    26.  2   P.   M. 
ETrbentr&ut  A  Summers,  446  Sixth   St..  San   Francisco   (MArket  8310) 

Store  Bldg^,   Broderlck   St,  Oakland:    Bide  open    Feb.   26,   2  P.    M. 
Erbentraut  A  Sunmiers,  446  Sixth   St.,   San   Francisco   (MArket  8810) 

Richland    Elementary    School    DIatriet.    School    Bldg.,    Shatter;    Bids    op^n 
February  27,   7:30   P.    M. 
Guy  E.   Hall,   1326  30th   St.   Bakersfleld    (Bakersfleld   88095) 
Rademann-Giusto,  40  Ringold  Street.  San   Francisco   (MArket  8151). 

I  '  I ■ . ■ 

Hell   EqulpHient  Co.   Bldg..  963   Harrison   St.  S.   F.;    BIda  open    Feb.   19 
Monson   Brothers.   475   Sixth    St.     San    Francisco    (DOuglas   5357) 
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"...built-in  telephone  outlets 
add  real  value  to  a  home" 


EVEN  if  only  one  telephone  is 
needed  immediately,  it's  a  wise 
economy  to  plan  ahead  for  odtwir 
outlets.  Conduit  is  inexpensive  to 
install  during  building. .  .and 
built- io  telephone  facilities  add 
real  value  to  a  home. 

Futtirc  telephones  can  be 
added  without  tearing  up 
flooring  or  bringing  wires 
in  along  baseboards 

Your  clients  will  ap(»fcci- 

ate  your  foresight  in  plan- 
ning with  an  eye  to  futu*^ 
needs.  Our  Architects*  and 
Builders'  Service  will  help 
you  in  every  way  possible 
at  no  cost. 


Tli«  Pocific  Teleplionf  oiifl  Telegraph  Compaiy 


' 2/15/46 
j  PLANNED 

I  EDUCATIONAL.  BUILDINGS 
!  Estimated  Cost,  JSO.OOO 

BURL.INGAME,   San   Mateo   County, 

Calif.  On  El  Camino  Real  site. 
Construction  of  educational  building 
to  provide  additional  space  for 
Sunday  school  and  youth  move- 
ment meeting  places. 
Owner — First  Baptist  Church  of  Bur- 
lingame.  825  Fairfield  Rd.,  Burlln- 
game 


WANTED 

FOR  SALE  .  FOR  RENT 

USEU   EQUIPMENT 
AND    MATERIALS 


FOR  SALE 


CONTRACTORS 

See  o8  regarding  Improvtment  District  job;-.  We  handle 
colleetions;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Aet 
Districts.    Telephone   C.Arfield   «Onn 

HANNAFORD    &    TALBOT 

519  CALIFORNI.\  STREET  SAN    FR.\NCISCO  4 


1 

1 

/    rSnT 

I 

C.  p.  Concrete  Eqnipment 

COMPANY                       1 

FORM    CLAMPS   -    SNAP  TIES  -  tCilBtD 

SUPPORTS         COLUMN    CLAMPS 

SHORES  -   RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS    •    CLECTRIC 

ORiLLS     -    CURING    COMPOUND 

MULTiPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE    VIBRATORS                     j 

laSS  W    16tii  St,  Odkkiid.  Cdtf. 
TFAiplsbar  140S 

24   HOUR  PHONE  SKRVICC 

r 

CONECO 

PRODUCTS 

I 
1 

1 

^ 

NEW  &  RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,    waliboarda,    plumbing,, 
pipe,   millwork,  and  other  building 
materia's.    SALE  PRICES.    Large 
itocka  of  •'hard  to  get*  ttema. 

Wire,  write,  or  'phone 

CLFVFLAND  WRECKING    CO. 

t9M  Third  St.      -      VAleittia  4»77 

70- ft  STEEL  TOWER,  J8  M  gal 
REDWOOD  TATWand  two  «6-tn  x 
24-ft  X  A -In.  STKEL  PRES8U1UE 
TANKS  to  be  sold  as  one  unit  L^a- 
cated  In  San  Franclaco.  Muat  be 
removed  at  once.  Sacrifice  Wrtie 
'phone     or     wire     ror     taformatlon 

CLEVELAND     WRECKING     CO. 

2808    Third    Street,    San    TpancJsco 

VAIencia  4t77  (tf) 

No.  1  R  W   SPLIT  FENCE  POSTS 
4x5 — 7ft,      5&c     delivered      within      50 

mfle«  radius  of  S  F  TruckJoad  lots 
Order  early  TRANSOM  COAST 
SERVICE,  420  Market  St.  S  F  IL 
SUtter  1292. 

Approx  4J5,00O  aq  ft.  LUMBER  1X6 
and  2x4  built-up  in  forms.  If  intpr- 
ested   In  entire  lot  phone  EX  6906. 

(2/13-14- 16-16(1») 


I 


FOR  RENT 


SERVICrE 


INTEGRITY 


DEfENDAtlUTY 


THE 

BROOKMAN 

COMPANY 


t^olmrt    is 


FLOOR  COVIRINGS 
ACOUSTICAL  MATERIALS 
iUILDING  MATERIALS 


LUMBER      HANDLING      EQUIP - 
,  MENT :      CARRIERS,      STACKERS, 
TRUCKS.    Call  Mac,  Pacific  Carriere. 
Oakland    KE  4-1651 


I. 


W  A.N  TED 


WORK     FOR     D     8 
CARRYALLS  and  TMRBA  COBRAa 
Stocktaa  iSMS 


Coll  J,  A.   MAI*C1»I1.  O- 
ar  WiUJAii  O'COMMOt 


SS  MAIN  SniEET.  SAN  PRANCtSCO.  S 
TcfopftoM  YUkos  0717 


A  ■#w  OtSANIZATION  of  •ip*rl«»e«d   MEN 


a 


! 


't  '■(rfr.ll  l"j 


« 


FRIDAY.  FEBRUARY  15,  1946 


DAILY     PACIFIC     BU1LD£R 


•    JrTfcVjWCLf     ^ 


ADVANCE  CONSTRUCTION  REPORTS 


2/16/4«  ig 

PLANNED  * 

CHURCH  Eat  Coat,  |100,000 

SOUTH    SAN    iLVTEO,    San    Mateo 

County.  Calif. 
Construction  of  new  Lutheran  Church 
Owner— Lutheran  Church  of  Burlln- 

game,  1505  Sherman  Ave.,  Burlln- 

game. 


IB 


2A6/4« 

PLANNED 

PAROCHIAL  SCHOOL    Cost,  140,000 

SOUTH    SAN   MATEO,    San    Mateo 

Cotinty,  Calif. 
Construction  of  parochial  school. 
Owner— Lutheran  Church  of  Burlin- 

Same.   1505   Sherman   Ave.,   Burlln- 

game. 


19 


^/15/46 

PLANNED 

CHURCH  WING        Est  Coat,  |60,000 

BURLINGAME,    San    Mateo   Cotmty, 

Calif. 
Construction   of  new  wing  or  annex 

building  proper. 
Owner— First    Methodist    Church    of 

Burlingame,   Howard   Ave.  and  El 

Camino  Real,  Burlingame 


19 


2/15/46 

PLANNED 

CHURCH  Estimated  Cost  $50,000 

SAN    MATEO    COUNTY,   Calif.    Site 

somewhere   between    9th   and   20th 

Aves. 
Construction  of  church  building. 
Owner — San    Mateo    First    Methodist 

Church,    308    E.    Santa    Inez,    San 

Mateo. 


1» 


2/15/48 

PLANNED 

ADDITION  TO  CHURCH 

Estimated  Cost,  $150,000 

SAN  MATEO,  San  Mateo  County, 
Calif.  Balboa  St.  and  Easton  Dr. 

Construction  of  addition  to  Burlin- 
game Presbyterian  Church. 

Owner  —  Burlingame  Presbyterian 
Church,  Dr.  Herbert  Booth  Smith, 
pastor,  959  Jackllng  Dr.,  Hillsbor- 
ough. 


Architect— John  Paul  Jones  of  Bebb 
&  Jones,  Ht)ge  Bldg. 

»"    " 

22-26— RESIDENTIAL 
BUILDINGS 

2/15/46  22 

TO  ASK   BIDS 

NURSES  HOME  ADDITION 

Estimated  Cost  1150,000 

PORTLAND,  Ore.  NE.  Gantenblen 
and  Stanton  Sta. 

Construction  of  three-story  and  baae- 
ment  reinforced  concrete  nursea* 
home  addition  (48x136  ft),  includ- 
ing hospital  classrooms,  18  bed- 
rooms. Individual  lavatoriea,  toileta, 
showers,  tub  facilities  In  large 
community  room,  diet  laboratoriea, 
playroom,  heating  from  existing 
facilities. 

Owner — Emanuel  Hospital 

Architects — Sutton,  Whitney  &  Aan- 
dahl,  Lewis  Bldg.,  Portland. 
Plans  are  completed  and  bids  will 

be  asked  immediately. 


Calif.,  at  $849357.  submitted  low  bid 
to  the  State  Dlvialon  of  Highways, 
G.  T.  McCoy,  state  highway  engineer, 
State  Bldg.,  Loe  Angeles,  for  con- 
struction of  structural  steel  over- 
head crossing  on  Terminal  Island 
Freeway  over  the  tracks  of  Union 
Pacific,  Southern  Pacific  and  Pa- 
cific Electric  at  Anaheim  St.  Loe 
Angelea. 
This   a   national  defense   contract. 


83 


23 


19 


2/15/46 

PLANNED 

ADDITION  TO  PARISH  HOUSE 

Estimated  Cost,  $35,000 
SAN    MATEO.    San    Mateo    County, 

Calif.      St      Matthew's      Episcopal 

Church  of  San  Mateo. 
Construction  of  addition  to  the  parish 

house,  new  classrooms,  new  kitchen 

and  offices. 
Owner  —  St.     Matthew's     Episcopal 

Church  of  San  Mateo.  Baldwin  and 

El  Camino  Real,  San  Mateo. 


2/15/46 

SUB-CONTRACTS  AWARDED 

HOUSING  PROJECT        Cost  $46,195 

SAN  LUIS  OBISPO,  Calif.  California 
Polytechnic  School 

Construction  of  veterans'  emergency 
housing  project 

Owner — California  Polytechnic  Foun- 
dation, Inc.,  California  Polytechnic 
School,  near  San  Luis  Obispo. 

Plans  by  owner. 

Contractor — Close  &.  Lewis,  721  C  St, 
Hayward. 

Plumbing — L.  J.  Kruse  Co.,  6247  Col- 
lege Ave.,  OaJdand. 

Electric  Wiring — Cllne  Electric  Co., 
San  Luis  Obispo. 

Painting — Acme  Paint  &  Wall  Paper 
Co.,  San  Luis  Obispo. 


Enjineering  SecGon 


2/15/46  • 

LOW  BIDDER 

LOS  ANGELES  COUNTY,  Calif.— 
M  H.  Golden  Constr.  Co.,  3486  LoweU 
St,  San  Diego,  at  $62,053.88  submit- 
ted low  bid  to  the  State  Division  of 
Highways,  G.  T.  McCoy.  State  High- 
way Engineer.  State  Bldg.,  Los  An- 
geles, for  construction  of  Balboa 
Park  project 


34— DAMS,  RESERVOIRS  & 
DREDGING 


2/15/46 

PLANNED 

PARISH  HOUSE        Est  Cost,  $60,000 

BURLINGAME,   San    Mateo   County, 

Calif.    Occidental  Ave.    side,    south 

towards  Chapin   Lane. 
Construction  of  parish  house,  English 

style  architecture. 
Owner^-St    Paul's   Episcopal  Church 

of  Burlingame,  415  El  Camino  Real, 

Burlln  gama 


19 


2/15/46 

CONTEMPLATED 

CHURCH  Est  Cost,  $300,000 

SEATTLE.  Wash.  E.  45th  and  16th 
NE. 

Construction  of  red  brick  church 
building  with  main  sanctuary  to 
seat  600  and  small  chapel  to  soat 
75;  large  social  hall  with  stage  for 
drama  or  movies ;  clubroom  for  uni- 
versity students,  and  clubroom  for 
high  school  students ;  special  kitch- 
en for  each  clubroom ;  offices  for 
secretary  and  three  ministers. 

Owner  —  University  Congregational 
Church.  Earl  McLaughlin,  chair- 
man building  committee,  FHA, 
Dexter  Horton  Bldg. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Bridge*    33 

Dams,   Reservoirs  and 

Dredging   ..._ S4 

Docks,  Pier*  A  Hart>ers —  39 
Parks,  Airports  and 

Playgrounds    36 

RaHroads,  Subways  and 

Tunnels   37 

Electric  Lighting  and 

Transmission   Lines  38 

Sewers    _ _ 39 

Streets  and    Highwaya 40 

Gas,   Water   and    Oil    Pipe 

Line*  41 


33— BRIDGES 


2/15/46  •     S3 

LOW  BIDDER 

LOS  ANGELES,  Calif.— Contract- 
ing Engineers  Co.,  2310%  W.  Vernon 
Ave.,  Los  Angeles,  at  $127,632,  sub- 
mitted low  bid  to  the  State  Division 
of  Highways.  G.  T.  McCoy,  state 
highway  engineer.  State  Bldg.,  Loa 
Angeles,  for  construction  of  two  over- 
head crossings  and  retaining  walls 
on  Santa  Ana  I*arkway  over  Ra- 
mona  Parkway  Ramp  4  in  Los  An- 
geles. 


83 


2/16/46 

LOW   BIDDER 

LOS  ANGELES.  Calif.— E.   W.   El- 
liott, 10808  Llndblade  St,  Culver  City, 


2/15/46  •     84 

BIDS  WANTED 

CENTRAL  VALLEY  PROJECT, 
Calif.— Until  March  12,  10  A.  M,  bids 
will  be  received  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  No.  1172  for  the  construction 
of  earthwork,  canal  lining  and  struc- 
tures. Contra  Costa  Canal,  station 
2321+25  to  the  end,  and  Mountain 
View  Reservoir,  Delta  Division,  Cen- 
tral Valley  Project,  California.  The 
work  is  situated  from  about  one  mile 
east  to  about  3%  miles  southeast  of 
Martinez,  Calif. 

The  principal  Items  of  work  and 
the  estimated  quantities  Involved  are 
as  follows : 

Schedule  No.  1 

Earthwork,  canal  lining  and  struc- 
tures, Contra  Costa  Canal,  station 
2321+25  to  station  2512+25. 

(1)  clearing  23  acres  orchards  and 
vineyards ; 

(2)  grubbing  20  acres  orchards  and 
vineyards ; 

(3)  65,000  cu.  yds.  excavation,  all 
classes,  for  canal ; 

(4)  400  cu.  yds.  of  excavation,  all 
classes,  for  subbase  for  struc- 
tures : 

(5)  100,000  sta.  cu.  yds.  of  overhaul; 

(6)  1000  cu.  yds.  of  compacting  em- 
bankment ; 

(7)  400  cu.  yds.  of  gravel  subbase 
under  structures; 

(8»  51.000  cu.  yds.  of  excavation,  all 
classes,  for  structures; 

(9^  18,800  sq.  yds.  of  trimming  foun- 
dations for  concrete  lining; 

(10)  42.000  cu.  yds.  of  backfill ; 

(11)  10.(XX)  cu.  yds.  compacting  back- 
fill: 

(12)  2350  cu.  yds.  of  concrete  In  struc- 
tures; 

(13)  1550  cu.  yds.  of  concrete  in  canal 
lining ; 

(14)  placing  260,000  lbs.  of  reinforce- 
ment bars; 

(15)  placing  120  sq.  ft  of  elastic  filler 
material  In  joints ; 

(16)  placing  18.0(X)  lbs.  of  metal  water 
stops  in  joints; 

(17)  200  sq.  yds.  of  dry-rock  paving; 

(18)  driving  500  lln.  ft  timber  piles; 

(19)  erecting  26  M  ft  b.m.  timber  In 
structures  except  cattle  guards; 

(20)  constructing  10  cattle  guards; 

(21)  jacking  36  lln.  ft  6-ft  diameter 
corrugated  metal  pipe  under  rail- 
road ; 

(22)  Jacking  50  lln.  ft  of  5-ft  6-ln. 
diameter  corrugated  metal  pipe 
under  highway; 

(23)  laying  300  lln.  ft  of  12-in.  diam- 
eter concrete  pipe; 

(24)  laying  200  lln.  ft.  of  15-ln.  dlam- 
meter  concrete  pipe; 

(25)  laying  200  lln.  ft  of  18-ln.  diam- 
eter concrete  pipe; 

(26)  laying  60  lln.  ft  of  24-ln.  diam- 
eter concrete  pipe; 


(27)  instalUog  3600  Iba.  of  gates  and 
gate  ri'.L'Lst.'^ , 

(28)  installing  6600  Iba.  of  miacellane- 
ous  metal  work. 

Schedule  No.  2 
Earthwork,  dam  embankm«it  and 
structures,  Contra  Coata  Oanal.  ata- 
tlon  2512+25   to   end,  and  Motmtaln 
View  Reservoir. 

(1)  clearing  13  acrea  orcharda  and 
vineyards ; 

(2)  grubbing  13  acrea  orchards  and 
vineyards ; 

(3)  2000  cu.  yds.  of  excavatlcm,  aU 
classes,  for  outlet  and  spillway 
channels ; 

(4)  9500  cu.  yds.  of  efxcavatlon,  strip- 
ping dam  foundation  and  borrow 
pits; 

(5)  350  cu.  yds.  of  excavation,  all 
classes,  for  embankment  toe 
drains; 

(6)  160,000  cu.  yds.  of  constructing 
dam  embankment; 

(7)  10,000  lln.  ft  of  sand-filled  drain 
holea; 

(8)  17,000  cu.  yds.  of  sand  drain  in 
dam  embankment; 

(9)  6000  cu.  yda  of  riprap  on  dam ; 

(10)  450  cu.  yds.  of  gravel  surface  on 
dam  crest; 

(11)  10,000  cu.  yds.  of  excavation,  all 
classes,  for  structures; 

(12)  3000  cu.  yds.  of  backfill; 

(13)  2500  cu.  yds.  of  compacting  back- 
fill; 

(14)  480  cu.  yda  of  concrete  In  atruc- 
tures ; 

(15)  placing  55.000  lbs.  of  reinforce- 
ment bars ; 

(16)  placing  25  sq.  ft  of  elastic  filler 
material  in  Jointa;  1 

(17)  placing  10  lln.  ft  of  rubber  water  ' 
stops  in  Joints;  i 

(18)  placing  360  lbs.   of  metal  water  | 
water  stops  in  Joints; 


pipe  to  provide  direct   service  to    2/15/46  *     ** 

plants     on    Monterey's     "cannery  j  qiq^  WANTED 

row  ••  g^jj  FRANCISCO— UntU  February 

Also  Included  on  the  program   are  '26    2  P    M     bids  ^^-ill  be  raoelvad  by 

mechanical  cleaning  of  transmlisalon    ^^'g  u     S    Treasury   Departaent  SH 

mains.    sterUlMitlon    of    tranamlsslon  I  lyjajket  St   under  Inv.  No.  Sf'-27«-46 


and  distribution  mains. 


2/15/46  •    36 

PROSPECTIVE    BIDDERS 
REPAIR  PIER 

SAN  FPJLNCISCO.  Embarcadero -_     r         ^    „«h«.. 

Repair  damaged  comer  concrete  deck  i  Market   St.  San   Franctoco  3.   «n««J 
and  fender  line  on   the  south   side  1  Inv.   Uo.   SF-2811-46  for   44   mUea   01 


for    miscellaneous    meaa    kit    equip- 
ment delivered  to  650  Fifth  8L 

Specifications  obtainable  from  the 
above  office. 

2/15/46  •     ** 

BIDS  WANTED  ^    ^^ 

SAN  FRANCISCO— Until  Febniary 
22,  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Treaaury  Departaiwit,  821 


of  Pier  24. 

Owner— Board  of  State  Harbor  Com- 
missioners, Ferry  Bldg.,  San  Fran- 
cisco. 

Plans  by  engineering  department  of 
owner,  Frank  O.  White,  chief  engi- 
neer, 


telephone  wire,  f.ab.  650  Fifth  St 

Specifications   obtainable  from  the 
above  office.  | 

'  42 


2/15/46 

CONTRACT   AWARDED 
"-"•  i     OAKLAND,   Alameda   Co..    ^allf.— 

Plans  and  specifications  may  be  [  California  Corrugated  Cu»J5p  ^'  I  Z^,z/^. 
obtained  from  the  above  office  of  ;  7th  and  Parker  Sta,  at  $4375,  auD-  hius  > 
the  owner  upon  deposit  of  $10.  |  mitted  low  bid  and  waa  awaijded  oon- 

As    previously    reported,    bids    win   tract    by    the    Blast    Bay    Mimlcipai 


for   furnishing    and   delivering  three 
trucks: 

Wm.  J.  Sllva,  Jamaa  U.  StBfleion. 
Cordon  A  Wltht  Co.,  L  K.  Senrlo% 
Frank  Paragls,    Helm   Cherrolet  Co. 

2/15/46  •     a 

BIOS  OPENED 

MODESTO,  Stanlalaua  Co.,  Calif.— 
Harold  F.  Franca^  at  $2142.06,  aub- 
mitted  low  bid  February  13  to  tha 
City  of  Modeato,  Rax  S.  Qallfua,  dty 
clerk.  City  Hall,  for  fumlahing  and 
delivering  two  new  4«door  aadana, 
1946  model,  for  the  police  dapartmaDt 

The  bids  were: 

Harold  F.  France  (for  2  Hudson 
Sup>er  6,  4-door  sedans,  plus  trmde-ln), 
$2142.08. 

Gordon  A  Wltht  Co.  (one  auper 
deluxe.  4-door  sedan).  $1236.56.  and 
(one  Mercury  4-door  sedan),  $1389.13. 

Gordon  A.  Wltht  Co.  waa  unable 
to  stipulate  delivery  data 


he  oi>ened  February  21,  3 :30  P.  M. 

The  following  contractors  have 
!  taken  out  plans : 

Ben  C.  (Jerwlck,  Inc.,  112  Market 
St.,  San  Francisco. 

Ocean  Constructors,  135  Stockton 
St.,  San  Francisco. 

Healy  -  Tlbbltta  Construction  Co., 
1100  Evans  Ave.,  San  Francisco. 

M  B.  McGowan,  Inc.,  625  Market 
St.,  San  Francisco. 


Utility  District.  Daniel  Read,  aocre- 
tary,    512    16th    St,    Oakland,    under 
Pro.  LS-346  for  16-lnch  cement-lined 
and  coated  steel  pipe. 
The  work  involves: 

(1)  1500  lln.  ft  3/16-ln.  thlckneaa, 
16-in.  outside  diameter,  electric 
welded  steel  pipe,  30-ln.  lengths; 

(2)  Install  1500  lln.  ft  cement  mortar, 
%-ln.  thick  Inside  surface  of  16- 


J.  D.  Proctor,  Inc.,  P.  O.  Box  247, 
Point  Richmond  Station,  Richmond. 
_^  Clinton   Construction   Co.,  923  FOl- 

(19 1  eOo'sq.Td^  Of  d'l^-n^k  paving;  |«°™  ^t,  San  Francisco. 
(20)  constructing  1400  lln.   ft  of  12-  I 


., In.  steel  pipe; 

Case    Construction    Co.,    Box    416,  '  (3)  Install  1400  lln.  ft   exterior  coat- 
Alameda  I         Ing.   \-in.   thick  on  outside  sur- 

face of  16-ln.  steel  pipe. 
Complete  bids  were: 
California  Corrugated  Culvert  Co., 
(1)  $1.62.  (2)  $.55.   (3)  $.80;  total  bid. 


In.    diameter    sewer    pipe    drain 
with  uncemented  Joints; 

(21)  laying  100  lln.  ft  of  12-ln.  diam- 
eter sewer  pipe  with  cemented 
joints ; 

(22)  Installing  2100  lbs.  of  gates  and 
gate  hoists; 


27— -TRANSPORTATION 

BUILDINGS 


»*375.  ^        „, 

Pacific  Coast  Engineering  Co.,   (1) 

$4.35,    (2)    $.58,  (3)    $.84;    total    bid, 

$8571. 


37   2/15/46 

ICONTRACT    AWARDED 
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2/15/46 

BIDS  WANTED 
^  ,^  .      ROUGH    AND    READY    ISLAND,        OAKLAND.    Alameda    Co..   Calif. 

(23)  Installing  7100  lbs.  of  outlet  pipes  1  near  Stockton,  San  Joaquin  Co..  Calif.  ,  Richmond  Sanitarv  Co.,  9th  and  Alice 
and  valves ;  ^  —Until  March  12,  11  A.  M..  bids  will    g^g     ^t   $16,092.25."  1  %  dlscotmt   was 

(24)  Installing   13,400   lbs.   of   miscel-    be  receive  dby  the  officer  in  charge   awarded   contract  by   the  East   Bay 
laneous  metal  work.  j  of  construction.  Naval  Supply  Annex,    ^unjcipal     Utility     District     Daniel 

This   Invitation    for    bids    does   not  1  Rough    and    Ready    Island,    for    ap-  |     Read,  secretary.  512  16th  St,  Oak- 
jover  the  purchase  of  materials  which  j  proximately    8   mUes    of    railroad    at^i^n^    under  Pro.  1707  for  fuFnlahlng: 


are  to   be   furnished   by  the  govern-    the  Naval  Supply  Depot 

ment    Materials   to   be  furnished   by       The  work  Involves  removing  pres- 

the    contractor    and   those   furnished  I  ent   75-lb.    rails    and    replacing   with 

by  the  government  are  described  in  '.  90-   to  110-lb.  rails. 

the    specifications    which    will    be   a  i     Plans  and  specifications  obtainable 


(1)  2304  seamless  hard  -  drawn  red 
brass  tubes,  2*4 -in.  outside  diam- 
eter, etc. ; 

(2)  56  seamless  hard-drawn  red  braaa 
pipes.     Z^'iii.    outside    diameter. 


etc. 


part  of  the  contract  1  February  27  from  the  above  officer  i 

The  work  shall  be  commenced  •  in  charge  of  construction  upon  de-  j 
within  thirty  (30)  calendar  days  after  i  posit  of  check  or  money  order  pay-  ( 
date  of   receipt  of  notice  to  proceed  j  able  to   the   Chief  of  the  Bureau   of   2/15/46  '     42 

and  shall  be  completed  within  three  (yards  and  Docks.  CONTRACT   AWARDED 

hundred  and  fifty  (350)  calendar  days  OAKLAND,    Alameda   Co.,   Calif.— 

from    the    date    of    receipt    of    such —Oakland    Plumbing    Supply   Co.,    4th 

notice.  ^^       e(7Ufc?Dc  and   Harrison    Sts.,   at   $17,044.20,   1% 


BIDS  WANTED 

DENVER.  Colo.— Until  March  19, 
2  P.  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Denver,  Coto., 
under  Spec.  No.  1176  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Mountain 
Home,  Idaho,  at  the  option  of  the 
bidder,  one  15-ton.  two-motor  travel- 
ing crane  for  the  government  ware- 
house at  the  Anderson  Ranch  Dam. 
Boise  Project,  Idaho.  The  crane  will 
be  installed  by  the  government  The 
specifications  do  not  contain  a  pro« 
vision  for  liquidated  damages  for 
delay.  No  charge  for  coplee  of  the 
specifications  to  prospective  bona  f Ida 
bidders;  to  others,  $1.25.  not  return- 
able. For  particulars,  address  tha 
Bureau  of  Reclamation,  Denver.  Colo. 


(Continued  on  Page  4) 


No  charge  to  prospective  bfalders 
for  copies  of  the  specifications  and 
drawings ;  to  others,  $2.75  per  copy, 
not  returnable. 

Guarantee   will    ^-re^^^-^±Z^^\cJi^^ 


each  bid  in  an  amount  not  less  than 
10  per  cent  of  the  amount  of  the  bid. 


^9— -SEWERS 

^^""'^^^^^   _^_j  discount  10  days,  was  awarded  con- 

2/15/46  •     •     39    tract    by    the    East     Bay    Municipal 

BIDS   OPENED  Utility   District,  Daniel   Read,   secre- 

FRESNO.    Fresno    Co.,    Calif —Pa-  t  tary,    512    16th    St.    Oakland,    under 

Pro.  1708  for  furnishing 


2/15/46 
PLANNED 
MONTEREY,  Monterey  Co.,  Calif 


34 


Pablo  Ave.,  El  Cerrito,  at  $16,661.40 
submitted  low  bid  to  the  City  of 
Fresno.  D.  E.  Roughton,  City  Cleric. 
City  Hall,  for  sewering  of  High  Ad- 
dlUon,  Blocks  5,  6,  7  and  8  of  Clin- 
ton   Terrace,    Friable   Tract,   Weldon 


(1)  100.000  lln.  ft  \-ln.  copper  water 
service  tube; 

(2)  5000  lln.  ft  1-lnch  do; 

(3)  1000  lln.  ft  1%-lnch         do; 

(4)  2500  lln.  ft  2-ln.  Ida 


The    California   Water   &   Telephone  !  Terrace,  etc..  In  Fresno 


Co..  through  C.  M.  Goldsworthy,  man 
ager,  has  reported  plans  for  Improve- 
ments to  the  water  system  at  an  esti- 
mated cost  of  $400,000.  The  improve- 
ments include: 

(1)  new  filter  plant; 

(2)  replacement  of  7000  ft.  of   18-ln. 
pipe  In  Carmel  Valley  with  90-ln.  i 
pipe  to  provide  for  a  heavier  flow 
of  water  f  rono,  San  Clemente  Dam 

to    reaervolra  on    the    Peninaula   

proper;  '^oniiMit 

(8)  installation    of   additional    18-ln.  r':J,'i;;° 


Complete  bids  are: 
Pacific  Pipe  Line  Constr.  Co.  $15,- 
651.40. 
W.  M.  Lylea,  $18,519.80. 
Kovlck  Bros.   Constr.  Co.,  $20,987. 


43 —    MACHINERY  \ND 

EQU'iPMEN:!' 


40—         STREETS  AND 
HIGHWAYS 


ii 

i 2/15/46  i         •     43 

IBIDS   RECEIVED  I 

i      MODESTO,   Stanislaus  Co.  Calif.- 

The  following   firms   submitted    bids 

February  13  to  the  City  of  Modeato, 

Rex  E.  Gallfus,  city  clerk,  City  Hall, 


Prospectife  Bidders 

^ ♦ 

>— f 

;  School  BuUciing'*,,  Pitbtburg  I 

BIDS:  Pittsburg  Unified  School 
District  Arman  Stow,  Clerk,  P1tt» 
burg,  Feb.  18,  8  P.  M.  Plans  prepared 
by  Architect  ChaHea  F.  Daan,  Cali- 
fornia  State   Life  Bldg.,   Sacram«mtA. 

Lawrence  Construction  Co.,  3020  V 
St..  Sacramento. 

Bingham  Construction  Co.,  4826  J 
St.,  Sacramento. 

Transwestem  Conatructloa  Co..  1402 
Front  St,  Sacramento. 

Russell  P.  Catallne.  1075  Cumber- 
land St.  Pittsburg. 

Vincent  Q.  Sllno.  461  W.  10th  St, 
Pittsburg. 

John  J.  Sllno.  1020  Beacon  St.  Pltta- 
burg. 


I  Sheet.  Metal  SliO"fit 

'  22nd  and  S  Sts.,  SacranBiento 
1^ _ - — ^~  4- 

BIDS:  Architect  Qorden  Stafferi, 
Insurance  Bldg.,  906  K  St,  Saera- 
mente,  February  IS,  4  P.  M. 

Campbell  Constr.  Co..  800  R  St, 
Sacramento. 

Lawranoa  Oonstr.  Co..  8M9  V  St., 
Sacramanto. 

Holdener  Constr.  Co..  2606  R  8L, 
Baoramento. 

Cbaa  F.  Unger,  3426  Sevantli  Ava. 
Sacramento. 

H.  W.  Robertson.  2917  T  St,  Sac- 
raaBontb. 

Oantcal  Callforaia  Conatr.  Co.  lit 
Aria  St.  Baa  Fiandaoa      •    • 


^Ail  items  listed  are  in  good  condition.  Prices 
thown  an  F.O.B.  location  of  the  paints,  most  of 
which  are  stored  in  San  Francisco.  Secramanto 
or  Stockton.  Inspection  may  be  arranged. 


OLEOftESINOUS  ENAMIL  Med. 
Chrome  Yellow.  9,0CX)  gals.  In  i 
gaL  cans,  24  to  ctn. 
Per  Qwirt — .~ 


W 


MAOr  MIXED  OIL  f  AINT.  Hate 

Gray.  640  gals.  In  S  gal.  cans. 
Per  GnUon 


65< 


C 


MACHINERY    INAMEL    Medium 

Gr«y.  3,000  gals.  In  5  gal. kegs,    j^^g 
Per  Gallon • 

STINCIL  ILACK  FAINT.  77S  gals. 
In  5  gal.  cans  in  cartons,  'V* 

Per  GaUon 

WHITE  LEAD  lASi  PAINT.  Semi- 
paste.  3  000  gals,  in  gal.  cans.  $^ie 
Per  Gallon * 


WHITE  ENAMEL  INTERIOK 
GIOSS.  2.S00  gals.  In  quart  cans. 
24  qt$.  to  case.  t^M 

Per  Gallon .~.  ^^ 

WHITE  ENAMEL  OLEORESiNOUS 
Eggshell     fmuh.     quick-drying.       In 

Juarfs.  24  to  case.  $^20 

'er  Gallon * 


t 


t 


OLEORESINOUS    IMULSIMAIU 

OIL  PAINT.  Raid  Drab.  27.070  gals. 
In  S  gal.  cans. 
Per  Gallon 


65* 


MAOY  MIXED  OIL  PAINT.  BUa. 
I3.36S  gals.  In  S  gal.  cans.  ^». 

Per  Gallon. 65 


MAWNE  PAINT.  Zinc  Chromafa 
PrtnMr.    6.93S    gallons.    In    5    gal. 

Per  (r<xZZoii..........,...,....~.....>.<~  • 

MARINE  PAINT  OLEORESINOUS 

GLOSS.  Ughf  Gray.  6.640  gab.  U 

5  gal.  steel  kegs.  fA44) 

Per  GMon .^ .^....^  • 


MARINE  TO'PSmi  '».*.iNT.  Madl- 
urn  Otroflfte  Green.  3.250  gait,  in 
5  gat.  steel  kegs.  MM 

Per  Gallon . « 


•  40 
I  COLORADO  STATE  HIGHWAY.— 
j  Until  February  21,  10  A,  ML,  bids  will 

be    received  by   A.    F.    Hewitt   state 

highway  engineer,  Denver,  Colo.,  for 
J  the  construction  of  the  following 
I  highway  projects: 

I  (1)  Federal  Aid  Projects  No.  300-Q 
J  (1),  Unit  No.  2,  a  grading  project 
(3.091  miles  long,  located  between  Du- 

rango  and  Silverton,  on  S.  H.  No.  19, 

in  San  Juan  County. 

(2)  Federal  Aid  Secondary  Project  i 

No.  FAS  409-E  (1),  a  gravel  surfac- 
'ing  project  3.086  miles  long,  located 
i  between  Delta  and  Hotchkias,  on  S. 

H.  No.  92,  in  Delta  County. 
i      Specifications    available    from    the 
!  above  office.  | 

i  • 1 


INDUSTillAL  FLOORS 

HEAVY  DUTY     DUSTLESS     NON  ABSORBENT 
CONCiRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  St.  I     DO  5583  San  Frandtoo 


1 41— GAS,  WATER  AND  OIL; 
!  PIPE  LINES  ! 


41 


OLEORESINOUS  EMULSIHAEU 
PAINT.  Oaric  Green.  8.000  gals.  In 
5  gal.  cans. 
Per  GaUon 


6S* 


READY   MIXED    OIL   PAINT.   S«« 

Blut.  420  gals,  in  5  gal.  cans. 
Per  Gcilon ..^. — -.„..~ — 


65< 


t 


OLEORESINOUS  EMULSIRAILE 
PAINT.  Oliv*  Drab.  3.000  gals.  In 
S  gal.  cans.  ... 

Per  Gallon 65* 


READY  MIXED  OIL  PAINT.   Loam 
6.950  gals.  In  S  gal.  cans.  ._. 

Per  Gallon 65* 


spffCMtr 

COLD  WATil  PAINT  DRY 

Wkifa.  Earth  Red. 
Burnf  Slaaiia.  Burnt  Umbar, 

CHroma  Oiida  Graan. 
Iron  OiMa  Red.  Earth  Yellow 

Large  quantities.  In  S  lb.  and 
10  lb.  containers.  In  *^ 

500  lb.  lots.  p«r  pound ^ 


2/15/46 

CONTRACT   AWARDED  j 

OAKLAND,    Alameda   Co.,  Calif.— ; 
The  Steel  Tank  &  Pipe  Co.  of  Call-  , 
fomia.  1100  4th  St..  at  $12,915.25,  was 
awarded    contract    by   the  East    Bay 
Municipal     Utility     Diatrict,     Daniel 
!  Read,   secretary,  512    16th    St,    Oak- 
land, under  Pro.  LS-340  for  fumiah-  ! 
Ing  steel  pli>e  and  appurtenancee  for  j 
San  Pablo  filter  plant  ! 

The    district   cancelled    the    bid    of 
Pacific  Coast  Engineer  Co. 

2/15/46  •     *1  , 

BIDS   WANTED  I 

OAKLAND,  Alameda  Co..  Calif.—  j 
Until  February  27,  5:30  P.  M.,  blda  J 
will  be  received  by  the  East  Bay 
Municipal  Utility  District  Daniel  j 
Read,  secretary,  512  16th  St,  Oak-  ] 
land,  under  Pro.  L.S-348  for  installa-  i 
tlon  of  cast  Iron  water  mains  in  I 
Contra  Costa  and  Alameda  counties.  ' 

Specifications  obtainable  from  tha  j 
above  offlca  i 


GAMERSTOR  &  GREER  LOMBER  GO. 

WholfiaJr  and   Jobbing   Yarda 

LUMBER  -  TIMBERS  -  TIES  -  HR     REDWOOD 
PONDF  ROSA  -  SUGAR  PINE 

Sap    Francisco  Oakland 

IfiOO   ARMY    STREET  2001    LIVINGSTON    STREET 

ATwatar  1300  i  KEIiog  4-18i4 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  S317  1335  SIXTH  ST.,  Berkeley  2, 


CaJff. 


CONTRACTORS-™Save  Moncj   aiid  Time 

BY    USING 

QUANTITY  SURVEYS 

SAN   FRANCISCO 


165  JESSIE  STREET 
PREPARED    BY 


8  Utter  8361 


LeROY    SERVICE 


Machinery  &  Material 


NEWS  INDEX 

Per  convenient  referenc*.  news 
rvparts  in  thla  »«ctton  are  clftMi- 
flad  aa  fatlawa: 


M^&<.  Syppftee  <&  Matartata 

MaoMnary  arwi   Equlament 


*2 


GUNrTE,  SAND-BLASTING,  CONCRETE  CtnTING 
CONTRACT  or  RENTALS 

Pbone:  GRrlield  76€3    -    24  Cftli£c»riiui  Si..  5m  FuumImo 


Minimum  sales  96-100  gallons;  on  all  65c  ifemt.  minimom  sol«  Is  200  gallons*  any  on*  color. 
No  furtlior  discount  ollowod.   Credit  terms  moy  be  orranqed.  All  Items  subiect  to  prior  Mi* 

or  withdrawol.   Buying  prtftrenct  to  votorons. 

Wab  Assets  Corporatioh 

|A  SUBSmUBT  or  BECOMSTBUCnOBf  nmUfCE  COBPOBmnOHl 

A  Dhp9*9l  4fe«cy  Oml§B9H4  by  tke  Sarj^wi  fr^pmrhf  A4mhMr9Hm»  .  .  .  fer  tmrpim  fndmmt" 
ma4  Ce^lfef  9— J*,  Atr^rmft  eatf  ffeafs.  FeraMffy  H«a^Ml  kf  IvceMfrecfiea  Fieeece  Cerpf  »*•• 
.  .  .  eetf  #*r  Swrpln  CeasaaMr  •••^s  Faraerfy  HmmMm4  kf  UmiH4  Sfefea  Daf  ff— »  ef  Cei 

200  Bush  Street,  San  Francisco  4,  California.    EXbrook  8321 


WtSTfWN    OrnCfS:    B«itaa   IvIMlKf.    MNVIt.    Atpfaia   041 S 
LOS   AWOfLIS.    MkM««a  4121         •        M+tacii   ilacli.    POtTtAMO, 

P9MHr  HarHa  U^..  SIATTU,  Maia  lOM 


Pawar  Maak.  HtUMA.  flwia  4t1  .  facMc  M«*«'(>i'  iMt-. 
ATwatar  Mei  .  t>—lf  9Mq  SALT  iAItl  CrTT  »-.7$«l 
•     CiliMtti  IMt..  SPOKAME.  Maia  SHI 


MBC.  SUPPLIES  AND 
MATERIALS 


4S 


2/15/46 

BIOS  WANTCO 

SAN  FRANCISCO— Until  February 
26.  3  P.  M.,  blda  wUl  be  received  by 
the  U.    8.   Treasury   Department,  821  i 
Market  St,  &an  Frajnctsco,  under  Inr.  I 
Na      SF-2767-i«     for      mtacelUuieous  . 
maaa  kit  aqulpmoit  delivered    to   850^ 

SpeclflcaUons  obtalnabla  from  tne 


above  office. 


PIPE 

PIPE  .  VALVES  -  FimNGS 

Fudlitiea  for  pipa  bending 
and  raanifolils 
Writa  for  Prk>«« 

Pacific  Pipe  Co. 

161?  Spear  St^  Saa  l-Yaneiac© 


The  ACME  SWING  S  AW 


Startbig 


\t 


Mannfactiired  by  The  Acaie  Saw  ani  Grindiiif  Worln 
Hi  BRYANT  8T,  SAN  FKANaSCO  —  Plieoe  HBirieck  nu 


!'• 
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DAILY     PACIFIC     BUI!  DER 


FRIDAY.  FEBRUARY  1 5.  1946 


PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING    ARCHITECTS 


•AN    FRANCIftCO  COUNTY 


'!«•    9tMH»l. 


-A-AJION,  GU8TAVE.  M2  19th  Ara 
ARRAUAMH.  HARRY  W,  «i6  Buolld 

Avenue. 
AMANDES,  F.  FKBDKRIC;  414  D«w- 

«y  Boulevard. 
AMBROSK  Wm.  C  181  Kmrnj  OL 
AJPPlJSGARm,  Q.  A..  285  Uoutgom- 

ery  Street 
APPl^TON.  A.,  48  Port  StTMt. 
HYMXN  A  APPLBTON.  48  Port  Bt 
AUSTIN,  ELJZABBTH  IL.  11€B  FU- 

hmrt  Street 

BAKirVTELL,  JOHN,  Jr.,  381  Kmnj 

Street  

BAKEWELL.  A  WBUHK,  281  Ke&my. 
BANGS.  E.  GEOFFRBtT.  406  Maxket 

SlreAt 
BAROVBTTO,  SILVIO  U,  58  Sutter 

Street 
BARS8.  FREDERICK  B.,  248  Mazket 

Street  

BAUMBERGBR,    WALTER   E.,    8228 

CabrlUo  Street 
BAUMANN,  HERMAN  C.  261  Kaamy 

Street 
BEROER,  G.  A-.  308  Valencia  Street 
BERNARDI.     THBODORB     C,     408 

Jackson  Street 
WTJRSTER  Sc  BERNARDI,  402  Jack- 
son  Street 
BERTZ,    EARLE    B.,    156    Montg^om- 

ery  Street 
BLANCHARD.     NORMAN     K.,     848 

Fine  Street 
BLANCHARD  &  MAHER,  368  Pine 
BISSANTZ  .EDGAR  F..  2128  VaUejo. 
BLISS,  WILL  M.,  235  Montgomery  St 
BLISS,  WALTER  D.,  582  Market  St 
BLISS  &  FAIRWEATHER,  582  Mar- 
ket Street 
BOLLES.  JOHN  S.,  369  Pine  St 
BORN,    ERNEST,    730    Montgomery 

Street 
BRANNER,  JOHN  K,  210  Post  St 
BICKEL   REDDICK   H.,   582  Market 

Street 
BROWN,  ARTHUR  Jr.,  251  Kearny 

Street. 
BUCKLEY,  VINCENT,  110  Sutter  St 

CANTIN,  A.  A.,  704  Market  Street 
CANTIN,  A.  MACKENZIE,  704  Mar- 
ket Street 
CAULDWELL  ALBERT  M.,  IT  Os- 
good Place. 
CHINN.   FRANCIS   LAI,  622  Wa«h- 

Ington  Street 
CIAMPI,    MARIO   J.,    85   San    Pablo 

Avenue. 
CLARK,  HERVEY  P.,  210  Post  St 
CLAUSEN.  CHAS.   O..  746  46th  Ave. 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLIFFORD.    WALTER   C,    310    Lo- 

cu8t  street 
COBBY,  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY     W.,     3647 

Washington  Street 
COLLINS.      FREDERICK     R.,      1082 

Hyde  Street 
OONRICH.  J.  LLOYD,  583  Market  St 
CORBETT.  MARIO,  210  Poet  Street 
COULTER,  NORMAN  R.,  261  Kearny 

Street 
DAILEY,  GARDNER  A..  210  Post  St 
DAKIN.  FRANK  W.,  826  Market  St 
DAVIS.  F.  C.  516  Buena  Vista  Ave. 
DAY.  WM.  PEYTON,  405  Montgom- 
ery Street 
DEICHMANN,  OTTO  A.,  1026  Market 

Street 
DE     MARTINI.     EDMUND     P.,     788 

Market  Street 
DENKE,  ESMOND  H.,  1317  Hyde  St 
DEVITT,   JOHN   H.,   580  Market   St 

DINWIDDIE,  JOHN  EKIN,  233  San- 

some   Street 
MENDELSOHN,    DINWIDDIE   AND 

HILL  233  Sanaome  Street. 

EDIE.  WM.,  rr  Rockwood  Court 
EDWARDS,  THOS.,   M.  704   Market 

FABRE.  ALBERT  J.,  251  Kearny  St 

FAIRWEATHER,  J.  S.,  682  Market 
Street 

BLISS  &  FAIRWEATHER,  682  Mar- 
ket Street 

FALCH.  WALTER  C,  1202-3  Hearst 
Building. 

FITZGERALD,  GERALD  J.,  112  Up- 
per Terrace. 

FOLEY.  JOHN  J.,  770  Fifth  Avenue. 

FRASIER,  EMORY  M,  1112  Larkln 
Street 

FRANKLIN.  CHAS.  H.,  2645  Chest- 
nut Street 

FRICK,  EDWARD  L,  261  Kearny  St 

FUNK,  JOHN  C  21  Columbus  Ave. 

GEILFUSS.  CARL  417  Dewey  Blvd. 
GLASS,  EDWARD,  845  Union  Street 
GOLDSTINE,  IRVIN  WILLIAM,  821 

Market  Street 
GOU1.D.  J.   S,  406  Montgomery  St 
GUNNISON.    WM.    F.,    1666    Golden 

Gate  Avenue. 

HARPER.  W.  W.,  681  Market  St 
HASS.  ANDREW  T.,  525  Market  St 
KENT  A  HASS,  525  Market  Street 
HELM.  WILLIAM  J,  33  Mame  Ave. 
HEIMAN,  S.,  605  Market  Street 
HERTZKA.  W.  S.,  368  Pine  St 
HERTZKA  &  KNOWLES,  368  Pine. 
HILr>EBRAND.  ERNEST.  251  Kear- 
ny Street 

HILL    ALBERT    HENRY,    233    San- 

some  Street 
MENDELSOHN.   DINWIDDIE   AND 

HILL,  233  Sansome  Street. 

HINTERMANN,  OTTO  O.,  2847  Gold- 
en Gate  Avenue. 
HOBART,  LEWIS  P..  525  Market  St 
HORSTMAN,  ANTHONY  J..  «n  18th 

Avenue. 
HOWARD.  HENRY  T..  2844  Jackson 

Street. 
HUBBERT.  WALLACE  H,  580  Mar- 
ket Street 
HURD,  LESTER  W.,  407  Sansome  St 
MASTEN  &  HURD.  407  Sansome  8t 
HURT.  EDGAR  B.,  582  Market  St 
HYDE,    WINFIELD    H.,    706    Butler 

Building. 
HYMAN.    SAMUEL    LIGHTNKR,    68 

Post  Street 
HYMAN  A  APPLETON,  68  Post  St 

IGAZ.  RUDOLPH.  Jr.,  785  Matket  St 
IRVINE  .RICHARD  R.,  S841  18th  St 

JACOBS,  ALFRED  H..  110  Sutter  St 
JAEHNE,     ALFRED     H.,    2828    28th 

Avenue, 
JOHNSON.  ALFRED  W..  481  Market 

Street 
JORGENSEN.    MARK    T.,    40    SaaU 

Ana  Avenue. 
JOSEPH.    BERNARD   J.,  481  OTtKt- 

rell  Street 
KENT.  THOMAS  J..  628  Market  St 
KENT  A  HASS,  525  Market  StTMt 
KEYSER.  LAWRBNCB,  701  P»mas- 

8VMi    AyifciiMjik 

KNOLL  A.  H..  726  Sutter  Street 
KNOWLES.  WM.  H..  368  Pln«  Street 
HERTZKA  A  KNOWLES,  S«B  Pine. 
KRAFFT.  ELMER  J.,  780  Market  St 
KRUSE,  LAWRENCE  A..  251  Kearny 

KUHN,  ALFRED,  20«  Castenada  Ave. 
KUMP.  ERNEST  J.,  251  Keamy  St 

LAMB.  ARTHUR  H  ,  261  Keamy  St 
LANGHORST,    FREDERICK   L,   447 

Sutter  Street 
LEASEN.  HARRY  J.,   1710  10th  Ava. 
LLOYD,  F.  E..  210  Post  Street 
LOVELL  H,  K.,  185  32nd  Avenue. 

MAJIER,  EDWARD  J  ,  368  Pine  St 
BLANCHARD  &  MAHER,  368  Pine. 
MASTEN,  CHARLES  F.,  407  Sansome 

Street. 
MASTEN  &  HURD,  407  Sansome  St 
HASTEN.  J.  KENDALL  WOl  Sacnt- 


MASTROPASQUA.  LOUIS.  2484  Un- 

ion  Street 
MAURY,  CHAS.  F.,  1617  Lyon  Straat. 
MacDONALD,  EARL  It,  208  QtLX&m 

Lane,  Colma. 
MCCARTHY,  FRANCIS  J.,   488  lOa- 

slon  Street 
McCREA.  GEORGE  E.,  288  7th  St 
McGUINNESS,   JAMES   F.,   488  Pin* 

McSWEENY.  A.  McF.,  Hearst  Bide., 

Third  and  Markat  Sts. 
McSWEENEY,  ANQUS,  814  MlMlaB 

Street 
RESING  A  McGUINNBSS,  484  Plao 

Street 

McLaughlin,  richard  a^  as 

20th  Avenue. 

MENDELSOHN.  ERIC,  233  Sanaome 

Street 
MENDELSOHN,   DINWIDDIE   AND 

HILL  233  Scuisome  Street 

MERCHAl^,  Wm.  O.,  67  Post  Strwt 
MEYER,  FREDERICK  H.,  404  Moat- 

gfomerv  Street 
MICHELSEN,    HARRY    M.,   80   Ha- 

drone  Street 
MILLER.  JAMES  R.,  680  ICarkat  St 
MILLER  &  PFLUEGER,  880  Ifaxket 

Of  pAOf 

MINTON,  HENRY  A.,  1045  Sansome 

Street 
MITCHELL,   JAS.   H.,   407   Sansoma. 
MOHR.   NORMAND  W.,  481   No«  St 
MOONEY.   WALTER   E.,    1228   UUoa 

Street 
MOOSER,  WILLIAM.  251  Keamy  St 
MOOSER,   WILLIAM,   Jr.,  481   Mar- 

kct  StrG6^ 
MORGAN,  JULIA.  465  California  St 
NEUMARKEL.    EMIL  A..    1374   86th 

Avenue. 

OGLOU,     VLADIMIR,     2784     Sacra- 
mento Street 
OSBORNE,    ERLE    J.,    2518   Pacific 

Avenue. 
PAGE.  EDWARD  B.,  251  Kearay  St 
PERRY,  WARREN  CHAS.,  260  CaU- 

fomla  Street 
PETERSON.      CLARENCE     O.,     604 

Mission  Street 
PEUGH.  W.  D..  333  Montgomery  St 
PFLUEGER,  MILTON.  580  Market  St 
PFLUEGER,  TIMOTHY  L,  680  Mar- 

lc6t  StrcGt 
MILLER  &  PFLUEGER,  680  Maiket 

Gf  pa^t 

POLLACK,   RALPH   N.,   700   Steiner 

Street 
POPE,  CHARLES,  308  Laurel  Street 
QUANDT,     FRED     W..     281     Golden 

Gate  Avenue. 
RANEY.  VINCENT,  233  Post  Street 
REID,   JOHN,   Jr.,   405   Montgomery. 
REIMERS.  FREDERICK  H.,  78  Post 

Of pApf 

RESING,  EDMUND  J.,  488  Pine  St 
RESING  &  McGUINNE-SS.  488  Pine 

Street 
REYNOLDS  A  CHAMBEIRLAIN,  664 

Market  Street 
RIEDY.  D.  A.,  265  City  HalL 
RIST.  MARTIN  J.,  760  Market  St 
ROGERS.  CHAS.  E.  J..  760  Market  St 
ROLLER.  ALBERT  F.,  620  Market  St 
ROWE,      WILLIAM      HENRY,      214 

Front  Street 
RUNGE,  C.  W.,  1623  35th  AveDue. 
RUEGG,  THEODORE  G..  617  Mont- 
gomery Street 
SHARPE.  ED.  MUSSON.  277  Pine  St 
SHAW,  FREDERIC.  542  18th  Ave. 
SHELDON.  MARTIN  A.,  681  Market 

Street 
SMITH.  DONALD  POWERS.  58  Sut- 
ter Street 

SMITH,  WILTON.  1045  Sainsome  St 
SMITH,  THOMAS.  3121  26th  Street 
SPACKMAN.      WENDELL     R,     404 

Mission  Street 
SPENCER.  ELDRIDGE  T.,  281  Kear- 
ny Street 
STARKS,     LEONARD     F.,     904     D* 
Young  Bldg.,  Market  and  Keamy. 
"TEW ART,  JOS.  L,  206  Sansome  St 
STONE,  DOUGLAS  D.,  381  Bush  St 
STRINGHAM,  ROLAND  L,  251  Kear- 
ny Street 
STROTHOFF,   CHAS.   F.,   1857   Mar- 
ket Street 
SWAIN,  CLARKSON,  2425  Buchanan 
Street. 

THOMSEN,  H.  A..  Jr.,  315  Montgom- 
ery Street. 
TRAVIS,  GEO.  W.,  426  41st  Ava 

WARD.  JOSEPH  FRANCIS,  360  Pine 

Street 

WEEKS.  HAROLD  H.,  693  Market  St 

WEIHE.  ERNEST  E..  251  Keamy  St 

BAKEWELL  &  WEIHE.  251  Kearay. 

W^ELLINGTON,  WINFIELD  SCOTT, 
260  California  Street 

WHITE.  G.  BOLTON,  221  Spruce  St 

WTIITE.  HUGH  C,  815  Hlllcroft 
Circle. 

WIEMEYER.  GEORGE  H..  704  Mar- 
ket Street 

WICKENDEN,  JAMES  D.,  402  Jack- 
son Street. 

WILLARD,  STANTON.  1847  28th 
Avenue. 

WILLIAMS,  ALBERT  R.  251  Post 
Street 

WILLIAMS,  ALFRED  C,  1281  Fifth 
Avenue. 

WILLIAMS.  MORTON  A.,  5824  Ocean 
View  Drive. 

WILSON,  ALECK  L,  715  Montgom- 
ery Street. 

WYNKOOP.  FRANK.  821  Market  St 

WURSTER,  WM.  W..  402  Jackson  St 

WURSTER  &  BERNARDI.  402  Jack- 
son Street 


BERKELEY 


ALLEN,  HARRIS  C,  2814  wui^g^^ 
ANTHONY,    JOHN    R.    3839    FOrwt 
Avenue. 

BALLANTINE,    JOHN    KNOX.    Jr., 

1812  La  Loma. 
CHILDS,  ELMIIR  E.,  702  Spruoe  Bt 
CONFER,     FREDBaUCK     L,     Hotal 

Claremont 

De    MARS,    VERNON.    1106    BucUd 

Avenua 
DeCHENE,  ERNEST  R.,  718  ArdBC- 

ton  Avenue. 
DE  LONG.  SCOFIELD,  2688  LaOooU 

Avenua 
DeSANNO,   RAYMOND.   2884   lOIvU 

Street 

DONOVAN,  JOHN  J.,  980  Parkar  St 
DRAGON.     PAUL    L,     2068    AllstOB 
Way, 

FEHREE,  HAROLD,  2100  VitylaU. 
GENSS.    HAROLD    F..    1319    McGee 

Avenue. 
GOODMAN.    MICHAEL    2161    Shat- 

f ii/*lr    A,\r6niiA 

GUTTERSON,  HENRY  H.,  2922  Gar- 
be  r  Street 

deLAPPE,  RUSSELL  GUERNB,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R.  3068  Allston  Way. 

HAMMARBERQ,  PAUL  H.,  3  Nor- 
wood Avenue. 

HATCH,  JOHN  DAVIS,  2631  HlUe- 
gass  Avenue. 

HAYMOND,  SCOTT.  2828  Shattuck 
Avenue. 

HAYS,  WM.  C,  2924  Darby  Street 

HUNTER,  ALBERT  R.,  1604  Capi- 
at rano. 

JEANS,  RAYMOjni  W.,  1824  San 
Pedro  Avenuef. 

JORY,  ARTHUR  V.,  1386  Scenic  Ava. 

JORY,  STAFFORD  L,  1370  Euclid 
Avenue. 

KLINKHARDT,  GEORGE  R.,  44  Eu- 
calyptus Road. 

LAKE,  H.  RAFAEL  Claremont  Hotel 

LINDLEY,  CHARLES  R,  1037  Co- 
lusa Avenue. 

MAYBECK.  BERNARD  R.,  2781  Bu- 
ena Vista  Way. 

MEMMLER,  ARTHUR  H.,  P.  O.  Box 
124. 

MILLER,  LEFFLER  B.,  2368  Le 
Oonte  Street 

MOISE,  HOWARD,  71  Panoramic 
Way. 

MEYERS,  MILDRED  S.,  2024  Central 
Avenue. 

OFFICER,  GWYNN,  2068  Allston 
Way. 

PLACHEK,  JAS.  W.,  2131  University 
Avenue. 

PRICE,  OSCAR  M.,  1667  Short  St 

RATCLIFF,  W.  H.,  2323  Shattuck 
AHenue. 

RUSS,  E.,  3141  College  Avenue. 

SANFORD,  FLORENCE  H,  274  Ban- 
croft Way. 

SCHMIDTS.  CARL  R.,  2068  Allston 
Way. 

SHAW,  NORMAN  W..  71  Tunnel  Rd. 

SIMPSON.  HORACE  G.,  201  Tunnel 
Road. 

STEILBERG.  WALTER  T..  No.  1  Or- 
chard Lane. 

TALLEY.  WESLEY  ANDRES,  51 
Maryland  Avenue. 

THOMAS,  JOHN  HUDSON,  31  Nor- 
wood Avenue. 

WAGNER.    WALTER   E.,    775    Vin- 

r^Anf  A     A.,V6. 

WELLINGTON,  WINFIELD  SCOTT, 

1625  Arch  Street 
WITKIN,     ELIZABETH     HILLIER, 

2712  Shasta  Road. 
WOLFARD,  HAROLD  N..  2772  Shasta 

Road. 
YELLAND.  W.  R.,  82©  Coventry  Rd. 


CARMEL 


GENTRY,  LAWRENCE,  Box  352,  Los 

Altos. 
GREENE,  C.  SUMNBR,  L       1966. 
JONES,  ROBERT.  Box  927. 
LATHAM.  MILTON.  P.  O.  Box  1267. 


CHiCO 


STORY.  A.  W.,  116  W.  Second  St 


CONCORD 


REID,   FRANCIS  W.,   Route  No.    1. 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hetcfakiss 
Avenua 


EUREKA 


ACKBRMAN,    NEWTON,    104    West 

Fourth  Street 
GEORGESON,  F.  T.,  Box  56. 


FAmFAX 


de  COLMESNIL.  GEO.  T.,  14  Canyon 
Road. 


FRESNO 


ALAMEDA 


ASHCROFT,  G.  B.,  1823  Alameda 
Avenue. 

CORNELIUS.  ALBERT,  Clinton  Ava 
and  Grand  Street 

HASS,  ANDREW  T..  1711  Palmera 
Court 

HEWETSON,  ANOELO,  1100  Ver- 
sailles Avenue. 


ALBANY 


DeMONTE,    LOUIS    A.,    818    Carmel 
Avenue. 


ALOERPOINT 


HIOBIE.  HOWARD  W. 


ATHERTON 


JANSSEN.    ARTHUR   D.,   58   Austin 
Avenua 


BAKERSFIELO 


BIOGAR.  CHAS.  H..  730  Holtby  Rd. 
CULLIMORE.    C.    C,    2339    Truxton 

Avenue 

WYNKOOP,    FRANK,    Haberfelde 
Building. 


BEUMONT 


LARSEN,  ALBERT  H.,  Box  69. 


•.  -Ji 


BURLINGAME 


BROWN.  IRVING  FORBBB.  Iil6 
Adeline  Driva 

GILLAM,  W.  C.  F.,  1404  Palm  Drtra 

McSWEENEY,  ANGUS,  113  Pepper 
Avenue. 

NORBERG,  ERNEST  L,  407  Occi- 
dental Avenua 

SHARPS,    L    J.,   735   W.    Poplar    St 

SHARPS,  LEO  J.,  1477  Burlingame 
Avenua 

STEPHEN,  WALLACE  A^  3086  Car- 
melita  Avenua 

THAYER.  OSCAR  R,  1387  Gabrlllo 
Avenua 


BUCKINGHAM,  PHILIP  S.,  1932 
Clinton  Avenue 

COATES,  W.  D.,  704  Helm  Building. 

COLLINS,  ALLEN  C,  366  Vassar. 

FRANKLIN,  CHARLES  H.,  1244  O 
Street 

HORN,  DAVID  H..  601  Rowell  Bldg. 

KUMP.  ERNEST  J.,  1244  O  Street 

LAKE.  H  RAFAEL  1206  Mattel 
Building. 

PETERSON,  KDW.  W.,  Mason  Bklg. 

SWARTZ,  FREDERICK  L,  824  Row- 
ell Bldg. 


MILL  VALLEY 


BERTBNSHAW,  JAB.  W.,  430  MoltBa 

Avenue. 
LAMB,    ARTHUR   H.,    209   Cakdala 

Avenue. 
MILANO,  J.  p^  de  Silva  Island. 


MODESTO 


De    LAPPS,     RUSSELL    GUEKNE, 

1801  Downey  Street 
HILBURN.  GEORGE  N..  12U  K  Bt 


MONTEREY 


RYLAND,  a  P,  P.  O.  Box  847. 
STANTON,  ROBT.,  Pebble  Beach. 


OAKLAND 


ANDERSON.  ARTHUR  W..  1801 
Bank  of  America  Building. 

BAXTER.  WM.  F..  1026  Second  Ava. 

BLAINE,  ROGER  W.,  8674  Florsno* 
Avenua 

BLODGETT.  EDWARD  OSCAR,  1989 
Hoover  Avenue. 

BROOKE,  HERBERT  VAUGHN,  843 
Fairbanks  Avenua 

BROWN,  GUY  L.,  601  Bank  of  Com- 
merce Building. 

BRUNO,  HARRY  A.,  1440  Broadviray. 

CERRUTI,  EDW.  D.,  426  13th  Street 

CHAMBERLAIN.  LOY,  38S3  Pied- 
mont Avenue. 

COLEMAN,  N.  L,  Lafayette. 

COLLINS.  ALLEN  C,  6845  Marden 
Lane. 

CORLETT,  WILLIAM  G.,  1801  Bank 
of  America  Building. 

DENKE,  A.  REINHOLD,  634  15th  St 

deLAPPE,  RUSSELL  QUERNE,  6480 
Carlton. 

ELLINGER,  GEO.  E,  1801  Casterline 
Road. 

EVANS,   JOHN  M.,    1308  E.   38th   St 

FLORES,  ERNEST,  2225  8th  Avenua 

FORD,  LEONARD  H.,  3361  Bruce  St 

FOULKES,  EDWARD  T.,  857  12th 
Street 

FROBERG,  ALBEN,  3454  Harlan  St 

GEBHARDT,  W.  H.,  486  Mandana. 

GEERING,  JOHN  HENRY,  3814 
Randolph  Avenua 

GIBBS,  W.  ROLAND,  6144  Rock- 
ridge  Blvd.  South. 

GOSLINE,  RICHARD  C,  688  Cald- 
well Road. 

HANIFIN,  ARTHUR  C,  3202  San 
Pablo  Avenue. 

HUDSPETH,  JOHN.  427  13th  Street 

HUTCHISON,  ROBERT  A.,  3433  And- 
over  Street 

JOHNSON.  IRVIN  M..  448  MacAr- 
thur  Blvd. 

JOHNSON,  HERBERT  T.,  4716  Rein- 
hardt  Drive. 

JOHNSON,  KEPLAR  B..  5347  Golden 
Gate  Avenua 

KEEFER,  RAY  F.,  770  Wesley  Ava 

KOUE,  A.  LEWIS.  428  Thirteenth  St 

LUIS,  MISS  ROSE  E.,  811  6th  St 

MAYHEW,  CLARENCE  W.,  4026 
Acacia   Street 

McCALL  CHAS.  W.,  837  Santa  Rey 
Avenua 

MILLER.  CHESTER  H.,  Financial 
Center  Building. 

MORRISON.  MILTON,  3710  Virden 
Avenue. 

MORROW,  GERTRUDE  C,  8176  HiU- 
eg&ss  Avenue. 

MORROW.  IRVING  F..  6175  Hille- 
gass  Avenue. 

NBW80M.   ARCHIE   T.,  5861   Contra 

OLSON.  DAVID.  4051  Kuhnle  Ava 

PONSFORD,  KEITH  E.,  1214  Web- 
ster Street. 

PRICE,    OSCAR    M.,    2025    10th    Ave. 

REYNOLDS,  MALCOLM  D..  3833 
Piedmont  Avenue. 

SAWYER,  HOUGHTON,  2058  Oak- 
land  Avenue. 

SCHALK,  LOUIS,  6515  Market  St 

SCHIRMER.  WM.  E.,  1418  Broadway. 

SLOCOMBE,  FRANCIS  H..  U2  Monte 
Crest^  Avenue. 

THOMSON,  LAWRENCE  G.,  1308  E. 
38th  Street 

TREICHEL  CHESTER  H.,  694  Cleve- 
land St 


BICKEL  REDDICK  H,  148  Harrison 
Avenue. 

CONSTABLE.  ARNOLD  S.,  96  Spen- 
cer Avenua 

FAVILLE,  WM.  P.,  85  Central  Ave. 

KETT.  CONRAD  F.  T.,  76  Crecienta. 


ORINDA 


ANDERSON.  JAMES  H,  No.  6  Via 
Hermoea. 

SISSON,  RALPH  C,  11  El  Campa- 
nero. 

WHITE.  LAWRENCE  R..  30  La  Cln- 
tilla. 

WINTER,  ALBERT  H.,  171  Las  Ve- 
gas Road. 


PALO  ALTO 


HAYWARD 


SIMONDS,  GEORGE  P.,  40  Main  St 


HILLSBOROUGH 


ROWE,  WM.  HENRY,  1086  Lancas- 
ter Road. 


LAFAYETTE 


'EVANS.  ROBERT  J..  Box  484 
NAltBETT.  KEITH  a,  Rt  3,  Box  80. 


LARKSPUR 


STONER    HAROLD    G..    71    Mariaa 
Vista  Ava 


LOS  ALTOS 


HODGSON.   GILBERT,  Rte.    1.   Box 
>   897. 


LOS  GAT08 


ROOT,  CHESTER  Blossom  Hill  Rd. 
KENSrr.  HENRY  DAVTD.  Post  Of- 
fice Bldg. 


MENLO  PARK 


FENNACT,    JOHN    E.,    716    Conece 

Avenna 
HEMPEL  WM.  F..  880  Lanral  Z>r. 
YOUNG,  JOHN  D.,  N.  Lemon  At» 


STEDMAN,  HENRY  MORGAN,  886 
Kellogg  Avenua 

SUMNER,  CHAS.  K,  Decker  Oak 
Building. 

BOYTER,  ELIZABETH,  316  Kipling. 

CLARK.  BIRGE  M.,  310  University 
Avenue. 

CLARK.  DAVID  B.,  310  University 
Avenua 

THOMSON,  DOLE  FORD.  179  Lin- 
coln Avenue. 

NICHOLS.  LESLIE  L,  882  Emerson. 

SAWYER,  CHARLES,  188  Dana  St 

SUMNER,  CHAS.,  760  University. 


PIEDMONT 

FARR.  ALBERT,  175  SanU  Rosa. 
NEWSOM.     NOBLE.     2083     Oakland 

Avenue. 
BURNETT.  HOWARD  E.,  52  Manor 

Driva 
CHAPMAN.     FRJHJBRICK     A,     88 

Wiidwood  Avenua 
GALLION.  ARTHUR  B.,  1074  Anner- 

ley  Road. 
MILWAIN,  W.  E.,  1503  Oakland  Ava 


GILLEM,  JAMES  A-.  4701  D  Street 
GOODPASTER  HERBERT  E.,  Mitau 

Building. 
HARRISON.   FREDERICK    S.,    1812 

Del  Paso  Blvd. 
SATTERT.ee.    IVAN    CL,    Callfomla 

StaU  Life  Building. 
SELLON.  GEO.   C  Callfomia  BtaU 

Life  Building. 
STAFFORD.  GORDON,  1838  Srd  ArSi 
STARKS.  LEONARD  F..  414  Native 

Sons'  Building. 


SAN  LEANORO 

KERR  RALPH  N..   806  Bnwdnoor 

Boulevard. 
KREINKAMP,  H.  A^  684  Maple  Court 
MOWBRAT.    MELTON   V„    Jr,    766 

Rodney  Drive. 
ROSBBROOK,  GUT  L.  1706  Saa  La- 

andro  Blvd. 


SAN   MATEO 

COLLINS,  HENRY  O.  Na  9 

Boulevard. 
EDWARDS,    THOMAS   IL,   123   BllD 

Street 
HESS.  KENNETH  H.,  1444  Shaftar. 
TOEPKE,  WM.  H,  380  ChestertOD  PL 
LANSBURGH,    G.    ALBERT.    38    W. 

Fourth  Avenua 
ROWE,     WILLIAM     HENRY,     1038 

Lancaster  Road.  Hillsborough. 


SAN  RAFAEL 

GROMME,  CARL  F.,  110  ♦'B"  Street 
LESSWING,      SYLVESTER     A,     17 

Hiliorest  Driva 
McDOUGALL.  GEO.  B.,  Box  266. 


SANTA  CRUZ 


Engin 


SAN  FRANCISCO 


ADRIAN.  W.,  417  Market  Street 
APPLBFORD,  CARL  W-  345  Mazket 

BARKER.  RALPH,  63  Femwood  Dr. 
BEEBSE.  RALPH  A.  1261  4l8t  Ava 


DUCKERING,   LYNN  ROLLETT,  27 
Front  Street 


SANTA  ROSA 


CAULKINS,    C.    A,    Jr..    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE,     4010 

Montecito  Avenue. 
HERBERT,  WM.  F..  1633  Austin  Way. 


8AU8ALIT0 


SONOMA 


JORGENSEN,  VIRGIL  W.,  Route  1, 
Box  399. 


STOCKTON 


BISSELL  HOWARD  G.,  1226  W. 
Acacia  Street 

CLOWDSLET,  J.  UPTON,  1767  Lu- 
cerne Street 

ERNST,  ELMORE  G.,  501  E.  Hard- 
ing Way. 

GALBRAITH,  VICTOR  834  W.  Wil- 
low Street 

JOHNSON,  ERIC.  Elks'  Building. 

LOSEKANN,  JOSEPH,  311  E.  Mar- 
ket Street 

MAYO,  FRANK  V.,  3118  N.  American. 

SALA,  PETER  L,  2130  N.  Commerce 
Street. 


STANFORD  UNIVERSITY 


WARD,  EUGENE  V.,  627  Salvatlerra 
Street. 


SUSANVILLE 


TAYLOR  RALPH  D.,  716  Ckmrt  St 


BLUME.  JOHN  A,  68  Poet  Str< 
BOGVAD    -    CHRISTENSKN.     VBL- 

HELM.  City  Hall 
BRETTE.  W.  W..  375  Sutter  Stpeet 
BROWN.  ARCHIBALD  A.  461   Mar- 

BRUNNIKR  H.  J.,  613  Sharon  Bldf. 
BUELL  RAYMOND  C,  Second  Floor 

Call  Bulkilng. 
BULLEN.  ARTHLTI  C  2  Pine  Btreat 
BURGESS.  E.  O..  1200  17th  Street 
BUSH.  PHILIP  LEE.  101  CaUfonla. 

CHACE.  THOMAS  F..  288  Market  St 
CHERNO  J..  245  Market  Street 
CHEW.  RICHARD  SANDERS.  844-A 

Mills  Ruilding. 
CORWIN,  T.  J.,  Jr.,  246  Market  Bt 
GOTTEN,   SHEPARD   M.,   308   Eddy. 

DEGENKOLB,  HENRT  J.,  406  Mont- 
gomery Street 
DEWELL,  HENRY  D..  604  Mission. 

EARL  AtTSTIN  W.,  233  Sanaome  St 
ELLISON  ,W.  H.,  500  Sansome  St 
ENGLE,  HAROLD  MARSHALL.  110 

Sutter  Street 
FALK.  MARK  M..  251  Keamy  St 
FISHER  ALFRSID  P.,  300  Montgom- 
ery Street 

FISHER  R  J.,  826  Crocker  Building. 

GOULD,  JOHN  J.,  Financial  Center 
Building. 

HALL  FREDERIC  F.,  251  Keamy. 

HAMMILL  HAROLD  B.,  381  Bush. 

HANSON.  ROBERT  A.  18th  and  In- 
diana Streets. 

HARRIS,  FREDERIC  R,  Inc.  230 
California  Street 

HASSENMILLER  WTL*X)RD  S.,  100 
Bush  Street 

HAUN,  GEORGE  CLEVELAND,  880 
Market  Street 

HAYES,  JESSE  E.,  625  Market  St 

HENRY.  RODNEY  WM.,  Shell  Oil 
Building. 

HILL   GEORGE   S.,   36  Diamond   St 

HJUL  JAMES  H,  128  Russ  Street 

HUBER,  EARL  RAYMOND,  USFS, 
Phelan  Building. 

HUBER  WALTER  LeROY,  1  Mont- 
gomery Street 

IRVIN.  LESLIE  A,  Fort  Wlnfield 
Scott 

JAKOBSEN,  B.  F.,  Balfour  Building. 

KEGLER     HOWARD    L,    661     28th 

Avenua 
KELLBERG.   F.  W.,  320   Market   St 
KING,  STANLEY  C,  600  Sansome  St 
KNAPIK,  EDWARD  MATHIAS,  1838 

Crocker  let  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY,  EDWIN  F.,  727  17th   Avenue. 
LITTLE,      JOHN     GOULDING,     281 
Keamy  Street 

MARDEL,  CHARLES  M.,  2335  Padf le 

Avenue. 
MEYERHOLZ,  R  IVAN,  245  Market 

NISHKIAK.  L  H.,  1045  Sansome  St. 


VENSANO,  H  C,  City  HaM. 

WASHINGTON,  GEO.,  417  Market 
WHIPPLE,  S.   K.,  225  Bush  Street 

WHITE,   FRANK   G.,   18   Ferry  Bklg. 
WOODRUFF.  GIJEINN  B.,  SSI  Mont- 
gomery Street 
WRIGHT,  J.  G.,  2S3  Sansomu  Street 
ZOLLNER  CAUL  W.  353  Keartiy  m. 


OAKLAND 


lERSON   ARTHUR  W..  180(1 1 

of  America  Bldg. 
BASTOW.  J.  G    Grove  Street  Pier. 
COOLEY,  R  H.,  354  Hobart  Sti 
CORLETT,    WILL   G      1801 

America  Building. 
COTTERILL  GEO.  W..  5354  I^wio» 

Avenua 
DALTON,    ROBT    DOCK,    aty   HaR 
DETWEILL   ROBERT   D  ,  6281  Ocmtra 

Costa  Road. 
ELLERY.  N.  B.,  2124  Colocna   Street 
OUPTILL   JOSEPH   R     5934  McAA- 

drewfl   Drive 
HANSEN.  CHARIJSS.  Grove  St  Plar 
KENNEDY,  ROBT.   CHAS..    511    U 

Street 
KITCHEL  MILTON  P..  City  EUIL 
LYMAN.     RICHARD     F.,     Jr, 

Chabot  Road. 
MANOV.  MATEO  M.,  337  17th  Street 
NEVIUS,  SEARLE  B..  184  18th  Bt 
O'NEIL  HUGH  M .  963  17th  Street 
PLANT,  FRANCIS  B.,  858  Alma  Ave. 
SANDNER    VICTOR   R,  c/o   Moore 

Drydock  Company. 
SAWYER  FRANK  L,  1028  fnd  Ave. 
SCHIRMER  HOWARD  A..  1444  14tls 

Street 
SLY,  CLARENCE  JEFFERSOIf.  638 

Miranda  Street 
THURSTON,  EUGENE  T.,  889  Foae- 

mount  Road. 

WHITTON,  CHAS.  A.  1025  3nd  Ava 
WILLIAMSON,  H.  P..  3589  FTultvale 
Avenua 


WASHINGTON,  D.  C. 

LOTZ.  WM.  D..  Bureau  of  Yards 
Docks. 


WALNUT  CREEK,  CALIF. 
McKEE.  GEORGE  T.,  Saranap, 


LOS  ALTOS 


NORDWELL  ALFRED  W..  Box  tlM. 


ROSS 


NORDWELL  ALFRED  W_  BoK  31A 


WOODLAND 
PROCrrOR    ASA   G..   P.   O. 


BoK   337. 


SAN  AN8ELM0 


'HJORT.  SIGGE  I..  Box  26L 


VALLEJO 


FRENCH.    EDW.    R.    Jr..    38    SanU 

Paula  Way. 
PERRY,  CHARLES  E.,  514  Marin  St 


WALNUT  CREEK 


FORD.  LEONARD  H.,  1350  Main  Bt 
COMSTOCK.  FLOYD  B..  RFD  Na  1, 
Box  347R 

DEAN.    MARSHALL    Colonial    Inn, 
1328  Main  St 


PAQUETTE  J.  ALBERT.  320  Market 

Street 
PERKINS.  MAC  »..  110  Sutter  Bt 
I'HILLEO.    R    A.,  CEC   Hq..  4th  Air 

Force. 
POWERS,  H.  C,  612  Sharon  Bldg. 
PRBGNOFF,  M.  V..  281  Keamy  St 
RINNE.  JOHN  E..  225  Bush  Street 

ROSENTHAL    HYMAN,    417    Mont- 
gomery Street 
ROSENWALD,  JESSE,  526  Market 
SAMPSON,    RAPHAEL    888    Mont- 
gomery Street. 
SAPH.  A  v.,  Jr ,  Rlalto  Bldg. 
SCHELLENBERG,  O.   W.,   22fi   Bush. 
SEAGE.  CILARENCE  E.,  681  Maiket 

Street 
SJOBERG.  HAROLD  O.,  233  Sansome 

Street 
SKYTTE    JOHANNES,  City  HalL 
SMITH.     KARVEY    A,    712    Pacific 

Building. 
SMITH.  JAS    M.,  251  Kearay  Street 
SPITZER    FELIX  HL,  City  HalL 
SQUIRE.  HARRY  EDWIN,  18  Ferry 
Bulldin  g: 

STEELE,  1.  CLETV'EI.AND.  246  Mar- 
ket Street 
SWAIN,  CLARKSON.  ISO  Maiket  Bt 

THAYER  EDWARD  S.,  120S  Balfour 

Building. 
THEILU  KAJ.  58©  Market  Street 
THOMPSON.  ISADORE,  58  Sutter.        i 


SACRAMENTO 


No.  California  County  and  City  Engineers 


Boggs. 


ROSS 


WINNER  H.   H.,  Wordsworth   Ava 


SAN  CARLOS 


HODGSON.   GILBERT,    1312   Cherry 
Street 


SALINAS 


BUTNER  CHAS.  E,  7  Wlnham   St 


SAN  JOSE 


BINDER  WILLIAM,  86  W.  San  Car- 
los Street 
CURTIS.  E.  N.,  35  W.  San  Carios  St 
HIGGINS,  WM.  L,  84  S.   First  St 
JAEKLE,    DONNELL    E,    Builders' 

Exchange  Bldg. 
KRESS,  EDWARD  W.,  516  First  Na- 
Uonal  Bank  Building. 

Mckenzie,  chas.  a.  22  s.  7th  st 

ROOT,  CHESTER  84  S.  First  St 
SOBEY,  GIFFORD  E.,  68  S.  First  St 
WYCKOFF,     RALPH,    Anglo     Bank 
Building. 


SACRAMENTO 


CUFF.  CLARENCE  C,  1316  Q  St 
DEAN,  CHARLES  F..  1407  CaUfoml* 

State  Ufe  Building. 
DEVINE,  HARRY  J.,  Cronan  Bldg. 
FRANKLIN.  CLIFFORD  N.,  1738  9th 

Avenue. 


ALAMEDA   Carl   Froerer. 
ALAMEDA  CO.,  Wallace  B 
ALBANY.  U.   R   Grey. 
ANTIOCH,  John   S.   Bates. 
ARGATA  Hal  C.  Acheson. 
ATHERTON,  James  S.  James. 
ATWATER,   W.   E.   Bedesen. 

BAKERSFIELD,  Joseph  Holfelder 
BELMONT,  Robert  Klasaen. 
BENICIA,  Phil  R  Jonea 
BERKELEY,   Harry   Goodridge 
BURLINGAME,  Cecil  L  Longson. 
BUTTE  COUNTY,  Bert  Paxton. 

CALAVERAS  CO.,  Oliver  C.  Wyllle 
CALISTOGA  Clyde  C.  Kennedy. 
CHICO,  Frank  Robinson. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 

DALY  CITY,  Robert  Klaasen. 
DAVIS,  Alexander  M.  McKlnnon. 
DEL  NORTE  CO.,  H.  M    Malpae. 
DOS  PALOS,  W.  E   Bedesen. 

EL  CERRITO,  R   R   RandalL 
EMERYVILLE,   Geo.   T.   Oliver. 

EUREKA.   Geo.    S.    Winzler. 
EXETER  Irvln  M.  Althouse. 

FRESNO  COUNTY,  A.  J.  NieUen. 

GILROY,  W.  J.  Hanna. 

HANFORD,   Walter  K.   Hopkins. 
HAYWARD,  J.  A  MancinL 

KERN  COUNTY,  J.  R  Thornton. 
KING  CITY,  H.   F.   Cozzens. 
KINGS  COUNTY,  J.  H.  Hayes 

LIVEflMORE,  C.  G.  Clarke. 
LIVINGSTON.    W.    E.    Bedesen. 
LODI,   Clinton    Henning. 
LOS  BANGS,  W.  K  Bedesen. 
LOS  GATOS,  L  Cedrlc  Macabee. 

MANTBCA  John  S.  Batea 
MARIN  COUNTY,  C.  P.  Clow. 
MARTINEZ,  Leonard  McCllntock. 
MARYSVILLE.    F.    H     Di\"v'er,   Jr. 

MENLO  PARK,  Edwin  Smith. 
MERCED,    G.    E.    Winton. 
MERCED    CO..   W.    E.    Bedesen. 
MILL  VALLEY.   Bklward    Hu»»ey. 
MODESTO,    Prank   J.    Rossi. 
MONTEFwEY,  Howard  Severance 
MONTEREY  CO..  H.  F.  CoMtens. 
MOUNTAIN  VIEW.  M  C.  Christen - 
sen. 


OAKLAND    Walter  N.  Frtckstad. 
OROVILLB.   S.   J.    Norrts. 

PACIFIC  GROVE.  Alfred  D.  Coons. 
PALO  ALTO,  Fabian   S.  Miller. 
PASO   ROBLES,   Hal  Johnson. 
PETALUMA,   S.   Gonzales. 
PINOLE,    KoBB   Calfee. 
PITTSBURG,  E    L  O'Hara. 
PLACER  COUNTY.  John  A  Shields. 
PORTERVlLLE,  Irvln  H.  Althouse. 

REDDING,  A.  H.  Rosa. 
REDWOOD  CITY.  R  A  Klassen 
RICHMOND.  E.   A.   Hoffman. 

SACRAMENTO,  Fred  J.  Klaus. 
SACRAMENTO   CO..  A   L   Klefer. 
SALINAS,    Etonald   Davies. 
SAN   BRUNO.  C.  L   Whita 
SAN  CAR1X>S,  R  A  Klaasen. 
SAN  FRANCISCO,  R  G   Wadsworth. 
SAN  JOAQ:jin  CO.,  J.  B    Manthey. 
SAN  JOSE    Harold  J.  Flan n ery. 
SAN  LEANDRO.  Chas    P    Martin. 
SAN  MATEO,    Harold   Porter. 
&AN  MATEO  CO.,  M  A  Grant 
SAN  RAFAEL,  Ravmond   A   Boe^e 
SANTA  CLARA,  Edgar  C    Schott 
SANTA  CLARA  CO  ,  R  D.  Chandler. 
SANTA  CRUZ,   Robert  JennlngR, 
SANTA   CRUZ  CO..   A.   B.    Baldwia 
.SANTA  ROSA,  Walter  F    Adams 
SHASTA  C<3UNTY.  Emeet  Breuning 
SEBASTOPOL   Walt    Adama 
SISKITTU  COUNTY,  A  F.  Parrott 
SOLANO  COUNTY,   J.   R    Bumham. 
SONOMA  CO.,  Marshall   M  Wallace 
SONORA.   B    H    Ma>niard. 

SOUTH    SAN    FRANCISCO.   Charles 
T.   Broufghtoh. 

STANISLAUS  CO..  G.  D.  Macomber. 

STOCKTON,  Lyle  Payton. 

SUISUN.  F.  A  Steiger. 

SUNNYVA1.E,  H.  N.  Bishop. 
SUSANVILLE,  M  J.  Tilley. 
SUTTER  CO..  Edward   Von  Geldem. 

TEHAMA  <IXD.,  Chaa.A.  Lunlng. 
TRACY.  Jojao   S.   Bates. 
TULARE  CO..  T.  Wayne  8wit»er 

TURLOCK   Don   Davis. 
TULARE.  John  Boardman. 
VALUIJO.  T.  D.  Kllkenney, 

VISALIA  Norman   A    Huth. 


AEPPLI.  ERNEST,  Rta  9    Boa     .IM 
BROWNFIELD,    ALLEN    R      SQK-    \ 

Street  ^^ 

BUEHLER  WALTER  A.  3410  !*rfl 

Park  Drive. 
ENGER  ARTHUR  L,  Public  Works 

Bulkilng. 
EWINO,  M  A.,  1120  "K"  Street. 
FRANCIS.      ERNEST      D        nrrjrar 

Building. 
HOLLISTER    LEONARD    OL,    State 

Bridge  Department 
HUTCHINSON,    RA.LPH    W..    FNib'ic 

Works  Bulldteg. 
ILLBRICH.  OTTOMAR  THBOIX^RJ: 

Public  Works  BurkJlnR. 
JOHNSON,  FRANK  A Pxibilc  Worka 

Building. 
KROMER.    CLARENCE    HERBERT. 

Wrtght  Building. 
LONG,    WALTER  J  ,   Departmenf    ef 

Public  Works 
MpGINNESS,  ARTHUR  R,  Old  Poet 

Office  Building. 
MEBHAN.    ANDRKTfV    J.    2644    Fl''t,h 

Avenue. 
NELLDOV.  IVAN  M..   Public   Work* 

Building. 
PANHORST,   F,  W.,  P    O    Bo*    lift 
PETERSEN.  WM  ,  HARTMAN,  Ptib- 

lie  Works  BuUdlng 
PURCEI.L  CHARLES  H,.  218  Ptiblic 

Works  Building. 
REYNOI^S,  FRANK  HOWARTj,   IW: 

Forum  Building. 
FiOWE,    R.    ROBINSON.    338    Public 

Works  Building. 
.SHIEIJDS,  JAMBS  RALPH    20R  Otv 
Hall.  ^ 

STOVER,     HAR\'Ey    D,     327    Pijbli* 

Works    Building 
WALKER    ARTHUR  V     1020  -N"  St 
WILLETT.  ALBERT  B  .   708  SSth   St 
WTLLETT,  D.  C  ,  Public  Wortai  Bldg. 


ALAMEDA 


ASHCROFT,  GLEN  B  .  1828  AlamMi 

Avenua 
GORMAN,  SIDNEY  S     230g  Webeter 

Street 
GREaiN,    FREDERICK    M,    827   San 

Antonio  Avenue. 

HESS,  C.  W.,  1242  Hawthorne  Street 


BERKELEY 


E.    Unlvarsfty 


DAVIS.     RAYMOND 

of  California. 
DERI^JSTH,  CHARIJ:s  Jr.,  218  Bcrl- 

ine«*TinK  Bldg.,  U.  of  C 
JAMElf'SON,   BRUCE.  C    E    Bldg.,  U. 

of  C   Caxnpun. 
JE.VNINGfi,  GEORGE  H.,  1T15  Bwna 

Avenue 
SEAGE,    CI.ARENCE    E.    Jr,    100«3 

Bn-mdway  Terraoe. 
wiEr..A>-D.  CHAS.   F.,   188  HMerevi 

Road. 


NAPA  H.  a  Harrold. 
NAPA   COUNTY.  K.  P. 


WOODLANjD, 


G.  Proctor. 


YOLO  COUNTY,  Henry  Von  Lktruteia 
YREKA,   Howard  O'Cecmor. 


STOCKTON 


BAMBERGER     SIDNEY     F.,     P.    Q. 

GULICK.   CHA5 
fticific 


W,,    College  ot 


SAN    MATEO 


BERTWELL  WILOAM.  816  OotntB- 

bla  Drive. 
COX  HARRY  A,  215  Elm  Street. 


PIEDMONT 

BROWN,  ULYSSES  G     32  Arbor  Dr. 

COLLINS,  MERTON  C     82  FalnHhnv 
Avenue. 


FORT  BAKER 


BELL  CHARLES  LAMBERT. 


PALO  ALTO 


GILL  G.  F.,  560  Forrest  Avenua 
WELI^    JAS.  BHRTRAND,  846  Lyf- 

ton   Avenue. 

WING,   CHAR   B.,    345   Ltaoote    Ava 


,'jf 


•»>»l'i'>»» 


fRlDAY,  F'EBRUARY 


1  5 


1946 


AILY    PACIFIC    BUILDER 


FACE 


BUILDING  PERMIT  TOTALS 


1^  I  T  Y 

CALIFOilNIA 


JAN^   tIMi 

No.  Est.  Co«C 


Alameda. 
A.ll>any 


A.Ih&£abriL. 
Anah«lm, 


A.th€rtoa. 


Baker&fleld- 
eerkeley 

Beverly  Hllli 

Burbaiifc 


BUXUllg8U21&. 

t 


14 

121 

46 

It 


74,IH 
117,4«1 

40,M9 

229^14 

23,040 


Ghico- 
ColtotL. 


Compton__ 

Coronjido 

Culvftx  Ctty. 


41  gJTB 

20  12.4S0 

71  M,807 


FEB,  1046 
No.         Est.Co«t 


44    I 

15 
80 
25 

6 


12310 

25,502 

17,184 

2,960 


143 
53 

7 


67J10 
70,718 

48,340 

143,386 

2,800 


Em^ryrCz- 

Eur«k.& 

FYe«!iu    ,.  _ 
FuiiertOQ 


B 
32 

81 

21 

115 


23,042 

0,230 

66.736 

26,405 

107,102 


HaywarC™ __ — _ 

Huntingtoa  Paxk.. 

Infl«woo<l 

Lodl 


Long  Beach. 


14 

25 

at 

27 
1166 


16,550 
25,620 

21.051 
§8,175 

421,735 


Loa  An g e I €«  (City) 

Loa  Angeiea  (Gountj). 

IxwOatoa 

Martlnaa 

Siodeato 


2300 
1534 

11 
21 
35 


8.706,438 

1,635^7 

8,176 

4,704 


41 
28 

72 

26 
3S 


27,166 

7,066 
66,872 
13,391 
20.810 


5 

32 

126 

21 

82 


404.300 
11.820 

167327 
35336 
72385 


17 
20 

40 

47 

677 


11,035 

20,624 

08300 

137360 

250300 


Uonroyla. 


MonteballOL. 

Montaray 

Napa. 

Oakland 


81 

21 

17 

553 


Oaaanalda- 

Ontarlo 

Oimoge 

Oronue 

Palo  Alto.- 


28 
54 

26 
10 
40 


164300 

7314 

42366 

4315 

013314 

20,700 

43302 

14311 

6300 

04.100 


Paaadena, 
Pladmont. 

Plttaburg- 
Pomoiuu_ 
Redding 


212 
10 
10 


217.708 
2367 
0.700 

M,.0SO 
87,630 


Radianda.. 


RedwdodClty. 

Richmond 

Rlvarslda 


Bacramento- 


43 
14 
04 

00 

111 


86368 

2300 

256303 

33,703 

210347 


flallnaa- 


Ban  Bernardino- 

SanCarloa 

SanDlago- 


San  Franelaco- 


24 

100 

4 

588 


11.101 
66,637 
16350 

439,412 
403.506 


San  OabrloL. 
6aa  Joaa 


8anL«andro- 
San  liarlno..- 
Ban  Mateo — 


42 
00 
26 
03 
43 


01340 
60300 
19340 
8370 
43370 


Ban  Mateo  (County). 

San  Rafael 

flanta  Ana 


Santa  Barbara- 
Santa  Crux 


117 
17 

106 
OS 
94 


42310 

01310 


14355 


Santa  Monica. 


Santa  Roaa_ 
South  Gate... 


South  Paaadana- 
Siockton 


26 
03 
26 
56 


01,468 

16336 
96338 

11,500 
50307 


Torrance 

Vootura 

Vallejo 

Vernon 

W«.t8onville_ 


32 
36 


100.765 
80310 


104347 


Total. 


0404     $10306306 


1854 

1262 

9 

11 

35 


2,147315 

1388,196 

1300 

6.666 

35325 


78 
26 
12 
11 
304 


60341 

27.665 

24300 

4356 

314,160 


36 
61 
25 
0 
62 


37375 
21350 
12.700 
3300 
76375 


180 

8 

10 

61 

28 


156330 

12.742 
14310 
60,74t 
3732s 


27 
23 
88 

91 
96 


7,724 
71329 

49,622 

38387 

168383 


20 
209 

9 
579 
408 


0,700 
60356 

22,700 
602.701 
983,152 


24 

67 

31 

31 

113 


19,486 

202,005 

62^400 

13339 

413.617 


63 
11 
91 
58 
36 


173.100 
9300 

139,119 
32335 
21.145 


81 
22 
64 

21 
02 


72^160 
0305 

00374 

4307 

230319 


19  41300 

37  17307 

21  26300 

41  174386 

9  1300 


0427    I  10.919308 


ARlitOrlA 


Pho«nix.. 

Tucaon..- 

TotaL.- 


141      I     808^240 

78  120330 

210      I     408,770 


IDAHO 


oolfla~..~» 
Li«wl0ton.. 
Nampa. 


—      40      8 


3130s 
12300 


TotaL. 


60      $       44,103 


NEVADA 


Reao- 


47    0     Ba3>i 


CHIEGON 


nsturia. 

Eugeoe  _ 

Klamath  FalU. 

Po  rt.,iaa  d 

Salem    

Total 


to     I     104300 
79  9634S 

10  94.740 

439326 


375      8 


UT'AH 


Logan 

Ogden 

Salt  Lake  City. 
Total- 


WASHINGTON 

A  t>«  rxie<3.n ___________ 

B  eili  n  g  b  axn . ___________ 

S«a  t  U« 


0  0          9300 

22  02305 

53  53347 

01  8      141.702 


20      8 


Spokana- 


Tacuma. 


Va.neoiivar 

Waita  WallA. 
Wenatclse*. 


343  066320 

164  40379 

100  780372 

09  162337 

80  140306 

19  10,119 


Ta4a.i 


GRAND  TOTAL 


•     020      f  2,140310 
■1100s      813300303 


156      I      693330 

90  04.012 

246      f     747390 


93 

14 

(S7 


26309 
2,7S0 


28339 


40      8       17,2n 


14 
92 
34 

203 

30 

432 


7,11 


24329 

600.789 

64388 

8     744,778 


4 

32 

70 

106 


1300 

40,740 
48,159 


20     f 


9.700 


383 

021,700 

132 

07380 

101 

033300 

70 

20304 

S3 

17316 

15 

0.729 

40 

32.730 

880      $  1,680331 


10206      $13,775333 


MARCH,  1946 
No.         Eat  Cost 


77 
22 
60 
17 


62 

141 
50 

199 
20 


31 
34 
71 
13 
28 


11 
28 

156 
19 

112 


8 

31 

66 

27 

871 


2252 

1565 
14 
13 
38 


94 

18 

8 

515 


32 

64 
19 
38 

66 


20 
10 
65 
43 


41 

24 

71 

144 

133 


17 
220 

15 
604 
496 


37 
82 
31 
25 
163 


186 
21 

102 
65 
56 


91 
41 
74 
19 
70 


17 

22 

31 


51 


11 
32 
88 

101 


42 

439 
201 
168 
82 
39 
23 
63 


^,S23 
30.170 
57301 
12312 


135387 
222,114 

34,065 
329,421 

48300 


5345 
13,779 
56353 

6330 
22321 


48,500 
18322 

223390 
17320 

156,636 


4,110 

33372 

87,725 

44,590 

1,024335 


APRIL,  10« 
No.         EaLCMt 


04     f 

18 
06 
27 


25313 
64,780 


90 

00 

06 

100 

0 


68,106 
672307 

04311 
043310 


94 

61 
10 
37 


7,779 
14300 
96360 

21360 
24360 


MAY,  1046 
No.  eat. 


83 

19 
93 
10 
11 


0   43372 

27301 

126.130 

34374 

16340 


40 

151 
70 

152 
23 


113303 
107319 

71/440 
326310 

00300 


30 

56 

68 

0 

34 


11302 
06319 
04329 
30379 


4 
32 

171 
32 

141 


18,129 
126328 

36341 
202343 


2,757,604 

1,873,432 

5,300 

3305 

39352 


251,763 
19,115 

""1,066 
481,016 


42,715 

46,688 

12,448 

110340 

114325 


8.190 

12,070 

117337 

45,126 


25336 
62,350 
36,400 
64,984 
117,043 


23.570 
129,428 

24375 

949342 

1,334,705 


38322 
210.078 
142,440 

21.726 
653,189 


658350 
27.765 
87,761 
47311 
46,713 


96,762 
77350 

342.189 
17368 

162,165 


17,735 

"liioos 

161,136 


9039     014329370 


14 
27 

44 
861 


22390 
442329 
107.130 
729340 


2342 

2060 

3 

14 

47 


3331382 

838O3OS 

000 

11300 

71,187 


50 

20 
10 
16 

413 


62340 
80,039 
17309 
17300 
706,613 


36 
52 

22 

0 
87 


21389 
40303 
27370 
12370 
05300 


104 
24 
13 
70 
10 


200.116 
0384 

21330 
78360 
13379 


59 
58 

92 
141 
133 


22,711 

232399 

86,896 

61387 
84,307 


20 
230 

37 
634 
472 


52.064 
204340 
132,520 
580,962 

81306377 


40 

118 
17 

4 
47 


50376 

222300 

86340 

43,123 

126342 


107 
17 
03 
50 
50 


370,022 
20319 

231380 
73360 
32,146 


102 
44 

01 

21 

101 


180392 


190,108 

13390 

104,741 


81 
30 
21 
01 

2 


96,779 
22,707 
18390 


1300 


10602      016342.704 


123 

24 

146 


47300 
21374 

163343 
24379 

313,079 


14 
34 

84 

19 

1064 


17355 
53.626 

164,056 
56.700 

883309 


JUNE,  1049 
No.         Eat-  Coat 


71 

86 
29 
12 


I      47329 


119306 

126336 

44.400 


46 

149 
63 

197 
20 


40 

51 
71 
18 
76 


120,716 
235376 
134370 
567,742 
102350 

35.610 
76330 

110,635 
20366 

278300 


9 
28 

154 
32 

144 


24300 
44.685 

168343 
63,810 

334312 


2487 

2104 

1 

21 

24 


4,§36,943 

4,019,312 

375 

21347 

35,680 


18 

19 

381 


06,790 
07300 
42390 

000.600 


13 
11 
23 


00, 

48311 

11380 

6,995 
91325 


293 

0 
15 


300330 

3304 

21.680 

76378 

46364 


2 

47 

66 

141 

130 


17334 

190.400 

80336 

92,103 

146301 


15 
312 

33 
636 
412 


8,188 

532,156 

179.500 

870,184 

1.006363 


101 
21 
40 


M 


80, 

172,646 
94307 
69,610 

201.790 


01 
17 
01 
50 
98 


240390 
15360 

189304 
68306 
66364 


07 
20 
71 
29 
90 


119377 
42,706 

146300 
S7306 

210350 


87 
50 

32 

41 


9.140306 


01329 
166,100 


10803      821,702304 


26 
44 
93 
28 
1103 


53,125 
124,640 
291335 

84,045 
1,194345 


2689 

2101 

11 

"■■51 


5315,417 

4,629,487 

15300 


129306 


90 

37 

14 

11 

580 


211,: 

138.900 

23,050 

5,775 

818,919 


71 
23 
12 


57,040 

294,752 

49377 

2340 

93.015 


296 

17 

6 

111 

27 


384,009 
37,978 
1^725 

178.809 

27,762 

i 


52 
36 

82 

118 
127 


33,777 

150,400 

63,527 

89,690 

213,700 


35 

241 

32 

617 

450 


121396 

289.167 

154300 

$1,146,900 

1,757,065 


35 
74 
28 
28 
70 


97,757 

224345 

48,609 

49.600 

253,669 


137 
20 

107 
65 
53 


527.175 

35380 

163,193 

125304 

75,300 


99 

50 
88 

SO 
74 


235,78^ 
130,450 
168.306 
23,198 
170.360 


32 
45 
32 
52 

17 


~S 


47. 

36323 
182.623 
346320 

34,090 


11711      823359362 


194      %      513376 
107  95388 

301       $      600,464 


59      S 

41 
31 
131       I 


35,387 
10.710 
40.150 
86357 


47.756 


18      8 


316 

79 

502 


3,190 
58317 

668395 
246387 


182 
OS 


$701  JOS 
102342 


279 

0OO4J27 

32 

7,774 

0    7,774 

70 

9  10300 

22 

00 

SO 

040 

404 

92ijae 

OMOI 

20326 

882,106 

0448,192 

8         9,060 
96355 

142,605 
I     204.110 


4,465 

1339360 
256.869 
326.780 
19,882 
28383 
57375 
43320 


1057      $  1,976334 


12108      818,11 


11 

50 

12> 

100 


9    9379 
86366 

100329 


OS 

07 


963 

231 
121 


9       0,700 

28331 

1327320 


400314 
4030s 

44379 
01320 


194 
110 
253 


1043370 

0030s 

902SJ98 


04 
30 

Tiio 


$120300 


$140390 


$197392 


22 

lie 

41 
410 

93 
682 


$    11369 

130,141 

41,700 

904300 

78334 

$1,179300 


17 
80 
00 

170 


$..10,100 
1S7314 
101.798 

$298397 


128 
138 
266 


$442,718 

200324 

$643342 


99 


143 


$130302 
40323 


$178385 


98 


$161312 


119 

40 

418 

139 
760 


$    36366 

79367 

31.671 

996385 

86.776 

$1331366 


18 

61 

149 

228 


$     821,125 

66330 

260300 

81,157335 


^jP»!i^^-i!r?wi^, 


36 

33 

524 

425 

263 

83 

36 

"00 


33,922 

1.136360 

635, '739 
625306 


66 


94319 


00339 


1619       $^27302      1490       $2.047317 
13209      $21,108303    13712     $2i^M08 


520 

319 

276 

99 

43 

21 
80 


$632,057 

$1337.050 

415,032 

400,141 

75333 

42,350 

10300 

108375 


1433        $8.110330 


JULY,  1049 


77 
19 


12 


150 
14 


f    40372 


187380 
83397 


167,123 
137320 
680370 


43 
90 
04 
17 
46 

"li" 

62 

182 

36 

121 


27329 

04,104 

140,104 

17380 


AUG.,  1049 


No. 


76 
28 

60 
10 
14 


02371 

9a765 

170347 

30.750 


48 

136 
66 

153 
29 


120309 
304,783 
152386 
531304 
83360 


156300 


18 
43 
60 
S3 
1004 


2679 

1934 

6 

28 

31 


6310301 

4.286380 

10390 

22307 

101,170 


71 
33 

10 

10 

525 


122307 
73330 


SO 
66 
18 
14 
134 


70300 

57370 

25310 

9300 


243 
10 
16 
06 
10 


429.724 
9330 

34340 
101.724 

10349 


47 
52 

61 
95 

182 


70303 
224300 

70310 
III3I8 
560307 


26 

225 

35 

~4~15 


230328 
273307 
939306 

1370321 


36 
79 
28 
32 
01 


115337 
191349 
82.187 
118347 
330.790 


100 
10 

120 
94 
97 


826300 
22.706 

000300 
04.722 
02,020 


38 

37 
68 
10 
36 


16392 
14336 

201300 
25300 

232319 


5 
50 

132 

31 

170 


17,118 
48329 

217,037 
131.195 
327.400 


11 
27 
61 
22 
955 


22355 

56,716 

152324 

36,025 

1351366 


2701 

1673 

5 

21 

38 


7388386 

3,430.779 

9.600 

16,620 

118,645 


SEPT-  1045 


No. 


Eat.  Coat 


75 
27 
60 
27 

5 


88,791 

61,153 
84,000 
3S,S33 
223IQ 


70 
166 

97 
175 

20 


2&*,304 
666.400 
172325 
418316 
124,100 


OCTOBER 


NOV,    'ti46 


DEL..,    1945 


No. 


Est.  Coat       No. 


Cat-Ceat 


No. 


EaLCaet 


04 

S3 

113 

32 


I     1 

77300 
277378 
139388 
102390 


36 

39 

77 
31 


13360 
23.496 

160,166 
30.304 


3 
60 
13 
32 


190300 
33,105 

232372 
93.733 

400,434 


19 

24 
1088 


38351 
136300 
229366 

25308 


ss 


226 
36 


25ai46 
2353SS 
817399 
646333 
169,380 


90 

01 
24 
90 


64.051 

234,710 

26353 

121304 


74 
27 
98 

40 
17 


108310 

40,108 
169.429 

85302 
ISO3OO 


53 

29 

118 

45 

92 


70301 
1063SS 


336316 


72 
108 

OS 
211 


73230a| 

200375 

998392 

110,900 


66 

119 

83 

192 
30 


428.700 

360.713 

1.1 


403.160 


199 

40 

100 


T9,900 

M,730 

937,110 

723n 

910304 


87 
94 
95 

24 
70 


21.125 

54.338 
366340 

8O345 
273300 


85 
36 
14 
14 
550 


109,475 

134.300 

102.600 

7.900 

1,078390 


56 

34 
23 
33 


130300 
80,742 

103.587 
18,762 
63J50 


221 
13 
13 
84 
16 


337381 
2a640 
30,975 

134,425 
25.406 


47 

29 

68 

121 

177 


40,177 
158,900 

78391 
142353 
278,145 


16 

234 

23 

874 
432 


15.650 

274,713 

135.874 

954371 

1382.793 


42 
75 
36 
24 
81 


121.737 
205.888 
107300 
91374 
357,506 


110 
58 
00 

20 

78 


227.710 

237300 

200,142 

96312 

221310 


10 
40 
27 

29 
12 


40389 
2S,7SS 

03344 

212346 

41300 


10627      $24308301 


168 
23 

114 
66 
57 


804320 

58,675 

160336 

342.715 

89,846 


88 

43 

83 

34 
81 


331.789 
98.975 

24^606 
56301 

196.646 


22 
33 
29 
54 


41390 

68306 

65340 

355.625 


2612 

9.036379 

1684 

4,626387 

14 

37.120 

35 

36,744 

29 

35,385 

65 

100,197 

34 

90.750 

23 

120.060 

17 

12,135 

539 

1393,467 

66,600 

a 

76,600 

20 

17,633 

24 

38335 

51 

130.950 

247 

384,487 

11 

33343 

10 

39350 

122 

179335 

.  38 

33310 

39 

26,186 

44 

263350 

74 

135,534 

130 

125371 

177 

331380 

13 

7375 

227 

345383 

38 

218300 

1002 

1,166.680 

520 

1,355,658 

30 

62 

101 

36 

1300 


290,100 

165,387 

599,478 

103350 

1382.740 


3712 

2400 

16 

33 

42 


11.186,184 

4.779328 

46306 

98.129 
90,109 


107  200334 

69  253340 

17  87.079 


001  1301,708 

"It  94300 

00  17S394 

10  0.001 

20  110330 

46  246360 


SIS 
10 
10 

127 
41 


74300 

001,180 

07380 


177 
100 


923Z7 
200307 
818,009 
242,689 
447370 


32 

200 

40 

001 
903 


313.300 
1335,067 
1344342 


126 
50 
30 
77 


392.645 

176,185 

25,175 

297360 


39 

131 
45 
71 


878.630 
97345 

191333 
86315 
75360 


30 

102 

33 

52 


222,045 
183320 

296,706 
177J65 
178385 


11127 


$24,600314 


37 
61 
20 
24 


46 

140 
79 
30 

124 


183,800 
021 3S0 
S82310 
100300 
093.707 


161 
27 

156 
84 

109 


636300 
127337 
256340 

220,665 
167314 


0 
70 

100 
47. 

219 


41 
39 

117 
18 


3.465 

66.635 

477.466 

24305 

n 


Na. 


EaLCeal 


YKAR'8  TOTAL 


870 
040 
077 
034 

104 


846371 

S0032I 

2366,021 

960331 

742304 


1310 


2356312 

4,021 ,6SD 
i6Ce.31t 
■k4CU41 

1,305,909 


9S3 


91300 
198320 

479.416 

101320, 

7963271 


11 

31 

130 

38 

141 


194300 
68340 
890^111 
100342 
518396 


17 

80 

117 

20 

1967 


72300 

25'^  .240 

1326.802 

84,700 

S.1 63325 


2921 

0 


15.726346 

5,724,757 

15370 

03331 

07370 


90 

"li 
44 

907 


297346 
417,640 
121,715 
107349 
1380.739 


49 
09 

20 
10 
54 


128330 

141 34S 

29390 

07306 

177308 


307 
20 
19 

171 
29 


482338 
63393 
80300 

906,104 
94,067 


15 

47 

132 

42 

1293 


94300 

210.6..J 

908,640 

115.150 

1,844.635 


3564 

2402 

13 

4 
50 


13.790,391 

7357377 

77360 

11,600 

166370 


92 
4f 
15 
22 
420 


237380 
104,435 

34.370 

20325 

23S1.63B 


87 
94 
58 

13 
83 


03300 
233303 
18^632 

75,630 
6II375 


01 

51 

106 

100 

246 


172,897 
339,700 
227,696 
302343 
700310 


10 
279 


546 


51,730 

400371 

400340 

1361,171 

$1,621360 


01 

124 


216333 
567.480 
261.000 
168308 

943301 


140 
41 

129 
42 

109 


370317 
110320 
353.11s 

07303 
274399 


129 
24 

172 
03 
04 


620,605 

87.150 

20331S 

200,709 
117309 


291 
8 

9 

165 

31 


878354 
26,714 
80.700 

700,123 
39.800 


65 
239 

71 
154 
200 


181 399 

1375,700 

270350 

386379 

I3O6322 


22 

278 

76 

802 

540 


177.190 

878,350 

76a700 

1.786306 

2305.709 


48 

80 
48 
56 
89 


931379 
401.130 
232.185 

327335 
716380 


47 
99 
47 
56 

6 


67,711 

191 .829 

467  620 
11.180 


142 
51 

119 
36 
04 


515,018 
111350 
387311 
48390 
300394 


46 
23 

138 
71 
48 


424,583 
50,156 
340,670 
219300 
138,520 


200 
563 


244,720 

467314 
Z00O.13T 

304,167' 
1,761.306 


79 

967 

1301 

373 

1382 


1,191, 

3,027.313 

831.T11 

4,122393 


875 

377 
12356 


64ai(» 

1.260365 
4.808,931 

15,03a,5« 


33.017 
23339 

112 


454 


04.94Z6M 

47,97?.«2 

227. m 

256,451 

1312304 


021 

347 

101 

213 

0,007 


I3i2-«rn' 

€52.120 
11357J70 


337 
747 
306 
207 
722 


032.643 

1364.715 
492,907 
427,471 

2,019363 


2.707 
167 
140 

1.150 
SSI 


4  1M,6»« 

?«1 .457 

4.'»,4r« 

2,371.823 
43a  '1 98 


974 

07t 
1,600 
1. 


3.306,67? 
1,684.868 

1  ..690.923 
4,850,714 


267 

2301 

432 

8.148 
9377 


577.125 

4.131.729 

2,722,..5ifli6 
12.780,030 
16.780,030 


412 

1,144 

439 


1,071 


1,430.712 
S,452.0r70 
1, 606,1  ai 
1327,710 
4,680,039 


125 

701.180 

38 

160375 

103 

460366 

34 

126,042 

77 

436,112 

42 
90 

17 
59 


04300 
77,100 
32370 


11S21       $2^704380]  l!i?l3      137889.298    15218      $47301304    14081       866,105357 


1,504 
253 

1,429 
772 
710 


5,644.496 

611,97S 

2.454.141 

1,63f,742 

037303 


1.100 

1300 
393 


1353,110 

3.027,645 

671,000 

if  3nPi3.  W'"Mr 


34 

34 
21 

94 
13 


110,706 
89300 
88336 

2323,187 
18,000 


479 


99 


8304379 

8I5.3S6 

5326. '728 

100,140 


138,610   $si63trs«e 


1SS      $    928302 

100  141300 

$    809,192 


71 
29 


91391 

ao^Tss 


109      $      743M 


114      $    8IO3OO 


29 
127 

00 
40O 

140 
700 


$      10340 
07320 

142.387 

952,120 

172.160 

$  1302341 


100 
100 
217 


$      38^003 

211333 

$      504336 


108      $      103,787 
44  52.007 

192      $     VBAM* 


153      $     940356 

103  202,670 

290      $     791304 


117      $     370336 


24  I       36359 

94  00390 

ISO  300,164 

210  $ 


108 

461 
300 
23S 


14 
73 


.tCO^rCraJIft 


1,044318 
806332 

420316 


87300 
10399 


1324        S2JM.40S 


13400      $30322310 


40 
186 

406 


46.672 
136360 

909385 


632      $  1.002.417 


23 

71 

164 

.258 


$  71325 
234.036 
660.070 


100 

403 
256 

272 

106 

28 

17 

80 


21.158 


930.790 
374,657 
443.629 
121328 
136390 
6329 
227,195 


1261      $  2361312 


$      109341 
50.730 


132      $     156371 


60      $  1,641300 


226 

100 


$    030379 
4013a 


07 
42 


120      $    201^142 


49 
129 

40 
501 
124 
852 


I        S1346 

816,188 

80330 

1301399 

171,730 

$  2.011348 


17 

72 

188 

277 


$  46386 
106360 
741300 

$      893326 


51 

931 
238 

275 

117 

47 

26 

84 


21.165 
125321 

1/4«7.3» 

382319 
714,683 

257,064 
48.780 

68.090 
13O,08S 


$  3335,072 


13764      $30.110330114270      $37363330 


110       $    90aj7S 


51 

124 

90 


123 
052 


$      29302 

127370 
144309 

1,671,610 

232.745 

$2302322 


100        0   791392 
151  202317 


t- 


90       $   904,723 


IO2       $   004343 


30 

80 

196 

29-1 


I  S2379 
171,119 
682.,932 

I     906,729 


61 

507 
329 

206 

87 

01 


$       10390 


1  1583S7 

464.10S 

80374 


082310 


$3370324 


$46387363 


10 
07 

20 
416 

65 
624 


$     22300 

127,140 

37355 

1321315 

121330 

$1320333 


119 
137 
252      $  1 


$      000.656 


31      $ 
26 


71.790 
46307 


97      $      116346 


216      $  1.020.652 


11 

43 

246 

299 


$  11,779 
*  190370 
1,004.510 

$1366365 


$     41343 


410 
101 
197 
32 
41 
10 
87 


1317389 

878360 
360363 

61342 
146331 

61,050 
180319 


14 
88 

22 


78 
892 


10300 

191368 

1Tl..i25> 
2,306,  rMJ 

''92.904. 
2.799344 


1, 

1304 

3392 


$  7.16C?1» 
9364333 


$  139S-32i 

880  a64.,33Q 

81  40,150 

U>3l»  1380311 


1,100      $  4304300 


18 
36 
88 

152 


$        45.175 

125.775 

1.815330 

8  1.786,460 


979        $U07.7n 


132 
425 

118 

172 

51 

39 

19 

73 


$. 

314.146 

1389.700 

204305 

648,504 
241,677 

153,410 

24.400 

325,965 


1029       $  3.S83.a/6 


33S 

t     373,040 

:.2'm 

1,431300 

420 

721380 

♦  755. 

12371^220 

MR 

1,366380 

7380 

16374380 

■•Ki 

i  1,121,831 

60i 

1 ,36730* 

1  w 

5.907329 

2.. 389 

&,306,750 

904 

$     803307' 

232 

520385 

5,431 

15.436316 

3.715 

5,618346 

2,600 

6.406346 

1306 

1,222304 

248 


307.100 
1380319 


14.803        32.760.707 


17710       854371361     16*7f       |«5,7tZ,85«    ^69,000     f.389.4S6.4&3 


FRANCISCO  BUILDING  PERMTT  RECORD  FOR  THE  PAST  FIFTEEN  YEARS 


Jan. 

Feb.— 

Mar.-. 

Apr 

May-. 
June... 
July__ 

Sep; — 

Oct 

Nov.... 


Tot. 


486 
601 
066 
703 
530 
575 
583 
680 
961 
883 
496 
436 
6579 


*t3l 

,|  1,R3,1,083 
1.712.571 
2,090.129 
1,837.433 
2.853.671 
2,371.791 
1,82&,473 

1,S31J282 

1.357.340 

1.235.043 

751.421 

121  372.«0 


371 
616 
058 

569 

418 
401 

411 

426 
3,^'5 

SM 
6364 


606,149 

i.iai.s'e 

1.0923V1 

1,041,906 

8S0.124 

810.226 
61 6, 409 
1.035,744 
594364 
614.619 
T5T.290 
591.492 


272 
319 
343 
422 

466 
554 
445 
442 
430 
439 
383 
325 


'»  9.822,68014.639 


loss 

$  2.1163&S 

322.687 

548331 

538,112 

568312 

1.069.118 

770390 

544.224 

066,883 

474.03S 

3,023.879 

638,049 

••$11376.640 


1034 


320 
319 
442 
391 
501 
364 
253 
552 
439 
454 
424 
418 
4,677 


472380 
492.802 
680,403 
496321 
613.417 
597.061 
288,028 
629.728 
424.473 

1.863,625 
347.761 
421373 

7328,373 


382 
450 
532 
570 
870 
467 
421 
491 
482 
370 
453 
432 
6,820 


$  876317 
807,622 

1.148.746 
608315 

1.137323 
504,726 
613310 

1.940.917 
6BS.046 
881,480 

1.125,621 

1.186.061 
1811344.783 


454 
544 

678 
727 
617 
637 
609 
608 
643 
727 
588 
600 
7.433 


$  1.020.420 
1.299,971 
886370 
1.516300 
1.982,633 
1370.002 
23733D0 
1.6003S7 
044312 
2,433348 
1373,407 
3.001,750 

$19301.048 


506 
578 
870 
913 
806 
683 
502 
S2S 
544 
637 
010 
881 
7307 


10S7 

$  1325375 

1319,567 

2,091,928 

1.972372 

2348,419 

2.195.120 

3382,062 

2386373 

907379 

88L630 

1308.486 

090331 

$20346.440 


1931. 

535 

$1,576,281 

660 

420 

786.S02 

682 

712 

2,167,701 

047 

783 

2  319,280 

864 

686 

1,385.417 

713 

733 

1.670.470 

603 

on 

1343,125 

574 

714 

1,799,348 

T26 

866 

1.768.291 

880 

796 

1. 858.596 

685 

770 

3.837  882 

700 

640 

2.120.328 

674 

8.061 

$23JJ32.331 

t.488 

$  1.400304 

1.709314 
3335,106 
1.585,063 
8.747,847 
2.146282 
2.009.767 
2,591.732 
1,412,594 
1.634.749 
1.499.806 
1  727.347 
$24  960  5»8 


810 
633 
712 
860 
829 
721 
657 
686 
710 
837 
717 
Oo0 
8,852 


1040 

$  Z.486.626 
1.730352 
8.083.919 

2.359.083 
1.944.973 
2,098.770 
6.204.350; 
1  509.301 
1.771338 
2304.891 
2,868.4584 
2.500.107 
$32,042,968 


730 
007 


004 

7SS 
774 
757 
700 


721 
602 

367 

S.299 


1041  1042 

$  1304.421  ^V, 

HW  £ 

4341,771^  290 

23003131  348 

8.470300  277 

S371371,  ISS 

041S.807  Itt 

1317304  114 

1.414301  109 

8.0n400|  110 


t   '1,354,961 

1300.700 

1371327 

090.710 

1306,178 


108 

137396330'    331 3 


US 

133' 
311 
440 
26«= 

On310j    402 

830.16]  j 

100342; 

1310.0091    187 
U13Mi    318 

18,744306  3.'40« 


251 
814 

181 


104S 

$      1SS.404 

107,003 
122354 
662304 

6.766.321 
677399 

1.128.594 
566160 
822.646 
478,768 
700,176 
935.886 
I.].1.090.ir7 


1046 


311 
396 

426 
355 
311 
307 

SOS 

4« 
273 
321 
25« 
31i 
4,036 


S       K30.080 
»»€.072 

3,690.900 
021358 
539,414 
511,775 
598.272 

1  410.660! 
537.734J 
473.8541 
JiCMS.,50] 
S32,»«'T 

in  .■j4S,.'s«':  J 


28£;. 
408 
496 

472 
412 
450 

415 

433 
520 

SOS 

M9 
■.577 


983063 
13M.709 
1306.077 
1.006,358 

1.757,008 
1.4T9321 

iM.Tn 

1,368,668 
1.844.942 
1.621.469 

2J«)fi,709 
$16780.080 


;SS%;  5t  m;g?  toSS  ^'SZ  £  iSr?:;  ^  ^S-^'c^SEl^^y  ^fl^l^^'^^^Ji''^"^'  '"■^'"  '^  "»°~*  »  ""^'  —''•  """-^  "*  0««n<-,for  aoU„  ,^,.  ^  s^  rr.na«..0.1U«d  btuv*  ««~^ 


OAKLAND  BUILDING  PERMIT  RECORD  FOR  THE  PAST  FIFTEEN  YEARS 


™— "— — - 

'ttl 

1033 

1033 

1094 

Jan. 

258 

>       680.447 

188 

f       2.'i7,jS94 

157 

$       96,148 

187 

$      146302 

S04 

F»b.. 

253 

1,000.035 

222 

289.399 

145 

120,173 

194 

516.502 

S06 

'Max 

276 

967,546 

273 

230.960 

165 

136331 

285 

366,823 

476 

Apr. 

315 

»45,2(:i3 

221 

1&4.986 

171 

127.759 

272 

177.631 

424 

May  ... 

238 

424348 

220 

334.914 

201 

1S2.434 

299 

220.920 

S98 

Jim*. 

257 

643,936 

183 

221.338 

209 

816,247 

284 

347.967 

4S4 

July  ^ 

293 

484.350 

136 

137  J23 

213 

272,503 

803 

203.562 

456 

Aug 

2W 

371,006 

204 

110,726 

348 

221,110 

491 

176981 

056 

Sept 

314 

350368 

237 

180.773 

227 

179.125 

474 

163,932 

OSS 

Oct 

316 

910,586 

236 

166392 

216 

155.538 

507 

100.4S7 

SS5 

Nov.^ 

278 

421.399 

191 

120.080 

200 

160.579- 

422 

1S7.070 

4SS 

D*c. 

187 

215,387 

170 

147.184 

128 

114,479 

422 

103300 

S06 

Tot_ 

3.276 

$  T.416.159 

2.491 

.1  1..383.873 

ZJZlt 

$  ^060.41 6 

4.138 

$  2Ma,lM 

5,4U 

$  OOQiOSO 
1301.482 
487.402 
006,078 
431333 
715.097 
310334 
S78.4T7 
S70388 
417307 
S75307 
546321 
•$  6,686.016 


10SO 

ttSf 

007 

$      389,742 

448 

$     488301 

000 

424 

S8836S 

400 

741310 

307 

574 

719320 

666 

900.016 

708 

511 

647369 

616 

956,544 

»73 

487 

4S13S2 

540 

fiMK.Oi^i     573 

801 

1.916363 

534 

813,444     gl« 

666 

652388 

574 

796331      854 

004 

722.173 

«23 

602320     726 

638 

828.616 

629 

510,124  L321 

634 

7e04»6 

710 

481337  1.210 

467 

693,367 

030 

4T7.094     802 

464 

487866 

489 

««2,flrr'    823: 

6336 

1  6.688310 

6381 

1  6-306,000 

o.oos 

1038 

$     871444 
088315 

571,478 
924.403 
959,178 
920.832 
526.179 
1.024. 
806322 
765, 

632307 
873,685 
iiai43S4il0360 


I  lJ36,6a0 
567340 
006.707 


000,7fM 

lJ4S348i 

1468,7601 

788.004 

731.863 

901380J 

1.617.4Tr 

lii.oe3.oialj 


1347 
994 

968 

'  142 

866 
803 
698 
884 
661 

1.016 
717 
709 

0.614 


1041 


706,307 

723.6661 
1,554,7611 

821 J25 
1.395.812 
lJi22.421 
l.r74.261 
1.164.190 
3.794.201 
1.962  J62 

890.061 
1. 
$16. 


600     $ 


768 
017 
878 
711 


U87.560 
1400317 
1,423.100 
L406.10T 


890.061 
..973.752 
1.0083971 


968 

617 


608 
6,000 


L06030n 

S310301 

140S480 

042.100 

083.644 


491 
447 
548 
321 
439 
337 
276 
351 
814 
554 
218 
202 
4.700 


1042 


44B306:     4?^' 

991.0221     18« 

456.717      !»< 

383.70M     2S2 

40L48SI    ir" 

837,701      2S2 

214,141      237 

1300456     230 

234 

595. 

43* 

I  047S300il.484 


1946 


880.467 


§26.488 
141340 
311.028 
375,920 
816.274 
360.472 
470.722 
581.781 
008,444 
783306 
703,678 
.202,632 


356 
287 

MX) 

306 
619 
390 

270 
338 

268 
260 


ri.lSSiWT 
65».109i 
703..  791  j 

^rafcfflif34f?7 ' 

2,(»7.MC 
347 .3«1 
44S.748; 
230.119 
290.587 
341.26ft 
2«.4«1 


563 
304 
8X5 

413 

381 

am 
559 

539 
691 
587 


811314 

814.169 
481318 
706,613 
800,800 
818319 


I  9346388(4,146         |7.fn39«  6.0r/ 


1378300 

1390,407 
1,891.738 
1.480.790 

2.0S1.,689 
$11367370 


•OtsJtticif     .13.018,403    totaJ     r«p<m  «4  for  Broadway  krw-laval 


K 


*f 


, 


PAGE  8 


DAILY    PACIFIC    BUILDl* 


FRIDAY.  FEBRUARY  15.  1946 


BiiiMmq  Permits,  Conlraictts} ReCorJetl  jMoiicegg 


BUILDING  PERMIT 

Applications 

$500  AND  OVER 


8AN    FRA.NCIBCO 


8680  1355  Market  St;  owner.  Clay 
11  Otsego  (rear);  owner.  Lew  Tay-  Kates;  contractor,  Old  S  F  Elec  Co; 
lor.  signs. 

2-STORY  AND  BASEMENT,  $14,-  8601  35  Polk  St ;  owner.  Rose  Ex- 
500 :  N  Jefferson  256.3  W  Dlvlaa-  i  terminator  Co ;  contractor  P  J  Klimm 
dero;  owners,  Philip  and  Leah  Ger-  iCo;  aiteratlons. 

son.  '  *®*2    424  Taraval;  owner,  Doelger; 

ALTHR  FACTORY,  MO.OOO ;  366  Guer-  { contractor,    Edison    Elec   Constr   Co ; 

rero   St-   owner,  Golden   State  Co,   1  2outleta;  8  switches;  8  plugs;  serv. 


Ltd. 


86W  2120  Taraval  St;  owner,  W  T 
Allen;  contractor,  Edison  Elec  Const 
Co;   1   outlet;   1   switch;   1   plug 


2-STORY  FRAME  DWELLING.  |11,- 

000;   NE   cor   Laaton   and   Funston 

Ave  •  owner,  Heyman  Homes.  .  ^ 

1  STORY  FRAME  DWELLINGS  (6)    Body    Works ;     contractor,     Mareloo, 

14800  each ;   N  DeLong  St  100,  125,    Inc ;  16  outlets ;  4  switches ;  9  plugs. 

150    175   W   of   Head    St;    owners,  i     8696    2809»14th  Ave;  owner,  Clare- 

F  C  Frank  and  E  Vlgnati  :  mont   Cleaners ;    contractor,  Marelco, 

ALTER  DWELLING.  |1000;  140  Park  !  Inc;   motors. 

St-  owner,  Agustus  Geo  Bosnos,  j  8696  900  Santiago;  owner,  R  Ro- 
ALTER  STORE.  »»60;   912  Cole  St;!cloni;   contractor,   Marelco,   Inc;   five 

owner  Jack  Morris.  [outlets;  3  switches;  2  plugs;  motors. 
ALTE  RCAFE.  $600;  697  8rd8t;own-|     BWT     1742  Eddy  St;   owner,  ; 

er  F  Kouchan.  .contractor,  Bylngton  Elec;  

STORY  FRAME  BUILDING.  $26,- j     MW     1315  Stelner;   owner  .Flaher; 

000-  SE  cor  Taraval  and  16th  Ave;  .contractor,  Bylngton  Elec;  

owners  Ellas  Leider  and  John  Mag-  I     8«W     870  Market  St ;  owner.  Flood 

\[Qrf^  'Bkig;    contractor.    Central   Elec    Co; 

1- STORY  FRAME  DWELLING,  $5.-    motors. 

«00-   W  22nd    Ave    193    N   Norelga '     8700     California    and    Mason    Sts; 

St -'owner  Marvel  Home  BuiWers.  owner,  Mark  Hopkins  Hotel ;  contrac- 
ALTER  OFFICE.  $5000;   851  8th   St;    tor,  H  C  Reid  &  Co;   70  outlets;   14 

owner,  Multiphase.  Inc.  '"^ji^?®"^,  ^?,  P^"^:  ^^o^o"- 

ALTER      DWELLING.      $800;      286       8701     23  Grant  Ave;   owner,   Rob- 

Howth  St;  owner,  Chas  F  deLan-    ert's    Pur;    contractor.    Decker    Elec 

jjgy  '  Constr   Co ;    36   outlets ;    3   switches ; 

ALTER  DWELLING,  $1000 ;  1  Otsego   motors. 

Ave-  owners.  Mr  and  Mrs  A  Fer-1     8702      888    Folsom    Street;    owner. 

^^^  Frajik  T  Tanner;  contractor.  Decker 

Randolph;    ov^7r^'chB^'T  Burke  !  ALTER    BUILDING.    $600 ;    137    4th  ^^^^.^''^^ll  §^,  {""""■- ^^     ^~ 

and  Angelo  Infusino.  708  14th   St;       St:  owner.  Socman  Instrument  Co.  .„V^^,^i*J.J^""7«' f^^ 

Francis      O'Reilly.      112T    1-STORY   FRAME    BUILDING,    $6.-  J."'  ^"^  ^°'  contractor.  Enterprise 

'     900;  E  side  18th  Ave  175  S  of  Mo-  *^'|?  W°^^*'  


EL  DORADO  COUNTY,  Calif.— H. 


ALTER  APARTMENTS.  $20,000;  860 

Powell   St;   owner,   Douglas   Dom, 

prem;  builder,  Barrett  A  Hllp.  918 

Harrison    St 
ALTER  LOFTS  AND  OFFICES,  $10,- 

000;   149  Second  St;   owner,  Archie 

Bkx^.  c/o  contractor;   builder,   Ira 

W  Oobum,  2048  Market  St 
2-STORY   FRAME    OFFICES.    $6000;,      -     -„^   r:^  » ,rn.    utttt  r»T>in    «M 

W  Folsom   100  N  nth  8t;   owner^  ,  l-SJORY  ^^^^  By^rJ^NG.  $26.- 

Reliance  TraUer  ft  Truck  Co,  2766  | 

16th  St ;  builder,  A  T  Morris  &  Sons,  | 

B400  Fulton  St  I 

1-8TORY  FRAME  DWELLING.  $5.- 

aOO;    owner,    Harlow    Hanson.    1239 

Vicente   St;   builder,   G  E   Carlson 

Co.  1601  34th  Ave. 
1- STORY  FRAME  DWELLING.  $5,- 

000;    E    Brussels    75    S    Olmstead; 

owne    rand    bulkier.   G    Carraro    A 

Sons.  700  Fulton  St. 
1-STORY  FRAME  DWELLINGS  (4), 

$5000  each :  W  Victoria  26.4.  52.8  S 

Randolph;    E   Ramsell   26.4,    52.8   S 


*on;  contractor,  Dimond  Electric  Co; 
service. 

35456    1304  Broadway ;  owner,  Rose ;       

contractor,  Matson  Electrical  Equip-    Earl  Parker.  12th  and  F  Sts.,  Marys 
ment ;  fire  repairs.  ville,    at    $470,032^    submitted     low 

36457  117  E  12th  St;  owner.  Medly's;  ;  total  bid  Feb.  14  to  Federal  Wortca 
'^•rV?o*^^°'"' ^^^  ^•*"*  ^^'T*' ■**°-  Agency,    Public    Roads    Admlnistra- 

S3«8  7851  MacArthur;  owner.  Ray  tlon,  720  Phelan  Bdg..  San  Fran- 
smith;   contractor,  T   L  Rosenberg;    cisco.   for   furnishing   materials   and 

«^i«  •  «^^'*^^**-  performing    the   work    for   conetruc- 

a^-^     ,.-_   _  ,  -     «  «„       *  r>^*^    ^^^    *°**    Washington;    uon  of  Project  Calif.  FH  32-K.  Plac- 

8694  ^1466  Folsom |^  owner,  Koford  ' owner.  Penny;  contractor,  T  L  Ros-   ervllle  -  like  Tahoe.  Eldorado  Na- 

f^****^    Co  J    ouUets;    awltches;    fix- ;  tional  Forest  El  Dorado  County.  The 
^"f^ff:  P'"8f»-  length  of  the  project  is  3.142  mUee. 

*>460  1819  7th  Ave ;  owner,  Thomp-  j  pians  and  specif  IcaUons  obtainable 
son;  contractor,  T  L  Rosenberg  Co;  from  the  above  office  upon  deposit 
outlets ;  switches ;  plugs ;  alterations.  ,  of  $10.00,  returnable. 


3.142  MILES  PROJECT  CALIF.  FH  32.K,  EL  DORADO  COUNTY 


35461  SE  13th  and  Jackson  ;  owner, 
Union  Oil  Co ;  contractor,  Scott-Butt- 
ner  Electric;  ouUets;  switches;  fix- 
tures; plugs;  motors. 

36462  2  Sonla  St;  owner,  Grodem; 
contractor,  Soott-Buttner  Electric; 
outlets;    switches;   fixtures;   plugs. 

85463  1935  83rd  Ave;  owner,  WU- 
berg ;  contractor,  R  J  Peterson ;  out- 
lets ;  switches ;  fixtures ;  plugs ;  alter- 
ations. 

36464  6326  E  10th  St;  owner,  CoU; 
contractor,  Paramount  Electric  Co; 
alterations. 

35465  5755  E  14th  St ;  owner.  Safe- 
way Stores;  contractor,  Paramount 
Electric;  1  motor. 

36466     9626    San    Leajidro;    owner. 


Work  involves 
,  (1)  force  accoimt   extra  and   misc. 
work  contingent  sum  $2000; 

(2)  38  acres  clear  and  grubb; 

(3)  434.000    c.y.    unclass.    excav. 

(4)  2100  c.y.  do  for  structures; 

(5)  82,000   c.y.   do  for   borrow; 

(6)  1,300.000  yds.  sta.  overhaul  (600 
ft  free) ; 

(7)  143.000  cy.  miles  special  over- 
haul of  borrow   (600-ft  free) ; 

(8)  1.000  Lf.  furrow  ditches; 

(9)  force  account,  obliteration  of 
old  roadways,  contingent  sum, 
$800: 

(10)  12,700     units    watering    of     em- 
bankment; 

(11)  600  units  watering  of  subgrade; 


builder, 

A^?i'B=S?n'SES^^*2S«0c«ni*^^rr«M°^rir^''""''^'"   ^""^ oS^lr^'TAl'S^^T^'^.  \' &  2m  Union  St;  own„.  Brtc: 
ALTER  OFFICES,  $2000,  2429  ucean  ,     owner.  Mearae^ —    _^     tractor.  Galvin  Bros;  motors.  contractor,  Fox  Electric;  1  ouUet;  2 

8706      1201    Vicente ;    owner,    ;    fixtures. 


Sgnajl^Oll  Co;  contractor.  Shea  Sled  j  12)  660  units  watering  of  base  course 
^_j-   ^  ^^^  lump  sum  providing  and  main- 

taining water  plant  or  plants; 

(14)  16,500  tons  cnished  gravel  or 
crushed  stone  base  course,  Class 
2,  grading  C-1; 

(15)  pit  moves  for  above  item  at 
$1,000  each; 


trie  Co;  alterations 

35467  488  MacArthur  Blvd;  owner, 
Williams;  contractor.  Shea  Electric; 
alterations. 

35468  1525  Brush  St ;  owner.  Green ; 


Ave:  owner,  Edna  M  Sumner.  890 
Urbano  Dr;   builder.   Scott   &  Wil 
liams,  260  Flood  Ave 


ALTER  STORE.  $2700 ;  39  Grant  Ave ; 
owner.  R  G  Scanlon. 


alter'     BUILDING.      $4000;      4732    contractor.  Galvin  Bros ; 


35471    5337  E  14th  St;  owner,  Myer; 


aL^^  SJ^CES,  »^:  M.  M.,.lon  r  Geary  Blvd.  own.r.  JuHus  J  Ma-  ,  J™7     Twin   PeaK.  Radio   SUt.on;   con.raotor.  Fox  E,«=.Hc  Co;  outloU; 


St ;    owner,    Wilson  Bros,   614    Mis-  i      saries 


;  owner,  U  S  Navy ;  contractor,  Man- 


.To;,:  buridW"rp  MatTock  Corm  i  1-rTORT  frame  .DWE.IXINOS  ,4,,  J.ng*^WhiU^_erj_.  outlet. ;  10  plug.; 
Clara  St. 
ALTER  DWELLING.  $2000;  345  Ma- 
rina  Blvd;    owner,    Tracy    Buyers, 


$5800    each:    W   44th   Ave   200,_225.    5  swHch^s ;   wrv^ce. 

lison ;    contractor.   Manning  &  Whit- 


250,  '275S  Lawton  St;  owner.  Mar-  I     8708     697  3rd    St;    owner.   Ray  Al- 


vel  Home  Builders. 


pr'emrbu"ilde"r.A~F  MattlTck  Co".  212    1- STORY  FRAME  BUILDING    $500 ;    '^iJ^"}^^^?;^-^.  g,.  -^„   united 
*^  rear  of  lot  NE  Grattan  and  Shred-  '     8709    750  Market  fc>t ,  owner,  united 


Clara  St. 

ALTER  DWELLING.  $945;  620  4th 
Ave:  owner,  Geo  Hill,  prem;  build- 
er.   Fred    Isaacson,    643   Joost   Ave. 

1-STORY  FRAME  STORAGE  SHED. 
W  Shaf  ter  Ave  3(X)  N  Selby ;  owner 
and  builder.  Marshall  T  Struthers. 
2001  Silver  Ave 


der;   owner.  Chester  Leonard. 


fixtures. 

35472  6201  Harwood;  owner.  Good- 
win; contractor.  College  Ave  Electric 
Shop;  outlets;  servce. 
i  35473  6108  Harwood  ;  owner.  Brady ; 
contractor.  College  Avenue  Electric 
Shop;  service;  range. 

35474     4735   Foothill   Blvd;    owner, 
Doe:  contractor,  California  Electric; 


BUILDING  CONTRACTS 


SAN    FRANCISCO 
CONDUIT    SYSTEMS    Installed 
ALTER  STORES  AND  FLATS.  $600 ;  '  VARIOUS   LOCATIONS. 

1549    Webster    St ;    owner.    Rafael  ,  Owner— The  Pacific  Tel  &  Tel  Co. 

Yngojo.    1552   Webster  St;    builder.  ■  contractor— F   R   Archibald. 

D  J  A  T  Sullivan.  I      Payments,  Total  Cost  not  given. 

1 -STORY    FRAME    YARD    OFFICE  |      Specifications   filed   Feb   12.   1946. 

AND    STORAGE,    $800;    SE    Mart- 

po9&    and    Alabama;     owner    and 

builder,  Bradley  Plastering  Co.  1266 

Howard  St 
ALTER  CREAMERY,  $500;  832  Cle- 
ment St;  owner.  Ricci  Real  Estate 

Co.    3950   Geary    St;  .builder,    Chet 

Dollace  Co,  1579  42nd  Ave. 
1-STORY    FRAME    GARAGE.    $500; 

NE     cor    Grattan     and     Schrader; 

owner  and    builder.   Chester   Leon- 
ard. 180  Grattan. 


Cigar    Stores;    contractor,    Manning 
&  Whitaker;  alterations. 

8710  161  California  Street ;   owner.  !  alterations 
Lloyds ;     contractor,     Manning     and ; 

Whitaker;    signs.  35475       1311     Washington:     owner, 

8711  2969  24th   St ;  owner,  Albris-  j  Zukors ;   contractor,  California  Elec- 
chalt;   contractor,  Manning  St  Wblt-itric;  alterations. 

35476    3807  MacArthur  Blvd ;  owner. 


laker;    signs. 

I     8712     1923   Ocean   Ave ;    owner.    El  :  Al's    Steak   House ;    contractor.   C    A 


(16)  addL  h«.ul  for  Item  14.  at  $0.07; 

(17)  110  tonis  medium  curing  cut- 
back asphalt  grade  MC-2  for 
prime  coat; 

(18)  600  tons  cover  aggregate  for 
type  3  seal  coat  grading  A; 

(19)  70  tons  medium  curing  cutback 
asphalt  grade  MC-3  for  type  1 
and  $  anal  coats ; 

(30)  addL  haul  at  $0.07  per  ton  mile; 

(21)  11,200   tons   Class    F    pavemvit. 
type  F-1  plaint  mixture,  grading  B; 

(22)  535  tons  asphalt,  grade  150-200 
for  typ«  F-1; 

(23)  pit  moves  at  $1<XX>  each; 

(24)  addL  haul  at  $0.07  per  ton  mile; 

(25)  340  c.y.  concrete.  Class  A; 

(26)  39.900  lbs.   relnf.  sCeel; 

(27)  28,500  lbs.  struc  steel,  furnished, 
fabricated  and  erected; 

(28)  1.1  M.  ft  BM  untreated  timber; 

(29)  144  Lf.  12-ln.  corru.  galv.  sheet 
metal  culvert  pipe  (asphalt  dlp- 

P«l); 

(30)  646  Lf.  18-ln.  oomL  galv.  aheet 
metal  culvert  pipe; 

(31)  2.206  Lf  24-ln.,  14  gauge  corru. 
8^v.  sheet  metal  culvert  pipe; 

(32)  100  Lf.  24-ln.,  12  gauge  do; 
(88)  1  12-lnch  corru.  g&lv.  sheet  met- 
al culvert  pipe  elbow; 

(34)  1   18-lnch  do; 

(35)  5  24-incih  do; 

(36)  98  Lf.  removing,  cleaning  and 
relaying  or  stockpiling  salvaged 
culvert  pipe; 

(37)  4  moving  existing  headwalls; 

(38)  470  c.y.  derrick  placed  rock  re- 
taining wall; 

(39)  50  Lf.  8-in.  perf.  corru.  galv. 
sheet   metal   pipe   underdraln; 


(40)  6  drop  InleU,  18-ln.  sit©.  typ«  1; 

(41)  9  drop  InleU,  24-ln.  size,  type  1; 

(42)  15   steel   inlet   covers , 

(43)  2     emt>^kmerit     spillway     InlM 

assemblies,  iyp«  A,  &Bph.  dipped 

(44)  180  sq.  yds.  grouted,   rubber  gut- 

ter; 

(45)  80    right    of    way    mooumants, 
type  A; 

(46)  4  concrete  malnteaaaoe  marker 
posts; 

(47)  27    timber   culvert    markers, 

(48)  154  timber  guide  post«; 

(49)  2  timber  guide  posu  with  warn- 
ing  reflectors. 

Total  bids  were: 

(A)  H.  Earl  Parker,  Marysvllle, 
$470,032.50. 

(B)  A.  R.  McSwen,  Sacramento. 
$471,888.40. 

(C)  K.  W.  Elliott  Constr.  Oa.  8.  F., 
$488,899.90. 

(D)  Larson  Bros.  .Sacramento,  $607,- 
121.50. 

(E)  Fredrickson  A  Wataon  Constr. 
Co.,   Oakland,   $508,861.25. 

(F)  A.  Telchert  &  Sons,  Sacramento, 
$561,481.00. 

(0)  Elmer  J.  Warner  and  George  R. 
Patterson,    Stockton,    $^2681 

(H)  Guy  F.  Atkinson  Co.,  Ban  Fran- 
cisco.  $5«0.99& 

(1)  Macco  Ckjnstr.  Co..  Clearwater, 
$565.836. 6a 

(J)  Plombo  Bros.  St  Co^  San  Fran- 
cisco,   $682,133.50. 

(K)  Louis  Biasotti  Sc  Son.  Stockton, 
$582,497.20. 

(L)   E.  B.  Bishop.  Orland.  $618,776^ 


Unit  prices  follow: 


(A) 


(B) 


(C) 


(D) 


<E) 


(F) 


(G) 


(H) 


(I> 


(J) 


(K) 


(L> 


(1) $2000.00  $2000.00  $2000.00  $2000.00  $2000.00  $2000.00  $2000.00    $2000.00  $200000  $2000.00  $2000.00     $2000.00 


,  Langlais  ;  4  plugs. 

'     35477     1335  7th  St;  owner.  Garrett; 


,Rey   Coffee   Shop;    contractor,    Man 

,ning  Sc  Whiteiker;  sign. 

i     8713  to  8721  Various  locations  and  !  contractor,  T  Bushman  Electric  CJo ; 

;  owners ;     contractor.     Manning     and   4  outlets ;  4  fixtures ;  2  plugs. 


Phimbing  Permits 


Whitaker ;    signs. 

8722     250  Post  St;   owner, 
[contractor.  Eureka  Elec  Co; 


35478  607  30th  St;  owner.  Martin; 
contractor,  T  Bushman  Electric  Co; 
12  outlets;  13  switches;   12  fixtures; 


1     8723    Rear  2721  Harrison  St ;  owner. ,  13  plugs. 

Graff ;   contractor.   Eureka   Elec   Co ;  |      35479    1320  99th  Ave ;  owner.  Peter- 
10  outlets ;  8  switches;   16  plugs.         json;  contractor,  Maxwell  Hardware; 


BERKELEY 


I     8724     2601   MisBion;   owner.   Dobbs ;' 9  fixtures. 


contractor.   Eureka  Elec   Co;   2  out- 
lets. 


OAKLAND 


OAKLAND 


l-STORY  19-ROOM  STORE  BUILD- 
ING $25,000;  293  Whltmore  St; 
owner  and  builder.  W  H  Picard  Co. 
4166  Broadway. 

1 -STORY     ADDITION,     $6000; 


358    Panoramic ;    owner,    M    Lang-  ; 
worthy;  dealer,   W  H  Picord ;   water' 
closet ;  wash  basin ;  wash  tub ;  show- 
ers. 1 

1453  Ordway ;  owner,  ._ ;  dealer,  | 

Al  Ferreria ;  water  closet ;  wash  basin  , 

2212  Grove;   owner.  Peter  Breesee;  | 
doaler     Al    Ferreria;     water    closet;       **»*^»' 

u  K--««.  K-th  tub-  sink  Broadway;  owner.  Picard  Plumbing; 


35419     Whltmore  PI    %   block  E  of 


Stout:  sink;  wash  tub.  i     --.jO     966  «th  St-   owner    Georee  i  **°^°^  -  s*'^*^® 

1403  Bonlta ;  owner  and  dealer,  B  F   ^36420     Mf  Mth   St  .owner    George  ,     ^^     ^^50  5 


35480  134    14th    St ;     o-wner.    Van 
Bokkelen ;  contractor.  Roberts  Light-  j 
Ing  Fixture   Co;    17   outlets;    17   fix- 
tures ;  5  plugs. 

35481  98th  Ave  and  San  Leandro 
St;  owner.  Willoby  Donut  Shop;  con- 
tractor, Del  Monte  Electric  Co;  sign. 

35482  1049  9th  St ;  owner,  Cochrane 
Sc  Celll;  contractor.  Pacific  Electrio 
Motor  Co;  plugs. 

36483  801  98th  Ave;  owner.  Yerber 
Products ;  contractor,  Pacific  Electric 


Scott;    contractor.    Paramount   EUec- 


Scribner ;  sink.  H«l«r    J  J    trie ;  fixtures;  alteraUons 

i«A       ^*^  ^"'^'"•i,n  I     35421     5923  MacArthur;  owner.  J  J 

ISlO.Bemord;  wash  tub.  !jj  contractor,    California   Elec- 

Tanglewood;  owner,  E  W  tioimea    .   . 


(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) — 

(14) _... 

(17) 

(18) 

(19) 

(21) _ 

(22) 

(25) — 

(26) 

(27) 

(28) 

(29)...- 

(30) 

(31) 

(32) 

(S3) 

(34) 

(35) 

(36) 

(37) 

(38) 

(39) 

(40). 

(41) 

(42) 

(43)— 

(44) 

(45) 

(46). — 

(47). 

(48) 

(49) 
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2.00 
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1.00 
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1.50 

1.50 
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.66 

2.50 
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.003 

.12 

.25 

800.00 

1.25 

1.50 

1.50 


1500.00     1500.00 


2.00 

23.00 

4.50 

23.00 

4.25 

21.00 

35.00 

.08 

.12 

200.00 

2.00 

2.45 

3.20 

4.00 

7.50 

8.00 

11.50 

2.00 

100.00 

5.00 

1.60 

80.00 

85.00 

68.00 

27.00 

6.00 

8.00 

10.00 

5.00 

5.00 

10.00 


1.50 

25.00 

4.00 

25.00 

3.30 

22.00 

40.00 
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.15 

200.00 

1.60 

2.50 

3.00 

4.00 

15.00 

20.00 

25.00 

1.00 
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4.00 

2.00 
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100.00 

30.00 

25.00 

3.00 

5.00 

10.00 

3.00 

3.00 

10.00 


900.00 

.59 
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.60 

.005 

.12 

1.00 

800.00 

1.26 

1.60 

1.50 

1500.00 
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23.00 

4.50 
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4.25 

21.00 
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.08 
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8.00 
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2.00 

100.00 

5.00 
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85.00 

68.00 

27.00 

6.00 

8.00 

10.00 

5.00 

5.00 

10.00 
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.50 

2.50 

.60 

.006 

.16 

.26 

800.00 

2.00 

2.00 

2.00 


805.00 

.58 

3.35 

.47 
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.16 

.66 

$00.00 

1.75 

1.76 

1.75 


850.00 

.70 

4.30 

.40 

.006 
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1.70 
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1.25 


850.00 
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3.00 
.80 
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1.00 
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JO 
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8000.00    2400.00     1000.00  11470.00      1600.00    4000.00    4000.00    150000 


3.00 

25.00 

5.00 

25.00 

5.00 

22.00 

45.00 
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2.55 
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3.00 
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1.80 
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7.00 
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53.00 

17.00 

24.00 
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4.00 

6.00 

4.00 

4.00 

6.60 
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28.00 

5.00 

28.00 
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22.00 
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1.00 
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25.00 

30.00 
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6.00 

6.00 

5.00 

5.00 

6.00 
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25.00 

6.00 
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.08 
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4.00 
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10.00 
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1.60 

30.00 
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30.00 

25.00 

10.00 
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6.00 
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Store  Buildinff,  Etrodetick 
Street,  Oakland,  Calif. 


35484  1250  57th  Ave;  owner.  West    -" 
i  Coast   Macaroni  Co ;   contractor.   Pa- 
cific Electric  Motor  Co ;  motors. 

35485  1135  3rd  St;  owner,  Simplex 

il4  000-  2547-49-51-53  8th  Ave;  own-    Uamson ;  dealer.  J  H  Jevans .  3  water    -.    .  .  tor,   Pacific  U-lectnc  Motor  ^o,   out      ,j^  ,    __  _ 

er  Tames  Sobaje.  prem:  builder    J  ,  closets ;  2  wash  t«"'°«  =   «'°  V^  '     3^S     IsS^a^^  Broadway;  owner.   i«^-«-^'<^^^  = '^^""«'  P'"«« '  *"*^- ]     Erbentraut  &  Summers.  446  Sixth 

M  OlBon.  1152  Versailles  Ave,  Ala-  ,     769     Euclid:    i>^«^'  ^^'^wa- ' Kahn's ;   contractor,  T  L  Rosenberg:  .»^»«°«-  |St    San  Francisco. 

meda.  ^  „         !  A<^»"^«'  ^^'H.^'"' ^^u  w     ,^^«t>,  tub-  ^120  fixtures.  '      35487     1001  81st  A^e;  owner.  Peter       Barrett    &   Hllp,    918    Harrison-  St, 

ALTERATIONS.   $500;    563A   College  ;  ter  closets;  3  wash  basins,  hatn  tuo.  ,     ^^^^    ^^  ^^^^  ^^    owner,  Gruldell;    Paul;     contractor,     Pacific     Electric  ,  San  Franclsca 
Ave;   owner  and  builder,   Harry  C|8ink:  wash  tub.  wni-, .' contractor,    T    L  Rosenberg    Co;    16    Motor  Co;  alterations.  L  ^*.^^"'  .^l"*"l._*"'^,  Pearce.    136 

Saee   prem.  ^        2251   Virginia;   owner.   Matt   «o»m.    {ij^t^ree  i     35488    1960  Cypress  St;  owner.  GU- I  South  Park.  San  Francisco. 

ALTERATIONS.      $1910:     1514     56th  I  dealer.  Sevendermann;  2  water  cios-       ^^^^  ■  ^^^  ^gth  St;  owner.  Christen-    more  Steel;  contractor.  Pacific  Elec-  1     Stolte.  Inc..   8451   San   Leandro   St. 
ov.-ner.   P  J  Bocca.  prernisesj  jets;   2  wash  basins;   bath  tuo,   siok.    ^^^  ^  Lyon;  contractor.  T  L  Rosen-    trie  Motor;  outlets;  fixtures. 


BIOS:     Architects    Miller    4    War- 
ecke,    Financial    Center    BIdg..   Oak- 
land,   February   26,  2  P.    M 


Ave; 


builder.   A  B  Evans.  3458  Coolldge.    ^ash  tub;  ahower.  r.^rllnl  •  '  berg  Co  I  outlets;  switches;  fixtures;        35489     3243  Adell  Ct;  owner.  Sher- 

'" p       1166  Grizzly  Peak;  °™^'  ^*",„^:   «i.,L  ■  «itPr*tions. 

^i  „..v. -    *e  [dealer,  Sevendermann;  4  water  cios-         

Kelley.  8471  Donovan  Dr.   San  ^- ;  ets ;  4  wash^  baslM ;^  bath  tub;   ■"'''■•    ^^o^tractor.  T  L  Rosenberg:  motors.      ;     36490     2672  74th  Ave;  owner,   Pul- 


ALTERATIONS.     $1200;     1146-58     mi     noo  vjriitijr   *  c«»~ ,   >».. — -, ■    -]y„g .  alterations 

12th  St;  owner  and  builder^ Walsle  [dealer,  SevendermMn^^4^water  cws-    i*  ^.^  ^^^  ^^^^^^  g^_  ^^  switches;  fixtures;  plugs 


andro. 


wash  tub;  2  showers.  i 

at*ttcSaTIONS     $1000:    6601    Gwinn        i628  C^iestnut ;  owner.  Maki;  dealer. 

RdT^er.  Mrs   Morris.    pre«i«^ 
•  o    Peterson,     3626 


35427      3900 


Oakland. 

John  M.   Bartlett.  1706  Parker  St. 
Berkeley. 

Empire  Constr.  Co..  Ltd..  844  Har- 
riet St.  San  Francisco. 
Harrison  ~St;    owner,   Ham;   contractor,   Johnston  Electric;!     Ed  Stahl. 


m*,n ;    contractor,  Johnston   Electric ; 


1001     35th 


«,«f  AT    rlo«et'-    wash    Nallstrom ;  contractor.  Clifford  Elec-  ,  outlets ;  fixtures ;  plugs 
Sevendermann;    water    closet,    wasn^^^_  ^it^ratinn*  '      35491     1259   81st  Ave;    owner,   Pul 


basin;  shower. 
864     Ensenada; 


owner.     Harper ; 


trie;  alterations.  35491 

35428  4472  Masterson ;  owner.  Rink-    liam;    contractor.   Johnston   Electric; 


dealer,  Sevendermann 
wash  basin;  shower. 

800  Bancroft ;  owner.  Preston  Jones ; 


«r«tpr  closet'   hart:    contractor.   Johnston   Electric ;    outlets ;  switches;  fixtures;  plugs. 
,   water   ciosev,,  •        .._!.«_.   *;.,*..--„.   ,vi„<ra  •^.<^AQ9      «n9.>i   n    .Qt  •    nwner.    PulUa 


'outlets;  switches;  fixtures;  plugs. 
35429     8921  E  14th  St;  owner.  Kear- 


35492     8025  B   St ;  owner.  Pulliam ;  ;  -f 


Store  BuUding,  Berkeley 


•  builder,    Lester 

Rhoda  Ave. 
ALTERATIONS.     $1200 
AveV^ner  and  builder,  Zince  Mar- 

cucci,  premisls.                              mcaa. 
DWELLING  (l-8tory  4.room),  $3a«u.  

15046     Broadway    Terrace;     o-vroer    ^^^h  basin ;  shower.  ^^^    2304  E  14th  St :  owner.  Com-    er;  contractor,  Johnston  Electric  Co;  i  ru any  26.  2  P 

and  builder.  Bartlett  Johnson.  6323,      2255     San     I*%^j°j„°;^^_"^-ter    peros;  contractor.  Neon  Engineering:    outlets;  switches;  fixtures;  plugs.        |      Erbentraut   8c   Si 

Valley  View  Dr.  wood ;  dealer,  Sevendermann .  water   pe       .  ioo8  90th  Ave ;  owner.  Walk- I  St,  San  Franclsdo 

vaiicy   j» .  _,^.kr      /I    <i*n«-ir      rnn-   ;  _, _♦  .    ,„-»>,    Kaain-    drain.  ,  S'B"-  _    _     '  ,    . ti.. »_i„    /^„ .  I        r._  _. u.-»* 


contractor,    Johnston    Electric;     out-        BIDS:    Unlvertlty  YMCA.  Berkeley, 

800  Bancroft;  owner  rT^vuu^^„,---^-^^^^^^^^^  lets ;  switches ;  fixtures ;  plugs.  c/o    Architects    Miller    A    Wameoke, 

dealer,  Sevendermann.  water  ciosei.    ^j^-^^^.^^  .  alterations.  I     35493    1006  90th  Ave;  owner,  Walk-  I  Financial  Center  BIdg.,  Oakland,  Feb- 


M. 


Summers.    446   Sixth 


•sVRVTCE    STATION     (l-story    con-  :  ^loset;  wash  basin ;  drain. 
^^c™«.   tM.000 :  «51  E  1 4.h  St :  own-  ;  


.r  lobt  C  Beck;   builder.  C  Nor- 

i-T;rb;;-H™a5;i^™no.^';!;: 

S.^;ri'cE^'s^A°Tfo'S"1.t.el..lO,0«. 

C    Norman    Peterson.    70   Rock 
Berkeley:    plans    by    Harry 


Completion  Notices 


^431     2280  S5th  Ave;   owner,  Ear-    er;  contractor,  Johnston  Electric  Co;-      Parker,    Steffena    and    Pearce.    136 
hardf    contractor,    Flagler    Electric;    outlets;  switches;  fixtures;  plugs.        j  South   Park,   San   Francisco. 
4  outlets;  1  switch;  4  fixtures.  :     36495    973  72nd  Ave;  owner,  Walk- j     Barrett   &   Hllp.   918   Harrison    St, 

35432  1426  Wellington;  owner.  Bun-    er;  contractor,  Johnston  Electric  Co;; San  Francisco 


,ard  ;  contractor.  Flagler  Electric  Co ;    outlets  ;  switches  ;  fixtures  ;  plugs. 


I. 


Stolte.  Inc..   8451   San   Leandro  St,  ■  Spokane 


er. 
Lane, 


SAN    FRANCISCO 


Recorded 


__^.  alterations.  35496    3770-72  Harrison  St;  owner,  j  Oakland. 

i      35433     1720  46th  Ave ;  owner.  Rose ;  Towers ;    contractor,    Johnston    Elec-        Ed  Stahl. 

contractor    Matson  Electrical  Equip-  trie   Co;   outlets;   switches;   futures;!      John   M.    Bartlett.    1706  Parker   St. 

i  ment;  fire' repairs.  plugs.  Berkeley. 

35434    429  6th  St ;  owner,  Rose ;  con-       35497     3774-76  Harrison  St ;   owner,  i 


Bruno.  SyndlcateBldg- ^^^    Nevada  ;  Feb  14.  1946-N  ROBBLEE 


ALTERATIONS,     $735:  ^^„„,.-_ 

St;    owner.    Sam    Berry.    P^mlses 
builder.    Dillon     Roofing    Co.    5212 
San  Pablo  Ave.  ..       „.     i 

REPAIRS,     $500:     343 


Accepted    tractor,  Matson  Electrical  Equipment    Towers ;    contractor,    Johnston    Elec-  { 
Ave  91       Co;  fire  repairs.  trie  Co;   outlets;  switches;   fixtures;  ijt 


Richland  Elementary  SdbcK)!, 

Shafter,  Kern  County,  Calif. 

♦ • ♦ 

BIDS:  Ri«hland  Elementary  ftcheol 
District  Shafter,  Feb.  27.  7:30  P.  M. 
Plans  prepared  by  Architect  Emeet 
J.  Kump  Co.,  251  Kearny  St.,  San 
Francisco. 

L  H.  Hansen  Sc  Sons,  313  Palm 
Ave..   Fresno. 

A.  J.  Hendricks,  Route  3,  Box  206. 
Bakersfleld. 

Guy  E.  Hall.  1326  30th  St.  Bak- 
ersfleld. 

M.  J.  King.  Inc..  231  Franklin  St.. 
San  FrancUco. 

Jas.  L  Barnes  Constr.  Co..  941  Ruas 
BIdg.,  San  Flianclsco. 

Rademant-Glusto.  40  Rlngold  St. 
San  Frandaco. 


Track  ami  Telepbone  .Lino 

R  elocsalioM,  Idaho  Noridbern 

Brancli..  OrafOD  Short  Liii« 

Ra&oad 


BIOS:  bureau  of  ReokMBati««v 
Boise,    Idahe,    February  2S,  1*  A    M- 

Nat  McEktugall  Co.,  Sherlock  BIdg.. 
PortlaA. 

Max    J.    Kuney    Co.,    N    120    Ralph, 


W  Revere  Ave  W  150  x  100.  Silver      ;      35435    Grand  and  Harrison  ;  owner,    plugs. 
Investment  Co  to  Nils  E   Johns-        Cameo;   contractor,   Conrad  Electric; 

son  February   8,    1946  alterations  ' 

Magnolia    St;!  Feb    13.     1946^2375-83    15th    AVE;      1      35436 
X-^r"^and"  builder.    Ed    Romero.  " - 

kIpTiRS.    $1200:    6863    Simson     St ; 
owner  and  builder.  Paul  F  Norvllla. 


3855  Greenwood  Ave;  owner. 
Feeley:  contractor.  Shea  Electric  Co; 


x5?l^%.ONin.0««:   370O  M.CAX;  \ 
thur   Blvd ;    owner   and   builder.   M  , 

Caswell,  premises.  at'thns     "* 

ADDITION     AND     ALTERATIONS,. 
"^iSoO;    2315   90th    Ave;    owner   and 

builder.  C  A  Russell,  PJfmlfes-     _      I     8668 


2376-80    16th    Ave.     Chris    D    Mc- 

Keon  to  whom  It  may  concern  service. 

February  13.  1946  \     35437    Cypress  and  Peralta ;  owner, 

I  Standard    Oil   Co;    contractor,    White 

.Electric  Co:  motors. 


BERKELEY 


Electrical  Penrits 


SAN    FRANCISCO 


597     144  Gllman;   owner  and  con- 

1     35438    4925  E  14th  St;  owner.  Car-    tractor,   R  M  Reynolds;  3  outlets;   2 
rere ;    contractor.   Piedmont  Electric :    switches ;   1  plug ;  1  circuit 
alterations.  ■     >     598     1420  Curtis ;    owner   and   con- 

35439     5662    Shattuck   Ave;    owner,    tractor,  Joseph  J  Bernard;  1  fixture; 
Douglas;    contractor,    special    o-wner;    j   pj^^ 

switches ;     fixtures  ;     plugs ;  ,     5^^    ^^^  Hopkins ;  owner,  SheU  OU 


Sheet  Metal  Shop,  [ 

!  I  22nd  and  S  Sts.,  Sacramento  j 

i^ _,^ 

BIDS:  Architect  Gordon  Stafford, 
Forum  Bldo.^  Sacramento.  February 
15,  4  P.  M. 

Transweetem  Constructlan  Oe.,  IMS 

I  Shops  Buildinf ,  Junior 
j  College  Site,  Peninsnlar 
I  Ave.  and  Delaware  St., 
San  Mateo,  Calif. 


NE  Cor  33rd  Ave  and  Quln- .outlets;     swltcnes;     rixturea .     piuso.) 
Duuaer,  v..  .n.  *vu^--.-.  r^-^  j  owner      Lindsay;     contractor,  i alterations.  _    ^..   ^    »  Co;  contractor.   Electrical   Products; 

^'o^nef'unSS'  rKe'^tml     prem!  !?d7ms  ^  Co;   .,^.' \     35440  ,SE  Hth  St^200  E  102nd_^Avej    ^  ,,^  ^  transferer 

buildec.  Van  Bokkelen -Cole  Co,  966 


22nd  St. 


BERKELEY 


ADDITION.  $600;  2W9  M*J«^;: 
owner.  G  Davlo.  2609  Mathews, 
builder.  H  Krusl.  100  Duncan  Way. 

ALTO^TIONS.     $735:     ^1     Dohr; 
Geo   J    Turner,   2761    Dohr 


"8669-75  2054-58-62-66-70-74-78  31st  i owner.  Nelson  A  Rugge;  contmctor.  g^^  j^^^  Grove;  ov-Tier.  Berkeley 
Avenue  owner,  Llndsav;  contractor,  ;  Johnston  Electric;  outlets;  switches ;, ^^.j^^^jj.  ^  Lounge;  contractor,  Eta- 
Adams  Elec  Co ;  13  outlets  ;  16  plugs  ;  ,  fixtures  :  plugs.  ov  -.t, .  i  Hokln  &  Galvan  ;  1  fixture. 
13  switches;  service.  35441  6400  E  14th  St;  owner.  Shawk,  ^^  jg^^  g^  Pablo;  owner.  Blebero 
8676  2200  Qulntara;  owner,  Llnd- j  contractor,  Johnston  Electric;  o^^"  ;  Barbecue ;  contractor.  Ets-Hokin  Sc 
say  contractor.  Adahis  Elec  Co;  12  lets:  switches:  fixtures;  pluga  i Galvan;  6  fixtures, 
outlets:  13  switches;  14  plugs;  serv.         35442     502  Vernon;  o^^^"-  "oo^fj-  |     602     2498  Telegraph;  owner.  Dolan 

contractor.     Shea   Electric    Co;    '«- j  pharmacy ;     contractor,     Ets-Hokln- 

tures:  alterations.  ^     Galvan;    3   fixtures.  

S5443      404    15th    St ;    owner.    Dee  8  ,     ^^    253O  Chilton ;  owner,  Laughton 
Fur  Shop;  contractor.  Shea  Electric;:^   Craig-   contractor,  Gardiner  Baec- 


Vemon  Brothers,  8th  and  Orchard 
Avenna 

M.  K.  Eagineertng  Co.,  Inc.  Al- 
bany.  N.   Y 

Wlxon-Crowe.   Redding.   CaUf. 

Condon  -  Cunningham  Co..  Omaha, 
Nebraska.  •         • 


Oregon  Residence, 
San  Ansdmo,  Calif. 


8677  1696  Ellis  St;  owner,  Steff in ; 
contractor,  Crown  Elec  Co;  6  out- 
lets. 

8678  1   Gabillan  Way;  owner.  Ma 


honey ;    contractor.   Crown   Elec   Co ;   plugs. 


___-  _  ,«.  trie;  7  fixtures. 

^r-   '^mJ  R^f'lneCol212'saii    5'outlets;  4  switches;   6  plugs.  1     36444      5841    ^r^^^^  S-^'.^^n^'.'     «>4    1740  University ;  owner,  Pacific 

bullder.JDlllon^Rooflng  CO,  o^  I     8679      86    Commercial    St;     owner,  j zinn ;  contractor.  White  Electric  Co ; 

,-,         _  . -.,  Cooks  &  Stewards  Assn;   contractor,  j  gervlce. 


Pablo,  Oakland.  nohr- 

ALTERATIONS      |»6:     27W     u  ^rown  Ele^:  9o" outlets;  20  switches;  1-^5445      BB    O'^^o^J^^^* •^,'^«': 

owner,    Masuzl    ^"•.    ^     ^o     5212    23   plugs;   motors.  Watson;   contractor.  White  Electric; 

builder.     Dillon     Roofing     Co.    Oi±^^^s^    ^^^    ^^      ^^^^^     Alhpa '  service. 

^*".^*^V*'  9^      ^9-^     Hllleeass:  iDlstrib  Co;  cotractor.  American  Elec       ,5446    3823  E  14th  St;  owner.  Mor- 
ADDITION^     **5r' J?f  3^5   Su'- i  Constr  Co;   5  outlets;   1  switch.  |  gan ;     contractor.     James    Anderson; 

owner.    W   D    **°*^*^'^,^^a^   2924!      8681      1335    Filftnore   St;    owner.    E ! fixtures ;  alterations. 


Telephone  Sc  Telegraph;  contractor, 
Fred  Schmlts ;  55  outlets ;  10  swltchee ; 
15  plugs;  18  circuits. 


BIDS:  San  Mateo  Junior  Cortege 
Dlstriot,  business  office,  San  Mateo 
Junior  College  Science  Bidg..,  San 
Mateo,  February  13,  S  P.  M.  Plane 
prepared  by  Arohitect  Harry  A. 
Thomsen  Jr.,  319  Montgomery  9tL, 
San    Franoioco. 

C.  L  Wold  Constr.  Co..  4412-4416 
Fulton  St,  San  Frandsoo. 

MaoDonald.  Young  &  Nelaon.  127 
Montgomer>-    8t.    San    lYaociaco. 

Monopn  Brothers.  479  Sixth  St. 
Qem   Fr«.neIoco. 

Midetate  Constr  Co.,  1290  Busk  St. 
Ban  Francieco. 

t      James    L    Barnes    Constr.    Co.,    941 
Rum  Bkig ,  San  BYancisco. 


gass ;    builder,   H  J 

ADDITION,  $8000;  2399  f^'^' 
owner  and  builder,  Nicholas  John- 
son, 30  Panoramic  Way. 


Wells;  contractor,  American  Electric}     35447      1061     Bella     V*^^'     o^^*'*  , 


Prospective  Bidders 


I 


Chevrolet  Agency, 
W.  4th  St.,  San  EUfael 


BUILDING  PERMITS 

Granted 

$500  AND  OVER 


Improve  Landing  Field, 
St.  George,  Utah 


i 


1 
4. —  ♦ 

BIDS:  Sun  Franoieoo  Theoleglcsl 
Sefninary,  San  Anselm,  February  21, 
3  P.  M.  Plans  by  Architect  James  H. 
Mitchell,  40tr  Sansome  St,  San  Fran- 
cisco. 

B.  Sc  K.  Construction  Co.,  26i  Mar- 
ket St.  San   Francisco. 

D.  B  Ferrero,  81  Belle  Ava,  San 
Anselma 

Litchfield  Construction  Co.,  7*1 
Francisco  Blvd..  San  RafaeL 

Peter  Sartorio,  263  Clem«fDttna  St, 
San  FrandAoo. 

8.  J.  Amoroao  Conatructloa  Co.. 
2100  Oakdaie  Ave..  San  FrandMO. 


Residenee, 

Merced  Ave.  near  Garaa, 

San  Francisco,  Calif. 


BIOS:  Mr.  Elrege,  c/o  Arehiteot 
John  J.  Foley,  770  5th  Ave.,  San  Fran- 
oisco.  FebrtMry  14,  5  P.  M. 

M   J    TCiag,  Ine.,  231  FiankllB   St 

Bd  Zlnkamd  Sc  Son,  667  36th   Ave. 

Jack   Calilaghan,   900  Clayton    St 


STRUCTL  DESIGNER,  exper.  on 
preparation  of  steel  aad  ooncrete 
design  drawings.  SaL  open.  San  Fran- 
cisco. S-580.  Newton  D.  Coik.  S7  Poet 
St..  San  Ftandsco. 


STWUCTL.  or  ARCHTL.  DESIGN- 
ERS and  DRAFTSMEN  for  private 
office.  SaL  open.  Sa-n  Frandaoo.  8-447. 
Newton  D.  Cook,  57  Post  St..  Saa 
Francisco. 

MINING  ENGINEER.  famlMar 
with  gold  mining  or  milling,  for  perm, 
connection  with  good  prowpecte  in 
proven  ground.  Married  mail  preTd. 
Salary  open.  Location  South  America; 
hdqs.  California.  S-565  Newton  D. 
Cook.  67  Poet  St,  San  Francisco. 

DRAFTSMAN,  good  delineator, 
with  some  knowledge  of  jreolojo'.  Sal. 
$2400  yr  San  Frandaco.  8-5W  New- 
ton D.  Oook,  57  Post  St.  San  Fran- 
cisco. 

SALES  ENGINEER,  pref.  with 
pump  exper.,  for  established  adr. 
Must  be  willing  to  travoL  Sal.  and 
com.  Northwest  S-681.  Newton  D. 
Cook,  57  Post  St,  San  Frandaco. 

ARCHTL.  DESIGNER  ^ith  several 
yrs.  exper.  on  the  drawmg  board  for 
construction  co.  Salary  open.  San 
Francisco.    S-573.    Newton    D.    Cook, 

57  Post  St..  San  Franctaao. 

SALES  ENGINEER,  exper.  to  food 
and  beverage  processing  and  packag- 
ing, for  established  agency.  Salary 
open.  San  Francisco.  8-4*4.  Newton 
D.  Cook.  57  Post  St,  San   Fnuideoo. 


Oassified  Advertish^ 


WANTED 


EMPLOYMENT  SERVICE 


SR.  archite;<'::tural  draj-ts- 
MAN  for  penn&ne°t  position  m  Mon- 
terey. Good  opportunity.  Ftor  ap- 
pointment phone  C.  J.  Rytand,  Car- 
mel  404.  reversed,  or  write  Box  847, 
Monterey.  (2A3-14-16-18/4e> 

S^STIMATOR  with  Building  exp. 
or  Engineering  training.  State  pre- 
vious exp.  and  education.  Good  fu- 
ture for  ambitloue  young  maa.  Reply 
Box   130  c/o  Dally  Padflc   Bulkier 

(tf) 

BLDO.  CDN8T«.  SUPT..  good  fu- 
ture. State  experience  &.n4  refereooea. 

Reply     Box     16.     c/o    »aUy     Pacific 
Bulkier.  tf 

E]t,p^r1e>BC«d  BRTIMATO'R  for  g«33 - 
«ral  contractor.  Experienced  In  tak«- 
off  and  witimating  of  Industrial  build - 
tngs  and  heavy  constructloo.  Loca- 
tion, Saoramento  Sa.Iar>'  op^^^^  Send 
particulars  to  Box  29,  c/o  Dally  Pit- 
ctfte  Builder  to  2/11 /*€ 


BIDS:  Arehltect  C.  F.  Oromme,  Al- 
berts BIdg.,  San  Rafsel,  February  IS, 
5  P.  M. 

Younger  Construction  Co.,  675  Mis- 
sion St.  San  Franclsca 

Litchfield     Construction     Co.     ,721 


SAN    FRANCISCO 


Constr  Co;  alterations.  j  Bella    Vista:    owner.    Mlerkey;    con- 

8682  736  Dlvlsadero;  owner  Marx;  1  tractor,  special  owner;  service. 
contractor,  American  Elec  Constr  Co;  j     35448    4638  Geranium  Place:  owner, 
alterations.  j  Lincoln  :    contractor,    Johnston    Elec- 

8683  2226  Bush  St ;  owner,  Revela- 1  trie :      outlets;      switches;      fixtures;     ^  ^ 

Uon  Tooth  Powder;  fcontractor,  Bus-!p)up|.  '  BIDS:    Civil   Aeronoutloe   Admlnla- 1  p^.j^'^.^^'^.Q  bj^^l,  g^  RafaeL 

zell   Elec  Works;   1  outlet  I     SM49     6309-11-15-17  MacArthur;  ,  tratlon,  1S00  4th    St^   Santa    Monica,',     j^^^^  Rocca. 

8684  1328   Stockton    St;    owner,   0;^^^,^^     Stifle;    contractor,    Johnston    February  IS,  10  A.  M.{   Pro.  «-4e-iaa. 
Robinson ;  contractor,  F  F  Goodman ;,  j^i^p^ric   co;    outlets;    switches:   fbc- 
6  outlets ;  2  switches ;  13  plugs ;  serv-    ^^^g .  plugs. 
Ice.  I     35450    1311  94th  Ave;  owner.  "Walk- 

8685  E    Quesada    100    S    Rankin;  ^^^.  pontractor.  Johnston  Electric  Co; 


Charles    E.    Warner,   9    Antolnetta 

^  ».        /•«      T>ii«Mo.  I  -^va.  San  RafaeL 

Brown     ConstrucUon    Co.,     iTJeoio,        p^^er   Sartorio, 


owner.  Carraro ;  contractor.  O  J  Fer- 


FEBRUARY   13,  1946 


2 -STORY   FRAME  BUILDING.  $10.- 

000;     5980    Mission     St;     owner,    A 

Wilmes. 
1-STORY  FRAME  BUILDING,  »8500; 

NW   comer  Wayland  and  Glrard; 

OMOier,  A  Bin. 
ALTER     2     FLATS     AND     STORE, 

$5000;  1554-66  Ellis  St;  owner.  Geo 

Stefln. 
2- STORY  FRAME  BUILDING.  |1000 ; 


outlets;  switches;  fixtures:  plusrs. 

3.'H.'51    1315  94th  Ave;  owner.  Walk- 
'  er ;  contractor.  Johnston  Electric  Co ; 


rera;  — 

8686  NW   Glrard    and    Harkness; 
'owner,     Carraro;      contractor,     O     J  1  outlets ;  s-witches:  fixtures:  plugs. 

Ferrera;   j     35452    4446  Tomokins ;  owner,  Pink- 

8687  1360    Clay    St;    owner,    Mrs  '  ^j^.  ^^jj^^ptor.  Johnston  Electric  Co; 
Settlemler;     contractor,     Malm     and  ;  ^^^i^^g.  g.j,^t<,t,eg.  fixtures;  plugs. 
Welter;  2  plugs.  j     35453    323s  Adelle  Ct :  owner,  Sher- 

8688  616   Van    Ness   Ave;    o^t***"-    man ;   eontrictor.  Johnston  Electric; 
Wilsi«n;  contractor.  Malm  ft  Welter;    ^^^,^'^j,.  jrwrltches:  fixtures;  plugs. 

1   outlet  S5454    743S  Deerwood :  owner.  Dow- 

8689  325   Market    St;    owner,    Ru-'u^j^.   contractor,    Johnston    Electric; 
derman ;    contractor,    Bertrand    Elec    outlets ;  switches ;  fixtures ;  plugs. 
Co;  2  outleta.  j     35456    1940  11th  Ave;  owner,  Pear- 


iColo.  _^  . 

W.  W.  Clyde,  SprlngviUe^tJ^ 

Gibbons  &  Reed  C.  259  W.  Std  8., 
Salt  Lake  City.  Utah. 

Vlnnell  Co..  1145  Westminister  Ave., 
Alhambra,  Calif. 

Carl  E.  Nelson,  Logan.  Utah. 

Olof  Nelson  Construction  Co..  P.  O. 
Box  267.  Logan,  Utah 


262  Clementina  St. 
San  Francisco. 

De  Luca  ft  Son,  1746  Filbert  St, 
San  Frandsca 

C.  F.  BeU.  Sausallto  (Sauaallto 
4- ♦ 


For  further  ;,nform«t<on  regarding 
potit»on«  It'irtecl  under  thit  cia»»«t>ca- 
tion  addren*  Ne^'ten  D,  Cook,  Man- 
ager,   Engrneerlng    Societies'    Person 


POSITION  WANTED 


Cisco. 


Tbaater  BuUding,  Salinas 


i 


BIOS:    Architect    FrancU    E.    Lioyd, 

Wldtey^STneering  A  ConstrucUon  |  210  Poet  St,  San    Francisco,   Feb.  15, 
,     TO..ii  XT Jr.o^    rriUeire  HUL  Logan,  14  P.  M. 

Erbentraut   ft    Summers,   446   Sixth 
St,    San    Irancisco. 


TECHNICAL  PERSONNEL,  ()a 
Mechl.  deadgner.  exper.  oa  complex 
mechl.  movements;  (b)  aeronautical 
stress  analyst  for  mode!  design;  (c) 
testing  engineer  familiar  with  opUcal 
and  electriioBd  devices  for  struciuraJ 
testing.  Duration  6-12  moa.  &alar>' 
open.  Easi  Bay.  S-515.  Newton  D. 
Cook.  57  Post  St,  San  Francisco. 


POBfriOH  WANTED  "~ 

SALESMAN,     famJllar    with     plans 


neS    ierv.c*,    57    Post    St,    San    Fran-  '  and   detail   all    building    tines,   desires 


connection.    Reply    Box    2S,    00    DmJIv 
Pacific  Bailder.  to  f/16/«l 


Co.,  Field  House,  College  HUl,  Logan, 

Gam  L.  Moody.  P.  O.  Box  *m. 
North  Hollywood. 

Utah  Construetion  Co..  1  MoBtgom- 
ery  St,  San  Fraadsoo. 


Howson  Brothers,  GUroy. 

Carl  N.  Swenson  Co..  366  Stockton 

Avsjane,    S«-b    Jos<^. 


TRANSITMAN  for  genL  land  sur- 
veys. Salary  about  $300  mo.  CanneL 
S-592.  Newton  D.  Cook,  57  Poet  St. 
San  Franctiaoo. 


DRAFTSMAN.  genL  dvO  engrg. 
exper.,  for  municipal  work.  Perm. 
1900  ma  Blast  Bay    S-5M.  Newton  D 

Cook,  57  P'>8t  St.,  San  Francisco. 


HELP  WANTED 

Mi"i  ■  III       ■'  I  '■  ■" '- 

EXP.  ARCHITE<:?TURAL  DRAFTS- 
MAN. Apply  at  office  of  Myers  ft 
Evers,  1201  Kohl  BIdg..  San  Fran- 
cisco. 2/14-15-18-19-20/46 

ESTIMATOR  with  PAIKTING 
CONTRACTING  EXI^ERIENCE  Ap- 
ply 2019  Blake  St,  Berkeley.  Phone 
ASh berry  1616  to  I721/46 


FOR  RENT 


FENCED  I.>OT.  suitable  for  con- 
tractor'.«  storage.  2  frontages,  Bry^ant 
f>t.  naar  3rd.  Rant  |45  per  month,. 
ELk:    416S.  te  t/I6/4t 


I 


l\ 


-fe-^^tfc 


I.  -. 


MWisHMnnMiae 
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PLANS  and 
Speculations 


•  San  Francisco:  Plans  for  the 
construction  of  a  new  warehouse 
by  the  Emporium  on  Howard  St., 
between  4th  and  5th  Sts.,  were 
announced  by  E.  C.  Lipman,  vice- 
preaident  and  general  manager. 
oOo 

Hakland;  Dr.  Frank  B.  Tower 
ba«  announced  plans  for  the  con- 
struction of  a  recreation  center  on 
a  Bite  with  164-ft.  frontage  on 
Piedmont  Avenue  between  Mac- 
Arthur  Boulevard  and  Yosemite 
Avtiiiue.  Dxtor  Tower  will  invert 
$!&{*, (KX)  m  a  specially  designed 
structure  of  40,000  sq.  ft.  Twenty 
bowiiiig  alleys  will  be  installed  on 
upper  floors  while  a  large  restau- 
raiii  Will  occupy  the  main  floor. 
uOo 

San  Mateo:  The  Coyote  Point 
Yacht  Club  has  requested  permis- 
aioti  tij  moor  a  barge  at  the  foot 
of  East  Poplar  Avenue  to  serve  as 
a  temporary  club  house  until  ma- 
terials are  available  for  the  con- 
struction of  a  building  on  the  club's 
five-acre  tract  at  Coyote  Point. 

oOo 
HolJiirfer :    San    Benito    County's 
highway  and  bridge  program  for 
the   present   fiscal   year   calls   for 
an  expenditure  of  $100,324. 

oOo 
Maitiaez:  Contra  Costa  County 
highway  and  bridge  program  for 
the  present  fiscal  year  calls  for  an 
expenditure    of    $863,746. 

oOo 

Stockton:  San  Joaquin  County's 
highway  and  bridge   program  for 
the   present   fiscal    year   calls   for 
an  expenditure  of  $975,156. 
oOo       • 

biicramento:  Directors  of  Sacra- 
xo0mX  County  Fair  Assn.  have  an- 
nounced plans  for  spending  $28,000 
in  improvements  for  the  Gait  Fair- 
grounds. Work  will  be  done  in 
time  for  this  year's  program. 
oOo 

Marysville:  G.  A.  Powers  and 
A.  F.  Lawton,  proprietors  of  the 
Rideout  Memorial  Hospital,  have 
announced  j^ns  for  immediate 
expansion.  The  program  will  in- 
clude construction  of  a  one-story 
wing,  33  by  142  feet,  and  exten- 
sive remodeling  of  the  present 
structure.  An  expenditure  of  $75,- 
000  is  anticipated. 
oOo 

WocMilami:  City  school  trustees 
have  reopened  negotiations  with 
the  City  of  Woodland  for  the  ulti- 
mate construction  of  a  swimming 
pool  on  school  property  south  of 
the  high  school  campus. 
oOo 

Rflno:  Plans  for  the  improve- 
ment of  the  Nevada  SUte  Hospital 
include  a  new  ward  building,  a 
surgical  hospital  and  a  power 
plant. 


1890^  1946 
Fifty-six 
Yeart  of 
Service 


acilic  JiuUuci 

PRUCTION  DAILY  IN  THE  WEST 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Complete 

Building  and 

Elngiiieeriiig 
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Otis  Elevator  Co. 
Gets  Publk 
Service  Award 

Long-established  names  in  the 
building  material  and  machinery 
industry  were  honored  when  the 
Brand  Names  Research  Foiuda- 
tion  presented  "certificates  of  pub- 
lic service"  to  206  firms  at  a  tes- 
timonial dinner  at  the  Hotel  Astor, 
New  York  City. 

Of  the  total  number  of  certifi- 
cates, eight  were  awarded  to  com- 
panies who  have  been  serving  the 
building  material  and  maclunery 
trade  for  more  than  50  years.  The 
citations,  lauding  the  companies 
for  their  many  years  of  service, 
were  read  to  a  capacity  audience 
of  1250  guests  by  Greorge  L.  Rus- 
sell, Jr.,  president  of  the  John 
B.  Stetson  Co.  and  past  chairman 
of  the  Brand  Names  Research 
Foundation. 

The  Thatcher  Furnace  Co.  and 
the  Otis  Elevator  Co.  were  the 
two  oldest  companies  in  the  build- 
ing material  and  machinery  field 
to  receive  certificates.  Carl  Sah- 
ler,  president  of  the  Thatcher  Fur- 
nace Company,  received  the  award 
for  that  company  (1850);  and  L. 
A.  Petersen,  president  of  Otis  Ele- 
vator Company,  accepted  the  award 
(1852). 

Other  companies  receiving 
awards,  together  with  date  of  cor- 
porate birth,  included:  Devoe  & 
Reynolds,  Inc.  (1856);  Foster 
Pump  Works,  Inc.  (1890);  The 
Ruberoid  Company  (1892);  Under- 
wood Corporation  (1895) ;  Penn 
Metal  Corporation  of  ff'ennsyl- 
vania  (1885);  and  the  Lanston 
Monotype   Machine  Co.    (1887). 

Members  of  the  Host  Commit- 
tee for  the  dinner  included  Theo- 
phil  H.  Mueller,  president  of  Ju- 
lius Kayser  &  Co.,  and  C.  R.  Palm- 
er, president  of  Cluett,  Peabody 
&    Co.     . 

The  Brand  Names  Research 
Foundation  is  a  non-profit  cor- 
poration chartered  in  the  state  of 
New  York.  It  is  supported  by  man- 
ufacturers, advertising  agencies, 
publishers,  and  others  interested 
in  the  factual  study  of  the  place 
of  brand  names  in  the  American 
distribution  systen>  and  general 
economy,  and  in  the  dissemination 
of  the  facts  obtained  in  these  stu- 
dies. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif 

From  San  Francisco  Froni  other  exchanges 

Enterprise  10930  TWinoaks  3622 


=r^ 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

7S0  BrviiiU  Street       -       San  Francisco  Phone  GArfield  8768 
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California  Will  Have  Over  MillioD  Veterans 
As  Civilan  Residents  by  End  of  1946 

■  \ 

Califomui  will  have  over  a  million  World  War  II  veterans  as 
civilian  residents  by  the  end  of  1946,  the  reMsrch  depart  meat  of  the 
'California  State  Chanber  of  Commerce  predicts  in  its  monthly  report 
on  economic  conditions,  released 
''today.  By  the  end  of  1945,  there 
iwere  710,000  veterans  in  the  state, 
^including  186,000  from  other  states, 

Ithe  report  declares,  with  288,000 
lormer  Califomians  to  be  demo- 
Dilized  this  year,  while  a  large 
•number  of  veterans  from  other 
states  will  establish  residence  here. 

The  report  follows: 

"In  California,  as  elsewhere  dur- 
ing January,  industrial  strife  con- 
tinued to  delay  conversion,  cause 
'unemployment,  reduce  production, 
and  increase  the  dangers  of  infla- 
tion. The  machinists'  strike  in  the 
San  Francisco  Bay  region,  togeth- 
er with  auto  assembly  and  steel 
strikes,  is  keeping  many  thousands 
idle.  In  the  Los  Angeles  area 
about  16,000  workers  are  idle  thru 
steel  and  other  strikes.  More  are 
.being  added  as  the  paralyzing  ef- 
fect of  steel  and  other  material 
shortages  spreads.  The  recent 
strike  at  Consolidated  Vultee  Air- 
craft Corp.  in  San  Diego  has  added 
several  thousand  more  to  the 
ranks  of  idle   workers. 

"The  last  official  estimated  of 
the  number  unemployed  in  Cali- 
fornia made  by  the  U.  S.  Employ- 
ment Service  in  mid-December  was 
262,000.  Since  then  the  number 
of  veterans  drawing  federal  un- 
employment compensation  claims 
rose  some  36,000,  and  the  number 
of  workers  with  compensable  state 
claims  increased  about  37,000.  As 
of  January  24,  there  were  196,000 
California  workers  with  compen- 
, sable  claims,  63,000  veterans,  and 
10,000  others  drawing  claims 
against  other  states. 

"Since  V-J  Day  some  440,600 
discarged  war  veterans  returned 
to  civilian  life  in  California,  includ- 
ing 93,500  from  other  states.  Vet- 
erans in  the  state  at  the  end  of 
1945  numbered  710,000,  including 
!  186,000  from  other  states.  Some 
1 288,000  more  former  residents  of 
;  California  will  be  demobilized  in 
i  1946,  plus  an  unknown  number  of 
I  veterans  from  other  states,  indi- 
cating more  than  a  million  World 
War  II  veterans  will  be  in  this 
state  before  the  end  of  this  year. 

"Pi*eliminary  estimates  of  in- 
comes of  civilian  residents  of  Cal- 
ifornia during  1945  are  about  $11,- 
492,100,000,  or  6  per  cent  less  than 
during  1944.  Largest  decrease  was 
in  war  manufacturing  industries 
where  payrolls  dropped  28.6  per 
cent.  Factory  wage  earner  pay- 
rolls decreased  from  $171,000,000 
monthly  at  the  beginning  of  1945 
to  $76,000,000  at  the  low  period 
in  November,  but  rose  again  in 
December.  Payrolls  in  non-manu- 
facturing activity  rose  during 
1945.  Net  incomes  of  farmers  were 
slightly  lower  in  1945  than  in 
1944,  due  to  increased  labor  and 
other  costs,  although  gross  re- 
turns were  about  3  per  cent  higher. 
!  "Despite  some  decreases  in  in- 
j  come,  California's  retail  sales  rose 
I  to  new  record  levels  of  some  $6,- 
574,000,000  in   1945,   10.6  per  cent 


higher  than  1944.  Liquid  assets 
in  the  hands  of  individuals  and 
firms  in  California,  which  had 
risen  to  $15,251,000,000  by  the 
middle  of  1945,  or  three  and  one- 
half  times  the  prewar  level,  con- 
tinued to  increase  during  the  lat- 
ter part  of  the  year.  December 
department  store  sales  were  11 
per  cent  above  December,  1944, 
and  for  the  four  weeks  ending 
January  26,  ranged  from  2  per 
cent  higher  in  San  FYancisco  to 
7  per  cent  higher  in  Los  Angeles, 
compared  to  the  same  period  last 
year. 

"Seasonal  lay  -  offs  and  strikes 
caused  a  net  decline  of  about  7500 
wage  earners  in  California  manu- 
facturing between  the  middle  of 
December  and  the  middle  of  Jan- 
uary, according  to  preliminary  es- 
timates,, bringing  employment  to 
about  392,000.  Factory  employ- 
ment in  the  San  Francisco  Bay 
area  increased  slightly  during  this 
period.  In  Los  Anjfeles  county  it 
decreased  by  6,500.  Industries 
showing  a  recent  upward  trend 
include  textiles,  apparel,  rubber 
and  petroleum  products,  furniture 
and  non-ferrous  metals. 

"Value  of  mineral  production  in 
1945  was  $488,244,000,  an  increase 
of  nearly  4  per  cent  over  1944. 
Most  of  this  increase  was  due  to 
petroleum,  natural  gas,  cement, 
gold  and  building  stone.  Average 
daily  production  of  petroleum  dur- 
ing December  and  January  re- 
mained fairly  stable  at  about  840,- 
000  barrels  a  day,  about  100,000 
barrels  below  the  war  peak,  but 
far  above  the  prewar  level. 

"Value  of  bdilding  permits  is- 
sued in  California  cities  during 
December  totalled  $66,105,257,  17 
per  cent  greater  than  in  Novem- 
ber and  six  and  one-half  times 
December  1944. 


DDT  Waflpaper 
Available  About 

April  ht 

DDT  insecticide,  proven  during 
the  war  to  be  one  of  the  most  ef- 
fective means  of  pest  control  yet 
developed,  has  benen  incorporated 
in  a  new  type  of  ready- pasted  ce- 
dar closet  wallpaper  by  the  Trimz 
Company,  Inc.,  Cnicago.  This  new 
product,  which  will  be  known  as 
Trimz  ready-pasted  cedar  closet 
wallpaper  containing  DDT  insecti- 
cide, is  the  latest  development  from 
the  laboratories  of  United  Wall- 
paper, Inc.,  world's  largest  manu- 
facturer of  wallpaper,  the  parent 
company,  and  originator  of  ready- 
pasted  wallpaper  and  similar  prod- 
ucts. 

Moths,  ants,  flies,  mosquitoes, 
silverfish,  and  many  other  insects 
die  shortly  after  coming  in  con- 
tact with  tnis  new  wallpaper,  which 
contains  5%  of  active  DDT  insect- 
icide in  the  top  coating.  It  is  non- 
hazardous  to  human  bein^  and 
domestic  animals. 

The  DDT  which  in  the  past  has 
been  apparent  as  a  white  powder 
when  sprayed  or  otherwise  ap- 
plied to  wallpaper  has  been  dyed 
to  the  correct  color  during  the 
manufacture  of  this  new  wallpaper, 
and  so  incorporated  into  the  prod- 
uct that  does  not  show  and  will 
not  rub  off. 

Guaranteed  effective  for  a  year 
or  more,  the  new  wall  paper  is  sim- 
ilar in  appearance  to  the  cedar 
closet  wallpaper  which  homemak- 
ers  have  been  using  for  many 
years  to  line  closets,  bureau  draw- 
ers and  clothes  chests.  The  pat- 
tern which  simulates  real  cedar 
boards  in  color  and  wood  grain, 
is  printed  on  paper  made  of  gen- 
uine cedar  wood  with  colors  con- 
taining the  DDT  insecticide,  and 
has  the  natural  cedar  odor. 

The  new  Trimz  DDT  treated  ce- 
dar closet  paper  is  ready-pasted, 
which  means  that  the  entire  appli- 
cation of  the  paper  can  be  made 
without  mess,  special  tools,  or  pre- 
vious experience.  It  requires  no 
special  hanging  preparation,  and 
is  thoroughly  washable.  Just  dip 
it  in  water  and  apply  it. 


GRQoy^pI 


ABACUS 


Did  You  Know  That 


Park. 


John  Davis  Young,  architect,  has  opened  offices  in   Menlo 
Address:  North  Lemon  Avenue;  telephone  Palo  Alto  2-4884. 


The  Litchfield  Construction  Co.  has  opened  their  new  offices 
and  warehouse  a*  i721    Francisco  Boulevard,  San  Rafael. 

~0— 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 


Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


CoRcrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AU  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  •  0755 


I  •- 


iRiuin  pnmr  compnnv 

MAKES 

FinEPRinT 

4th  &  Addison  Sts  •  Bckeley  2   Ct!i* 
Phoie.  8£rkel3v  3440 


FULLER 

SHOWER 

DOORS 


Um  aedi 
ifmi  can  Lodf! 


ANGIER 

BuiMing  and  Curing  fn'^x% 

Standard 

ond  Economy  Brownskin 

Buri-lci-mat...Ansuiote 


mii  analyze  and  survey  contingencies 

before  you  bid— let  |jj^  give  you  the 
benefit  of  a  complete  Insurance  Survey. 


=«H 


> 


FHtl,  CASUALTY  FIDELITY  omi SURITY 

Sec  Your  Agent  or  Broker 
tNSURANCC  AND  INDEMNITY  GROliP 


Patific  Coast  Dep't.,  650  Mills  Tower,  San  Francisco  4 

R.  H.  Griffith,  Vice  Pres.  R.  Lynn  Colomb,  Ass'tMgr. 

Craiq  H.  Dill,  Supt.,  Survey  Department 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
•quipped  with  a  special  roller  catch  thai  rolls  the  door 
shut.    Heavy   concealed   cast   corner   braces   sive   Fuller 

shower  doors  extra  strength  and  rigidity. 

Etght  sand-blasted  designs  and  three  scrolls  available — 
one  bf  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJPFULL€R   £.  CO- 


301   Mission  Street 
f  59  Tenth  S*re«t 


S«n  Francisco      •      EXbrook  7151 
Okbnd        •        GL«ncouH0167 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  San  Francsco 

^^iephone:  H!-'ir:k  4S3J 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pip^  bending 
and  manifolds 

WHte  f4r  PHce« 

Paciac  PipeCo. 

160  Spear  St.,  San  Francisco 


SERVICE 


INTEGRITY 


DEPENDABILITY 


THE 

BROOKMAN 

COMPANY 


DeoJbrs  \u 

FLOOR  COVE  RINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


Coll  J.  A.  MANCINI.  Ow 
•r  WILLIAM  O'CONNOI 

• 

Temporory  Loeeffon 

SS  MAIN  STREET.   SAN   FRANCISCO.  5 

Teleplione  YUkofi  0717 
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The  War  Department  has  jast 
unveiled  the  '"world's  fasteflk  cal- 
culating machine".  The  gadget 
weighs  thirty  tons  and  utilizes  18,- 
000  vacuum  tubes  or  electronic 
valves.  j 

*  ir     * 

It  is  stated  that  this  machine 
is  an  electronic  big  brother  of  the 
"abacus". 

*  •    •         I 

The  origin  of  the  Chines*  abacus, 
or  Shwan-pan,  is  lost  somewhere 
along  the  overgn^own  trails  of  an- 
cient history.  It  proves,  however, 
tkat  for  thousand  of  yean  the 
Chinese  have  realized  the  simplic- 
ity of  the  decimal  system. 

*  •    * 

The  Army  counting  "gismo"  is 
interesting  but  not  news.  The 
Moru*oe  Calculating  Machine  Com- 
pany, in  building  their  very  effi- 
cient calculators,  have  merely 
mechanized  the  principle  of  the 
abacus.  Clever  people — these  Chi- 
nese! 

*  ♦    * 

Among  my  more  cherished  triv- 
ia  is    the   abacus    personally    used 
by    San    Francisco's    beloved    and 
respected  but   departed   Sing   Fat 
for  over  a  quarter  of  a  century. 
-k    -k    it 
Only    a    San    Franciscan 
appreciates    the    value   of 
such    a    souvenir. 


This  new  DDT  treated  ready- 
pasted  cedar  closet  wallpaper  is 
sold  in  packages  containing  48  feet 
of  paper  15  inches  wide,  packed 
in  a  box  and  wrapped  and  sealed 
in  cellophane  so  that  the  original 
cedar  odor  is  held  securely  sealed 
in  the  paper.  The  retail  price  is 
$2.98  per  package.  The  rolls  are 
narrower  than  standard  wallpaper, 
which  makes  hanging  iin  small 
areas  easy  for  the  housewife.  Be- 
cause there  is  no  matching  of  pat- 
tern, strips  can  be  easily  applied 
side  by  side  by  the  most  inexper- 
ienced person. 

Trimz  DDT  cedar  closet  wall- 
paper will  be  available  through- 
out the  United  States  about  April 
Ist. 


PRICE  15  CENTS  PER.  COP\ 


East  Bay  Home 
Builders  WiU  Go 
To  Chicago  Meet    ^ 

Fifteen  Eastbay  home  builder? 
and  affiliates  have  aanoanced  their 
intention  to  attend  the  convention 
and  exposition  of  the  National  As- 
sociation of  Home  Builders,  at  the 
Stevens  iiotel  in  Chicago.  Febru- 
ary 25  to  28. 

Included  in  the  group  are  Mau- 
rice G  Read,  Alvin  F.  Groom,  C. 
H.  McEntyre,  L.  H.  Lincoln,  Geo. 
Taylor.  Ernest  Conneau,  James 
McTaggert,  Howard  Pulliam,  Abe 
Doty,  Mavarice  Cox,  Charles  Rtis- 
sell,  S.  M.  Shapero,  John  Kexiffer^ 
Ray  Nichols  and  Otto  Blauert. 

All  exhibit  space  has  already 
been  taken  for  what  is  planned  as 
the  largest  home  building  conven- 
tion ever  held.  More  tbuan  5,000 
builders,  dealers,  architects,  real 
estate  brokers,  and  bankers  will 
attend.  Principal  theme  for  panel 
discussions  is  "Homes  for  Vet- 
erans." Frank  W.  Cortright,  exec- 
utive vice-president  of  the  nation- 
al association,  will  preside.  , 

Appoints  New 

in  *    I  1   r*       * 

William  B.  Kennedy,  formerly 
Commercial  Engineer  for  Sylvania 
Electric  Products,  Inc.,  in  Salem, 
Mass.,  has  been  appointed  Pacific 
Coast  Field  Engineer,  according 
to  an  announcement  by  George  R. 
Sommers,  Pacific  Coast  Sales  Man- 
ager for  the  company. 

Kennedy  entered  the  lighting 
industry  when  he  joined  the  staff 
of  the  Chica^  Lighting  Institute. 
In  1937,  he  took  the  post  of  Com- 
mercial Lighting  Representative 
or  Wisconsin  Power  and  Light 
Company  in  the  Fond  du  Lac  Dis- 
trict and  in  1941  became  Illumi- 
nating Engineer  for  Wisconsin- 
Michigan  Power  Company. 

He  joined  Sylvania  Electric  in 
1944. 

An  associate  member  of  the  Il- 
luminating    Engineering     Soc"-'- 
and  a  member  of  Eta  Kapn.z       i. 
Electrical  Engineering   Fra*  ^'^ 
Kennedy     holds     the     d^r  >. 
Bachelor  of   Science  In  El  < 
Engineering  from  Iowa  Sb' 
lege. 
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STEEL   COMPANY 

17  so  ARMY  ST.,  SAN  FRANCISCO 

CO  AST  WIDE     FACILITIES 


GALROGK  ASPHALT  BLOCKS 

MaMrfocfared  Uiid*r  22,(KK)  fbs.  Prctstire  |c»er  S^»or«  Inei 
Staadard  Sis*  r*K4¥4i9V3— ^a  R*d  oad  Hock 

4  kff ftfy  w»of-r»»f»f«»f  diisW»tt  floor,  warm  mmdmf  foot,  for  wor*- 
kwt%m%.  focforf«s,  loodjuf  ond  d*cks.  Wld*fy  «s*d  for  rooiaf  4m€M. 

Polder  oiMd  Sp«ci1icafloms  on   R»qwe«t 

GUNN     CARLE     AND     CO. 

20  Potr^re  Ave.         UNderhHl  5460         Sob  Froncisco 
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The  ORIGINAL  Preseaied  Insulated  Pipe 


For    Mamtenafjce-Free   Serpice   m 

Ufidefgfomnd  and  Exposed  Stefan, 

Hot  water  &  Rejrtgatumi 

Prpmg  Sjst€mi 


Fitii 
PartifMlms 


TKAOC    MARK 


DURAliT  INSULATED  PIPE  COMPANY 


NEIL  H.  PETERSON  COMPANY 

1 T  24  FOLSOhf  STREfT  SAN  PIANCISCO  3.  CAUP. 
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DAILY    PACIFIC    BUILDER 


MONDAY.  FEBRUARY  16.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

lMu«d  Ev*ry  M*mtne,  Bxccpt  ftatunJay.  Sunday  and  Lagai  H«IWay« 

DAILY  PACIFIC  BUILDIIR  la  the  pionmi  •oMtructlon  teUy  oT  th» 
Pacific  Coast,  llatnf  litin^  a  •omplet*  b«wb  reportiag  mrrto* 
covering  all  prtnclpaJ  bulldlne  and  •ngineennf  projacta; 
consoiidated  January  2,  18»,  with  Lar««j'»  Xdvaaoa 
CocstnietlcMi  Rapon*.  A.  Le^^l  N«wapaper  of  gen- 
eral circulalioo  as  defined  by  the  Superior 
Court  of  San  Frandaoo  County. 

_  SUBSCRIPTION  RATES: 

I9UM  Ml  Month;  1343  pe^  YMr  (Payable  In  Advanoa).  SInflla  Ca^,  lia 

■ntared  a«  Beoond-Claas  nmtter  July  25.  1907,  at  the  post  omce 
•t  San  Franciaoo.  California,  under  the  Act  of  March  8.  U7V 


PnUithed  by 
STARKRATH  PRINTING  A  PUBLISHING  CO.     ^» 

Under  a  manaf  ement  agreenMol  with 

F.  W.  DODGE  CORPORATION,  Owner 

McGAVRAN.  Editor  J.  E.  OOQERS,  Advortislng  Managar 

465  Testh  St.,  Smn  Francisco  3  T«Lt  MAtImI  TtlO 
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2/18/46  •     9 

CONTRACT  AWARDED 

SHOPS  BLDG.        Cont.  Price,  $69,900 

SAN  MATEX),  San  Mateo  Co.,  Calif. 
Peninsular  Ave.  and  Delaware  St 

Completion  of  the  general  construc- 
tion of  the  shops  building  on  the 
Junior  college  site. 

Owner— San  Mateo  Junior  College 
district,  business  office,  San  Ma- 
teo Junior  College  Science  Bldg., 
San  Mateo. 

Architect— Harry  A.  Thomsen  Jr.,  315 
Montgomery  St,  San  Francisco. 

Contractor— C.  L.  Wold  Construction 
Co.,  Ltd.,  4412-16  Fulton  St,  San 
Francisco. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  referaace,  news 
nsporta  In  this  section  are  classi- 
fied  as  follows: 


Commercial  BIdga  . 
Eaucatlonal  BIdgs.  . 
MospUala     

Industrial  BIdgs.  _ 
Public   Buildings  


1-  • 

9-10 

11 

12-13 

14-17 

Religious    Buildings 18-19 

S'^ctai.   Recreational  BIdgs.  20-21 

Residential    Buildings 22-26 

Transportation    BIdgs.  27 

Miscellaneous    BIdgs. ; 2B-30 


1-8--COMMERCIAL  BLDG3. 

2/18/46  1 

PLANNED 

BANK  BUILDING  Cost,  |110,000 

WALNUT  CREEK,  Contra  Costa  Co., 
Calif.  East  side  Main  St 

Construction  of  new  bank  building. 

Owner — Banlc  of  America,  300  Mont- 
gomery St.,  San  Francisco. 

Plans  by  Capital  Co.,  1  Powell  St., 
San  Fmacisco. 


2/18/46  •     8 

CONTRACT   AWARDED 

SAN  FRANCISCO  NAVAL  SHIP- 
YARD.— Erbentraut  &  Summers,  446 
6th  St.,  San  Francisco,  at  $1,123,650, 
was  awarded  contract  by  the  Public 
Works  Office,  Room  2110,  Adminis- 
tration Bldg.,  San  Francisco  Naval 
Shipyard  for  the  construction  of  a 
4-story  reinforced  concrete  supply 
storehouse  building,  which  shall  be 
used  for  the  storage  of  supplies  and 
which    ineiudes    track    construction. 


Construction  of  one-story  reinforced 
concrete  Chevrolet  agency  building. 

Owner— Withheld. 

Architect— C.    F.    Gromme,    Alberts 
Bldg.,  San  Rafael 
Announcement  shortly. 


2/18/46  9 

PLANNED 

SCHOOL  BLDG.        Est   cost.  $25,000 

LOS   OATOS,   Santa  Clara  Co.,  Cal. 

Los  Cratos  imion  elementary  school 

grounds. 
Construction  of  temporary  classroom 

building. 
Owner — Los    Gatos    District    School 

Board,  Paul  Straub,   chairman,  231 

San  Jose  Ave.,  Los  Gatos. 


2/18/46  •     •     9 

PREPARING    MASTER    PLAN 
HIGH    SCHOOL   PLANT 
LINCOLN.    Placer   County,    Calif. 
Preparing  master  plan   for  complete 

new  high  school  plant. 
Owner — Lincoln    Union    High    School 

District,  Lincoln. 
Architect — Gordon    Stafford,    Forum 

Bldg.,  9th  and  K  Sts.,  Sacramento. 

The  school  dlstrct  contemplates  a 
bond  election  in  the  amount  of  ap- 
proximately $240,000  to  assist  in  fi- 
nancing the  above  construction. 


2/18/46  •     •     7 

PLANS   BEING    RE-FIGURED 
MARKET   AND    STORE    BLDG. 
MILL  VALLEY,  Marin  County,  Cal. 

Blithedale    and    Sycamore    Streets. 
Construction  of  one-   and  part  two- 
story  frame  and  stucco  market  and 

store   building. 
Owners— H.   W.    Johnson   and   H.    T. 

Lend,   c/o   architect. 
Architect   —   Wlnfleld   H.   Hyde,   706 

Butler  Bldg.,  Stockton   and  Geary 

Streets,    San    Francisco. 

Bids  received  January  14  were  re- 
jected and  plans  are  being  re-flgured.  j 

The  previous  low  bidders  were: 
De  Luca  &  Son,  1745  Filbert  Street 
San  Francisco;  Stolte,  Inc.,  8451  San 
Leandro  St,  Oakland,  and  Litchfield 
Const  Co.,  271  Francisco  Blvd.,  San 
Rafael. 


10 
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2/18/46  • 

PLANS    BEING    RE-FIGURED 

GARAGE  AND   SALES  BLDG. 

MILL  VALLEY,  Marin  County,  CaL 
Cor.  Blithedale  and  Sycamore  Sts. 

Construction  of  l-story  concrete  and 

wood    garage    and    sales    building  j  2/18/46 

(10,000    sq.    ft)    and    steel    service  .  BIDS  WANTED 


2/18/46 
PLANNED 

COLLEGE  CAMPUS  Cost  $5,000,000 
SAN  FRANCISCO.  19th  Ave  and  Hol- 
loway  St.,  60-acre  tract  near  Lake 
Merced. 
Construction  of  new  college  campus 
to  include  reinforced  concrete  cUubs- 
rooms,  $368,000;  gymnasium  and 
swimming  pool,  $653,300;  power- 
house and  shops,  $135,000;  adminis- 
tration building,  $127,000;  science 
building,  $486,000;  library,  $387,000; 
music  and  speech  building,  $493,000; 
fine  arts  building,  $286,000;  indus- 
trial arts  building,  $134,000;  cafe- 
teria building,  $167,000. 
Owner — San  Francisco  State  College, 
Dr.  J.  Paul  Leonard,  president,  124 
Buchanan  St.,  San  Francisco. 
Plans  by  State  Architect  Anson 
Boyd,  Public  Works  Bldg.,  Sacra- 
mento. 


publisher,  1338  El  Prado,  Torranca. 
The  building  will  be  140x30  ft  in 
area,  with  a  30x30-ft  wing  at  the 
rear. 

Plans  were  prepared  by  Architects 
A.  R.  Walker  &  Associates,  530  W. 
6th  St,  Los  Angeles  ;  WiUiam  Porush, 
structural  engineer,  306  W.  3rd  St, 
Los  Angeles;  Hilburg,  Byler  & 
Hengstler,  electrical  engineers,  816 
W.  5th  St,  Los  Angeles. 


12 


BUHJMNGS 
18-19--REUGiOUS  BLDGS. 


19 


2/18/46 

SUB-CONTRACT  AWARDED 

FOOD  PACKING  PLANT 

Cost  $1,000,000 

OAKLAND,  Alameda  County,  Calif. 
98th  Ave  and  San  Le«tndro  Blvd. 

Construction   of  food  packing  plant 

Owner— Butler  Packing  Co.,  Paul  B. 
Butler,  president  7519  E.  Marginal 
Way,  Seattle,  Wash. 

Plans  by  engineering  department  of 
owner. 

Contractor— M.  &  K.  Corp.,  406  Mont- 
gomery St.,  San  Franciaco. 

Furnishing  and  Driving  Creosoted 
Piles— M.  B.  McGowan,  Inc.,  625 
Market  St,  San  Francisco. 


2/18/46  • 

PREPARING    WORKING 
DRAWINGS 

JEWISH  TEMPLE         Cost.  $120,000 

SAN  JOSE  Santa  Clara  County,  CaL 
Comer    University   and    Myrtle    St 

Construction    of    frame    and    stucco 
Spanish    type    building   to    include 
temple    proper,    community    center 
and  Sunday  school  classrooms;  tile 
roof. 

Owner— Temple  Bickur  Cholim,   San 
Jose 

Architects — Hyman    &    Appleton,    58 
Sutter  St,  San  Francisco,  and  Gif- 
ford  E.  Sobey,  69  South  First  St, 
San  Jose. 


12 


2/18/46 

BIDS  OPENED 

SHEET  METAL  SHOP 

SACRAMENTO,  Sacramento  County, 
Calif.  22nd  and  S  Sts. 

Construction  of  one-story  sheet  metal 
shop  and  office,  masonry  walls 
and  steel  frame. 

Owner— Withheld. 

Architect  —  Gordon  Stafford,  Insur- 
ance Bldg.,  806  K  St,  Sacramento,  l  Lo^    liJdder— Carl    N.    Swenson    Co.. 

Low    Bidder^Holdener   Construction  !     355  Stockton  Ave.,  San  Jose,  $75,- 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 

2/18/46  •     • 

BIOS   OPENED 

THEATRE 

SAUNAS,    Monterey    C?ovmty,    Calif. 

Construction    of    reinforced    concrete 

walls   theatre  building   (50x130  ft> 

to    seat    500   persons;    truss    wood 

roof,  cement  floors,  etc. 
Owner— Withheld. 
Architect— Francis  E.  Lloyd.  210  Post 

Street,   San  Francisco. 


PLANS  ON  FILE 


Tha   fellewing    list    of    plmna    and    epaoifleatiena    for    oonstruotiaa 

projacta  are  now  avafiabie  for  Inspaotlen  at  tha  offioa  of  DAILY 

PACIFIC  BL.L.OER,  4«  Tanth  Straet,  8«n  Franoieoo. 


Wortc 


Looation 


Bid  OpmtlAQ  Data 


Outdoor  Gunnery  Range 
Spec  17S07.  NO7  13M« 


Crows  Landing 


Automobile  and  Appliance  BiOg. 
Geary  Blvd.  and  Blake  Street 


San  Franciaco 


2-2$ 


2-26 


SUB -BIDS  WANTED 


doeirlRf  aMD-M0t  an  any  jab  str^  invited  to  m«ic«  known 
their  r«4ulriMnai/ta  in  thia  eahimn.     Thaae  la   no  charge  for  this  eorvlaa. 


Tank  Tniok  Leading  Fac.,  Standard  OH.  Riohmond;  Bids  open  Feb.  tft,  No«n 
Bwlnerton  it  Walbarg  Co..  225  Bush  St.,  San  Francisco    iGAitiAid  2t^K 
BarreU  A  HUp.  918  Harrison  8t,   San  Francisco    (DOugLajs   a7»0'. 


280. 

Erbentraut  &  Summers.  San  Fran- 
cisco, at  $81,500  submitted  the  only 


Co.,  2608  R  St.,  Sacramento.  $36,964. 

Complete  bids  were: 

Holdener  Construction  Co.,   Sacra-  j 
mento,   $36,964,    (alt    1)    deduct   1245,  1  °^^^l  f^^^-     ^  ,        ^   ,^ 
(alt  2)  deduct  $2596.  j      ^^^^  ^^^  ^«i"«  ^^Id  under  advise- 

Lawrence  Construction  Co.,  Bacra-  .  >aent 
mento,  $37,297. 

Charles  F.  Unger,  Sacramento.  437. 
388,  (alt  1)  deduct  $1072,  (alt  2)  de 
duct  $2800. 

Transwestem  Construction  Co.,  San  j 


Buparrtruoture,  Shop  Bldg.  No.  411    Shlpflttar*  and  Boilermaker*  Bhop^  San 
Frandsoo   Naval  Shipyard;    Bids  open   February  21,  11    A.    M. 
Erbentraut  A  Sununers,  446  Sixth  St,  San  Franaiaoo   (MArk^i   8S16) 
A.   FajneHl   Blair,   9   Main   St,    San    Francisco    (YTJkon    03»0 
Jas.  L  Barnes  Coostr.  Co.,  941  Rusj  Bldg.,  S.  F.   (KXbrook  6905  ©r  rtk!>4) 
Peter  Kiewlt  Sons  Co.,  442  Post  St,   San   Franciaco    (EXbrook    57M 
Parker,  Steffens  &  Pearce,  136  South  Park.  San  FrsLncisct)  (ICXbrook  6639) 
Barrett  *  Hllp,  918  Harrison   St,  San   Frandeco    (DOuglas   0700 
Clinton  Canatr.  Co.  928  Folaom  St.   San   Francisco    (SUUer   S440). 
Parker.  Stieffens  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6839) 
M.  &  K.  Clorp.,  200  Financial  Center  Bldg.,  San  Ftanclsco   (EXbrook  7624) 


Francisco,  $39,750.  (alt  1)  deduct  $600, 


11— HOSPITALS 


11 


station. 
Owner — Tamalpais   Motor   Sales    Co., 

Oliver   Sollom,    Fort    Motor   Agent, 

Mill  Valley. 
Architect  —  Whifield  H.   Hyde,  706 

Butler  Bldg.,   Stockton   and  Geary 

Streets,    San    Francisco. 

Bids     received     January     15     have 
been  rejected  and  plas  are  being  re- 


pa  vlng,  elevators,   a  cafeteria  and  al^^^^g    previous    low    bidders    were; 
-nHnkiPr  9v«f«m   «.ii  within  tht>  Na^vv  i  j^^^^j^jj^,^  Constr.  Co.,  271  Francisco 


sprinkler  system,  all  within  the  Navy 
Yard;  Spec.  17366;  NOy  13196. 


2/18/46  • 

PLANS  BEING  FIGURED 

LAS  VEGAS,  Nev.  —  Architect 
Aloysius  McDonald,  800  S  6th  St.,  Las 
Vegas,  Nev;,'has  completed  plans  and  I  2/18/46 
is  taking  bids  from  a  selected  list  of  \  PLANNED 
contractors  for  the  construction  of  a 
one-story  concrete  block  store  build- 
ing, 50x136  feet  in  area,  at  115  N. 
5th  St,  Las  Vegas,  Nev.,  for  Sandall 
&  Davis  Co.  Bids  are  to  be  submitted 
Thursday,  March  15 


Blvd.,  San  Rafael;  Stolte,  Inc.,  8451 
San  Leandro  St.,  Oakland,  and  De 
Luca  &  Son,  1745  Filbert  Street,  San 
Francisco. 


LIVERMORE,  Alameda  Co.,  Calif. 
—Until  March  12,  1 :30  P.  M.,  bids  will 
be  received  by  the  Veterans'  Admin- 
istration, Washington  25,  D.  C,  un- 
der Project  No.  2633  for  steel  flag- 
pole and  base  for  Veterans'  Admin- 
istration Hospital  at  Livermore. 

Specifications  obtainable  from  the 
Construction  Service,  Veterans'  Ad- 
ministration, Washington  26,  D.  C, 
or  from  the  supervising  superintend- 
ent of  construction.  Veterans'  Admin- 
istation,  Palo  Alto.* 


(alt  2)  deduct  $3100. 

Otto  Steinbrenner,  Sacramento,  $42,- 
688,  (alt  1)  deduct  $1018,  (alt  2)  de- 
duct $3114. 

Central  California  Construction  Co., 
San  Francisco,  $44,545,  (alt  1)  de- 
duct $1475,  ^It  2)  deduct  $4066. 


22^6— RESIDENTIAL 

BUILDINGS 

'  •     34 


'  2/18/46 
BIDS   IN— HELD   UNDER 
ADVISEMENT 
RESIDENCE 
SAN  FRANCISCO.  Merced  Ave.  near 

Garcia. 
Construction  of  two-story  frame  and 
stucco  residence  (7  rooms). 
2/18/46  •     12  1  Owner — Mr.  Eirgero,  c/o  architect 

PLANS  BEING  FIGURED— BIDS       •  Architect— John    J.    Foley,   770   Fifth 


Auto  Sales  and  Sarvioe  Bldg.,  San   Francisco;    Bids  open    February  18 
MacDonald,  Young  St  Nelson,   127  Montgomery  St,   S.   F.    (SUtter  8296) 
Peter   Sorensen,    927   Arguelk)   St,   Redwood   CUy    (Redwood   2212). 
Carrioo  A  OauUer,  865  Ooean  Ave..  San  Franciaoo  (JUniper  4-8061) 


OPEN  FEBRUARY  19 
NEW  PLANT 

SAN  FRANCISCO.  17th  and  Missouri 
Streets. 


Ave. 

Announcement  shortly. 


2/18/46 
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Construction  of  one-story  steel  frame  '  CONTRACT  AWARDED 

plant  (60x100  ft).  i  RESIDENCE 

Owner— Hell  Equipment  Co.,  963  Har-  i  LOS  GATOS,  Santa  Clara  Co.,  Calif. 

rison  St.  1  Construction  of   addition  of  3   rooms 

Structural    Eng^eer — George   Wash-  I      to  residence. 

Ington,  417  Market  St  '  Owner— A  I.  Esberg,  c/o  Architect. 

The  following  is  a   partial   list  of  ■  Architect— Gif ford    K.    Sobey,    69    S. 
contractors  figuring  plans:  |     First  St,  San  Jose. 

Monson    Bros.,    475    Sixth    St,    San  j  Contractor— A  G.   Elvin,  Los  Gatos. 
Francisco.  Contract     weus     awarded     on     cost 

Barrett   &   Hilp,   918  Harrison   St,  j  basis. 
San  Francisco. 


8 


2/18/46 

TO  ASK  BIDS 

BANK  Est  Cost,  $65,000 

EAST  SALINAS,  Monterey  Co.,  Calif. 
Alisal  St 

Construction     of     a    one-story    rein- 
forced concrete  bank  building. 

Owner — Monterey    County    Trust    & 
Savings  Bank,  Alisal  Branch. 

Architect— Shaa.   E.   Buttner,  7  Win- 
ham  St,  Salinas. 
The   board    of   directors    will   meet 

next   Tuesday   to   set  a  bid'  opening 

date,  which  will  probably  be  March  5. 


11 


MARKET 

CASTRO  VALLEY,  Alameda  Coun- 
ty, Cal.  Bet  San  Miguel  and  Santa 
Maria  Sts.  on  Castro  Valley  Blvd.  | 

Construction  of  one-story  food  mar-  | 
ket,    one-way    drive    and    parking 
space  for  approx.  30  cars. 

Owner  —  Attillo  Napolitano,  Castro 

Valley. 


2/18/46 

PLANNED 

HOSPITAL 

ORLAND.  Glenn  County,  Calif. 

Construction  of  privately  owned  and 
operated  hospital. 

Owner— William  A.  Jackson,  80  Dun- 
can St.,  San  Francisco. 


A.    M.   Hardy,   736  Clementina  St, 
San  Francisco. 


14.17— PUBUC  BLDGS. 
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6 


2/18/48  • 

PLANS    BEING    FIGURED- 
BIDS   OPEN    FEB.   23,    NOON 
STORE    BUILDING 
PALO   ALTO.   Santa  Clara  Co..   Cal. 

4^-479  University  Avenue. 
Construction  of  one-story  reinforced 
concrete    store    building    (lOOxlOOx 
20  ft)   to  contain  five  stores. 
Owner — Withheld. 

Architect— Leslie  L  Nichols.  156  Uni- 
versity  Ave.,   Palo   Alto. 
Following  contractdTs  are  figuring 
plans  : 

Nichols  White.  Inc.,  156  University 
Ave.    Palo   Alto. 

Wells    P.     Goodenough,     49    Wells 
Ave.,   Palo  Alto. 

Renett  Constr.  Co..  931  Menlo  Oaks 
Drive,  Menlo  Park. 


2/18/46  •    8 

BIDS   iN— HELD  UNDER 

ADVISEMENT 

STORE   BUILDING 

SAN  FRANCISCO.  Valencia  St.  north 

of  Duboce  Ave. 
Construction  of  one-story  frame  and 

stucco    store    building    (50x90   ft), 

glass  vitrolite  front 
Owner — Kunst  Bros.,  1033  Mission  St 
Architect— John    J.    Foley,   770   Fifth 

Ave. 

Announcement  shortly. 


8 


2/18/46 
BIDS  IN— HELD  UNDER 
ADVISEMENT 
CHEVROLET  AOEN<jr 
SAN  RAFAEU  Marin  County,  Calif 
W.  Fourth  St 


2/18/46  8 

PLANNED 

STORE 

LOS   GATOS,   Santa   Clara   Co.,   Cal. 

47  East  Main  Street 
Expansion  of  pharmacy,  modernistic 

glass  front,  addition  of  16  feet  in 

width  to  present  area  of  Los  Gatos 

Pharmacy. 
Owners— Lt    (j.g.)    Wm.    F.    Vowles, 

Oakland  Naval  Hospital,  Oak  Knoll 

and  C.  A.  Klrkendall. 


12-1 3— INDUSTRIAL 
BUILDINGS 


42 


9-10— EDUCATIONAL 
BUILDINGS 


2/18/46  •     9 

BIOS  WANTED— TO  BE  OPENED 

FEBRUARY  26,  8  P.  M. 

HIGH  SCHOOL 

SAN  MATEO,  San  Mateo  Co.  Weat 
of  Lomlta  Park,  San  Mateo  High 
School. 

Construction  of  gravel-packed  well, 
installation  of  casing  and  run  test 
at  San  Mateo  High  School. 

Owner— Board  of  Trustees,  San  Ma- 
teo   Union    High    School    District 
Carleton  W.  Herrmann,  clerk,  San 
Mateo. 
Specifications    available  ,from   the 

above  office. 


2/18/46 

BIDS  WANTED 

SACRAMENTO.  Calif.— Bids  will 
be  received  by  the  State  Purchasing 
Agent.  Sacramento,  for  materials  as 
follows : 

February  18 
QUO.  35786,  REQ.   12092: 

200  tons  coarse,  sharp  sand;  one 
railroad  car  to  Longvale;  1  railroad 
car  to  Arnold;  one  railroad  car  to 
Wllllts;  one  railroad  car  to  Calpella. 

February  19 
QUO.  35735,  REQ.  7485: 

One  reversing  type  traction -driven 
pull-type  street  broom  on  pneumatlc- 
tlred  wheels;  one  extra  broom  for 
above  equipment,  f.o.b.  Fresno. 

2/18/46  •     12 

BIDS  IN— HELD   UNDER 

ADVISEMENT 

FROZEN  FOOD  LOCKER 

SAN  ANSELMO,  Marin  Co.,  Calif. 
Greenfield  Ave. 

Construction  of  one-story  concrete 
and  steel  frozen  food  locker  build- 
ing (40x80  ft) 

Owner — J.    J.   Ongara,   c/o  architect. 

Architect  —  C.    F.    Gromme,    Alberts 
Bldg.,  San  Rafael. 
Announcement  shortly. 


2/18/46 

BIDS  WANTED 

REEDLEY,  Fresno  Co.,  Calif.— Un- 
til March  6,  2  P.  M.,  bids  wUl  be  re- 
ceived  by   the   office   of    the   district  , 
engineer.     Federal     Works     Agency,  1 
Public  Buildings  Administration,  838    basis. 
U.    S.    Appraiser's    Bldg.,    San    Fran-  | 
Cisco,  for  Interior  and  exterior  paint-    2/18/46 


2/18/46  • 

CONTRACT   AWARDED 

RESIDENCE 

SAN  JOSE  Santa  Clara  County,  CaL 

Construction  of  one-story  frame  and 

stucco  residence   (5  rooms). 
•     16  ''  Owner — A.  D.  Campagna,  c/o  Arch. 
I  Architect— Gifford    E.    Sobey,    69    S. 

First  St.,  San  Josa 
Contractor — E.    Nommensen,    315    S. 

17th  St,  San  Jose. 

Contract     was     awarded     on     cost 


Outdoor  Gunnery   Range.   NAA8,  Crowe   Landing;    Spao.  17507;    Bide   open 
February   28,   11    A.   M. 
Erbentraut  A  Suxunera,  448  Sixth   9L.  San   Franciaco   (MArket  Stl»}. 
Patrick  M.  Sofarelll,  20337  Anita  Ave..  Hayward  XHayward  806). 
Henry   Arian,    4142    Qejiry    Blvd..    San    Francisco    (BAyview    5T9T) 

Reeldenoa  for   San    Franoiaeo   Theological    Seminary,    San    Ari»<mo;    BMa 
opon    Fabruary  21,  3:00  P.    M. 
B.  &  R.  Constr.  C<k  268  Martcet  St.  San  Franciaco   (DOuglas  7516). 
8.  J.  Amoitoso  Conatr.  Co..  2100  Oakdale  Ava,  San  Franciaco  (MXasion  1490) 
Peter  Sartorio,  262  Clementina   St,    San    Francisco    (GArfleld   8317). 

Krieger  Autontotlve   and    Salea    Bldg.,    Geary    and    Blake,   San    Franolaoo; 
Bids  open  Fabruary  26.  8  P.  M. 
S.  J.  Amoroso  Constr.  Co.,  2100  Oakdale  Ax-*.,  San  Francisco  (Mission  1490) 
£hi)entraut  St  Sununers,  446  Sixth    St,   Ban   Francisco    (MAiicet  8810). 
Ehnp^re  C:<i>netr.  Co.,  344  Harriet  Street,  San  FraiA:lsco  (pOCmlock  8400) 
Midstate  Constr^  Co.,  1299  Bush   St,   San   Francisco    (qfRdway  4688) 

Industrial  Bldg.,  Tenneesee  near  20th  St,  8.  F.;   Bide  opon  Feb.  18,  11  A.  M. 
Erbentraut  ft  Summers,  446  Sixth  St,  San  Francisco  (MArket  »10) 
E.  S.  McKlttrick  Co.,  610— 16th  St,  Oakland   (TWin  Oaks  5070). 

Store  Bldg.,  Unlverelty  VMCA,  Berkeley;   Bids  open  Feb.  26.  2  P.  M. 
Erbentraut  ft  Summere.  448  Sixth  dt,  San  Franciaoo  (MAriiet  8310) 
Anderson    &   Hagland,   Inc..    219 — 41st    St.,    Oakland    (OLymplc    9108). 

I  Store  B\6g^  BrodoHok  81.,  Oakland:    Bids  open    Feb.  26,  2  P     M. 
I     Eh1>entraut  ft  Summers.  446  Sixth  9t,  San  Francisco   (MArket  8310) 
Anderson    ft    Hagland,   Inc..    219 — 41st    St.,    Oakland    (OL>'mplc    9103). 

-    ■  ■  I  ■  I  ^ 

Richland    Elementary    School    District,    School    Bktg.,    Shatter;    Bide    open 
February  27,  7j80   P.   M. 
Guy  E.  Hall.  1S26  80th  St,  Bakersfleld   (Bakentfield   HB695) 
Rademann-Olusto,  40  Ricgold  Street  San  Francisco   (MArket  SliSl). 
i      Jas.  I.  Barnes  Constr.  Co.,  941  Rusb  Bldg..  S.  F.   (EXbrook  6906  or  7064) 

!  , 

I  Hell  Equipment  Co.   Bldg.,  963   Harrison   St.  8.   F.;    Bids   open    Fob.    H 
j      Monson  £h>others.  475  Sixth   9t    San   Francleco    (IX>ugt&«   5357) 
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ing  and  miscellaneous  repairs  at  the  ,  CONTRACT  AWARDED 
U.  S.   Post  Office,   Reedley.  RESIDENCE 

Specifications   obtainable  from  the  I  SAN  JOSE  Santa  Clara  County,  CaL 


above  office  of  the  district  engineer 
or  from  the  custodian  of  the  building 
at  Reedley. 


Willow   Glen. 
Construction  of  1-story  frame,  stuc- 
co and  brick  veneer  residence  (six 
I     rooms). 

2/18/46  15    Ownex^-Noble    Hancock,    c/o    Arch. 

BOND  ELECTION  i  Architect— Gif  ford    E.    Sobey,    69    S. 

CITY  HALL  Cost,  $60,000  i      First  St.,  San   Jose. 

BELMONT,  San  Mateo  County,  Calif,  j  Contractor-^os.    J.    Graglia,    738    N. 


CONTRACTORS . . . 


1915 


Wr    liandle 
or  i&il  Ac4 


See    u<=?    regrarding-    ImproTenifni    Di'^-frjrt 
collections:  bnv  Warranta  or  Bonds  on  aii 
Distrifts.    Telephone  GArfietd   ftOOO. 

HANNAFORD    &    TALBOT 

519  CALIFORNIA  STREET  •  SAN   FRANCiaCO  4 


Construction  of  new  city  halL 
Owner — City  of  Belmont,  Belmont 
Architect — Not  announced. 
City  will  vote  April  9  on  a  proposal  j  tiled  to  start  in  about  two  weeks 

to  issue  bonds  in  the  amount  of  $50,-  j  

000  .to  finance  above  construction 


Fourth  St,  San  Jose. 

Contract    was     awarded     on     cost 

plus  basis  and  construction  is  scbed- 


16 


2/18/46 
CORRECTION 

SONOYTA,  Ariz.— UnUl  March  6,  2 
P.  M.,  bids  will  be  received  by  the 
office  of  the  district  engineer,  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,   San  Francisco,  for  furnishing 


Prospective  Bid^rs 


12 


2/18/46 

CONTRACT  AWARDED 


ADDITION 


Const.  Price,  $37,948 


SAN  FRANCISCO  AdminlstraUon 
Bldg.,  (]rolden  (]rate  Bridga 

Alterations  and  one -floor  addition 
over  portion  of  present  building. 

Owner — Board  of  Directors,  Golden 
Gate  Bridge  and  Highway  Dis- 
trict, c/p  James  Rlckett,  general 
manager 

Structural  Engineer — ^L.  H.  Nishkian, 
1045  Sansome  St. 

Contractor— R  A  Cullen,  478  Jackaon 
St.,  San  Francisco. 


STUCCO 


2/18/46 

PLANNED 

REFRIGERATION  PLANT 

Cost,  $45,000 
SAN  LEANDRO,  Alameda  Co.,  Calif. 

Davis  and  Dabner  Sts. 
Construction  of  refrigeration  plant  of 

1300  food  lockers. 
Owners — T.  E.  Morehouse,  James  D. 

Munson  and  Walter  A  Stover.  2166 

Washington  Ave.,  San  Leandro. 
Architect— Not  announced. 


12 


. _  4 

— -"f 

School  Boikiiiics,  Fittsbarg  | 

^ 4. 

.11     *  ,u  ,<  V*.  i-«*  .- i      BIDS:     Pittsburg     Unified     School 

?i?f  TT-^^*"^?  ?®^Jl?5""l*?l?f-   i^!  District,   Arman    Stow,    Clerk,    Pltts- 

^^^^  p^^    ^^  ^  p    ^    Plant  prepared 


GAMERSTOR  &  GREER  LRMBER  GO. 

Wholeude  and  Jobbiaf  YardU 

LlTFfBER  .  TIMBERS     TIES     HR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 


Sap.   Francisco 
1800  ARMY   STREET 
ATwater   1300 


Oakland 
2001    LIVINGSTON    STREET 
KEII09  4-11 


the  United  States  Border  Station  at 
Sonoyta  (mailing  address,  AJo.  Arix.) 


by   Architect  Chariee   F.   Dean,   CaU- 


Plans  and  specifications  obtainable  !  ^^^,^  3^^^^   Life  Bldg.,  Sacramento. 


from  the  above  office  of  the  district 
engineer 


IB 


2/18/46 

SITE  SELECTED 
FIRE   STATION 

EL  CERRITO,  Contra  Costa  County,  ^^..^ 

Calif     Comer    CutUng    Blvd.    ^^^   1^^"  ^itBhurg. 


Lawrence  Construction  Co.,  8020  V 
St,  Sacramento. 

i     Bingham    Construction   Co.,  4820   J 
jSt,  Sacramento. 

Transwestem  Construction  Ca,  14<>2 
1  Front  St,  Sacramento. 

Russell   P.  Cataline,  1075  Ciimber- 


Scenic  Ave.  M/wwinn '     Vincent   G.   Siino,   461  W.  lOth  SL. 

Construction  of  fire  station  (l(X)xl00  1  pjttgburg 

ft)  (site  dimensions).  |     john  J.  Silno,  1020  Beacon  St,  Pitts- 

Owner— El   Cerrito  City  CotincU,   El   . 

Cerrito.  ,  °"^ 

The   city   engineer  was   instructed  j 
to  proceed  with  plans  and  specifica- 
tions. 


CLAY  PRODUCTS 

1  Specify  QUALITY  Materials 

I       N.  CLARK  &  SONS 

10th  A  Division   Streets  -   SAN   FRANCISCO   -    KLondike   2  0462 
JMain  OflBc*  &  Factory,  461  Padfir  Are.,  Alameda  -  LAkehurat  2-3377 


2/18/46 

PLANS  BEING    FIGURED 

TORRANCTE,  Los  Angeles  Co., 
Calif. — Bids  will  be  received  by  Arch- 
itects A  D.  Walker  ft  Associates,  630 
W.  6th  St.,  Los  Angeles,  at  9  P.  M., 
March  25  (bid  opening  date  postponed 
from  February  25),  for  the  construc- 
tion of  a  one-story  and  mezzanine 
reinforced  concrete  publishing  plant 
at  1332  Marcellna  St.,  Torrance,  for 
the  Torrance  Herald,  Grover  Whyte,  above^onstoicUon 


2/18/48  •    15 

BOND   ELECTION 

CIVIC  CENTER        Est  Coat,  $50,000 

BELMONT,  San  Mateo  Co..  Calif. 
East  side  of  Fifth  Ave.  between 
O'Neill  and  Broadway. 

Construction  of  combined  war  memo- 
rial, civic  center  and  city  hall,  to 
include  library,  civic  auditorium, 
police  court  city  offices  and  garage 
space  (300x100  ft)  site 

Owner— City  of  Belmont,  City  Hall, 
Catherine  A  Heartsner,  city  clerk. 
Belmont 
The    cnty    of    Belmont    will     vote 

April  9  on  a  proposal  to  issue  bonds 

in   the  amount  of  $50,000  to  finance 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWlNG»iG  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


066  Harmon  St. 


DOBSII3 


IMPROVED 


More  yords  Pmr  Sock  •  Sprmads  iasl9r  •  loss  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


ATTENTION! 

CONTRACTORS 

We  now  have  ,  .  . 

STRUCTURAL  STEEL  ERECTION  CREWS 

available  for  LARGE  or  SMALL  PROJECTS. 

REINFORCING  STEEL,  WIRE  MESH  AND 

STEEL  SASH  furnished  and  installed  at  lowest 

prices  .  .  .  Let  us  quote  on  your  next  job. 

Erection  of  pre-fabricated  STEEL  BUILDINGS 

a  specialty.  i 

SAN  JOSE  STEEL  COMPANY,  INC. 

qxxj[!.jL-jLjsg.rr  r  r  f  »■■  i- 1"  f  f- ^i 

195  NORTH  30TH  STREET    .    SAN  JOSE.  CALIFORWU 

Pfcoii«  COltmibio  4184 


I  FOR  SALE 

:  NEW  A  RECONDITIONED 
I       DIMENSION  LUMBER 
TIMBERS,    walibow^    phmbing, 

'  oipe.   mil  I  work,  and  other  bnildiiig 
materia's.    SALE  PRICES.    Large 

1 4tockfi  of  "hard  to  gef*  itema. 

j  Wire,  writ«»  or  'phone 

I    CLEVFL.4ND  WRECKING   CO. 
tmQ  Third  St.      -      VAkneia  49T7 

I      No  1  R  W.  SPLIT  FENCE  P06T8. 
4x5 — Tft.      59c     delivered      within      60 

ml  leu  radius  of  S.  F.  Truckload  lots. 
Order  early.  TRANSOM  COAST 
SERVICE.  420  Market  St..  S.  F.  IL 
SUtter  1292.  i 

Approx.  45.000  eq.  ft  LUMBER  1x6 
and  2x4  built-up  in  forms.  If  inter- 
ested in   entire  lot  phone  KX  0906. 

(2/l$-14-15-lft(19) 


Cement  Gun  Construction  Company 


as 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone;  GRr6eid  7663    -    24  Odifornta  St,  Sun  Francisco 


1 


! 


ATTENTION  CONTRACTORS! 

Even  though  the  manufacture  of  WINCKDW  SHAI% 
CLOTH  has  been  greatly  curtailed.  WE  DO  b«v«  off 
hand  at   this  time  a  supply  to  take  care  of  your  Dee<k 

for  WINDOW  SHADES. 

I     James  C.  Franken  Co. 

1112  Polk  St..  San  Frandaco  9        Plnme  GRayvloM  8061 


FOR  RENT 

LUMBER  HANDLING  EQUIP. 
MENT :  CARRIiaiS,  STACKERS, 
TRUCKS  Call  Mac  Pacific  Carriers. 
Oakland.    KE  4-1651 


WANTED 

WORK  F>OR  D  8  TRACTORa. 
CARRYALLS  andTHHRA  OOBRAB. 
Phese  Stodcteo  9tttk  tC 


^MMyiv"M««ii» 


NATIONAL  EXPANSION  JOINT  CO. 


MJNUriCTVMMi  Mm  DtSTUBUrOM 
FTBBR   BOARD— FELT  SIDED   ASPHALT   AMD 
1  B  D  W  O  O  D  EXPANSION  JOINT  PILLBRS 

Olirif  f  0791 
MARVEL-KOTE — Concrete  Coriac  riiiinMii' 

S£AL2^ — Expanaion  Joint  SeaMnf  Crwip rmmd 

Cmb  plica  With 


sss 


FOR  CONCRETE  CONSTRUCTIM 
St.    UN«krWi7172 


'^PM^BiVB 


\\ 


MONDAY,  F EBRUARY  18.  1946 


■55! 


DAILY    PACIFIC    BUILDER 
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ADVANCE  COMSTRUCTION  REPORTS 


Section 


NEWS  INDEX 

For   convenient   reference,   news 

reports  in  thia  section  axe  claasl- 

fUd  ai  follows: 

Water  Supply  and  Sewage 

Ditpoeal   PJanta 81-32 

Bridge*    S3 

Danne,    Reservoir*  a^d 

Dredging    9* 

Dooke,  P\mn  &  Hartoors 89 

Parks,  Airports  and 

Playgrounds    se 

Railroads.   Subways  and 

Tunnels   57 

Electric  Lighting  and 

TranamlMlon   Ltnea  3S 

8ewers 39 

Streets  and    Highways. 4« 

Gas,  Water  and   Oil    Pipe 

Linos 41 

a 


for  the  construction  of  earthwork, 
canal  lining  and  structures,  station 
1592  to  station  1628,  Frtant  -  Kem 
Canal,  Friant  DivlBlon,  Central  Val- 
ley Project  ,Callfomla;  Specification 
No.  1181.  The  work  is  located  east 
of  Freano.  «A.  complete  description  of 
the  work  involved  will  be  available 
later. 


DOCKS,  PIERS  & 
HARBORS 


2/18/46  •     88 

BIDS  WANTED 

LOS  ANGELES,  Calif.— UntU  Mar. 
13.  1  P.  M.,  bids  will  be  received  by 
the  U.  S.  District  Engineer  Office, 
751  S.  Figueroa  St.,  Los  Angeles,  for 
the  construction  of  Los  Angeles  River 
improvements,  N.  Broadway  to  Al- 
hambra  Ave.,  river  mile  23.5  to  river 
mile  22.0^  Los  Angeles;  Serial  148. 

The  project  involves  the  construc- 
tion of  3300  Un.  ft.   of  river  channel 


paving,   berm  walls  and   pier  protec- 
tion ;    side    drainage    structures    and 
pipe,  and  fencing. 
The  bida  will  be  taken  as  follows: 

(1)  lump  sum,  clearing  site  and  re- 
moving obstructions; 

(2)  72  lin.  ft  pulling  or  cutting  off 
steel  sheet  pile  wall; 

(3)  117,300  cu.  yds.  channel  excava- 
Uon; 

(4)  1840  cu.   yds.  structure  excava- 
tion; 

(5)  34,320  cu.  yds.  rock  excavation; 

(6)  4850  cu.  yds.  rock  excavation; 

(7)  6700  cu.   yds.  crushed  gravel  or 
crushed  rock  backing ; 

(8)  460  cu.    yds.    grave    Un   pockets 
and  drains; 

(0)  738   each  cap   for  steel   bearing 
piles; 

(10)  240   lin.    ft    steel    bearing   pUes, 
vertical ; 

(11)  21,900  lin.  ft  steel  bearing  pUes, 
batter ; 

(12)  50    each    splicing    steel    bearing 
piles ; 

(13)  deleted 


of  Albany,  west  to  approximately  ^ 
mile  east  of  Toledo,  40.2. 

Other  bids  were: 

Agutter  Electric  Co.,  Seattle.  J106,- 

415.10. 

Electric  Smith,  Spokane,  1110,135.77. 

Pate  Engineering  Co.,  Portland, 
$119.»46.50. 

W.  C.  Thompson  &  George  Arm- 
strong.  San  Francisco,  1160,202.50. 

Electric  Construction  Co.,  Tacoma, 
$167,934. 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLAKTS 
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BIDS   WANTED 

CENTRAL  POINT,  Ore.  —  UntU 
February  26,  7:30  P.  M.,  bida  wUl  be 
received  by  Guy  Tex,  city  recorder, 
City  Hall,  City  of  Central  Point, 
Ore.,  for  the  Inatalaltlon  of  two-mile 
8-inch  main  to  connect  with  the  Med- 
ford  city  water  system,  and  for  con- 
structing nine  miles  of  water  lines 
In  Central  Point's  own  distribution 
system.  The  work  wUl  consist  of 
installing  approximately  42,000  ft  of 
cast  Iron  pipe,  5500  ft  galvanized  iron 
pipe  and  12,000  ft  of  copper  tubing, 
with  miscellaneous  valves,  fittings 
and  appurtenances.  Central  Point  has 
Issued  $115,000  in  bonds  to  cover  the 
cost  of  the  project  and  has  spent 
about  M5,000  to  purchase  the  mate- 
rials required.  Plans  and  specifica- 
tions may  be  obtained  from  the  above 
office  upon  the  deposit  of  $5.  Certified 
check  or  a  bidder's  bond  n  amount 
of  5%  of  bid  requred.  Paul  M.  Ryn- 
nlng,   county   engineer. 


Irnprovement  and  appurtenant  work.    ^^^  35^  ^^  ^^   concrete.  Invert; 
The  channel  Improvement  consists  of        -     —  "'  -  - 

construction  of  reinforced  concrete 
paving  on  the  slopes  of  the  river- 
bank,  with   parapet  walls  and  berm 

paving  at  the  top.  Concrete  pler  ex-    ^^^^  6540   cii.    yds.    concrete   footings 
tensions  will  be  built  for  the  Spring  ^^^  ^^jjg  ^^^     j^^  extensions; 

St  and  Main  St  bridges   Other  work  •  (jg^  5^^^         ^     concrete  walls  and 

pier  extensions; 


(16)  312  cu.  yds.  concrete  slope  i>av- 

ing  toe; 
(16)  11,080   cu.    yds.    concrete    slope 

paving ; 


39.-^£W£RS 
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BIDS   WANTED 

OCEANSIDE.  San  Diego  Co.,  Calif. 
—Until  February  28,  11  A.  M.,  bids 
will  be  received  by  the  U.  S.  Navy, 
Public  Works  Office,  11th  Naval  Dis- 
trict,    1220     Pacific     Highway,     San 


8» 


(1)  113,866  cu.  yds.  roadway  excava 
tion  A; 

(2)  234.118  cu.  yds.  roadway  excava-  | 
tlon  B;  I 

(4)  804  cu.  yds.  drainage  excavation ;  1 

(5)  481  sta.  V-type  ditches; 

(6)  656.304    yd.    sta.    overhaul    (yd.  ' 
ata.);  t 

(7)  9166  yd.  miles  overhaul  (yd.  mi).:  ' 

(8)  2217  cu  .yds.  structure   excava- 
Uon; 

(9)  2996  cu.  yds.  backfUl; 

(10)  30  M  gallons  water; 

(11)  3686  tons  type  I  gravel  base; 

(12)  145    tons     Uquld    asphalt,    type 
MC-2  (seal  roadmlx) ; 

(13)  1493    tons    liquid    asphalt,    type 
SC-3  or  SC-4   (roadmlx) ; 

(14)  18.84  mllea  roadmlx; 

(15)  1  each  roadmlx  Intersections; 

(16)  257  cu.  yds.  class  A  concrete; 

(17)  68  cu.  yds.  class  B  concrete; 

(18)  10,930  lbs.  reinforcing  steel; 

(19)  1496    Un.     ft     18-ln 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  reference  »  ews 
reports  toi  this  section  are  clussi- 
fied  as  follows: 

Misc.  Suppliee  4  Mafterlaie 
Machinery  and  Eqtilpwitnl 


4S 
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Store  Euilduog, 


I 


MISC.  SUPPLIES  AND 

MATERIALS 


u. 


BIOS:   University  YMCA,  Berkeiey, 

c/o  Architects  Miner  A  Wameoke. 
Financial  Center  Bkdg.,  Oakland,  Feb- 
ruary 26,  2  P.   M. 

Erbentraut  A  Sununers,  446  Siztli 
St,    San  Pranciaco. 

Parker.  Steffena  and  Pearce,  13S 
South  Park,  San  Frandaoa 

Barrett  A  Hllp.  918  Hamson  St, 
San  Francisco. 

Stolte,  Inc..  84S1  San  Leandro  St, 
Oakland. 

Bkl  StahL 

John  M.  Bartlett,  1706  Parker  St, 
Berkeley. 

Anderson  A  Hagland,  Inc..  219  41st 
St.    Oakland    (OLymplc    9103). 
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metal  pli>e; 
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corrugated  ^  BIDS  WANTED 

SAN  FRANCISCO— UnUl  February 


Diego,    for   repairs  and  additions   to  '  (20;  1826    lin.    ft    24-in.    corrugated  1 25   2  P    M.    bids  will  be  received  by  1  -f 


Richland  EieixkentAry  School, 
Shafter,  Kem  County,  Calif. 


paving  areas  at  the  Naval  Hospital, 
Santa  Margarita  Ranch,  Oceanslde; 
Spec.  17484.  Specifications  available 
from    the   above   office   upon   deposit 


Includes  the  construction  aJid  re- 
moval of  a  temporary  railroad  em- 
bankment ;  replacement  of  wooden 
subdraln  riser  hoods  in  the  Invert 
with  cast  Iron  hoods;  construction 
of  fencing  on  channel  walls,  and  the 


(19)  800  cu.  yds.  concrete  berm  pav- 
'   ing  and  misc.  structures; 

(20)  2.625,000  lbs.  steel  reinforcement 
bars; 


or  fencing  on  channel  walls,  and  the    ^ji)  13.000    lbs.   -steel    reinforcement 
Installaton  of  corrugated  metal  pipe  |  fabric 


p'SpL   T^iSll  I  ^22)  4010  each  expansion  Joint  sleeves 

?f«^««<,  otfi  o«^  '  <23)  980  each  cinch  anchor; 
I    Clearing  site  and  ,  ^^^^  ^^  ,j^    ^^  g_j^    corrugated  metal 

pipe; 
(25)  40  Un.  ft  12-ln.  same; 


drains     with     appurtenant 

outlet   structures.    Prlnclpa     

of  the  work  Include :  Clearing  site  and 

removing     obstructions ;     excavating 

and   backfilling;    driving  steel    sheet 

and  steel  bearing  piles ;  constructing    ,  ^^    ^^^ 

reinforced      concrete     slope     Pavlng.  LgY)  40  Un    ft  18-Ui    same- 

berm.  walls  and  pier  protecUon;  side  i     g    ^^  jj^;  ^^  34-^.  same! 

drainage     structures    and     pipe    and    ^29)  50  Un.  ft  30-ln  .same; 

fencing.  .«rx.   ,«  .._    ^^    ..«  ,-    

The  bids  will  be  taken  as  follows: 


34— DaMS.  RESERVOIRS  A 

DREDGING 
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BIDS   OPENED 

SACRAMENTO.  COUNTY,  CaUf.— 
T.  E.  Connolly.  Inc.,  461  Market  St, 
San  Francisco,  at  ^27,032  submitted 
low  bid  to  the  U.  S.  Army  Engineer 
Office,  Wright  Building,  Sacramento 
under  Spec.  1208  for  levee  setback  at 
six  locations  on  the  San  Joaquin 
River 

Work    involves : 

(1)  155.185   c.y.    excav.   ajid   grading; 

(2)  7760  M.  gals,  water  for  compac- 
tion  and   sprinkling ; 

(3)  1700  l.f.    remove  and   reconstruct 
existing  fence. 

Total  bids  follows: 

(A)  T.  E.  Connolly,  Inc.,   San  Fran- 
cisco,   f27,032. 

(B)  Louis  Biasotti  A   Son,   Stockton, 
129,214. 

<C)  H.  Elarl  Parker,  MarysvlUe,  ^29,- 
310.00. 

(D)  C.  M.  Syar,  Vallejo,  »40,270. 

(E)  Morrlaon    &   Kundsen,   Los   An- 
geles,  145,255. 

(F)  M.  J.  Ruddy  and  P.  C.  Frederick- 
son,   Modesto,   ^5,506. 

(Q)    A.    Telchert    A    Son,    Inc.,    Sac- 
ramento. $46,902. 

^H)   Guerin  Bros.,   South   San   Fran- 
cisco,   $49,155. 

<I)  Fredrickson  A  Watson  Constr.  Co. 
Oakland,  $52,390. 

(J)  A.  A.  Bainter.  Long  Beach,  $58,- 
187.56. 

<K)  J.  Henry  Harris,  Berkeley,  $60,- 
706.40. 

<L)   J.  E.  Haddock,  Ltd.,  Los  Ange- 
les, $92,041. 

<M)     C.    Dudley    De    Velblss,    Rich- 
mond, $104,832. 
Unit   prices   follow: 


<A) 

(B) 

(C) 

(D) 

(E) 

(P) 

<0) 

(H) 

(I) 

(J) 

(K) 

<L) 

(M) 


(A) 

(B) 

(C) 

$.156 

$.20 

$.40 

15 

.66 

.10 

17 

.26 

.10 

20 

1.00 

.30 

.267 

.50 

.16 

288 

.90 

.20 

.25 

.86 
1.25 

.18 

„   .„  J246 

.15 

20 

.75 

.10 

...._.._>_•.— 5W 

3.00 

.10 

-     M6 

1.44 

.43 

..„ 496 

1.60 

.25 

_ 52 

2.70 

.40 

(1)  lump  sum,  clearing  site  and  re 
moving  obstructions;  

(2)  128  lin.  ft.  pulling  or  cutting  off 
steel  sheet  pile  wall; 

(3)  125.000  cu.  yds.  channel  excava- 
tion; 

(4)  1270  cu.  yds.   structure  excava- 
tion ; 

(5)  41.000  cu.   yds   compacted  back- 
fUl and  fiU; 

(6)  100  cu.  yds.  uncompacted  back- 
fill and  f Ul ; 

(7)  7300  cu.   yds.  crushed   gravel  or 
crushed  rock  backing; 

(8)  200    cu.    yds.    gravel    in    pocketa 
and  drains ; 

(9)  300  cu.  yds.   temporary  railroad 
embankment; 

(10)  13.900  Un.  ft  steel  bearing  pUes, 
vertical ; 

(11)  10.800  Un.  ft  steel  bearing  pllea, 
l)&lter ' 

(12)  100  each,  spUclng  steel  bearing 
piles ; 

(13)  6600  sq.  ft  steel  sheet  piling; 

(14)  6450  lin.  ft  channel  fencing; 

(15)  lump  sum.  pressure  grouting; 

(16)  12.400    cu.     yds.    concrete    slope 
paving ; 

(17)  2700   cu.    yds.    concrete   footings 
for  walls  and  pier  extensions; 

(18)  2800  cu.  yds.  concrete  walls  and 
pier  extensions; 

(19)  550  cu.  yds.  concrete  berm  liv- 
ing and  misc.  structures ; 

(20)  1,900,000  lbs.  steel  reinforcement 
bars; 

(21)  6500     lbs.     steel     reinforcement 
fabric ; 

(22)  2250  each  expansion  Joint  sleeves 

(23)  250  each  cinch  anchors; 

(24)  20  each  subdraln  hoods; 

(25)  14  Un.  ft  12-ln.  corrugated  metal 
pipe; 

(26)  14  Un.  ft  15-ln.  same; 

(27)  17  Un.  ft  18-in.  same; 

(28)  40  lin.  ft  24-in.  same; 

(29)  48  lin.  ft  36-ln,  same; 

(30)  24  Un.  ft  54-ln.  same; 

(31)  1  15-ln.  automatic  drainage  gate; 

(32)  1  18-ln.  same; 

(33)  2100  lbs.  misc.  metal  work; 

(34)  27,200  bbls.  portland  cement; 

(35)  38,000  tons   salvaging  and   plac- 
ing derrick  stone ; 

(36)  115,000  ton  miles  hauling  derrick 
stone ; 

(37)  2000  sq.  ft  ^-in.  fiber  expansion 
Joint  filler; 

(38)  450  sq.  ft  %-ln.  fiber  expansion 
Joint  fUler; 

(39)  20,000  sq.  ft.  1-ln.  fiber  expansion 
Joint  filler; 

(40)  823  each,  caps  for  steel  bearing 
pUe. 


(30)  19  Un.  ft  42-ln.  same; 

(31)  5  each  8-ln.  automatic  drainage 
gate; 

(32)  5  each  15-ln.  same; 

(33)  6833  Un.  ft  channel  fencing; 

(34)  4350  lbs.  misc.  metal  work; 

(35)  27  each  subdraln  hoods; 

(36)  36,200  bbls.  portland  cement; 

(37)  33,0(X)  tons  salvaging   and   plac- 
ing derrick  stone ; 

(38)  80,000  ton  miles  haulUig  derrick 
stone ; 

(39)  4500  sq.  ft  %lln.  fiber  expansion 
Joint  fUler; 

(40)  350  sq.  ft   %-ln.  fiber  expansion 
Joint  filler; 

(41)  12.(X)0  sq.  ft  lin.  fiber  expansion 
Joint  filler. 
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35 


38 


metal  pipe; 
(20)  472     Un.     ft     30-ln. 
metal  pipe; 

(22)  222  Un.  ft  36-ln.  corrugated  metal 
pipe; 

(23)  1120  cu.  yds.  hand-laid  riprap; 

(24)  170  each  culvert  markers; 

(25)  267  each  guide  posts; 

(26)  104  each  monuments; 

(27)  95,589  tons  select  material. 
Specifications   obtainable  from   the 


the   U.    S.    Indian    Irrigation    Service,]      BIOS:  Richland  Elementary  Sohool 

corrugated    647  Phelan  Bldg..  San  Francisco,  un-    District.  Shafter,  Feb.  27,  7:30  P.  M. 

der  Inv.  7-46  for  corrugated  galvan-  ;  plans    prepared   by   Architect    Ermst 

Ized  iron  pipe,  connecting  bands  and  |  J.    Kump    Cc    251    Kearny    St.,    San 


40 
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BIDS   OPENED 

LOS  ANGELES.  Cal.— R  A.  Watt- 
son  Co.,  5528  Vineland  Avenue,  North 

Hollywood,     at     $94,687.67     submitted        wt,^v..»..--v.^ — „ 

low  bid  to  the  Los  Angeles  Board  |  above  office  u];>on  deposit  of  $10;  $5 
of  Public  Works.  153  City  Hall,  Los  returnable. 
Angeles.  Feb.  13  for  the  construc- 
tion of  a  sanitary  sewer  and  resur- 
facing of  streets  In  Teesdale  Avenue 
and  Valley  Spring  Lane  Sewer  Dis- 
trict Los  Angeles;   1911  Act 

Total  bids  were: 

R.   A.   Wattson   Co.,   $94,687.67. 

Bebek  A  Brklch,  $98,778.90. 

V  C  K  Constr  Co..  $99,301.17. 

Tom  L  Gogo.  $103,438.26. 

Artukovich    Brothers,    $111,170.22. 

P.  A  J.  Artukovich,  $112,726.85. 

Engineer's   estimate,    $89,132.94. 


metal   slide   gates,    f.o.b.   EUtOi.   Nev, 
as  follows : 

(1)  4   each    24-in.    metal    slide   head- 
gates,   5-ft.   frame  with   l«-ft   of 
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BIDS  WANTED 

STATE  OF  ORE(JON.— UnUl  Feb. 
25,  2  P.  M.,  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion, H.  B.  Glalsyer,  secretary,  Pub- 
lic Service  Bldg.,  Portland,  for  con- 
struction as  follows: 

Clatsop  X^ounty  —  State  Project 
Place  new  timbers  In  two  105-ft  truss 
spans  In  Vine  Maple  bridge  over 
Nehalem  River  on  Fishhawk  Falls 
secondary  highway;  furnish  and  place 
39  j  approximately  62  M  ft  b.m.  \m- 
treated  lumber. 

Linn  County— West  Unit,  Lebanon 


Francisco. 
L.    H.    Hansen    A   Sona,    SIS    Palm 

Ave.    Fresno. 

i»v»»,   «-»v.   »...^^ -.-  .-    —        A.'j.  Hendricks,  Route  3,  Box  205, 

corrugated  galvanized  Iron  pipe  !  Bakersf leld. 

attached.  16-gauge;  Guy   E.    Hall,    1S26  80th   St.   BaK- 

(2)  4  each  24-ln.  corrugated  galvan- 1  ersfield. 

ized    iron    pipe,  16-gauge,   20-f t ;     M.  J.  King,  Inc.,  231  Franklin  St. 
lengths '  I  San  P'aanciaco. 

(3)  4  each   connecting  bands  for  the  1     Jas.  L  Bamee  Constr.  Co..  941  Rusa 
above  pipe;  [Bldg..  San  Franclaca 

(4)  2   each    18-ln.    metal    slide   head-  '     Rademana-Olusto,    40   Ringold    St. 
gates,   4-ft.   frame   with   It-ft   of    San  Frandaoo. 

corrugated   galvanized   iron   pipe,  1  ^  > 

16-gauge,  attached.  ♦ '  ~  ^ 

Specifications  obtainable  from  the  1 
above  office.  } 
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BIDS  WANTED 

SAN  JOSE.  Santa  Clara  Co..  Calif.        ^ ^v-...,      ..-.-. , 

—Until  February  25,  11  A  M.,  bids  Sweet  Home  section  of  Santlam  high 
will  be  received  by  the  Santa  Clara  jway.  State  project  8.0  miles  of  pave- 
County  Board  of  Supervisors,  county  ;  ment  resurfacing,  approximately  5600 
clerk.  Courthouse,  San  Jose,  for  sanl-  j  cu.  yds.  shoulder  material,  16,900  tons 
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BIDS   WANTED  j 

SAM  FRANCISCO.— UnUl  llarch  4.  ; 
2  P.  ii.,  bids  will  be  received  by  the 
U.  sf  Treasury  Department,  821  Mar- 
ketr^St,  San  Francisco,  und*r  8F- 
-46  for  milk  and  water  cans,  f.o.b. 
San  Francisco. 


Trade  and  Telepbooa 

Relocatioii^  ki.abo  fNiortbcm 
Bnuidi,  Oregon  Short  LiiM 


tary  sewers  on  Tully  Rd. 

Specifications   obtainable  from   the 
above  office  upon  payment  of  $10. 


40—        STREETS  AND      • 
HIGHWAYS 

•      •     40 


asphalt  concrete. 

Lincoln  County  —  Spencer  Creek- 
Agate  Beach  section  of  Oregon  Coast 
Highway.  Federal  Project  No.  F-98 
(4).  3.10  miles  grading,  approximate- 
ly 341,000  cu.  yds.  excavation,  780  cu. 
yds.  concrete,  130,000  lbs.  metal  rein- 
forcing, 4900  cu.  yds.  rock  or  gravel 
In  drains  and  base. 

Sherman  County— North  Unit,  Ful- 
ton Canyon  section  of  Fulton  Can- 
yon-Wasco Highway.  Federal  Project 
No.    S-68    (4).    1.30    miles    regarding. 
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BIDS   WANTED 

^. SAN  FRANCISCO.— Untn  Mar.   13,  1 

SAN  DIEGO,  Calif.— OFCCO  Con-    2:30  P.  M.,  bids  wUl  be  received  by   ;;-    "  ~   „ri,„e.-nDroxlmateTv  12  000 
struction  Co..  2650  Cherry  Ave..  Long    the    Department    of    Public    Works,  .  ^^^^J^^K^^^^f'^PP^^f^^^ 
Beach,  at  $833.65€.  submitted  the  low    R^^m  2^2,  City  Hall,  under  Spec.  No.  I  c^^^^"  ^'^e^^J^  tons^phait^^te: 

20,024    for    Improvement    of    Pachecd  '  c-usnea  rocK,   o»   wua   «.  f 
Street  between  42nd  and  43rd  Aves. 
Work  Involves: 

(1)  280  c.y.  grading   (excav.); 

(2)  2000  do    (flU); 

(3)  275  If.   15-ln.  VCP  sewer; 

(4)  35  l.f.  12-lnch  do; 

(5)  80   l.f.   8-lnch  do; 

(6)  140  If.    lO-m.   VCP  culvert; 

(7)  1  each  brick  manhole  complete 

(8)  4   each    brick   catcbbasins   com- 

(9)  Sl^c^h  15x6-ln.  VCP  Y-branches  1  BHdge:H.:z7ldale^^^^ 
(10)  200  Lf.   6-in.   VCP  side   sewers;    ton  Highway.  FedemlP^^^^^ 

new  400  h.p.  water  tube  Doners  wiin    (n)  575    i.f.    unarmored    cone,    curb;  ; 202  (2     4.56  ™"*«  Jf^Jfr/^^'-JS)  ^u. 

auxiliary    equipment    including    feed  |  (jj)  i6,800  sq.  ft  asph.  cone,   pave.;  ling,    oiling,    approximately    T4W  ^ 

water  heater,   boiler  feed  pumps,  oU    (13)  ggO   sq.    ft   2-course   cone,   aide- j  yds-    excavation     2    m    it.    o^m-uu 

burners,  draft  fans,  steel  stacks,  wa-  ^aUc;  (treated  lumber,  drive  «^J«-{"™^S2 

ter  softeners  and  complete  I^rtlnent    (j^j  9  each  water  sei^ces  at  ^^^■^\fl'^,l^Zt£r2&.^  Ty^B^Bhed 


bid  to  the  U.  S.  Navy.  Public  Works 
Office.  11th  Naval  District,  1220  Pa- 
cific Highway,  San  Diego,  February 
13,  for  the  construction  of  new  con- 
nections to  the  station's  existing  low 
pressure  fresh  water  piping  system 
with  branches  and  outlets  on  piers 
No.  10  to  13,  Inclusive;  a  new  exten- 
sion to  the  existing  city  16-in.  high 
pressure  water  main  extending  up 
to  and  including  branches  and  out- 
lets on  Piers  No.  10  to  13,  inclusive; 
new  boiler  house  Including  new  equip- 
ment consisting.  In  general,  of  three 
new  400  h.p.  water  tube  boUers  with 


iphalt 

rial*. 

Umatilla  County —  Weston  Moun- 
tain-McDougal  section  of  Weston - 
Elgin  Highway.  Federal  Project  No 
S-76  (1).  8.00  miles  regarding,  surfac- 
ing, oiling,  also  furnish  3000  cu.  yda 
rock  In  stockpile,  approximately  66,- 
000  cu.  yds.  excavation,  50,000  cu.  yds. 
crushed  rock,  578  tons  asphalt  mate- 

ri&\B.  ^        .    ,, 

Wahlngton      County    —    Campbell 
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2-18/46  I 

BIDS   WANTED 

SAN  FRANCISCO.— Until  lltarch  1, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Treasury  Departmwit,  821  Mar- 
ket St,  San  Francisco,  under  Inv. 
SF-2813-46  for  portable  power  gaso- 
Une  engine  driven  grinders,  f.o.b.  San 
Francisco. 


BIDS:  Buraau  of  Re<})aanatft*», 
Boise.    Idahe.   February  $».   tt  A    M. 

Nat  McDottfsai  Co.,  Sherlock  B\dg^, 
Portland. 

Max  J.  Koney  C*.,  N  120  Ralph, 
Spokana  ^    ^   ^ 

Vernon  Brethem,  8th  and  Orchard 

Avenua 

M.    K.    Bagtneerlng    Co.,    Inc..    Al- 

|»>»»y'  ^  "^  ^..s 

I     Wixon-Oowe,   Redding.  Calif. 

I     Condon  -  Cunningham   Co..   Omaha, 

'  Nebraska  '         * 


43—    MACHINERY  AND 
EQUIPMENT 


Oregon  Re«d«Boe, 
Sen  Anseimo,  Cafif 


^1 


BIDS:    San    Franoleoo    Th*al»«lc*i 

\yno,.^ '     •     4.;  Seminary,  San   Ane»lm,  February  21. 

mn<i  WANTED  **    3  P.  M.  Plan*  by  Arohlteot  Jamea  H. 

^'SAN^I^CRUZ,  Callf.-Untll  Feb-  ;  MItoheH.  407  Sansom*  8t,  San  Fran- 
ruary  18,  9  AM,  bids  will  be  received  1  ^'!?*-.  „  construction  Co..  2«  Mar- 
by  the  City  of  Santa  Cruz.  A  J- '  ,f  g*  'L^'S*?^  ^ 
Miller,  city  clerk.  City  Hall.  Santa .  >t«t  Bt.  ^^J^'Sr^^.  .^^  g^a 
Cruz,  for  a  5-ton  dual  rears,  truck,  •  D.  BFerrero,  81  Belle  Ave.  BMi 
6-cyllnder  engine,   5-ton   chaasls  and   ^*^/f^Z, 


cab  truck,  f.o.b.  Santa  Cms. 
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auxiliary  equipment;  two  250  h.p 
motor-driven  compressors  with  auto- 
matic control  and  pertinent  auxiliary 
equipment,  steam  distribution  system 
from  the  boiler  house  to  outlets  on 
piers;  compressed  air  distribution 
system  from  compressors  to  outleta 
on  piers  and  other  miscellaneous 
work;  Specification  No.  17474. 
Bid  received  were  as  follows: 

(1)  price  for  the  entire  work,   com- 
plete ; 

(2)  amount  to  be  deducted  from  the 
price    stated    under    Item    1    for 


each-    total    $167A«-  1  treated  lumber.  28,300  cu.  yds.  crushed 

(15)  S^mpBui^wltl;  miln,  $396.  rock  or  crushed  grave,  234  tons  as- 

Speclflcatlons  obtainable  from  the   phalt  materials.  ^ 

offlW^of  City  Engineer  Ralph  Wads-        Specifications  ^^tainable  Jrono^^e 
worth.    City    Hall,    upon    deposit    of   of  flee  of  Oregon  State  Highway  Com 
•10  00  mission,  Room  319,  State  Office  Biag., 

*         ■  I  Salem,  Ore.,  upon  payment  of  $2. 

2/18/46  •     40 

TO  PREPARE  PLANS 

PALO    ALTO,     SanU    Clara     Co.,  — "        _  ,  _    ...» >rCD  ANH  CM. 

Calif.— Consulting  Engineer  L.  Cedrlc    41 GAb,  WA1EJ\  \t:„      ^^ 

Macabee,    156   University    Ave.,    Palo  :                             PIPE    LINES 

Alto,  has  been  authorized  to  prepare - 

plans  and  specif Icatlono  for  a  $263,- 


2/18/46 

BIDS  OPENED 

SACRAMENTO,  CaUf .— The  f oUow- 
ing  submitted  bids  to  the  State  Pur- 
chasing Agent   Sacramento,  for  ma- 
terials and  equliMxient  as  follows: 
RE(5.  401372: 

Consolidated  Engineering  Co.,  $82.19.  ^ 

Cal    Mead    Co.,   $56,    f.o.b.    Sacra-    1^ 
mento. 

McDonough  Steel  Co.,  $78. 

Basalt  Rock  Co.,  $92.60. 

Indei^ndent  Iron  Works,  San  Fran 
Cisco,  $70;  awarded. 
REQ.  G-32306: 


Litchfield  Construction  Oa#  721 
Frandsoo  Blvd.,  San  RafaiA. 

Peter  Sartorto,  302  Clementina  St. 
San  Franoleoo. 

B.  J.  Amoroeo  Coostructloa  Co., 
aiOe  Oaiukkle  Ave..  Ban  Fraadaoo. 


Repair  Pier  24, 

Embarcadero,  San  Franotco  | 

BIDS:      Board     of     Stat*     Harber 
Commieeloner*.      Ferry      BMg..      Saa 


Francisco,  February  21,  3:10  **•"*:. 
,  Ben  C.  Gerwiek.  inc.,  112  Market 
iSt,  San  Franci»co. 

Ocean   Constructors,    186    Stockton 


Sutter    Orchard    Supply    Co.,   f.o.b.  !  g^     g^^^  Francisco. 
Nevada  City,  $.0945 ;  f.o.b.  Yuba  City  \     Healy  -  TlbbitU    Construction     Co^ 
In  tanks,  $.072;  In  drums,  $.082.  Hqq  Evans  Ave.,  San  Franclaoo. 

H.    Earl    Parker,    Marys vUle,    f.o.b.  •     j£   3    McGowan,   Inc.,   820  Market 
MarysvlUe,  $.072  truck* ;  $.082  drums.  ;  g^    g^^  Franclaca 

I     Case    Construction    Co.,    Box    410, 

2/18/46  I      •     «iAUimeda.  «    «    „       -^^ 

BID  OPENED  ^1     J.  D.  Proctor,  Inc.,  P.  O.  Box  247, 

SAN  MATEO,  SANTA  CRUZ  and  ;  pp£„^  Richmond  StaUon,  Richmond. 
SANTA  CLARA  COUNTIES.  Calif.—  ;     cilnton   ConstrucUon   Co.,  928   Pol- 


—  !  Kiomquist  Oil  Servrlce,  Redwood  City,  j  g^n,  g^ 
"•at    (1)    $6,   $6.65  overtime   (2<1K)0  gal- 1 


San  Francisco. 


the  omission  of  certain  steam  and  j 000   street   paving    and    Improvement    d|os  WANTED  Ions),    $5,    $5.58    overtime    (1000    gal- | 
.-^    -1,.   iinoQ   ao   rnverad  I «^.  «>.»  <-<f„ /v#  0.1^  a  w»                OAKLAND,   Alameda   Co.,   Calif.— iiQ^es).  and  (2)  $2  (1600  gallons),  sub'- 1 
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2/18/46  • 

LOW     BIDDERS 

CENTRAL  VALLEY  PROJECT.— 
Following  submitted  low  bids  to  the 
Bureau  of  Reclamation,  Denver,  un- 
'  der  Spec.  1145  for  four  50x50  ft.  reg- 
ulating gates  for  Installation  In  the 
spillway  at  Keewlck  Dam.  Kennett 
Division,  Central  Valley  Project  for 
shipping  point  and/or  Redding: 

American  Bridge  Co..  Denver,  $217,- 
872  fob  eRdding;   net. 

Coppers  Co.,  Baltimore,  Md.,  $248,- 
000  fob  Baltimore:   net 

Consolidated  Steel  Corp..  Los  An- 
geles, $231,950  fob  Los  Angeles;  net 

Readwell  Constr.  Co..  Midland.  Pa., 
$368,636   fob    Midland:    net. 

2/18/46  *     3* 

BIDS  WANTED 

CENTRAL  VALLEY  PROJECT, 
Friant,  CaUf.— Until  March  29,  10 
A  M..  bids  will  be  received  by  the 
Bureau  of  Reclamation,  Friant,  Calif., 
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compressed  air  lines  as   covered  j  program  for  the  City  of  Palo  Alto, 
under  Alternative  A; 
(3)  amount  to  be  deducted  from  ^®  '  ^fw^.g  — ^ 

price  stated  under  Item  1  for  the  I ^/W40  ^^^   ^^^^^   ^^y    ^^wx^-t—.    -— --'  i  wignway.   -ewi    y»u   i^«o    «t^.,   .^ g 

omission  of  one  bay  of  ^be  boUer  j  BIDS  wanted  'District  Daniel  Read,  secretary    "2  i  p^^^^^        f^^.  ^^e  rental  of   (1)  one, 

house  and  omission  of  ^^^  Poller  ,     STATE  OF  (3REGO^.  ^ntU  Feb^   J^  Oakland,  under  Pro.  LS-348   ^^   ^^^    bituminous   distributors    and; 

covered  under  Alternative  B.    2«.  9  A  M.,  Dias  wui  oe  received  oy    ^ot  ..^^        ^f   2-in..   4-in.,   6-in., 

KiH?,T^mitted  were:  the  Oregon  State  Highway  Commto-  ,  for   ^1«„^"*",°°    °  t  Iron  water  mains 


AitLuicuo.    v^v.,    ^""  ""       I  longs;,  ana  \a)  ♦^  v^ow  goaiwi.o/,  o-w- 

As    previously    reported,    untU    Feb.    ^^g^  only  bid  to  the  district  engl-  . 

40   27    5 :30  P.   M,  bids  will  be   rece  yed  i  ^^^     j^hn    H.    Skeggs,    Division    of 

>bv   the   East    Bay    Municipal    Utility  i  j^j^way.   2001   Van   Ness    Aye.,   San 


OFHCL\L  PROPOSAL 


34*— Inetall   C.   I.  Water  Maine 


as 


Th7  bli.  submitted  were:  i  l?'  °^'«°b"  c'f.i^vw*  P^'utL'^Sii^lM  !  S-lnl^Tw-m"  c^t  Iron  water  n^^^ 

The  work  Involves: 

Schedule  No.  1 
InstallaUon  of  4-ln..  6-ln.  and  8-ln. 


N. 


P     Vin    vllkenburgh.    30  days  1  "on  as  follows 


(1)   $008,640.   (2)   $76,000,   (3)  $41,875 
M.   H   .Golden   Ck>nstructlon  Co.,   5 


2/18/46 

BIDS  WANTED 

LOS  ANGELES,  Calif.— UnUl  Mar. 
18,  1  P.  M.,  bids  win  be  received  by  ;  ,  **"   **   ■^1'^/ii^  ~i9\  tRAAHtL  (.'I)  S4& 
the    U.    S.    District    Engineer   Office,  i^ays  ^P  $911,000,  (2)  $83,446,  (3)  $4«, 

751  S.  Figueroa  St.    Los  Angeles^  for  ,  ^J^  Engineers.   Ltd.,   10  days, 

^nrnv.m'^n^^Vl  «li'%t°f«  *li?^^  (2)   $75,000.   (3)   $43,000. 

Improvements,   Alisto   St.   to  Alham-        ^      .   .    ,    pinino-    *    Kn?lneerinf    — ■  --   -  ».»»»»."- 

bra  Ave.,  river  mile  22.2  to  river  mile  [     ^8!?*=  J^®^  ( i )   mL (5o    (2)   $67  000,  'ft.  trestle  superstructure,  38  ft  long   ^outy 

22.9;  Serial  149.  iT^r^MT       k  >   *      ,      >  >         , „«..„„f,.r.«  ...   ,, 

The  project  involves  the  construe- 1  ^^'   ♦oo,oo«.         ^ 

tion  of  4100  lin.  ft   of  river  channel } 


Douglas  County  —  State  Project 
Construct  new  bridge  over  Coffey 
Creek  on  TlUer-Trall  secondary  high- 
way. Approximately  15  cu.  yds.  struc- 
tural  excavation,  5  cu.   yds.   class   A 


(2)  one  bituminous  tank  trailer  to  i 
be  used  In  conjunction  with  either  1 
distributor  for  approximately  280 , 
hours  of  work  each  at  variable  loca 


NOTICE  TO  CONTRACTORS 


Sealed    proposals   will   be    received 
at  the  office  of   the  East  Bay  Mu- 


hours  of  work  each  at  variable  loca-      .  .      ,    Utility    District    Room    206, 
tlons  In  San  Mateo,  Santa  Cruz  and  gixteenth   Street,   Oakland.  CaU- 

Santa  Clara  counties  for  weed  spray- ,  ^^^j^    ^^^^^   j.jq  pj£     Wedneeday, 
Ing  and  spread  liquid  asphalt  ;  ^^^J^gy  27  ,1»4«,  and   will  at  that 

• I  ihour   be    opened,    for    Installing   ap- 

>  cu.   yds.   Class   A  ■     installation  of  4-in..  o-in.  ana  o-m.    2/18/46  '       *     ♦S    proximately   22.870   linear   feet   of    2- 

concrete,   200   lbs.   metal   reinforcing,  \^ater  mains   in   East   Oakland.    San  ;  p^^^^^  j  i„ch.  4-lnch,    6-lnch    8- Inch  wad   10- 

22  M  ft  b.m.  untreated  lumber,  184    Leandro  and  Castro  Valley,  Alameda .     ^^g  CRUCES,  N.  M.— The  follow-    Inch  diameter  cast  Iron  water  »»»»■ 
ft  trestle  superstructure,  38  ft  long   couty.  .  .         ».  '  Ing  submitted  bids  to  the  Bureau  of    In  Contra  Costa  and  Alameoa  coun- 

span  superstructure.  /  (1)  1348  cu.  yds.  excavation  of  trencB,  j  j^^^^^^^j^^^      Denver.     Colo,      under   ties,  California  ,„„„,..»•  of  ner 

Douglas    County —  Federal    Project  |         jg.m.  minimum  width;  g  j^^   ^jg  j^^  furnishing  and  de-  I     The  general  Prevailing  rate  «  P*^ 

,  JNo.  S-SO  (1).  5.79  miles  grading,  sur- ,  (j)  50  cu.  yds.  extra  excavation  out- ,  j^>^^^^      ^^^    ^^    ^^    ^^    shipping   diem  wages  In  the  locality  in  wniM 

improvements  and  appurtenant  work.  1 2/18/46  86  '  facing    and    oiling;    also    f  umUhlng  |         side  main  trench;  I  point  or   f.o.b.    cars    at   Las    Cruces,    the    work    Is    to    be    P«f*°™*^^^J 

The  channel  Improvement  consists  of  Ip,  ^nnED  [approximately  2600  cu.   yds.   crushed    (gj  2523  Un.  ft  install  4-in.  cast  iron  •  »^   ^    ^^   ^^^   option   of   the  bidder,    laborers   and   each   craft   or   type    oi 

construction    of    reinforced    concrete  1     "7  r^^    ANGELES     CaUf —The    Los  '  material     In    stockpiles,     Mllo  -  Tiller  i         pjpg ;  'three   (3)    500-kv.a.,   110.000  delU-   to    workman    and    ^n**^"*"'^    °*^  „..,!, 

slope  paving  on  the  riverbanks.  with  L  ^f^^  ^Ity  Bureau  of  Engineering,  :  section  of  TlUer-Trall  Highway.  Ap-  [  (4)  4107  Un.  ft  Install  6-ln.  cast  ^^on  ^^^^^^^^   ^-volt    and   7200/12,470    Y-  ,  execute  the  contract,  ;jf,<»  Jf  *^f^°''"" 
parapet    walls    and    berm    paving    at  ■       ^d    Aldrich,    city    engineer.    City  I  proximately    80.000   cu.    yds-    e»?»y»-  -*--• 

»h»  ton    r'r>nrr*>t#>  nier  extensions  and  U,    ,.    »  __    . , 1. ^^.^  «i»no  \  tinn     54    ow.    vds.    concrete,    1*UU    loe 


uer-xio."  xx.gu,,*^.  ^r      (4)  4iu<   lui.  lu  hibmi."  ^  •— 12400/4160   Y-volt    ana    r-Riu/ ii4,«  «v    1-  ,  execute  uic  v,x/u«-.v.w,  — ,.    ,:  °^,  „_,» 

89.000   cu.   yds.    excava-.  pipe;  1  ^^j^     single    phase    60-cycle,    oU-lm-    prevailing  rate  for  legal  holiday   ana 

the  top.  Concrete  pier  extensions  and  1  HaTl.~L<;s~X^Feles7has  retried  plans  j  tlon.    34   cu.    yds.    concrete     UM   Iba  |  (5,  24O  Un.  ft  Install  8-ln.   cast  iron  |  ^^^^       self-cooled,     outdoor     type    overtime   work  _^:^r'^l]^K^,^^c.2^or. 

connecting  walls  will  be  built  for  the   ^  ^,^,^  harbor  for  9300  pleasure  !  metal  reinforcing.  24,000  cu.  yds.  pit    ,  pip^ , 

"  ■  ■  topping,  8700  cu.   yds.   **'    (6)  1000  lbs.  Ins 

wUr8l.^(ar"d7;;iensro*^nT  f or  l^wTd- j  t^n^"  as'phaU^m^ate^SJ '_  ^      a)  l^^^^^'^yds.    InstaU   concrete    pipe 


the  top.  Concrete  pier  extensions  and  .  xj«jj   l,o8  Angeles,  has  reported  pians  1  xion,    o»   v;u.    ^v.^.    ■^""~- — -    ---'  ^7*    I  v*»'  *■«"  '*"■  ^^   — — • '  merseo.      seii-cooieu.     <Ju>.M^^'^■      -.^t^    uvc.w..^.^    "'Y   .....K^i/i/^tiftna   on 

Jir  a T^cM^rbor  for  9300  plewure!  metal  reinforcing  pipe;  ,  .  transformers  for  Installatlott   at  the   in    the    plans    and    specifications   on 

Union  Pacific  and   Southern   Pacific  1^,^^*  ^fj^i^i*  ^^  a  horsesho?  shape,  ,  run  gravel  topping.  8700  cu.  yd»-  ^f    (g)  looo  lbs.  Install  extra  valves  and        ^^j^^  ^^^^  substation,  Rio  Grande   fUe  with   the   Secretary  «'  ^f^ 

bridges.  Other  work  Includes  the  re-    hRvintr  an   Inland   reach   of   6500  ft,  1  crushed  rock  or  crushed  gravel,  170  ,         futlngs;  ._' Project  New  Mexlco-Texaa.  'trict.  are  referred  to  and  Incorporate 

I     Westinghouse  Electric  Corp..  Den- !  herein.  -,- v  ha 

Colo.    $5745.60    each,    f.o.b.    La.;      Specifications  (Nc.LS  ^)  may  be 

obtained  at  Room  406  of  the  office  01 


MASTER  GASOLJNE  GENERATORS 

Portable 
Lighting  Plants 

From 
650  Watts  to  IS  KW 


bridges.  Other  work  Includes  the  re-  :  having  an   Inland   reach   of   6500  ft,  |  crushed  rock  or  crushed  gravel,  170 

placemnet   of  wooden   subdraln   riser  ,  ^j^^  similar  dimensions  for  Its  wld-    tons  asphalt  materiaL 

hoods    m    the  Invert   with   cast    Iron  i    ^       ^  j^  ^.Quid  be  connected  with        Hood   River  County- Federal  l^J-  anchors;  ,  „  --  v  <«    mr.    I  ver,    Colo., 

hoods,    construction    of    fencing    on  ,  J»;  JJ^^  ^y  a  centered,  unobstructed    eet  No.  S-232  (2     2.2  ^Uee  grading,    (g)  1540  un.  ft  InsUU  77  %-ln.  cop-.^^^^    ^^^ 

cjiannel    walls,    and    the    installation  !    j^j  -qA^  ,^   lone  and  800  ft  wide    surfacing  and   oiling  of   Woodworth  1         per  services;  '     General     Electric     Corp.,     Denver,    ttie  District 

of  corrugated  metal  pipe  drains  with      ^  j^         ^  anchorage  basins  sepa-    Acres-Parkdale  section  of  HoodRlver  .  (g)  190  sq.  yds.  pavement  over  trench  ;  ^^^q^    f^^    Las  Cruces,  net 

appurtenant    concrete    outlet    «rtruc- .  ^^^'^/^rom  each  othfr  by  land  sec-    Highway.    Approximately    40,000    cu. ,  with  penetraUon  type  macadam.  |  ♦  

ture.  Principal  features  of  the  work  i  .=  -.he  nrooosed   roads  would   go    yds.  excavaUon.  30  cu.  yds.  concrete,  1  .     ».     - 

.„^...^^.  1-iirHn.r   «it*»  anrt    removing  I  "o"^  T'}®  P'^°P^*~^  "*^?L„°„  _f "    {qq   jbg     metal   reinforcing,   40   M   f t  i  Schedule  No.  2 

bm    untreated  lumber,  11,900  cu.  yds.  I      Installation  of  6-ln.  and  8-ln.  water 
crushed   rock,   164  tons   asphalt  ma-    mains  In  Richmond  and  Kensington, 
rial  Contra  Costa  County, 

beach    widening   in   the  general   pro- I      Morrow    County  -  Federal    Project    (1)  629  cu.  yds.  excavatlo  of  trench, 
beacn   ^^laemng  in  tne  geneiTw  pru    I  9.93  miles    regradlng,  i         18-In.  minimum  width; 

I  fh^^e  dJve?opment'  f'^m  El  Se^S^do    surfacing  and  oiling,  also  funSTsofi) ,  (2)  50  cu.  yds.  extra  excavation,  out- 
!  S°¥opaCTi";onT    whfcTLos  I  cu.    yds  "cnished   -k   ^n   stockpll«i.  1         side  main  trench  ; 


appurtenant    concrete    outlet    struc- 

ncipal  features  of  the  work  i  ^j^^g    ^^^  proposea   roaas  wouia   gu    y^=.  .-..».»"-".  --  .-    .—     ^  vr   ft  ' 
include:  Clearing  site  and   removing  ^i^gi^^olmd  the  horseshoe  and    190    lbs.    ™etal   reinforcing    40   M   ft  , 

obstructions;    excavating   and    back- I    .^/    ^^^jnoblles   access   to   the   an-,""    *--*  i..-K«r   n  ano  rn    vd«.  . 

fUllng;    driving   steel   bearing   Pllee :  ,  chorage  basins. 

constructing  reinforced  concrete  slope  ;     ,j,^^  harbor  project  ties  In  with  the    terial 


i_^^i^~>tf^ 


Generate  Yov  Owm 
Electricity  Right  on  Jdb 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St  «=""•':-'"  "**'-'!'•      Ph.  MArket  1651 


Corner  of  Natoma 
SAN    FRANCISCO 


Prospectivi 


l°nglrjn^srjM„nTcaI?^To.n'^'Cx.rgto„Vs"jrr;n.s  action  o,  L^^  ;  ,3,  .301  li..  ft  ,„.U«  ^.o.  e«t  Iron;; 
,„tL,t«J,  _Th,    propose.     wldenl^J    ine2,°-f.'^°.?'ervU„^„''"^'Sf'?,ri,..frf  ' 


I     Improve  Landing  Fieldi, 
St.  George,  Utah 


1 


DANIEL  RBAD, 

Secretary. 

Oakland,  California, 

February  14,  1946  ^   ..^     v 

(Dally  Pacific  BuUder) 

(Feb.  18.  1946) 


EMPLOYMENT  SERVICE 


inierestea.      ine     propoueu     wiueuius  ...s-"" — «»         .'^fi/CwT    oa  qaa   «.. 

would  add  900  ft  to  the  present  width  22.000   cu.   yds.   «cavatlon    29-300  cu. 

I  of  the  beach  in  front  of  the  harbor;  yds.   rock,  478  tons  asphaU  materiaL 

I  other  sections  would  be  widened  up  This  project  may  be  bid  to  comblna 


I  to  1200  ft 


38— ELECTRIC  LIGHTING 


tlon   with  S.   Spring-UmatUla  county 
line  project  In  Morrow  County. 

Morrow    County  —  Federal    Project 
No.    S-83    (1). 


!      BIDS:    Civil    Aeronoutio*    Adm^nU- 

(4)  590   Un.   ft   InstaU   8-ln.   cast   »«>o  ;  tratlon.   1500   ♦th    St,    Santa    Wonloa. 
pipe;  .  .  ;  February    18,   10  A    M.;    Pro    »-4*-iai. 

(5)  1000  lbs.  Install  extra  valves  and  ,  _     . . 
fittings;                                               I     Brown    Coaatructkm    Co, 

(6)  5   cu.    yda   Install   concrete  plpejcolo. 
anchors;  I     W.  W.  Clyde,  SprtngirUle,   Utah 


For  further  Information  raflarrflng 
poettlona  listed  untH^r  thlt  ci&»e'«c«- 
tion  address  Newton  D  CooK.  Mao- 
aflcr,  Engine«ring  &o-oiet»««*  Person- 
nel Service.  57  Pott  St.  San 
oiaco. 


Fran- 


i:a^£.\«ll\l\«     LiIVariIU^\a    i         ".      ,"\     dinner     nlao    fumUh     9000 
TRANSMISSION  LINES  ;  J^ yS^^crul^^'  roST  InTt^^lcpS^ 


EQUIPMENT 


I  2/18/46 

'contract   AWARDED 


38 


S  Springs-UmatUla  county  line  sec- 
tion of  Lexington-Echo  Highway.  Ap- 
proximately 18,600  cu.  yda  excava- 
tion, 28.000  cu.  yds.  crushed  rock,  486 


TECHNICAL  PERSONNBU  Oa 
MechL  designer,  exper.  oa  compl«x^ 
mechL   movements;    (b>    aeronauUcai 

-- services ;  ^  i  Salt  Lake  City.  Utah.  I  '"^J^^J'^I^^tl  '.Th'Tptlli 

tockpUes,    (8)  160  sq.  yds.  pavement  over  trench  j     yinnell  Co..  1145  Westmintoter  Are.  ,  ^_^^}^3.^±ITa:^^   fcr    structural 


9.KS    miles    regradlng,  ;  (7)  75  Un.  ft  Install  5   %-ln.  copper  i     Qibbone  it  Reed  C.  250  ^    Srd  S., 


with   penetraUon  type  macadam.  Ulhambra,  Callf  |S^g     Pumt^Tu    m«     Salary 

Carl  E.  NelBon.  I^gax^  Ut^  i^^Eali    Bay     S-515.    N>wtoo    D- 

Schedule  No.  3  I     oiof  Nelson  Constr-ucUon  CSo,  P.  O.  |  open.  ^^l^^J-  ,^  »~ncl«». 


Installation    of    2-in.,    4-ln.,    6-ln.,  '  go,  267.  L<:)gan   Utah 


Pl^STERlNG  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  "  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAl-  LATH  -  PLASTER  BOARD 

Dtatributort  for 

J.  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Pbone:  SUtter  4696 

CERTAIN.TEED  ROOFING  PRODUCTS 


a 


celved   February  1. 
of  |10. 


P.    O.     Box 


1  MODtgom- 


SAN    DIEGO    Calif -Flschbaek   &  '  tons'   iphalt    materiaL    This    project   8-ln.  and  10-ln.  water  mains  in  Orinda       wickey  Engineering  &  Cx>nHtructlon 
M^r^  In?^  W  8th  Tt    I^  An-    mil  b^  bid  In  combination  with  liex-    and  Saranap  districts.  Contra  Coata  i  co..  Field  Houae,  College  HU .  L^gan. 

,  geles,    at   i684,000   awarded    contract    Ington-S.  Springs  Project  In  Morrow   County.  I  Utah. 

i  by  the  U.  S.  Navy,  Bureau  of  Yards    County.  .      wi     ..  i^ 

I  &    Docks.    Washington,    D.    C.    Feb.  i     Specifications  obtainable  from  the 

!l3  for  the  construcUon   of  additions    Oregon   State  Highway  Commission. 

I  and  alterations   to  the  existing  sta-  j  State  Office  Bldg.,  Salem,  upon  pay- 

!  tlon     electrical     distribution     system  '  ment  of  ^. 

I  and    new   facilities    to    provide    ade-  ■  — 

quate  electrical  services  and  outlets  j 

!to   Piera   Nos.    6  and   8,    San    Diego;    2/18/46  «0 

Spec.  No.   17543.    The   bids  were  re-    BIDS  WANTED 


CLARK  COUNTY.  Nev.— UnUl  Feb. 
28,  1 :30  P.  M.,   bids  wiU  be  received 
by  the  State  of  Nevada  Directors  of  • 
'  the  Department  of  Highways,  Robert  ' 
2/18/46  •    38    A,    Allen,    state    highway    engineer. 

BIDS  OPENED  |  Heroes'  Memorial  Bldg..  Caraon  City, 

PORTLAND.  Ore.— H.  H.  Walker,  Nov..  for  construcUon  of  18.842  milea 
1323  Venice  Blvd.,  Los  Angeles,  at  of  state  highway  In  Clarit  County 
$69,932.70.  submitted  low  bid  to  the  from  a  junction  with  U.  S.  96,  ap- 
U.  S.  Department  of  Interior,  Bonne-  proximately  one  mile  north  of  the 
vlUe  Power  AdmlniatraUon,  L.  C.  Nevada-California  state  line  to  Davis 
Stewart,  procurement  officer,  1300  Dam.  Route  77,  Section  A 
NE.  Union  Ave.,  Portland  8,  for  fur-  Bkl  opening  date  was  previously 
ntahlng  all  labor,  certain  materials  reported  Incorrectly  aa  Mar.  1.  Wage 
and  performing  aU  work  for  conatruc-  rates  must  not  be  leea  than :  on- 
tlon  of  Albany-Toledo  115-kv.  wood  skilled  labor,  $1  per  hour;  labor,  in- 
pole  transmission  Une,  beginning  at  termediate  grade,  |l-»  per  hotir; 
the  structure  identified  as  A  T-2/0,  skUled  labor.  $1.80  per  hour. 
approximaUly   two   miles   north weet       The  work  Inrolvee: 


(1)  2096  cu.  yds.  excavation  trench,        Gam     L.     Moody, 
18-ln.   minimum  width,  for  pipe    Korth  Holiywood. 
up  to  and  including  8-ln.;  t     Utah  Con«tru«tlon  Ct 

(2)  791   cu.  yds.    excavation   trench,    ^jy  gt.,  San  Fraaciaco. 
24-in.  minimum  width  for  10-ln.    4. ______ 

pipe:  ,.  '  '  Store  Building,  Brod«rick 

(3)  50  cu.  yda  extra  excavaUon  out-  ;       ^^^  -    ^^»    -     -    •  - 
side  main  trench ; 

(4)  250  Un.  ft  InsUU  2-in.  cait  Ipoa 
pipe; 


'  Cook.  57  Poet  St,  San  Franclaoo. 

TRANSITMAN  for  genL  land   sur- 
veys.  Salary  about  I3M  ™%«^™^ 

S-602,    Newton   D.  Cook,   5.    I*o«t   »^ 
San   FracclBCO. 


Street,  OiJilana,  Calil. 


DRAFT)«MAN.     g«l.     «*^     *?«?!«• 

e.-xt>er  for  municipal  work.  Perm. 
1300  mo.  Eaat  Bay..  S-5M,  Newton  D. 
cook.  57  Post  St,  San  Franclaoo. 


STRUCTL.    DB-SIGNEP^    exper..    o» 
„,^.  BIOS:     ArchltecU     Milker'    A     War-    preparation     of     s-t*el     «"^d     ootjcrete 

(5)lJa7'lln.ftlnstaU4-in.ca.tlron    necke     Fin.nda.    Cej.fr    Bto«,    Oak-    dealgn  dr^lnga  S^L  ope^^ 
,  Hand.    February   26,  2  P.    M.  claco.  S-580   Nev.ton  ia  ».>«>■,  w. 

(6)  i^'un.  ft  Install  6-in.  cast  iron'     Erbentraut   A   Summera,  4iM  Sixth  .gt.,  San  Frandscc 

T.ITMI-  St,    San    Francisco.  !  — ■        TZTZ^Z^     rtvaimd 

„,  gw  «.  U..U..  8..n.  «,. .-  '^^^^^Hup.  .:s  H.nw  «^  '  ^IT^obI.^^^^^^ 


iron  pipe;  ,  ^ 

(9)  1000  Iba  Install  extra  valves  and 
fittings; 

(10)  5  cu.  yda  Install  concrete  pipe 
anchors ; 

(11)  75  Un.  ft  InstaU  5  %-ln.  copper 

AttTViCCfl  * 

(12)  ao  sq.  yda  pavement  over  trench 


Stolte.   Inc..    8451    San    Leandro   St,  ^  FrancLaco 
'  Oakland. 

'      John   M.   BarUett,   1706  Parker  St, 
'  Berkeley. 


MINING       ENGINEER,       familiar 

erKOicv.  With  gold  mining  or  milling,  for  perm. 

Empire  Con.-)tr.  Co..  Ltd.,  t*4  Har- !  ©oonection    with     good     proafiecta    to 

rtet  St.  San  Franclsca  j  proa'cn    ground    Married   nwn    prefd. 

Kd  StahL  Salary  opeo-  Location  South  America; 

Wsq.  yaapav«n««u»^.  ™^  hdq«     cJSomla.     S-565     Newton    D. 


« 
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DAILY     PACIFIC     BUILDER 


Biiilcliiiig  Permifey  Coimlraiclg? RecorJecl  Hlotices 


BUILDING  PERMIT 

Applications 


SAN  FRANCISCO 


ALTER  BAKERY,  160.000;  SW  York 
and  Alameda;  owner,  ContlnentaT 
Baking  Co,  1501  Bryant  St ;  builder, 
G  P  W  Jensen  &  Son«,  Inc.  320 
Maricet  St 

FOUNDATION  FOR  OFFICE  BLDG., 
$30,000:  NW  California,  and  Bat- 
tery; owner,  J  R  CabUl,  206  San- 
some  St;  builder,  Cahtll  Bros,  206 
Saasome   St. 

ALTER  STORE,  |20,000;  NE  Idarket 
and  Stockton  Sts;  owner,  Roos 
BrM,  premises;  builder,  W  C  Tait 
Co,  461  Market. 

l-STORY  FRAME  STORES,  |12,000; 
E  Church  175  S  15th  St;  owner, 
California  Plun^Jlng  &  Steam  Sup- 
ply   Co»   2060   Market   St;  day   work. 

ALTER  DWELLING.  |1750;  315  San- 
ta Ana;  owner,  Paul  R  Eberhardt, 
prem ;  builder,  L  J  McDermott,  27 
Hollywood  Court 

ALAx:.xt  u  WELLING.  |1000;  1923 
Bush  St;  owner,  Y  Morloka,  2048 
Market  St;  builder,  Ira  W  Cobum, 
2048  Market  St 

ALTER  DWELLING,  $1000;  Athens 
St  75  NE  Russia;  owner  and  build- 
er, Albert  Ducoumo,  3431  25th  St 

ALTER  FLAT,  $1000;  564  2«th  Ave; 
owner,  A  Turner,  1110  Balboa  St; 
day  work. 

ALTER  PLUMBING  SHOP,  $1000; 
421  Argxiello  Blvd ;  owner  and  build- 
er, E  Sugarman,  3624  Geary  St 

ALTER  STORE,  $1000;  576  Folsom 
St;    owner.    Peerless    Electric    Co, 


Bernard  Cantur  and  Sara  Hyman, 

Feb.  15,  1946— Ptn  Lot  175,  Map  Re- 
subdivision  of  Block  D,  Meek 
Estate  Orchards,  Hayward,  Calif. 
Bertha  B  Mcintosh  to  purchasers 
under  contract,  Curtis  W  and 
Sarah  S  Roberts. 


Liens  Fileil 


ALAMEDA  COUNTY 


Feb.  13,  1946—6737  and  6739  Moun- 
tain Blvd,  Oakland.  Charlea  A 
Frazer  vs  Robert  O  and  Mabel 
M  Dalton — 


ADD  TO  RESIDENCE,  $1500;  Por- 
tola  Rd,  Portola;  owaer,  Stanley 
Morshead,  Woodside;  builder,  F  S 
Marshall,  909  Ashbury  St.  San 
Francisco. 

RESIDENCE,  $4500;  Northumber- 
land Ave;  owner  and  builder,  R  M 
Nellna,  160  Northumberland,  Red- 
wood City. 

CLUBHOUSE,  $25,000;  private  road, 
next  to  California  Country  Club, 
South  San  Francisco;  owner.  San 
Mateo  Coudty  Sherlfrs  Posse,  2060 
Selva  Ave,  San  Francisco;  builder. 
N  E  Johnson,  2080  Selva  Ave.  San 
Francisco. 

RESIDENCE,  $10,000;  Halght  St, 
Menalto  Park;  owner  and  builder, 
A  Culazzo,  315  Si»ring  St,  Redwood 
City. 

RESIDENCE,  $14,000;  Hermoso  PI, 
Brookdell ;  owner  and  builder.  Pa- 
cific Homes,  Inc,  Redwood  City. 

ADDITION,  $3000;  Bl  Camlno  Real 
(Sapuchino  Manor) ;  ovrner  and 
builder,  H  J  Drotliff,  Millbrae. 

RESIDENCE  $7000;  Lakemeade  Way 
Highlands  of  Emerald  Lake;  own- 
er and  builder.  J  Q  Herbaugh,  572 
Victory  Ave,  South  San  Francisco. 

STORE,  $35,000;  El  Camino  Real, 
Millbrae  (Manor  No  1);  owners,  S 
Basin  and  H  St  John,  604  Burk- 
nell  Dr.  San  Mateo;  builder,  J  N 
Basin,  179  Douglas  St  San  Fran- 
cisco; plans  by  Oscar  R  Thayer, 
4257  Cabrillo  Ave,  Burlingame. 

BOILER    ROOM,    $1000;    Mlddlefield       ^^„„   _        „  k,      * 
Rd;  owner  and  builder.  Frank  Win-    ^  ^^  San  Pablo  Ave;   owner, 
ters,  642   2nd   Ave,    Redwood    City,   ^^^'^l'  ^^^  Haynes ;  centnU  furnace 

ADD  TO  RESIDENCE,   $1200;   Glen 


8753  204  Peninsula  AVte;  owner.  Claremont  Press;  contractor,  Con- 
Gilbert  Plov;  contractor,  Asboc  E^ec  rad  Elec  Co;  outlets;  switches;  fix- 
&  Mech  Co;  11  outlets;  13  switches;    tures;    plugs. 

10  plugs.  I     35532     361   14th  St;   o-wner,  Cheney 

8754  130  Pinehurst  Way;  owner,  Bros;  contractor,  T  L  Rosenberg  Co; 
Heineman;  contractor.  Star  Elec  Co;    alterations. 

service.  i     35533     Foot  of  14th  St;  owner.  Ro- 

8756     250   Texas   St ;    owner.    Mar-  ,  senberg   Bros ;    contractor,   T  L  Ro- 
coni;   contractor.   Star  Elec  Co;   two    senberg  Co;    1   outlet 
outlets;  4  plugs.  }     35534     801    Jefferson;    owner.    Pa- 

8756  821    Harrison ;    owner,    Leh-  '  cif  ic    Industrial    Products ;     contrac- 
m&nn    Lltho  Co ;   contiuctor.    L   Ray    tor,  T  L  Rosenberg  Co ;   1   fixture. 
Moser;    5   outlets;    service;    motors.    |     35535      1819    Wood    Street;    owner, 

8757  1920  Irving  St ;  owner,  San  ;  Schrader ;  contractor,  T  L  Rosen- 
Carlos  Liquor  Store;  contractor.  Ace ,  berg  Co;   1   plug. 

Elec  Co;  1  outlet  35536     3409  Piedmont  Ave;   owner, 

8758  678  Turk  Street ;  owner,  Mer-  !  Drinkward ;  contractor,  T  L  Rosen- 
cury    Dental    Lab ;    contractor.    Ace  j  b«Tf  Co ;   alterations. 


Use  "Biulderads^- 
Thity  BriBg  Resahs 


Elec  Co;    service;    motors. 

8759     68   Ist   St;    owner,    Jas    Alt- 
1138.60    man  Co;  contractor.  Ace  Elec  Co;  1 
switch ;  2  plugs. 

6T60    496  9th  St;  owner,  Flemming 
contractor,  Old  S  F  Klec  Co;  

8761     371  3rd  Ave;   owner,   Larra 
bum;  contractor.  Old  S  F  Blec  Co; 


Fiiniace  Permits 


OAKLAND 


way,   Palo   Alto  Park ;    owner  and 
builder,     Madeline     Rockstal,     2301 
Glenway,  East  Palo  Alto. 
RESIDENCE.   $5000;    Jefferson    Ave, 
Highlands  of  Emerald  Lake;  own 


er 


and   builder.   J   W  Feazell.   P  O    ^^^}^^ 


2035  46th  Ave;  owner,  Chicomer; 
dealer,   K  Johnson ;    central. 

1460  Fruitvale  Ave;  owner.  Ham- 
man  ;  dealer,  A  A  C  Htg  Co ;  central. 

4537  Davenport  Avenue;  owner,  L 
Acosta;  dealer.  A  &  C  Heatln^^  Co; 


Box  666,  Redwood  City. 


1569   79th   Ave;    owner.   A  Correa; 


premses;  builder,  Koenig  Bros,  208.     „„^  ^^,  ^^^y^,,^ —  ^..j.  u     ,         a     o^   ^   «     ^^        « 

Dorland.  RESIDENCE.  $3000 ;  Ulac  Lane,  Palo   dealer,  A  &  C   Heating  Co  =   "*^„ 

ALTER     DWELLING,      $500;      1705  |      Alto  Park;  owner  and  builder,  Neil     .  ^\^    ^  ™^'  , ^    ;,  ^ichealson , 
Baker  St;  owner  and  builder,  R  P  |     c  Mulford,  873  S  10th  St  San  Jose.  .  ^®*i5^'  ^-X!  ^**°°  ^  ^^^^-    „   ,^ 
Stewart  premises.  I  ADD  TO  RESIDENCE,  $6000;  Can- i  ^  ^^^    1,'}^^  „  .^'^  ow*»«r,     Balton; 

ALTER    DWELLING.     $500;     1509%  |     ada  Rd,  Woodside;  owner,  Thomas  ,  <^«?^?£'  ^  W  Roland;  floor, 


Geary ;    owner   and    builder,   Eklgar 
Lee  Roland,  1511A  Geary  St 


OAKLAND 

REPAIRS,  $750;  7209  Greenly  Dr; 
owner.  N  C  Roberts,  prem;  con- 
tractor, Wallace  A  Peterson,  7127 
Weld    St. 

ADDN  and  alterations,  $1772;  2633 
77th  Ave;  owner,  C  Loudahl,  prem; 
contractor,  Wallace  A  Peterson, 
7127  Weld  St. 

ALTERATIONS,  $500;  605  E  23rd 
St;  owner  and  contractor,  Lillian 
Cramer,   premises. 

ADDITION.  $9000;  521  40th  Street; 
owner  and  builder,  Chas  Kalajian, 
521   40th    St. 

GARAGE,  $500;  3414  Andover  St; 
owner  and  builder,  John  A  Morln, 
3414  Andover  St 

SERVICE  STATION,  steel,  $2000; 
6301  Foothill  Blvd;  owner,  Albert 
Lewis,  premises ;  contractor,  Inde- 
pendent Iron  Works,  8th  and  Pine. 


F   Malonev.    Canada    Rd,    Redwood  I     ,2927     62nd     Ave ;     owner,     McCor- 
dty;  builder,  B  L  Osborne,  Wood-  ,"^lck;  contractor.  C  W  Roland;  floor. 
,  .^  '  j      2437     67th     Ave ;     owner,     Perdue ; 

RESIDENCE,    $4000;    Kent   Rd,   San    ^eflej.  Ti!P\  ^^ t*!?. '   n^lr     H«nr<-. 
Pedro  Terrace;  owner  and  builder,  i     1^8    103rd    Ave      owner,    Harris, 
T>    Ti'   Tr»„*)„<,    111    naaim   cj*     q_„  i  dealer,    M   Friedman     floor. 
TTn  r,M,.^  ^'  ^301  E  36th  St;  owner,  Robertson; 

irancisco.  dealer,  M  Friedman;   floor. 

1648  68th  Ave;  owner,  Souza;  deal- 
er,  M  Friedman ;   floor. 
9812  Maddox;  owner,  Kotz;  dealer, 


SAN    LEANDRO 


ADDITION,  $2500;  146  Warwick  Ave, 

600;   788  Frann  Av^  owner.  Har- 1  ^"^^  Wln^r^  owner,  FalK^d<*l.r, 

o'a\,f«"J""'ion'.^cto?'"So\"e'rt  ^l'^  \     »"    ^1^^°'   orer?°Ho^^Sl^'-<l..,. 
OaKiana,     contractor,     nooen    ju     ^^^  ^  ^  Wood;  floor. 

7015  Fresno ;  owner,  Holly ;  dealer, 
CAM  Stove  Shop;  floor. 

3373  Suter  St;  owner,  Andrews; 
dealer,  C  &  M  Stove  Shop;    floor. 

5719  College  Ave;  owner,  Young; 
dealer,  Atlaa  Htg  &  Vent  Ce;  cen- 
tral furnace. 

1607  8th  St;  owner,  Andrews;  deal- 
er, Atlas  Htg  &  Vent  Co;  floor. 

605     Prospect;     owner,     Johnson; 


BCRLDING  PERlirrS 

Granted 


hanson,    6629    Foothill    Blvd,    Oak- 
land.       ___^ 

BUILDING  CONTRArrS 


ALAMEDA  COUNTY 


87tt    475  Broadway;  owner, 
coatpactor,   O   Vaccarino;    4   outlet*; 
5  twitches ;  8  plugs. 

W©  771  Broadway :  owner,  Globo 
Cafe;  contractor,  Chas  Ylck;  6  out- 
lets :    2    switches ;    3    plugs. 

8764  1968  Bush  St;  owner,  Naka- 
moto;    contractor,   Chas   Ylck; 

6766    46  Dore  St ;  owner.  Wells  Die 


35537  1300  Broadway;  owner, 
Lloyd  Jewelers;  contractor,  T  L 
Rosenberg  Co;  outlets;  switches; 
fixtures ;    plugs ;    alteraUons. 

35538  4700  MacArthur  Blvd;  own- 
er. K9  Tavern ;  contractor  C  A  Lang- 
lais;  10  outlets;  6  switches;  10  fix- 
tures; 4  plu^;*. 

35539  2716  Damby  Drive;  owner. 
Rust;  contractor.  Paramount  Elec 
Co ;  outlets ;  switches ;  fixtures ;  mo- 
tor for  saw. 

35540  4052  Lincoln;  owner.  West; 
contractor,    Jafnes    Anderson;    serv. 

35541  201  Santa  Rosa;  owner. 
Mod  Co;  contractor.  Shea  Blec  Co; 
alterations. 

35542  5356  Princeton ;  owner,  Home 


SAN  FRANCISCO 


FEBRUARY   15,   1946 


BLDG,  Class  C.  $15,000;  S  Balboa  85 
W  S8th  Ave;  owner,  Mrs  S  Rock- 
man. 

dwellings;  four  l-story  fr.  $5,- 
70O  each  ;  W  47th  Ave  100,  125,  150, 
175  N  Moraga;  owner,  M  J  King. 

ALTER  dwelling.  $750;  125  Benton 
Ave;    owner,   Mrs   Schudel. 

ALTER  stdre,  $500;  2640  Mission  St; 
owner,  John   Budley. 

DWELLING,  1-story  frame,  $4750; 
N  Maynard  St  551  E  Congdon; 
owner   Albert   Morth. 

BLDG.  1-story  frame,  $8000;  N  Irv- 
ing St  65  W  15th  Avenue;  owner. 
Bookbinder  Bros. 

ALTER  bldg.  $2000;  211  Montgomery 
St ;    owner.    Roos    Bros. 
BLDG.  Class  C,  $48,000;  E  Folsom 
112  S  18th  St;  owner,  Edw  W  Jr 
and   Eleanita   R  Engs. 

ALTER  bar,  $3000;  333  O'Farrell  St; 
owner,    Lambert    Realty. 

DWELLING,  1-story  frame.  $5200; 
NE  Cor  Cayuga  and  Cotter  Sts; 
owner.  Geo  E  Georgison. 

ALTER  factory.  $2500;  75  Fremont; 
owner.  Alice   Frock   Co. 

ALTER  bank.  $4800;  5500  Geary; 
owner.    Bank    of   America. 

DWELLINGS  eight  1-story  frame, 
$6300  each;  W  45th  Ave  100.  125, 
150.  175.  200.  225,  250,  275  South  of 
Pacheco ;  owner,  Claude  T  Lind- 
say Company. 
ALTER    garage,    $900;     3911-15    24th 

St;    owner,   James   R  McElroy. 
ALTEIR  market  $800;  1964  Hyde  St; 

owner.   L  Rosenthal. 
BLDG.    1-story    frame,    $7000;    West 
Dojlglass  75  N  Romaln;   owner,   L 
Erlendson. 


HESSE  HALL,  University  of  Califor 

nla,  Berkeley,  Calif. 
Addition  to  Hesse  Hall.  ^^^ 

Owner-Regents  of  the  University  of  ;  ^^^j^^    Atta^^'litg   *'vent  Co7cen 

California.  i  ^^^i    furnace 

Architects-W.  G.  Corlett  and  A  . W.  |     ^^^   p«ralta    St;    owner.    Boasey; 

Anderson,  Bank  of  America  Bldg..  .  ^^^j^^    ^^^  jjtg  &  Vent  Co;  floor. 

Oakland.  ^    ,  ♦j    '     *740    Fair    Ave;    owner.    Wiggins; 

Contractor-O'Mara  &   Stewart  Ltd.  •  ^^j^      ^^j^^  ^^     ^  y^^^  ^^     ^^^^j. 

218  Clara  St.   Sail  Francisco;  also  |     ^^^j  Krause;  owner.  Warren;  deal- 
Central  Electrical  Co  i  ^^^   Holland  Co;   floor. 
Recorded— Feb.  14,  1946.                          |     ^qq^  i^rause ;  owner,  Warren  ;  deal- 
Payments:     ^               _,  ler,   Holland   Co;   floor. 
Each  month  on  work  com-  }     ^025  Krause;  owner.  Warren;  deal- 

Pleted    ...^ Im2    er.   Holland   Co;   floor. 

35  days  after  co"P**tlon     ...  -^^.as^        3721     Harbord     View ;     owner,     De 

TOTAL,  $20,03o    wjtf   dealer    Holland   Co"    floor 
Bond,  $26,000;  sureties,  $12,000  United       ^^^Ij     Reddine       owner'    Fontain  •  '  E'«<^**^^   <^°  =    outlets;    switches;    fix- 
Pacific    Insurance    Co. ;    $14,000  Fi-    ^^^^^^    Holland  Co;   floor.  turea ;   plu^rs 
delity  &  Deposit  Co. ;  forfeit.  $50  per       2217  40th   Ave ;   owner  and  dealer, 

day;  limit  180  calendar  days;  sped-,  ^^bel    Mehrwein;    floor.  ,,     ^  ^,  ^  _,^^ 

fications  and  plans  filW.  j     5554  Broadway;  owner  and  dealer,  1 1';*^   Co;   ouUeU;  ewitcbe^ 

W    A    Beusch;    floor.  I  Plups 


Casting  Co ;   contractor,   W  H  Kirs-  j  Mod   Co ;   contractor,   Shea  Elec  Co ; 
ten;  20  plugs;  service;  motors.  , alterations. 

8766  339  Commercial ;  owner.  J  j  35543  10043  Bemhari ;  owner,  Chil- 
Kelly;  contractor,  Dowd-Seld  Elec ;j  ton;  contractor.  Shea  Electric  Co; 
alterations.  service. 

8767  1887  Union  St ;  owner,  W  C  I  35544  361  Santa  Clara ;  owner, 
Olsen ;  contractor,  Dowd-SeUJ  Blec-  Home  Mod  Co ;  contractor,  Shea  Elec 
trie;   2  switches;   4  plugs.  !Co;   alterations. 

8768  704  Market  St ;  owner,  Mutual  I  35645  74th  Ave  and  E  14th  St ; 
Bank  Bldg;  contractor,  J  K  Heraog  i  owner.  General  Pet  Corp;  contrac- 
Electric  Co;   |  tor,  Shea  Elec  Co;  sign. 

8769  4697  Mission  St ;  owner.  The  >  35546  5707  Shaf  ter  Ave ;  owner, 
Philadelphia ;  contractor,  J  K  Her-  :  McCollum ;  contractor.  Western  Neon 
zog  Electric;  8  outlets.  jCorp;  sign. 

8770  129  Geary  St;  owner.  Town-  j  35547  5709  Shaf  ter  Avenue;  owner, 
send's ;  contractor,  J  K  Herxog  Elec-  McCollum ;  contractor,  Western  Neon 
trie;  motors.  jCorp;    sign. 

8771-72  Various  locations  and  own- I  35548  333  Covington  Ave;  o-vraer, 
ers ;  contractor,  Wonderlite  Neon  !  Weldon  ;  contractor,  J  T  Grosso ;  al- 
Products  Co;  signs.  iterations. 

8773-82  Various  locations  and  own-  j  35549  1935  Webster  Street ;  own- 
ers; contractor.  Apex  Electric  Co;  er,  Meader;  contractor,  J  T  Grosso; 
signs.  service. 

8783  1013  Taraval ;  owner,  National '  35550  8925  San  Leandro ;  owner. 
Liquor;   contractor.   Malm  A  Welter;    Nickels;  contractor.  J  T  Grosso;  al- 

_  1  terations. 

8784  3674  18th  St ;  owner,  Salvi ;  j  35551  4778  E  14th  Street ;  owner, 
contractor,  MaUn  &  Welter;  3  plugs;  Ghiselli;  contractor,  Clifford  Elec 
motors.  Co ;  outlets ;  switches ;   fixtures ;   pi. 

8785  175  Upper  Terrace ;  owner,  '  35552  403  Lagunitas ;  owner,  Phil- 
Lunny ;    contractor,   Malm  &  Welter ;    brick ;     contractor,    Clifford    Electric 

,Co;    outlets;    switches;    fixtures;   pi. 
^^86     52-54   2nd    St;    owner,    I    M!     35553    2814  Broadway ;  owner,  Gar- 
Abram :  contractor.  Independent  Ele-    den   Outfitting   Co ;    contractor,   Clif- 
vator  Co,  Inc ;  I  ^^^^    Electric    Co ;    fixtures ;    altera- 

8787  l'6th  St  between  3rd  and  7th  ,  tions. 

Sts ;    owner,   Soule  Steel ;    contractor. !     35554    NW  Santa  Clara  and  Grand ; 
Abbett  Electric  Co ;  owner.     Meyer;     contractor.    Clifford 

8788  662  Mission  St ;  owner.  Wells-  Elec  Co ;  outlets ;  switches ;  fixtures ; 
Fargo     Bank ;      contractor.      Beacon    plug»- 

Electric  Co;  alterations.  j     35^55     3732   E    14th   Street;    owner. 

8789  SW  comer  Pine  and  Battery;    Lynda   Gay   Baby   Shop;    contractor, 
owner.    Pacific   Greyhound ;    contrac-    Clifford   Elec   Co ;    outlets ;   fixtures, 
tor.   Golden   Gate   Electric ;   '     35556     555  High   St ;   owner.   Daco ; 

8790  57  Noe  St ;  owner, ;  con-    contractor,    Clifford   Elec   Co*  alter- 

tractor.  Golden  Gate  Electric ;  1  out-    ations. 

let-   1  switch  I      35657      520    Peralta;    owner,    Fred- 

8791  1923  JBush  St;  owner,  ;,  eric's;    contractor.    Clifford    Electric 

contractor.    Golden    Gate   Electric ;   1 ,  Co ;  plugs. 

outlets-   1  switch.  I      35558     2946  E    14th    Street;    owner. 

8792  1200  Van  Ness  Ave;  owner,  California  Builders;  contractor.  Clif- 
J  W*  McAllister  Co;  contractor.  But-  ^o^d  Elec  Co;  outlets;  switches;  fix- 

I  tures ;   plugs. 

i  35559  3820  Grove  Street;  owner, 
;  Joeeph  ;  contractor,  Clifford  Electric 
'Co;  outlets;  switches;  fixtures;  pi. 
I  35560  5380  Bond  St;  owner,  Lass 
Plbg  Co;  contractor,  Clifford  Elec 
Co;    outlets;   switches;   fixtures. 

35661     1701  12th  St;   owner,  Juritz; 
I  contractor,    T   C   Moody ;    service. 
35560    9319  D  St;  owner.   Alameda  '     35562     1676  7th   St;    ovv-ner,   Curtis 
Homes;    contractor,    Johnston    Bleo-    Willams;    contractor.    T    C    Moody; 

tures;    ^^^^^^- 


rell  Electric  Works ;  servcie. 


OAKLAND 

35499     1233  76th   Ave;   owner.   Ala- 
meda   Homes ;    contractor,    Johnston 


35563     N   17th  St   100  E  Harrison; 
9325  D  St;   owner.   Alameda   °'^"*'"'  PhUHPs :  contractor.  T  L  Ro- 


-        ■-  ■      -      ;■    "■  "    "  T„:r"^;■.   :~"V    wise     dealer  '     35501     9325  D  St;   owner.   Alameda   ""^'J     '  ^""»i'»'  Y  "  V*' u  iT 

rnmnlAfli^n     NnrirAft        H  E   Bmnd     f looT  '^^^^^'^'jHomes;  contractor.  Johnston  Electric    fe^berg    Co;    outlets;    switches;    fix 

Completion     PiatiCeS        H^E  Bnjnd.   floor^^^^^    ^^^^     -'^H  ^^ 'IsilT^S^^^o^'n^-^^^JlaS     ^^^"^  «Oth  Ave;   owner.  Rus 
— ■■  — -     •  ■  '  ' """ler    Holland  Co:   central.  ^5502     9331   D   St,   owner.    Alameda    „„,,.     „^„.^„„»„„      t»^-o      a «.*..-<.  .« 


er,  Holland  Co";  central. 


SAN    FRANCISCO 


7019  Krause ;  owner,  Warren ;  deal-    Homes ;  contractor,  Johnston  Electric    „ .tei^tiona 


sell ;     contractor,     James     Anders^^n : 


er,  Holland  Co;   floor  furnace 


Co ;  outlets  ;  switches  ;  fixtures  ;  plugs. 


Recorded 


2456  Co6lidge;   owner,  Scott;   deal-        35503     9389  B   St;   owner,   Alameda 


35565      960    7th     St;     owner,     Mike 


^^^^?^,^^    er.  Walter  Rohde;   floor 


Feb  14,   1946— NE  LOT  4  and  NW      :      201    Santa   Rosa;    owner,    Comett;  j  Co;  outlets:  switches;  fixtures;  pUigs. 
curved  line   Santa  Cruz   Avenue,      .dealer,  E  J  Hoerst;   floor.  """ 


TTr.»,<>o.  .,.,^.,f,M.«*^- '  T«»...»*^.^  TT-i-  *_j.,    Valva;    contractor,    American    Neon 
Homes .  contractor,  Johnston  Electric   r»,„„,„'„    t„^.  *«^*  ,^«o 


Displays,  Inc ;   fixtures. 

^Kfi/iA     in7i«    A,.-)^^*.    «,„«-^ 'Vf^  35666      1847    7th    St;    OT\'ner,    Slim 

j     35504     10716   Apricot      owner,   Ala-  T^.»t,j«=.   ^^^*^^^*^,.    a^o>4».^    Kr.n.^», 

_               -,.. 4,     „„j     ipi^^ri     r-     " '  ""  "   ^    ^        N^o^n    ii.^~«„      _^l^-*-._^*„_     T-k_-.>.-_  Jenkins     contractor,  American   Neon 

Eugene    Vignati     and     Floyd     C           ^gjl     El     Centre;     owner,     Rader;imeda    Homes;    contractor,    Johnston  nisnlava-    tnhinsr   for  slen 
Frank  to  whom  it  may  concern.       'dealer    Atlas  Htg  &  Vent  Co;    cen- '  Electric   Co;   outlets;    switches;    fix- 
February    14,    1946   .j^j    furnace.                                                 i  tures;  plugs 


Feb  15,  1946— S  BELLE  AVE  252.18 
W  St  Charles  Ave.  James  C 
Duemer  to  whom  it  may  con- 
cern  ~ F'ebruary    15.    1946 

Feb  14,  1946— E  OCTAVIA  St  137-6 
N  California  N  75  x  E  130.  Hal- 
lle  V  Hlers  to  whom  it  may  con- 
cern      


4411    Tompkins;    owner,    Vannuccl; 


35505 


Displays ;    tubing  for  sign. 

35567     NE   11th   and   Fallon;   own- 
er and  contractor,  Foster  &  Klelser 


dealer.   Atlas  Htg  &  Vent   Co;    cen- 1  contractor.    Johnston     Electric;    out 
tral  furnace.  ''"'  "~*^ 


^'%.^J}:''*'^^'lJ^.'^f':'    Co;   6  outlets:    1  switch;   6  fixtures. 


530  Chetwood;   owner,  Hart;   deal- 
er, Atlas  Htg  &  Vent  Co;   floor. 


lets  :    switches  ;    fixtures  ;    plugs. 


35568     1901   San    Pablo   Ave;   own- 
er.   Four    tSar    Liquor    Store;     con- 


MONTEREY COUNTY 


Recorded  Accepted 

Feb.  11,   1946— Lots  2  and   4.  Block 


er;  contractor.  Johnston  Electric  Co; 
outlets;  swltfches;  fixtures;  plugs.        ' 

35507     945  72nd  Ave ;  owner,  Walk- 

er ;  contractor,  Johnston  Electric  Co ; 

outlets;  switches;  fixtures;  plugs.         1 

I     35508      3307-09    Adell     Ct;     owner.' 

Sherman ;  contractor,  Johnston  Elec- 

1  trie   Co ;   outlets ;  switches ;    fixtures ;  ' 

!  plugs.  i 

1330-34-38    Douglas ;    own-  ,     35509    3251  ^dell  Ct ;  owner.  Scher- 


35569    2069  Mtn  Blvd;  owner.  But 
terfield ;    contractor.    Fox    Elec    Co ; 
1  outlet ;   1  fixture. 


Electrical  Permits 


SAN    FRANCISCO 


Qasstfied  Advertising 


trie   Co;   outlets;   switches;   fixtures; 
plugs. 


6.  Westfield  Tract    Salin^.  Har-      ,„  Crocker;   contractor.  Eureka  Elec    man ;    contractor!   Johnston    ElJctric; 
old  and  Lena  Kellar.   1508  Circle       co;   12  outlets;   11  switches;   16  pi.        outlets     switches •   fixtures •  Sues 
Dr.Salinastowhomitn^ycon-      :     8728     3238    Fillmore,    owner.    Lido       ^10    "^eT:ndTlvTT^rTo^er, 

Feb.™,  i946li:x>t  i^  BlcJk  5,  Bet'      ^  g^^^^^otors."""""''"'   ''°'"™'  "   ""  "  *  ^^'^^'^™*"  =  contractor,  Johnston  Elec 
ter  Home  Tract,  Salinas.  Carmen     j     ^729    e  De  Haro  bet  15th  and  Ala- 
A    Filice,    Salinas,   to  Lunt   Bros      ;  naeda    Sts;    owner,    Lindauer   &    Co;|      v«ii      lom  lona   <«=♦    avo-    numar  '  ^^-,    — ZZ,Z^^..:Zy.^.^.r^^.^  '■^^~~~,,^^ 

ALTER  flats.  $850;  218  Presidio  Ave;        (c  W  and  Ernest  M  Lunt) /contractor,    Kuehel    &    Sievers    Elec    p^"       Sm^tof  Joh^tsin   me^^^^       8R  ARCHITECTURAL  DRAFTS- 

owner.  Ambrose  A  Stone.  ^ Feb.   7^  1946   works;    service;    motors.  Sc   C?'  out"eS    switches     ?SctuiS"    ?*^  for  p^manent  pos  tlon  in  Mon- 

Feb.  18.  1946-Lot  2,  Block  3,  East      .     3730      819    Ellis    St;    owner.    Fluo- !  "fu-aT^'  o""«ts.   switches,   fixtures,    terey.     Good    opportunity      For    ap- 
Side  Home  Tract  C  D  and  G  M       rescent  Fixtures;    contractor.   Amer-  T  3^512    Knu  im«„  a„«.  nwT,»r   <sirn^     polntment  phone  C.  J.  Ry**^.  Ga.J- 

icAn    Elec    Conatr   Co-    motors  }    J^^  ^^^  '^^®'  owner.  Skov-    noel  404,  reversed,   or  write  Box  847. 

^„      ,,oq'  u        Z?'  r,  „    mand     Bros;     contractor.     Johnston   Monterev 

8731      1198    Howard;    owner.    Belle    Electric    Co;    outlets;    switches;    fix-    !!!r!!!^ 
Brook    Dairy;    contractor.    American    tures-  nluea 


REDWOOD    CITY 


APT  BLDG.  five  apts.  $20,000;  801-9 
Chilton  St;  owner  and  builder.  P 
J  Murphy,  425  Cedar  St  San  Car- 
los. 

APT  BLDG,  five  apts,  $20,000;  817-25 
Chilton  St;  owner  and  builder,  P 
J  Murphy,  425  Cedar  St,  San  Car- 
los. 

ADDN,  1-room,  $1500;  1695  Kent- 
field;  owner,  W  Romanischi  ,1695 
Kentfield;    contractor.    J    Penna. 

SAN    CARLOS 

DWELLINGS,  six,  $5000  each;  921. 
946,  940,  934,  928.  922  Hall  Street; 
owner  and  builder,  K  V  Steven- 
son. 

DWELLING,  $8000;  131  Kelton  Ave; 
owner  and  builder,  Chas  Schnei- 
der. 


Childs  to  whom  it  may  concern 

Feb.   9,   1946 

Feb.  13,  1946^Lot  6,  Block  202,  3rd 
Addition    Carmel    Wood,   Carmel. 
erbert  Taylor  and  Herbert  Vial, 


WANTED 


(2AS-14-16- 18/46) 


Elec    Constr    Co;    alterations. 
8732 


35513    8372  Ney  Ave;  owner,  Skov 


E:STIMArOR    with     BuUdlng    exp. 


Herbert  Taylor  and  tieroen  viai.      >     8732     NE   Fremont   and    Harrison;    _^     Bros-     T-ontrar tor      Johnston  '  °^  Engineering  training.     State   pre- 
?0  Box  1791.  Carmel,   to  whom      'owner.  Apostleship  of  the  Sea;   con-    Electric    C?'  o,?tlPt?  switches  -    fte"  i  ^'^^  «*»•   ""^   educaUon.    Good   fu- 


It  may  concern Feb  5.  1946  tractor,  Mohrdick  Elec  Co;  2  switch-  'tiir»«-  «!..«. 

Feb.    13;    1946....Lot   59  Map   Of    the       es.  SsH 


2862    Coolidge    Ave ;    owner,  1 


?-'^"'^..>  .^=''°.,„^r^.?«  \jj?t.rj  °'\i.?„v  sr""A«"r!!:!E.«  shorH„;isr/ooti«or,  jXn: 


ture  for  ambitious  young  m&ri.  Reply 
Box  130  c/o  Dally  Pacific  Builder. 


(tl) 


Los  Ositos,  near  King  City. 
Chanslor  Canfield  Midway  Oil 
Co  to  Miller  &  York Feb.  7.  1946 


ALAMEDA  COUNTY 


contractor,  Mohrdick  Elec  Co;  three 
outlets ;   1   switch. 

8734  12th  and  Folsom  Sts;  owner. 
Wonder  Lunch ;  contractor,  Mohrdick 
EUec  Co;  motors. 

8735  815-17   Alason   Street;   owner, 

— ■ '■  Horstmeyer;     contractor,     Mohrdick 

Recorded  Accepted   Elec ;   

Feb.   13,  1946— Lots  1.  2.  24  and  25,      ,     8736    1503  Ellis  St;  owner,  Gibson; 

Block   19,   Map   North   Brae,    Al-      [contractor,    Mohrdick    Elec    Co;    two 

bany.  Calif.  Pacific  Telephone  &     -outleU;  2  plugs. 

Telegraph  Co  to  Bethlehem  Steel  8737     444   Market   St;   owner,   Post 

Co  Feb.    4.    1946   Kagra ,    contractor,    Mohrdick    Elec; 

QUONSET  Hut,  $4000 ;  931  Eas  tSan  1  ^^^^  ^^  1946—419  Juana  Ave.  San      i  10  plugs 


Carlos  Ave;  owner  and  contractor, 
Dudley   Roundtree. 

BLDG,  Class  C,  $4000;  933  El  Ca- 
mino Real;  owner  and  builder, 
Bruce   Bauer  Lumber  Co. 

DWELLING.  $9000;  1101  Elm  St; 
owner  and  builder,  D  J  Cadwal- 
adar. 


Leandro.  K  Maynard  Womack  to  ^  '     8738     3   Market   St ;    owner, 


lets;   switches;  fixtures;  plugs. 
35518      914    Longridge    Rd;    owner. 
Grand  !  ^^* '  <^'^^^"»^ctor,  Spott  Electrical  Co ; 
whomitmay  concern.  Feb.  12.1946   caf  e ;   contractor,  Mohrdick  Electric ;    ^^^J^  'im'^=  PawJ^^^S^.Sler^Es- 
^t.r'^!^tl^^T^'Jtr'^     r?ir  4008   Balboa;    owner.    ,,,^,\^^0^^^^^ 

r^'  ir ^jr6-^«    I^ev^re^-  ^Ave^  =  Sr2Tutler r^ru^gs^^r j^.  ^'"  Lo^S^ctH^^"?^  IV  ?SS^cf°a"ftS  = 

Oakland,  Calif .  Thomas  and  UUsse  8740    4360  Mission  St ;  owner.  „ ;    ^U^T      '  ®^"  Electrical  Co ,  alter- 

Bevilacqua  to  Bevilacqua  Bros  contractor    Kennedy  Elec  Co;  4  out-        3552,  ^121  Peralta  St;  owner.  GMC; 


ston   Electric  Co ;   outlets ;   switches ;  I     BLDG.  OONSTn.   SUPT.,   good  fu- 
flxtures ;  plugs.  '  ture.  State  experience  and  referencea 

35515  2754  Park  Blvd ;  owner.  Har-  j  ^^^y  ^^^  \^  c/e  »aUy  Pacific 
den;  contractor,  Johnston  Electric ;  y>q^i4^wi  tf 
outlets ;  switches  ;  fixtures  :   plugs,        j 

35516  2780  Park  Blvd;  owner,  Her-        Experienced  EJ8TIMATOR  for  gen 
aty;    contractor.    Johnston    Electric  ;■  earal  contractor.  Experienced  in  take- 
outlets;     switches;     fixtures;    plugs ;   off  and  eetimatlng  of  todustrta!  bulW - 
saw  motor.  I  ings   and   heavy   constnictlon.    Loca- 

35517  9830  Olive  St;  owner.  Perry;  Uon.  Saoramento.  Salary  open  Send 
contractor,    JohnUon    Electric;     out- |  particulars  to  Box  29.  c/o  DaMy    Pa- 


I 


ctfk:  Builder. 


to  2/21/46 


DWELLING.  $9000;  2435  Eaton  Ave;  ^  ^  peb.    13.   1946   lets;  2  plugs;  service.  1        »       .  ,     .  ,     ,  »i  ♦- 

Feb     14.     IM^i^t    312.    Berkeley      I     8741     N   Pacheco  125  E   34th   Ave ;    J^l  ."'f^^'-'   SP«"  Electrical;   outlets; 

view  Terrace.  Berkeley.  Calif.  C        owner.     Doelger;     contractor.     Rich-        v^l^olo^t 
H  Collier  to  M  B  Cross.Feb.  18.  1946   mond  Elec  <;o ;   service. 
Feb.  14,  1946 — 505  Mitchell  Ave.  San      i     8742     315  Santa  Ana;  owner.  Eber- 
Leandro,    Calif.    W    F    Lodge    to      '  hardt ;    contractor,   Eurelca  Elec   Co ; 
whom  it  may  concern.  .Feb.  13,  1946   service. 
Feb   14,  1946— 2885  Shasta  Rd,  Berk-      |      8743-45      200-01-06    Wheeler     Ave; 
eley.   Calif.    Curtis    W    Smith    to       Owner,  Gilbert  Plov;  contractor,  As- 
Frank  A  Payne _ Feb.  11.  1946   sociated  Elec  &  Mech  Co;  8  outlets; 

Feb     15.    1946— LoU   8   and   9,   Map       10  switches ;  9  plugs. 
El   Portal,   Eden   Township.   Ala-      j     8746    211  WTieeler  Ave;  owner,  Gll- 

meda  County.  Calif.  Dan  Bauman        bert  Plov ;   contractor,   Assoc  Elec  &    ,  <  c,. ...       m,,^,^  v>\m^ 

2johiMun;on _ Feb.  8,  1946    Mech    Co;    11    outlets;    13    switches ;    Ji'*"?.'"  ^«''*  =  *=°°^"^f*°^f^- 

E  C  Baker.  (w^  15    193S-91  Marlow  Dr.  Oak-      ,10  piu^.  ^^f„^°'  "^tures;  alteraUona. 

DWELLING.    $8000;    500    Peari    St;    ^^^     caST Thomas    and    UUaM      j     8-/47    212  Wheeler  Ave;  owner.  Gil- '     ^^^    4811  Bond  St;  owner,  Fraga 

Bevilacqua  to  Bevilacqua  Broa —     1  bert  Plov ;  contractor,  Assoc  Elec  & 

„ Feb.   14,   1946   Mech   Co;   8   outlets;    lo  switches;   9 

plugs 


owner  and   builder.   A   W   Akers. 

DWELLING.  $9000;  177  Sunnydale; 
owner.  W  Young;  contractor.  Unit- 
ed  Constr   Co. 

DWELLING  moved  to  1969  Britton 
Ave,  $1200;  owner,  Patrick  Keams 
contractor.     Hanson     Brothers. 

ADDITION  $2500;  473  Emerald  Ave; 
owner  and  builder,  H  H  Mont- 
gomery. 

DWELLINGS,  two.  $7000  each;  348 
Cedar  St,  516  Prospect  Avenue; 
owner,  Louis  .Morton ;  contractor. 
E  C  Baker. 


35522  868  98th  Ave;  owner.  Honey 
D'Nut  Shop;  contractor.  Spott  Elec- 
tric Co ;  1  switch. 

35523  1932  Linden  St;  owner.  Va- 
rella;  contractor,  Spott  Electrical  Co; 
alterations. 

35524  1428  Alice  St;  owner.  City 
Club  Theater;  contractor.  Spott  Elec- 
trical Co;  outlets;  fixtures. 

35525  10625  E  14th  St;  owner,  Vic's 


POSITION  WANTED 

^— — <— >^»i^>— —^^^-^  ■  ■       ■  ■■■■■.      » 

ESTIMATOR.  HIGH  CLASS, 
trained  for  all  types  of  estimating. 
Hold  B-1  License  Desirous  of  making 
connections  with  well  -  established 
firm.  BEST  local  references.  Reply 
Box  218,  c/o  Dally  Pacific  Builder. 
2/18-19-20-21-22/46 


POSITION  WANTED 

SALESMAN,    familiar    with     plans 

and   detail   all   building   Ikies,    desires 

connection.    Reply    Box   28»   00    Dallv 

Pacific  Builder.  te  2/15/46 


HELP  WANTED 


owner  and  builder,   L  J   Bias 
BLDG,    Class    C.    $9000;    987    Laurel;] 

owner,    Merrill    Akers ;    contractor.  I 

Gould   Constr  Co. 
DWTELLING,    $9000;     1527    Magnolia 

Ave;     owner    and    builder,     Frank 

Handman. 


SAN    MATEO   COUNTY 
(Unincorporated) 


Non-Responsibility 


r 


ALAMEDA  COUNTY 


ADD  TO  RESIDENCE.  $1800;  El  pg^,  ^4  1946—430-432  13th  St.  Oak- 
Camino  Real,  Hills  Knowles  Tract;  ,  j^j^^j^  Calif.  Archler  and  Gwendo- 
owner  and  builder,  Carl  Reed,  Red-  j  lyn  m  Scheffer.  Sidney  E  and 
wood  City.  I     John  H  Wolfe  to  Wm  Freedman, 


Br/4»  219  Wheeler  Ave ;  owner,  Gil- 
bert Plov ;  contractor,  Assoc  Klec  & 
Mech  Co;  11  outlets;  13  switches; 
10  plugs. 

8749-51  2101-P7-11  Bayshore  Bird; 
Owner,  Gilbert  Plov;  contractor.  As- 
sociated Blec  &  Mech  Co;  8  outlets; 
10  switches;  9  plugs. 

8752  289  Hester  St;  owner.  GU- 
t>ert  Plov;  contractor.  Assoc  Klec  ft 
Mech  Co;  8  outlets;  10  switches;  9 
plugs. 


contractor,    Collins    Elec    Co;    serv 

35527  806  E   12th   St;   owner,  Jen 
sen;  contractor,  Collins  Electric  Co;   ctaco. 
outlets;    switches;    fixtures;    plugs. 

35528  6948  Foothill  Blvd;  owner. 
Hammerberg ;  contractor.  Collins 
Electric  Co;  outlets;  switches;  fix- 
tures ;    plugs. 

35529  7317-20  Foothill  Blvd;  own- 
er, Helmcamp;  contractor.  ColUns 
Electric  Co^  outlets;  switches;  fix- 
tures;  plugs. 

35530  2257  E  14th  St;  owner.  Villa; 
contractor,  Falgler  Elec  Co;  3  out- 
lets.  7  fixtures. 

35531  5620  Telegraph  Ave;  owner. 


EXP.  ARCHITECTURAL  DRAFTS- 
MAN. Apply  at  office  of  Mver  and 
Evers,    1201    Kohl    Bldg.,    San    Fran- 


BSTIMATOR  with  PAINTING 
OONTR ACTING  EXPERIENCE.  Ap- 
ply 201»  Blake  St.  Berkeley.  PhMie 
ASh  berry    1616  to  2/21/46 


FOR  RENT 


FENCED  LOT,  suitable  for  ooa- 
tractor'9  storage;  2  frontag«s;  Bryant 
St.    near    3rd.    Rent    $S5    per    Booth. 

t«  an4/46 


Bid  Opening  Schedule 


Bid  OparDlng  Date 


Project         Location    of    Projeci        Noted  In  isaut 


BUILDING  PROJECTS 


2-l»—  Film  Exchange  Seattle,    Wafih 

2.18_3;30P.M    Girls'   Dorm.  La  Grande,  Oregxj* 

2.1»—  8H»P.tt.— Schootroom  Pittsburg 

2-18  Steisl    Partitions    (Govt.)  Denver,   Colo. 
2-18    a.'^PJL— Women'e  DonnltoryCorvallla,  Ora 

2-18—  SbIOP.M.— Olrls*  DormKory  La  Grande.  Ora 

2-l»—  2 :00  PM— Hospital  Salem.  Oca. 

a-lft  Battd  ElecUon  (Dist.)  Ban  Jom 

2-l»—  3 -OO  P.M.— Hoepital  8al«rn,  Ora 

2-l»^ll:Q0AM.   BuUdlng  8aB  Fimaotooo 

2-20— a  KK)  PJL,  mevator  San  Franctoco 

3'M—  2i»PM.,  Houses  Dearer.  Ookx 

2-a(K— 10Q6AM    Painting  Berkeley 
3-20—  2  00  PM.— Repair  Poet  OffioaDoiwney 


2-21  -PtMi  Pomt  Offloe  iO<mi.) 
2-21—11  OC  A-M.— Shop 
2-21—  3  .00  P.M..    Reskience 
2-21 — II  00  AM. — Superstructur* 
2-21— 2:00 PM.   Fire  Station 
2-26  Paijatlng  and  Repaizs  (Ocrt.) 
2-26—  8  00  P.M.— Repairs 
2-25—  3  00  P.M— Bookcasea 
2-2S—  3  00  P.M.— Metal  SuppUes 
2-24—  2  00  P.M— Truck  Beda 
2-23—10  00  AM.— BoUer 
2-21-10  30  AM.— Alter  BulkUng 
2-25—  2  00  P.M.— Underpass 
2-26  Hospitals  (Veterans'  Admin) 
2-2t — 111:00  A.M.    Gunnery    Range 
2-26—  3  00  P.M.    Residence 

3  rOO  P.M.— S«(rvice  BuUdlng 
3  KM  P.M.— Salea  BuUdlng 
2:00  P.M.    Painting 

Painting 

Painting 

Painting 

Painting 

Painting 


2-26— 
2-26— 
2-27- 
27— 
27— 
2T— 
27— 
27— 


:00  P.M. 
:00  P.M. 

:00  P.M. 

:00  P.M. 
:00  P.M. 


27  AddiUon  to  School  (Dlat) 


2-27—  2 :00  P.M.— Elevator 
2-27—  7  SO  P.M.— School 
2-27—  2 :00  P.M.— Painting 
2-27—  1 :45  PJL.  Alteratiooa 
2-27—  2:00  P.M.   Boiler 
2-27— 10 :00  AM.— Tear  Gas 
2-27—10  00  AM.— Ammunition 
2-27—  2  :00  P.M.,   Celling* 
2-27—  2  KX)  P.M.  VenUlation 
2-27—  2  :00  P.M..   Doors 
2-27—  2 :00  P.M..  Pump 
2-27—  2 :00  P.M.,    Sidewalks 
2-28— 4K)0P.M,    Ware^iouse 
2-28—  8  00  P.M.— School  BuUdlng 
3-  1  —  2 :00  P.M..   Basement 
3-  1  Painting  (Govt) 
3-  6—  2  :00  P.M.— School 


Redondo  Beach 

Bmn   Francisco 

San  Ans^mo 

San  Francisoc? 

Lcag  Beaoh 

San  Diego 

San  Francisco 

San  Francisco 

San  Francleco 

San  Francisco 

San  Jose 

San  Franclaco 

Port  Orchard.  Wash. 

Grand  Junction.  Colo. 

Crows  Landing 

San  Rafael 

San  Franoiaco 

San  Francisco 

Monrovia 

Lyn  wood 

Bell 

FuUerton 

Maywood 

St.  Anthony 

Downey 

Tacoma,  Wash. 

Shaf  ter 

St.  Anthony 

San  Francisco 

San  (3abriel 

Berkeley 

Berkeley 

Loa  Anfties 

Loe  Ang«l8t 

Preston 

Fullerton 

Napa 

Los  Angelee 

San  Mateo 

T<ancaiit4w 

E}ureka.  Utah 

Sunnyslde.  Wash. 


2-  7 
2-  7 

1-  S 
t-  « 
»-• 
»>I 
K  T 
t-  6 
>>11 
2-U 
2-U 

2-  7 
t^  4 
1-U 

t>ia 

9-16 

l-» 
2-14 
2-14 
2-U 
2-14 
2-16 
2-15 
2-15 
l-» 
2-  7 

a-  7 
t- 1 


2- 


T 

T 
7 

7 

I:? 

7-9 
1-30 
f-  4 
2-11 

a- 11 

2-14 
2-14 
8-U 
2-11 

a-u 
a-11 
a-18 

2-13 
B-U 

2-11 
l-2i 
2-lS 


ENGINEERIMG  PROJECTS 


2-18  Ruhways  (Gevt) 

2-18—11  K)0  P.M— Bridge 

2-18—  6  P.M.— Sewage 

2-18—  2  KK)  P.M.— Highway* 

2-18— 10:00  AM.   Airfield 

2-18— 8K)0P.M.,  Lighting 

2-l»— 10:00  AM.— Dredging 

2-l»—  3:00  P.M.— Water  Main 

2-16—  «K)0  P.M.— Sewers 

2-19—10:00  AM.— Sewer 

2-12—  8MX>  P.M.— Sewers 

2-19  Concrete  Water  Tank  (City) 

2-19  Reservoir    (City) 

2-19—  2:00  P.M.— Ferry 

2-19— 10 :00  AM..  Road 

2-19 —  Sewer 

2-2(^—11 :00  P.M.,   Pipe   Systems 

2-20—  1 :45  P.M.— Lettering 

2-20—  1  45  P.M.— Acoustical   Tile 

2-21— 9:00  AM,    Highways 

2-21—  3:30  P.M..    Pier 

2-21  Improve  Highway  (State) 

2-21  Freeway  (State) 

2-21  Fort  Gibson  Dam  (Govt.) 

2-21—  2 :00  P.M.— Storm  Drain 

2-21—10  ;00  A.M.— Highway 

2-26—  2 :00  P.M.,    Highways 


Surfacing 
Highway    Culvert 
Grading 
Bridge 


26— 

27- 

27— 

27- 

27- 


2-27— 


2-26—  2:00  P.M.. 
2-25—  2:00  P.M., 
2-25—  5:18  P.M., 
2-26—11 :00  AM., 
2-27—  2  KX)  P.M— Bridge 
2-26— 10:00  AM. — Storm  Drain 
2-26— 10  K)0  AM.— Tunnel  Lining 
-26—10 :00  A.M.— Highway 
-26—  2  :00  P.M.— Store 
2  :00  P.M.— Store 
2:30  P.M.— Additions 
2:30  P.M.— Porch 
1  :30  P  M.    riAar    Site 
5:30  P.M.— Water  Mains 
2:00  P.M.— Highways 
»K)0  P.M.— Street 
1 :30  P.M.— Highway 
-11 :00  A.M.— School 
4 —  4  :00  P.M. — Sewers 
8 — 10 :00  AM.— Earthwork 
6—  2 :00  P.M.— Hiji^ways 
6—  2 :00  P.M— Highways 
6—  2  00  P.M.— Highways 
6 — 10:00  AM. — Transmission  Una 

6—  2  ;00  P.M.— Plant 

7—  2 :00  P.M.— Highways 
Canal 
Transmission   Line 

Grading 

Jet  Pump  Equip. 
Grading 
Clearing 


S- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 


1— 
1— 

2- 


5—10 :00  A.M. 

5—  1:30  P.M 
6—10:00  AM. 

6—  2:00  P.M. 
6— 10:00  A.M., 
6— 11:00  A.M., 


7—  2 :00  P.M.— Bridges 
7—10 :00  AM.— Earthwork 
3-12 — 10  ;00  AM.— Earthwork 
3-12—11 :00  AM— Railroad 
3-12  Kortes  Dam  ((jovt.} 
3-13 —  2 :00  P.M.— Freeway 
3-14—  2  :00  P.M.— Grading 
3-14—  2 :00  P.M.— Crossing 
3-16—  2  P.M.— Steel  Towers 
4-  2—  2 :00  P.M.  Needle  Valves 


Merced 

Kelso,  Wash. 

Snohomish  <9ou&ty,  Wai^ 

SL  George.   Wtah 

OnUrto.  Oallf. 

Long  Beaoh 

San  Fraadsco 

Tracy 

Riverside 

Tracy 

Rltsvflle,  TWiJi 

Rltxvllle.  Wash. 

Solano  County 

Phoenix 

Albuquerque,  N.  M. 

San  Diego 

San  Francisco 

San  Francisco 

Niobrara,  Carbons,  Bto..  Cos. 

San   Fran  ciaco 

Los  AJage^M 

Loa  Ari^elas 

Fort  G-fbi!on,  OkIa~ 

San  Bem&rdLDo 

Colorado  State  Highway 

Otmags  County 

Utah  State  Highway 

Utah  Stxite  High^vay 

Lawndale 

Los  Angetes 

Solano  CTounty 

Los  Aj:^e!f»p  County 

Colorgf(»-Big  Thompson  Prolaet 

Otympia.  Wash. 

Oakland 

Berkeley 

San  Francisco 

San  Francisco 

Nana  County 

Oakland 

Contra  Costa  County 

Sacramento 

Nevada  State  Hlghsray 

Phoenix,  Ariz. 

Tucson.   Aria. 

Central  Valley  Project 

Monterey  Coulnty 

Alameda  County 

(Oakland 

Rio  Grande  Project 

AJo,  Calif. 

Los  Angeles  CTotiaty 

Central   Valley   Project 

Spokaae,  Wash. 

Los   Angeles 

Central    Valley   Project 

Los  Angeles 

Fort  Lyon,  Colo. 

San  Diego  County 

Shoshone  Project 

Central  Valley  Projeet 

Rough  and  Ready  Island 

Missouri  Baaln  Projeot 

Santa  Clara  County 

Los  Angeles  Oounty 

Los  Angeles  County 

Central  Valley  Project 

Denver,  Colo. 


1  ^  »■ 

•-  • 

2-  7 

8-U 

a-  a 
a-  a 

f    a 

•-  6 

i-2i 

1-21 

a-  4 

2-ia 

2-11 

2-11 
2-14 
2-14 
2-18 

1-11 
1-23 
l-'M 
1-lA 

»-  a 

2-15 

a-11 

2-13 
2-13 


18 

11 


i 

la 

14 
2-14 
2-14 
2-14 
2-  7 
2-16 
1-26 
>-12 
1-Sl 
2-14 

»-  i 

W"-  § 
%■  i 
t-lft 
2-14 

a-  f 

a-  7 
2-  7 
2-  7 

2-  7 

2-18 
2-13 
»•  f 
»-  • 

2-lS 
2-15 

i-ia 

2-18 
2-12 

2-13 

l-» 

2-13 


SUPPLIES  AND  EQUIPMENT 


2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2- 

2 

2 

2 

2 

2 

3 

3 

3 

3 

3 

3 

3 

3 

3 

,3 

3 


18 —  Sale  of  Trucks     San  Francisoo 

18  Structural  Steel  Anchorages.  Etc.   (Govt.)     Centiml  Valley  ProJ 

i&  Tank  Truck  Facilities  (Standard  Oil  Co  )     Rlchmsnd 

18—  2  i)0  P.M— Notebook   Holders  San  Francisco 

18—  2 :00  P.M.— Tcleiphone  Wire 

la— 10  KK)  AM.— Oars 


-1&—  2 :00  P.M— Conductor 
-18— 10 :00  A.M.— Oars 
-18 —  Brooms 

-19— 10  .-00  AM.— Scrap 
-19—  2  rOO  P.M— Sheaths 
-19—  2  K)0  P.M.— Hose 
-19—  1.30  P.M.  Acous.  Units 
-19—  3:00  P.M.— Storage  Tank 
■19—  2  K)0  P.M.— Spools 
-19—  2 :00  P.M.— Hose 
-19—  8:00  PM    Control    Board 
-20— lOKK)  AM.— Seats 
-20—10  AM.— Sedan 
-20— 10:00  AM.  Blast  Colls 
-20—  2:30  P.M.    Kitchen    Equip. 
-20— 10K)0  AM.,  Sale  Water  Stops 
-20 —  8KX)P.M.,    Duplicator 
-20—  2:00  P.M— (Canteens 
-10—  2  KK)  P.M— Fire  Hose 
-20—  2  K)0  P.M. — Storajr*--   Batteries 
-20 —  i  :30  P.M. — Transfo.rmers 
-20 —  5:30P.M. — Circuit    Breaker 
-20  5:30  P.M— Gate  Valves 
-20 —  6:86  P.M. — Pip*-   Fittings 
-20—  5:30  P.M— Water  Meters 
-20—  6:30  P.M. — Sedans 
-20— 12  KK)  Noon— Pipe 
-21—10:00  AM.— Pumps 
-21— 10:00  AM— Gear  Shift 
-22—  2K»  P.M— Telephone  Wire 
-25—10:00  A-M —Road  Ofl 
-25  Radio  Appliances  (Oort.) 
-25—  3:00PM— <Jate  Valves 
-25—  5 :60  P.M. —Sweeper 
-26—  5:00  P.M.— Pipe 
-25—  2:00  P.M.— Project 
-26-  2 :00  P.M.— Mess  Kit  Equip. 
26—  a  Mi  P.M.— Sheeting 


San  Fraztdsco 
San  Francisco 
Dsnvvr.  Colo. 
San  Francisco 
SaerameBto 


-27—  a  :00  PM —Elevator 

-27—  2:30  P.M— Pipe 

-26—  2  P.M.— Cars 
28—  2:00  P.M.— Gate  Hoists 
1— 2:00  P.M.,    StaUonary 
4—  2  P.M— Cars 
6— 10  .-00  AM— Grading 

-  7  Pumps.  Etc.  ((5ovt.) 

-12—  2  P.M.— Cars 

- 13 —  2 :00  P.M .  —  An  n  u  n  c  ia  t  o  rs 
15— 10  H»  AM-— Drum    Gate* 
19—  2  :00  P  M.— Pumps 
19—  2:O0P.M.— Crane 
20  Sariit&:ry  Sewer  (City) 
21 -  :i  -m  P.M.— Crane  Structar* 


San  P'raneisco 

San  Fianciseo 

West  Los  Ahgeles 

San  Francisco 

San  Francisoo 

San  Francisco 
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San  Fraadsco 

Ren«.  Nev. 

Berkeley 

?,tLn    Francisoo 
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Berkeley 
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Sar.   FranclJioo 

Sar,   Francisoo 

Oak  land 

Oakland 

Oakland 

Oakland 

Oakland 
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Sar.  Francisco 

San  Francisco 

San  Francisco 

Helena.  Mont. 

Deirver.  Oslo. 

San  Fimuehwa 

Stockton 

Sacramento 

Sacra,  men.  to 

San   Francisco 

San  Fnuicia'CO 

rer.trai  Valley  Project 

San  Francisco 

Redding 

Denver,  Colo 

San   FrandBCo 

Redding 

Los  Angeles 

Cohimbia  Bastn  Project. 

Denver,  Coia, 

Boxilder  Canyon  PiDJect 

Centra.1 

Denver, 

Denver 

Mill  Valley 

Columbia 


Valley 

CokK 

Colo. 


Project 
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PLANS  ahd 
Speculations 


San     Francisco:    The    Office    of 
Price   Administration   is  NOT  the 
authority  for  information  regard- 
ing  priorities   for   building   mate- 
rials.   Builders    are    requested   to 
direct    inquiries    to    the    Federal 
Housing     Admirustration     at     315 
Montgomery    Str««t. 
oOo 
AUmtxIa  County's  highways  and 
bridges  program 'for   the  present 
fiscal    year  calls   for  an  expendi- 
ture of  12,950,786  to  be  spent  by 
the  county  government  alone. 
oOo 
Sacramento:  The  State  Depart- 
ment   of    Public    Works    has    an- 
nounced   state    approval    of   flood 
control  projects  to  be  constructed 
bv  thfi  Corps  of  Army  Engineers. 
The  projects^  part  of  a  $450,000,- 
000  federal  flood  control  program, 
are   on   the   Kings,  Tule,   Kaweah 
and    Kem    rivers.     They    include: 
Isabella    reservoir    «i    the    Kem, 
capacity   550,000   acre  feet,  to  be 
constrwcted  at  a  cost  of  $9,080,000. 
Term i nous  reservoir  on  the  Ka- 
weah,  capacity   100,000  acre  feet, 
17,662,000. 

Success  reservoir  on  the  Tule, 
capacity  60,000  acre  feet,  $7,115,- 
000. 

Pine  Flat  reservoir  on  the  Kings 
river,  capacity  1,000,000  acre  feet, 
$21,945,000. 

oOo 
Lodi:  Highway  matters  affect- 
ing Amador,  Calaveras,  San  Joa- 
quin, Stanislaus  and  Tuolumne 
counties  will  be  discussed  today 
at  a  meeting  of  the  highway  com- 
mittee of  the  California  State 
Chamber  of  Commerce's  Central 
Valley  Council. 

oOo 
Carmel:  A  new  city  hall  costing 
an  estimated  $50,000  is  planned 
as  the  number  one  item  for  post- 
war municipal  construction.  Other 
contemplated  construction  plans 
include:  enlargement  of  library, 
$20,000;  street  improvements,  $12,- 
000;  storm  drains,  $5,000;  bulk- 
head on  beach,  $2,000. 
oOo 

Carson  City,  Nevada:  Proposed 
construction  of  a  connecting  road 
betT^een  Eureka  on  U.  S.  Highway 
50  and  a  point  on  U.  S.  Highway 
40  is  being  planned.  The  new  road 
is  needed  due  to  the  increase  in 
mining  activity  in  the  Eureka  area. 
Several  routes  have  been  proposed 
but  officials  have  indicated  that 
wherever  the  connecting  route  lies, 
work  will  begin  on  it  some  time 
between  now  and  July  1.  It  will 
be  a  two-lane,  oil  surfaced  high- 
way. Present  plans  indicate  that 
approximately  100  miles  of  con- 
struction would  be  entailed. 
oOo 
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WAGE  BOARD 
MAKES  FIRST 
MONTH'S  REPORT 


RELAX,  HAROLD 


SAN  FRANCljCO  TUESDAY.  FEBRUARY  19.  1946 

'  New  Higfa-Test  Calcium  Hypocblorite 
Available  for  General  Uses 


CAMPAIGN  TO 
PROMOTE  USE 
OFFIRZTTE 


In  the  first  month  of  operation 
since  it  replaced  the  War  Labor 
Board,  the  Tenth  Regional  Wage 
Stabilization  Board  has  ruled  fav- 
orably on  36  applications  request- 
ing approval  of  wage  increases  to 
be  used  for  pricing  purposes  or  in- 
creasing cost  to  the  government, 
Chairman  Thomas  Fair  Neblett  re- 
ported today. 

Approval  to  use  the  full  increase 
for  pricing  or  copt  purposes  was 


LUNCHEON  MEETING 


The  American  Society  of  Me- 
chanical Engineers  will  gather 
for  their  monthly  luncheon  meet- 
ing Wednesday,  Feb.  20,  at  12:10 
P.  M.,  at  the  El  Jardin  restau- 
rant, 22  California  Street. 

"Gas  Diesels*'  will  be  the  sub- 
ject of  an  address  by  H.  P. 
Henderson,  District  Engineer  of 
Worthington  Pump  &  Machinery 
Corporation.  Mr.  Henderson  will 
back  up  his  talk  with  his  ob- 
servations as  an  experienced  field 
engineer  for  gas  and  diesel  en- 
gines and  will  illustrate  his  talk 
with  slides. 


The  one-man  tempest  being  kick- 
ed up  by  the  very  recent  Secre- 
tary of  Interior  m^y  have  more 
sound  and  fury  than  solid  foun- 
dation. Mr.  Ickes  has  been  well 
knovm  for  carrying  a  pocketful  of 
chips  to  place  on  his  shoulder  at 
a  half-moment's  notice. 

it    it    -k       '.I       t'  ,j.: 

No  one  can  accuse  Mr.  Ickee 
of  personal  dishonesty  or  ques- 
tion h^s  sincerity  of  purpose.  How- 
ever, it  is  not  stretching  facts  to 
say  he  was  not  the  most  amiable 
and  congenial  man  in  Official 
Washington. 

*    it   it 

President  Roosevelt  once  refer-  ^ 

red   to    Ickes    as   a   "bureaucratic  |  J^^g^fj^;^  p^r"^^™^;"^^ 


A  new  high-test  calciam  hypochlorite,  eoBtaining  a  miAimom  of 
70  per  cent  available  chlorine^  Is  now  available  for  dvdian  uses, 
according  to  an  annoancement  by   the  Columbia   Chemical   Division 

of  the  Pittsburgh  Plate  Glass  Com- 
pany. Now  marketed  under  the 
trade  name  "Pittchlor",  the  prod- 
uct previously  had  been  requisi- 
tioned by  the  armed  forces  in  very 
large  quantities  as  a  bleach,  germ- 
icide   and    disinfectant. 

During  the  war,  calcium  hypo- 
chlorite was  found  to  be  especially 
use  ful  in  combating  emergency 
conditions  such  as  those  found  in 
cwitaminated  reservoirs  and  wa- 
ter mains.  It  has  special  advant- 
ages for  the  chlorination  of  -water 
supplies  up  to  approximately  500,- 
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granted  in  S3  cases  and  approval 
to  use  part  of  the  increase  for 
these  purposes  was  granted  in  three 
cases.  To  date,  no  application  on 
wage  increases  has  resulted  in 
complete  denial,  Neblett  said. 

Action  of  the  Board  has  been 
unanimous  in  27  of  the  favorable 
rulings,  with  dissents  recorded  by 
either  labor  or  industry  in  only 
nine  instances. 

In  approving  the  36  applica- 
tions, the  Board  found  20  of  the 
requested  increases  to  be  in  line 
with  prevailing  rates;  approved 
seven  on  the  basis  of  the  new 
wage-price  "cost  of  living"  for- 
mula; and  approve<i  six  on  the 
basis  of  correcting  Intra-plant  in- 
equities. The  remaining  three  re- 
quests were  approved  on  the  basis 
of  these  and  other  criteria. 

In  12  of  the  cases  approval  was 
requested  on  the  basis  of  increased 
(Continued   on   Pag«  Four) 
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kleptomaniac".  This  on  account  of 
Harold's  habit  of  prowling  Wash- 
ington and  grabbing  for  the  In- 
terior Department  any  activity  not 
nailed  down  on  all  four  corners. 
it  if  if 
The  so  -  called  "Tidelands  Oil 
Suit"  might  rightly  be  called  an 
official  power  grab  by  the  Federal 
government. 

•  •    • 

Ownership  and  control  of  tide- 
lands,  riparian  rights,  bays,  riv- 
ers, harbors  and  lakes  belongs  to 
the  various  States.  This  has  been 
true  since  the  year  1776! 

•  •    • 
Land    titles    and    court    rulings 

have  upheld  this  ever  since  we 
have  had  titles  and  rulings.  Mr. 
Ickes  knows  this  to  be  true. 

•  •    • 
In  1934  the  Department  of  the 

Interior  received  an  application 
for  oil  drilling  rights  off  the  coast ! 
of  Seal  Beach,  Calif.  Secretary 
Ickes  returned  the  application,  say- 
ing  that  the  Department  of  the 
Interior  had  no  authority  or  juris- 
diction—  that  the  ownership  and 
authority  was  vested  in  the  State 
of    California. 

•  •    • 
Politically,   Mr.  Ickes  might  be 

called  a  "mugwump".  He  is  now 
a  Democrat.  He  was  formerly  a 
Republican.  During  the  Bull  Moose 
period,  he  indulged  in  a  bit  of 
moose-calling.  Rumor  has  it  that 
CIO-PAC  is  singing  serenades  un- 
der his  window. 

•  •    * 

Personally,  Ickes  is  a  great  guy 
on  a  fishing  trip,  but  politically, 
he  doesn't  seem  to  do  so  well  in 
the  crockery  and  glassware  sec- 
tion of  a  department   store. 

•  •    • 

At  72  years  of  age,  a  man 
shouldn't  eat  broiled  lobster 
and  onions  with  ice  cream. 


daily  requirement  of  available 
chlorine  is  approximately  1  pound. 

Low  equipment  investment  and 
depreciation  costs  are  important 
factors  favoring  the  use  of  Pitt- 
chlor.  Any  type  of  chlorination 
can  be  employed:  pre-,  post-,  split- 
or  super-chlorination.  For  contin- 
uous treatment,  it  can  be  used 
with  dry  feeding  devices,  or  it  can 
be  dissolved  in  water  and  fed 
through  a   solution  feeder. 

Extensive  civilian  use  is  expect- 
ed when  abnormal  conditions,  such 
as  floods  or  fires,  render  perm- 
anent installations  partially  or  to- 
tally ineflfective.  An  auxiliary 
hypochlorite  installation  is  excel- 
lent insurance  for  feeding  Pitt- 
chlor  solutions  into  any  point  in 
the    water    sanitation    system    as 


conditions  demand.  Secondary  ben- 
efits are  that  it  serves  to  destroy 
algae  aa  well  as  to  eliminate  of- 
fensive odors   an4  tastes. 

Pittchlor  is  easy  to  handle  in 
the  various  specialized  uses  de- 
manded for  the  treatnjent  of  sew- 
age. It  can  be  used  at  any  point 
in  the  system  where  biochemical 
oxygeai  demand  reduction  is  neces- 
sary for  odor  control,  for  the  dis- 
infection of  areas  where  dangerous 
bacterial  are  likely  to  be  encount- 
ered,, and  as  an  aid  to  the  precipi- 
tation of  sewage,  especially  cer- 
tain  industrial   wastes. 

In  addition  to  its  employment  in 
water  and  sewage  treatment,  Pitt- 
chlor finds  numerous  other  uses 
in  providing  proper  sanitation  for 
the  protection  of  the  public.  Hos- 
pitals fixid  extensive  use  for  it 
in  meeting  their  rigid  sanitary  re- 
quirements. It  is  used  for  purify- 
ing swimming  pool  water  and  in 
cleaning  the  pools,  for  disinfecting 
and  deodorizing  locker  rooms,  toi- 
lets, showers,  and  for  providing 
foot  baths  to  combat  athlete's  foot. 

Literature  explaining  the  uses 
of  Pittchlor  is  now  available  by 
wiring  Pittsburgh  Plate  Glass  Co., 
Columbia  Chemical  Division,  Fifth 
Avenue  at  Bellefield,  Pittsburgh 
13,  Pa. 


The  United  States  Plywood  Cor- 
poration has  inaugurated  a  new 
and  active  promotion  and  sales 
campaign  for  Firzite,  a  wor>d  seal- 
er and  softwood  hardener,  it  was 
announced  today.  Although  Fir- 
zite  has  been  on  the  market  for 
a  few  years,  sales  heretofore  have 
been  largely  confined  to  the  east- 
em  part  of  the  countir-  United 
States  Plywood's  plans  now  call 
for   national   distribution    ■h-nuitrh 


Did  YoQ  Know  That  • 


Chas.  F.  Strothoff,  Executive-Director  of  the  Housing  Author- 
ity of  the  City  of  Richmond,  will  resign  his  position  as  of  March 
1st  to  resume  the  practice  of  architecture  at  his  San  Francisco 
offices,  1855  Market  Street.  Mr,  Strothoff  also  plans  to  open  an 
office  in  Richmond  as  soon  as  a  location  is  available. 


Frederick  B.  Barss,  architect,  268  Martcet  Street,  announces 
that  his  new  telephone  number  is  YUkon  0952.  Mr.  Barss  desires 
manufacturers'  catalogues  and  literature  for  his  files. 

— 0— 

S.  Burford  Chasten  has  resumed  his  pre-war  business  as  a 
lathing  contractor.  The  "Kid"  offers  the  same  excellent  quality 
and  service.  Residence  office:  1471  -  18th  Ave.,  San  Francisco. 
Telephone  Montrose  3371. 

— 0— 

The  California  State  Personnel  Board  has  announced  vacancies 
in  the  following  State  civil  service  positions:  Associate  Estimator 
of  Building  Construction;  Junior  Estimator  of  Building  Construc- 
tion; Junior  Forestry  Engineer.  Final  date  for  filing  applications 
on  the  above  positions  is  Feb.  28.    Examination  date  is  March  16. 

Chief  Engine.-,  Colorado  River  Board.  Final  date  for  filing 
applications,  March  7.   Examinations  will  be  held  March  23. 

Geological  Draftsman.  Final  date  for  filing  applications, 
March  13.    Examinations  will  be  held  March  28. 

Further  information  can  be  had  at  the  office  of  the  Builder' . 
Complete  information  can  be  obtained  at  the  offices  of  the  Cali- 
fornia State  Personnel  Board. 


SNAP    T.ES  TIMBER    RhNQS  CURING    COMPOUND 

EXPANSION   JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADBO   RODS  REINFORCED    PAPER 

AH  Types  of  Concrete  Constrwtieti  Specialties 

W.  J.  BURKE  &  C6.,  bic 

X1  Brvant  Stre«  t      -      San  Francisco  Phone  GArfield  8768 


ATTENTION  CONTRACTORS! 

EvtvT!  thongh  the  naanufacture  of  WINDOW  SHADE 
CI  O TH  has  been  greatly  curtailed.  WE  DO  kave  oh 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
tor  WINDOW  SHADES. 

James  C.  Franken  Co. 

1112  Poik  St.,  San  Fimncisco  9       Phone  GRaysfon*  5068 


I  Sawmill  For  Sale 

SOUTHERN  OREGON 
8.  P.  TRACKS 

NOW  CUTTING  60M.  FT.  PER 

8  HOURS.    LOADING  DOCK; 

SORTING  CHAIN;  ROSS  CAR- 

RIEJR;  PLANER 

Price,  $110,000  Cash 

HUNDRED  MILLION   FT.  OF 

DOUGLAS  FIR  TIMBER  @ 

$3.50  PER  M.  STUMPAGE 

TERMS  ON   TIMBER 

TWOHY  LUMBER  CO. 

801  Petroleum  Bidg.      Los  AngelM 


iRUiin  pninis 

arc  kaboraiory   CunJrolleci 
to   Profe$siona«  Painters 
High  Stan  1-:^' 

iRiuin  puirj  tvimp^vv 

i*^  &  ftd'^isor  St:  ■  f^r'Veley  2,  iaUi. 
i  Phone.  ti£ike..>  3440 


iR'^^Z-t'lr 


■vi:nt&« 


BETHLEHEM   PACIFflC 

COAST  STEEL         CORPORATION 


Roy  M.  Scott 

Heating  and  Ventilating  E<|iapnMnt 

Boilers  -   High  and  Low  Preavuro 

Steam  Traps  -  Valvea  -  Strainers 

Fans    -    Blowers    •    Heating    and 

Cooling   Colls 

Phone  MArket  2921 

"Tell  Us  Your  Problems" 

323   10th   ST..   SAN   FRANCISCO 


Concrete  Cottii^ 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Toob  of  AD  ICndt 

CLEMENTINA  CO. 

2277  JERROLD  A¥ENUE 

Phon*  MlRsion  16S6    0755 


BETHLEHEM 
STEIC 


Geiterof  0#tees:  San  Francisco 

Ditfric*  Offic*!:  S«o«U,  Portland    Lo»  AngeUs,  Salt  Loka  City 

St—I  Plonl$  :  S»att!e,  South  Son  Fronciieo,  Los  Angeles 

Fabricating  Works :  South  Son  Francitco,  Alameda,  Los  Ang«les 

Mill  Depots :  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


PR/OR  fT/BSfi/0 
LONGEn  REQUmtD 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 
SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,  EFnCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


:ONVERTTO 
FIMWESCSIIT 


kaff^tmj^flMm. 


f!iior€K£ntProdiictj(c. 


John  Cassaretto  Co* 

since  18M  -  -  and  Stll"   Active 

BUILDI?4G  MATEiUALS 

READY-MIX   CONCRETE 

ROCK-SAND-ORAVEL-LIMK 

CEMENT-PLA8TER-MORTAH 

METAL   LATH-WQOO  LATH 

STUCCO-WIRE- NETTING 

SERVICE  UNEXCELLED 

I  BUNKBMS 

I  PlMMe:    GArfleM   S79S 

I    eth  »fi4  Ch«f»i««l.  San  Frai 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


T«nth  onci  Harrison  •  Son  Francisco,  CoHforpia 


ASHVE  MEETING 


The    Apierican   Society    of 

Heatinjf  and  Ventilatine  Enffi- 
neers.  Golden  Gate  Chapter,  will 
hold  their  regular  meeting 
Wedntfidav,  Februarv  2#th,  at 
12:15  F.  M..  at  the'  El  Jardin 
restaurant  ,22  California  Street. 
A.  J.  Bouey.  San  Francisco 
sajies  engineer  for  B.  F.  Sturte- 
vant  Co.,  will  speak  on  the  sub- 
ject of  "Fans  and  Their  Char- 
acteristics". Mr.  Bouey  is  well 
qualified  to  discuss  the  subject 
of  fans  and  their  selectionu  hav- 
ing been  with  the  Sturtevant 
Company    for    18   years. 


its  chain  of  warehouses,  an  ajj- 
gressive  promotional  program,  and 
a  redesigned  package  to  be  mar- 
keted primarily  through  lumber 
dealers  and  hardware  stores  by 
the  Weldwood  Glue  Department. 

Firzite  is  a  resin  and  oil  product 
especially  prepared  for  use  on  Fir 
plywood  and  other  woods  which 
have  pronounced  alternate  hard  and 
soft  growths  such  as  pine,  spruce 
and  other  sofe  woods.  Its  use 
largely  prevents  face  checking, 
lays  the  "wild"  grain,  provides 
an.  even  foundation  that  helps  keep 
the  grain  from  showing  through 
coats  of  enamel  or  paint,  and  re- 
duces the  "wild"  or  "loud"  grain 
where  wax,  vernish  or  oil  stains 
are  used  as  iinisbes. 

W.  Robert  Goepel,  Sales  Man- 
ager of  the  Weldwood  Glue  De- 
partment of  United  States  Ply- 
wood, states  that  "Finite's  out- 
standing performance  in  the  past 
will  make  it  a  welcome  addition 


One   more  building  and  expan- 
sion program  has  been  announced 
in    the    fast  -  growing    Emeryville 
district,    by   one    ot   the    pioneers 
in  that  section.    The  Acme  Com- 
pany, manufacturers  of  Acme  Roll- 
ing Doors  and  Side- Coiling  Parti- 
tions   for   industrial    firms,    school 
g>-mna slums,    churches    and    finer 
residences,  are   tearing  out   some 
of  the  older  factory  buildings  and 
will  replace  them  with  a  modem 
steel  and  concrete  factory  building. 
Additional  land  has  also  been  pur- 
chased  to    expand    the   warehouse 
area;   the   firm   will   have   24,000 
feet  in  all. 

Originally  started  about  1897  in 
San  Francisco,  the  business  moved 
to  the  present  site,  3536  Peralta 
Street,  following  the  1906  fire  in 
San  Francisco,  to  make  doors,  par- 
titions and  ladders  of  fine  spruce, 
including  auditorium  and  jrymna- 
sium  partitions  exceeding  100  feet 
in  width  and  26  feet  in  height 
These  huge  partitions  are  shipped 
to  all  sections  of  the  United  States. 

Later,  steel  rolling  doors  were 
produced  but  this  was  curtailed 
when  World  War  II  began.  Thanks 
to  the  huge  increase  in  production 
of  aluminum,  the  firm  now  an- 
nounces its  postwar  door  will  be 
made  of  aluminum,  which  is  now 
competitive  with  steel  or  wood. 
Acme  Company  has  just  purchased 
its  owB  rolling  machine,  and  will 
roll  both  aluminum  and  steel  slats 
locally;  in  addition,  material  will 
be  rolled  for  contractors  and  build- 
ers working  on  the  Veteran  Hous- 
ing Program.  This  work  was  pre- 
viously done  in  the  East. 

Of  special  interest  to  home-own- 
ers, wnll  be  an  electrically  oper- 
ated garage  door,  controlled  mag- 
net, electric-eye  or  keylock.  This 
can  be  fitted  to  existing  doors,  or 
to  new  construction. 

W.  C.  Grant,  engineer  and  de- 
signer with  the  original  firm  for 
the  past  27  years,  remains  with 
the  present  owners  of  the  prop 
erto',  Howard  Hill  and  Don  Dur- 
ham. 

to  our  line  as  a  popular,  practical 
sealer  and  hardener  for  soft  wood 
plywoods." 
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CELOTEX  INSULATION  PRODUCTS 

Celo- Block  for  Refriccratioa 

Celo-Skli'inc  for  ConatnMlMMi  Wotk 
Ceiotez  Hardkottrds 

Harbor  Plywood  Corp.  ol  California 

540  Tenth  9k  MArket  C706  Su  FnndMO 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  FtAHCISCO 
35  Gabcrt  St.  Ulff 
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ADVANCE  COMSTRPCTIOM  REPORTS 


DAILY  PACIFIC  BUILDER 


(Cctabli«h«4  1M0) 
lMU«d  Ev«ry  ■•rnlng,  ExMpC  Saturday,  Sunday  and 


Lagal  HdNdayt 


DAILT  PACIFIC  BUILDER  la  th«  pioneer  constructloo  daUy  ot  tha 
Pacific  Coeuii.  Makitaiatn^  a  complete  news  rcpordLog  aai^iea 
covering  ii^'i  principal  building  and  engineering  projects ; 
oooaolklated  January  2,  1830,  with  LArsen'a  Xdvaaea 
Goostruotlon  Reporta.  A  Legal  Newspaper  of  gen- 
eral circulation  aa  defined  by  the  Superior 
Court  of  San  Franclaoo  County. 

SUBSCRIPTION  RATC8; 
I3J0  D«  Month;  $90  per  Year  (Payable  in  Advanoa).  tinfia  Ca|iy,  Ito 

Bntered  aa  Second -Glaaa  matter  July  2S,  1907,  at  the  poet  ofnce 
at  San  Fraaeiaco,  California,  under  the  Act  of  lCar<^   8,  IB7V 

Pnblithad  by 
STARK  RATH  PRIN'ONG  St  PUBLISHING  CO.     ^«" 
Uoder  a  maiMigemeut  agieemaut  with 
F.  W.  DODGE  CORPORATION,  Owner 

O    E.  McGAVRAN,  Editor  J.  E.  ODOERS,  Advertlalna  Mana«at 

465  Teath  St,  San  Francisco  3  TcLt  MArkd  7110 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  newa 
reports  in  this  section  are  claMl- 
fled  as  foliowa: 

Commercial  BIdgs. 1-  B 

Educational  BIdg*. 9-10 

Hospitals    11 

Industrial    BIdga. 12-13 

Public   Buildings 14-17 

Religious    Buildings   18-1l» 

SocJni,  Recreational  BIdgs.  20-21 

Residential    Buildings  Z2-26 

Transportation   BIdgs. 27 

MisceWaneous  BIdgs. 28-30 


1.8— COMMERCIAL  BLDGS. 

2/19/46  •    4 

PREPARING  WORKING 
DRAWINGS 
OFFICE  BUILDING 

Estimated  Cost,  ^5,000-$40,000 
RICHMOND,    Contra    Costa,  County, 

Calif.    Southwest   comer   11th   and 

Nevin. 
Construction  of  one-story  and  base- 
ment  building  with  provisions   for 

second  story. 
Owner — East  Bay  Municipal  Utilities 

Water  District,  717  Macdonald  Ave., 

Richmond. 
Architect— Charles  F.  Strothoff,  1856 

Market  St,  San  Franciaco. 

When  constructed,  owner's  offices 
will  be  moved  from  the  present  loca- 
tion. 
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2/19/46 

WORK  UNDER  WAY 
SHOWROOM  Est.  Coat,  $75,000 

SAN  RAFAEL,  Marin  County,  Calif. 

2158  Fourth  St. 
Construction    of    showroom,    servlco 

and  repair  shop  to  cover  10,000  sq. 

ft.,    plus    parking  lot;    modernistic 

architecture  with  128-ft  plate  glass 

front 
Owner — Armstrong-Campbell  Co.,  719 

Francisco  Blvd. 
Contractor— E.  P.  Merrltt,  102  Rlalto 

BIdg.,  San  Francisco. 


2/19/46  •    6 

PREPARING   WORKING 

DRAWINGS 

STORE  BUILDING  Cost  $30,000 

FRESNO,  Fresno  County,  Calif. 

Construction    of    one-story    class    C 

store  building. 
Owner— J.  C.  Millet  Co. 
Architect  —  Irvln    William  Goldstine, 

821  Market  St.,  San  Francisco. 


2/19/46  •     •     4 

PREPARING    WORKING 

DRAWINGS 

MEDICAL  BLDG.  Cost  $50,000 

OAKLANI>  Alameda  Co.,  Cal.  Sum- 
mit Street  near  30th  Street 

Construction  of  2-story  part  brick 
and  wood  frame  medical  building, 
containing  5  suites;  stucco  ex- 
terior. 

OwnerMr.   Libby,  c/o  Architect. 

Architect — Reynolds  &  Chamberlain, 
3833  Piedmont  Ave.,  Oakland. 


2/19/46 

BIDS  WANTED 

BARSTOW.  San  Bernardino  Co., 
Calif.— Until  March  5,  11  A.  M.,  bids 
will  be  received  by  the  U.  S.  Navy, 
Public  Works  Department  Hth  Na- ' 
val  District  San  Diego,  for  the  con- 
struction of  additional  storage  facili- 
ties at  the  Marine  Corps  Depot  of 
Supplies,  Barstow;  Specification  No. 
17286.  Plans  and  specifications  may 
be  obtained  from  the  officer  in  charge 
of  construction.  Public  Works  De- 
partment U.  S.  Navy,  1220  Pacific 
Highway,  San  Diego,  upon  deposit 
of  check  or  postal  money  order  for 
$10,  payable  to  the  Chief  of  Bureau 
of  Yards  and  Docks. 


2/19/46  •    3 

PLANS    BEING    FIGURED— BIDS 
OPEN   MARCH  6 

SHOP  AND  STORAGE  BUILDING 
PITTSBURG,  Contra  Costa  Co.,  Calif. 

Shell  Point 
Construction  of  agrricultural  shop  and 

storage  building. 
Owner— Shell    Chemical   Co.,    Willow 

Pass  Rd.,  Pittsburg. 
Plans  prepared  by  owner. 

Plans   are   being   figured   by  a  se- 
lected list  of  contractors. 


2/19/46  •     4 

CONTRACT   AWARDED 

REMODEL  OFFICE  BUILDING 

Cost  $75,000 

SAN  FRANCISCO.  South  side  Cali- 
fornia St.,  east  of  Battery  St 

Remodel  office  building,  including 
new  heating  plaAt  and  ventilating 
system,  new  elevator,  metal  lath 
and  plaster  patritions,  oak  interior 
finish,  acoustical  ceilings. 

Owner— -George  Hart. 

Architects — S.  Heiman  and  Ralph  N. 
Pollack,  605  Market  St.  San  Fran- 
cisco. 

Contractor — Jacks  &  Irvine,  620  Mar- 
ket St.,  San  Francisco. 


2/19/46  •     •     8 

PLANS  ON    FILE 

AUTOMOBILE   AND    APPLIANCE.. 

BUILDING 

SAN   FRANCISCO.    NE  Cor.  Geary 

Blvd.  and  Blake  Street. 
Construction  of  one-story  reinforced 
concrete  automobile  and  appliance 
sales  and  service  building;  work 
includes  excavation,  concrete  work, 
structural  steel,  carpentry,  mill 
work,  roofing,  sheet  metal  work, 
porcelain  enameled  iron,  misc.  and 
ornamental  steel  and  iron  work, 
lathing  and  plastering,  glass  and 
glazing,  painting,  linoleum,  auto 
hoists,  gasoline  tanks  and  pumps, 
electrical  work,  etc. 
Owner — Harry  Krieger  and  Son.  c/o 

Engineer. 
Consulting  Engineer— Hyman  Rosen- 
thal,  617   Montgomery   Street 
Architect— Theo.  G.  Ruegg,  617  Mont- 
gomery Street. 

Separate  bids  will  be  received  for 
general  construction,  and  plumbing 
and  heating. 

As  previously  reported,  bids  will 
be  received  February  26,  8  P.  M.,  in 
the  office  of  the  engineer. 

A  set  of  plans  and  copy  of  speci- 
fications are  now  on  file  for  exam- 
ination at  the  office  of  DAILY  PA- 
CIFIC  BUILDER,  466  Tenth  Street 


2/19/46  •     •     A 

CONTRACT  AWARDED 

STORES  AND  APARTMENTS 

Contract  I»rice,  $132,450 

OAKLAND,  Alameda  County,  Calif. 
N.  Grand  Ave.  east  of  Euclid  Ave 

Construction  of  buUdlng  to  contain 
six  stores  and  four  studio  apart- 
ments on  second  floor;  each  apart- 
ment to  consist  of  living  room  with 
twin  wall  beds,  dinette,  kitchen, 
dressing  room  and  separate  rooms 
for  washbasin,   tub  and   toilet 

Owner — Foster   W.   Weeks. 

Plans  prepared  by  W.  C.  Helms,  1759 
Broadway,   Oakland. 

Contractor— Empire  Constr.  Co.,  Ltd. 
344  aHrriet  St,  Sian  Francisco. 


9-ia— EDUCATIONAL 
BUILDINGS 

2/19/46  •     9 

BOND  ELECTION 

REMODEL  SCHOOLS     Cost  $267,390 
RENO,  Washoe  County,  Nev. 
Remodel    B.    D.    Billlnghurst    Junior 
High  School,  McKlnley  Park  Gram- 
mar School  and  Orvls  Ring  Gram- 
mar School. 
Owner— Reno  School  District  No.  10, 
Earl    Wooster,     superintendent    of 
schools,  139  W.  6th  St,  Reno,  Nev. 
Architect — Not  announced. 

The  district  will  vote  March  2  on 
a  proposal  to  Issue  bonds  In  amount 
of  $1,500,000  to  finance  school  con- 
struction. 


2/19/46  •     9 

BOND    ELECTION 
SENIOR  HIGH  SCHOOL 

Cost,  $1,000,000 
RENO,   Washoe  County,  Nev.   Reno 

Senior  High  SchooL 
Construction    of     new    senior    high 

school.  * 

Owner— Reno  School  District  No.  10, 

Ea.rl    Wooster,     superintendent    of 

schools,  139  W.  6th  St,  Reno,  Nev. 
Architect — Not  announced. 

The  district  will  vote  March  2  on 
a  proposal  to  Issue  bonds  In  amount 
of  $1,500,000  to  finance  school  con- 
struction. 


2/19/46  •    9 

GRAMMAR  SCHOOL      Cost,  $232,610 
RENO,  Washoe  County,  Nev.  Inter- 
section of  Wonder,  Locust  Klrman 
and  Vassar  Sts. 
Construction  of  new  grammar  school 

building. 
Owner — Reno  School  District  No.  10, 
Earl     Wooster,    superintendent    of 
schools,  139  W.  6th  St,  Reno,  Nev. 
Architect  —  Gulling    &.    Means,    Clay 
Peters  BIdg.,  Reno. 
The  district  will  vote  March  2  on 
a  proposal  to  issue  bonds  in  amount 
of   $1,500,000   to  finance   school   con- 
struction. 


2/19/46  •     4 

CONTRACT  AWARDED 

RE.MODEL  OFFICES  Cost,  $0000 

SAN  FRANCISCO.  221  Sansome  St 

Remodel  entrance  and  lobby  of  office 
building. 

Owner— Login  Corp.,  300  Montgomery 
St 

Architects — S.  Heiman  and  Ralph  N. 
Pollack,  605  Market  St 

Contractor — Jacks  A  Irvine,  620  Mar- 
ket St,  San  Francisco. 


M. 


2/19/46 

PLANS    BEING    FIGURED- 
BIDS   OPEN    MARCH,   1,   2    P 
TRUCK  TERMINAL 
SAN  FRANCISCO.    675  Brannan   St 
Construction    of    reinforced    concrete 

truck   terminal    building. 
0^^'ne^ — Oregon    -  Calif.   -  Nev.   Fast 

Freight   Lines.   675   Brannan   St 
Architect— W.   D.    Peugh,   333  Mont- 
gomery Street. 

Plans  are  being  figured  by  a  se- 
lected list  of  contractors. 


2/19/46  •     •     8 

BIDS   WANTED— 
TO  BE   OPENED   FEB.  21,  2   P.   M. 
SPORTS    STORE  BLDG. 
SACRAMENTO,  Calif.  Alhambra  and 

"L"    Streets. 
Construction   of   1-story   relnf.    cone. 

sports  store  building. 
Owners— Withheld. 
Architect— Harry    J.    Devine,    624    R 

St,    Sacramento. 

Separate  bids  are  being  received 
for  general  construction  and  electric 
work. 

Following  contractors  have  taken 
out  plans: 

General  Work 

Campbell  Constr.  Co.,  228  E  Trans- 
it St.,  Ontario. 

Transwestem  Constr.  Co.,  1402 
Front  St,  Siacramento. 

M.  J.  King,  Inc.,  231  Franklin  St, 
San '  Francisco. 

Elactrto  Work 

Manuel  Joseph,  1020  J  St,  Sacra- 
mento. 

J.  C.  Hobrecht  Co.,  2233  Portola 
Way,   Sacramento. 


2/19/46  •     •     6 

PLANS   COMPLETED 

STORE  BLDG.  Cost  $15,000 

SAN  FRANCISCO.  Ocean  Ave.  and 
Lagunltas. 

Construction  of  one-story  and  mez- 
zanine  store   building. 

Owner — Sidney  Cohn. 

Architect — S.  Heiman  and  Ralph  N. 
Pollack,   605  Market  Street 

Cdntraotor  —  Mills  Constr.  Co.,  605 
Market  Street 
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2/19/46  •     9 

PROSPECTIVE    BIDDERS 
SCHOOL  BUILDING 
SAN  MATEO,  San  Mateo  Co.,  Calif. 

Laurel  School. 
Construction  of  eight -classroom  steel 

frame     school     building,     concrete 

floor  slab,  wood   roof   rafters   and 

wood  stud  walls,  etc. 
Owner   —   San     Mateo     Elementary 

School    District,    superintendent    of 

schools,   120  N.  Ellsworth   St.,  San 

Mateo. 
Architect— Ernest   J.    Kump   Co.,  261 

Kearny  St,  San  Francisco. 

Plans  and  specifications  noay  be 
obtained  from  the  office  of  the  ajxhl- 
tect  upon  deposit  of  $26. 

As  previously  reported,  bids  will  be 
opened  February  28,  8  P.  M. 

The  following  contractors  have 
taken  out  plans: 

C.  F.  Parker,  1644  Monterey  Blvd., 
S9.n  Francisco. 

Erbentraut  &  Summers,  446  6th  St, 
San  Francisco. 

B.  &  R.  construction  Co.,  268  Mar- 
ket St.,  San  Francisco. 

Engineering  Design  Co.,  20  2nd  St, 
San  Francisco. 


2/19/46  9 

ARCHITECT   SELECTED 

SCHOOL    BLDG.  Cost,    $25,000 

OROVILLE,  Butte  Co.,  Cal.  Oroville 
High  School,  south  of  main  bldg. 

Construction  of  5-room  school  build- 
ing unit,  stucco   exterior. 

Owner — Board  of  Trustees,  Oroville 
High  School,  James  C.  Nlsbet,  2074 
Wilcox  St,  Oroville. 

Architect  —  E.  Geoffrey  Bangs,  606 
Market  St..  San  Francisco. 


11— HOSPITALS 


2/19/48  •     11 

SUB-CONTRACTS   AWARDED 
ANIMAL  HOSPITAL 

Estimated  Cost  $15,000 
PITTSBURG,  Contra  Costa  Co.,  Calif. 

Comer  of  Marine  Ave.  and  Willow 

Pass  Rd. 
Construction  of  animal  hospital  (45x 

40  ft)  of  basalt  rock  construtclon, 
involving  kennels,    i-unways    and 

surgical  room. 
Owner  and   Builder — Benard  E.  Bnes. 

RF.D.  7,  Box  480,  Pittsburg,  Calif. 
Roofing — Mastercraft  Tile  &  Roofing 

Co.,  1  20th  St.  Richmond- 
Plumbing — Stanton  Plumbing  Service, 

149  E.  3rd  St,  Pittsburg. 
Electric  Wiring  —  Bannister  Slectlic 

Co.,  Pittsburg. 
Glass — East   Bay   Glass  Co.,   621   6th 

St.,   Oakland. 
Brick   and    Stone   Work— A.   Hallert, 

2500  65th  Ave.,  Oakland. 


11 


2/19/46 

PREPARING  PLANS 

HOSPITAL  ADDITION 

SACRAMENTO,  Sacramento  County, 

Calif. 
Construction    of    addition    to    Mercy 

Hospital. 
Owner — Sisters    of    Mercy    Hospital, 

40th  and  J  Sts.,  Skicramento. 
Architect— Harry    J.    Devine,    624    R 

St,  Sacramento. 


PACIFIC  PORTLAND  CEMENT  COMPANY 

ts;roVus°  coASTwiDE  SERVICE  '°:ii::t' 


2/19/46  .    n 

PREPARING  PLANS 
NEW  HOSPITAL 
REDDING,  Shasta  County,  Calif. 
Construction  of  new  hospital  build- 
ing. 

Owner— Sisters    of    Mercy    Hospital. 

40th  and  J  sta.,  Sacramanta 
^«**tect— Harry    J.    Devine,    624    R 

St.,  Sacramento. 


12*13— INDUSTRIAL 
BUILDINGS 


12 


2/19/46 

PLANNED 

STEAM  BOILER  PLANT 

OAKLAND.   Alameda  County,  C*llf. 

C(m8truetlon   of   steam  boiler   plant, 

cost  $100,000;  and  new  preparmtlon 

room. 

Owne»  — Gerber    Products 

98th  Ave.,  Oakland. 
Architect— Not  announced. 


Co.,     801 
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2/19/46 

PLANNED 

REFRIGERATOR  PLANT 

Cost.  $50,000 
NILES,  Alameda  County,  Calif. 
Construction  of  refrigeration  plant  to 

provide  1000  family  locker  imlts. 
Owner— Pacific  Cold  Storage  Co.,  C. 

W.   Chrysler,  vice-president   NUee. 
Architect — Not  announced. 


2/19/46  •     24 

PREPARING  WORKING  , 

DRAWINGS  I 

RESIDENCE  Est  Cost,  $46,000 

WALNUT  CREEK,  Contra  Costa  Co., 

Calif. 
One-  and  part  two-story  frame  and 

stucco  ranch  tyx>e  residence,  126  ft 

long. 
Architect— Charles  F.  Strothoff,  1866 

Market  St,  San  Francisco. 


OVERHEAD  CROSSING,  LOS  ANGELES 


EMPLOYMENT  SERVICE 


For  further  informatlan  raaardlng 
PMltlons  Uated  «nd«r  this  oUuMtfloa- 
tien  addreaa  Natuvton  O.  C— k.  Man- 
ager, Engineering  Sectatl— '  Person • 
nel  Servioa,  57  Post  St.,  San  Fran- 
ciaco. 


TECHNICAL  PERSONNSL,  ()a 
MechL  designer.  expMr.  am  complex 
mechL  movements;  (b)  aeronautical 
stress  analyst  for  model  design;  (c) 
testing  engineer  familiar  with  optical 
and  electrical  de^lcss  for  structural 
testing.  Duration  6-12  mos.  Salary 
open.  East  Bay.  S-516.  Newton  D. 
Cook.  57  Poat  St.  San  Frandsoo. 


IX>S  ANGELES,  Calif.— E.  W.  El- 
liott 1200  California  St,  San  Fran- 
cisco, at  $849,367  submitted  low  bid 
to  the  SUte  Division  of  Highways,  O. 
T.  McCoy,  State  Highway  Engineer, 
State  Bldg.,  Los  Angeles,  for  con- 
struction of  structural  steel  over- 
head cnDssing  on  Terminal  Island 
Freeway  over  the  tracks  of  Union 
Pacific,  Southern  Pacific  and  Pa- 
cific Electric  at  Anaheim  Street  Los 
Angelea 

This  is  a  National  Defense  con- 
tract 

Work  involves: 

(1)  9,000  c.y.  struc.  excav.; 

(2)  8,300  cy.   Class  A  portland   ce- 
ment concrete; 

(3)  4.0941,000  lbs.  furnish  struc.  steel; 
(4)  4.094,000  lbs.    erect   do; 

(5)  75.160   Lf.   furnish   timber  piles; 
(6>  1,668  ^ch  drive  Umber  pUes; 

(7)  3,770  Lf.  furnish  steel  piles; 

(8)  68  each  drive  do; 


v9/   40   eAch   pile  spUcee , 

(10)  1,622,000    lbs.    fumLsh   bar   relnf. 
steel; 

(11)  1,622.000  lbs.  place  do; 

(12)  3,666  Lf.  steel  railing ; 

(13)  electrical  equlpmrat; 

(14)  misc.  Items  of  work. 
Total  bids  w^re: 

(A)  B.   W.    Elliott   Constr.  Co.,   San 
Fran  ci..s  co ,    $84  9,367. 

(B)  Peter  Kiewit  Sons  Co.,  Los  An- 
geles.   $892,606.50. 

(C)  E.  B.   Bishop,  Oriand,  $897,226. 

(D)  Macco  Constr.   Co.,  Clearwater, 
$897,732. 

(E)  Guy  F.  Atkinson  Co.  Long  Beach 
$90S.03a 

(F)  Baruch  Corp.,  Los  Angeles,  $97L- 
67&80. 

(G)  Robert  E  .McKee,  Los  Angeles, 
^72.83& 

(H)   Griffith   Co..    Los   Angeles.   $1,- 
014.069.10. 
Unit  bids  were: 


TRANSITMAN  for  genL  land  mur- 
veys.  Salary  about  $300  mo.  OarmeL 
S-692.  Newton  D.  Cook,  67  Post  8L, 
San  Francisco. 


DRAFTSMAN,  genL  dvfl  engrg. 
exper.,  for  municipal  work.  Perm. 
$800  mo.  E<ast  Bay.  S-56&  Newton  D. 
Cook,  57  Post  St,  San  Franoisos. 


2/19/46  •     IS 

BIDS  WANTED 

INYOKERN.  Kern  Co.,  Calif.— Un- 
til March  5,  11  a.  M.,  bids  will  be 
received  by  the  officer  In  charge  of 

construction.  Naval  Ordnance  Test  i  STRUCTL.  DESIGNER,  exper.  on 
Station,  Inyokem,  under  Spec  17506 !  preparation  of  steel  and  concrete 
for  construction  of  undergroimd  design  drawings.  Sal.  open.  San  Fran- 
steam  distribution  and  condensate  re-  i  cisco.  S-680.  Newton  D.  Cook,  B7  Poet 
turn  system  with  piping,  manholes,  \  St,  San  Francisco, 
etc.,  and  Installing  steam  and  conden- 


(A) 

$2.20 

28.00 
.08 
.016 
.50 

25.00 
2.00 

48.00 

25.00 
.045 
.0126 
4.00 


(B) 
$4.75 
30.00 
.08 
.02 
.55 
16.00 
2.25 
40.00 
22.50 
.042 
.014 
4.00 


(C) 
$2.00 
30.00 
.09 
.0125 
.50 
24.00 
2.00 
40.00 
12.00 
.0475 
.0150 
4.00 


(D) 
$425 

29.00 
.08 
.02 
.46 

27.00 
2.00 

50.00 

25.00 
.04 
.02 
4.00 


(E) 
$2.50 
30.00 
.08 
.026 
.50 
20.00 
2.00 
35.00 
15.00 
.045 
.015 
12.00 


(F) 

$2.10 

30.00 
.1026 
.0139 
.53 

53.70 
2.14 

28.50 

19.96 
.043 
.0217 
5.70 


(O) 
$5.30 
29.00 
.093 
.025 
.64 
14.00 
2.18 
50.00 
33.00 
.044 
.016 
4.50 


3500.00  7300.00  6000.00  6000.00  6000.00  7370.00  8400.00 
2500.00  1000.00  1000.00  1500.00  1400.00  4500.00  2700.00 


(H) 
$5.00 
32.00 
.092 
.025 
.60 
20.50 
2.15 
35.50 
15.00 
.043 
.022 
5.10 
8400.00 
2400.00 


sate   return    piping,   fittings,    electric 
hot  water  heaters  and  appliances  and 


STRUCTL.  or  ARCHTL.  DB>SIGN- 
KRS   and   DRAFTSMEN   for  private 


adapting  portions  of  relating  hot  I  office.  SaL  open.  San  Francisco.  8-447. 
water  system  to  steam  heating  in  j  Newton  D.  Cook,  57  Poet  St,  San 
buildings,  area  FH,  Naval  Ordnance  i  Francisco. 

Test  Station,  Inyokem.  

Specifications  obtainable  from  the  I     MINING      EINQINKER,      familiar 


above  office  upon  deposit  of  check  or 
postal  money  order  for  $15,  payable 
to  the  Chief  of  Bureau  of  Yards  and 
Docks. 


14-17— PUBUC  BLDGS. 


with  gold  mining  or  milling,  for  perm, 
connection  with  good  prospects  in 
proven  ground.  Married  man  preTd. 
Salary  open.  Location  Seuth  America; 


I    Li /all  iJ     Vf  1 1      JT  lliiJCi 


The   following    list   of    plans    and    speelfloetiene   for    oonstrwoUen 

projects  are  now  available  for  Inspection  at  the  offioe  of  DAILY 

PACIFIC   BUILDER,  465  Tenth   Street,   San   Franolsoe. 


Work 

Location 

Bid  Opening  Date 

Outdoor  Gunnery  Range 
Spec  17807.  NOy  13346 

Crows  Tending 

2-31 

Automobile  and  Appliance  Bldg. 
Geary  Blvd.  and  Blake  Street 

San  Francisco 

2-26 

hdqs.    California.    S-565.    Newton 
Cook,  57  Post  St,  San  Francisco 


D. 


SUB  -  BIDS  WANTED 


5^*S5tf5tf5S5|55S5tf^SSSS#5 
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2/19/46  • 

BIDS    WANTED 

BRAWLEY,    Imperial   Co.,   Calif.— 
Until  March  6,  2  P.  M.,  bids  will  be 
received    by   the  office    of    the   dis-  i 
trict  engineer,  Federal  Works  Agcy.,  j 
Public  Buildings  Administration,  838  ' 
U.    S.    Appraiser's    Bldg..    San    Fran-  I 
Cisco,  for  Interior  and  exterior  paint- 
ing and   misc.    repairs  at  the   U.    S. 
post  office  at  Brawley. 

Plans  and  specifications  obtain- 
able from  the  above  office  of  the 
district  engineer. 


General  eentreoters  eeslrtng  sue-Diot  of»  any  Job  ar^  Invited  to  m«k»  Itnewn 
ARCHTL.  DESIGNER  with  several    their    rei|ulremerte  In  this  eelumn      There  Is   no   chare*   for  this   eervlea 

yrs.  exper.  on  the  drawing  board  for , . 

construction    oo.    Salary    open.    San    Superstructure,  Shop  BkSg 

Francisco.    S-673.    Newton    D.    Cook, 
57  Post  St.  San  Franoisse. 


San 


0FFICL\L  PROPOSAL 


LS-348— Install  C.   I.  Water  Maine 


NOTICE  TO  CONTRACTORS 


Ne.  411.  ShIpflttere  and  Boilermaker*  Shop 
Franoieoo   Naval  Shipyard;    Bids  open   February   21,   11    A.    M 
Elrbentraut  &  Sununera.  446  Sixth   St,   San   Franclsoo    (MArket  8310) 
A.    Faroell    Blair,    9    Main    St,    San    Franx:lsco    (YUkon    (x3M:n 
Jas.  I.  Barnes  Constr.  Co.,  941  Ru8.«  BMg.,  8.  F.  (EXbrook  6*05  «r  T064) 
Peter  JClewlt  Sons  Co.,  442  Post  St.  San  Francisco   (EXbn.<»k  6736) 
Parker  Steffens  *  Pearce.  130  South  Park,  San  Francisco  (iflXhrook  6639) 
Barrett  Jk  Hllp,  918  Harrison  St.,  San  Franclsoo   (DOuglaa  OTOO). 
CUnton   Constr.  Co.  928  Folsom  «t.   San   Franclsoo   (SUtUr  3446). 
Parker,  Steffens  &  Pearce,  136  South  Park,  San  Francisco  (EXbrook  68S») 
M.  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Sealed    proposals   will    be    received 
„,,^,,„  .     .-  at  the  office  of   the  East  Bay  Mu-  i 

2/19/46  •    46   nicipai    UtUlty    District    Room    206, 

^i-friiIi^.^T.T,.,x^*r        «     »    •~vft««/»  512   Sixteenth   Street  Oakland,  Call-  I 
S^^Tx^^*^,^^^?    ^^°!*'  5?°S?^   fomla.    until    5:30   P.M.,    Wedneeday,  j 
OAKLAND,  Alameda  County.  Calif,     i  February  27  ,1946,  and  wlU  at  that 
Construction    of    addiUon   to    airport  L^^^^p    ^^^    opened,    for    installing    ap- [ 

overhauling  shops.     ^^        ^  I  proximately  22,870   linear   feet  of  2-  i 

Owner— Pacific    AirmoUve   Corp     J^  Jnch.   4-inch,    6-lnch,    8-lnch  and   10-! 

A.    MacDonald,   manager,    Oakland   j^^,^  diameter  cast  Iron  water  mains  ; 


Airport,  Oakland. 
Architect— Not  announced. 


BUILDINGS 
18-19— REUGIOUS  BLDGS. 
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In  Contra  Costa  and  Alameda  Coun 
ties,  Callfomieu  ! 

The  general  prevailing  rate  of  per  i 
diem  wages  In  the  locality  In  which  | 
the  work  is  to  be  performed,  for  { 
laborers  and  each  craft  or  type  of  | 
woriunan  and  mechanic  needed  to  , 
execute  the  contract,  and  the  general 
prevailing  rate  for  legal  holiday  and  ; 
overtime  work  specifically  set   forth  i 


2/19/46 

CONTRACT   AWARDED 

ALTERATIONS    AND    ADDITIONS  ,..       . 

Cost  $30,000 !  In    the    plans    and    specifications   on 
SAN  FRANCISCO.  i«le  with   the   Secretary  of  the  Die- 

AUeratlons   and  additions  to  under-  !  trict,  are  referred  to  and  incorporated 


Outdoor  Gunnery   Range.   NAAS.  Crews   Landing;    Spec.  17907;    Bide  open 
February  26,   11   A.  M. 
EM>entTaut  ft  Summers,  446  Sixth   St,   Saa  Francisco     Market  8816). 
Patrick  M.  SofarelM.  20387  Anita  Ave..  Hayward   (Ha>-*ard  806). 
Henry   Arlan.    4142    Geiry    Blvd.,    San    Franclsoo    (BAyvlew    6797) 

Residence  for  San    Franolsoe  Theological   Seminary,   San    Aneelme;    Btde 
open    February  21,  3:00  P.   M. 
B.  &  R.  Oonetr.  Oe..  368  Martcet  St.  San   Francisco    (DOugUta   7516). 
S.  J.  Ainoroeo  Constr.  Co.,  2100  Oakdale  Ave.,  San  Franclsoo  (Mlsalon  ;4W) 
Peter  Sartorio,  262   Clementina   St.    San    Francisco    (GArfleld    SWi). 

Kriefler    Automotive    and    Salee    Bldg..    Geary    and    Blake,    San    Freaoteoe; 
Bid*   »f>en    F^tonuiry   26,  9   P.    M. 
B.  J.  AiMoroeo  Ooostr.  Co.,  2100  OakdaJe  M^-V:,  San  Francisco  (Mliinioo  14P0) 
Hh-b«Qtmut  *  BuBmne™.   446   Sixth    SI:  ,    San,    Franclftco    fMArket   881,0). 
Kmp»r«'.  Conetr.   Co..   'H4   Ha.rri«t   .<Mre«t,    San    Fr&rfrl«co    (HEmlock   motji 
Mldstate  Constr.   Co.,   1298    Bush    St.    San    Francises*    (ORdw&y   4«S8  > 
Jacks  A  Irvine,  620  Market  St,   San   Francisco    (GArfield   2106) 


taking  parlor. 
Own ei^— White's  Funeral  Service,  Inc.. 

2200  Sutter  St.,  San  Francisco. 
Architect  —  Irvln    William  Goldstine. 

821  Market  St,  San   Francisco. 
Contractor— J.  S.  Malloch,  666  Mission 

St.,  San  Francisco. 


RECREATIONAL  BLDGS. 


herein. 

Specifications  (No.  LS  348)  may  be 
obtained  at  Room  406  of  the  office  of  j 
the  District 

DANIEL  READ,  ' 

Secretary,     i 

Oakland,  California,  ' 

February  14,  1946  ' 

(Dally  Pacific  BuUder) — •— 

(Feb.  18.  1946)    »*»^  »»*« 


tndustHsl  BWg.,  Tenne»«e«  near  2i0th  St.,  8.  F. ;    Bld«  ope«  Feb.  If,  11    A. 
Ert>ent»aut  A  Summers,  446  Sixth   9t,   S&n   FYancisc*:.)    (MArttet  9m.Qj 
E.  8.  McKlttrtck  Co.,  610— 16th  St  ,  Oakland   (TWln  Oakii  5070). 


Store  Bldg.,  University  YMCA.   Berkeley;    Bids  open    Feb    26.  2   P    M. 
Erbentraut  ft  Summers,  446  Sixth  at.,  SfUi  Francieoo    ^MArket   8810) 
Anderson   ft   Hagland,    Inc..   219 — 41st    St.,    Oakland    (OLymplc   9108). 
Stolte,   Inc.,  8451   San   Leandro  Blvd..   Oakland    (TRlnidad   1064) 


2A9/46  •     20 

PREPARING   PRELIMINARY 

SKETCHES 

LODGE  Est  Cost,  $75.000-$80,000 

RICHMOND,  Contra  Costa  County, 
Calif.  315  10th  St 

Modernization,  refurnishing  and  re- 
building of  Richmond  Lodge  of 
Elks;  basement  and  clubrooms.  In- 
stallation of  elevator,  ventilating 
and  heating  systems. 

Owner— Richmond  Elks'  Hall  Asso- 
ciation, Edgar  Dale,  secretary.  816 
10th  St 

Architect— Charles  F.  Strothoff.  1855 
Market  St.   San  Francisco. 


20 


2/19/46 

PLANNED 

RECREATION  BUILDING 

Cost  $150,000 

OAKLAND,  Alameda  County,  Calif. 
Piedmont  Ave.  between  MacArthur 
Blvd.  and  Tosemite  Ave. 

Construct  a  two-story  and  msixanlne 
recreation  center  building,  includ- 
ing half  sunken  basement  garage 
with  parking  space  for  70  autos,  14 
bowling  alleys,  offices  and  rest- 
rooms,  restaurant,  etc. 

O-wner- Dr.  Frank  B.  Tower,  3783 
Piedmont  Ave.,  Oakland. 


2226— RESIDENTIAL 
BUILDINGS 
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Available  Now 

TARPAULINS 


10x1 2- ft. 
10x1 4- ft. 


12xl4-ft 
12x18-ft 


15x20- ft 
20x20-ft. 


PAINTERS'     DROPS 
Self-Prlming  ft  Diaphragm  Pumps 

LIGHTING    PLANTS 

Resco  Tar  Kettles  on  Pneu.  Tires 

ELECTRIC  SAWS 

14S  Davis  Concrete  Mixer  —  Gas 
21S   Koehring   Cone.   Mixer — Elect. 


Standard  Machinery  Co. 

112   Market   St.,  Sah   Francisco 
Call      ....      EXbrook  8845 


Broderiok  St.,  Oakland:    Bids  open   Feb.  26,  2  P.   M. 
Erbenttaut  ft  Summers,  446  Sixth  9t,  San  Francisco   (MArket  8810) 
Anderson   ft   Hagland,    Inc.,    219 — 4l8t    St.,    Oakland    (OLymplc   9108). 
Stolte,   Inc.,  8451   San   Leandro  Blvd.,   Oakland    (TRlnidad   1064) 
Empire  Constr.   Co.,  Ltd.,  344  Harriet  St,   S.   F.    (HEmlock   3400) 

II  iiir  ,  -  ,  , II.    m 

Riohlend    Elementary    Scbool    Olstriet,    School    Bldg.,    Shatter;    Bid*    apan 
Febrtary   27,   7t80    P.    M. 
Guy   £     il&n,  1836  30th   St,  Bakersfleld    (Bakersflekl   88695) 
Rademann-Glusto,  40  Rlngold  Street,  San  Franclsoo   'MArket   8151 
Jas.  L   Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.   (EXbrook  6805  or  7064) 

Hell  Equipment  Co.  Bldg.,  883  Harrison  St^  B.  F.;    Bide  open    Feb.   19 
Monson  Brothers,  475  Sixth  St.  San  Francisco   (DOuglas  5357 1 
J.  D.   O'Connor  Constr.  Co..  391  Sutter  Sit,   S.   F.    (DOuglas  6626) 


Truck  TermlnsI,  Ore.-Nev.-Callf.  Fsst  Freight;   Bids  open   Mar.  1,  2  P. 
Jacks  ft  Irvine,   620  Market  St,   San  Francisco    (GArfield   2106) 


Shell  Chemical  Shop  and   Storage  Bldg.,  Shell  Point;   Bids  open   March  6 
Howes  ft  Whitaker,  626  Russ  Bldg.,  San  Francisco  (GArfield  5729) 


Don    Mill   Sports   Store,  Sacramento: 
M  J.  King.  Inc,  231  Franklin  St., 


Bids  open    February   ?i 

San   Francisco    (UNderhlll   820©^ 


WANTED 


MacDONALD,  YOUNG  &  NELSON 

I  General  Contractors 

SfUdalizinf  in  Industrial  and  Commercial  BidUfiiifi 


GRAEME  K.  MacDONALD 

DALLAS   YOUNG 

C.  EDWARD  NELSON 


127  MONTGOMERY  STREET 
SAN   FRANCISCO,  CALIF 
PHONE— SUTTER  82t« 


2/19/46 

PREPARING   WORKING 

DRAWINGS 

RESIDENCE  Est  Cost,  $27,000 

LAKE  TAHOE,  Calif.  Below  Cham- 
bers Lodge. 

Construction  of  one-  and  two-story 
frame  residence  (12  rooms).  | 

Owner— Al  Sanford.  c/o  ardiltect  .       j 

Architect— Charles  F.  Strothoff,  1855 
Market  St,  San  Francisco. 


Ul-ti    tQUlPMENTl 
AND    MATfcklALS  I 


FOR  SALE 


CONTRACTORS—Save  Money  uid  Time 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361         -         SAN    FRANCiSCO 

PREPARED  BY  LcROY    SERVICE 


AMPLE  STOCKS   fQU  SPEEDY  DELIVERY- 

PuAH  Sou  (dfieckUdledi^^^(flcz6^  (Lmd) 

fKickPlaied. 

Frank  Afhby,  MoiYoging  Pmn%w 
70  Om^my  St,    •     MArfc«f  1230 

MATIOMAL  STEEL  FABRICATORS 

(fornmriy  Matkmmt 


Iron  ft  Bromm  Co4 


NEW  &  RECOffDiTIONED 
DIMENSION  LUMBER 

TIMBERS,    wallboards,    planbiag, 
pipe;  millwork,  and  ether  building 
materials.    SALE  PRICES.    Large 
j  nocks  of  "hard  to  get**  items. 
I  Wire,  write,  or  'phone 

I   CLEVELAND  WRECKING   CO. 

»<M>  Third  St.      -      TAIeireia  4977 

1 ^ — 

1  No.  1  R  W  SPLIT  FENC:E  POSTS. 
4x5 — 7ft  59c  delivered  within  50 
mllee  radius  of  S  F  Truckload  lots. 
Order  early  TRANSOM  COAST 
SB5RV1CE.  420  Market  St.  S.  F.  IL 
Sntter  1292. 

I      Approx.  46,000  sq.  ft  LUMBKR  1x6 
iand  2x4  built-up  in  forms     If  inter- 
eated  in  entire  lot  phone  EX  6906. 

(2/13-14-15-16(19) 


FOR  RENT 


rf? 


MMERSTOII  &  eiEEl  LMBEI  eO. 

I  Wliol«Mle  ami  Jobbinf  Yaffds 

LUMBER  -  TIMBERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA  .  SUGAR  PINE 

Sar    Francisco  Oakland 

1C00    ARMY    STREET  2001    LIVINGSTON    STREtT 

ATwater  1800 KElle^  4-1884 


Associated  Wood  Products  Co. 

Fabricators  and  Erectws  of 

TIMBER  TRUSSES 

B«rl»i«7&317         1335  SDCTH  arr.,  B«rk«l^  2,  Caw. 


LUMBER  HANDLINO  EQUIP. 
MENT :  CARRIERS.  STACKERS, 
TRUCKS.  Call  Mac.  Pacific  Carrters. 
Oakland.    KB  4-166L 


J  MH«a 


WANTED 


WORK     FOR     D     8     mAOTOlta. 
CARRTAl^^  and  TBBRA  «CUniJUB. 

tf 


s 


Boilerf— High  Preiture  and  Heating 

!        NEW      AND      REBUILT 
All  Sizc8  and  Typw  ol  SImI  Tmla 

OCEAN  SHORE  IRON  WORKS 

MO  Eiihtii  SL  ■  PImmm  UNd«rbiii  4310  -  Smm 


"^ — — ■— 5— gy  ■J-..-,^-, 


'FL'LSD/VV,  FEBRUARY  19    1946 

■flj"!!'  '"JJiJ! 


DAILY     PACIFIC     BUILDER 
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Engineerii^  Section 


ADVAMCE  COMSTRUCTION  REPORTS 


f 


NEWS  INDEX 

For  convenient  referenoo,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants 81-32 

Bridges    33 

Dams,  Reservoirs  and 

Dredging   94 

Do«kB,  Pi«rs  4  Harbors 83 

Parks,  Airports  and 

Playgrounds 39 

Railroads,  Subways  and 

Tunnels  37 

Electric  Lighting  and 

Transmission   Lines 38 

Sewers   39 

Streets   and    Highways 40 

Gas,  Water   and   Oil    Pipe 

Lines 41 


38^  ELECTRIC  UGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


88 


2/19/46 

BIDS   WANTED 

INYOKERN,  Kem  Ca,  Calif.— Un- 
til March  5,  11  A.  M.,  blda  wUl  bo 
received  by  the  officer  in  charge  of 
construction,  Naval  Ordnance  Test 
Station,  Inyokem,   under  Spec.  17504 


(8)  3400  M  gallons  apply  water; 

(9)  107  sta,  finish  roadway; 

(10)  12,800   cu.    yds.     imported    base  _  _ __ 

material,  type  B;  I  bids  will  be  received  by  the  General   accommodations    for    six    jissengers 

(11)  8000  cu.  yds.  imported  base  ma-    Purchasing   Officer,    Pajiama  Canal,  land  four  bunks  for  officers  and  crew. 


2/19/46  •     42 

BIDS  WANTED 
PANAMA  CANAL.— UnUl  peb.   21, 


feet  X  17  feet  x  9  feet,  powered  by 
one  424  h.p.  Superior  Diesel,  with  a 
net  tonnage  of  75  tons.  The  vessel  has 


terial,  type  A; 

(12)  41  tons  liquid  asphalt  SC-2  prime 
coat; 

(13)  5000  tons  minimum  aggregate 
plant  mix  surfacing: 

(14)  224  tons  paving  asphalt,  120-150 
penetration,  pplant  mix  surfac- 
ing; 


b.m.    greenheart    hardwood    lumber; 
Sch.  8161. 


Iv«tPm  fn?>,i?^         ^^"*^    Ughting|(i5)  71  tons  liquid  asphalt,  SC-4,  SC 
^?nJ?ifWH.nf">,t'^f^K,     .  **.  6  or  SC-8  plant  mix  surfacing; 

Specifications  obtainable  from  the  !  (le)  n  tons  asphalt  paint  binder; 


above  office  upon  deposit  of  check  ; 
or  postal  money  order  for  |20,  pay- 
able to  the  Chief  of  Bureau  of  Yards 
and  Docks. 


2/2/19/46  • 

COMPLETE  BIDS 

SHOSHONE  PROJECT,  Wyoming. 
—The  following  submitted  bids  to  the 
Bureau  of  Reclamation,  Denver,  Colo., 
for  furnishing  and  delivering  f.o.b. 
cars   at  the  shipping  point  or   f.o.b. 
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Washington  25,  D^  C,  for  7.5  M  ft.  The  Samana  (YAQ-28)  is  now  lo- 
cated at  Miami,  Fla.,  and  inspection 
may  be  made  upon  application  to 
the  Navy  District  operaUons  officer, 
Dupont  Bldg..  Miami,  Fla. 

Invitations  to  bid  are  obtainable 
upon  application  to  the  U.  S.  Mari- 
time officials  listed  below: 

Director,  Division  of  Small  Vessels, 
Procurement  and  Disposal,  Washing- 
ton 25,  D.  C. 

Atlantic  Coast  Director,  45  Broad- 


33 


2/19/46 

BIOS  WANTED 

WIBAUX,  Mont.  — Until  Feb,  27, 
bids  will  be  received  by  the  Golden- 
west  Electric  Coop.,  Inc.,  Wibaux, 
Mont.,  for  construction  of  351  miles 
of  transmission  line  in  Wibaux  and 
Fallon  coimties,  Montana,  and  Golden 
Valley  County,  North  Dakota. 

Specifications   obtainable  from  the  j  (26)  g  "each'drlve  gateT; 


State  Water  Conservation  Board, 
Rural  Electrification  Dept.,  Helena, 
Mont.,  upon  deposit  of  $25. 


39— SEWERS 


3S— BRIDGES 

2/19/46 

CONTRACTS   AWARDED 

MERCED.  Merced  Co.,  Calif.— E.  P. 
Kirk.   R.  R.  No.  3,  Box  114.  Fresno, 
at    (No.    382)    |2553;    and    (No.    385) 
$3746.40;    and    Roy    Kruger.    Gustine,    2/19/46 
at   (No.  381)   13960;    (No.  383).  $3370    1  BIDS   WANTED 
and    (No.    384)    $2180.    awarded    con-  |     OAKLEY.  Contra  Costa  Co..  Calif 
tracts   by   the   Board   of    Supervisors  . —Until   March   1.   8  P.   M.,   bids   wiirj^^ove  office 
of    Merced   County.    R.    W.    Cothran,    be   received  by  the  Oakley   Sanitary 
clerk.  County  Courthouse.  Merced,  for  ;  District,   Frank   D.   Porto.  Secretary, 
the  construction  of  the  following :  1  Sportsman's    Club,    Acme    and    First 


(17)  40  tons   liquid  asphalt  RORC-6   cars    at    Thermopolis,    Wyo.,    trans 
seal  coat ;  I  formers,   disconnecting  switches  and  '  way.  New  York,  N.  Y. 

(18)  480  tons  screenings  seal  coat;       {circuit  breakers  for  the  Hot  Springs  I     District     Manager. 

(19)  67  cu.  yds.  class  A  portland  ce-  I  county    REA    substation,    Shoshone  I  Baltimore  2.  M«. 
ment  concrete  structures ;  I  Project,  Wyoming ;  Spec.  1139 :  District  Manager.  12th  8L  and  Mon 

(20)  3600  lbs.  bar  reinforcing  steel;      i     Southern    States   Equipment   Corp.,  Iticello  Ave..  Norfolk  10,  Va. 

(21)  1    each    cast    steel    frame   and  !  Hampton.  Ga.—Sched.  3,  item  4.  $755 ;       Port  Agent.   Graham   Bldg.,   Jack- 
cover;  jjteni  6,  $263;  item  6,  $193.20;  item  7, 

(22)  670     cu.     yds.     sacked     portland   j29»  10 ;   item  8.  $10.49 ;   f.o.b.  destina- 
cement  concrete  riprap;  tion ;  shipping  120  days;  terms  net 

(23)  60  each  monuments ;  Pacific    Electric    Mfg.    Corp..    San 

(24)  80    each     culvert    markers     and  1  Francisco,    Calif .—Sched.    2.    item    8, 
guide  posts;  $2081,    shipping    250    days;    Sched    3. 

(25)  3.3  miles  new  property  fence;         litem    4,    $755;    Item   5,   $263;    item    6, 

$193.20;   item  7,  $299.10;   shipping  200 


22     Ught     SL, 


sonville  2,  Fla. 

Gulf   Coast   Director.   Canal   Bldg., 
New  Orleans  12,  La. 
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2/19/46 

BIDS   WANTED 

STOCKTON.  San  Joaquin  Co.,  Calif. 
—Until  March  11.  5  P.  M.,  bids  wiU 
be  received  by  the  City  of  Stockton, 
City  Hall.  Stockton,  for  furnishing  a 


(27)  90  lln.  ft.  8-in.  CMP  downdralna,  Lj^vs ;  f.o.b.  destination;  terms  net 
16-gage;  DelWstar    Electric    Co.,    Chicago,        . 

(28)  730  lin.  ft  18-ln.  C^MP,  16-gage ;  I  ju  _sched.   3.   Item   4,   $755;    item    5,    triple    combination    pumper  for    the 

(29)  204  lin.  ft  24-ln.  CMP,  14-gage;  j  j263-  item  6.  $183;  item  7.  $311;  Item  [fire  department 

(30)  490  lin.  ft  36-in.  CMP,  12-gage;Ig     ^^g■    shipping    200    days;    f ,o.b.  i     Specifications  obtainable  from   the 
1(31)  140  iln.  ft  48-in.  CMP.  10-gage;  j  destination ;  terms  net  I  above  office. 

—    (32)  3  each  spillway  assemblies ;  i     Railway   &  Industrial  Engineering  I  

<w|(33)  18  sta.  obliterating  existing  road- j  (,0     Greensburg,  Pa.— Sched.  3.  item  12/19/46  •    43 

way.  4    1755;  item  5.  $263;  item  6.  $193.20;    BIDS  WANTED 

Specifications  obtainable  from  the  j  j^g^^  7    $299.10 ;  item  8.  $10.49 ;  ship-  ,     GILA    PROJECT,    Arzona.  —  Until 

ping    200    days;     f.o.b.     destination ;  j  March  25.  2  P.   M..   bids  will  be  re- 

■    '  I  terms  net.  I  ceived  by  the  Bureau  of  Reclamation, 

„,,„,.-  ,    ^;     Bowie    Switch    Co..    A.   B.    Chance  I  Denver.   Colo.,    under  Spec.    1190  for 

2/19/46  40  I  ^ g^jj    Francisco.    Calif  .—Sched. !  furnishing  and  delivering  168.000  lin. 


Bridge  No._381-Plle  timber  bridge  jSts.  Oakley,  for  construction  of  san-^  _  l^°HemT  $755;  item  5,  $263;   Item  6.  1ft    14-lnch    Inside    diameter    regular 


over  Owens  Creek  on  the  Le  Grand 
Planada  Rd.,  in  Section  35,  T.  7,  S.R. 
15  E.  M.  D.  B.  &  M.; 

Bridge  No.  382— Pile,  timber  bridge 
over  Miles  Creek  on  the  east  line  of 
Section  3.  T.  8  S.  R.  14  E. ; 

Bridge  No.  383— Pile,  timber  bridge 
over  Deadman's  Creek  on  Le  Grand- 
Mlntum  Rd.,  on  the  west  line  of  Sec- 
tion 30.  T.  8  S.  R.  16  E.; 

Bridge  No.  384 — Reconstruction  uf 
timber  bridge  on  present  concrete 
headwalls  and  footings  over  canal  on 
the  Ingomar  Qulnto  Rd.  at  the  south- 
west comer  of  Section  9,  T.  9  S.  R. 
9  1.; 


Itary  sewers  In  and  for  a  portion  of 
the  district 
Work   Involves : 

(1)  10,514  l.f.  6-ln.  vlt  clay  pipe; 

(2)  5929  l.f.  8-lnch  do; 

(3)  32    l.f.    6-in.    Class    A   cast    iron 
pipe; 

(4)  114    l.f.    10-lnch  do; 

(5)  5750  l.f.  4-in.  vlt  clay  pipe  sewer 

(6)  215  each  6x4-in.  vlt.  clay  Y'»; 

(7)  34  each  8x4-inch  do; 

(8)  43   each   brick  manholes; 

(9)  15   each    risers   or   cleanouts; 

(10)  lump  sum,  concrete  septic  tank 

(11)  1460   If.    construct    barbed    wire 
fence. 


LOS   ANGELES.   Calif.— As   pre^l-j    •      -q.   .^^^  J  $29910;   shippine  200  I  unreinf orced  concrete  irrigation  pipe, 

ously    reported.    M^  H.   Golden    Con-j»J»^^.   '     ^    destination;  terms  net      ' " - "'— 

structlon    Co.     3485    Lowell    St.,    San   <»»y«^       j,  ^g^^ng  &  Manufactur- 
piego.  at  $62,053  88.  submitted  low  bid  ,  ,„^'5J°  LoJg  island   City,    N.    T.- 

^°    n*?^i>f^'^   ^*y*!^°\P'>,^*«^*''^^i:f'    Sched.  3.  Item  4.  $755;   item  5.  $268; 

G.    T.    McCoy^    state    highway    engl- j  J*^^^«  g     j^g  20 ;  item  7,  $266.10 ;  Item  8,  ^ . _ 

neer,    State   Bldg,    Los    Angeles,   for  j  •  ai,,pping  2OO  days;  f.o.b.  Long  islon.  Glla  Project.  Arizona,  f.o.b.  stor- 

construction  of  Balboa  Park  project  j  ^gj^^d  City ;  terms  net.  age  ayard.  approximately  five  miles 

Kuhlman    Electric    Co..    Bay    City,    south  of  Yuma.  Ariz. 
Mich.— Sched.  1,  item  1,  $6882.50;  item!     Specifications  obtainable  from   the 
la.  $9101.08,  shipping  196  days;   item: above  office;   no  charge  to  prospec- 
2.  $89.71 ;  shipping  89  days ;  f.o.b.  des-  ,  tive  bidders ;  to  others  ,$0.50.  not  re- 


tongue  and  groove  Joint,  3-ft  laying 
lengths,  and  16,000  units  of  14-inch 
inside  diameter  reinforced  concrete 
turnout  headwalls  for  Yuma  Mesa 
predevelopment,     Yuma    Mesa    Dlvl- 


Work  involves 

(1)  1,000  c.y    Btruc.  excav. ; 

(2)  800  c.y.  struct  backfill; 

(3)  946  c.y.  Class  A  portland  cement 

concrete ; 

(4)  434  l.f.  steel  railing; 

(5)  700  lbs.  misc.  iron  and  steel; 


dric    Macabee.    759    La^    Juntas    at.. 


Rd.  at  the  southwest  comer  of  Sec 
tion  13,  T.  7  S.  R  14  E. 

CcHnplete    bids    follow : 
(882)  $2653;    (383)    $3371.38;    ()84)   $2.- 
(382)   $2553;   (383)   $3371.39;   (384)  $2.- 
521.44;    (385)    $3746.40. 

Roy    Kruger,   Gustine    (381)    $3960; 


lOTco.  (g)  253.000  lbs.  furnish  bar  reinf.  steel 

Specifications   obtainable  from   the    ^^^  253^)00  lbs.  place  do; 

(8)  lighting  equipment; 


Martinez,  upon  deposit  of  $10.00. 
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2/19/46 

BIDS  WANTED 

FRESNO,  CaUf.— Until  February  28,  ,  -    r  «»    a„^«io-     •si9 

10:30  A.  M..  bids  will  be  received  by  j  (C)  Mlttry  Bros.,  Los  Angeles.   $83, 


(9)  misc.  items  of  work. 
The  total  bids  were: 

(A)  M.    H.  Golden   Construction   Co., 
San  Diego,  $62,053.88. 

(B)  B.  G.  Carroll  and  Harry  A,  Fos- 
ter. San  Diego.  $71,359. 


214. 


(382.  $2830;   (383)   $3370;   (384)   $2180;    ^hecitv  council  of  the  City  of  Fresno,  . 

(385)   $4480.  D   E   Roughtorcitrclerk;  CltyHall.  I  (D)  Haddock  Engineers,  Ltd..  Ocean 


Stockton  Constr.  Co..  (381)  $11.- 
900:  (382)  $6600;  (383)  $9890;  (384) 
$7600;    (385)    $8790. 


34— DaMS,  reservoirs  & 
DRKEKjING 


34 


Fresno,    for   the   sewering   of    West 
wood    Heights,    Palm    Garden    Sub 
division     No.     2     and    Delver    Place, 
Fresno;  1911  act 
The  work  involves: 

(1)  699  lin.  ft.  12ln-.  concrete  sewer 
pipe  in  place;  , 

(2)  2501    lln.    ft    6-ln.   vitrified    clay  |  (^^ 
pipe  sewer  in  place; 

(3)  102  4-in.  and  6-ln.  Y  branches; 

(4)  6    masonry    manholes    with    cast 
iron  frames  and  covers 


side,  $96,793. 
The  unit  bids  were: 


2/19/46  • 

BIOS    WANTED 

GRASS  VALLEY,  Nevada  Co..  Cal. 
Until  March  8,  2  P.  M.,  bids  will  be  j     Specifications    available    from    the 
received    by    the    Nevada    Irrigation    above  office 
District.    Elizabeth    Johnson,    Secre-  j 
tary.   Grass    Valley,    for   construction  ■  2/19/46 
of  the  D-S  canal  extension,  clearing!  BIDS   WANTED 


(A 

(B) 

(C) 

(D) 

(1)  .. 

$    2.00 

$    4.00 

$    3.00 

$    4.50 

(2).. 

2.00 

2.00 

3.00. 

3.50 

(3).... 

41.75 

45.00 

49.00 

67.50 

(4).... 

4.67 

6.00 

10.00 

5.50 

(6).... 

.378 

.75 

.50 

.35 

(6).... 

.042 

.05 

.06 

.06 

(7).... 

.021 

.02 

.03 

.02 

(8).... 

463.00 

500.00 

800.00 

766.00 

(9).. 

265.00 

1850.00 

3200.00 

2000.00 

8»  41 


aad  earthwork.  The  proposed  work 
is  located  about  three  miles  east  of 
Grass  Valley  and  involves  approxi- 
mately: 

(1)  30  acres   of  clearing   canal   right 
J        of  way; 

(2)  20  acree  grubbing  canal  do; 

(3)  aO.CKX)     c.y.     canal     excavation. 
Specifications    are    on    file    at    the 

above  office  or  at  the  office  of 
Blackie  &  Wood,  consulting  engi- 
neers, 644  Maricet  St.,  San  Francisco 
and  may  be  obtained  upon  payment 
of   $5.00. 


LOS  ANGELES  COUNTY.  Callf.- 


2/19/46 
CORRECTION- 


84 


,  WATER  AND  OIL 
PIPE  LINES 


41 


tination;  terms  net 

Maloney  Electric  Co..  St  Louis, 
Mo.— Sched.  1,  item  1,  $7605;  Item  la, 
$10,140.  shipping  280  days;  Item  2, 
$94.  shipping  245  days;  f.o.b.  destina- 
tion ;  terms  net. 

Allis-Chalmers  Manufacturing   Co. 


tumable. 


2A9/46  I       •    « 

LOW  BIDDERS  ! 

CENTRAL  VALLEY  PROJECT.-- 
The  following  submitted  lo^  blda  to 
the  office  of  the  Bureau  of  ftedaom- 
tlon.  Walker  R.  Young.  cWef  engi- 
neer, Denver.  Colo.,  under  Spec  No. 
1147  for  furnishing  and  deUvering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Coramu  Calif.,  a  the  op- 
tion of  the  bidder,  stnictural  steel 
anchorages  and  gate  seats  Ifor  thr^ 
drum  gates  at  Shasta  Dam  Kannott 
Division.  Central  Valley  Project: 

American  Bridge  Co.,  Denver,  (1) 
$20,341.  (2)   $30,9«4.  f.o.b.  G«ry,  Ind.; 

net  j 

Consolidated  Steel  Corp.,  Los  An- 
geles, (1)  $22,320,  (2)  $36,880,  f.0.b. 
Los  Angeles ;  net 

Continental  Bridge  Co.,  Denver,  (1) 
$23,000,  (2)  no  bid;  f.o.b.  Peotone, 
IlL;  1H%  10  days. 


2/19/46 

LOW    BIDDERS 
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DENVER,  Colo.  —  The  toUowlng 
submitted  low  bids  to  WliJker  R. 
Young,  chief  engineer.  Bureau  of 
Reclamation.  Denver.  Colo,  under 
Spec.  No.  1149  for  furnishing  and  de- 
livering f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Barp,  Calif., 
at  the  option  of  the  bidder,  the  stael 
partition  and  housing  for  Parker 
Power  Plant,  Parker  Dam  Power 
Project.  California. 

Allison  Steel  Manufacturing  Ca, 
Phoenix.  Ariz..  $5580.  f.o.b.  Phoenix, 
Ariz. ;  net 

California  Steel  Products  Cb.,  Rich- 
mond, $7013,  f.o.b.  Richmond;  net 

Mills  Co.,  Cleveland,  Ohl<>.  $7167, 
f.o.b.  destination;  net. 


CALIFORNIA  LEADS  IN 
FEDERAL  EMPLOYFJLS 

California  has  more  employees 
of  the  executive  branch  of  the  fed- 
eral government  than  any  other 
state  or  the  metropolitan  area  of 
Washington,  D.  C. 

This  is  indicated  by  U.  S.  ttvil 
Service  (Commission  figures  cited 
in  the  latest  issue  of  Postwar  Cal- 
ifornia, a  monthly  publication  of 
the  Bureau  of  Public  Administra- 
tion on  the  Berkeley  campus  of  the 
University  of  CJalifomia. 

The  statistics  show  that  of  2,- 
912,093  paid  employees  as  of  June 
80,  1945,  California  has  317,236; 
Washington,  D.  C,  256,710;  and 
New  York  state,  293,018. 

Edited  by  Dorothy  C.  Tompkins, 
senior  research  technician,  the  pub- 
lication is  published  by  the  Uni- 
versity bureau  to  furnish  informa- 
tion useful  to  government  officials 
and   citixens   of  the   state. 

DRIVING  FATIGUE 

Judgment  of  depth,  distance  and 
speed  are  impaired  and  recation 
time  is  slowed  if  an  automobile 
driver  is  excessively  fatigued,  or 
sleepy,  the  California  Stete  Auto- 
mobile Association  warns.  Under 
such  conditions,  let  someone  else 
Uke  the  wheel,  or  pull  off  the 
road  and  rest.  A  car  travelling  at 
35  miles  per  hour  covers  61  feet 
in  a  second.  One  second  is  long 
enough  for  the  car  to  leave  the 
road,  or  collide  with  another  ve- 
hicle. 

— tF —  _ 


Bid  Opening  Schedule 


Bid  Opening  Date 


Prejsot        Location  of  Projoot       Noted  In  leeue 


BUILDING  PROJECTS 
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2/19/46 

BIDS  WANTED 
CENTRAL     VALLEY     PROJECTT. 

_    _       _       Calif.— Until    April    1,    2    P    M.,    bids 

-Sched"2rit'em"3,  $2no";  shipping  215  jv-ill  be  received  by  the  U.  S.  Bureau 
davs-  fob.  destination;  terms  net  lOf  Reclamation,  Walker  R.  Young. 
Cole  Electric  Co.,  Los  Angeles,  Calif.  I  chief  engineer.  Denver.  Colo  under 
-Sched.  3.  Item  4.  $755;  item  5.  $263;  'Spec.  1175  for  furnishing  and  dehv- 
Item  6  $193.20;  item  7.  $299.10;  itemiering  louvers,  dampers,  grilles,  reg- 
R  $43  75  •  shipping  200  days ;  f.o.b.  !  isters  and  diff users  for  installation 
LJSiAn    teiTM  net  'in    the   Shasta  power  plant   Central 

•^  S^ybar  Ele™   C^^^^^^  Denver.  Colo,  i  Valley  Project  California,  f.o.b.  ship- 
— Sched.  3,  Item  4.  $755;  Item  5,  $263;    ping  point  and/or  Coram,  Calif. 


2-19—  2 :09  P.M.— Hospital 
2-19  Bond  lOw^Uon  (DlsL) 
a-l&—  2K)9P.M.— Hoapltal 
2-l»— 11  KX)  A.M.   Building 
2-lfr—  —Plant 

2-20—  2:00  P.M.,  Elevator 
2-20—  2:00  P.M..   Houses 
2-20— 10 :06  AM.    Painting 


Salem,  Ore^ 
San  Jose 
Salem,  Ore. 
San  Franolsoo 
San  Francisco 
San  Franeisoo 
Dearer,  Colo. 
Berkeley 


Specifications  obtainable  from  the 
above  office ;  no  charge  to  prospective 
bidders;  to  other,  $1,  not  returnable. 


item   6,    $193.20;    shipping  200   days; 
f.o.b.  destination;  terms  net 

Royal  Electric  Manufacturing  Ca, 
Chicago.  111.— Sched.  3.  Item  4,  $765; 
Item  5.  $263;  item  6.  $209;  Item  7, 
$294;  item  8,  $8.79;  shipping  200  days; 
f.o.b.  Chicago;  terms  net 

General  Electric  Co     Denver,  cola   ^^^  21.   2   P.   M..   bids    will   be 

-?''i'*^u/'.^nA^alvn;pm  2    SB?  i  received    by    the    State    Division    of 
??^.iA"^P^^^'r.1ro^hV/ri?;,i's:   Highways^ \h.  Glbon    district  en- 

50    Higuera    St,     San     Luis 


2-2#—  2 :00  P.M.— Repair  Polet  OfflceDowney 


2/19/46  •     43 

BIDS   WANTED 
SAN   LUIS    OBISPO.    Calif.— Until 


shipping  350  days;   Sched.  2,  item  3. 


$2063;   Sched.  3. 'item  4.  $755;  item  6.  ,  ^"eer.     50    Higuera 


"--"-•., a"  •^aAAI\.  u^m  7    «90Q  Ao '    Obispo.  for  rental  of  (1)  one  oil  dis 

$263;  item  6,  $194.40;  item  7,  $^v».w,    ...„':'       ,,^0  craiion 
$8.66;     shipping    200    days;    tributor.     1190-gallon 


item     8. 


capacity;     (2) 
item    9.    $725.96;    S^che^ V,  i  op^tank  truclT  22W-ga^lo_n 


f.^'^'^Vn  V4 «•  Item  nM03W  ship-  i  (3)  one  tank  trailer.  2200-gallon  capa- 
item  10.  $309*2.  **«™  "•  '^Kf-TTnA HoS •  ' city,  and  (4)  one  booster  truck,  3780- 
ping     200     days;     f.o.b.     destination .  ^      Y^^  ^^     ^  _^_^_ .  ^^^^^j^^^^,^ 


terms  net 


gallon  capacity,  f.o.b.;  approximately 

'^V' ..     V.  v>^^*rA^  nr.r-n    r>«n-'60  days'  use  in   Santa  Barbara,  San 

WesUnghouse  Electric  Corp^^^en-  y^^         ^^^  Monterey  counties. 

ver,  Colo.-Sched.  1,  item  l._$72»8.07.       specifications  obtainable  from  the 


Until  February  27.  3  P.  M.,  bids  will   2/19/46 

be  received  by  A.  S.  Soule,  secretary   CONTRACT  AWARDED 

of   County  Sanitation  District   No.   6       SAN    FRANCISCO.— Guerin    Bros.,    .— ,   ««,  ^ 

of  Los  Angeles  County,  at  the  office   2O8  S.  Linden  Ave.,  South  San  Fran-    item  la,  $9730.76;  '^iPPi^K  ^*  d^yf"'    -bove  office 

of  said  district  3rd  floor.  1206  Maple   cisco,  at  $15,739,  awarded  contract  by  j  item   2,  $91.06   (alternate  bid   $b»oO), 

Ave..  Los  Angeles,  for  the  construe-    the    Board    of    Park    Commissioners.  I  shipping  120  day8;-«ched.  2,  Item  S, 

tion  of  that  portion  of  the  Arlington    McLaren   Lodge.    Golden   Gate   Parte.  ;  $2018.    shipping   200   days;    Sched.    3,    ^^^^^,^ 

Ave.  extension  trunk  sewer  from  Pa-    for  furnishing  and  Installing  10-inch  litem   4,    $755;    item    5.    $263;    item   y  jgiQs  WANTED 

elf ic  Electric  Railroad  and  Arlington  1  water    main,    water    works    to    main  ; $193.20;    shipping   200    days;    item   7,1     ^^.^nTRAL     VALLEY     PROJECT. 

Ave.  to  the  first  alley  east  of  West-  j  driver,  and  14-lnch  overflow  pipe  at  j  $321;  Item  8.  $8.79,  s^'PPi'^B^f^,5*^«i  i  California.— Until  March  21,  2  R  M., 

em  Ave.  on  108  th  St,  Los  Angeles  j  Strawberry  Hill  reservoir,  ~  " 

County. 


2/19/46 
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■BIDS  WANTED 


CENTRAL  VALLEY  PROJECT, 
California.  —  As  previously  reported, 
until  March  12,  10  A.  M.,  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation. Old  High  School  Bldg.,  An- 
tioch.  under  Spec.  No.  1172  for  the 
construction  of  earthwork,  canal  lin- 
ing   and     structures.     Contra     Costa 


Plans   and   specifications   available  1 

from  the  chief  engineer  at  the  above  |  ■" 

address  upon  deposit  of  $5;  guaran-  j 

tee  of  10%  to  accompany  bids;  three  j 

I  months  for  completion.  } 


Madnnery  &  Material 


I  Sched.  4,  item  9,  $725.76,  shipping  21l^^^^   ^,j,    ^e  received   by   the   U.    S. 
days;  Sched.  5,  item  10,  $315.48;  item    3^^^^^^  of  Reclamation.  Denver.  Colo., 
11,    $372.90.    shipping   100   days,    f.o.b. 
deetination;  terms  net 
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2/19/46 

BIDS  WANTED 

FRESNO.  Calif  .—Until  February  28, 

10:30  A.  M..  bids  will  be  received  by 

the  city  council  of  the  City  of  Fresno, 

D.  E.  Roughton.  city  clerk.  City  Hall, 

„„„,  ,  „,  ,     ^.  ,         .  I  Fresno,  for  the  sewering  of  Ambris- 

Canal.  station  2321+25  to  the  end,  and  I  ^^^  Addition.  Elm  Addition  No.  4  and 


Mountain  View  Reservoir.  Delta  Dlvl 
sion.  Central  Valley  Project,  Califor- 
nia The  work  is  situated  from  about 
1  mile  east  to  about  3H  miles  south- 
east of  Martlner,  Calif. 

Place  of  opening  previously  re- 
ported Incorrectly. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others.  $2.75  per  copy, 
not  returnable. 

Guarantee  will  be  required  with 
each  bid  In  an  amount  not  less  than 
10  per  cent  of  the  amount  of  the  bid. 


35—      DOCKS,  PIERS  & 
riA.IvBORJ5 


2/19/46  •     35 

BIDS  OPENED 

SAN  DIEGO.   CaUf .  —  FIschback  & 
Moore,  Inc..  1509  W.  8th  St,  Los  An- 
geles, at  $872,000.   submitted  the  low 
l>ld  to  the 
Office.  11th 


NEWS  INDEX 

For  convenient  referonoe.  news 
reports  \n  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  4  Materials  42 
Machinery  and  Equipment        49 


a    portion    of    Elm    Addition    No.    1,  • 
Fresno;    1911    act.  I 

The  work  involves:  } 

(1)  2350    lln.    ft    6-ln.    vitrified    clay  1 2/19/46 

pipe  sewer  in  place ;  !  BIDS  WANTED 

(2)  98  4-ln.  on  6-ln.  Y  branches;  j     g^N  FRANCISCO. 

(3)  7    masonry    manholes    with    cast 
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under  Spec.   1177  for  furnishing  and 
delivering  four  vertical   18,000-gallon 
welded  plate  steel  oil  storage  tanks 
«,-o/^«  •    A9   and  two  verUcal  4000-gallon  welded 

nine  xA/AMTFPi  Piate  steel  oil  storage  tanks  for  In- 

wfn-r  A    JonT     TTntii  TP«K«..™  M    "tallatlon  in  the  Kes^-ick  power  plant 
WIOTA^  Mont-Untll  Febniary  28.  ^      Division.      Central     Valley 

2  P.  M..  bids  will  be  received  by  the  j  t      California,     fob.     shipping 

Bureau  of  Reclamation  Denver  Colo  J        J     ^^/^^  Keswick.  Calif, 
[under    Inv     18,664- A    for    furnishing    P°^„g   obtainable  from  the 
Western   red  cedar.   Southern   yeHow  '  ^P^^„,^       „^  ^^arge  to  prospec- 
plne.    lodgepole  pine   or  Douglas   fir   »       bidders,  to  others    $0.75,  not  re- 
!  poles,     f.o.b.     shipping    point    end/o'   ♦  \I,-kio 

iWiota,   Mont;   Wiota-North   Electric  ^"™*°'®-  . 

j  Cooperative  transmission  line.  j 

I     Specifications  obtainable  from  thu  i  2/i9/4b  *    43 

above  office.  |  LOW    BIDDERS 

;     DENVER,     Colo.  —  The    following 

2/19/46  •     42  I  submitted  low  bids  to  the  Bureau  of 
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2A9/46 

BIDS   WANTED 

INYOKERN.  Kem  Co..  Calif— Un 
til   March    5.    11   A.    M..   bids   will   be' 
received  by  the  officer  in   charge  of  I 
construction.    Naval    Ordnance    Test 
Station.  Inyokem.  Calif.,  under  Spec,    oms   WANTED 
17503  for  construcUon  of  roads,  park-    ^*°j^'g^^°co 


TTntn  Marr.h  A  ,  ^'DS  WANTED  „„«,™,^  i  Reclamation.  Denver,  Colo,  under  Bid 

,  T>    m*    K«^        ...  K  ,   J^t^K^       CENTRAL     VALLEY     PROJECT,   j^^    j  145  for  furnishing  and  deliver- 

3^P.  M..  bids  win  be  received  by  the  ,  California.  -  UnUl    February    25.    2   |;°-  one  12xl2-ft   bulkhead    gate  for 

"an.  p  j4  bids  wUl  be  received  by  the  installation  at  the  inlet  end  of  any 
U.  S.  Bureau  of  Reclamation,  Cus-  .  ^^^  ^f  ^^e  outlet  conduits  at  Grand 
tom  House,  Denver  2.  Colo.,  under  coulee  Dam.  Columbia  Basin  ProJ- 
Inv.  D-33,272-A  for  floor  frame,  bulk-  |  g^^  Washington,  f.ab.  shipping  point 
head  gate  guides,  trash  rack,  gate-  1  and/or  Odair.  Wash. : 
slot  frames  and  covers,  metal  work,  1  American  Bridge  Co.,  Denver,  Colo., 
gratings,  stairway  treads,  etc.,  f.ab.  {(^  17413  fg^.  Gary.  Ind.,  net 
shipping  point  and/or  Redding ;  Kes-  j  -^^ter  Town  Arsenal,  Water  Town, 
wick  Dam  and  Power  Plant  Ceo^'^jMass,  (2)  $7320.50.  fob.  Water  Town, 
Valley  Project,  California.  In^t 


*~.'i.^'^.™®^*"^.n°xfr#rnm  thft  I  ^'■^*'"**'     °'     Supplies,     City     ^,  p.^g   ^^,   „«   r«c«iYea    oy    «.« 

Specifications    available    from  the   ^^jer    Bid    Na    3493   for    furnishing 'u    s    Bureau   of   Reclamation.  Cus- 
above  office.  and   delivering  2000   %x%    spilt   case 

• water  meters  for  the  San  Francisco 

IZI^~~'~~~~^^^~^~~"^    Water   Department. 

40—  STREETS  AND  !     specifications   obtainable  from  the 

HIGHWAYS  i»»»°^*  *^"*^«-  


MISC.  SUPPLIES  AND 
MATERIALS 
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-Until  March  4, 


Specifications  obtainable  from  the 
above  office. 


2/19/46  *2 

BIDS  WANTED 
FORT  PECK,  Mont.— Until  Feb.  26, 


Consolidated  Steel  Corp.,  Los  An- 
geles. (1)  $8190,  (2)  $6970,  f.o.b.  Loa 
Angeles,  net 


ing   a^eas   and  sidewalks     insisting  ^  ^  ^^^^  ^^^^  ^^  received  by  the! 2  "pVm..    bids    will   be    received    by 

of   ^fP^»^^J^^.J°";r***   P't^T'Xelne   Purchaser    of     Supplies,     City     Hall.    u.    S.    Bureau   of   Reclamation,   Cus- 

U.  S.  Navy.  Public  Works  ;  fj^^'^f     P^^'"^"A^  under    Bid    Na    3492    for   furnishing  1  tom  House.  Denver.  Cola,  underlnv. 

v..wv^.  ...a  Naval  Blstrict  1220  pa- ,  thereof  andportiana  cemeni  cun^re       ^^    delivering  armature,   commuta-    18  667- A  for  suspension  clamps,  strain 

clflc  Highway.  San  Diego,  February  1  ^'t^'l^VinaH^a  obtainable  from  the '  "^K  ^'^  exciting  field  colls  for  the    clamps,  ball  eye  connectors,  etc.  f.ab. 

14.   for  the  construcUon  of  additions  I    ^Specifications   obtainame  "om   xne  ^^^^^       j    Railway.  Wolf  Point  Mont;  Wllllston,  N.  D.; 

above   office   "Ponjff?^^  ?20    n! v- i     Specif IcaUons  obtainable  from  the;watford  City,  N.  D.;  Kllldeer,  N.  D., 
or  postal  money  ord^r _f or  $20.^pay-  ! ^^^^^^   ^^^^^^  j™ Hazon,  N.  D 

Specifications  obtainable  from  the 


and  alterations  to  the  existing  station 
electrical  distribution  system  and  new 
facilities  to  provide  adequate  electri- 
cal services  and  outlets  to  Piers  No. 
10  to  13.  inclusive,  for  reserve  fleet 
berthing  facilities;  Specification  No. 
17644. 
Bids  were  submitted  as  follows: 

(1)  price  for  entire  work  complete; 

(2)  amount  to  be  deducted  under 
Item  1  for  omission  of  new  15,000- 
volt  switchgear  for  switching  sta- 
tion   "O"    and    switching   station 

P; 

(3)  amount  to  be  deducted  under 
Item  1  for  omission  of  two  por- 
table motor  generator  sets. 

The  complete  bids  submitted  were: 

FIschback  &  Moore,  Inc.,  3  days, 
(1)   $872,000,   (2)   $70,471.    (3)   $40,446.50. 

M.  H.  Golden  Construction  Co..  6 
days.  (1)  $895,316,  (2)  $72,308,  (3)  $43,- 
04& 

Newberv  Electric  Co.,  1  day,  (1) 
$912,000,    (2)   $75,627.    (3)    $44,000. 

California  Electric  Co.,  7  days,  (1) 
$932,000.  (2)  $81,370,  (8)  $46,230. 


able  to  the  Chief  of  Bureau  of  Yards 
and  Docks. 
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1 2/19/46 

!  BIDS    WANTED 


2-21  Paint  Post  Offtoe  (QmrL) 
2-21—11 :00  A.M.— Shop  j 

2-21—  8:00  P.M.,    Resldenoel 
2-21— n  :00  A.M.— Superstruoture 
2-21—  2:00  P.M..  Fire  Station 
2-23— 12:00  M.     —Store 
2-25  Painting  and  Repairs  (Q«vt) 
2-25—  3 :00  P.M.— Repairs 
2-25 —  3 :00  P.M. — Bookcases 
2-26—  3 :00  P.M.— Metal  Supplies 
2-26—  2 :00  P.M— Truck  Beds 
2-23—10 :00  A.M.— Boiler 
2-33— 10 :30  A-M.— Alter  Building 
2-25—  2 :00  P.M.— Undorpaaa 
2-20—  8 :00  PM.— High  Sch<tH>l 
2-26  Hospitate  (Veterans'  Admin) 
2-26 — 11 :00  A.M.    Gunnery    Range 
2-26 —  3  :00  P.M.    Reeidenco 
2-26—  3 :00  P.M.— Service  BuikUng 
2-2&—  3 :00  PJM.— Sales  BuUdhig 
2-27—  2:00  P.M.    Painting 
2-27—  2  :00  P.M.    Painting 
2-27—  2. -00  P.M.    Painting 
2-27—  2 :00  P.M.    Painting 
2-27—  2:00  P.M.    Painting 
2-27—  2:00  P.M.    Painting 
2-27  Addition  to  Sctieol  CDlat) 
2-27—  2 :00  P.M.— Br»«vmtor 
2-27—  7  :a0  P.M.— Sehool 
2-27—  2:O0PJiL— Painttog 
2-27—  1 :4C  P.M.,  Alteration's 
2-27—  2:00  P.M,.  Boiler         1 
2-27— 10  K)OA.M.— Tear  (3a» 
2-27—10 :00  A.M— Ammunition 
2-27—  2  KX)  P.M.,  Ceitlnga 
2-27—  2  K)0  P.M.  VentUatioo 
2-27—  2:00P.M.,   Doors         i 
2-27— 2  KX)  P.M.,  Pump         ! 
2-27—  2K)0P.M..   Sidewalks 
2-28—  4:00  P.M.,    Warehousw 
2-26—  8  JOO  P.M.— School  BuUdlnf 
8-1  —  2  KM  P.M..   BasenMnt 
3-  1  Painting  (Govt) 
3-  6—  2 :00  P.M.— School        j 

3-  6—  2 :00  P.M.— Painting 

3-  6—  2 :00  P.M.— Painting 

3-  0—  8 :00  P.M.— School 

3-  e—  2 :00  P.M.,   Painting 

3-11— 12:00  M.   School 

3-12—  1:30  P.M..    Flagpole 

3-13—  2 :00  P.M.— Cables 

3-12—  1 :30  P.M.— Flagpole 

3-14 —  2:00  P.M. — School  Buildings 

3-15—  9:00  P.M.— Store 

3-25—  9 :00  P.M.— Plant  " 


Redondo  Besuih 
San  Franolaoo 
Sein  Anselmo 
San  Franeisoo 
Long  Beaoh 
Palo  Alto 
San  Diego 
San  Francisco 
Stui  Franeisoo 
San  Franeisoo 
San  Francisco 
San  Jose 
San  Francisco 
Port  Orchard,  Wash. 
San  Mateo 

Grand  Junction.  Colo. 
Crows  landing 
San  Rafael 
San  Franeisoo 
San  Frsjicisco 
Monrovia 
Lynwood 
Bell 

FuUerton 
Maywood 
St  Anthony 
Downey 
Tacoma,  Wash. 
Shafter 
9t  AB\hooy 
San  Franolaoo 
San  Oabrtol 
Berkeley 
Berkeley 
Loa  tingel— 
Loa  Angelea 
Preaton 
FuUerton 
Napa 

Los  Angeles 
San  Mateo 
Lancaator 
Eur^a.  XTtali 
Sunnyslde.  Wash. 

Reed  ley 

Payette,  Idaho 

El  Cerrlto 

Oalexioo 

Palm   Springs 

Livermore 

Safford,  Ariz. 

Livermore 

Maricopa  Co«aty.  Aria. 

Las  Vegas 

Torrance 


%•  • 

1-  7 
9-  4 

2-18 

a-u 

2-11 

2-  7 
%•  4 


3-11 

a-12 

2-lS 

2-lA 


S-14 
3-14 
»-U 
••14 
B-IA 
1-lS 
t-10 
3-18 


2-  7 
2-  7 
3.  8 
3-13 

2-  7 

2-  7 

a-  7 

2-  7 

2-  7 

3-  7 


i-ii 

3-  4 

8-lX- 

»-lt 
8-14 
2-14 

a-11 
a-11 
3-11 
3-11 

8-13 
8-U 
i-X3 
3-U 
1-38 
3-18 

2-18 
3-lS 
2-15 
8-18 
2-  7 
3-18 
2-15 
2-18 
%-  8 
2-18 
2-18 


E 


■iPi 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  C0« 

666  Harrisoo  St  DO  56A.^  Smi  Fmacbc* 


Equip  your  hame  for  modern  living 
-for  now  and  the  wonderful  years  ahead! 
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above  office. 


2/19/46 

BIDS    POSTPONED  I     SAN  FRANCISCO —UnUl  March  4.  i 

CENTRAL  VALLEY   PROJECT.—   3  p    j^    ^Ids  will  be  received  by  the  i 
Until   March    20.  2  P.   M.    (postponed    purchaser    of     Supplies.     City    Hall.  I 

from  March  6),  bids  will  be  received  .  ^^^j^j.    ^^    ^^     34^    ^^^    furnishing! 

by  the  Bureau  of  Reclamation,  Den-  i^^^j  delivering  10,000  lbs.  special  sec-  -2/19/46 

ver.    for    furnishing    and    delivering  .  ^^^  ^^.jp  ^^^  g^^^,   ^yp^  "c"  bearing!  BIDS  POSTPONED 


MACHINERY  AND 

EQUIPMENT 


43 


fob    cars    at    the    shipping    point    or 
fob   cars   at   Redding.   Calif.,   at   the 
option    of   the   bidder,   one   operating 
unit    with     control     equipment,     and  I 
one  lot  of  plate-steel  Inlet  and  dls-  | 
charge  pipes   for   a   72x93-inch   hori- j  2/19/46 


stock)    for  the  Municipal  Railway. 

Specifications  obtainable  from  the 
above   office 


42 


DENVER.  Colo.— Until  Feb.  25,  2 
P  M  (postponed  from  Feb.  20),  bids 
win  be  received  by  the  Bureau  of 
Reclamation.  Denver,  Cola,  under 
Spec.  No.  1169  for  furnishing  and  de- 
livering by  trucks  at  Estes  Park  gov- 
ernment <»mp  near  Estes  Park,  Colo. ; 
Fort  Collins   government  camp  near 


3<>—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


zontal   jet  pump  or  the  fish   trap  at  {BIDS    WANTED 

Keswick   Dam.   Central   Valley  ProJ-  1     sAN  FRANCISCO.— Until  March  4. 

ect;  Spec.  No.  1163.    All  of  the  appa-    3  p.  m.,  bids  will  be  received  by  the  ,  port  Collins,  <5blo.,  and  Shadow  Moun- 

ratus  will   be   installed   by  the  gov-    purchaser  of  Supplies.  270  City  Hall,    tain  government  camp  near  Granby, 

emment    The   specifications   contain    under    Bid    No.    3494    for    furnishing  !  Colo..   or  delivery  by   rail   f.o.b.   cars 

a    provision    of    liquidated    damages  j  and    delivering   trolley   cord   for   the  '  at  the  shipping  point  or  f.o.b    cars  at 

for  delav.     No   charge   for  copies   of  ;  Municipal  Railway.  I  Loveland,   Colo. :    Fort   Collins.    Cola, 


the  specifications  to  prospective  bona 
fide  bidders;  to  others.  $1.50.  not  re- 
turnable. 


above  office. 


Specifications   obtainable  from  the 'and  Granby.  Cola,  two-bedroom  pre- 

Ifabriated,    portable  and  demountable 
houses  for  the  Colorado-Big  Thomp- 
son Project  Colorado,  as  follows :  35  j 
*^  ,  houses  for  the  Estates  Park  govern-  | 
ment   camp.   35   houses   for   the  Fort  ' 


-The  follow-    Collins     government     camp     and    30 


86 


2/19/46  —     -      ..  ,      -„  ,      , 

CONTRACT  AWARDED  1  Public  Works  Bldg..  Sacramento    for 

SAN  FRANCISCO— N.  O.  Wlseth.  \  about  two  miles  grading  and  surfac- 
711  McAHLster  St.  at  $2275.  awarded  ing  between  1.2  miles  north  of  Rod- 
contract  by  the  Board  of  Park  Com-  I  man  Narrow  Rd.  and  Route  15,  LaKe 
mlsaloners.  Mcl^ren  Lodge,  Golden  |  County. 
Gate    Park,    for   construction   of    tool  i      The  work  involves: 


2/19/46  •     40,2/19/46 

BIDS   WANTED  1  BIDS  OPENED 

LAKE  COUNTY.  Calif.— Until  Mar.       SACRAMENTO.  Calif. 
20,  2  P.  M..  bids  will  be  received  by    ing    submitted   bids    to    the   City    of    houses    for    the    Shadow "  Mountain 
the   State   Division   of   Highways,   G.    Sacramento,  city  cleric,  c:ity  Hall,  for    government    camp.    The  houses    will 
't.    McCoy,    state   highway    engineer,  [furnishing  25,000  lin.  ft  6-inch   cast    |^   erected   bv    the  government.   The 

"  "'    '""iron   pipe  for  the  water  department    gp^ifications' contain  a  provision  for 


and  equipment  shed  at  Lincoln  Park 
municipal  golf  course. 


86 


2/19/46 

CONTRACT    AWARDED 

SAN  FRANCISCO.  —  O'Mara  8c 
Stewart,  Ltd.,  218  Clara  St.  at  $7600. 
awarded  contract  by  the  Board  of 
Park  Commissioners.  McLaren  Lodge, 
Golden  Gate  Park,  for  repairs  to 
heating  plant  furnaces  at  Flelah- 
hacker  Pool. 


(1)  23  acres  clearing  and  grubbing; 

(2)  168,200  cu.  yds.  roadway  excava- 
tion; 

(3)  2110  cu.  yds.  structural  excava- 
tion : 

(4)  977.000  sta.  yds.  overhaul; 

(5)  770   cu.   yds.  ditch   and    channel 
excavation ; 

(6)  4000    sq.    yds.    compact    original 
ground; 

(7)  develop   water   supply  and  fur- 
nish water  equipment ; 


U.  S.  Pipe  A  Foundry  Co.,  $0.70  per  fiquidated  damages  for  delav.  No 
ft ;  120  days'  delivery.  charge    for    copies    of   the    speclftca- 

American  Cast  Iron  Pipe  Co.,  $0.72 ;  ,  ^j^^g  to  prospective  bona  fide  bid- 
135  days'  delivery.  "ders;  to  others,  $-50.  not  retumabia 

Pacific  States  Cast  Iron  Pipe  Co., ;  yot  particulars,  address  the  Bureau 
$1.09 ;  100  to  110  days'  delivery.  |  qj  Reclamation.  Denver,  Colo. 


1. 


2/19/46 

BIOS   WANTED 


.,.2/19/46  ^  •     « 

**;  NOTICE    OF    SALE 

WASHINGTON.   D.    C— UnUl   Feb. 

SAN  FRANCISCO.— Until  March  1,   27  bids  will  be  received  by  the  U.  a 

2  P.  M..  bids  wUl  be  received  by  the    Maritime     Commission.     Washington. 

U.  S.  Treasury  Department  821  Mar-    ^    q     for  sale  of  passenger-freighter 

ket  St,  San  Francisco  3,  under  Inv. 


No.  SF-2S16-46  for  telephone  coils 
and  band  and  portable  telei^ones, 
f.ab.  San  Francisco. 


Samana    built    in    1941    at    Bahama 
Tsl&nicl  s 

The  Ssunana  is  a  wood  inter-island 
passenger-freighter,  approximately  94 


P.  G.  &  E. 

RECOMMENDS 

II  you  need  some  help  with 
kitchen  plmnning,  houae  wir- 
ing, heating.  w«t«i  beating, 
lighting,  etc.  for  ycrar  new 
boome  or  the  hou««  you  are 
mcxiermong.  catoM  in  and 
cxinsalt  with  one  of  our  tpe 
cialiBtii  He  wiU  worir  with 
you.  your  architect  and  00c- 
tt-actor  to  Ikelp  you  acheive 
•  aaooth- running  service 
from  your  home  Mpliancea. 
Uaa  this  free  aervioe 


There  are  naore  items  to  look  into 
in  buildiag  a  hoaae  today  becauae 
there  are  more  comforts  ami  con- 
veniences built-into  a  modem 
home  and  it  is  a  better  home  m 
which  to  live. 

Kitchens  are  planned  to  save 
steps  and  with  a  place  for  irvery- 
thing  and  eveoytmng  right  m  ita 
place.  Every  room  ia  better  lightr 


connect  your  host  of  appliancea. 
As  you  plan  now  for  a  new  home 
or  modernize  vour  present  one, 
equip  it  for  modem  hving.  Make  a 
list  of  ahdcipated  needs  for  the 
years  to  come.  Insist  on  Adequate 
Wiring.  Put  in  a  full -size  water 
heater.  Keep  years  ahead  with  an 
aatomatic  uxrced-air  Gas  fumaoe. 
Get  all  the  advice  you  can  frcan 


ed.  There  are  more  lifi^t  switdies      your  appliance  dealer,  your  ood- 
and  more  outlets  in  which  to      tractor,  architect  or  this  company. 


P-Cahi^irE;. 


PACiPIC    OAf   AND    ILICTIIC   COMI^AMV 

Giaw-»4t 


p 


DAILY,   PACIFIC    BUILDER 


Buildinfi  Pei'iiMl^t  Contracts — Recorded  Jl 

Ki^  ■  —  _  "^ .lets;  switches,  fLittures;  plugs.  -f  — 


TUESDAY.  FEBRUARY  1  %  1946 


icetii 


.COTTAGE,  3- room  ruBtic,  |2000;  5101 


BUILDING  PERMIT 

Applications 


SAN   FRANCISCO 


ALTER  STORE,  »60,000;  N  Market 
115  E  Stockton;  owner,  Rooa  Broe, 
Stockton  and  Market  St*;  builder, 
W  C  Tail  Co,  461  Market  St. 

ALTER  HOTEL  APTS-.  »25.000;  1075 
<;alifornla  St;  owner.  K  N  FrtU, 
693  Market  St;  day  work;  archi- 
tect  J  L  Conrlch,  593  Market  St 

ALTER  STORE,  |12.000;  879  Market 
St-  owner.  Edison  Bros  Stores,  Inc. 
c/o  contractor:  builder,  Swlnerton 
A:  Walberg,  225  Buflh  St 

2  STORY  FRAME  FLATS  (10),  I&700 
Uch-  W  20th  Ave  76,  »».6  S  San- 
Saro';  E  20th  Ave  200.  225,  250  N 
Taraval  E  22nd  Ave  285  N  Tara- 
vi  E  2l8t  Ave  150.  175,  276,  300  N 
Taraval ;  owner  and  builder,  Henry 
Doeleer,  Builder.  Inc.  320  Judah. 

2- STORY  FRAME  DWELLING,  *8.- 
000-  E  White  157  N  Vallejo;  owner. 
W  E  Dawson,  2768  Mountain  Blvd. 
Oakland :  day  work. 

ALTER  CAFE.  |7000;  64  Townsend 
Sf  owner.  Loute  J  Nougue.  1316 
Judah  St;  builder,  DeLuca  &  Son, 
1745  Filbert  St 

1 -STORY  FRAME  DWELLINGS  (7), 
MOOO  each;  N  SlUiman  25.  50.  75. 
100.  125  W  Holyoke;  W  Holyoke  76 
N  SlUlman:  owner  and  builder.  A 
Blum.  975  Bush  St  ^      ^,  „ 

ALTER  DWELLING.  $5500;  N  Ran- 
dolph 75  E  Head ;  owner  and  build- 
er   Sterling  Building  Co.  235  Arch. 

1-STORY  FRAME  DWELLINGS  (3), 
$4900  each;  NE  comer  Hamilton 
and  Burrows;  E  Hamilton  33.4,  66.8 
N  Burrows ;  owner  and  builder,  A 
Nelson,  242  Ocean   Ave. 

1-STORY  FRAME  DWELLING.  |4,- 
750-  N  Maynard  577  E  Congdon ; 
owner,  Albert  Morth,  445  Noe  St; 
builder,  Oliver  Bredeson,  367  Ver- 
non St.  _,. 

ALTER  BUILDING.  $3000;  1167  Mis- 
sion St;  owner,  Harvey  Miles  Co, 
prem;  builder,  McGahey  &  Olson, 
531A  Douglass  St. 

ALTER  RESTAURANT.  $3000;  2239 
Clement  St;  owner.  Herbert  Pas- 
tene.  c/o  contractor;  builder,  Van 
Bokkelen-Cole  Co.  444  Market  St; 
architect— DeMartin I  &  Igaz;  engi- 
neer  Judson-Pacific-Murphy  Co. 

ALTER  DWELLING.  $2200;  3329 
Washington  St ;  owner.  Mr  and  Mrs 
E  LlUenthal,  c/o  contractor;  build- 
er Jacks  &  Irvine.  620  Market 

ALTER  STORE.  $1500;  NE  comer 
Market  and  Stockton  Sts;  owner, 
Rooa  Bros.  Market  and  Stockton; 
builder.    Phoenix -Simpson    Co,    520 

6th  St 
ALTER  STORE.  $1250;  1335  Fillmore 
St:  owner.  Milton  Wells,  premises; 
day  work.  „_^ 

ALTER  DWELLING.  $1021;  3579 
Jackson  St ;  owner.  Mrs  Jean  Cava- 
lier, premises ;  builder  E  W  O'Qunn, 
3837  Clement  St  _„^,  ^  .^...^ 

ALTER  STORAGE  and  DWELLING. 
$1000-    63    Gilbert    St;    owner    and 
builder.  J  M  Pisonl.  383  21st  Ave. 
SIDEWALK      LIGHTS,      $1000;      760 
Market  St ;  owner.  Roos  Bros.  Mar- 
ket and  Stockton  Sts ;  builder  Phoe- 
nlx-Simpaon  Co.  520  6th  St 
ALTER  DENTAL  OFFICE.  $950;  NE 
Noriega   and  24th   Ave;   owner,  Dr 
Frank    C    Larsen.    1790   24th    Ave; 
builder.  H  H  Larsen  Co,  64  South 
Park. 
ALTER  DWELLING.  $650:  511  Eliza- 
beth St :  owner.  M  J  Morgan,  prem  : 
bulder    Wm  Byron.  1606%  DoloHs. 
ALTER  GROCERY  STORE,  $600;  599 


owner,    Frederic's   Cleaners,    prem; 
contractor,     E     L    McAllister.     »«0 

3«lh   St  ^^ 

DWELLING,  1-story  6-room,  $0000; 
4023  35th  Ave;  owner  and  builder. 
H  P  Bom,  Canyon,  Contra  Costa 
County. 

LUBE  Bldg,   steel,  $500,  rest   room*, 

steel,   $600;  891   E   14th  St;   owner. 

Mrs  Lillian  Held,  151  Waldo,  Pied- 

j     roont;   contractor,  Jas   H  Pedgrilt, 

518  Apgar  St 

ADDITION,  $884;  2201  E  33rd  St; 
owner  and  builder,  Jerry  F  Carson, 
premises. 

ALTERATIONS,  $874;  506  ClAy  St; 
owner,  A  H  Morrow,  1559  7th  St; 
contractor.  Van  Bokkelen  -  Cole 
Co,   966   22nd    St 

SIGN,  electric,  $500;  6428  San  Pablo 
Ave;  owner,  Elmer  L.  Weston; 
premises;  contractor,  Allen's  Neon 
Sign  Service  Co,  1445  Napa  Road, 
Vallejo. 

DWELLING,  l-story  6-room.  $4000; 
garage,  $250;  2100  99th  Ave;  owner 
and  builder,  Chas  E  Relshach,  2100 
41st  Ave. 

REPAIRS,"  $838;  868  33rd  St.  rear; 
ownef,  A  T  Carter,  prem;  contrac- 
tor, M  G  Griffin,  2432  Myrtle  St 

ADDN  9xA  alter,  $1200;  4600  Tomp- 
kins; owner,  Chas  E  Reisbach, 
2100  41st  Ave. 

DWELLING,  l-story  6-room,  $4800; 
garage,  $200;  1628  100th  Avenue; 
owner  and  builder.  Chas  E  Reis- 
bach, 2100  41st  Ave. 

DWELLING,  l-story  5-room.  $6300; 
408  Florence  Ave;  owner,  P  Cava 


Completion  Notices 


ALAMEDA  COUNTY 


Cyprees;    owner  and   builder,   F  C 

Peradatto,  6113  Cypress. 
GARAGE,     public,     masonry,     $6000; 

1062    I3th ;    owner    and    builder,    R 

Olthoff,    2128    Esmond;    plana    by 

Hardison,   Rhoda  4b  Moist 
ADDN    to   cottage,    $3000;    646   34th ;  I  Recorded  Accepted 

owner  and    builder,   Geo   Issel,    646. Feb    15,    1946—1358    PARKER    ST. 

34th  St  j     San     Leandro.      Donald     J     ^mA 

— ' Francis  L  Farrar  to  R  I>   I>«*- 

8AN    LEANDRO  \     guidlca February  9,  1946 

— I  Feb  1«,  1»46— LOT  1  Blk  13.  North 

DWBIXJNG,  l-story  6-roonj,  $6,000;  ,     oragmont     Berkeley.      Ralph     S 

309  Elsie  Ave;   owner,   Stave   Ru-  i     waltz  to  J  T  Yo«ng -Feb  %  1946 

bottom,  264  Sybil  Ave;  contractor,  [Feb  16,  1*46—925-  939  SAN  PABLO 


NoD-Respoi^ility 


C  A  Gossett,    19327    California   St, 
Hayward. 


aAN   MATEO  QOUNTY 
UnineorporaUd 


SAN  FRANCISCO 


lets;  switches,  fLittures;  plugs. 

1     36582  2350  106th  Ave ;  owner,  Perry ; 
contractor,    John«ton    Electric;    out- 

ileta;  switches;  fixtures;  plugs. 

35583  3651  Tel««raph;  owner,  Doe; 
contractor.  The  Fluro  Electric;  2  fix- 
tures 


Feb  16.  1946— E  Filhnore  1376  S 
Chestnut  S  77.6  E  HO  N  52,6  E  27.6 
N  45  W  137A  Antone  and  Jac- 
queline Zletlch  as  to  Improve- 
ments oa  propert^r. 


Ref>air  Pier  24, 

Embarcadero,  Sm  FrmacMCO^l 

Hartoor 


BIDS:      Board     of     Stats 
Commi»*ioacr».      Ferry      BldflM      »•" 

,^ ,  fTrancisoo    Ftl>ruary  21)  3:80  P.  M. 

35584    4520  E  14th;  owner,  \iVTialin;  i      ^^^    ^    Gen*ick.    Inc..   112   Market 


Ave,   Albany.    Henry   S  Villa  to 

whom   It   may   cMicem — — 

._.._  February    13.    !»**    — 

Feb  18,   1946— ON   7th   AVE   737  ft      j 
from  8th  8t  8W.  Oakland.    Fred 
H  and  Virginia  M  Slater  to  Chris 
Qaoiats..,.^ February    15,    1946 


Electrical  Permits 


SAN  FRANCISCO 


ADDN  to  residence  $5700;   Cypress       _ 

Ave,    Millbrae    Villa;     owner    and   Feb  18,  1946-*-4047  SEQUOYAH  Rd 
contractor,   Wm   Froman.   140   Cy-  —,---,     *- 

press  Ave,   Millbrae. 

QUONSET  Hut,  $5000l;  Dumbarton 
lAne,  North  Fair  Oaks,  Atherton; 
owner  and  builder,  Barrett  &  Hllp, 
918  Harrison  St,  San  Francisco. 


REDWOOD    CITY 


MOVE  house  from  865  Jefferson  to 
343  fi  Brewster,  $1200;  owner,  M 
Allomo,   343   E   Brewster;    contrac- 


OsJUAnd.    Richard   H   Lincoln  to 

whom  it  may  concern ►• 

« ..*... „..February    16.    1946 

Feb  1$,  1946— LOT  12  Blk  B.  Estu- 
dlllo  Estates,  San  Leandro,  Ar- 
nold Crompton  to  Fred  Carlson^ 
^ * . February    11.    1W6 

Feb  li8.  1946— LOTS  7  and  8  Blk 
14,  Klnsall  Tract  No  2,  Oakland 
Oren  O  and  Gwendolyn  T  Cur- 
tis to  Jos  Sutton Feb  15,  1946 


contractor,  Spott  Itteotrlcal ;    outlets; 
switches;   plugs;  alteraUons 

36586  2026  E  J7th  St;  owner.  Vlx- 
censellea;  contractor,  Goss  BUectrlc; 
2  outlets;  2  switches;  2  fixtures;  2 
plugs. 

35586  8451  San  Leandro;  owasr, 
St«am  Wash;  contractor,  Del  Monte 
Electric;  motors. 

35587  8276  San  L»aadro ;  owner 
and  contractor,  Del  Monte  Electric; 
outlets:  switches;  fixtures. 

36588  646  MacArthur;  owner.  Doe; 
contractor,  Del  Monte  Electric;  out- 
lets; switches;  fixtures;  plugs. 

85589  2526  Humboldt;  owner.  Ken- 
dall; contractor.  Dlmond  Electric  Co; 

36600    4831  Virginia;  owner,  Gamb; 


8793  624  4th  St ;  owner,  Mrs  Peters 
contractor.  Malm  &  Welter;  

8794  1  Dawson  Place;  owner,  Jue; 
contractor,  Malm  &  Welter;  5  plugs; 

4   switches.  oo»*i»v    «~x    »«» , 

8795  2019  30th  Aye ^owTier,  Knock;    contractor,  Dlmond  Electric;   6  out 
■«r-,*-_.       „  ^~     lets;  6  switches;  5  plugs. 

35591     717  7th    St;   owner.   Sunrise 
Laundrv:  contractor,  T  L  Rosenberg 


St.  San  Frfuicj*oo, 

Ooean  ConBtruclorB,  155  Stockton 
St,  San  Francisco. 

Healy  -  Tlbt>itts  Construction  03., 
irOO  Evans  Ato..  San  rrancisoo. 

M.  B.  McGowan,  Inc.,  625  Market 
St,  San  Franclsca 

Case  Constn»ctlon  Co.,  Boo:  il«V, 
Alameda. 

J.  D.  Proctor,  Inc.  P.  O.  Box  347. 
Point  Richmond  Station.  RicJim^md. 

CltBton  Construction  Co..  923  Fo^l- 
spm  St.  San  FTrauciaco, 


MARIN  COUNTY 


tor,   Hanson    Brothers.  .^--«    , 

GARAGE    and    sales    room,    $20,000 ;  1  Recorded  Accepted 

923     Jefferson     Ave;     owner     and  ^  p^j^     -^^    1946— Larkspur.    Dawn    S 

«,«  x..uxcu^c  ^.^    „„».-..  . ,     buiWer,  H  E  Bourquln.  Aaderson   to  whom  it  may  con- 

ri:h.'340ri^ybelle''Ave:  contrac-    DWELLING,    *--om     -nd     garage  1         r„     _..._Feb.  13,  1946 


tor,  R  W  Delquidice,   Rte  11,   Box 

622  Glen   Road,   San   Leandro. 
SIGN,    electric,    $2000;    512    17th    St; 

owner.  El  Curtola  Restaurant,  512 
I7th     St;     contractor,     American 

Neon  Display,  Iiic,  1051  19th  Ave.      ,,.„.«p,    „xj^.  lov 
WAREHOUSE,   i-8tory    steel,    *1500 ;  ,  GABAGE    g50^  m. 

3001    Peralta    St;    owner   and    con-  !     owner,  J  B  and  u 


$5000 ;     808     Madison ;     owner    and  ^  ^^^ 
builder.  H  Bedros,  Redwood  City 


15,     1946— Fairfax     Manor. 


PALO   ALTO 


contractor.  Malm  &  Welter;   motors 

8796  77  O'Farrell  St;  owner,  Ste- 
fanl  Bros;  contractor.  Pacific  Elec 
&  Mech  Co,  Inc;  10  outlets. 

8797  740  Mission  St;  owner.  Sun- 
shine Curtain  Co;  contractor.  Pa- 
clflc  Elec  &  Mech  Co,  Inc;  10  out- 
lets. _ 

8798  835  Mission  St;  owner,  S  F 
Furniture  Co;  contractor,  Pacific  Bl 
&  Mech  Co,  Incj  226  outleU;  120  pi; 
9   switches;   motors. 

8799  22  Battery  St;  owner,  Plaint 
Francis  Invest  Co;  contractor,  Smith 

jg^lftc    Co  *    — • 

8800  290  Eddy  St:  owner.  Down- 
town Bowl;   contractor,  W  B   Baker 


Co;  mootrs. 

86582    E  Magrolia  300  ft  N  of  2«th 
St;  owner.  Laher  Spring  &  Tire  Co" 


R«l»catioa,  Uab«  Nortbem 
EmiiA,  OrifWi  Skort  " 
R«JlroMl 


IDS:      Bur««u      tf      Reolam'Sflon, 

IdaHo,   Petoruary  at,   t«   4    »*. 

Nat  McDougall  Ob..  Sharlook  tWdj;., 

Portland. 

Max   J.   Kuney   Cfc,   N    MO   Ralph. 


contractor.  T  L  Ros^berg;    12   out-    Spokama. 


Chauncey    F    Hill    to    Vlrgle    R        ^^^, 

Jones .Feb.  14,  1946  ,  4  co ;  2  outletis ;  2  switches ;  6  plugs. 


Feb.  15,  1946— Corte  Madera.  Frank 
L  Nelson  to  R  C  BriggsFeb.  11,  1946 
1019  rtnindu  Street-    Feb.    14,   1A46— San   Anselmo.  Ed  J 
''''L^^BS^Jm?  S12  I     Roooulllat  to  whom  ^^^^  l^^^^ 


cem. 


...ctpr.  I„du,.ria,  Iron  Wor.s.  3001    ^^^^  ^,  ^,,,e,  ^,  .«.  '^'S,..'i'c'!S;ril't^r.JncS- 


Peralta   St 
ALTERATIONS,    $500;    2836   Foothill 
Blvd ;   owner  and  contractor,  T   A 
Graham,   1580  Trestle  Glen   Road. 


" -       "^    s^„    ,„_    Ab-  I  Marin  Capital  Co  to  Goheen  Con- 

Cowper   St;    owner,    San   Jose  Ab    i       ^       ^jon 'co  (3  houses) - 

Btract  and  Title  Insurance  Co.  Saji  sirucnon  v.     vo  ^^^    ^   ^^^ 

Jose;    contractor,    Gus     Woolnlck  


FRESNO 


DUPLEX,  $7000;  743-745  S,St:  own- 
er, Henry  Haas. 

STORK,  $3000;  453  Blackstone;  own- 
er. Raymond  A  I»we. 

DWELLING   AND  GARAGE,    $2000; 


628  Waverley  St;  plans  by  H  Nel 
son,  Mtn  View.  .m  7ra- 

RESIDENCE  and  garage,  $11.J»^' 
1428  Hamilton  Ave;  owner,  J  B 
and   M   B    Bubb,    531   Center   St 

RESIDENCE  and  garage,  $9750;  707 
Oregon  Ave;  owner,  Helen  Van 
Buskirk,  2499  Middlefield  Road; 
owner,   Coastwise  Constr  Co 


8801  644  Hyde  St;  owner,  C  P 
Nauley;  contractor,  O'Keeffe,  The 
Fan  Man;  motors. 

8802  621  Montgomery  St;  owner, 
Tracy  .Allen;  contractor,  O'Keeffe, 
The  Fan   Man;    motors. 

8803  35  Golden  Gate  Ave;  owner, 
Mayflower ;  contractor,  O'Keeffe,  The 
Faxx  Man;   sign. 

8804  1018  Market  Street;  owner, 
Mayflower ;  contractor.  O'Keeffe,  The 

— ^  ,  Fan  Man  ;   sign. 

Recorded  Accepted       ggos      2235    Chestnut ;    o^er,    Ro- 

Feb    1,  1946— Lot  35,  Block  23.  Em-      |  gettl ;     contractor.    Better    Elec    co . 

eric  Subdivision  No  2,  San  Pablo,      j  4  outlets ;   1   switch ;  2  plugs. 

Cheater    L    Cahoon    to    whom    it  ggoe    1021  Grant  Ave;  <»^J?e^'  ^"l 
Jan.  29,  1946  Ljarln  Theater;  contractor,  Chan  Elec 


CONTRA  COSTA  COUNTY 


may  concern. 
Feb.  2,  1946— Lot  25,  Block  23,  Em 
eric  Subdivision  No  2,  San  Pablo 


vvci.n-u.j.ivj    «j.',*-'   »^...-»~-^— .,    T .         w»T».~.,    — -— cm  TM)  ■        eric  suDQiviaion  i-su  ^,  ia».u  *  •».*•"• 

2328  Cornell;  owner,  H  R  Hayes.       'RESIDENCE    and     S^'^^S^'^i^^^^ji  .     George  S  Tandy  to  whom  It  may 
LTER  STORE,  $1400;  2034  Belmont;        720    Garland    Drive ;    owner.    HD  I     ^^^^fl^^ ' j^.    29,19 


Co; 


ALTER 

owner,  Rohr. 

ADD    TO   STORE,    $1000;    1438   Ven- 
tura;  owner,  W  Wooten. 

GARAGE,  $700;  203  E  St;  owner,  J  C 
Bitter. 


BUILDING  PERMITS 

Granted 


Van  Buskirk.  2499  Middlefield  Rd;  _, i^^^J^^ig^^Lots  17  and  18,  Block 

contractor.    Coastwise    Constr    Co.  Feb^  5    I9^^^^x^xi^^        ^^^^^^ 

2499  Middlefield  Rd.  ,,o,no-       ?oWSS      Richmond.     Lewis     O 

RESIDENCE     and     g^^S^'     'l^.lOO         SrlSi  toR  F  J^nson  &  Son 

389    Dana    Ave;    owner,    Wm    and       careen  10  rv  r  o  u  ^^^ 


Mrs  Robert  Glass.  San  Mateo;  con-       ".    r -^gZptn  lUndio  Monte  Del 
Sinurpfan?\Tw'srwa5?i:;^SlJbir^^^  lO  acres  near 


8807  1020  Folsom  St;  owner,  Gold- 
man;  contractor,  J  K  Herzog  Elec; 

1946  I  motors.  tth^^h 

8808  870  Market  St;  owner  .Flood 
Bldg;  contractor.  Central  Elec  Co; 
6  ouUets;  6  switches;  14  plugs. 

8809  450  Sutter  St;  owner,  Lo- 
rottl'8  Phcy;  contractor,  Central  J1.1 
Co;   6  outlets.,     ^^      ^^^^^    ^^^^^^^ 


SAN   FRANCISCO 


346  Murmona  Dr  

ALTER   residence,    $1500;    771    Stan- 
i     ford  Ave;  owner,  Honora  McCarty, 
Oakland;  contractor,  W  E  Gibson, 
3862    Magnolia    Ave. 
ALTER    apt.    $2000;    806   Bryant    bt 


lets ;  3  switches     12  fixtures ;  motors 

35593  3920  MacArthur;  owner. 
Brown;  contractor,  T  L  Rosenberg; 
2  outlets :  1  switch ;  2  fixtures. 

35594  SE  IStli  and  Harrison;  own- 
er, Aahmes  Temple;  contractor.  T  L 
Rosenberg;  2  fixtures.  . 

86695  2740  Broadway;  owner,  J  JC 
French  Co;  contractor.  T  L  Roaea- 
berg  Co ;  2  outlets ;  2  fixtures ;  2  plugs. 

35596  2814  Truman;  owner.  Hazo- 
nltz;  contractor,  Johnston  Electric; 
outlets;  switches;  fixtures;  plugs. 

35597  7926  Crest;  owner,  Cosca: 
contractor,  Johnston  Electric;  out- 
lets; switches;  fixtures;  plugs. 

35598  10711  Foothill  Blvd;  owner, 
BevUacqua;  contractor.  Johnston 
Electric;  outlets ;  switches;  fixtures; 
plugs.  _ 

35599  424  Perkins;  owner,  Dr 
Moyer;  contractor,  Spott  Electrical; 
service. 

85600  625  Market  St;  owner,  Mc- 
Call's  Steak  House;  contractor,  Spott 
Electrical ;  1  outlet ;  1  switch  ;  1  plug ; 

sign.  i  _. 

35601  7606  B>  14th  St;  owBer,  Sig- 
nal Oil  Co;  contractor.  Shea  Electric; 
plugs. 

35602  1050  Norwood;  owner,  Rust; 
contractor,  Bajylls  Ughtlng  Fixture 
Co;  16  fixtures. 

35603  N    MacArthur  298   ft   W    of 


vemon   Brothors.  8th   and  Orchard 

jyL  K,  Engineering  Co.,  Inc.,  Al- 
bany. N.  T. 

WUon-Czvwe,  RwldSng,  CaUf. 

Condon  -  Cunningham  Co.,  Ocnaba. 
Nebraska.  *        * 


Oregon  Residence 
San  Anselmo,  Calif 


BIOS:  San  Francisoo  Theotegtoftl 
Seminary,  San  Anwlm,  February  ft, 
S  P.  M.  Plana  b>  Architoct  Jamee  H. 
Mitchell,  407  Saneeme  St,  San  Fraw- 
cisoo. 

BAR.  Construction  Ca,  268  Mar- 
ket St.  Saa  Franclseo. 

D.  B  Ferrero,  81  BeUe  Ave.,  Ban 
Anselmo. 

Litchfield  Conatructkm  Co.,  721 
Francisco  Blvd.,  San  BafaeL 

Peter  Steurtorio,  2tl  Clementina  St.. 
San  Francisco. 

S.    J.    Amoroso    Construction    Co, 
2100  Oakdale  Ave..  San  Francis<a>. 
^ — ■ ♦ 

I    Store  Building,  Berkeley    I 

BI98:  University  YMCA,  Berkeley, 
c/o  Architects  Miller  A  Wameoka, 
Financial  Center  Bldgn  Oakland,  Feb- 
ruary 26,  2  P.  M. 

Brt>entraut  &   Summers.   446   Sixth 


FEBRUARY  18,  1M6 


ALTER  FLATS.   $1400;   2644  8rd  St; 

owner.  Antonio  Clago. 
1-STORY   FRAME   BUILDING.    $12,- 

500;   N   side  Judah   St  32.5  W  46th 

Ave:  owner,  Wm  Blanke 


owe.  n  IhTk  ri,?ncrp^:  -^^^ti^^i^^j:^ 


Concord.    Martin    L   Fechtner   to       Hemingway 

Elmer  L  Cupp Feb.   1,  1946    Ets-Hokin    &    Galvan 

Feb      8      1946— Lot     19,     Block     64,        switches;   3  plugs.  Aio«,»rta- 

Amended  Map  City  of  Richmond.  8811     E  De  Haro  ^^^  ^  A^J^«J^%; 

G  Blslo  to  Associated  BuUders..^-^      owner,    Lindauer    &    Co     contractor 

Feb.  1,   1946|Kuchel    &    Sievers    Elec    Works,    10 
outlets;    3   switches;    3    plugs;    serv- 


Mldvale ;  owner  and  contractor  .Fos-  j  g^^  g,^  Francisco 


ter  &  Kleiser;  3  outlets;  3  fixtures. 
35604     500  Wesley;   owner.  Wesley 


^P     ^v'l' C^oVe^' conlSTctor.   Mrri^t :  cTntractor:  Paramount  Elec 
emlneway  &  Cortlcelll^  contrac     ^   ^^^^    fixtures;  alterations 

35605      5555    Harboard   Dr;    ownor, 

Lapham;    contractor.    Clifford    Blec- 

swltches;     fixtures; 


qulst;    contractor,    Sunllte    Homes, 
Inc.    446   Emerson    St 


SAN   JOSE 


Arthur  Mulllns  to  whom  It  may      ^ 

concern...... ""    J«^-   ^  1^ 

Feb.  11.  1946— Lot  14,  F  A  Mar- 
shall's Resubdlvislon  of  a  ptn  of 
Lot  10  of  the  Larkey  Ranch  near 
Walnut  Creek.  Albert  B  Evans  to 


Ave:  owner,  Wm  Blanke. |     walnut  Creek.  Albert  B  Evans  to 

AliTER  DWELLING.  $2000;  2492  San  j  residence,  $1500;  316  N  17th  j     whom  It  may  concem..„Feb.  7,  1946 

Bruno  Ave ;  owner,  V  Ferrari.  ^       %_.    owner     V    Giuffre,    premises ;    Feb.    11,   1946-Ptn   Lot   7,   Map   of 

ALTER    MARKET,    $7500;    16th    and;      ?rAtractor  '  Claude   E    Jorgensen.      \     Sectlonlzatlon  of  part  of  Rancho 


Miss^ion  Sts -'owner;  Ganson's  Mar-    j^Q^^Jouse  ^and   build   foundation,  j     ^T^na^Te^Yoy   Palos    Colorado 

ALTER   BUILDING.  $5000;   907   Irv- 
ing St;  owner.  Emil  Fritz. 


M750-   249  Brooklyn  Avenue;  own-  \     near  Lafayette.  Henry  C  Warren 


er  and  builder,  J  J  Tranchino,  249  :     to  whom  it  may  concern^. 
Brooklyn    Ave  


4.    1946 


^'^Isir^W^lsth  Ave  75  S  UUoa;  own- 
er,  Carlson;    contractor,    Strom    and 

Smith ;  

8813    273  9th  St;  owner,  ;  con- 
tractor. Associated  Elec  &  Mech  Co; 


trie ;      outlets ; 

plugs.  

35606  616  Peterson ;  owner.  Ferric 
Products  Co;  contractor.  Del  Monte 
Electric;  motors. 

35607  NW  42tnd  and  Shattuck ;  own- 
er, Wascher;  contractor.  Shea  Elec- 
tric ;  neon  slgrt. 

35608  814  29th  St;  owner.  Larange; 
,„  ♦,  ...  rr^ntors  contractor.  Shea  Electric;  fixtures; 
^«?ir&  iTtrsT;  owner,,,..;  con-  imotors;  alteration. 


8814    693  l*t,^^^i'  °ec  &  ii^  Co;     ^609'   1136  B  12th  St;  owner   Oak- 
tractor.  Associated  Elec  ^k  mecn  v.      1  ^^^    g^ttery   Co ;    contractor.   James 


con- 


ALTER  OFFICES.  $3500;  SW  comer  ^^ER  business  bldg.  $5000;  61  Sjp.b.  13.  1946-Ptn  Lots  ^^vette 
Battery  and  Pine  Sts;  owner,  Chas  !  ^-rket  St-  owner,  Dalls  Brothers;  1  Glenslde  Estatea  near  L«»Xayeiie^ 
W  Donohoe.  et  al.  1     J^nt^ctor,   Al   Bolei,   154  V.ne  St.    ;      Frank    S    Cavallero    to    Doty    *^ 


1-STORY  FRAME  BUILDING.  $750;;     ^LLING.    2-family,    $14,000;    761-        Lockwoo<L.................. ----/JJ-  23.  ^^ 

L.xr.i^v,xv^^^ .     266    Laguna    Honda    Blvd;    owner,  ^r^  g^^^j  ^^g.   ^j^^er   and   builder.    Feb.  13.  1946-Lot9  19  and  20.  BlocK 

Dlvlsadero;  owner.  Mrs  Brooks.  625        james  H   McFarland.  _    '     N  A  Lamb,  P  O  Box  13,  Dos  Palos.  ',      31.  Henderson  Tapscott  -Tract,  ^1 

PowcU;    builder.  Peter   D    Scatena,  LgTORY  FRAME  DWELLING.  $500;  ;  ^^gj^^^^    restaurant,    $3000;     1415;      cerrlto.  Eugene  deB  Kur^ln  Jr 


service. 

8815  20  Annie  St;  owner,  ...^ 
tractor.  Associated  Elec  &  Mech  Co, 

10  outlets.  ^„r„^r     T 

8816  1257  Stanyan  St.  owner,  j 
Bertelsen ;  contractor  Richmond  El . 
12    outlets;    10    switches;    12    plugs. 

^*8817^  E  45th  Ave  200  N  Qulntara : 
owner.  Galll;  contractor,  Richmond 
Elec  ■   service. 

8818  3564  Jackson  St;  owner,  J 
Cook;    contractor,    Metropolitan    El; 


1265  Shafter  >.ve. 
ALTER  DWELLING.  $500:  801  Ma- 
drid;  owner.  Wm  M  TonelU,  22 
Cotter  St:  builder.  Joseph  Somatt- 
ner.  137  Concord  St 


BERKELEY 


E  side  Columbus  Ave  75  S  Bay  St; 


,     W   San  Carlos   St;   owner,  W   Mc- ,     to  M  JordW  &  Son.      -Feb.  ^'.^^^    3  s^^.tch^  6  plugs^ 
owner.  Royal  Motor  Sales  CO.  |     cilntock-   contractor,   C    J   Ryan.        Feb.    14,    1946-Lot8    25    and     26B,      ,     8819    JJ?„i^^^  ^hurch^  contractor 

ALTER    RESTAURANT,    $750;    2215  1      Cl^^'s*^°°d,  53000;   123  S  Mont- I      Block     4.     I^f^V^^^*  J^°™f""^^      '  ^^0™'  &^rSSi  - 

pi,  o.. . .-—   o,r  r\nr«na  ,0  x\jc\.d%.\j^_'-'       •  J- ^    ^    -1*411* »« n  •        T  »«o«raff»   T>»nl  H  Hallcr  tx>      iStxom    «    onuui ,    -    _    .»,__. , 


ell  St;  owner,  Sy  Owens.  T  Vome'r^  St;   owner,  D  A  Mtlligan  ;  ;     near  Lafayette.  Paul  «  Waller 

ALTER      DWELLING.      $600;      2026       f^^^tor,  Ormal  Dodd.  1365  Fre- >     whom  It  may  concern.-Feb.ll.  W46 


STORE    AND    APARTMENTS,    $13,- 
600;    2830   Sacramento:    owner   and 
builder.    J    M   Walker.    1631D   Uni- 
versity;  architect,    Paul    Hammar- 
herte.  2  Norwood  Ave. 
ALTERATIONS,  $1000;  2938  Avaon; 
owSiTM     Fellner.     2938    Avalon; 
builder,    Carl   Walstrom.    1447    Ex- 
celsior, Oakland. 
DWELLING     (5-room)      $5««>.     129S 
Francisco;  owner  and  fe"»W«J'  ^  f^ 
Walker   401  Spruce;  architect  Paul 
Hammarberg.  2  NorN^-ood  Aye. 
DWELLING     (5-room).    $5500,     Y%i 
Francisco;  owner  and  *>""<!"•  ^^ 
Walker.  401  Spmce ;  architect  Paul 
Hammarberg.  2  Norwood  Ave. 
DWELLING     (5-room).     $5500.     1249 
Francisco:  owner  and  buUder.  J  M 
Walker.  401  Spruce;  architoct  Paul 
Hammarberg.  2  Norwood  Aye. 
DWELLING     (6-room).     $5500,     140S 
Eighth;    owner    and    builder     J    M 
Walker.  401  Spruce;  architect.  Paul 
Hammarberg.  2  Norwood  Ave. 
DUPLEX.  $9500;  2815  Hlllegass ;  own- 
er     E    M    Llndsley,    2625    Regent; 
Guilder,    J    M   Walker,    1631D  Uni- 
versity:   architect.   Paul  Hammar- 
bare    2  Norwood  Ave. 
A£?EkATIONS.     $300e;     1^»    ^<^,- 
traz;   owner.  C  Evans.  806  55 J  St 

Oakland;   bu^de^- .^^«i;^.,^°o; 
ing   &   Modernization.   806   55th    St, 

aS-JeSJJtIONS.  $1500:  2241  Eighth: 
owneTand  builder,  Jennie  Cassaro, 

ALt'eS'iONS.  $12.5«);23«»  Ells- 
worth: owner.  Dr  Gfan^  =»"«'  ^f^ 
Ellsworth:  builder.  Anderson  Hag- 
fund.  Inc.  219  4l8t  St  Oakl^d 
architect.  J  K  BallanUne,  137  Har- 
lan Place,  San  Francisco. 


Rivera  St;  owner,  T  H  Bell.  •     ^oni^Xvenue'  'Feb.    15.    1946-Lot8   10    11   and   LJ 

ALTER   STORE.   $1000;   336  Battery       ™^  business  bldg,  $2000;   53   S       Block  99,  Richmond  Annex.  Rich- 

St;   owner,  Elliott  Addressing  Ma- ,^^^^^  ^^^^py   St;   owner  and  build- I     „ond.   Steven   H   Meza  to  whom 
chine  Co.  ^,^!     ^j.    Kent  Fisher,  premises.  It  may  concern-..-.  ."^-FeD.i«,J^ 

ALTER     RESIDENCE,      $1750;      315  (  Uj^    $10,000;   605   Walnut:   own-    pg^.  15,  1946-Lot  13,  Bl0(dc  5,  Re- 
Santa  Ana;   owner,  Paul   R  Eber-    "^^^'^^^  builder.  Cook's   Oil  Co,   605 1     ^ised   Map    of    Ptn  J>f^  Town^^of 


hardt 


RICHMOND 


er 


RESIDENCE,    1-famlly,    $5000;    1044 
Louise    Ave;     owner    and    builder, 

^ ,     Thos  H  Herchbach.  1044  Louise. 

RUSTIC    cabinet    shop.    $3000;    3019  '  ADDN ^o  -Bidence^$12^(>0 :  ^1304  ^ha.- 
Ohio ;    owner    and    builders.    A    E  j           -wilson    1304  Shasta. 
Johnson  and  Moncae  Woodard,  2541  :  ^^UNDATION  and  basement  $1800;       ^     2  of  tne  i^rKey  *«»— •  — -       , v,A„„ 

?^«'"'.Sf  JP'^i'M^i^t^'""'  ""^     ""'    ^W  N^l^  St ;  owner.  R  Roberts  I     ^^,,„,,  creek.  Lee  C  Daviess  to^     El^^  "^^^^/^Mlsslon  St ;  owner, 

dison,  Rhoda  &  Moist  1     r„„   *t   ,o.*.    o*  .   ^r.ntroftor.  Georee  1     ,__  tn^^^  Feb.  id,  iiw  j     imzo     »om    ii^'o^^ ^^     ..„„♦«, 

COTTAGE.  5-room  stucco.  $4000;  772 


Stege.   El   Cerrito    E^lo   Bu«rsl^ 
relll  to  Fishbeck  &  Son..Feb.  9,  1946 

Feb.  15.  1946^Ptn  o^  R*"^^«^?i^{; 
Del  Diabk).  Concord.  E  H  Earl  to 
whom  it  may  concern. ...Feb.  15^1946 

Feb.  15.  1946-Lots  (»  and.  «fv  Con- 


8820  l^W  37th  Ave  and  Noriega, 
owner.  Baptist  Church;  contractor, 
Strom  &  Smith;  -  »»,<,». 

8821  1226  Fillmore;  owner,  Amer- 
ican Theatre;  contractor,  Matson  Ei 
Equip  Co;  3  outlets;  8  switches;  2 
plugs;   motors. 

8822  4631  Mission ;  owner,  Gra- 
nada   Theater;     contractor,     Matson 

Elec   Equip   Co;    -  v»,.o^ri. 

8823  125  Vallejo;  owner,  Virgil  s 
C^;    contractor.    Liberty    Elec    Co; 

"882"'  8  Sixth   St:   owner.  Charles- 


Anderson:  alteraUons.  „,  „„ 

35610  2275  8l5th  Ave;  owner.  Wally 
Peterson:  contractor.  Collins  Elec- 
tric;     outlets;      switches;      fixtures; 

plugs.  -, 

35611  3679  High  St;  owner,  Kruse; 
contractor.  Cclllns  Electric;  ouUets ; 
switches;  fixtures;  plugs. 

85612  84  Palo  Seco ;  owner.  Louston 
&  Olson;  contractor,  Collins  Electric; 
outlets  ;  switches  ;  fixtures ;  plugs. 

35613  4001  B  14th  St ;  owner.  Boys ; 
contractor.  C  A  Langlals ;  1  motor. 

86614  4300  Grove  St ;  owner,  Hatgs ; 
contractor,  T  L  Rosenberg;  service; 
alterations. 

36615  22nd  and  San  Pablo;  owner, 
Bekins  Van  &  Storage;  contractor, 
T  L  Rosenberg ;  45  fixtures. 

35616  1637  Broadway:  owner,  Berk- 
eley Renovating  Co ;  contractor,  Spott 
Electrical ;  2  outlets ;  2  switches ;  neon 
sign 


Parker,  Steffens  and  Pearce,  136 
South  Park.   San   Franclsca 

Barrett  (k  Hllp,  918  Harrison  St, 
San  Francisco. 

Stolte.  Inc,  8461  San  Leandro  St, 
Oakland. 

Ed  StahL 

John  M  Bartlett,  1706  Paricoc  St, 

Berkeley.  ^  .,  ^ 

Anderson  &  Haglan*.  Inc..  219  41st 
St.,    Oakland    (OLymptc   9103). 


Store  Building  | 

469-479  University  Ave.,  J 
Palo  AIto>  Odif .  I 


BIDS:    Architect    Leslie    i.    Nichols, 
156   University  Ave.,   Palo   Alto,   Feb. 

23.   Noon.  ..  „   .         .^ 

Nichols  White,  Inc.,  156  Unlrerslty 

Ave..  Palo  Alto.  ^     ^  ,, 

Wells     p.     Goodenough.     49     Wells 

Ave..  Palo  Alto. 
Renett  Construction  Co..  931  Menlo 

Oak  Dr..  Menlo  Partt.  


Wage  Board 


ii«mio«i<.i   fnim  Pago  1) 


Wilson;   owner  and   builder.   O^caf  1  adDN  "  to   business    bldg,    $1500;    522 

Holland.    3030   Clinton    Avenue.         |-^"    «,     ^  ^lara  St;  owner  and  con- 

STORE  bldg.  brick.  $35,000;   2709-11--     !l^^    Western    Pump   Co.   prem. 

PJl^..^^i^^^^^^.rr^,^?<?^T:!  RESIDENCE    5-room,    $6500.    345    N 


To  2^Tt^lt^r^?y  4"nTnS        tor^^jj-tractor  G  H  Armstrong 

„  1     Walnut  Creel 

189  N   13th   St;   contractor.  George       jra  Miner -  /f^' o'lLTv"  !    ^'^^rtorLee  Elec  Co;   motors.  35620      sxux    x-o  Tri^otricjil 

Feb   16.  1946-L0t8l6andl6,  Block        contractor    ^J'*g^      ^^er.    B    F   Rose;    contractor.   Matson    Electrical 
«2.  Marttnez  Land  Co.  Tract  No      1     8826      M    Beale    bt ,         ^^^^^   ^^_    Equipment;  fire  i 


35617  4120  Gilbert;  owner.  Moore; 
contractor,  Matson  Electrical  Equip- 
ment;   plugs.  T>«.«. 

35618  6750  Bond;  owner,  Rose, 
contractor,  Matson  Electrical  Equlp- 

"^35619^   6000   Pinewood  Rd;    owner,  '  f^g  of  whether  or  not  the  request 


cost  to  the  government  and  in  19 
cases  approval  was  requested  for 
pricing    purposes,    Neblett    said. 

Neblett  pointed  out  that  the  ef- 
fect of  the  Board's  rulings  in  wage 
increase  cases  relates  only  to  the 
extent  to  which  the  increase  may 
be  used  in  determining  price  or 
rent  ceilings,  or  in  increasing  costs 
to  the  government.  Modification 
or  denal  does  not  mean  that  the 
increases  are  unlawful  They  may 
be  put  into  effect  either  prior  to 
or  following  Board  action,  regard - 


Rose;    oontra^-tor.    Matson    Electrical 
Equipment;  alterations. 
35620     8521    Loma    Vlstaj^   owner. 


Kelly. 


tractor.  Oscar  Holland,  3030  Clin-  l^f^^^^'^TTer.'!  Peterson,  prem;  j'  ^  g^'n^  Heights.  Unit  No  6,  Mar^ 
^^'L^^'l^.^J^  v-o,u  .iflnnn.  ^211  contractor,  N  Peterson.  tlnez.  Contra  Costa  County  Title 
STORE     bldg.     brick,     |18'000;     3211  ^gjj^     $22,000;     Race     and       ^o  to  M  E  Valente -  Feb.  ^^,1; 

Macdonald;     owner,     Pete    Calettl    WA^^j^      «s  ^^^^^     Hershell  1     ^°  j'g  i^,4e-Lots  218  and  220.  Mlra 

37th    and   Hacdonald;    owner.   E    J        Moorpaxa.  .._.__._.     o^ ,  *•  en.  i"- ^"  .  .       .      _. i*«    MAr- 

Freethy,    1432    Kearney    Street,    El 

Cerrito.  v 

ADD  brick  salesroom  to  garage,  $30,- 

000:  194  23rd;  owner,  Walter  Frul- 

son.    premises;    contractor,    Elmer 

J    Freethy,    1432    Kearney    St,    El 

Cerrito. 
STORE,   brick.   $30,000;   332   10th    St; 


Cannery,    premises ;    contractor,    E  j     yjg^  Highlands.  El  Cernto.  Her- 
bert Green  to  whom  lt^may^con-^5 


W   Heole. 
DWELLING,     l-famlly.     $8000;     796 

Asbury  St ;  owner  and  builder,  Wm 

S    Baber,    premises. 
BUSINESS  bldg,  $20,000;  321-3  Alma- 

den    Ave;    owner.    Rainbow    Press.! 

premises:    contractor,   E    A    Hath-' 

away.   1275  Glen   Eyrie   Ave 


cem. 


Lieis  Filed 


Equipment ;  fire  repairs. 

35621  366  l2th  SV;  owner,  Oue  Stop 
Valet  Service,  contractor.  Shea  Elec- 
tric; neon  sign. 

36622  1350  E  14th  St;  owner.  Bob 
Bacon;  contractor,  Flagler  Electric; 
service 

coScS  r^' wiirnT  lo'^ou^eu;  I  ^S^^llO--^.  owner..  J^tham^Squjur. 
Tswitches;   12   plugs ;    service^ 

°  —       ..  locatl^ — "    ""''    r>«.'n-  I 

ers ;     contractor,     Brite 
^^'8832     Sutter   and   Kearriy    Streets 


62,  Marttnez  Land  LO.   i^»>;i^  *  t.^  A  Son-  contractor,  Indus 

\""^V''m\'l'"cTnc?rn''F?b'11  m6    ir^^  Co;   8  outlets;   . 

Fer^S^i-r^lSnSandlJO^  -^^^rcSy  St;  owner.  Na- 
tional Glove  &  sportswear;  contrac- 
tor. Indugtr  Marine  Elec  &  Engrg 
Co;  service;  motors 


IBldg;   contractor,   CaUfornla  Electric 
^i:^'e  i^r."  r N»n-    ''%^"^^  Ave:  o».„,_A^.r;- 


approval   for  pricing  or  cost  pur- 
poses is  granted. 

Is  the  water  from  your  hot  wa- 
ter   faucets    too    hot?     A    simple, 
sturdy  Uiermostatic   mixing  valve 
is    available   which    will    automat- 
ically add  cold  water  to  hot  water 
in  order  to  provide  blended  water 
I  at  any  temperature   for  which    it 
NW    16th    and    Telegraph;  I  ^^^  ^^^  ^^^  ^y  ^y^^  yggr.    The  de- 
vice delivers  water  at  any  desired 
tempera tur*'  from  0  degrees  up  to 
200  degnji'g^ 


owner,  Dr  A  B  Hlnkley,  340  10th  •;  ^^^  2-famlly,  $14,000;  757-59; 
contractor.  Elmer  J  Freethy,  1*3^  34^^  Ave-  owner  and  builder.  N! 
Kearney  St.  El  Cerrito.  ^^^  '  ,  Recorded 

ADDN  to  store.  masonr>'.  $3000 ,  4930  !  ^.-ppjcE     $1500  •    20    N    26th    Street ; 
McBryde;  owner  and  builder.  Mar- ;^'  •      ^   builder,   B    H    Painter, 

tin  J  Atalle.  4930  McBryde.  2/N  2nd  St 

APARTMENT,    stucco,    $14,000;    653-        24  N  -«na   01. 

56  27th   St   2626   Grant ;    owner.   C  |  _  -  ■  ■  »  ' 

A  Curry.  2610  Grant  Ave;  contrac-  ;        _^-  •  «  w|  •- 

tor.  Geo  S  Tandy.  1213  20th  St  Pilimhlll0    rPmilt^ 

COTTAGE,  5-room  stucco,  $5000;  427  [         |  ItUlllluUC    1  Vl  lUliO 
31st:  owner  and  builder,  J  M  Kay- 
fes.   208   S  23rd; 
COTTAGE,   stucco,  $4000;  2727  Pan-  „r.„,^ei  cv 

handle;  owner.  Mary  Gamero.  2505'  BERKELEY 


ALAMEDA  COUNTY 


OAKLAND 


Amount 

Feb    18.   1946-LOT   25   Blk^.   and 
ptn  Blks  3  and  8.  Thousand  Oak 
Heights    Addn.     J    fe    ^'■°^^r?J?5o 
vs   G  T  Wilks..  ^    i  ,«, 

Feb  15.  1946-LOT  10  BUc  J-  Tfler 
Heights.  Oakland.  S  ^  Rerry  vs 
Lawrence   J    and   Georgia   RPJ^'^g 


can  Tire  Products;  contractor,  CaU- 
fornla Electric  Co ;  motors. 
35625     2928  Chapman;    owner,   BU- 


tor 


Qassified  AdycrtisBig 


montones ; 


BERKELEY 


,  Chapman;  silgn. 

'     35627     4066   Norton;    owner.    Rod 

jrigues;    contractor.    L   E    Chapman 
—  I  service. 


CONTRA  COSTA  COUNTY 

Amount 


DWELLING,  l-story  6-room.  $6900. 
4441  Albert  St;  owner.  T  A  De 
L^n  5509  Beautry  St  Emeryville; 
i^el  ^ter  N   Gabriel,   316^mh. 

DWELLING,    l-story    6-roo"?' JJ^^ 
4444    Albert    St;    owner.    Jam^   J 
Schonw:h,    2066  Bnctoal    ^ve    A  a 
meda;    contractor,    W    N    Gabnei, 

316  15th  St  „ 

ALTERATIONS,  $26,000;  474  13Ui  St^ 
owner  and  contractor.  S  P  Co.  w 
Market  St  San  Francisco .  plans  ^ 
by  J  H  ChrisUe.  66  Market  St 
ALTERATIONS,  $1000;  3330  Broad- 
way; owner.  Val  Strough.  prem. 
cont^tor.  Sunberg  &  Eveleth,  2037 

ALTeATiONS.    $500;    9620    E    14th 
sT;    owner,  A   S    Shlffman^  I^em 
contractor.    H    L    Risdon    &    Sons, 
5977   Majestic   Ave. 

GARAGE.  $800;  10711  ^?,""  .f^^^^' 
owner    and    builder,    E    V    Wilson, 


Panhandle    Blvd ;    contractor.    An-  1 

thony  Gamero,  2505  Panhandle.  1704  Francisco;  owner,  ......... 

ADDN   to   store,    $4000 ;   233   Vemon ;  '  er.  Edward  Loebs ;  warti  tub. 


;deal 


owner    and    builder,    A    C    Harris, 
233   Vemon. 
PUBLIC    Garage,    masonry.    $20,000; 


675  Vicente :  owner.  Meehod :  dealer, 
Neal  &  Son  ;  water  closet ;  shower. 
1611    Hopkins;    owner.    Dr   Parker; 


231  24th;  owner.  W  A  Ashe,  632  dealer,  Durant  Plumbing;  2  water 
San  Pablo;  contractor,  R  F  John- I  closets;  3  wash  basins;  sink  and 
son   Sc   Son.    2036    San    Pablo   Ave,    tray :  denUl  unit  ™.   ,  r  ^ 

2626  San  Pablo;  owner,  W  J  Lee; 

dealer.    R   D   Fearey;    water   closet; 

wash  basn. 


_  I  Recorded  .      .        .  . 

Feb.  4,  1946-Lot  290.  Haclends^dei 
Orinda.  Orinda.  Robert  J  »J«f^- 
dock  vs  August  J  Pene,  et  a^^^"" 
Feb.  4.  1946-Lot  108.  Moraga  Wood- 
lands. Unit  No  2,  near  Ortnaa- 
Ollver    De    Sllva    vs    Curlej^*-^ 


606  Head  of  Dwlght  Way:  owner, 
U^ersity  of  Calif omla;  contmcton 
Emmerson-Newbery:  «7  outlets .  2M  1 
switches;   547   fixtures;   187   plugs,   3 

™606"2700  San  Pablo;  owner.  Craig 
Oil-   contractor.  Electrical  Products; 

'^7'°5Sfveraity  and  Acton;  owner 


8R.   ARCHITEC^I-TRAL   DRAF^t- - 

1  ]i£AN  for  p^jTTTianent  |X)»ttion  In  M'jr. - 

"*  I  terey.      Good     opiwrtunity       For    ap- 

n  kl-         t3ZAA^m»A     '  polntm«rit   phone  C.   J.   Ryiand.   f3ar- 

rrOSpCCuVe    DlOuCrS       ™*»   ^-   reversed    or  write    Box   847. 


Monterey. 


(2/18-14- 15- L8/4«) 


Wright  et  al. 


$205.60 


and  contractor,  Foster  &  Kleiser  ;8ig^ 
608     3018  Harper;  owner.   Saint  &I4 


Store  Baadtng,  Brod«rk:k 
Street.  Oakland, 


iroderkrk 
I,  Calif.      I 


,     El  Cerrito. 
ADDN    to    cabinet    shop,    $3000;    254 
2nd ;  owner  and  builder.  Watts  Tile 
Co.  2146  San  Pablo  Ave,  El  Cerrito. 


1726   Grant:     owner.    Earl     Smith; 


STORE,    frame   and    stucco,    $19.000 ;  | dealer.  Eari  E  Lawless:  water  closet 
775    San    Pablo ;     owner.    Clarence   wash  basin :  bath  tub ;  sin«t 


Feb.  7.  rn^Ptn  of  Ranc***:",  ^ 
Ramon  near  Danville.  Tony  JJff" 
bon  vs  W  F  CAmnhell.  etaL..$»4TW 

Release  of  Liens 


2515  Durant ;  owner.  Standard  Proc- 
ess Engr:  dealer,  A  Montano;  2  wa- 
ter closets:  5  wash  basins. 


Erbentraut    &   Summers,   446   Sixin 
—  1st.  San   Francisco. 
^S.S70     SW  E  14th  and  High   Sts;',     Barrett    &    Hllp,  918   Harrison   St. 

-^JZi    iTjirlv    Co-    contractor,  , San  FraDci*co.  

owner,    Fred    Early    Lo.co^  .,     ^^^^^^    flcteffens    and    Pearce,    186 


E»TIMArOR    with     Building    ex#, 

or    Enginoerlng   training     StaJ^   prt- 
vlous   eap.   and    e<iiKMitii>n.     *,><:kx1    fu- 

"^  i  tore  for  ambttloua  young  maja   R€f»!y 

A    War-  1  --_  ,-rt  _v_  r>«ivv  Pacific   Bufid«>t 


Box  130  c/o  Dally  Pacific 


If ) 


ALAMEDA  COUNTY 


BLIXJ  OONSTn.  SUPT,  good  fu- 
tore  .'itate  experien^oe  and  referMiew. 
Reply  Box  16.  c/o  Bally  Pa4Blfi« 
Butlder. 


tf 


Experienced  BSTTMATOR  for 


tB   ttner  Electric;  service.  ParKer.    sneixeun    *""^r^ 

^1^71  ^62  Grand  Ave";  owner  petty.,  Sou^Pai*,^  Leandro   Bt,    emi  mmkr^dU^r.  Experienced  in  take- 

icV  contractor,   Scott-Buttner  ^^**'"  |  ^j^l^jj^"^  ^^'  »*°^   ~^  ,  ^^j  ^^^d  -timattog  of  mdustrtal  b«IM- 


Inc 


ASiT^ok  $500     1438  gth  Avenue, 
owner  and  builder,  J  D  Ester,  iMO 


Fillce.  6919  Charles;   contractor.  R 

F  Johnson   &  Son,  2036  San  Pablo 

Ave.  El  Cerrito.  .^.    . 

COTTAGE,  3-room  rustic.  $3000:  917  1410  Bonlta;   owner.   Jackson   Rest  Recorded                                      «i»nta 

Western   Drive:   owner  and   build-  Home;    dealer.   L  J   Jackson;   sprin- |Feb  15.  1946— LOT  9  Blk  ^' ^|^J^ 

er.  Andv  J  Bro^^-n.  875  Ocean  ;  plans  uier  system.                                                        Fe    Tr.    Oakland,    /uenderm 

by  E  Cometta.  1421   Sacramento ;   owner.  Jackson ;  |     Co   to  Louis   L  and  Margar««^_^ 

COTTAGE,  two  5-room  stucco,  $4000  dealer.   L  J   Jackson;    sprinkler  sys- 

each ;    416-421    Dimm ;    owner    and  tem.                                    „     ,         ^     , 

builder.  L  A  Lausten,  89  Falrvlew  1404  McGee:  owner.  Saxton;  dealer, 

Ave.  Piedmont.  H  P  Murphy :  sink.                                    1 
—  — .  ^g^     Russell ;     owner,     Lanegran ; 


trie;  fixtures.  Time       J^  M   BarUett,  1706  Parker  St,    teipi   and    heavy   coostmctiocL    Lo«a- 

36672      680    Uth   St;    o^«'    JffJ! '     Xtev       ***     ^  O^.   Sacmmento     Saiar>-   opei.    8«« 

cafe;  contractor,  Scott-Buttner  Elec     B«^^iey.  Co..  Ltd-.  344  Har-    panKvilar*  to  ^jx  29.  c/o  Dally  Pm- 

i^nta^  Francisco.  '^IcBoOdeiL  f  im/iM 


Amount 


Knappenberger.    Jos    A    Sheerin.^ 


'^73    1619  San  Pablo  Ave;  owner,    ri^  St.  San  Francisco. 

Ca^^     Novell    Shop;     contractor,       Ed  StahL 

Scott-Buttner  Electric;  sign  Anderson  &  Hagland.  Inc.   21»  41st 

g'uttner  Electric;   ouUeu;  •""«*-•  |  fgi,ij^  Q«^Ury  School, 


CONTRA  COSTA  COUNTY 


POSITION  WANTED 

ACCOUNTANT        experienced       in 

building   materials,   con.structlon    and 
office  management  Phone  WBet  60B8. 

2/19-20-3V46 


COTTAGE.  4-room.   $3500:   889  32nd; 

owner  and  builder.  Harry  Newman. 

859    32nd. 
68th  Avenue.  _       ^„.„    |  COTTAGE,  4-room  rustic.  $2500 :  243 

GARAGE.  $800;  2451  Gunn  Dr;  ov^n-        Qgrtrude;    owner  and   builder.   Joe  1 


er  and  builder  .Henry  Koenlg,  2451 

Gunn  Drive.  ««7onn 

DWELLING.  2-3tory  6-room.  ♦/^suu, 
4055  Sequoyah  Rd ;  owner  and  con- 
tractor.  B  H  Lincoln.  1352  62nd. 

ALTERATIONS,  $500;  4250  Laguna 
Ave;  owner,  F  Davis,  prem;  con- 
tractor, O  W  Johnson.  5506  Thorn - 
hill  Drive.  ,,,^^ 

DWELLING,  l-story  6-room,  $75UU; 
6.547  Castle  Dr;  owner  and  builder. 
F  H  Schwartz.  1834  107th  Avenue.; 
contractor.  Williams  &  Wastell, 
JL736  Franklin  St 

ALTERATIONS,   $600;   620  Peralta; 


Berotte.  243  Gertrude 

COTTAGE,  6-room  rustic,  $3000;  1405 
Lincoln ;  owner  and  builder,  R  F 
Nelson.  2435  Uncoln. 

ADDN  to  store,  $7000;  551  23rd  St; 
owner.  S  W  Lee.  Marysville;  con- 
tractor. O  E  Edwards.  2965  De 
Paso   Blvd.    Sacramento. 

ADDN  to  church.  $30,000;  3200  Bar- 
rett: owner.  St  Luke's  Methodist 
Church.  3200  Barrett:  contractor, 
Peter  Christensen,  611  25th  8t 

OFFICE  bldg.  concrete.  $36,000;  111 
23rd ;  owner  and  buiWer,  R  J  Stem- 
pel,  5430  Macdonald.'. 


''^^^75  2225  Fredericks;  owner    Tno.  '  |  Shifter,  Kcm  County,  CaW. 

ber    Structures;    contractor,    Clifford  M    ^ 4- 

iTt  'Sectric;  saw  motors.  BID6;  Richland  Elementary  School 

deaTer.   H   P   Murphy:    water   closet ;;  Recorded  ^   ^^      \      35576     3651  Telegraph  ;   owner.  J  ow  |  ^j^^^^^    Shaftiw,    Feb.  27.  7:30   P.   M.  License  De«in>uH  of  rmktaB 

wih  basin;  bath  tub.  jFeb.  2.  1946-Ptn   of  Rancho  A^-        ghVw  Shck;  Clifford  Electnc.sxp^.         p,^^,    ^^^^^^  ^^   Architect    Er^    ^^^^^^^'^'^^.^'^2'^^ l\!^!f^A 

lanes,   containing  0.50  acre,  near        =»"       .^    316  14th  St;  owner.  Gardiner  ^^^  jSI     Kearny    St,    San    cooaeouons 

j     Lafayette.     Rigley     Tile     ^o    U^^  |     3»'^^^  co ;  contractor.  CllH^    Franci«>o 
Robert  L  Chambers,  et  al.. $408.00   ^o^^^^^.  owlets:  switches;  fixtures, 

P'^V8"'\m'7S-  St;   owner.    Swing       ^ ., 

C\S    contractor,   T   Bushman   Elec-  ,  g^^rsfieWl. 
to  Opden  Kiesel.  et  al  »^,'"i::°"  i  trie    alterations.  „«««•  I     ^^^   ^    ^^*^    1326   30th    St,    Bak 

Feb    15     1946— 116   acr«  parsel    in      ^^579      10938     MacArthur;     o?^«^'   ersfleld.  _    ,      -  

Ranciio    Canada    del    Hambre    y        ,^'^.  contractor.  Johnston  Elec-        ^  j    ^tng,  Inc,  231  Franklto  St.,  ;  max     Apply   at   office   of   Myer 
Los  Bolsaf^e^  Lafayette.  Chas        L^J^^'^tlets ;      switches;      futures ;  I  g^  p^^j^.  1  B^-em.    1201    Kohl    Bldg.    San    1 


CESSATION  OF  tABOR 
CONTRA  COSTA  COUNTY 


Feb   7.  1946— Ptn  Lot  10.  Fransden's 
Subdivision.  Concord.   Herbert  A 

Mesler  to  Elmer  L  Cupp 

Labor  ceased  Jan.  1,  1946 


Feb.  11.  1946— Ptn  of  Rancho  Aca- 
1      lanes,    contlnlng  3.07   acres,   near 
Lafavette.  Lewis  Constructlwi^ 


ESTIMATOR,     HIGH     CLASS. 

:  rained    for    all   typ>««    of    ©elimailng. 

■n..se  ] 

with     well  -  established 

firm.    BEST    local    references.    Reply 

ranc.«;o.  ^^  ^^   21g    c/o   DaUy    Pacific    Builder. 

L    H^Hansen    &    bons,    *«    «       ,  2^^8-19-20-21-22/46 

Ave.,  Fresno.  _.  . 

A.  J    Hemdrlcka.  Route  8,  Box  2<»,  1  ■ "  ■"  "'    ■•       '■"     ■  ■" — 

I  HELP  WANTED 

FTXF'  ARCHITB<"TURAL  DRAFTS. - 

and 

Fran- 


Use  ''BiriMcrads"- 
They  Bring  Resists 


Edward  Dalv  to  John'  L  ^^^'^  '  "j^)^  "  '  „^     .^      "  Jas   L  Ba«es  Constr.  Co.  941  Bus.     ciecc 

f4.84».0O    P'"*!^.    2338Bona  St;  owner,  Heraty.    gijjg     ggi,   Francisco. 

^SvSctor     Johnston    Electric;    out- j      RademaiHi-GluBto.    40    Rlngold    St, 
^**"  urhes     fixtures;   plugs.  ,  san  Francisco. 

Bona  St    owner.  Heraty ;        paat  &    ^'fm  Natta,  10522  Dalerose 


to 


et  al  __ 

Feb.   15.    1946—1.16   acre   parcel 
Rancho    Canada    del    Hambre    y 
Los  Bolsas.  near  Lafayette.  A  a- 


leU;  8^1 
35581   3331 


*-«»   t»ui»»».   near   i-m^-j  -    t,A.n    T.  3oOOi    i>*>-i  .»-'"'"-  -  - 

Stockton  Lumber  Co  to  J^^aJTa,  '     ^tractor,    Johnston 
Parker,  et  aL —        $!.»«»••     cw" 


Electric;    out-    Ave.,   Inglewood,  Calif. 


KSTIMATOR      with      PAINTUMI 
CX)NTRACTING  BXPERIKNCm  A#> 

ply   SOiB  Blake  St.  Berkeley.    PlMa« 


I 


/ 


/ 


% 


q 


PLANS  and 
Speculations 


San  FYancwco:  Eugene  N.  Pritz 
has  announced  plans  for  the  con- 
struction of  a  35 -story  apartments 
hotel  opposite  the  Pacific  Union 
Club  on  California  Street.  .  .  . 
meager  details  for  a  34-story  hotel 
to  be  located  at  Taylor  and  Cali- 
fornia Streets,  have  also  been  an- 
nounced. 

oOo 

S»n  Carlos:  Plans  for  the  de- 
velopment of  Cooley  airfield  were 
told  at  a  Chamber  of  Commerce 
meetingr  by  William  Cooley,  presi- 
dent. The  field  will,  when  com- 
pleted, be  "second  only  to  Mills 
Field  in  size,  and  its  engineering 
facilities  will  be  outstanding".  The 
project  also  include*?  plans  for  a 
beach  and  yacht  harbor. 
oOo 

Burlingame:  Probability  is  that 
the  voters  of  San  Mateo  County 
will  be  called  upon  to  vote  on  a 
$2,000,000  bond  issue  for  county 
improvements.  Among  items  for 
which  money  is  needed  from  a 
bond  issue  are  enlargement  of 
the  courthouse,  construction  of  a 
juvenile  home,  construction  of  a 
new  olBce  for  the  agricultural  com- 
mission, a  new  fire  station,  addi- 
tion to  the  relief  home,  addition 
to  the  jail  and  improvements  to 
Canyon  Sanitarium. 
oOo 

Washington,   D.  C:  Gen.  Omar 

N.  Bradley,  veterans  administra- 
tor, has  announced  that  the  Army 
Engineers  will  co-operate  in  com- 
pletion of  a  $448,000,000  program 
for  77  skyscraper  hospitals.  The 
administration  announced  that 
three  outstanding  architects  have 
been  appointed  to  help  speed,  mod- 
ernize and  streamline  the  plan- 
ning phase  of  the  program.  They 
are  Carl  A.  Erickson,  Addison  Erd- 
man  of  New  York  City,  and  Slo- 
cum  Kingsbury  of  Washington,  D. 
C.  Three  of  the  new  buildings  are 
under  construction.  Funds  are 
available  for  47  others. 
oOo 

Redding:  The  Department  of 
Public  Works  has  filed  an  eminent 
domain  suit  in  superior  court  to 
acquire  property  in  West  Redding 
for  the  construction  of  a  new  of- 
fice buildinp  for  the  local  state 
highway  headquarters. 


^  ailg  Pacific  Jittiluer 

LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


r 


•-- 


Complete 
Buiklinif  and 


NewiSOTnM 
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B.  F.  Fairless,  President  of  U.  S.  Steel, 
Makes  Strike-End  Statement 

Benjamin  F.  Fairlcaa,  PrcMdent  of  United  States  Steel  Corpora- 
tion, has  made  the  following  statement: 

"I  am  happy  to  announce  that  the  strike  against  United  States 

Steel  Corporation  has  been  settled. 

"From  the  beginning  of  this 
wage  dispute,  we  have  taken  the 
position  that  wages  could  not  be 
separated  from  prices,  and  that 
present  country  -  wide  industrial 
strife  could  not  be  solved  witiiout 
the  adoption  by  the  Government 
of  a  fair  over-all  wage-price  policy. 

*'In  our  case,  a  wage  increase 
was  not  possible  without  an  in- 
crease in  ceiling  prices  for  steel 
products,  because  of  steel  prices 
having  been  frozen  by  the  Gov- 
ernment substantially  at  prewar 
levels,  although  our  labor  and  oth- 
er costs  have  advanced  greatly 
since  1940.  The  result  of  these 
mounting  costs  preseing  against 
price  ceilings  has  been  that  most 
of  our  steel  tonnage  has  been  sold 
during  recent  months  at  a  loss. 

"This  strike  settlement  has  been 
made  possible  by  the  Govern- 
ment's action  in  authorizing  an 
increase  of  $5  a  ton  in  the  ceiling 
prices  for  carbon  and  alloy  steel 
mill  products.  A  new  Govern- 
mental wage-price  policy  for  in- 
dustry in  general  was  announced 
last  night.  We  are  hopeful  that 
under  this  new  policy,  due  con- 
sideration will  be  given,  among 
other  things,  to  the  financial  pli^t 
of  tiie  smaller  non-integrated  steel 
manufacturers,  fabricators  and 
processors,  about  whose  hardships 
as  a  consequence  of  higher  labor 
and  other  costs  I  have  previously 
spoken. 

"We  have  granted  a  wage  in- 
crease of  18-^  cents  an  hour  to 
our  steel  workers.  This  amounts 
to  an  increase  of  about  $32  per 
employee  for  each  full   month  of 


work.  It  is  the  largest  single  wage 
increase  in  the  history  of  the  steel 
industry.  The  Union  insisted  that 
this  wage  increase  be  effective  as 
of  January  1,  1946.  We  contented 
that  it  should  not  go  into  effect 
until  the  men  returned  to  work. 
To  enable  steel  production  to  be 
promptly  resumed,  this  particular 
issue  finally  was  settled  by  split- 
tfnjr  the  difference. 

"In  an  endeavor  to  secure  in- 
dustrial peace  for  a  year,  which 
in  our  opinion,  is  most  important 
in  the  public  interest,  our  labor 
contracts  with  the  Union  have 
been  extended  to  February  15, 
1947,  with  new  provisions  that 
there  shall  be  no  strikes,  work  stop- 
pages or  lockouts  during  the  life 
of  the  extended  contracts,  and 
with   further   provisions    desigrned 


oiBif  U  niticfttiofi 
CM  Ardiitects 
Completed 

At  the  February  meeting  of  the 
California  Council  of  Architects 
iield  at  the  Santa  Maria  Inn,  Feb. 
15  and  16,  John  S.  BoUes  and 
James  H.  Mitchell  were  re-elected 
•president  and  secretary- treasurer, 
respectively,  of  the  Council.  Chas. 
O.  Matcham,  president  of  South- 
em  California  Chapter  of  Ameri- 
can Institute  of  Architects,  was 
elected  vice-president.  Adrian  Wil- 
son, of  Los  Angeles,  was  delegated 
the  responsibility  of  co-ordinating 
the  legislative  activities  of  the 
Council.  On  his  committee  are 
Norman  K.  Blanchard  of  San  Fran- 
cisco and  Herbert  E.  Goodpastor  of 
Sacramento.  Phillip  J.  Daniel,  of 
Santa  Maria,  became  chairman  of 
the  Committee  on  Professional  Re- 
lations, and  Charles  Matcham,  of 
Los  Angeles,  was  asked  to  corre- 
late the  public  relations  programs 
of  the  five  chapters  of  the  Institute. 

Andrew  T.  Hass,  president  of 
the  Northern  California  Chapter  of 


to    achieve    the    highest    possible 

level  of  employee  performance  and  1  American  Institute  of  Architects", 
efficiency.  We  have  agreed  to  take  |  has  undertaken  to  set  up  a  student 
no  discriminatory  action  against  i  training  program  for  returning 
employees  who  went  out  on  strike,  veterans.  William  Clement  Am- 
The  Union  has  agreed  to  take  no  |  brose,  San  Francisco,  president  of 
discriminatory  action  against  em-   the   State  Board  of  Architectural 


mmi 


THE  PAULEY   NOMINATION 


ployees  who  opposed  the  strike  or 
did  not  participate  in  it. 


Examiners,  is  assisting  Mr.  Hass 
in    the    formulating    of   this    pro- 


It  has   been   our   opinion   that  gram.   All  architects  will  be  urged 
United    States    Steel    Corporation   to  take  returning  service  men  into 


should  not  be  expected  to  set  a 
wage  pattern  for  all  of  American 
industry.  However,  during  the  past 


their  offices  for  training  purposes. 
Under  the  regulations  of  the  Vet- 
erans'  Administration,    these   men 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprisc  10930 


From  other  exchanges 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


SNAP    ^\Eh  TIMBER    RINGS  CURING    COMPOUND 

EXPAND   r;N    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

|,IHREA'  =  tD    RODS  -  REINFORCED    PAPER 

Ail   Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

7R0  Bryant  Street       -       San  Francisco  Phone  GArfleld  8768 


few  weeks  a  general  wage  pat-  vrill  receive  up  to  $90.00  per  month 
tern  has  been  established  apart  compensation  from  the  govem- 
from  us.  I  ment    in    addition    to    Uie    wages 

"Important  concerns  in  different  gamed  while  being  trained  to  be- 
major  industries  have  agreed  to  come  future  architects  of  the  State, 
pay  wage  increases  ranging  from  ■  The  unification  program  for  the 
18  to  18- H  cents  an  hour.  Fact  j  state  of  California  was  completed 
finding  boards  have  recommended  j  at  the  Santa  Maria  meeting  with 
somewhat  similar  wage  increases  j  the  admission  to  the  Council  of 
in  other  situations.  The  President  j  the  Central  Valley,  the  Santa  Bar- 
of  the  United  States  named  18-%  bara  and  the  Northern  California 
cents  an  hour  as  the  wage  increase  \  Chapters  of  the  American  Institute 
to  be  granted  by  us,  although  we  j  of  Architects.  Under  the  unifica- 
never  appeared  at  a  hearing  be- 1  tion  procedure  the  Northern  Cali- 
f ore  the  Steel  Fact-Finding  Board,  j  fornia  and  the  Southern  California 
or  gave  any  testimony  or  submit-  Associations  of  Architects  will 
ted  any  evidence  to  the  Board.       cease   to   exist,   with  the   Council 

"In  the  light  of  all  of  these  cir- ,  taking  over  the  responsibility  of 
cumstences.  United  States  Steel .  co-ordinating  the  state-wide  ac- 
Corporation  has  granted  this  wage ,  tivities  of  the  profession.  Indica- 
increase  in  order  to  terminate  the  tive  of  the  acceptance  of  the  pro- 
strike,  and  enable  steel  produc-  grram  by  the  architects  is  the  tre- 
tion  to  be  resumed  and  thus  per- 1  mendous  increase  in  membership 
mit  reconversion  and  the  business  of  the  various  chapters, 
of  the  nation  to  go  forward.  The  California  Council  of  Arch- 

"A   price   increase   of   $5   a   ton'itects  is   planning  to  call   a   joint 


Associatt^  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  831 7         1335  SIXTH  ST.,  Berkeley  2,  CiJif. 


meeting  of  the  membership  of  the 
five  chapters  of  the  jinstitute.  Vin- 
cent Palmer  of  Los  Angeles,  chair- 
man for  the  meeting,  promises  to 
make  it  the  most  outstanding  get- 
together  of  the  profession  ever 
held  in  the  State  of  California. 


Nomination  of  Edwin  Pauley  at 
Undersecretary  of  Navy  seems  to 
have  caused  more  excitement  in 
Washington  than  anything  hap- 
pening since  the  British  t^ied  to 
bum  down  the  joint  over  ISO  years 
ago. 

•  •    • 

Quoting  the  story  loosely,  as  is 
necessary  in  the  midst  of  a  slam- 
bang  battle,  it  seems  that  Brother 
Ickes  is  madded-up  because  Pau- 
ley is  supposed  to  have  made  a 
remark  to  the  effect  if  the  tide- 
lands  oil  suit  was  dropped,  the  oil 
operators  of  Califorma  might  be 
induced  to  contribute  as  much  as 
300  thousand  dollars  to  the  Demo- 
cratic Party  treasury. 

•  •    • 

View  this  matter  through  po- 
litical realism:  If  the  incident  hap- 
pened, it  does  not  sound  like  the 
offering  of  a  bribe.  It  sounds  more 
like  two  High  Party  Members  dis- 
cussing ways  and  means  of  get- 
ting their  political  party  treasury 
out  of  hock. 

•  •    • 

Since  when  has  ANY  political 
party  become  so  lily-white  that  it 
does  not  discuss  ALL  reasonably 
proper  means  of  gathering  cam- 
paign contributions? 

•  •    • 

Viewed  from  one  angle,  the  tide- 
lands  oil  suit  is  just  another  legal 
grab  at  States'  Rights — an  activity 
for  which  the  New  Deal  has  been 
notorious. 

•  •    * 

There  was  no  Party  brawl  a 
couple  of  years  ago  when  Demo- 
cratic "Thousand  Dollar  Clubs" 
were  being  organized.  Prospective 
members,  upon  the  payment  of 
$1000,  were  given  to  understand 
they  would  receive  special  and  pre- 
ferred consideration  in  Washing- 
ton and  could  stand  up  to  be  count- 
ed along  with  the  Mighty.  These 
clubs  were  organized  with  the 
knowledge,  the  approval,  and  the 
blessings  of  the  late  President 
Roosevelt. 

•  •    • 

The  record  shows  Mr.  Pauley 
has  served  his  country  well  here 
at  home,  also  in  Moscow,  Berlin 
and  Tokyo.  If  everything  Ickes 
has  said  is  true,  it  could  mean 
that  Pauley  was  trying  to  be  a 
good  Democrat  as  he  is  a  good 
American.  What  party  isn't  look- 
ing for  "soft  touches"  when  it 
comes  to  campaign  expenses? 
1^    •    • 

Three  hundred  thouaand 
dollars  isn't  hay--t>at  it  will 
buy  a  lot  of  hay — and  both 
the  Republican  Elephant  and 
the  Democratic  Donkey  eat 
hay. 


ReadJDstment  of  Building  Material 
Prices  in  General  Not  a  Probleoi 


Price*   of    buildmjt    aiat«rialn    in    general   today    are  not    avt   •t 
line  with   pricw  of  other    goods..    Orer  the  last   M  yeara,  prieea  of 

building   materials    have    'fnoved    cloady    with    non-arrknlhiraT    gT»d^ 
in  general,  and  there  ha*  oecri  no 


serious    divergence    in    miovement 
during  World  War  II. 

These  conclusions  are  drawn  in 
a  study  of  building  materials  price  ■ 
movements  by  Lester  S.  Kellogg, 
Acting  Chief,  Prices  and  Cost  of 
Living  Branch,  Bureau  of  Labor 
Statistics,  U.  S.  Departiaent  of 
Labor,  in  the  curr^it  issue  of  the 
Architectural  Record.  ' 

"Compared  with  price  move- 
ments during  World  War  I,  ad- 
vances in  building  materials  prices 
during  and  since  World  War  II 
so  far  have  been  moderate,"  Kel- 
log  writes.  "Over  the  six  years 
since  August  1939,  wholesale  prices 
of  building  materials  as  a  grroup 
have  advanced  about  32  per  cent, 
and  the  major  part  of  this  increase 
was  in  the  price  of  lumber.  Other 
building  materials  showed  much 
smaller  price  increases." 

Readjustment  of  building  ma- 
terials prices  in  general  to  prices 
in  other  fields,  therefore,  is  not  a 
problem,  although  prices  for  par- 
ticular materials  will  likely  face 
realignment,   the   author   states. 

The  problem  of  readjustment  for 
lumber,  however,  is  acute  because 
it  has  risen  about  three-fourths  in 
price  since  1939,  much  m<t)re  than 
prices  for  other  building  mate- 
rials. 

"Since  lumber  represent*  an  im- 
portant part  of  the  cost  of  mate- 
rials for  the  average  hou^,"  Kel- 
logg asserts,  "such  a  price  dis- 
crepancy may  have  important  ef- 
fects on  the  constructioih  indus- 
try. A  tendency  to  the  use  of 
masonry  products  for  exterior 
walls  and  insulation  board  and 
similar  materials  for  interior  walls 
may  be  expected  if  this  discrep- 
ancy continues. 

"It  seems  reasonable  to  assume, 
however,  that  relationships  will 
move  back  toward  normal  through 


NoncE 
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The  fire  which  dt^troyi^  the 
office  buildinr  ^  th*  ^MWNriated 
Wood  :Product*  tk)mpAnj.,  1SS5 
Sixth  Street.  'Berkek-y.  will  not, 
in,  any  way,  hamp^'^r  pr'od«rtion 
schedule. 

Fortunately  all  lumber  stock 
and  th*'  mill  wefi-  undamaged. 
Temporarj  oliee*»  have  been  op- 
ened in  the  mit!  buiWinr- 


reduction  of  lumber  pricea  and 
increases  in  the  prices  of  other 
materials,  although  the  readjust- 
ment probably  will  not  be  aocomp- 
lished  immediately. 
Further  Rise  Expeetod 

"For  the  »-ext  six  months  or  a 
year,  assuming  continued  price 
controls  over  materials  and  no  sub- 
stantial rise  in  the  general  level 
of  prices,  it  is  our  expectation 
that  prices  of  building  materials, 
as  a  group,  will  riae  slightly. 

"This  may  occur,"  Kellogg  says, 
"through  stable  or  declining  prices 
for  some  materials,  such  as  lum- 
ber, offset  by  advancing  prices  for 
other  materials  where  an  Incentive 
to  further  production  may  be  need- 
ed to  obtain  adequate  output,  as 
in  the  case  of  brick." 

Department  of  Labor  data  re- 
veal that  brick  and  tile  prices  are 
24  per  cent  above  prewar  levels, 
cement  prices  are  lees  than  10  per 
cent  above  prewar  levels,  prepared 
paints  are  up  7  per  cent,  heating 
equipment  and  plumbing  fixtures 
are  about  16  per  cent  nigher  in 
price  than  in  1939,  while  prices 
rose  less  than  10  per  cent  for  other 
building  materials,  including  insu- 
lation board,  roofing,  lime  and 
plaster. 


SAVE 


will  not  be  adequate  to  compen 
sate  for  such  past  heavy  increases 
in  our  costs  and  also  to  take  care 
of  what  we  estimate  will  be  the 
total  cost  to  us  of  this  wage  in- 
crease of  18-%  cents  an  hour  to 
our  steel  workers.  In  fairness  to 
our  salaried  employees  in  the  steel- 
producing  subsidiaries,  increased 
compensation  must  also  be  paid 
to  many  of  them  in  view  of  this 
wage  increase  to  our  hourly  steel 
workers.     Higher    labor    costs    in 

other    businesses    inevitably    will  Robert   D.  Zelinsky  of  D.   Zelinsky   &   Sons,  has  just  been 

rs"s\U''n?ak%]'TUs?lZrin':  I    "'eased  by  the  Seabees  «,d  will  be  back  to  work  March  1.   At  the 
crease  in  its  wage  scale.  As  a  con-  j     present  writing  Bob  is  on  a  skiing  excursion  in  the  Sierras, 
sequence,  there  is  bound  to  be  a  j 
substantial    increase    in    the    price  j  i 
of  the   many    millions   of  dollars' 
(Continued  on  Page  Four) 
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CELOTEX  INSULATION  PRODUaS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Cclotez  Hardboards 

Harbor  Plywood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Frandaco 


CONTRACTORS:  see  us  meore  \m  bid! 

Wv  uill  (iiitiiice  sound 
Impriiiement  llistrict  Jobs 

•  We  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-g4{ound 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Act 

BONDS  and  WARRANTS  •  boughi  •  quoted  •  sold 

PHo^Collect  SJUMl   &  lOUIMliBtMli 

Sutter5460  «50    RUSi    BULDJNG    •    SAN   tRAf»LlSCO  4 


^•l,.,. 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FriTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co* 

417  SIXTH  ST.  -  SAN  FRANCISCO  3  -  Phone  EXbrook  1940 


Sawmill  For  Sale 

SOUTHERN  OREGON 
8.  P.  TRACK8 

NOW  CUTTING  60M.  FT.  PER 
8  HOURS.    LOADING  DOCK; 
SORTING  CHAIN;  ROSS  CAR- 
RIER; PLANER 

Pnce,  $110,000  Cash 

HUNDRED  MILLION   FT.  OF 

DOUGLAS  FIR  TIMBER  @ 

$3.50  PER  M.  STUMPAGE 

TERMS  ON   TIMBER 

TWOHY  LUMBER  CO. 

801  Petroleum  BIdg.      Lo*  Angeles 


Concrete  Cuttim; 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  163fi    0755 


iRiuin  pniHT  compunv 


MAKES 


FinEPRinT 

4th  &  Addison  Sts  •  Berkeley  2,  Cul.f. 
Phone:  BErkeley  3440 


Insulating  Boards 

asbestos-cement  boards 
hard  boards 


^K  "  w  li«<»t 


INTEGRITY 


DEPENDABILITY 


THE 

BROOKMAN 

COMPANY 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  froncisco 
Telephone:  Himlotk  4884 


FLOOR     COVERINGS 
ACOUSTICAL  MATERIALS 

BUILDINO  JMIATERIALS 


Coll  J.  A.  MANCINI.  OwMT 
or  WILLIAM  O'CONNOR 


Temporary  Lecof^on 

5S  MAIN  STREET.  SAN  FRANCISCO    S 

Telephone  YUkon  0717 


A   sew   ORGANIZATION    of  evperfeiiced    MEN 


W^n  mfai-f  mrtJ  hy 

BEATTY  STEEL 
PRODUCTS  CO. 


41S-431  SRYANT  STtEfT 

SAN    r  «  A  N  C  I  S  C  0  

*      it      -k 
fO«    SAiESOCKENrAlSCAU 
SAN  FRANCISCO         OAKLAND 
VUkon  ttM  TWUooki  lOlt 


SCAFFOLD  ;! 


REMTED    WITHOUT    PRIORITY 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWER3 
HEAVY  DlTinr  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


666  Harrison  St 


Dossaa 


iJb 


. . .  Newly  Organized  . . . 


METROPOLITAN  CONSTRUCTIOM  CO 

Contractors  anJ  Engtneers 
111  New  Mon^om^  Street  San  Fnmdsco  5 


**A  Service  Company  for  die  Industrial  Plant^ 
Pipe  Work,  Siieam  Fitting     -     - 
Bdller  and  Machinery  Installation 
Maintenance  ^ork Drafting 


Phone  OOuglas  4939 


Safely  FINLENITE  Tread 

Step*,  Nozings,  Platforms,  Sidewalk  Boxes 

AU   Typet  Gray   Iron  Castingri 

SAN  FRANCISCO  IRON  FOUNDRY 

(SAJV  FRANCISCO  IRON  WORKS  i 
260  TOWNSEND  STREET  -  Phone  DOuiflas  UW 


Cabots  CjIoss  Collopakes 

EHffer  from  ordmary  paints  in  that  th«  p{gni«?nts  .ire 
broken   down    to    microscopic    fineat   and    coiloidally 

disperiwd    in    treated    oils — no    filler*    ar«    uited' jutx 

pure  pigments  aind  oils.  Colors  stay  briglit  and  fresh 
for  many  years  *ven  under  m^oai  severe  wf^ather  ctmdi- 
liooa.    Fine  for  wah  and  trim. 

Gl INN   CAR! E   AND   COMPANY 

20  POIRERO  AVE^fLiE  SAIS   FRANCISCO.  CALIF. 

UN4erhxli   M^O 
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PACE  2 


DAILY     PACIFIC     BUILDER 


WEDNESD/W.,  FEBRUARY  20,  !946 


ADVANCE  COMSTRPCTIOM  REPORTS 


DAILY  PACIFIC  BUILDER 


(Est«b«MtMd  1»0) 
LMutd  Ev«ry  Homing,  Exc«pt  Saturday,  Sunday  and  Lag*! 


DAILY  PACIFIC  BVILDKR  la  tb«  pioneer  construcUon  dally  oT  tha 
Pacific  Coast.  Malntaliring  a  compJete  n«wa  reporting  aanrloa 

covering  a.,  prmclp&i   building   and   engineering  projecta; 

consoiui&ted  January  2,  1930,  with  Larsen'at  Advaaoa 

Conatructlon  Reporta.  A  Legal  Newspaper  of  g«i* 

aral  circulation  aa  defined  by  the  Superior 

Court  of  San  Franclaco  County. 
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1-8— COMMERCIAL  BLDGS. 

2/20/46  •     1 

PREPARING   WORKING 

DRAWINGS 

BANK  BUILDING  Coat,  |50.000 

SAN  FRANCISCO.  San  Bruno  Ave. 
north  of  Thornton  Ave. 

Construction  of  one-story  bank  build- 
ing with  concrete  walls,  wood  roof 
construction  and  tar  and  gravel 
surface,  air  conditioning  system, 
etc 

Owner— Bank  of  America,  300  Mont- 
gomery St.,  San  Francisco. 

Architect— J.  Uoyd  Conrlch,  593  Mar- 
ket St.,  San  Francisco. 

Structural  Engineer — L.  H.  Nlahklan, 
155  Sansome  St,  San  Francisco. 

Mechanical  Engineer — G.  M  Simon- 
aon,  625  Market  St,  San  Francisco. 


2/20/46  •     4 

COMPLETING  PLANS 

OFFICE  BUILDING 

RENO,  Washoe  County,  Nev.  Comer 
First  and  Chestnut  Sts. 

Construction  of  3-8tory  reinforced 
concrete  and  glass  brick  btilldlng 
to  be  known  as  Rlvervlew  build- 
ing for  housing  offices  of  the  Cath- 
olic Diocese  of  Reno  (140x55  ft). 

Owner  —  Catholic  Diocese  of  Reno, 
Father  John  T.  Smith,  rector  of  St 
Thomas  Aquinas  Cathedral,  310  W. 
2nd  St.,  Reno. 

Architects — Walter  Deedes,  148  Court 
St.  Reno,  and  Edward  Parsons,  800 
Arlington  St,  Rena 


2/Z0/46  •     8 

PREPARING  WORKING 

DRAWINGS 

REMODEL  STORE 

ANTIOCH.  Contra  Costa  Co.,  Calif. 

Addition  to  hardware  store  building. 

Owner— M  &  H.  Hardware  Co.,  An- 

tioch. 
Architect— Elizabeth  H.  Wltkln,  2712 

Shasta  Rd,  Berkeley. 

2/20/46  8 

PREPARING    WORKING    ' 
DRAWINGS 

LOS  ANGELES,  CaUf.— Architect 
Robert  Field,  Jr.,  812  W  8th  St,  Los 
Angeles,  Is  preparing  working  draw- 
ings for  the  construction  of  a  one- 
story,  steel  frame  and  reinforced 
concrete  wholesale  furniture  display 
building  at  6th  and  Ardmore  Streets, 
Loa  Angeles,  for  Albert  Parvln  Co., 
Chicago;  100x100  ft  In  area.  Est 
cost,  1100,000.  Joshua  H.  Marks  Co., 
816  W  5th  St,  Los  Angeles,  will  be 
the  contractor. 


2/20/46  •    •     8 

BIDS   WANTED   . 

SAN  FRANCISCO.— UnUl  March  5, 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Rm.  287 
City  Hall,  under  Municipal  Railway 
Contract  No.  251  for  repairing  Ge- 
neva Avenue  carhouse  roof. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor,  425  Mason 
St.,  upon  deposit  of  flO.OO. 


2/20/46  •     g 

NO   BIOS  RECEIVED 

SCHOOL  BUILDINGS 

PITTSBURG,  Contra  Costa  Co.,  Calif. 

Construction  of  two  frame  and  con- 
crete and  brick  veneered  additions, 
one  3 -classroom  addition  to  the 
senior  high  school  and  one  4-cla8S- 
room  and  toilet  additoin  to  the 
Junior  high  school 

Owner  —  PitUburg  Unified  School 
District,  Arman  Stow,  clezlc,  Pltts- 

Architect — Charles  F.  Deem,  Califor- 
nia  State   Life   Bldg.,    Sacramento. 
No  bids  were  received  February  18, 
8  P.  M;  works  will  probably  be  re- 
advertised  shortly. 


11-.HOSPITALS 
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2/20/46  • 

BIDS    WANTED 

SAN  LEANDRO,  Alameda  Co.,  CaL 
—Until  March  8,  11  A  M.,  bids  will 
be  received  by  the  Public  Works  De- 
partment 12th  Naval  District,  1182 
Market  Street,  San  Francisco,  Room 
402,  for  installing  tube  radiation  in 
existing  covered  passage  and  solaria 
with  the  necessary  additions  to  the 
existing  heating  system,  pipes,  traps, 
valves,  connections  to  existing  heat- 
ing and  return  mains  and  incidental 
work  complete  and  ready  for  use  at 
the  U.  S.  Naval  Hospital,  San  Le- 
andro;   Spec.   17460. 

Plans  and  specifications  obtainable 
from  the  Public  Works  Deptutment, 
Design  Section,  8th  floor,  Whltcomb 
Hotel,  San  Francisco,  upon  deposit 
of  check  or  postal  money  order  for 
$10.00,  payable  to  Chief  of  Bureau 
of   Yards  &  Docks. 


2/20/46  •     11 

BOND   ELECTION 
HOSPITAL  Cost  $93,000 

CORCORAN,  Kings  County,  Calif. 
Construction     of    municipal    hoepltal 

building  to  contain  20  beds,  etc 
Owner — Corcoran  Memorial  Hospital, 

Corcoran. 
Architect  —  David    L    Horn,    Rowell 

Bldg.,  Fresno. 

City  will  vote  April  9  on  a  proposal 
to  issue  bonds  in  the  amount  of  $70,- 
000  to  aid  in  financing  construction. 


12-13— INDUSTRIAL 

BUILDINGS 


2/20/46  •     •     9 

BONDS   VOTED 

SCHOOL  ADDN.  Cost   $70,000 

SOQUEL.    Santa  Cruz   Co.,   CaL    So- 

quel  Grammar  School 
Addition  to  present  grammar  school 

of  three  classrooms,  cafeteria  and 

lavatories. 
Owner  —   Soquel   Union   Elementary 

School   District,   SoqueL 
Architect— Chas.   E.   Butner,  7   Win- 

ham  Street,  Salinas. 

The  school  district  voted  bonds 
February  14  in  the  amount  of  $70,- 
000  to  finance  above  construction. 


2/20/46  •    8 

PLANNED 

MERCHANDISE  WAREHOUSE 

SAN  FRANCISCO.  Howard  St  be- 
tween 4th  and  5th  Sts. 

Confltructlon  of  new  merchandise 
warehouse. 

Owner — The  Emporium,  Edward  C 
Llpman,  vice-president  and  general 
manager,  Maricet  St  between  4th 
and  5th  Sts.,  San  Francisco. 

Architect — Not  announced. 


2/20/46  •     •     8 

PLANS   BEING    FIGURED— 
BIOS  OPEN    MARCH  S,  8  P.  M. 

STORE  ADDITIONS 

SAN  FRANCISCO.  Lincoln  Building, 

867  Market  Street 
Escalator  and  elevator  additions   to 

store  building. 
Owner— Hale  Bros.,  867  Market  St 
Architect— William    G.    Merchant,    57 

P>ost  Street 

Plans   are  being  figured   by  a  se- 
lected list  of  oontractors. 
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2/20/46 
PLANS    COMPLETED 
ALTER  STTORE  Cost,  $20,000 

SAN   FRANCISCO. 
Alterations  to  store  building. 
Owners— Withheld. 

Architect— W.   W.    Harper,   681    Mar- 
ket St,  San  Francisco. 


2/20/4«  S 

PREPARING    WORKING 
DRAWINGS 

VERNON,  Los  Angeles  Co.,  Calif. 
-Architect  Albert  C.  Martin,  233 
Higgins  Bldg..  Los  Angeles,  Is  pre- 
paring working  drawings  for  a  one- 
story,  reinforced  concrete  office  and 
liquor  store  storage  building  to  be 
built  on  Santa  Fe  Ave  adjacent  to 
the  general  office  building  and  ware- 
house now  under  construction  at 
Santa  Fe  Ave.  and  49th  St,  Vernon 
for  the  Brunswig  Drug  Co.  The  build- 
ing will  cover  an  area  100x400  feet. 
Cost,  $200,000.  Wm.  Simpson  Consjr. 
Co.,  816  W  5th  St,  Los  Angeles,  Is 
the  contractor  for  both  Jobs. 


2/20/46  •     1 

PREPARING   WORKING 

DRAWINGS 

BANK  BUILDING  Cost,  $60,000 

SOUTH  PALO  ALTO,  Santa  Clara 
Co.,  Calif  Comer  California  Ave. 
and  El  Camlno  Real. 

Construction  of  one-story  bank  build- 
ing with  concrete  walls,  wood  roof 
construction  and  tar  and  gravel 
surface,  air  conditioning  system, 
etc 

Owner— Bank  of  America,  300  Mont- 
gomery St.,  San  Francisco. 

Architect— J.  Lloyd  Conrlch,  593  Mar- 
ket St,  San  Francisco. 

Structural  Engineer— L  H.  Nlshklan, 
155  Sansome  St,  San  Francisco. 

Mechanical  Engineer — G.  M  Simon- 
son,  625  Market  St,  San  Fmaclsco. 


2/20/46  •     •     12 

PROSPECTIVE  BIDDERS 

SAN  FRANCISCO.— As  previously 
reported,  until  February  21,  11  A.  M-. 
bids  will  be  received  by  the  Public 
Works  Office,  Room  2110  Adminis- 
tration Bldg.,  San  Francisco  Naval 
Shipyard,  San  Francisco,  under  Spec. 
No.  17099  for  the  construction  of  the 
superstructure  for  the  completion  of 
a  two-story  shop  building.  No.  411. 
shipfitters'  and  boilermakers'  shop, 
and  miscellaneous  small  structures 
which  shall  be  used  for  industrial 
shop  purposes,  and  which  includes 
asbestos  siding,  roofing,  wood  block 
and  other  flooring,  earthwork,  pav- 
ing, track  work,  piling,  metal  win- 
dows and  doors,  tile  work,  plastering 
tsjiks,  sprinklers,  elevators,  concrete 
floor  coverings,  ventilation  and  util- 
ities, all  within  the  Naval  Shipyard, 
San  Francisco. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  $130,  check  or  postal  money 
order,  payable  to  the  Chief  of  the 
Bureau  of  Yards  and  Docks. 

Following  contractors  have  been 
furnished  with  plans : 

James  I.  Barnes  Conatruetl(»  Co., 
941  Russ  Bldg.,  San  Francisco. 

Barrett  &  Hilp,  918  Harrison  St. 
San  Francisco. 

A  Famell  Blair,  9  Main  St,  San 
FrsuQclsco. 

Clinton  Construction  Co.,  923  Fol- 
som  St,  San  Francisco. 

Erbentraut  A  Summers,  446  Sixth 
St.,  San  Francisco. 

Peter  Klewit  Sons'  Co.,  442  Post 
St.,   San  Francisco. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg..   San   Francisco. 

Parker,  Steffens  &  Pearce,  135  So. 
Park,   San   Francisco. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Fran- 
cisco. 


2/20/46  3 

CONTRACT    AWARDED 

TERMINAL  ISLAND,  Los  Ange- 
les Co..  CaUf. — C.  W.  Driver,  Inc., 
Ill  W  7th  St.  Los  Angeles,  at  $52,162 
awarfi<Hl  contract  by  the  U.  S.  Navy, 
Bureau  of  Yards  A  Docks,  Washing- 
ton, D.  C,  for  the  construction  of 
a  one -story,  sheet  metal  storage 
building  at  the  U.  S.  Naval  Shipyard, 
Terminal  Island;  Spec  No.  17292, 
NOy  13118. 

The  award  was  based  on  item  2, 
which  sptMTifies  the  use  of  aluminum 
rooflngi   siding  and   ventilator. 


9-1 0— EDUCATIONAL 
BUILDINGS 

2/20/46  •     9 

CONTRACT   AWARDED 

FRESNO.  Fresno  County,  Calif.— 
Healey  &  Popovich,  1312  Broadway, 
Fresno,  at  $6285,  awarded  contract  by 
the  Board  of  Education,  Fresno  City 
High  School  District,  Fresno,  for  fur- 
nishing and  installing  fencing  at  the 
Fresno  High  School  for  the  districft 

Other  bidders  were: 

R.  B.  Muldoon,  $6376. 

Kvle  &  Co.,  $6681.71. 

Walter  Byde  Co.,  $6926.90. 


2/20/46  •     •     13 

CONTRACT   AWARDED 
INDUSTRIAL   BLDG. 

Contract  Price,   $59,632 
SAN  MATEO  COUNTY,  Calif.    Near 

Belmont 
Construction    of   2-8tory   relnf.   cone 

Class  B  building. 
Owner — Press  Wireless,  Inc.,  814  Mis- 
sion St,  San  Francisco. 
Architect- William    G.    Merchant    67 

Post  St.,   San   Francisco. 
Contractor— H.     H.     Larson    Co.,     64 
South  Paxic,  San  Francisco. 


2/20/46  •     •     9 

TO    PREPARE    PLANS 
SCHOOL  PROGRAM 
WATSONVILLE,  Santa  Cruz  Co.  CaL 
Construction    of    school    buildings. 
Owner — Watsonvllle  School  Board.  T. 

S.    MacQuiddy,    Supt    of    Schools, 

Watsonvllle. 
Architect — Robert  Stanton,  Pebble 

Beach. 


for 

STUCCO 

THE 
IMPROVED 


i::ffi  -U^La6li 


STUCCO   CEME 


More  Yards  Per  Sock  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 
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TO  START  CONSTRUCTION 
PUBLISHING  HOUSE     Cost  $65,000 
SAN  JOSE,   Santa  Clara  Co.,   Calif. 

Stockton  Ave.  and  Clinton  St 
Construction    of    reinforced    concrete 

religious  publishing  house  (121xl5Sx 

97%  ft). 
Owner  —  Warner    Press,    Anderson, 

Ind.,     national     headquarters,     and 

Sacramento,  Calif. ;  Dr.  A  T.  Rowe, 

general  manager;  Paul  R  Watson, 

San  Jose  manager. 
Architect— Higglns  &  Root  84  S  First 

St.,  San  Jose. 
Contractor — Bridges  Construction  Ca, 

1071  Pine  Ave.,  San  Jose. 
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2/20/46  * 

CONTRACT   AWARDED 

FACTORY  BUILDING 

DIXON,  Solano  County,  Calif. 

Construction  of  factory  building. 

Owner — Penetrator  Syphon  Company, 
Dixon. 

Architects— Will  G.  Corlett  and  Ar- 
thur W.  Anderson,  Bank  of  Amar- 
lea  Bldg.,  Oakland. 

Contractor  —  Campbell  Constriction 
Co.,  800  R  St,  Sacramento. 


2/20/46  12 

PLANNED 

WINERY  ADDN.  Cost  $260,000 

LODI,  San  Joaquin  Co.,  Calif. 

ConstrucUon    of     plant    addlUon     to 

raise  the  crushing  capacity  of  the 

cooperative  winery  from   20.000  to 

30,000  tona 
Owners-Community  Grape  Corp.,  E. 

W.  Pope,  Pres.,  N.  Sacramento  St, 

LodL 

Architect— Not  Annotmced. 
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2/20/46 

PLANNED 

WINERY  Cost    $300,000 

LODI.  San  Joaquin  Co.,  CaL  Youngs- 
town    District 

ConstrucUon  of  winery  to  have  ca- 
pacity of  15.000  tons  and  to  be 
named   "Liberty  Wlhery". 

Owner— Herbert  Buck,  Youngstown, 
LodL 

Architect— Not   Announced. 

2/20/46  *     13 

PLANNED 

FACTORY  ANNEX         Cost,  $150,000 

OAKLAND,  Alameda  Co.,  Calif.  42nd 

and  Linden  Sts. 
Construction   of  annex  to  paint  and 

varnish  factory. 
Owner— Walter  N.   Boysen   Co.,   42nd 

and  Linden  Sts.,  Oakland. 
Architect — Not  announced. 

2/20/46  "  ■ 

PLANNED 

PLANT 

OAKLAND,  Alameda  County,  CaUf. 
Railroad  Ave.  and  Kennedy  St 

Addition  of  15,000  square  feet  to  Na- 
tional Automotive  Fibres,  Inc,  fur- 
niture manufacturing  plant  in  Oak- 
land. 

Owner— National  Automotive  Fibres, 
Inc.,  J.  G.  Bannister.  Oakland  divi- 
sional manager,  6201  Harbord  Dr., 
Oakland. 


2/20/46  .     20 

PREPARING  PLANS 

RECREATION   BUILDING 

Cost  $160,000 

OAKLAND,  Alameda  Coimty,  Calif. 
Piedmont  Ave.  between  MacArthur 
Blvd.  and  Yoeenaite  Ave. 

Construct  a  two-story  and  mezxanina 
recreaUon  center  building,  includ- 
ing half  sunken  basement  garage 
with  parking  space  for  70  autos,  14 
bowling  alleys,  offices  and  rest- 
rooms,  restaurant,  etc 

Owner— Dr.  Frank  B.  Tower,  8788 
Piedmont  Ave.,  Oakland. 

Architect — EYederick  H  Relmecs,  233 
Post  St.,  San  Francisco. 

22-26 — RESIDENTIAL 
BUILDINGS 


PLANS  ON  FILE 


Tha    following    list    of    plans    and    specifloattons    for    oonttruction 

prsjaets  are  now  availabia  far  Inapactlen  at  the  office  of   DAILY 

Pacific  BUILDCR,  465  Tenth  Straat.  San   Francisco. 


W<Nic 


Location 


Bid  Opening  Data 


Outdoor  Gunnery  Ra^ga 
Spec  17507.  NOy  1884t 


Crowa  Landing 


S-M' 


Automobile  and  Appliance  Bldg. 
Geary  Blvd.  and  Blake  Street 


San  FYanclsco 


2-26 
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PLANNED 

HOTEL  BUILDING 

SAN  FRANCISCO.  South  side  Cali- 
fornia Street  between  Tajcjor  and 
Mason  Streets.  \ 

Construction  of  35-8tory  apaiiment- 
hoteL 

Owner— Eugene  N.  Fritz,  Jr.,  1100 
Sacramento  Street 

Architect — Not   Announced. 


2/20/46  •     •     26 

CONTRACT    AWARDED 

LOS  ANd^ELES,  CaUf.  —  Baruch 
Corp.,  626  South  Olive  Street,  Los 
Angeles,  at  $3,081,000  awarded  con- 
tract by  the  Federal  Public  Housing 
Authority,  Humboldt  Bank  Building, 
San  Francisco,  for  I*roJect  Cal-V- 
3428  for  the  construction  of  1500 
dwelling  units  In  Los  Angeles. 

Work  will  commence  February  20; 
compleUon  date  June  20. 


!      SUB  -  BIDS  WANTED 

Qanaral  oantraotons  desiring  suo-oida  on  any  job  sr*  invitetJ  to  maic«  known 
tbair  requlramet.ta   in   this   ooiumn.     Thara   la   no   chary*   for   thit    Mrvico. 

Sifporstnicture,  Shop  Bldg.  No.  411    Shipfitters  and  Boilermakers  Shop,  San 
Franciisoe   Naval   Shipyard;    Bids   open    February   21,   It    A    M. 
Erbentraut  A  Summers,  446  Sixth  St,  San  Francisco   (MArket  8310) 
A.   Faraell    Blair,   9   Main   St,    San    f^anclsco    (YUkon    0890) 
Jaa.  L  Blames  Constr.  Co.,  941  Rusj  Bldg..  S.  F.   (EXbrook  6905  or  7064) 
Peter  Klewit  Sons   Co.,   442  Post   St,   San   Francisco    (EXbrook   5736) 
Parker,  Steffens  ft  Pearce.  135  South  Park.  San  Francisco  (EXbrook  6639) 
Barrett  ft  Hilp,  918  Harrison  St.,  San  Francisco   (DOuglas  0700). 
Clinton  Canatr.  Ca  923   Folsom   St..   San   Francisco   (SUtter  3440). 
Parker,  Steffens  ft  Pearce.  135  South  Park,  San  Francisco  (EXbrook  6639) 
M  ft  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco   (EXbrook  7624) 

Outdoor  Gunnery   Range,   NAA8,  Crowa   Landing;   Spec  17507;    Bitfa  open 
February   28,  11    A     M 

SM>entTaut  ft  Summers,   444   Sixth    St.    San    Francisco    (MArket  8310). 
Patrick  M.  SofarelU.  20S87  Anita  Ave..  Hayward   (Hayward  806). 
Henry   Arian,   4142   C^aary    Blvd.,    San    Francisco    (BAyview   5797) 
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2/20/46 

CONTRACT   AWARDED 

ALTER  BUILDING 

SAN  FRANCISCO.  York  and  Ala- 
meda Streets 

Alterations  and  additions  to  building. 

Owner — Continental  Baking  Co.,  1601 
Bryant  Street. 

Architects — Bliss  ft  Falrweather,  582 
Market  Street. 

Contractor — G.  P.  W.  Jensen  ft  Sons, 
Inc.,  320  Market  St.,  San  Francisco. 
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BIDS   WANTED 

SAN  FRANCISCO— Until  March  6, 
3  P.  M,  bids  will  be  received  by  the 
Public  UUlitles  Commission,  Rm.  287 
City  Hall,  under  Municipal  Railway 
Contract  No.  246  for  constructing 
heating  system,  Elkton  Paint  Shop. 

Specifications  obtainable  from  the 
cashier's  office.  6th  floor.  425  Mason 
St,  upon  deposit  of  $10.00. 
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2/20/46 

PREPARING  WORKING 

DRAWINGS 

INDUSTRIAL  PLANT      Cost,  $76,000 

SAN  FRANCISCO.  Third  St  east  of 
18th  St 

ConstrucUon  of  steel  frame  Industrial 
building,  concrete  walls,  wood  roof 
construction,  tar  and  gravel  roof, 
two  3-ton  cranes. 

Owner— Weeco  Machinery  Manufac- 
turing Co..  Frank  W.  Brady,  presi- 
dent. 921  Bryant  St 

Architect — J.  Lloyd  Conrich.  693  Mar- 
ket St 
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PREPARING   WORKING 

DRAWINGS 

INDUSTRIAL  BUILDING 

Cost  $50,000 

SAN  FRANCISCO.  Harrison  St  near 
4th  at 

Construction  of  ohe-story  class  B  in- 
dustrial building  with  provisions  for 
two  stories  and  elevator,  tar  and 
gravel  roof,  etc. 

Owner— Mllo  Coffee  Co.,  769  Harri- 
son St. 

Architect — ^J.  Lloyd  Conrich,  593  Mar- 
ket St 


2/20/46  •     •     22 

SUBCONTRACTS    AWARDED 

MOTEL  BLDG.       Cont  Pr.,  $141,660 

OAKLAND.  Alameda  Co.,  Cal.  2408- 
12-34    MacArthur    Boulevard. 

Construction  of  one-  and  two-story 
frame  and  stucco  41-unlt  motel 
building. 

Owner— M  M.  Moody,  c/o  Architects. 

Architects— Miller  &  Waraecke.  Fi- 
nancial  Center   Building,    Oakland. 

Contractor  —  Stolte,  Inc..  8451  San 
Lea^dro  Boulevard,  OaklanS. 

Roofing  and  Damproofing  —  Armor 
Roofing  and  Insulation  Co.,  1101 
MacArthur   Blvd.,    San    Leandro. 

Plumbing  and  HeaUng — Scott  Com- 
pany, 113  10th  St,  Oakland. 

Electric  Wiring— Del  Monte  Electric 
Co..  P.  O.  Box  145,  Elmhurst  Sta., 
Oakland. 

Sheet  Metal — Monterey  County  Plbg. 
Co.,  8275  San  Leandro  Blvd..  Oak- 
land. 

Asphalt  and  Ceramics — Superior  Tile 
Co.,  4939  Broadway,  Oakland. 

Glass,  Glazing  and  Mill  Work— Cali- 
fornia Mill  ft  Lumber  Co..  1829 
Webster   St,    Alameda. 

Hardwood  Floors— E.  G.  Finn  Hard- 
wood Floor  Co.,  733  Laguna  Honda 
Blvd.,   San   Francisco. 

Misc.  and  Ornamental  Iron  —  Fair 
Mfg.  Co.,  617  Bryant  St..  San  Fran- 
cisco. 

Finish  Hardware  —  T.  W.  Banford. 
209  12th  St,  Oakland. 

Painting— A  C.  SuUberg,  2927  New- 
berry St.,  Berkeley. 

Lathing  ft  Plastering — Conrad  Ras- 
mussen,  1630  Webster  St.,  Oakland. 

Linoleum  —  Superior  Tile  Company, 
4939  Broadway,  Oakland. 


Raaidanoa  for   San    Franclsoo   Theologioal    Sominary,   San    Anselmo;    BkSi 
open   l^abruary  21,  8:99  P     M 
B.  ft  R.  Oonstr.  Co..  268  M&rkec   St,  San  Francisco   (DOuglas  7516). 
a  J.  Anaoroao  Ctmatr.  Co..  2100  Oak  dale  Ave.,  San  Francisco  (Mlaalon  1490) 
Peter  Sartorto,  282  Clementina   St,   S!aa   Francisco    (OArfleld  8817). 

KrUger   Automotive    ar*d    Sale*    Bldg,    Geary    and    Blake,    San    Franolsoo; 
Bids  open  February  26,  3  P.  M. 
8.  J.  Amoroao  Oonatr.  Co.,  2100  Oakdale  Ave..  San  Francisco  (Mission  1490) 
Brbentmut  ft  Sunmers    446   Sixth   9t.   San   Francisco    (MArket   gSlO). 
Empire  Conatt.  Ca,  a*4  Harriet  Street  San  Francisco  (KEmlock  3400) 
MMatate  Constr.   Co.,  1299  Bush   St.   San   Francisco    (ORdway   4638) 
Jacks  ft  Irvine,  820  Market  St.   San  Francisco    (GArfield   2106) 
MacDowild,  Young  ft  Nelson,  127  Montgomery  St,  S.  F.    (SUtter  8296) 

Store  BUIQh  University  YMCA,  Berkefoy;  Bids  open  Feb.  26,  2  P.  M. 
Ert>entx«ut  ft  Summere,   444  Slictl-i   :^,  San   Francisco    (MArket   8310) 
Anderson   ft  Hagland.   Inc.    219 — 41st   St,    Oakland    (OLympic    9103). 
Stolte,  Inc,  8451  San   Leandro  Blvd..  Oakland    (TRinldad   1064) 

Store  BM||.,  BrodeHok  9t^  Oakland:    Bids  open    Feb.   26,  2  P     M. 

Brboitraiat  ft  Bummers,  448  Ststh  SL,  San  Francisco   (MArket  miO) 
\     Anderson   ft   Hagland,   Inc.   21»— 41st   St,   Oakland    (OLympic   9108). 
I     Stolte,   Inc,  8461  San  Leandro  Blvd..  Oakland    (TRinldad   1064) 
Empire  Constr.   Co.,   Ltd.,   344  Harriet  St.   S.   F.    (HEmlock   3400) 

i„  ,1     ,1  I  ,1  ■  I ,         I  II  II        I  -       -  ■  r^ 

i  Richland    Elementary    Seboel    Olatrlot,    School    Bldg..    Shafter;    Bids    opon 

February  87,   7;t9    •».    M. 
!     Guy  SL  Ban,  1820  80th  St.  Bakersfleld    (Bakersfleki    8Smi> 

RAdemailn -G4uato,  40  Rlngold  Street  San  Francisco   (MArket  dliSl) 
Jas.  L  Baraea  Constr.  Co.,  941  Russ  Bldg..  8.  F.  (EXbrook  6905  or  7064) 

Truck  Terminal,  Ore.- Nev. -Calif.  Fast  Freight;   Bids  open   Mar.  1,  2  P.  M. 
Jacks  ft  Irvine,  620  Market  St.   San  Francisco    (GArfield  2106) 
Btirrett  ft  Hilp,  918  Harrison  St     San  Francisco  (DOuglas  0700). 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..  S.  F.    (EXbrook   7634) 
BlltweU  Constr.  Co.,  4746  Geary  Blvd.,  San  Francisco   (BAyvleW  6947) 


I  Shell  Chomleal  Shop  and  Storsge  Bldg.,   Shot!   Point:    Bids  open   Msroh  8 
I     Howes  ft  Whltaker,  626  Ruse  Bldg.,  San   Francisco    (GArfield   5T29> 
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14.17— PUBLIC  BLDGS. 


•    16 


2/20/46 

BIDS  WANTED 

CO  VINA,  Los  Angeles  Co.,  Calif.— 
UnUl  March  6,  2  P.  M,  bids  will  be 
received  by  the  office  of  the  district 
engineer,  Federal  Works  Agency, 
PubUc  Buildings  AdmlnlstraUon,  888 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  exterior  painting,  etc,  at 
the  U.   S.  Post  Office,  Covlna,  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
eng^lneer. 


2/20/46 

PLANNED 

tiOTEL  BUILDING        Cost,  $185,000 

TULELAKE,  Siskiyou  County,  CaUf. 

Construction  of  two-story  hotel  buUd- 
Ing  (66x150  ft),  steam  heating  sys- 
tem, air  conditioning,  cafe,  banquet 
room  and  cocktail  hax,  etc 

Owners — Ray  Moresco,  Bill  Selgler, 
John  Malin  and  James  Horn,  Tule- 
lake. 

Architect — Not  announced. 


I  Don   Mill   Sports   Store,  Saoramente:    Bids    op«n    February   21 

j     M.  J.  King.  Inc,  281  Franklin  St..  San  Francisco   (UNderhin  8209) 

I  Escalator  and    Elevator   Additions.    Lincoln    Bldg.,    »6T    Markot    Street,    Sa..n 

j  Franoisee;    Bids  opon   March  5,  3  00  P.   M. 

I     Dinwiddle  Constr.  Co.,  210  Crocker  Bidg.  San  Francisco  (EXbrtKJk   5618) 

;  Lauroi    8c»iooi,    San    Mateo;    Bld«    opon    February    28,    8    P.    M. 

B.  ft  Ri  Conatr.  Co.,  268   Market  St.   San   Francisco    (DOugias   7516). 
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2/20/46 

NO   BiDS   RECEIVED 

PHOENIX.  Ariz. —  No  bids  were 
received  by  the  city  manager,  Phoe- 
nix, Feb.  11  for  the  construction  and 
completion  of  Uving  units  and  re- 
uated  work  for  South  Mountain  Park 
Phoenix,  for  the  city.  Work  involves 
alterations  and  additions  to  seven 
existing  camp  buildings,  comprising 
85  Uving  units. 


!E5S 


CONTRACTORS . 

Se«  mn  regarding  ImproTemrnf  Diwtrirt  Jobs.  We  bandit 
collertiona;  buy  Warranti  or  Bond<j  cm  all  1&15  or  1^11  Art 
DiatrktB.    Telephone  GArfield  8000 

HANNAPORD    li   TALBOT 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


•    18 


2/20/46 

CONTRACT   AWARDED 

MARYSVILLE,  Yuba  Co.,  Calif.— 
Patterson  Bros.,  339  17th  St,  Oak- 
land, at  $3345,  awarded  contract  by 
Federal  Works  Agency,  PubUc  Build- 
ings Administration,  for  interior  and 
exterior  painting,  etc.,  U.  S.  Foot 
Office,   MarysvUle. 


2/20/46  •     22 

TO  START  WORK 

HOTEL  BUNGALOWS   Cost,  $450,000 

LAS  VEGAS,  Clark  County,  Nev. 
Highway  91. 

Construction  of  30  hotel  bungalows, 
each  to  contain  4  bedrooms,  4 
baths,  2  living  rooms  and  fire- 
places. 2000  sq.  ft  floor  space; 
latisteel  construcUon,  composition 
roof,  plaster  exterior  walls,  cement 
slab  floors  carpeted,  steel  sash,  tile 
bathroom  floors.  Insulation,  air  con- 
ditioning. Interior  piaster  work,  etc 

Owner — Greg  Bautzner. 

Architect— Russell  ft  Samaniego,  3275 
Wilshlre  Blvd..  Los  Angeles 

Contractor— E.  A  Ralston.  8163  W. 
3rd  St,  Los  Angeles.  i 


6AMERST0II  &  GREEN  LIMBER  CO. 

Wliolesalc  and  Jobbiiif  Yards 

LUMBER  -  TIMBERS  -  TIES  -  HR  -  REDWOOD 

PONDEROSA     SUGAR  PINE 

8ar.   Francisco 
1800  AlilMY   STREET 
AT«Matar   1300 


Oakland 
8001    LIVINGSTON    STREET 

KEIiog  4-1ftS4 


^i 
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18-19— RELIGIOUS  BLDGS. 
BUILDINGS 
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2/20/46 

COMPLETING    PLANS 

CHURCH   BLDG.  Cost,    $30,000 

BURLING AME,  San  Mateo  Co..  Cal. 

Construction  of  one-story  frame  and 
stucco  church   building. 

Owner — American   Lutheran   Church. 

Architect- W.  W.  Harper,  681  Mar- 
ket St,  San  Francisco. 


2/20/46 
PLANNED 

SUBDIVISION  Cost  $4,000,000 

RFT^WOOD  CITY,  San  Mateo  Co., 
Calif.  6th  Ava  and  Bay  Rd. 

ContiLruction  of  226  residences  on  a 
43-acre  tract  to  be  named  Red- 
wood Manor  and  to  contain  stores, 
etc 

Owner  and  Builder— M  J.  King,  Inc, 
231  Franklin  St,  San  Frandsoo. 

Architect— Not  announced. 


UNTTIX)  MATERIALS  &  RICHMOND  BRICK  CO..  Ud. 

.ManufacturcTB  of 

Wire  Cbt   Represa^d    pav-     nniPI/  Hollow    Build- 

ing.   Add   Resisting,    Face,     DIVlLIV  »"«.     Partition 

Fire  a.y,  and  Fire     .     .     .     *^*"VI1  ^^^  ^^^^^ 

OlBce  and  Plant— POINT  RICHMOND 
Phone  RkliBiODd  226 


nnv|  ri 
IILJb 
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20-21 -SOCIAL  AND 
RECREATIONAL  BLI>GS. 
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COMPLETING    PLANS 

PARISH  HOUSE  Cost.   $20,000 

OAKLAND,  Alameda  County,   Calif. 

Construction  of  one -story  frame  and 
stucco  parish  house. 

Owner — PUgrim  Lutheran  Church. 

Architect— W.  W.  Harper,  681  Mar- 
ket St,  San  Francisco. 


TO  HOME  BUILDERS... 

Now  is  fhe  fJnfie  to  secure  your  choice  of  building  sifes  m  a 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  in  the  city  of  San  Mafeo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  They  range  fronri  I/4  acre  to  4  acres;  priced 
from  $2,750  to  $13,600  including  improvements. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
pletion of  improvements;  when  unsold  sites  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
water  system;  work  is  scheduled  to  start  during  May  of 
this  year. 

Property  can  be  inspected  by  appointment  by  calling 
Frank  Ashby.  Owner,  at  MArket  1230 


2/20/46 
PLANNED 

LOS  ANGELES,  Cal— R  H.  Webb 
4066  Budlong  Ave.,  Los  Angeles,  wUl 
build  a  two-8tbr>',  44-room,  22-untt 
apartment  building  at  8314  West 
Fountain  Ave.,  West  Hollywood,  for 
self;  cost  $120,000. 

Plans  were  prepared  by  Architect 
Saul  A.  Brown  and  Engineer  W.  D. 
Treadway,  2412  W  7th  St,  Los  An- 
geles. 

2/20/46  -  •     •     24 

BIDS   WANTED 

SAN  FRANCISCO— UnUl  Mar.  19. 
3  P.  M.,  bids  will  he  received  by  the 
PubUc  UUUUes  Commission,  Rm.  287 
City  Hall,  under  Hetch  Hetchy  Con- 
tract 196  for  construcUon  of  cottage 
at  Lake  Eleanor.  Bids  wtU  be  taken 
imder  Prop.  A  ai%d  Prop.  8,  lump 
sum  bids. 

Specifications  obtainable  from  the 
cashier's  office,  6th  floor.  425  Mason 
St.   upon  deposit  of  $10.00. 


CLAY  PRODUCTS 

I  Specify  QUALITY  Material. 

'        N.  CLARK  &  SONS 

,10th   A   Division    Streets    -    SAN    FRANCISCO    ■    KLondike   2-0462 
Main  Offlr*  &  Factory.  401  Pacific  Ave.,  Alameda  -  LAkehanit  2-S377 


Cement  Gun  Construction  CeminBy 

-^-^•—•-^ ■■■1  ■-"'  —      '  ■■  ■  ■■-— f 

GUNHTE,  SANDBLASTING,  CONCRETE  CUTTING 
i  CONTRACT  or  RENTALS 

Phone    GRrfield  7663    -    24  CaHf omia  St.,  San  Fraaelaw 


CONCRETE  CUTTING 


DOoglas 


BY    HOUR   OR   CONTRACT 

Alt   Kinds 
Contractors 
Equipment 
Rented  ...  m  ^  ^  » 

Fully  4790 

Maintained  and  ^"  •'^ 

Operated  Day  and   Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  SL 

Near  Approach  to  Bay  Bridgs 


SI 


MASTER  GASOLINE  GENERATORS 


Portable 
Lighting  Plants 


650  Watts  to  18  KW 


Gmerata  Y< 
Electricity  Right  on  Jolb 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St 


sXn'frInc.'IS'^      P»>-  MArket  1651 

■ •' ■       ""  ■lllj^—  —...i.ii  „.— ,.  I  »,■„„■„„   ■„,.,  II        ni       II        ■■ 
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31-32— WATER  SUPPLY  &l 
SEWAGE  DISPOSAL 
PLANTS 


2/20/46 

BIOS  OPENED 

SOLANO  COUNTY,  Calif-Colberg 
Boat  Works,  41  E.  Weber  St.  Stock- 
ton, at  $5452.50,  submitted  low  bid  to 
the  Division  of  Highways,  office  of 
Uie  district  dhglneer.  1200  N.  Center 
St.,  Stockton,  for  repairing  an  exlat- 
mg  ferry  moored  on  the  Sacramento 
R  ver  about  0.5  mile  upstream  from 
Rio  Vista,  Solano  County  (X-IOO-A) 

The  work  involves: 

\\\  i^"*^^^^*K^  ^^^  delivering  ferry; 
(i)  4000    ft.    board    measure    miscel- 
laneous timber; 

(3)  miscellaneous  repairs; 

(4)  2600  lbs.   miscellaneous  iron  and 
steel ; 

(5)  2500  lln.  ft.  caulking  seams; 

(6>  painting  hull  and  superstructure. 

Complete  bids  follow : 

Colberg  Boat  Works,  Stoctkon,  (1) 
$250.  (2)  3800,  (3)  3375,  (4)  30.40,  (5) 
30.135.   (6)  3250;  toUl,  35452.50. 

N.   Levy,   (1)    |1284,    (2)    31980,    (3)  \ 
3911,    (4)    $0,656,    (5)    30.408,    (6)    3452; 
total.  313,290;  Irregular  bld. 


•    40   door  latches,   rim;  240  bronze  barrel 
ibolta;  48  chain  bolts;  12  steam  pres- 


Schedule  No.  1  '2/20/46 

(1)  1,136,200  lln.  ft.  (215  mUee)  steel-    BIDS    WANTED 

reinforced  bare  aluminum  strand-       SAN  BERNARDINO  CO.,  Calif.—  1  sure  gauges ,  50  do ;  154  round  gauge 
ed  conductor  having  a  nominal    Until   March    21,   2   P.    M.,    bids   wili  '  glasses ;  4000  cap  screws ;  80  gro.  do 
cross-secUonal     area    of    7»5,000    be  received  by  the  State  Division  of    265  gro.   brass  wood  screws-  180  gra  .         „«■..  c 
circular   mils   and   an    effective   Highways,  G.  T.  McCoy,  State  High-  I  do;   300   lbs.   copper  tacks;   60  gS^'otTO   m«m 

copper  equivalent  croes-sectlonal    way  Engineer,  State^ldg.,  Los  An-    rod    towel    racks;    100    paper    towel  1  ^  gtanS^    Mchy.    Co..    Roa«coe    No. 

37;  Req.  26264,  31096  each;  extra 


Southern  Pacific  Milling  Oompaay 
awarded  450  tons  various  loca- 
tions vicinity  of  Arroyo  Grande 
and  Santa  Maria  at  total  of 
31960;  disc  10  cents  ton  10th. 


area  of  500.000  elrcular  mils;  geles.  for  about  5.7  mile  of  grading  | holders;  50  wastepaper  office  recep- 

(2)  300  compression  connectors  suit-  and  paving  wth  porUand  cement  'tacles;  liO.OOO  ft  blasters  detonating 
able  for  the  conductor  furnished  concrete  and  constructing  reinforced  1  fuse ;  200  fusible  plugs ;  200  tar  roof 
under  Item  1 ;  concrete    bridge     between    Vineyard  |  brushes ;  122  rubber  V  belts ;  600  ft 

(3)  200  compression  dead-end  con-  Ave.  and  EUwanda  Ave.,  San  Ber-  |  leather  belting;  500  lbs.  hydraulic 
nector  assemblies,  complete  with  nardino  County.  packing  leather ;  1000  ft  rawhide  belt 


Jumper   connectors    suitable    for  1 
the    conductor   furnished    iinder 
Item  1; 

(4)  100    compression    repair   sleeves 
suitable  for  the  conductor  fur-  ' 
nished  under  Item  1; 

(5)  1250  tapered  armor-rod  assem- 
blies for  use  with  the  conductor 
furnished  imder  Item  1; 

(6)  100  parallel  grove  clamps  suit- 
able for  the  conductor  furnished 


lacing  and   100  chamois   skins;    Sch. 
8183.  • 


81 


2/20/46 

BIDS  WANTED 
GRAND    COULEE,    Wash.  — UnUl 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 
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2/20/46 
PLANNED 

SAN  CARLOS,  San  Mateo  Co.,  Cal. 
— Wm.  L  Cooley  of  Cooley  Indus- 
tries, east  of  Bayshore  Highway  at 
San  aCrlos,  reports  that  San  Carlos 


under  Item  1 ;  , 

(7)  200    vibration    dampers    suitable '  <10>  "^'^^  ^   gals^  apply   water; 
for  the  conductor  furnished  un-  ;  <">  298  sta.  finish   rdwy.; 
der  Item  1 ;  (12>  80,500  sq.    yds.    subgrade   treat- 

(8)  1    set    equipment    for    installing'  ment; 

the   connectors,    dead-ends,    and '  ^13)  690   tons   liq.    asph.    RC-3   or    -3 
repair  sleeves,    furnished   under  I  subgrade   treatment; 

Item82.  3  and  4  on  the  conductor    <!*>  ^  ^o°«  "P*'-  e«»^ion  seal  coat; 
furnished  under  Item  1;  I  ^l^;  430  tons  screemngs  seal  coat; 

(9)  1  set  (2  wrenches)  wrenches  for^^S)  210  tons  llq.  asph.  sc-3  or  -4 
Instalilng  armor-rod  assemblies  a^rvice  highway  bit  surf,  treat- 
furnished  under  Item  6;                  I           °^^ 

(10)  2  only  hollow  screw  wrench  for    ^^^^  *2.000  sq.  yds.  prepare,  mix  and  ' 


Work  involves: 

(1)  165  c.y.   remove  concrete; 

(2)  29ii  ata.  clear  and  grubb; 

(3)  31,000  c.y.   rdwy.  exc&v.;  2/20/46 

(4)  186,000     8.yy     compact     original  BIDS   WANTED 
ground;  PANAMA   CANAL.— Until   Feb.    25 

(5)  2350  c.y.  struc.  excav.;  {bids  will  be  received  by  the  Gen- 
(6>  3,900  c.y.  ditch  and  channel  do;  eral  Purchasing  Officer,  The  Panama 
(7>  94,000  sta.  yds.  overhaul;  Canal,  Washington  25,  D.  C,  for  8 
(8>  153,000  c.y.  imported  borrow ;  physics  tables,  double,  6  ft  4-student 
(9)  develop   water  supply  and  fur-  equipped  with   inlaid  linoleum  tops- 

nish  water  equipment;  2  analysis  tables,  qualltaUve;  1  heatlh 


brooms  3104.50  each;  Req.  3806 
31098  each;  90  days  dellv    net 

Buran  Ek)uip.  Co.,  Hough  Univer- 
sal. Req.  26264.  31000  e«ch;  380 
each  for  extra  brooms;  Req.  3808 
31090  each;  30  day  deUv. ;  disc 
2%  30  days. 

Coast  Equipment  Co.,  Gr^ce  MB 
100.  3-wheel  trailer  Lercl  4-cyl. 
engine.  ^85,  380  for  extra  brooms, 
3985  on  Req.  3808;  15  day  <lellv- 
er>' ;    net 

Edward  R  Bacon  Co.,  Ljttleford 
108,  31219.85.  3164.90  for  extra 
brooms;  31219.85  on  Re<t|.  3808; 
dellv.  of  one  only,  40  to  dO  days; 
no  discount 


scape;  5  edge  tool  grinders  with  %-|quO.  36506-  Rea    3809- 


hp.  motor;  48  sets  drawing  Instru 
ments;  24  lettering  triangles;  24 
transparent  celluloid  curves;  circular 
protractor;  54  transparent  celluloid 
triangles;  66  do;  12  semicircular  cel- 
luloid protractors,  and  36  drawing 
T-squares;    Sch.   818L 


42 


armor  rod  clamps; 

Schedule  No.  2 


2/20/46 

BIDS   WANTED 
_,  .       ^,   ^  ^,     ,     PANAMA   CANAL.— UnUl   Feb.   26 

shape  surf,  service  highway  bit  ' bids    wU)    be    received    by    the    Gen- 
surf,  treatment ;  |  ^^^^^  Purchasing  Officer,  The  Panama 


■T-»     V  rto     \^i  jt  — —  — .  ^^*«waA    .    — — -— ■      .^-w*  avwf       «  ^^\JL  \,i3       b«ACLL      OCULl      V/IXI  l\MO 


construction  of  a  new  water  dUtri-  acre  tract  so  that  an  airport  can 
butlon  system  and  wate^  source  for !  be  developed  there.  Plans  for  the  | 
the  city  of  Grand  Coulee,  Wash,  The  I  new  airport  lnclud«  three  200-ft.  wide  I 
work  involves  construction  of  an  In-  i  runways,    about    150    individual    all-  ! 


fectlve    copper    cross  -  sectional  | 


surfacing ; 


area  of  50oToW)  circular  mils  and  1  ^20)  2  tons  asP^-Pal^t  binder; 


A.  L  Young  Mchy.,  GoodI  Roads 
Bema  Champ  No.  10,  31^01;  deL 
45  to  60  days;  disc  2%  90  days. 

Spears  Wells  Mchy.  Co.,  Highway 
R.  3930  each :  4  extra  hitches  at 
315  each;   45  day  del.;  net 

Industrial  Equip.  Co.,  Buckeye  10- 
ft  MTL  spreader.  3561;  agitator. 
34;  4  hitches  at  38  each;  carrier 
$157;  freight  to  Redding  $40;  to- 
tal 3644;  14  days;  net 

Coast  Equip.  Co..  Burch  ICDL  10. 
3650;   90  days;  net 


43 


lbs.    alloy    steel    welding    electrodes,    V20/46 
corrosion     resisting;     1000     lbs.     gas  <  dl OS  WANTED 

welding    rods,    136   steel    or   wrought  |     CENTRAL     VALLEY     PROJECT, 
j  iron  tumbuckles.  394  galvanized  turn-    Calif omla.— UnUl    Feb.    25.    2   P.    M. 


take  shaft  and  tunnel ;  rock  for  pump 
house;  excavation;  two  pumping 
units;  Installation  of  power  line  and 
electric  work;  chlorinator  complete 
in     pla.ce:     1.000,000  -  gallon     storage 


steel  hangars,   etc 


86 


2/20/46 

BIDS  WANTED 

tank;  7760  lln.  ft  of  10-ln.  pumpllne •  i  ,  I'^S  ^^T^k°~"°."^^''-  ^' 
1355    lln    ft    10-ln     nine-    sno   Hn     ff     L*^'  ^'  ^^^^  "^*"  ^^  received  by  the 

?!,?^n»!^ai'"-.i':    JJjbllc    Utilities    Commission.    Room 
287,   City   Hall,    under   S.    F.    Airport 


12-ln.  pipe;  booster  pumphouse  com 
plete    with    pumps,    valves,    fittings 
and  wire;  estimated  cost,  395,307. 


2/20/46  •     •     31 

BIDS   OPENED 

SAN  FRANCISCO— Fred  T.  Falrey 
1874  25th  Avenue,  at  31,227.95  sub- 
mitted low  bid  to  the  Public  UUllUes 
Commission.  Room  287,  City  Hall, 
under  Water  Department  Contract 
No.  415  for  laying  8-lnch  main  In 
Alemany  Blvd.   east  of  Maglee. 

Work  Involves: 

fl)  300  If.  excav.  and  backfill; 
<4a)  300  l.f.  Install  8-ln.  B&S  pipe; 
<6a)  40    lbs.    make    bell    and    spigot 
joints; 

(7)  900  sq.  fb  repave  sidewalk  pave. 

(8)  Install   12   ^i-ln.  screw  taps; 

(9)  Install  60  l.f.  \-ln.  service  pipe; 
<10)  lump  sum,   field  inspection   per 

day.  310.75. 
<A)  Materials  furnished  and  services 
rendered  by  the  San  Francisco 
Water  Dept,  3679.20. 
Complete   bids   follow: 
Fred    T.     Falrey.     (1)     30.70;     (4a) 
30.16;    (6a)    30.70;    (7)    30.26;    (8)    31: 
(9)  30.40:  (10)  9  days;  total,  31.227,95. 
S.   F.  Water  Dept.   (1)   30.70;    (4a) 
30.15;    (6a)    30.70;    (7)    30.35;    (8)    $1; 
(9)    30.50;    (10)    10   days;    total.    31.-! 
322.70. 


Contract  No.  82  for  airport  exten- 
sion, fill  pavement  and  related  con- 
struction at  S.   F.   Airport 

Work  Involves: 
Proposition   A: 
(1)  6,000.000  cy.  dry  fill; 
C2)  420.000   s.y.    compacting   to   95% 

density ; 
(3>  25.000  M.  gals,  watering  (unit  Is 
1000  gaU.); 
Proposition   B: 
<1)  450.000    c.y.   dry   fill; 


in  accordance  with  the  attached    ^21)  260^  lf_^  jaiaed    bars    plant    mix  I  buckles,    steel    or    wrought    iron;    50,  bids  will  be  received  by  "the' Bur^u 

rigging  do;  450  galvanized  wrought; of  Reclamation,  Custom  Hou«e,  Den- 
Iron  or  steel  shackles;  200  galvan-  Iyer.  Colo.,  for  furnishing  the  follow- 
Ixed  wrought  Iron  or  steel  screw  pin  I  ing  equipment  f.o.b.  shipping  point 
chain  shackles ;  650  wire  rope  thlm-  i  or  Redding.  Calif.,  for  InstaUiUon  at 
bles.  galvanized  steel;  200  lbs.  gal-  Keswick  Dam  and  Power  Plant,  Con- 
vanlzed  malleable  Iron  clinch  rings;  Itral  Valley  Project;  InvlUUon  No. 
4  ship  fenders,  Spanish  cane,  woven,  133  272-A: 

Schedule  No.  1 


tieello  Ave.,  Norfolk  10,  Va. 

Port  A^ent  Graham  Bklg.,  Jack- 
sonville 2,  Fla. 

Gulf  Coast  Director,  Canal  Bldg., 
New  Orleans  13.  La. 


2/20/46  •     4S 

BIDS   WANTED 

HUNGRY  HORSE  PROJECT.  Mon- 
tana.—UnUl  March  15.  2  P.  M.,  bids 
will  t)e  received  by  the  Bureau  of 
ReclamaUon.  Denver,  Colo.,  under 
Spec.  No.  1101  for  furnishing  and 
delivering  60  2-bedroom,  prefabri- 
cated, portable  and  demountable 
houses  for  the  Hungry  Horse  gov- 
ernment camp.  Hungry  Horse  Proj- 
ect, Montana,  f.o.b.  shipping  point 
aind/or  Columbia  Falls,  Mont,  or  fur- 
nishing and  delivering  by  trucks  at 
the  building  site  at  government  camps 
five  miles  east  of  Columbia  Falls, 
Mont 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospeo- 
Uve  bidders;  to  others,  30.50,  not  re- 
turnable. 


2/20/46  •     4S 

BID  OPENED 

SAN  FRANCISCO— Western  Pip- 
ing 9t  linglneerlng  Co.,  110  Kansas 
St.,  San  Francisco,  at  $2573.  sub- 
mitted only  bid  to  the  Public  UUllUee 
(Commission,  Room  287  City  Hall,  un- 
der Water  Department  Contract  No. 
413  for  furnishing  suid  Installing  hot 
water  storage  tank  and  altering  the 
boiler  room,  San  Francisco  Water 
Department  Bldg..  425  Mason  St 


specif  IcaUons ; 

(12)  300  compression,  or  rolled-type, 
connectors  suitable  for  the  con- 
ductor furnished  under  Item  11; 

(13)  200  dead-end.  compression  or 
rolled  type  connector  assemblies, 
complete  with  dead-end  connec- 
tors and  jumper  connectors  suit- 
able for  the  conductor  furnished 
under  Item  11  with  clevis-plates 
suitable  for  attaching  to  dead- 
end Insulator  assemblies ; 

(14)  1  set  equipment  for  Installing 
the  connectors  furnished  under 
Items  12  and  13  on  the  conductor 
furnished  under  Item  IL  • 

The  bids  were: 

General  Cable  Corp.,  f.o.b.  Los  An- 
geles. (11)  3.179,  (12)  3635.  (13)  32860, 
(14)  3475;  net 

Anaconda  Wire  &  Cable  Co.,  f.o.b. 
Great  Falls,    Mont.    (11)    $.1690.    (12) 


(la)  6,550,000   cy.    hydraulic   fill; 

(2)  110,000    s.y.    compacUon    to    96%  i$7.30,   (13)   ^4.50.   (14)   $750;  net 
density;  Aluminum    Co.    of    America,    f.o.b. 

(3)  5000   M.   gals,   watering   (unit   Is! Messina,   N.   Y.,    (1)    31689,    (2)    34.30, 
1000  gals.) ;  "      *  i  (3)  $10.20.  (4)  31.35,  (5)  36.66,  (6)  32.85, 

Quantities  for  Items  4  to  31  are  the  ,  (7)  $2.85,  (8)  3375,  (9)  322.20,  (10)  31; 
same   for  Propositions  A  and   B  jnet 

(4)  135,000  cy.   rehandllng; 

(5)  125,000  c.y.  misc.  excav.; 

(6)  4,0(X)  s.y.   sub-t>ase  preparation; 

(7)  15,000  tons  crushed  rock  ba^e; 

(8)  50  tons  prime  coat; 

(9)  600    tons    plant-mix    surfacing;    ! 2/20/46 

(10)  200  s.y.  bit  seal  coat;  CONTRACT  AWARDED 

(11)  310,000  s.f.  portlalid  cement  con-    DRAINAGE  LINES 

Crete   pavement;  Contract  Price.  31J83.20 

(12)  none— Portland    cement    adjust-  \  NORWALK,  Los  Angeles  Co.,  Calif. 
ment   price,    to    compensate    for       Norwalk  State  Hospital. 


39^^EWERS 


•• 


30 


33— BRIDGES 


2/30/46  ••     83 

CONTRACT   AWARDED 

KKRN  COUNTY,  Call/.— B  .W.  El- 
liott Construction  Co..  80  Laldley  St. 
San  Francisco,  at  $79,870,  awarded 
contract  by  State  Director  of  Public 
Works  C.  H.  Purcell.  Sacramento,  for 
construction  of  a  steel  beam  span 
bridge  and  about  one  mile  grading 
and  applying  bituminous  surface 
A^atment  at  Freeman  Gulch,  Kern 
County. 


change   In    requirement   for  ce-    installation  of  drainage  lines  at  the 
ment  in  concrete  as  provided  In       dairy, 
the  specifications ;  1  Owner— State  of  California. 

(13)  lump  sum.  drainage  of  existing  ,  Architect— State   Division    of    Archl- 

.,.v  ?!li!**, /"i  .*''®* '.       .  !     tecture,   Anson   Boyd,   state  archl- 

,  (14)  100  l.f.  6-ln.  sale  glazed  vitrified  1  tect.  Public  Works  Bldg.,  Sacra- 
!  clay  pipe;  J     mento. 

iJ-!  I^  \i  ?f*.*"\r*'°'  concrete  plpe   contractor-Oeorge  J.  Bock  Co..  1120 

J;;    SS  ;  ;    o\  ,^\  ^°*  N.  Las  Palmas,  Los  Angeles. 

(17)  4(X)   Lf.   21-lnch  do;  .  • 

(18)  1.100  Lf.  24.lnch  do;  I 

(19)  30  l.f.  21 -in.  corru.  metal  pipe; 

(20)  30    Lf.    24-lnch  do; 

(21)  1  each  21-ln.  automatic  drainage 
gate; 

(22)  1   each   24-lnch  do; 


40— 


STREETS  AND 
HIGHWAYS 


(24)  350  Lf.   24-ln.   corru.   metal  pipe. 

furnished  by  city; 
(26)  1    each   21-ln.    automatic   draln- 
o/on/4«  •    M  age  gate  furnished  by  city; 

efuE  PRINTS  AVAILABLE  "    j^J)  1   each   24-lnch  do; 

SACRAMENTO.  Calif. -SUte  High-    ^"^^  c^gatei   nSui   pVpe 
\*ay  Engineer  G  T.  McCoy  announces    ,28)  4  each  new  Inlets- 
cost  of  blue  print^  now  available  for    ^JO)  11  each  removal  of  Inlets; 
work   for  which   bids   will  be  opened 
in  Sacramento  on  March  13  and  Los 
Angeles  on  March  14 : 

IV-SCl-68,2-SJ8.  at  Santa  Clara  St: 

Plans     (Including    sales    tax),    $4.31;    _  __ 

cross -sections    (Including  sales  tax),  i  gj^^r  upo^'^j^  'gi\*oj~;io.o5. 
$2.92;  total  cost  plans  and  cross-sec-  1 
tlons   (including  sales  tax).  $7.23.  I 

VII-LA-80-LA,G,L.Bch   on   Pacific 


(23)  360  Lf.  21-ln.   corru.  metal   pipe,  i  2/20/46  *     40 

furnished  by  city,  to  be  Installed  >  BIDS  WANTED* 

CLALLAM   COUNTY,   Wash.— Un 


surfacing ; 

(22)  18,200  cy.  Class  B  portland  ce- 
ment cone  pava; 

(23)  12,000   each   Ue   bolt  assemblies; 

(24)  253  Lf.  timber  bridge  railing; 

(25)  1,506  cy.   Class  A   portland  ce- 
ment cone   structures; 


^^^  ^.^  '^"f^rJ'^^^^  '^^*/    wlUi  galvanized  Imetal  ring  at  each 
(27)  292,(X)0    lbs.    furnish    bar    remf .  j  ^„^^   ^^    ^^   ^^^^^^   type    life   pre 


steel; 

(28)  29-.J,000    lbs.    place  do; 

(29)  280   lbs.   misc.   Iron  and   steel; 

(30)  2,148  Lf.  furnish  concrete  pllee; 
(ai)  79  each  drive  do; 

(32)  375  Lf.  furnish  steel  piles; 

(33)  18  each  drive  do; 

(34)  38  cy.  Class  A  Portland  cement 
concrete  curbs; 

(35)  350  each  curb  dowels; 

(36)  82    each    monuments; 


, servers;  Sch.  8179. 
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2/20/46 

BIDS  WANTED 

PANAMA  CANAL.— UnUl  Feb.  27 
bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  16 
steel  lockers,  15x15x18  Ins.  high   (In 


eluding  6-ln.    legs),    double    Uer    (32 

iol^v  ^    *^"^  *t^.^wr«^""^o-i,«~,    -«/*    compartments),  double  row  (back  to  | 
(37)  63    each    culvert    markers    and    back)    In  two   1 


project  markers; 

(38)  8   each   guide   posts; 

(39)  12.4  miles  new  property  fence; 

(40)  106  Lf.   remove  and  reconstruct 
wire  mesh  fence; 

(41)  902  Lf.  24-ln.  CMP  14  gage; 

(42)  168  Lf.  36-lnch  CMP  12  gage; 

(43)  6,200  Lf.  10-ln.  plain  cone  pipe; 

(44)  126    each    10-ln.    Concrete    pipe 
risers; 

(45)  4  each  Irrigation  gate  stands; 

(46)  6,200  Lf.  remove  existing  irriga- 
tion pipe  lines; 

(47)  660    Lf.     salvage    existing    pipe 
culverts ; 

(48)  350  Lf.  re-lay  do; 

(49)  1    ecu:h    cast    steel    frame    and 
grate; 

(60)  1.030  s.y.   plant  mix   slope  pro- 

tecUon ; 
(51)  misc.  Items  of  work. 

SpeclflcaUons   obtainable  from  the 
office   of   the  State  Highway  Engl 


groups  of  eight  each,  j 
full  or  seml-louvered  or  perforated  '■ 
doors;  3  steel  lockers,  17x17x78  Ins. 
high  (Including  6-ln.  legs),  single 
tier,  single  row.  In  one  group,  full 
or  seml-louvered  or  perforated  door, 
and  2  electric  drinking  water  cool- 
ers, size  10;  Sch.  8187. 
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2/20/46 

BIDS   WANTED 

PANAMA  CANAL.— UntU  March  1 
bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  10 
carbon  dioxide  fire  extinguishers, 
portable;  4  safety  pop  valves;  200 
composlUon  grease  cups;  720  brass 
harness  rings;  150  pes.  plate  glass; 
2700  pea.  clear  window  glass;  50  pes. 
sheet  safety  glass  for  windshields 
and  windows  In  automobiles;  50  pes. 
acid  ground  processed  glass ;  500  16- 


(1)  1  lot  floor  frame,  part  No.  1,  and 
floor  plate,  part  No.  2,  In  ac- 
cordance with  details  and  re- 
quirements shown  on  drawing 
No.  214-D-7560; 

(2)  1  lot  bulkhead  gate  guides,  parts 
1  to  5,  Inclusive,  and  part  10,  in 
accordance  with  details  and  re- 
quirements shown  on  drawing 
No.  214-D-8710. 

(3)  1  only  trash  rack,  In  accordance 
with  details  and  requirements 
shown  on  drawing  No.  214-D- 
8893: 

(4)  1  lot  gate-slot  frames  ahd  cov- 
ers, parts  1  to  5,  Inclvslve.  In 
accordance  with  details  and  re- 
quirements sho^^ii  on  drawing 
No.  214-D-9225; 

(6)  1  lot  metal  work,  parts  1  to  10, 
Inclusive,  and  parts  12  and  13, 
In  accordance  with  details  and 
requirements  shown  on  drawing 
No.  214-D-9389; 

(6)  1  lot  metal  work,  parts  1  to  6, 
inclusive,  in  accordance  with  de- 
tails and  requirements  shown  on 
drawing  No.  214-D-0606: 


Prospective  Bidders 

^ i 

I       Sports  Store  Binldinff, 
Alharabrm  and  L  Streett, 
Sacramento,  Calif. 


BIDS:  Architect  Harry  J.  Devln% 
624  R  St..  Sacramento,  February  21, 
2  P.  M. 

General  Work 

Campbell  Constr.  Co..  228  E  Trans- 
It   St,  OnUrio. 

Transwestem  Constr.  Ca,  1402 
Front  St,  Sbcramento. 

M.  J.  King,  Inc,  231  Franklin  St., 
San  Francisco. 

Eleotrio  Work 

Manuel  Joseph,  1020  J  St,  Sacra- 
mento. 

J,  C.  Hobrecht  Co.,  2238  Portola 
Way,  Sacramenta 

. ^ 

Laurel  School  Buildirif ,      | 

San  Mateo,  Calif.  j 


BIDS:  8an  Mateo  Elementary 
School  District,  Superintendent  of 
School,  120  N.  Ellsworth  St,  San 
Mateo,  February  28.  8  P.  M.  Plana 
prepared  by  Architect  Ernest  J« 
Kump  Co.,  251  eKamy  St.,  San  Fran- 
cisco. 

C.  F.  Parker.  1644  Monterey  Blvd., 
San  Franclsca 


T^^r-     T>,.hHo    Wnrku     Bld«r      Sacra.-  ' i"-  "treet  sweeping  brooms;  1200  com 
SSito.  I  brooms;  10,000  lbs.   gametted  cotton 


felt  for  mattress  filling;  1200  sq.  ft 

hair  felt;  SOOO  lbs.  hard  rubbing  felt; 
2/20/46  •     40 '500     yds.     00 -In.     cotton    duck;     1600 

BIDS  WANTED  spools  cotton  machine  thread,  100-yd. 

CARBON  COUNTY.  Utah.  —  UntU  ! to  spool;  200  yds.  Unen  thread,  2-o«. 
February  27,  2  PM.,  bids  will  be  re-  ; spools,  and  8000  lbs.  chip  soap;  Sch. 
celved   by  the  State  Road  Commls-  ;  8185. 

slon  of  Utah,  State  Capitol.  Salt  Lake  ,  

Ctly,  Utah,  for  0.830  mUe  2-ln.  road  ,  2/20/46  •    43 

mix  bituminous  surfaced  road  In  Car-  ,  BIDS   WANTED 

bon  County,  that  section  of  U.  a  80  1     SACRAMENTO,   Calif  .—UntU  Mar. 
between  Price  and  Helper,  identlfiadjl.  5  P.  M.,  bids  will  be  received  by 


Repair  Inief  24| 

Embarcadero,  San  Franciaeo 


u.  «.rch ..  10  ^  ^  tM.  W.U  t«  af„p-i«^  nj-  •^-^ '"  "*  «'^ts^">s:...°'8.'c^rr°>^'=^_%r. "» i-;^j?."%h'"ait5',."'i>iJs 


,_,  .       .  ,,  ^  .         Erbentraut  A  Summers,  446  6th  St, 

(7)  5  only  car-guide  supporU,  part  1.    g^  Francisco, 

In   accordance  with  details  and       b.  &  R  construcUon  Co..  268  Mar- 

requirements  shown  on  drawing    ^^^  g^   San  Franolsco. 

No.  214-D-9661;  Engineering  Design  Co..  30  2nd  St. 

(8)  1  only  erection  frame,  complete  ^^^  Francisco, 
with  platforms,  ladder  and  gate 
fastenings,  In  accordance  with 
details  and  requirementu  shown 
on  drawlngrs  No.  214-D-13315  and 
214-D-10310; 

(9)  1  lot  metal  work,  parts  1  to  14, 
Inclusive,  In  accordance  with  de- 
tails and  requirements  shown  on 
drawing  No.  214-D-11323L 

Prices  bid  are  f.o.b.  cars  at  (state 
point). 

Schedule  No.  2 
(10)  1   lot   gratings,   parts   11   and   12 
only.  In  accordance  with  details 
and      requirements     shown      on 
drawings  No.  214-D-8T12 


received  by  Uie  Public  Roads  ^drnto- j  P^Je^t  J^^  »J>^  obtainable  from  the   valves  for  the  Water  Department 
T:^'^^i  J^ed^l  ^i?g%1;Si^S,*0^t  iabore^ol"^^^^^         Siposlt^f  ,2.  I    ^Pe^c^^atlons  obUlnable  from  the 

for   constructing  Washington   Forest  {  i  ^'^^^  "         •     ^ 

[Highway   Project   2-E,    grading,   s"'"- 1 3/20/46  •    4t ! 

facing     and     bituminous     surfacing,    1/*'^  _-^.__  2/20/42  •     •     42 

Olympic  Highway,  Olympic  National    ^ ^-^7 f-^l\J.^^^  ^     BIDS   WANTED 

(30)  50  each  reinstalling  Inle^ ;  Porest.   Callam  County,  Washington.    ca^lt^S^t^i^b^S^Tk^^.    m!!  '     SACRAl^NTO.     Calif -Bids     ^111 

(31)  lump    sum.    removing    drainage       SpeclflcaUons  obtainable  from   the  |  CaUf •    Unt^   r^ewt?  by  the   U.    8.    be  received  by  the  State  Purchasing 
structures  X  and  Y.  above  office  upon  deposit  of  310,  pay-  '  S.„i™  mfir?^74  New  Montirome^    Aeent    Sacramento,  for  materials  as  ' 

Specifications   obtainable  from   the 'able   to   the  Treaurer  of  the  United    Engineer  Office.  74  New  Montgomery    Agent,  aacramcnvu. 


cashier's  office,  6th  floor,  425  Mason  ,  states. 


St..    San    Francisco,    under    Job    No.   follows 

2350-2   for    resurfacing    county    road !  ^•'*''"*2f«„ 

at    California    Point,    Marin    County, 'QUO.  36172;  Req.  76208: 


2/20/46 

BIDS  OPENED 


40 


Calif. 
The     following     contractors     have 


Coast    Highway   between   Domlnguez    33 ELECTRIC    LIGHTING   i     rOTHISE  COUNTY   Arizona -The  !  ^e«°  '"™***»®<*  ''^^*'  P'*°» 

i-n..n.,.l    ^r^A    Qon    r<aKr4al     A  va    •    'Plana  Z^^T^  _        "_   _M  _TT  _   "  _    _  ~  l^T  CUCMltslL,    CX»UXN1X,    AHZOna. 1  nO  _.       u..-..,.      XX^^-r-\a       9ft»i7 


"■'■■'-'  ---»■»     —.—  --  —  ..—  vj*J<^rii£siL,  v.Ajui>i  1  I,  Ansona,. —  xnei  tr---,,     xi^y^a     2«K7     Ninth     St 

TRANSMISSION  LINES  :  Packard  contracting  CO..  Luhrs  TOW-        J-    "/"nr    «»"^«'    2667    Ninth    St, 


EQUIPMENT  if;*  ^^°*°1!^U''*  ^^^^'^h  '"'^^"ij^f  '  ^  L^e^T  Immel,   Box  66,   StaUon   A.!  QUO.  36387;  Req.  309-334 

■_•>£«./>«  ATu.di  s  *w       !-,_.    VI J     tf.     *be    Arizona    State        a-««:   j.    aiuwn.  ,  «/.,»».»••♦•   mlxpr.  3- 


•     «s   Highway  Commission,  1739  W.  Jack- 

ison  St.  Phoenix,  Ariz.,  February  13,  rvanclsco 

for   grading,   draining,    placing   base   *»*°  urancisco 
material  and  road  mixed  bituminous  , 


Berkeley. 
Plombo  Broa  &  Co.,  1671  Turk  St,  ; 


Channel  and  San  Gabriel  Ave. :  Plans 
(Including  sales  tax),  313.38;  cross- 
sections  (including  sales  tax),  39.53; 
total  cost  plans  and  cross-sections 
(Including  sales  tax),  322.91.  2/20/46 

yil-LA-Term.Island    on     Anaheim    CONTRACT  AWARDED 
St  at  Nicholson  Ave.:  Plans  (Includ-        ROUGH    AND    READY    ISLAND, 

ing    sales    tax),    33.38;    cross-sections    near  Stoctkon.  San  Joaquin  Co.,  Calif.  .^. „„   .     k^^„„,„„   „K/^„f    la^i 

(including  sales  tax),  31.38:  total  cost    -Pacific    Gas    &    ElecUic    Co.,    446   ^"'^^'^•"g  SC-4    beginning  about   1% 
p  ans    and    cross -sections    (Including  '  Sutter    St.    San    Francisco,    awarded    !°X.'°L«t.Hv  on   Benson  DouJ^  ^ 
sales  tax)    $4  76.  :  contract   on  unit  price  basis  by  Uie   ^?1*"«  easterly  on  Benson -Douglas 

^T^:^J-L   ,he   above   .houM    b.    Bur«>u   o,  Tard/an..   Doc^^Navy  fffJ-JSr,  xS^'sSirtoS:,  1lSS?i '  .liS^^i 

CONTRACT    AWARDED 
^a  .bourn  accompany  .be  order  ">  |  >' ,%.^  «-' ,  S„"PP>y  Depo.   Rougb  ;     f^l^t'^^^^S^- ^..  ,^.^.^^' di^^^J^fn^^'^'sl'^SZ.  S', 
"■k%°!.l7s  fo.  .be  above  p,ana,spec..  |  ^^'^^  ^       V±-.  __    ^  I^U^^  WbU._Con..ruc.>o«  Co.,  »«*V  jga^-ton^JS'co^ia^^r  tb': 

Tanner  Construction  Co.,  $409,212.73.  \  Long     Beach     Water     Dept,     Public 


230  tons  plant  mix  surfacing,  200- 
300  pene.  asphalt  and  aggregate, 
fob  Yorba  Bridge  about  4  miles 
east   of  Olive.   Calif. 
February   25 


on  drawing  No.  214-D-0S31 ; 

(12)  1  lot  stairway  treads,  parts  6.  7 
and  8  only,  in  accordance  with 
details  and  requirements  shown 
on  drawing  No.  214-D-lOOll; 

(13)  208  only  stairway  treads,  part 
No.  9  only,  tn  accordance  with 
details  and  requirements  shown 
on  drawing  No.  214-D-10660. 


43— 


MACHINERY  AND 
EQUIPMENT 
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41-GAS.  WATER  AND  <XL\^^^  ,^^.  '^;''^^, 


PIPE  LINES 


2/p0/46 

NOTICE   OF  SALE  I 

WASHINGTON,  D.  C— Until  Feb. 
27  bids  will  be  received  by  the  U.  S. 
Maritime  Commission,  Commerce 
Bldg..  Washington.  D.  C,  lor  sale 
of  the  tanker  Seamoblle  I. 

The  Seamoblle  I.  built  by  the  U.  S. 

Shipbuilding  Corp.  at  Yonkera,  N.  Y., 

and  delivered    In   September.    1943.   Is 

auadruple   screw    propelled    by    eight 

-  ,  Gray  Marine  Dleeel  engines.  165  hp. 

One    5-8    ton    tandem    roller,    fob   each.  Each  propeller  Is  connected  to 

Redding. 


One  concrete  mixer.  3-HS  non-tilt 
and  discharge  w/water  tank.  2- 
hp.  engine,  mounted  on  two  pneu- 
matic wheels  with  tralllngs  bar 
fob  Davis. 

February  28 


made  payable   to  the  Department  of  j  Department.  Washington.   D.  C,  un-    '    *^^^'  /V'^  f^'  ''^^^^^^ 
Public  Works,  Division  of  Highways,    der  NOy  13390  for  electrical  services   °'  *Pf ™"^fA®Jj  1?   ""^■ 


41  (QUO.  36966;    Req.  3885: 


f icatlons  and  proposal  form  must  be  ,  2/20/46 

addressed    to    the   office  of   the   State  j  BIDS    WANTED— NO    BID 


38 


Highway   Engineer,   P.  O.   Box   1490, 
Sacramento.  Calif. 

83 


2/20/46 

BIDS  WANTED 

EMERY  COUNTY,  Utah.  —  UntU 
February  27.  2  P.  M  .  hids  will  be  re- 
ceived by  the  State  Road  Commla- 
»lon  of  Utah.  State  Capitol.  Salt  Lake  [  Owne 


OPENING   DATE  SET  

LIGHT  AND  POWER  WIRING 
HAYWARD.     Alameda    Co..     Calif.— 

Six-acre  tract  at  the  southwest  city 

limits  on  Wlnton  Ave. 
Interior  light  and  power  wiring  only 

in  connection  with  the  construction 

of  chemical  fertilizer  factory. 

Swift  ft  Co..  c/o  B.  J.  Han 


Service  Bldg..  Long  Beach,  Feb.  14 
■for  furnishing  material  and  Instal- 
'ung  5330  l.f.  of  20-inch  water  main 
i  In  Harbor  Ave.  from  Kent  to  Reeves 

_.  _. , St,    10th    St    from    Harbor    to    Pico 

Fisher  Contracting  Co.,  3453,723.02.    Ave.  and  Pico  Ave.,  9th  St  to  Ana - 
Tiffany     Construction     Co..     3493,-    helm   St,   Long  Beach;   Spec  93. 


Wallace  &  Wallace.  3413,279.73 
P.  D.  O.  C,  3422,578.87. 
Edward  Van  Doren.  $424,521.58. 
Bowen  &  McLaughlin,  $431,986.70. 
I.  G.  Beall,  $441,160.18. 


644.13. 


City    Utah,   for  construction   of   con-  |      sen,  engineer.  P.  O.  Box  637,  Hay-    2/20/46 
crete  and  steel  bridge  in  Emery  Coun-  t     ward 


40 


ty.  section  of  S.  R.  10,  south  of  Fer 
ron,  over  Ferron  Creek;  Project  No. 

F-4   (13). 

Specifications   obtainable  from  the 
above  office  upon  deposit  of  $2. 


iCOMPLETING  PLANS 


3B —      DOCKS,  PIERS  « 
HARBORS 


35 


5/20/46 

CONTRACT    AWARDED 

BOAT    HAULOUT    WAYS 

SAN  RAFAEL  Marin  County.  Calif. 

Construction   of   boat  haulout  ways. 

Owner— Harvey  C.  Godfrendsen,  2017 

Cambridge    Drive,    Alameda. 
Structural  Engr.— Isadore  T^iompson 

Room  323,  58  Sutter  St,  San  Fran- 

daco. 
Contractor  —  Duncanson   -  Harrelson 
Co.  1404  deYoung  Bldg..  San  Fran- 
ciaoo. 


Plans  by  engineering  department  of  j     g^j^     MATEO     and    HILLSBOR- 

owner.  loUGH.    Calif.— Engineer    Charles    T. 

Separate   bids   ai^^no^^^elng   re-   g^^^     j^^^^^     ^,j^y    naii.     squUi     San 

celved  by  the  o^-ner  for  Interior  Ught   pranclsco.    Is    completing    plans    for 

and  power  wiring.  Contractors  should    roads,  sewers   and  water  system  for 

write  to  E.  J.  Hansen.  P.  O.  Box  637,    Ba^-vvood  Highlands,  a  new  subdlvl- 

Hayward.  for  plans.  i^j^^  ^f  iq  acres  In   San   Mateo   and 

C^cneral  construction  work  Is  now   ^  ^^^^  ^^  Hillsborough,   owned   by 

under    way    by    George   Petersen    *   prank  Ashby.   co-owner  of  National 


Machinery  &  Material 


Son,  San  Leandra 
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2/20/46 

BIDS  OPENED  ^^,«.    vv~l»o.^.^    -v 

CENTRAL     VALLEY     PROJBCP, }      ^  ^         esUmated  cost  of  3102.000 


Steel  Fabricators,  70  Chesley  St,  San 
Francisco.  Construction  of  roads, 
sewers  and  water  system  wUl  be 
contracted  by  the  town  of  Hlllsbor- 


NEWS  INDEX 

For  oertvenlent  referenoe.  news 
rcporU  In  this  tectlsn  are  classi- 
fied as  fellow*: 

Mise.  Supplies  A  Materials  42 
Machinery  and  Equipment        « 


a  vertical  shaft  extending  from  the 
;  engines  located  on  the  main  deck. 
Two  vibrating  screens,  new  Hoi-  j^ach  shaft  Is  driven  by  two  engines 
land  241-E6.  or  equal.  One  of  j  and  the  shafts  are  encased  In  water- 
each  of  following  screens  to  fit  j  tight  cast  steel  housing  which  Is 
above  vibrators:  %-\n.  opening  .  „u„p«nded  from  heavy  cover  plate  on 
No.  6  wire;  %-ln.  opening  No.  10  j  top  of  the  well.  Each  end  of  the  ver- 
wire;  8  mesh  No.  18  wire,  fobjtical  shaft  Is  fitted  with  bevel  gears 
Redding.  |  through  which   power  i«   transmitted 

March  1  to    the    two-bladed    propellers.    The 

iQUO    38970;   Req.  26266:  tanker  has  three  40  k.w.  dleeel  gen- 

I      One  No.  2  Cleaver  Brooks  portable    erating     sets     and     two     electrically- 
bit   booster  mounted  on  4-wheel   driven  6-lnch  National  Transit  cargo 
I        pnteumatk:  tired  traler;  [pumps  with  a  rated  capacity  of  720 

/  One  steam  tank  car  heater,  3-car,  |  ^f.p.m.  The  vessel  la  fully  equipped 
skid-mounted.  Cleaver  Brooks,  or  j  ^Ith  carbon  dioxide  fire  exttnguish- 
equal.   fob   WllllU.  ing  system  In  the  cargo  and  machln- 

•QUO.   36068;   Req.   3812:  I  ery    spaces.    Complete   quarters    are 

One  portable  bit  Booster,  No.  2  available  for  22  officers  and  men 
I  Cleaver  Brooks,  or  equal,  trailer  j  v^th  regulation  lifeboats  a&d  llve- 
j         mounted,    fob    Redding.  inaving   equipment    Fuel   capacity   of 

;  QUO.  36967  .   Req.   3811 :  I  the  vessel  is  825  tons.  The  SeamobUe 

3   steam    tank   car   heaters,   3-car, 


BIDS:      Beanf     ef     State     HarlMr 

Commissioners,      Ferry      Bldg.,      San 
Francisco,  February  21,  3:80  P.  M. 

Ben  C  G«r.vick.  Inc.  112  Market 
St,  San  Francisoa 

Ocean  Constructors,  138  Stockton 
Bt.  San  Francisoa 

Healy  ■  Tlbbttts  Construction  Cx>., 
1100  EK'ani  Ave..  San  Francisco. 

M  B.  McGowan,  .Ld.c^.  62I>  Market 
St,  San  Francisco 

Case  Construction  Co.,  Box  416, 
Alameda. 

J.  D.  Proctor,  Inc..  P.  O.  Box  247, 
Point  Richmond  StaUon,  Rlchmood. 

Clinton   ConstrucUon   Ca,   923   Fol- 
som  St,  San  Francisco. 
♦ . ♦ 

Track  and  Telephone  lin* 

Relocation,  IdaJbo  Nortiiera 

Eranch,  Oregoo  Stiort  Lin* 

Rjulroaci 

BIDS:  Btrreau  ef  Rsofanrstleffit 
Belse,    Idaho,    Fctmj^ary    2S,    10    A    M. 

Nat  McDougaii  Co.,  Unerlock  Bldg.. 
Portland. 

Max  J.  Kuney  Co..  N  120  Ralph. 
Spokane 

Vernon  Brothers,  8th  and  Orchard 
Avenue 

M  K.  Engineering  Co.,  Inc.,  Al- 
bany. N.  Y. 

Wlxon-Crowe.   Redding,  Calif. 

Condon  -  Cunningham  Co.,  Omaha, 
Nebraska.  •         • 


WANTED 

FOR  SALE.  FOR  RENT 


LvufHiiiuja^i; 


AND    MATERIALS 


Cleaver-Brooks  or  equal,  fob  Red- 
ding. 


I  is  259  feet  7  Inches  by  40  feet  by 

18  feet  and  has  a  gross  tonnage  of 

1831. 

The  tanker  suffered  bottom  dam- 

42 1  ages    as   a  result  of   grounding   and 

i  survey   of    the    damage    can    be    In- 


2/20/46 

BIDS  WANTED  ^ 

1     OAKLAND.    Alameda    Ca.    Calif—  )  ..oected  In  the  office  of  D.  Henderson, 

Until  March  6.  2  P.  M,  bids  will  be  war  Shipping  Administration,  46 
I  received  by  the  City  of  Oakland.  City  :  Broadway.  New  York,  N.  Y.  The  ves- 
,  Hall.  Oakland,  for  gasoline  and  ethyl  i  sell  is  now  located  at  Staten  Island. 


FOR  SALE 


I  gasoline 


\ 


Available  Now 


TARPAULINS 


10x1 2- ft. 
10x14-ft. 


12x14-ft. 
12x18-ft. 


15x20-ft. 
20x20-ft. 


,  PAINTERS'     DROPS 

Self-Prlmlng  A  Diaphragm  Pumps 

LIGHTING    PLANTS 

Rosoo  Tar  Kettles  on  Pneu.  Tires 

ELECTRIC  SAWS 


14S   Davis  Concrete   Mixer  —  Gas 
21S    Koehring   Cone.   Mlxer^— Elect 


Standard  Machinery  Co. 
112    Market    St.,   San    Francisco 
Call      ....      EXbrm*  8845 


,  „     , ,«»»»»-  -.  — ^  Specifications  obtainable  from  the 

California— The  Bureau  o'  ^^"^^  j  under  the  Improvement  Act  of  HH-I'^T ^ns^     cf  TPM  IP«    A  MO     ^^ove  office. 

tlon      Denver,     Colo.,     received     bids  \ 42 MISC    Slir rLttS  AWD  

February  14  for  furnishing  f^.b.  ship-  •     •     40 '  MATERIALS  2/20/46  •     42 

ping    point    or   Marysvllle,    CaJi'-O' !  CONTRACT   AWARDED  I* BIDS  WANTED 

intermediate    points    between    Sacra-  •  ^  DORADO    COUNTY.    Calif.—  i 2/20/46  •     42       CASPER.  Wyo— UnUl   March   1.   2 

mento  and  Orovllle.  for  the  ^  ollo^"^*  j  „  "t*  cWtrCo     1  Montgomery  St.  !  BIDS   WANTED  -   . 

Orovllle  -  Sacramento  230  l^v.  trana-  ^^J  pYancteco  at  $260,926.50  award-  ,  SAN  FRANCISCO.-UnUl  March  4 
mission  line  equipment  ;Inv.D-33,260-,^n'^^  •  ^^  g^^^  Director ,  2  P.  M,  bids  will  be  received  by 
A-1 :  of  Public  Works,  C.  H.  Purcell.  Sac-  ,  the  U.   S.  Treasury  Dept.  821   Mar- 

— 1  ramento   for  about  3.4  miles  grading    ket  Street,  for  materials  as  follows: 
n  Iid^urfa?tog   wlUi    plant-mix    sur- 1  Inv.  SF-2820-46:  auger  bits  &  hatch- 
faclne  on  crusher  run  base  between  ;  ets  fob  San  Francisco.  ■ 

sjhlnele   Snrines   and   1^4   miles  west  j  Inv.    SF-2810-46:    fire    extinguishers    Casper  transmission  line 

of  e!  Dorkdo    El  Dorado  County.        I  fob  San  Franclsca  

of  11.1  i^oraao.  j!.i  a.^  i^u  ,         ^     SpeclflcaUons  obtainable  from  the 

t  above   office. 


N.   Y. 

Prospective  bidders  may  obtain 
copies  of  the  InvltaUon  to  bid  upon 
application  to  the  officials  listed  be- 
low: 

Director.  Division  of  Small  Veasel 
Procurement  and  Disposal.  Washing- 


FOR  SALE 


FROM  OUR  SURPLUS  STOCK 

§ 

7000#  "/jxl-in.  Band  Iron 

@  $4.80  cwt. 

9 

45,000  ^xl-H-in.  Machine  Bolts 

American  Std.    Hex.  head  with 

Heavy  C.P.  Hex.  nuts  @  $15.00 

per  case  of  800 

5   Marquette  A.C.  Arc  Welders 

275  Amps.,  220  Volts.   Like  new 

@  $150.00  each 

§ 
Frank  Ashby,  Managing   Partner 

70  Chesley  St.     -    MArket  1230 

NATIONAL  STEEL 

FABRICATORS 


Manaiger.     40 


P.   M..   bids   wiU   be  received   by   the   ton  25,  D.  C. 
U.   S.    Bureau    of   ReclamaUon,   Cus-        Assistant      District 
tom   House,    Denver    2,    Cola,    under  [  Broad  St.  Boston  10. 
Inv.  C-22.339-A  for  fumiahhig  West-  j     Atlantic  Coast  Director.  4S  Broad- 
em   red   cedar.   Southern  yellow  pine   way,  New  York.  N.  Y. 
or  Douglas   fir   poles,   f.o.b.   shipping  |     port    Agent,    Delaware    Ave     and 
point  and/or  Casper.  Wyo..  Semlnoe-    Oregon.  Philadelphia  48,  Pa. 


i 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  PipeCOe 

160  Spear  St^  Sam  Francisco 


1 


Specifications   obtainable  from  the 
above  office. 


2/20/46 
42  :  BIDS    OPENED 

SACRAMENTO. 


42 


2/20/46 

BIDS   WANTED  SACRAMENTO.     Calif.— Following 

SAN  FRANCISCO.— Until  March  4  |  submitted    bids    to    the    State    Pur- 
3  P.  M..  bids  will  be  received  by  the    chasing  Agent.  Sacramento,  for  ma- 
Purchaser  of  Supplies,  270  City  Hall,  ;  terials   as   follows : 
under    Bid    No.    3496    for    furnishing  •  QUO.   35786 ;    Req.    12092 : 
and  delivering  4  rolls  of  rubber  floor  |      Basalt    Rock   Co..    32   Longvale,    32 
matting  and  10  gallons  of  cement  for 


District  Manager.  22  Light  St.  Bal- 
timore 2.  Md. 

District  MaJiager.  12th  St  and  Mon- 


NEW   &   RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,  waillK»ardR.  plumlyUig, 
pipe.  miUwork.  and  other  building 
materia's.  SALE  PRICES.  Large 
<tocks  of  "hard  to  Ket"  items. 

Wire,  writ*,  or  'phone 

CLFVFLAND   WRFCKING    CO 

2900  Third  St.      -      VAlcocia  4977 

FOR   RENT 


LUMBER  .HA-N'DLING  EQUIP- 
MENT: CARRIERS.  STACKERS. 
TRUCKS.  Call  Mac,  Pacific  Carriers. 
Oakland.    KB  4-1661. 


WANTED 


WORK      POP.     D     8     TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 

Phone  Stockton  «4«3«  tf 


the   Municipal   Railway 

Specifications  obtainable  from  the 
above   office. 

2/10/46  •     42 

BIDS  WANTED 

PANAMA   CANAL.— UntU   Feb.    25 

bids  will  be  received  by  the  General 

Purchasing     Officer.     The     Panama 

'  Canal.  Washington  25.  D.  C,  for  4000 

pra  but  hhigeo;  480  prs.  do;  576  night 


Arnold.  $1J5  Willlts.  $1.66  to  Cal- 
pella;   disc.    10   cents   ton    10th. 

Dry  Creek  Gravel  Co.,  $2.10,  $2.10, 
32.05,  32.00;  disc.   %  of  1%;  30.      j 

Uklah  Gravel  Co.,  31 50  per  ton  | 
stockpiled  at  Calpella;  disc.  %  of  | 
1%;  30  days.  1 

REQ.  61057;  Quo.   348«: 

Awarded  to  W.  B.  Rosellp.  450  tons  1 
at   various    locations   vicinity    of 
San   LuU   Obispo,   at  $1800   total 
figure:  disc.  %  of  1%  30  daya 


NATIONAL  EXPANSION  JOINT  CO. 

MANVfACiLRER  .4H3  DISTRIBUTOR 
FIBER    BOARD^-FELT  SfDED    ASPHALT    AND 
REDWOOD  KXPANSION   J  O  1  N  T   FILLERS 

c>  I  5  r  11 1 1;  r  o  fl 
MARVEX-KOTE      Concrete  Curing  Compound 

SEALZ— -Expatifton  Joint  Sealing  Compound 

Complies  With 
Federal  Specifications  SS-F-336 

FOR  CONCRETE  CONSTRUCTION  . 

333  Seventh  St.     UNderbiU  7172     San  Francisco  3,  Calif.  \ 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  20.   1946 


BiMiMiMiff  Permits,  Contra^cls^ Recorded  Rilotices; 


BUILDING  PERAflT 

Applications 


BERKELEY 


DWELI..ING,  5- room,  $6000;  616  Vln- 
CMite;  owner  and  builder,  Carl 
Bartlett,  619- A  Colusa  Ave;  plAns 
by  J  H  Plott 

ALTERATIONS,  J8000;  2424  4th  St; 
owner  and  contractor,  California 
Packing  Co,  101  California  Street, 
San  Franciaco;  plans  by  Geo  H 
Jennings. 


2-9TORY  FRAME  FIATS,  $9000;  8E  :  ALTERATIONS,   $3000;   2076  Aahby; 


2itli    Ave    and    Kirkham;    owners, 
Mr  and  Mrs   C  StendeU.   1612  24th 
Ave:  builder,  Slvis  C  StecdeU.  106 
Qonsaiez  Dr. 
ALTER    TAVB:RN.    |7500:    126    ElUa 
St;    owner,   Ralpfa    Muoson,    prem; 
buUdar.    G«org«    T    Robinson,    U 
Milan  Terrace. 
DWELUNG   (2-story  frame),  fTOOO; 
NE  Yukon  and  Eagle  St;  owner,  A 
Paratore,  649  Fell  St ;  day  work. 
2-STORY  FRAME  DWELLINGS  (9), 
J6700  each;  E  Gaviota  Way  8$,  68, 
88,   113,    138   NW   Bella  Vista;   NE 
Tereslta  Blvd  63.  78.   103.   128  NW 
Evelyn    Way;    owner  and   builder, 
Theodore  Meyer,  200  Quint  St 
2 -STORY  FRAME  DWELLINGS  (7), 
$6000   each;    NE   Teresita   Blvd    28 
NW  Evelyn  Way ;  NW  Los  Palmos 
Dr  and  Lulu  Alley:  N  Los  Palmos 
Dr  28  ,63,  78,  103.  128  W  Lulu  AUey; 
owner    and     builder,    Theodore    G 
Meyer,  20  Quint  St. 
ELECTRIC   SIGN,   $3000;    SW   Turk 
and  Taylor;  owner,  Imperial  Grill, 
prem;    builder.    Neon   Maintenance 
Corp.  755  Davis  St 
ALTER  APARTMENTS.   $2400;   3560 
San   Bruno  Ave;   owner,  P  Liaerri, 
4620  3rd  St;  day  work. 
ALTER  DWELLING,  $2000;  933  Pul- 
ton   St;    owners,    Wm    and    Golda 
Thackeray,    prem;     builder,    W    C 
Savage,  2358  Fillmore  St. 
ALTER  DWELLING  $1900 ;  837  Shot- 
well   St;    owner,  Alfredo   Preciado. 
c/o     contractor;     builder,     Fred     J 
Early  Jr  Co,  Inc,  369  Pine  St. 
ALTER   STORE  AND   FLAT,  $1600; 
344-48    Preclta    Ave;    owner,    A   M 
Smith,  342  Precita  Ave. 
ELECTRIC   SIGN.   $1500;    60   Geary 
Blvd ;  o\\'ner,  Harry  Leondoa,  prem ; 
builder.    Neon     Maintenance    Corp, 
755  Davis   St. 
ALTER  STORES,  $1500;   883  Market 
St;    owner,    Wm    H    Woodfield    Jr. 
et  al,  Russ  Bldg;   builder,  G  P  W 
Jensen  &  Son,  Inc,  320  Market  St 
ALTER    DWELLING.    $1400;    1274-76 
McAllister  St;  owner,  Mr  Newman, 
1734    Broderick;     builder,    Leonard 
Salomon,   1734   Broderick 


owner  and  contractor.  Goo  Koado, 
2076  Ashby  Ave. 
DWELLING,     4- room,     f66«);     2126 
Bonar;  owner  and  builder,  A  Hen- 
drickson,  1715  Hearst  . 

GARAGE.  2-car,  $700;  727  Coeaton ; 
owner,  I  C  B^rry,  2107  Addison  St; 
contractor,  A  C  Brunsell.  1172 
Suter;   plans   by   B   S  Sooth. 

ALTERATIONS.  $2500;  2120  £Uate; 
owner  and  contractor.  Morgan - 
Peacock,   2124  Klttredge. 

ALTERATIONS,  $1000;  1662  Sbat- 
tuck  Ave;  owner  and  oontractor, 
E  F  Donovan,  premises. 

ALTERATIONS,  $2000;  3034  Ben- 
venue;  owner  and  contractor,  L  ▲ 
Doyle,  3034  Benvenue. 

GARAGE  and  shop  $500;  1606  Chest- 
nut; owner  and  builder,  R  M 
U'Ren,    1606  Chestnut 

STORE,  $500;  1204  9th  St;  owner.  H 
W    Force,    7th    and    Parker;    con- 
tractor, J  M  Shufler,  1332  9th  St 
ALTER,    $500,    1919    Haste;    owner 
and  contractor,  C  W  Olses,  prem. 

ADDITION,  $1500;  1104-A  Tenth  St; 
owner,  I  M  Liner,  premises ;  con- 
tractor, Gerald  O  Anderson,  2817 
Nevin  Ave,  Richmond. 


ADD  TO  BUILDING    $9000;  W  Jul-    dealer.    East    Bay    Sheet   Metal   Co; 


ian  St;  owner,  San  Jose  Caaket  Co 
612  W  JuUan  St;  buUder,  PasetU 
Construction  Co.  2390  Park  Ave, 
Santa  Clara. 

AL-raJR  BUIIJ>ING,  $20,000;  Park 
Ave;  owner.  Pacific  Truck  Co,  600 
Park  Ave ;  builder,  Bert  P  Ward  ft 
Son,  1245  Lincoln  Ave,  San  Jose. 

RESIIM5NCE,  $7000;  Ayer  Ave;  own- 
er, etokas,  139  Ayer;  buUder,  J 
Puma. 

ALTER  BUILDING.  $9000;  8  2nd  81; 
owner,  Karl  Marten,  7  S  2nd  St* 
builder,  G  M  Latta.  157  Rhodas 
Ave,  San  Jose. 

ALTER  BUILDING,  $10,000 ;  W  San- 
ta Clara;  owner  and  builder,  Al 
Camastro,  246  W  Santa  Clai». 

MESIDENCE,  $7500;  Broadway  Ave; 
owner  and  builder.  R  D  Thurman. 
1065  Broadway  Ave. 

RESIDENCE,  $4000;  Belmont  Wmy; 
owner  and  builder,  M  D  Blfelow. 
416  Belmont  Way. 

BUILDING.  $57,800;  S  It  St;  owner. 
Hartman  Bros.  846  S  Ist  St;  buUd- 
er, Earl  W  Heple,  494  Delmaa  Ave, 
San   Jose^ 

ALTER  BUILDING.  $16,000;  Baasett 
St;  owner,  Food  Machinery  Corp, 
311  Bassett  St;  builder.  Bert  P 
Ward  &  Son.  12tf  Lincoln  Ave,  San 
Jose. 


central   furnace. 

1200  103rd  Ave  owner,  Tllley; 
dealer.  Bay  ciUes  Htg  A  Vent  Co; 
floor. 


CompktioB  Notices 


8AN    MATEO  COUNTY 
(Unincorporated) 


BUILDING  PERMIT 

Granted 


SAN  FRANCISCO 


FEBRUARY  18,   1946 


ALTER  APARTMENT,  $12,000;  SW. 

comer    Chestnut    and    Diviaadero; 

owner,  L  W  Leven. 
CLASS    "C"    BUILDING,    $15,000;    N 

Mission   St    40   W   9th    St;    owner, 

Herbst  Bros. 
ALTER  FLATS,  $3000;  4760  Mission; 

owner,  Thomos  Valerga. 
1-STORY  FRAME  BUILDING,  $9850; 

N  side  Judah  95  E  45th  Ave ;  owner, 

Ida  M  Cambridge. 
ALTER    WAREHOUSE 


RESIDENCE,  $10,000;  Block  308. 
Lakemeade  Way,  Highlands  of 
Emerald  Lake ;  owner  and  bulder, 
Clavton  Buckley,  Redwood  City. 

RESIDENCE,   $10,000;    Lot  2.  Wood- 

—  j  side  Rd,  East  Greenwood  Tract ; 
I-  owner  and  builder,  C  J  Sundln,  8061 
I     Oakdale  Way,    Redwood   City. 

;2  APARTMENTS,  $11,000;  Block  1, 
i  Geneva  Ave.  Schwerln  Addition; 
I     owners    and    builders,     Peter    and 

-  :     Frank    Scatena,    1265    Clayton    Dr, 
San  Francisco. 

RESIDENCE.  $5000;  Block  16.  Capitol 
Ave,  Woodland  Place;  owner  and 
builder,  D  L  Chew,  P  O  Box  307, 
Belmont 

PACKING  HOUSE,  $5000;  Block  12, 
Allemany  St,  Schoolhouse  Home- 
stead,   Colma;    owner   and    builder. 


«AN    FRANC  leOO 


Recorded  Aocepted 

Feb.  19,  194*— 1021-^-88-89  and  1046 
Girard.  Geo  P  Belcher  to  whom  it 
n»y  conoem JPeb.  1»,  18M 

Feb.  1«,  1946— S  Tereelt*  Blvd  876 
E  Vema  E  8.111  E  on  curve  1«.894 
S  9».87»  W  26  N  106  ptn  Block 
8032-A,  Miraloma  P*rii-  Mejrer 
Construction  Co  to  wiiom  it  Boay 
concern Feb.  11,  1948 

Feb.  16.  1946— S  Tereelta  Blvd  200  B 
Vema  E  25  x  S  100  ptn  Block 
3032-A  Miraloma  Park.  Meyer 
Construction  Co     Feb.  11.  1848 

Feb.  16,  1946— S  Tereslta  Blvd  160. 
175,  225,  250  E  Vema  E  25  x  S  MX) 
ptn  Block  S0S2-A  Miraloma  P&rk. 
Meyer  Construction  Co  to  whom 
it  may  concern. 


ALAMEDA   COUNTY 


Recorded  Accepted 

Feb  19,  1946—229  BEST  AVE,  Ban 
Leandro.      Horace    A    Lopec    to 

Chas  Wooldridge     

Feb  19,  1946—221  BisST  AVE,  San 
Leandro.  Victor  Gescfcwlnd  to 
Chas   Wooldridge Feb  14,   1946 


SAN  MATEO  COUNTY 


owner. 


$1000;    1183 

ALTER   PLANT,  $1250;   390  9th  St;  j     Potrero  Ave;  owner,  Frank  Cella. 
owner.  Wells-Fargo  Bank  &  Union    CLASS  "C"  BUILDING.  $8000;  S  side 
Trust  Co,  Market  and  Montgomery; 
builder,  L   A  Hinson,  756  4th   Ave. 

ELECTRIC  SIGN,  $998;  2501  Van 
Ne.ss  Ave ;  owner,  A  H  Field,  prem ; 
builder.  Neon  Maintenance  Corp, 
755  Davis   St. 

ALTER  APARTMENT  HOUSE,  $850; 
1270  McAlllater  St ;  owner.  Mr  Ray- 
berg,  1734  Broderick  ;  builder,  Leon- 
ard Salomon,  1734  Broderick. 

ELECTRIC  SIGN.  $732;  4014  Geary 
Blvd ;  owner.  Jack  E  Menary,  prem  r 


Recorded  Accepted 

Feb.    11,    1946— Ptn    LoU    5   and  6. 

6k>(^    6,    Felton    Gables,     Menlo 

Park.    Robert    S    and    Evelyn    Y 

Mee  to  M  F  Conwell  Building  Co 

- -Feb.   7,   1946 

Feb.  11,  1946— Ptn  Lot  1,  ptn  Lot  2, 
McAcker  Terrace,  San  Mateo.  E 
Ransom    Fox  and    Harry    R   Car- 
skadon  to  Wilfred  H  May 


CHICKEN  HOUSE,  $1000;  Block  A 
A  St,  Country  Club  Park;  owner 
and  builder,  Carl  B  Carstens.  Colma 


Pbmibiiig  Permits 


Orlando  Despartl,  Rainier  St  Colma   Feb    11    ift4«llT.i^  f   RwE**'4*Tii^^ 

race  Gardens,  San  Mateo.  W  W 
Holden  to  whom  it  may  concern 
_„ „ _.Feb.   8,   1946 

Feb.  11,  1946— Westerly  20  ft  of  Lot 
4  and  easterly  20  ft  of  Lot  5, 
Block  94,  Plat  of  South  San  Fran- 
cisco; westerly  30  ft  of  Lot  5  and 
easterly  10  ft  of  Lot  6,  Block  94. 
Plat  of  South  San  Francisco. 
James  W  and  Ruth  L  McCabe  to 
whom  it  may  concern. ...Feb.  6,  1946 

Feb.  13,  1946— Lots  19  and  20,  Block 
1,  Bell  Tract  San  Mateo.  Alta 
and  E  J  Murphy  to  Cunnlngfeam 
Construction  Co Jan.  31.  1946 

Feb.  13,  1946— Lot  42,  The  Willows 
Map  No  3.  Benjamin  D  and  Cella 

Morrison  to  DuUeck  Bros 

Feb.   5.   1946 


BERKELEY 


Natoma    135    W    10th    St; 

Busch  Manufacturing  Co. 
DWELLING   (1-story  frame),   $5500; 

W  Head  275  N  side  DeLong ;  owner,  1 

D  G  Wuenergardt.  |     27304       2608     Sacramento;     owner, 

DWELLINGS  (2),  $6000  each;  W  line  i  MIekerson ;  dealer,  Edw  Luebs;  sink. 

Ralston  200,  225  S  Shields;  owner,  j     27305     1641  Allaton;  owner,  ; 

Boyd  C  Lindsay.  dealer,    Neal   &   Sons;   water   closet; 

ALTER  STORE,  $1000;  2624  24th  St;  'bath   tub. 

owner,  Gregory  Cella.  I     27306    2204  Roosevelt ;  owner,  ; 

ALTER  STORE,  $8000;  700  Geary  St;  [dealer.    W   A    Bohan ;    water    closet;  Ipg^    13    i946^Ptn 


owners,  S  C  &  J  Balin. 


wash  basin:  shower. 


builder.    Neon     Maintenance    Corp,  [  ALTER    DWELLING,    $850 ;    45    Ord  i      27307     1616  Cedar ;  owner,  B  Root ; 


755  Davis  St 


Court ;  owner,  W  J  Ireland. 


dealer.  W  MacMillan;  water  closet; 


ALTER  DWELLING,  $650;  1625  Post    DWELLING   (1-story  frame),   $6000;    shower. 

!      N   Ulloa   150  E   side  of   30th   Ave ;  i     27308     2807  Shattuck ; 


St;  owner,  Sullivan's  Liquor  Store, 
prem ;  builder.  American  Terrazzo 
Co.  36  Wood  St 

ALTER  STORE,  $650;  3286  Mission 
St;  owner,  Steve  Astmos,  prem; 
day  work. 

ELECTRIC  SIGN,  $500;  206  Jeffer- 
son; o'wner,  J  Tarantino,  prem; 
builder,  Neon  Maintenance  Corp, 
755  Davis   St. 

ELECTRIC  SIGN,  $600;  1025  Colum- 
bus Ave;  owner.  Frank  Martinelll, 
prem ;  builder.  Neon  Maintenance 
Corp,  755  Davis  St. 


owner,  Paul- 


owner,  Keith  L  Lund. 


I  sen ;   dealer,   W  MacMillan ;   4   water 


ALTER  OFFICES,  $10,000;  291  Geary  i  closets;  4  wash  basins;  4  bath  tubs; 


Block  1,  Map  of  Cooperative  Land 
&.  Trust  Co  Tract,  Subdivision  1 
of  North  Palo  Alto.  Otto  A  and 
Olivia  A  Maunula  to  Aro  &  Oker- 

man „ Feb.  8,  1946 

Feb.    13,    1946— Southeasterly   65    ft 


St;  owner,  Geo  S  May  Co. 


4  sinks. 


Lot  15,  Map  of  Resubdlvlslon  of 

ALTER  TAVERN,   $997;   NE   comer       27309    1603  Parker ;  owner.  A  Stone ;  |     m  P^tf/to^I^hir^cLt^r '' ■^'**^ 
Stelner  and  Cellis  Sts;  owner.  Rich- j  dealer,  W  MacMillaji;   water  closet;!  *        Feb    11    1^46 

Ave ;  o^Txer.  Mr  Davles.  \     27310    1636  Channlng ;  owner,  M  B  i     ^^^^     Subdivision     No     4.     also 

ALTER  STORES,  $4000 ;  3214-16  24th  |  Grass ;   dealer.   W   MacMillan ;   water  j 

St :  owner,  G  Cunf erman.  closet ;  wash  basin ;  bath  tub ;  sink ;  I 

ALTER   DWELLING,    $945 ;    620  4th  i  wash  tub.  j 

St ;  owner,  Geo  HIU.  j     27311      1342    Grizzly    Peak ;    owner.  | 

I  Van    Mehr;    dealer,    W    MacMillan; 

FRESNO  ! water  closet;  wash  basin;  bath  tub; 


OAKLAND 


j  - — ■ ■ •  J  sink  :    wash    tub 

'STORE.   $15j000;   308-12-16   Olive   St;        27S12     1325  Haskell;  owner,  Harri- 
owner,  R  L  McDonald ;  contractor,    son ;    dealer,    W    MacMillan ;    water 


Hansen  &  Sons.  i  closet 

ALTERATIONS,  $750;  1676  7th  St;  DWELLING  and  garage.  $7150;  2226!  27313  1581  Shattuck;  owner,  Mac- 
owner.  John  Singer,  prem ;  builder,  j  Michigan ;  owner,  J  L  Veach ;  con-  !  Farland ;  dealer.  W  MacMillan ;  wa- 
C  M  Guess,  3342  Chestnut  St  I     tractor.  FVed  E  Kaiser.  !  ter    closet ;    wash    basin ;    bath    tub ; 


ADDITION.  $750;  2108  Lakeshore 
Ave;  owner  and  builder,  J  W  An- 
derson, premises. 

ALTERATIONS,  $700;  520-24-30  12th 
St ;  owner,  Lemer  Shops,  356  S 
Western  Ave,  Los  Angeles;  builder, 
Lemer  Stores.  Inc. 

REPAIRS,  $700;  3719  Emerson  St; 
owner,  J  M  Petersen,  prem ;  builder, 
C  H  Thrams,  1100  6th  Ave. 

ADDITION,  $900;  2743  San  Pablo 
Ave;  owner.  Borden's  Dairy  De- 
livery Co,  premises;  builder,  C  H 
Thrams,    1100  6th   Ave. 

DWELLING  (l-story  5-room),  $7000; 


DWELLING,    $6100 ;    2349    Lotus    St ;  '  sink. 

owner,  Gilbert  Winter;   contractor,;     27314     2217  Dwlght;  owner,  J  Wll- 

Fred  E  KaUer.  .son:    dealer.    W    MacMillan;    water 

DWELLINGS,  three.  $8000  each ;  1526  '  closet ;  wash  basin ;   bat|i   tub ;  sink. 

1546,   1556  Thome ;   owner.  Concord  !  « 

Housing    Corp ;    contractor,    Taylor  ;  ■«  ■■         ■-  *** 

A  Wheeler.  BUILDING  CONTRACTS 

DWELLING  and   garage,    $5000;    327 

Tuolumne;    owner   and    builder,    D 

Puma.                                                           !               SAN  MATEO  COUNTY 
RE-ROOF   club,   $600;    1312   Merced;  I^ — . ■ 

owner.    Knights    of    Pythias ;    con-  '  NEAR    BELMONT.    San    Mateo   Co., 

tractor,    Valley    Lumber    Co.  |     Callf. 

ALTERA-riONS.    $6g).00;    49    Modoc  J  j  Construction   pf  *  2-story  reinforced  1^,- -5-^"; —^-^-^-^^^^^^^^^ 


known  as  1449  Chestnut  St,  San 
Carlos.  Robert  E  and  Mae  H 
Allen  to  selves Feb.  11,  1946 

Feb.  13,  1946 — Property  located  in 
Woodside,  San  Mateo  County,  up- 
on which  is  situated  the  Wood- 
side School.  Board  of  Trustees. 
Greersburg  School  Dlst.  Wood- 
side,  to  C  H  Bessett  Building  Co 
J^b.   4,   1946 

Feb.  14,  1946— Northeasterly  »4  of 
Lot  17,  Block  B,  Fair  Oaks  Acres, 
San  Mateo.  Frank  A  and  Rosella 
De  Patta  to  selv^si Feb.  11,  1946 

Feb.  14,  1946— Lot  8.  Merrill  Manor, 
Atherton.  Carl  and  Edith  Dell- 
Aqulla  to  whom  it  may  concern 
_ _ Feb.  11,  1946 

Feb.    14,    1946— NE    40   ft    of    Lot    14, 
Block  18,  Oak  Park.  San  Carlos, 
also  known  as  1908  Howard.  Edna 

L  McMorris  to  H  V  Cowan 

_ Feb.  14,  1946 

Feb  14.  1946— Lots  10,  11,  12  and  16. 
Block  6,  Town  of  Beresford  No  1. 
James  H  and  Eula  Green  Arthur 
to  Geo  Arthur  A  Sons     Feb.  11,  1946 


Robert  L  Chambers,  et  al $408.00 

Feb.  11,  1946— Ptn  of  Rancho  Ac»- 
lanes,  oontining  3.07  acres,  near 
Lafayette.  Lewis  Construction  Co 

to  Ogden  Kieeel.  et  al 45.87SM 

Feb.  15,  1948— Lie  acre  parsel  in 
Rancho  Canada  del  Hambre  y 
Los  Bolsas.  near  Laiavette.  Chas 
SdwMd  Daly  to  John'  L  Parker, 

et  al  _ 44.849.00 

Feb.  16,  1948— L16  acre  parcel  in 
Banobo  Canada  del  Hambre  y 
Los  Bolaas,  near  Laiayette.  A  L 
Stookton  Lumber  Co  to  John  L 
Paxker«  et  al .$1,9»3.97 


Li«sF3edl 


contractor,    Frank    F    Groodman;    12  1  Charles    Watkins;    contractor,    Sj    rt 
outlets;   10  pluga  I  Electrical;    fixtures;     plugs:    altem 

8846    2580  Harrison  St ;  owner.  ;    tiona. 

contractor.  Frank  F  Goodman;  3502    2806  Grove  St;  owner.   H   ;« 

8846  2765   16th   St;   owner.  TxaUerl*  0»«BeB*8    ReMaurant;    contmr!    r 
Co;   contractor,   Frank  F  Goortmen ;  |  Mnnatog  A  ViTiltaker :  sign. 

8   outleta.  .«  1      S9«33     E   Jt   M    Market;   owner,   606 

8847  NE   16th   SL   comer  Bryant ;  I p^^non     St;    contractor,    Mnnnlnr    * 
owner,    SeaOs    Stadium;     contractor.   Whitaker;  sign. 


SAN  MATEO  COUNTY 


I^ocorded                                    Anaount 
Feb.  14,  1948— Lota  18  and  19,  Red- 
wood Villa  PatiL  RiclMud  W  and 
Albert  C  Dulleck  vs  Roy  and  Jane 
Doe  Cleveland 4883.00 


ALAMEDA  COUNTY 


Recorded  Amount 

F«b  18,  1946— LOT  25  Blk  9,  and 
ptn  Blks  3  and  8,  Thousand  Oak 
Heights    Addn.     J    B   Brockman 

vs  G  T  Wllks $187.60 

Feb  15.  1946— LOT  10  Blk  Y.  Toler 
Heights,  Oakland.  S  F  Perry  vs 
Lawrence  J  and  Georgia  Roth- 
man     ....__ _ _ 4185.15 


CONTRA  COSTA  COUNfv 


Frank  F  Goodman;  8  outlets;  three 
switches. 

8848  88  Colonial  Way;  owner.  Bu- 
diaell;  contractor,  Edison  Electric 
Constr  Co;  aervice. 

8849  2497  San  Bruno  Ave;  owner, 
Dr  Jos  Shapiro;  contractor.  Rodlack 
Elec  Const!   Co; 

8850  537  Clay  St;  owner,  Paladlni 
Realty  Co;  contxa^tor.  Rodlack  Slec 
Conatr  Co;  4  outlets;  3  switches. 

8851  1100  McAinater  9t;  owner, 
Ukraine  Bakery;  contractor.  Pacific 
Elec  Constr  Co;   service;   metora. 

8862  24^  Missino  St;  owner,  I>on- 
gal;  contractor.  Pacific  Elec  Conatr 
Co;  altanctiona. 

885S  E  Mth  Ave  360  S  Moraga; 
owner,  Paalflc  Coaat  Constr  Co;  con- 
tractor, B  J  Doherty;  . 

8854-9  2368-54-50-46-42-38  43rd  Av- 
enue; owner.  Pacific  Coast  Constr 
Co;  contradtor,  B  J  Doherty;  12  out- 
lets; 11  switches;  15  plugs;  service. 

8869  50  Rickard;  owner,  Robert 
McCarthy  Co;  contractor,  B  J  »o- 
herty ;    motors. 

8881-4  Various  locations  and  own- 
ers; contractor.  Wooderllte  Neon 
Products  Co;  ai^na 

8865  45tb  Ave  and  Ortega;  owner. 
(3eo  P  Beli^er;  contractor,  Arc  Elec 
Co;  — 

8886  W  Sawyer  400  S  Sunnydale; 
owner.  Sbarboro  &  Jorgensen;  con- 
tractor, Aro  Siec  Oo;  — r--.^ 

8887  E    Hahn    150    S    Sunnydale; 


S5884  76  10th  St;  owner.  Oak  Fbod 
Center;  contractor,  Manning  i  Whit- 
aker; sign. 

358S5  2115  San  Pablo;  owner,  Char- 
ley A  Jean's;  contractor.  Manning  A 
Whitaker;  sign. 

35688  6th  and  Waahlnston  Sta; 
onxmer,  Malono'a ;  oontractor,  Mninntnj 
St  Whitaker;  ai^n 

36637  1109  Cjpress  St;  owner.  Tour- 
iat  Inn ;  contractor.  Manning  A  Wblt- 
aker;  sign. 

35688  3903  Park  Blvd;  owner,  Mr 
Roper;  contractor  Piedmont  Seotrte; 
2  outlets;  1  aw^tch;  4  plugs, 

35839  720  Washington  St;  owner. 
R  A  A  Liquor;  nontractor.  C  A  Lan- 
glaia ;  8  tixtmem 

BERKELEY 

608      2382    Aahby;    owner, ; 

contractor.  Soott-Buttner;  1  motor. 

8)0     8n   Ventura;    owner.  - ...; 

contractor,   Atla/^    Heating;    1   motor. 

611      1212    Oartton  :    ownetr, ; 

contractor,   Atlas   Heating;    1  BX>tor. 

812      875   Arltngfton  ;    owner.  ; 

contractor,   Atlaa  Heating;    1  motor. 

81S    78  El  Camfno;  owner.  j 

contractor,  Atlas  Heating;  1  motor. 

814  1224    Haskill;    owner,    ; 

contractor.  California  Furnace  CJo;  1 
motor. 

815  2924   Russell   St;    o^-ner.  H  T 


Dodge;  contractor.  White  Electric;  f 

owner,   Sbarboro  &  Jorgensen;'  con-    outlets:  3  switches;  6  plugs. 

—        -  '     816    2021  Channlng:  owner.  Chas  D 


Recorded  Amount 

Feb.  4,  1946— Lot  290,  Haciendas  del 
Orinda,   Orinda.    Robert   J   Mad-  _, 

lands.   Unit    No   2,    near   Orinda.       Frank  and  Vignati;   contractor.  Arc 
Oliver    De    SUva    vs    Curley    A      i  Elec   Co;   9    outlets;    9   swittAes;    18 

Wright,  et  al 4206.50 

Feb.  7,  1946— Ptn  of  Rancho  San 
Rajnon  near  Danville.  Tony  Jaco- 
bon  vs  W  F  Campbell,  et  al~..$947.00 


Prospective  Bidders 


I  Store  Bcnldlmf:  | 

I    469-479  University  Ave.,  j 
I  Palo  Alto,  Calif.  I 

BIDS:  Architect  Leelle  I.  Nichols, 
158  University  Ave..  Palo  Alto,  Feb. 
23,   Noon. 

Nichols  White,  Inc..  166  University 
Ave.,  Palo  Alto. 

Wells  P.  Goodenough,  49  Wells 
Ave.,  Palo  Alto. 

Renett  Construction  Co.,  931  Menlo 
Oak  Dr.,  Menlo  Park. 


Oregon  ResiBence, 
San  Ansefano,  Calif. 


plugs. 

8869  701  Delano;  owner,  F  C 
Frank  aind  Vignati;  contractor,  Arc 
Elec  Co;  9  outlets;  9  switches;  12 
plugs. 

8870  604  Geneva  Ave ;  owner,  F  C 
Frank  and  Vignati;  contractor.  Arc 
Elec  Co;  9  outlets;  9  switches;  12 
plugs. 

8871  5503  3rd  St;  owner,  Ranconl; 
contractor.   Arc  Elec  Co;   

8872  909  Hyde  St ;  owner,  Dr  Grant 
Morrow;    contractor,    Sicular    X-Ray 


12  plugs;    4 


9    outlets;    8    switches; 
circuits. 

81T  1005  Sierra:  owner,  ^ ;  con- 
tractor. White  Electric;  new  service. 

618  203S  Blake  St:  owner,  F  W 
Pusey:  contractor.  White  Electric; 
3  plugs;  3  circuits;  12  motors. 

619  1510   Walnut;    o^n-ner.    ; 

contractor.  White  Electric;  heater. 

810  2220  Fulton;  owner,  I  O  O  F; 
contractor,  White  Electric:  SI  out- 
lets: 10  switches;  31  fixtures:  18 
plugs;   5  circuits. 

621  2438  Durant;  owner,  H  F 
Austin:  contractor.  White  Electric;  4 
outlets :    7    switches ;    4    fixtures ;    18 


Co; 

8873  NW  Cor  Geary  Blvd  and  19th    plugs ;  3  circuits. 
Ave;  owner.  Bank  of  America;  con-  {     622    1418GraLnt:  owner, ;  con- 
tractor, Geo  F  Brayer;  27  outlets;  6    tractor.  Jones  Electric;  2  fixtures. 
switches;   16  plugrs;   service;   motors.        623     1522  Spruce:  owner,  T  Schulta; 

8874  16th  and  Mission  Sts ;  owner,  j  contractor,    Preston     Jones ;    12    flx- 
Lachman    Bros ;    contractor,   Century  ,  tures 


Elec    Constr   Co;    alterations. 

8875  1633  Market  St;  owner,  ; 

contractor.  Century  Elec  Constr  Co; 
alterations. 

8876  2211-14  Scott  St;  oi^-ner,  Gass 
contractor.  Century  Elec  Constr  Co; 
motors. 

8877  656  17th  Ave;  owner,  Gass 
Sheet  Metal;  contractor,  Century  Bl 
Constr  Co ;  motors. 


624  Yacht  Harbor,  Eastshore;  own- 
er. City  of  Berkeley :  contractor  Pres- 
ton Jones :  1  outlets :  1  fbcture ;  1 
plug ;  new  service :  2  circuits. 

825  2807  Shattuck  ;  owner.  G  Paul- 
son :  contractor,  Jones  Electric ;  8 
outlets:  8  switches;  8  flxtnree;  12 
plugs;  4  circuits. 

626  943  Bancroft  Ave;  owner.  J  D 
i  Banks  :   contractor.   Jones  Electric :  5 


8878     146    Central    Avenue;    owner,    fixtures 


-  ■♦•    American  Ambulance  Co ;  contractor 

BIDS:    San    Francisco   Theolegloal  I Centurj   Elec;  2  plugs. 
Seminary,  San   Anselm,   February  21.;      8879      230    Callf omla;    owner,    Ro- 
3  P.  M.  Plans  by  Architect  Jamae  H.  I  senberg     Bros;     contractor.     Century 
Mitchell.  407  Sansome  St.,  San  Fran-   Elec ;    alterStions. 
cisoo.  8880    3892  Leavenworth  St;  owner. 

B.  A  R.  Constractlon  Co.,  288  Mar-  j  ~ :  contractor.  Century  Elec  Co ; 

ket  St.  San  Francisoo.  motors. 

D.   B   Ferrero,    81   Belle   Ave..    San  I     8881     1432   Height   St ;   owner ; 

Anselmo.  I  contractor,  Century  Elec  ;  alterations. 

Litchfield     Construction     Ca,     7211     8882      354    11th    Ave;    owner,    Shu- 
Francisco  Blvd..  San  Raf  art.  Imate;    contractor.    Century    EHectrtc 

Peter  Sautorto.  262  Clementina  St, 
San  Franclsca 

S.    J.    Amoroso    Construction    Co.. 
2100  Oakdale  Ave..  San  FranoiBCOL 


627  200  Flairlawn:  owner.  C  H 
Catller;  contractor,  Jones  Electric ;  14 
fixtures. 

628  3136   Eton   Ct;   o'wner T 

contractor,   Jones   Electric;    4   pluga; 
6  circuits. 


Store  Buildinfi:,  Berkeley 


i 


_  _  .       .     .  owner,  Mrs  R  O  Parker.  1     conQrete  building.  Class  B. 

3014  Guido  St;  owner,  Jos  Gerken,  ,  RE -ROOF  dwelling,  $500;  1705  North  .  Owner— Press  Wireless,  Inc.,  814  Mis- 
Van   Ness ;    owner,   Geo   Sharp.  gion  St.,  San  Francisco. 

Architect— William  G.  Merchant  Rm. 

REDWOOD  CITY  |      804,  67  Post  St,  San  FrancUco. 

[Contractor  — H.    H.    Larsen    Co.,    64 

000;   4110  MacArthur  Blvd;   owner,  '  6-ROOM  DWELLING  and  GARAGE,       South  Park  St,  San  Francisco. 
W   M  Cllnnlck ;   builder,   Califomia  I     $7000 ;   480   Hudson    St ;    owner  and    Signed— January  28,  1946. 
Builders    Co,    Inc,    350   Hobart    St;  '     builder,  T  H  Ward.  Redwood  City.   Recorded— Febmary  14,  1946 


2603  Humboldt  Ave ;  builder,  George 
O   Pershel,    16225  Via  Rlncon,   San 
Lorenzo. 
1-STORY    STORE    BUILDING,    $10.- 


Lot  9,  Block  2,  Laurel  Park  Unit 
No  1,  3932  Colegrove  Ave,  San 
Mateo.  Oliver  C  and  Mary  E  Mo- 

roney  to  selves Feb.  14,  1946 

Feb.  14,  1948 — 6-room  dwelling  on 
Lot  10,  Block  2,  Laurel  Park 
Unit  No  1,  3929  Coleg^rove  Ave, 
San  Mateo.  Oliver  C  and  Mary  E 
Moroney  to  selves Feb.  14,  1946 


BIOS:  University  YMCA.  Bitrkivy, 
c/e    Architects     Miller    A    WameclK*. 
Financial  Center  Bldg.,  Oakland,  F«l^-  i  ^"V,"*"'' 
ruary  28,  2  P.  M.  ouiiew. 

Erbentraut  A  Summers,  446  Sixth 
St,   San  Francisco. 

Parker,  Steffens  and  Pearce.  188 
South  Park,   San  Francisco. 

Barrett  A  HUp,  918  Harrison  St. 
San  Francisco. 

Stolte,  Inc.  8461  San  Leandro  St. 
Oakland. 

Ed  Stahl. 

John  M.  BarUett  1706  Parker  BL, 
Berkeley. 

Anderson  &  Hagland,  Inc.,  219  41st 
St,    Oakland    (OLvmpic    9103). 

^ : 4. 


Constr  Co;   7   outlets;   8  switches;   8 
plugs. 

8883  SE  Cor  Jarboe  and  Peralta; 
owner,  American  Adv  Co ;  contrac- 
tor. Century  Elec;  _ 

8884  Cancelled. 

8885  1349  Grant  Ave;  owner,  O 
Pardlni;  contractor.  Northern  Elec 
Co ;  2  plugs. 

8866  17  Marlin  St;  owner,  Bell; 
contractor.   Manning   A  Whitaker;   4 


U.  S.  Steel 

(COBttnued  from   Page  1> 


Store  Building,  Broderidi 
Street,  Oakland,  Calif 


rick  I 


BIDS:    ArchltecU    Miller    A    War-   E'«c^_*_M*?!^.  ^.°  = 


8887  974  Hudbon ;  owner,  F  R  By- 
fleld;  contrSctor.  Freeman  Byfleld; 
service. 

8888  108  Ellis  St;  owner,  Ursino; 
contractor.  Lynch  Elec;  2  outlets; 
1   switch. 

8889  64  Ttaraval;  owner,  De  Luca 
&  Sons;  contractor,  Lynch  Electric; 
alterations. 

8890  N  Wcor  Balboa  and  37th  Ave ; 
owner.  Shell  Oil;  contractor,  Lynch 
Electric;  1  outlet. 

8891  3234    Washington    St;    owner. 


worth  of  goods  and  services  which 
we  purchase  from  others.  We  es- 
timate that  the  result  of  this  wagv 
increase  of  18-%  cents  an  hotsr  to 
our  Bteel  worlcers.  when  all  of  the 
various  cost  factors  are  taken  into 
account,  will  be  to  increase  our 
costs  to  the  eTtent  of  at»proxl- 
mately  $100,000,000  durinp:  the  life 
of  these  extended  contracts.  This 
amount  is  in  excess  of  what  w« 
will  realize  from  a  steel  price  in- 
crease of  |5  a  ton. 

"The  Government  has  directed 
the  Price  Administrator  to  review 
steel  ceiling  prices  on  the  basis 
of  reports  of  not  less  than  three 
months'  operating  experience,  and, 
if  necessary,  then  to  adjust  such 
prices  in  the  light  of  such  exper- 
ience.     Heretofore,    an    operating 


Schnell ;  contractor.  Eureka  Electric ;  .  experience  of  six  months  has  been 
12  outlets ;  6  switches ;  8  plugs ;  serv-  .  prescribed. 

A  marked  increase   in   produc- 
tivity, and  with  it  higher  efficiency 


ice ;  alterations 

8892    NE  cor  36th  and  Ortega ;  own- 
er,   Morton  JRude;   contractor,   Assoc 


plans  by  Ralph  E  Wastell,  841  Erie.    5-ROOM  DWELLING  and  GARAGE,    Pavments 

1 -STORY  STORE  BUILDING,  |4622;  ;     86000;   229  Johnson  St;  owner  and       10th  of  each  month...  .^^  ^     llngame  Village.  Burtingame.  C  D 

builder,  Dave  Holder,  Redwood  City  1     35  days  after  completion 26%  •  ^  p.  .  «u        s 


,yj^  i  Feb.  15,  1946— Lot  16,  Block  4,  Bur- 


TOTAL.  $69,632 


and  Hazel  A  Brown  to  A  Meurer 


9877  MacArthur  Blvd ;  owner,  W  P 

Saake,  3728  Brookdale  Ave;  builder,    4%-ROOM-    DWELLING     and      OA 1  *vx«^  ^•,««.  i  ^^^   jj   j^g 

C  R  HilLs.  10915  Bancroft  Ave.  RAGE.  J5000;  237  Johnson  St ;  own- |      Bond,  $59,632;    cureties.    Fidelity   *    „.         "    '^94^0 :_"_;- cine    drive- 

and  buUder.  Dave  Holder.  Red-    Deposit  Co,   of   Maryls^d ;    limit   180  Te^^l^^l»4|-Resu^^^ 


ADDITION,  $3000;  6125  Ruthland  Rd;  1      er 

owner,  Mrs  Blgelow,  prem ;  builder,  I     wood  City.  i  calendar     days ; 

Rov  Hoover.  6181  Ruthland  Rd.  '  5-ROOM  DWELLING  and  GARAGE,    plans  filed 

1 -STORY     2-ROOM     WAREHOUSE.!     $6000;   245  Johnson   St;   owner  and, 

$35,000:     1106-18    5th    Ave;    owner,  |     builder,  Dave  Holder,  Redwood  City  i 

Edward   H   Adams.  541  E   12th   St;  ;  '"■" 

builder.  Doty  St  Lockwood,  2603  E  j ■ 

14th  St;  plans  by  Harry  B  Corlett                       SAN    LEANDRO  | 

18th  and  Campbell  Sts.  |  — — — "^ j 

DWEIJLING  (1-story  4-room),  $4000;    DWELLINGS   (l-story  6-room)    (10),.— 


specifications     and 


Fnmace  Pennits 


$5600;    873,    877,    824,   846,    860,    910, 
936  Svbll  Ave ;    1909  Lincoln   Way ;  ! 
935     Maud    Ave ;     1917     Evergreen ;  , 
owner  and   builder.   Valley   ft   Lin- 


812    105th    Ave;    owner,   L   H   Lin- I 

coin.   4158  Mountain   Blvd ;   builder. 

Western  Construction  Co,  3176  Jor-  I 

dan   Rd.  i 

ALTERATIONS,  $750;  1426  Wood  St;  | 

owner  and  builder.  Hampton  Peters,  • 

1426  Wood  St 
ADD    TO    DWELLING.    $1000;    3520  I 

Jordan    Rd ;    owner.   Chas   P  Rain-  j 

lain,   premises;   builder.  W  Vernon 

Bernard,  5815  Leona  St ;  plans  by  F 

Harry   Slocombe,  Graham   Bldg.         i 
DWELLING    (1-stoy  5-room),   $6850; 

209  Marlowe  Dr;  owner,  Edw  P  Ca- 

hlll,    132    Covington;    builder,    J    F 

Patterson,  7938  HiUmount  Dr. 
ALTER  AND  REPAIR,  $700;  522  5th  ;  RESIDENCE,    $3610;    VUla;    owner. 

St ;    owner,    Alice    Lee,    premises ; 

builder,  O  Blome,  1651  51st  Ave. 


OAKLAND 


ALAMEDA 


^    ^    _  7850  Olive  St;  owner.  Painter;  deal- 

colnr'lwTFoothiu'  BlvdV'san    Le- ,  er.  Califomia  Furnace  Co;  floor, 
j^n^ro  I     296   Jayne;    owner,   Blddle;   dealer. 

DWELLINGS    (l-story  6-room)    (6),   California   Furnace  Co;    floor. 
$5600  each ;  1912  Llnwood  Way ;  1907  ,      1342  60th  St ;  owner,  Schmidt ;  deal- 
Evergreen;  834,  864,  872  Sybil  Ave;    er,    Califomia   Fumace    Co;    floor, 
owner   and   builder.  Valley   &   Lin-  |     6617    Flom:    owner    Dean ;    dealer, 
coin.    1901   Foothill   Blvd.    San    Le-    Califomia  Fumabe  ^lJ^^\,.^. 

466    Van     Buren ;     owner.     Sulkey , 
dealer,    Holbrooks ;     central. 

1626  103rd  Ave;   owner.  Van  Ness; 
dealer,   Harer  Fumace   Co;    floor. 

8907    35th    Ave;    owner,    Pichimln; 
dealer,  Harer  Furnace  Co;   floor. 

8909    35th    Ave;    owner.    Pichimln; 
dealer.    Harer    Fumace    Co;    floor. 
2730  Montlcello;   owner,   Robinson; 


andro. 


SAN   JOSE 


Gripenstraw     A     Cunningham,     744 
Villa;     builder,     Ralph     Richmond, 

1807  Lincoln  Ave.  1^     .        „,  ,*^.   -tar.^-   nr^nr 

REPAIR  RESIDENCE  ,$2500;  S  Hth    dealer,   Walter   ^^J^'^^J..,   .. 
St ;  owner,  Charles  Page.  705  8  11th  i      1»33  ,«J'l,^Jt:  °^*''^*>5f  '  ^**'- 
St;  builder,  Al  Bolei,  164  Vine  St  '  er.  Calif  omla  ^'^J:'^^^'^^°?^-^. 
OFFICE  BUILDING.  $1000;  Auzerai-  I      4007    Brown    Ave      o^er.    Aide™ 
i      Ave;    owner    and    builder,    Flve-C  ,  dealer.    Atlas   Htg  A   Vent   Co,    cen- 

I      Refining  Co,  897  Auserais  Ave.  r  -,-  ilT***^"  1,     ^«,««».   w-th.i     h—i 

I  ALTERATIONS  and  GARAGE  $1000 ;  356  Wat^  ck .  o^^f  •  ^^^.^^ ^*»'- 
,  N  25th  St ;  owner  and  builder,  Paul  «»••  ^J^^^^^  ^,*«  *  ^  «™r'  ^hn«o«  • 
:      W  Boston    55  N  25th  St  1W»    ^*"°'"^™^  C^  ■    rin^^f ' 

jADD   TO   BUILDING   $18,000;    Len -' dealer.  Harer   Furnace  Co.   central 

'      zen;    owner    and    builder.    Le    Deit  1      ^    ^]T°°^'^^^^'    L     f^T^' 
'      ni-aa  r-n   7fi2  T,«.nj!en    Box  A45    San    dealer.    Harer   Fumace   Co;    floor. 
Glass  Co,  762  Lensen,  Box  Ma,  san       ^^  ^^^  ^^^.  ^^^^   ^^  ^^^, 

-av^TT^vviav    tfiSOO-  Bird  Ave-  own- '  dealer,    Harer  Fumace    Co;    floor 
ADDITION,    $1659;   919  pacific   Ave;,  ^rSroE^NCE,$85M  ^      Burlwood ;      owner.      Fraxier; 


CLEANING  PLANT,  $7000;  2420  Lin- 
coln Ave;  owner,  Anthony  Ber- 
nardl;  builder,  A  Russell.  1809  14th 
Ave;  architect  Harvey  Slocombe, 
132  Monte  Cresta  Ave.  Oakland. 

1 -STORY  BRICK  SHOWROOM,  $3,- 
750;  1635  Park  St;  owner,  Llppl 
Motor;  builder,  Beckett  &  Federighi, 
1441  Franklin   St 


way 

\     yard   office  at  Bayshore  Station. 
i     Sou  them    Pacific    Co    to    Pacific 

;     Pavements  Co Feb.  11,  1946 

Feb.  16.  194fr— Lot  5.  Block  22,  San 
Mateo  Terrace  No  7.  Andrew  J 
Gawley  to  whom  it  may  concern 

„  Feb.  14.  1946 

!  Feb.  16,  1946— Lot  13,  Block  23,  San 

j     Mateo  Terrace  Map  No  7.  Andrew 

J  Gawley  to  whom  It  may  concern 

I     ..._ Feb.  14,  1946 

'Feb.  16,  1946— Lot  6,  Dlvislt)n  of 
Lots  93-94,  San  Mateo  City  Home- 
stead, San  Mateo.  Louis  S  Morton 

to  Baker  &  Morton Feb.  15,  1946 

Feb.  16.  1945— Lots  23  and  24,  Block 
2.  Bayclew  Heights,  Belmont. 
Louis  S  Morton  to  Baker  St  Mor- 
ton  _.„ Feb.   15.  1946 

Feb.  16,  1946— L^ti  33-34,  Block  2. 
Bayvlew  Helffhts,  Belmont  Louis 
S  Morton  to  Baker  A  Morton 

_ Feb.    15.   1M6 

Feb.  16,  1948'^2566  El  Camlno  Real, 
Redwood   City.    Archie  Klang  to 

Baker  A  Morton Feb  15,  1946 

Feb.  16.  1946— West  H  Lot  S-  Beres- 
ford Park,  San  Mateo.  Harley  B 

Manfull  to  Baker  A  Morton 

_ Feb.  16.  1946 

Feb.  16.  1946^Lot8  29  and  30,  Block 
2,  Bay  View  Heights,  Belmont 
Louis  S  Morton  to  Baker  A  Mor- 
ton  Feb.  16.   1946 

_      -  "_  M     11     II  "  ~ 

Non-Responsibility 


8893  893  Mission  St;  owner,  Mario; 
contractor,  Malm  St  Welter;  2  out- 
lets. 

8894  987     Embarcadero;     owner, 


necke,    Financial    CentiM-    Btdg^  Oak- 
land,  February  26.  2  P.   M. 

Erbentraut   A   Summers,   446   Sixth 
St,   San  Francisco. 

Barrett    &.   Hiip.   918   Harrison    St, 
San  Francisco. 

Parker,    Steffens    and    Pearce,    136   ^o"- 
South  Park,  San  Francisco.  8896     39  Grant  Ave;  owner,  Scan- 

Stolte,  Inc,  8451   San   Leandro   St,    loo ;  contractor.  Malm  A  Welter ;  al- 
Oakland.  1 1  era  tiona. 

Jbhn  M.   Bartlett,   1706  Parker  St,  I     6696    206  Califomia ;  o^-ner.  Vogue 
Berkeley.  i  Barber    Shop ;     contractor,     Malm    St 


Empire  Constr.  Co.,  Ltd.,  344  Har- 
riet St.  San  Francisco. ' 

Ed  Stahl. 

Anderson  A  Hagland,  Inc„  219  41st 
St,    Oakland    (OLympic    9103). 


Rtchiand  Oementery  Sdbocd, 
Shafter,  K«m  County,  Calif. 


Welter;  3  plugs. 

8897  1  Sansome  St;  owner,  Anglo 
Bank;  contractor,  Bussell  Electric; 
23  outlets. 

8898-8909      Various     locations    and 
owners;  contractor.  Neon  Mtce  Corp; 
^  \  signa 

{  8909  2405  Keith;  owner,  Bauer 
I  Coop  Co;  contractor,  Enterprice  Elec- 
j  trie ;  6  outlets  ;  1  plug ;  service. 

♦ —  -f  I     8910     3062    Franklin ;    owner,   E   L 

BIDS:  Richland  Elementary  Sch»ol    gtevens ;  contractor,  Uberty  Electric; 
District  Shatter,   Feb.  27,  7i30   P.   M.   aervice. 

Place   prepared  by   Architect    Emest       ggu     1456  Clayton;  owner,  DaUey; 
J.    Kump    Co.,    251    Kearny    St,    San   contractor,  M  Schlmetschek ;   14  out- 


and  lower  production  costs,  are 
essential  of  the  economy  of  this 
nation  is  to  produce  the  necessary 
jobs  and  prosperity  which  we  all 
seek.  I  therefore  appeal  to  all  of 
North  star ;  contractor.  Malm  A  Wei-  o^j.  employees  to  return  to  their 
ter;  3  outlet*;  1  switch;  2  plugs;  mo-  j^g  determined  to  turn  out  a  rec- 
ord tonnage  of  steel  throujrh  loyal 
and  effective  cooperation  with  man- 
agrement.  Let  all  of  us  work  to- 
gether to  attain  real  industrial 
peace  and  the  highest  possible 
level  of  substained  and  efficient 
production  during  the  important 
months  that  lie   ahead." 


Francisco 

L.    H.    Hansen    A    Sons,    813    Palm 
Ava.  Fresno. 

A.  J.  Hendricks,  Route  8,  Box  200.   tlons. 
Bakersfleld.  ■A13 

Guy   E.    Hall.   1826  90th    St.    Bak- 
ersfleld 

M.  J.   King.   Inc.  281  Franklin  St.. 
San  Francisco. 


lets ;  13  switches ;   10  plugps. 

8912    2299  Mission;  owner,  J  Ciatti; 
contractor,  M  Schlmetschek;    altera- 


61  Flood  St;  owner,  Hansen; 
contractor,    M    Schlmatschek ;   9   out- 
lets ;  10  switches  ;  12  plugs. 
8914-90      $4,    38,    42.    78.    82,    86.    90 
.   «  ^       .     ^      -..,  ,>        .Staples  St;  owner.  Hansen;  contrac- 

Jas.  L  Barnes  Constr.  Co..  Ml  Russ  I  ^0^,   M    Schitaetachek ;    9   ouUets;    10 


I, 


Bldg..  Bmn  Francisoo.  I 

Rademana-Oiusto.    40   Rlngold    8t^ 

Sac  Praadsoo. 

Fast  A  Van  Natta.  10622  Dalerose 
Ave.,   Inglewood.  Calif. 


SAN  FRANCISCO 


Pacific 


dealer.   Bay   Cities  Htg  A  Vent  Co; 


owner.     D    F    Winter,    919    x-acuic        Joseph  Puma.  „  , 

Ave;   builder.  Pioneer  Builders,  516  ,  ^j^j^  ^q  BUILDING.   $1500;   George   'l<^r  J""iace.  Klttrell- 

San  Pablo,  Albany.  I      gf  owner  and  builder,  C  L  Kelley.       «**  Longridge  Rd.  owner,  Klttrell. 

GARAGE,  $980:  1320  Bay  St;  owner,,      72  George  St  L     ,   *   ^o^« 

John  S  Wright,  1320  Bay  St;  build-  |  RESIDENCE,     $9000:     Naglee     Ave;  1 1"^*   fumace. 
er,  Samuel  Lee,  3006  Thompson  Ave.  ;      o.^.ner    Jessie  M  Cryan,   1941  Nag- 


dealer,   Atlas  Htg  St  Vent  Co ;   cmj-  | 
al   fumace.  j 

4416   Piedmont    Ave:    owner,    Mac-' 


Feb.  19,  1946—1833-37  Market  St 
Califomia  Contract  Co  as  to  im- 
provements on  property. 

Release  of  Liens 


ALTERATIONS.  $2000;   2514  Central  [     ^^^ "'ve-  builder,  Steve  Voykovlch.  ;  cuno ;  dealer.  Atlas  Htg  &  Vent  Co 
Ave;    owner.   Dr  C   M  .Mljle^  1213    oARAGE.  '  $13.0W:    Prevost;     o;^er,,ceM™J 

John  Oriando.  348  Prevost;  builder,  ,  ^^"J^^^^  ^  ^^^^  ^^.   ^^^^^ 


ALAMEDA  COUNTY 


Lafayette  St ;  owner.  I  A  Farring;er,  v.,^.^^.--. .x,        ^,^  -.   .,««,  .„.   <.>»,.«,  

3030  Modesto!  Oakland.                           |      Eari  W  Heple'                                         A'\^l'^U^\ve      ol^er     Co^lo-^'^'^^^                                       ^"°r' 
SIGN.    $1000;    1510   Park    St ;    qvmer.  ,  j^^p^jR    BUILDING,    $1000:    S^d        2626    »Jt^A^«^   ^^^^    ^°™^y°:  i  Feb  15,  1946-LOT  9  Blk  D.  Santa 
Arnold    Cress:   builder.    Scott    Sign        st ;  owner.  A  P  Zllder.  168  S  2nd  St;    aea'er^^tl^   wtg   A    vent   co.   cen         -      -        ^  

Sen.'ice.  1728  Snoma  St,  Vallejo.        I      binder   pkul  N  Parker  i*"^*  fumace 


ADDITION,  $800:  208  Pacific:  owner,  i  buiLDING   and    RESIDENCE.   $12 


Verl  Means,  208  Pacific ;  builder,  i 
Pioneer  Builders,  516  San  Pablo, 
Albanv. 
GARAGE  AND  3-ROOM  APART- 
MENT, $3200;  3217A  Central  Ave; 
owner.  L  F  Noon.  3217  Central  Ave; 
buildffr,  Barron  &  Hartley,  1411  5th. 


1314    95th    Ave;    owner,    M    Gurall; 
Strohmaler  Co; 


X't  Z.   li  dealer,   Gemhardt 

000 ;     Spring     St ;     owner.     Manuel  ™j. 

Sousa.  898  Spring  St.                „    o-^  H  Moss  Ave ;  owner,  E  M  JellUon ; 

ADD    TO    BUILDING,   $8000     S   2nd  ^^^j^^    Gemhardt   -    Strohmaier  Co; 


Fe  Tr,  Oakland.  Suendermann 
Co  to  Louis  L  and  Margaret  J 
Knappenbereer  Jos  A  Sheerin, 
Jr    ..._...  '         $504  60 


St ;  owner  and  builder.  Leo  SumonL 

RESIDENCE,  $3500;  Seymour:  owner       _^  

and    builder,    Philip    C    AleUo,    340    QienE   Buraey ;   floor. 

Seymour.  I     1329  90th  Ave ;  owner,  J  A  Freltas ; 


CONTRA  COSTA  COUNTY 


floor. 
2820 


Fraxier:    owner    and    dealer. 


Recorded 


Amount 

Feb.  2.  1946— Ptn  of  Rancho  Aca- 
lanes,  containing  0.50  acre,  near 
Lafayette.     Rigney    Tile    Co    to 


Electrical  Permits 


SAN  FRANCISCO 


8834  350  Union   St;   owner, ; 

contractor,  Crown  Elec  Co;  3  plugs. 

8835  1932   Irving  St;   oi*Tier ; 

oontractor.   Crown   EHec   Co;   20  out- 
lets ;   5  switches ;  3  plugs. 

8836  133  West  Portal  Ave;  owner, 
general  contractor,  Henry  Aria;  con- 
tractor, Cro\^'n  Elec  Co ;  20  outlets ; 
5  sxnitches;    3  plugs. 

8837-8  1057-61  Buchanan  St;  own- 
er, Higgins;  contractor,  Byington  El 
Co;  — - 

8839  1103  Golden  Gate  Avenue; 
owner,  Higgins;  contractor,  Byington 
Elec :   service. 

8840  51  2nd  St;  owner,  Bass;  con- 
tractor, Casey  Elec ;  10  outlets ;  three 
plugs. 

8841  286   4th    St;    owner,    ; 

contractor.  Prank  F  Goodman;  serv. 

8842  2301  23rd  St;  owner.  ..._ ; 

contractor,   Frank   F  Goodman;   two 
plugs. 

8843  770  Mission  St;  owner „. ; 

contractor.  Frank  F.  Goodman ;  eight 
outlets. 

8844  2101  Market  St;  owner,  _....; 


switches;  12  plugs. 

8921     246   Eddy    St;    owner,   Frank 
Jacob;   contractor,  M  Schlmetschek; 


8922      S64    yunich;     owner,    G 
Dusto;  contractor,  G  H  Dusto; 


8023  675  Bush  St ;  o^-ner,  Chenica ; 
contractor.  Malm  A  Welter;  motors. 

8024  4065  24tb  St;  owner,  Smith's 
Store;  contractor.  Atlas  Elect  St  Bng 
Co;   10  outleU;   8  switches;  2   pluxs. 

8925  471  Arguello  Blvd;  owner,  De 
Vllbiss  Co;  contractor.  Atlas  Elect  A 
Etog  Co;  6  outlets:  1  switch;  motoim. 

8926  55  Duboce  Ave;  owner.  Mil- 
print  Co;  contractor.  Atlas  Elect  A 
Eng  Co;  motors. 

8027  Geary  at  Dlvisadero  Sta ;  own- 
er, Slnal  Memorial  Chapel;  contrac- 
tor. Atlaa  Elect  &  Eng  Co;  3  outlets; 
1  switch ;  motors. 
8928  351  8th  St;  owner,  MulUphase 
Inc;  contrlactor.  Atlas  Elect  A  Vlng 
Co :  42  outlets ;  13  switches ;  46  plugs. 

OAKLAND 


35628  2nd  and  Market;  owner.  Na- 
tional Ice  Co ;  contractor,  Spott  Elec- 
trical Co ;  outlets :  fixtures. 

35629  9010  E  14th  St;  owner.  Oak 
Knoll  Coffee  Shop;  contractor,  Spott 
Electrical;   plugs. 

35630  226  8th  St;  owner.  Prank 
Gottstein ;  contractor.  Spott  Electri- 
cal ;  separate  wiring  to  place  two 
meters. 

38631     9m  Hillegass;   owner,  Mrs 


Qassified  Advertbii^ 


POSmON  WANTED 


ACCOUNTANT.  experienced  tn 
building  materials,  conatructloc  and 
office  management  Phone  WEat  (SOSg. 

2/19 -20-11/46 

ESTIMATOR.  HIGH  CLA-S6. 
trained  for  all  types  of  eetimailng 
Hold  B-1  Uososc  Desirous  of  making 
connections  with  well  -  estaMished 
firm.  BEST  local  reference*.  B^ply 
Box  218,  c/o  Dally  Pacific  BuUder. 
2^'I8-l|-20-21-12/4« 


BaTTMA«*OR    with     Buihjying    ^xfi. 

or  Bngineenng  traming.  8ta.tc  pr«- 
vkyns  eap.  and  c-diMtaUoa  CIhmMI  fu- 
ture for  alnt>iti«u«  young  man.  Rep.y 
Box  ISO  c/o  Dally  Pacific   BuSder. 

(tC) 


BL£>G.  CON8T«.  8UPT..  good  fn- 
tnre.  State  experience  and  T^tmrm^cmm. 
Reply  Box  16.  c/o  »ally  Pa^tfie 
Builder.  tf 


Experienced  ErSTIMATOR  for  9*0. 
eral  contractor  E^xpeiienced  In  take- 
off and  aatimalmg  of  industrial  bwUd- 
Ings  and  heavy  construction.  Locai- 
tlon,  Sacramento.  Salary  op«*i.  Send 
particulars  to  Box  29,  c/o  Dally  Pa- 
cific Builder.  to  2yti.'4§ 


HELP  WANTED 


EXP.  ARCHITEXTTURAL  DRAFTS. 
MAN.  Apply  at  office  of  My^r  ar" 
Evers.  1201  Kohl  Bldg..  San  Fran- 
Cisco. 


ESTIMATOR      with      PAINTING 
CONTRACTING  EXPERT  EN  <^'E    Ap 
ply   2019  Blake   SL,  Berkeley.    Phonr 
AShberry  1616.  to  2/21/46 


CONSTRUCTION    SUPT.    WANT- 
ED. DE   LUCA  A   SON,  OR   3600 

to  2/28/46 


ft 
■f 


!i 


i 


■  -11  Ti  iA'« 


PLANS  and 
Speculations 


San  Francisco:  The  Board  of 
iAlucation  this  week  voted  to  pur- 
chase a  siUi  m  old  Calvary  Ceme- 
tery near  Masonic  Ave.  and  Turk 
fet.  for  the  new  Fremont  School. 
appropriated  $80,000  to  purchase 
land  adjoining  the  San  Francisco 
Junior  College  from  the  Park  De- 
partment fur  veterans  housing, 
and  rej<M:te<i  a  proposal  to  build 
classroom  armexi=«  at  Lincoln  High 
School. 

oOo 
Hugh,>iofj:  Voters  last  week  ap- 
proved 2;«  to  4  the  formation  of 
a  sanitary  district,  and  at  the  same 
time,  eitM:ted  five  members  of  the 
governing  board  and  an  assessor. 
Ihe  board  will  survey  the  sani- 
tary situation  there  and  will  de- 
cide and  select  the  best  type  of 
sewa^t'  system  for  the  community, 
estimate  the  cost,  etc  .  Following 
this,  it  will  c^l  a  bond  election. 
oOo 

Ml  Shasta:  Development  of  an 
all-season  play  area  in  the  Castle 
Lake  area  of  Mt.  Shasta  is  being 
considered,  according  to  Norman 
J.  Farrell,  supervisor  of  the  Shasta 
National  Forest.  Farrell  said, 
however,  that  realigning  and  re- 
surfacing of  the  Mt  Shasta  Ev- 
eritt  Memorial  Highway  >ould 
cost  approximately  $600,000  and 
that  money  for  the  project  is  not 
now  available. 

oOo 

Gilroy:  Approximately  $30,000  of 
aocammated  gas  tax  money  will 
be  spent  to  surface  many  unim- 
proved streets  within  the  city  lim- 
its. The  city  council  has  directed 
the  City  Engineer  to  make  the 
preliminary  survey  of  all  streets 
needing  repairs  and  prepare  the 
necessary  papers  for  calling  for 
bids. 
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PRICE  1 5  CEA" TS  PER  COPY 


N.  Y.  Apartment 
Projects  To  Install 
Personalized  Heating 


World's  Largest 
Concrete  Press  Pit 
Under  Constmction 


Personalized     heating     controls,  1     The     world's     largest     concrete 
the   new   system    which   makes   it   press   pit,   larger   than    any   ever 


possible  for  each  tenant  to  reg:u 
late  the  temperature  of  his  own 
apartment,  will  be  introduced  to 
New  York  apartment  dwellers  for 
the  first  time  in  four  new  proj- 
ects to  be  built  this  year  by  City 
Investing  Company,  one  of  the 
largest  real  estate  holding  con- 
cerns in  Manhattan. 

The  apartment  buildings,  among 
the  first  to  be  constructed  in  Man- 
hattan since  the  war,  will  contain 
numerous  improvements  to  give 
private  home  comfort  to  occu- 
pants of  multiple  dwelling  units. 
Robert  W.  Dowling,  president  of 
City  Investing,  said  the  central 
theme  of  the  design  and  consti^c- 
tion  emphasized  home-like  conven- 
iences. 

In  keeping  wtih  this  trend,  the 
personalized  heating  controls,  de- 
veloped by  Minneapolis-Honeywell 
Regulator  Company,  make  it  pos- 
sible for  each  occupant  to  select 
the  temperature  he  prefers,  thru 
an  individual  thermostat  operating 
a  motorized  valve  which  regulates 
the  amount  of  heat  delivered  to 
each  apartment.  In  addition  to 
(Continued  on   Page  Eight) 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

ENterprise  10930  TWinoaks  3622 


built  before,   is  being  constructed 
at  the  Hamilton,  Ohio,  plant  of  the 
Fisher  Body  Division   of  General 
Motors. 
It  is,  in  effect,  a  mammoth  land 


mm 


OPEN   LETTER   TO  THE   MAYOR 


Mayor  Roger  D.  Lapham, 
City  of  San  Francisco. 
Dear  Mr.  Mayor: 

Bven  though  the  cards  were  stacked  against  you,  you  made  a  good 
pitch  in  trying  to  get  the  UNO  permanent  site  located  here  in  our 

_.,  ^ City  of  Saint  Francis  of  Assisi.    Don't  worry.    Relax  and   let  the 

"battleship",   not   a    ship    to    sail! matter  jell  for  a  while.   Subject  it  to  the  old  "cooUng-off  period"  with 
the  seas  but  one  firmly  anchored  |  which  yon  are  so  faMiliar.  ^ 
in  terra  firma  for  peacetime  pro- 


UNO  is  just  an  infant.  It  is  now  trying  to  take  its  first  toddling 
steps.  We  hope  it  has  a  long  life  ahead.  During  its  lifetime,  it  will 
doubtless  make  mistakes.  Through  experience,  and  turning  hindsight 
into  foresight,  it  is  hoped  that  insofar  as  possible,   these   mistakes 


Perhaps  the  rejection  of  San  Francisco  as  a  permanent  home  by 
UNO  was  its  first  mistake.  Let  us  give  it  a  chance  to  get  it's  breath 
aiui  it  may  realize  and  correct  this  mistake.  There  is  a  lot  of  water 
yet  to  go  over  the  dam. 

•  •  ♦ 

New  York  has  been  selected  as  the  interim  home.  Time  will  run 
into  years  before  the  permanent  homesite  can  be  completely  cleared 
and  buildings  constructed.  Much  can  happen  in  this  time— if  we  help 
it  happen. 


H'WBjHIHHiPuL-^ 
J 


BURKE  FORM  CLAMPS 


SNAP    TIE.S  TIMBER    RINGS  CURING    COMPOUND 

Exf'ANS   ON    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

AH    Types  of  Concrete   Constructien  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco       -       Phone  GArfleld  8768 


duction  of  automobile  bodies 

The  press  pit  section  of  the 
plant  is  800  feet  long,  160  feet 
wide  and  20  feet  deep.  In  con- , 
struction  it  is  a  vertiable  rein-  will  be  corrected, 
forced  concrete,  watertight,  self- 
contained  "ship".  It  will  hold  more 
than  100  presses,  some  of  them 
weighing  as  much  as  a  million 
pounds  and  capable  of  stamping 
out  turret  tops  for  Bodies  by 
Fisher  in  a  single  blow. 

The  pit  is  constructed  in  ten 
unit  pours  of  concrete  in  the  bot- 
tom mat  which  is  36  inches  thick. 
Structural  requirements  make  it 
necessary    that    the    concrete    be  For  the  next  two  years  let  UNO  sweat  and  swelter,  freeze  and 

poured  out  as  nearly  as  possible  ;  shiver,  in  its  temporary  New  York  home.  At  the  same  time  let  us 
in  an  unbroken  flow,  and  this  pour-  j  do  a  little  "needling"  of  the  members.  In  a  nice  sort  of  way,  and 
ing  alone  requires  17  days.  The  without  appearing  over-anxious,  let  us  gently  rub  salt  into  the  wound, 
huge  concrete   slab  must  then  be  ♦  ♦  ♦ 

kept  wet  for  approximately  seven  During  the  sweltering,  sweating  days  of  summer,  we  might  mail 

days  to  control  the  rate  of  setting.  ;  to  the  members,  pictures  of  vacation  spots  along  our  beaches  and  near 

The  36-inch  slab  rests  on  a  wa-  i  the  snowline  of  the  high  Sierras,  and  articles  about  our  fog-conditioned 
terproofing  asphalt   membrans, :  climate.    During  the  freeze  and  slush  of  winter,  we  could  mail  them 
which  in  turn  is  laid  upon  a  4-inch  '  descriptive  matter  of  our  all-year  climate,  complete  with  palm  trees, 
concrete  mud  mat.   Thus  the  huge  ;  parks  and  two-piece  play  suits, 
concrete   "ship"   in   effect  "floats")  •  •  » 

upon  the  soil.  i  An  ideal  thing  to  send  would  be  an  artistically  prepared  reprint 

Heavy  cantilever  reinforced  con-  j  of   "San    Francisco",   by    George    Sessions   Perry,    appearing    in   the 
Crete   walls   form   the   sides.   Reg-   February  16th  issue  of  the  Saturday  Evening  Post.   This  article,  more 
ularly    spaced    concrete    piers    on  I  than  anything  else  recently  appearing  in   print,  indirectly  tells  why 
the    inside    serve    to    hold    strong  [  gan  Francisco  should  be  the  permanent  home  of  UNO. 
steel    girders   which   later   will   be  i  ♦    •        *  * 

placed  on  top  of  them  to  make  j  -^^  speak  of  San  Francisco  as  being  an  ideal  home  for  the  United 
a  runway  for  three  -  dimensional  Nations  Organization.  Mr.  Mayer,  for  nearly  one  hundred  years,  San 
adjustable  girders.  The  latter  will  prancisco  has  been  a  United  Nations  Organization!  San  Francisco 
make  it  possible  to  move  at  will,  j^j^g  j^Qje  of  an  International  character  than  can  be  found  anywhere 
in  a  matter  of  minutes,  huge  press-  j  gjge  in  the  world  widiin  anything  approaching  the  same  area — ^and  you 
es  weighing  500  tone.  In  the  past,  i  mi^ht  leave  out  that  part  about  the  area, 
weeks    or    months    might    be    re- !  •  ♦  ♦ 

quired  to  move  such  presses.  I         uNO  wants  to  discover  the  secret  of  different  nationalities  living 

Removable  laminated  floor  pan-  i  together  in  peace  and  harmony.  In  San  Francisco  they  have  been 
els  of  pecan  wood  will  surround !  doing  that  for  longer  than  the  memory  of  the  oldest  inhabitant. 
the  presses  to  allow  complete  free-  (Russian,  German,  French,  Spanish,  Italian  and  Chinese — shall  I  name 
dom  of  adjustment  and  movement,   more   of   them  ?     There   are   38    different   Nations    listed    among    the 

This  enormous  construction  job  j  Consular  Representatives  in  our  'phone  book. 

requires  24,000  cubic  yards  of  con-  *  .  •  *  •  •        *i...t     „,.^ 

-  Where  else  can   you    find   these   groups    maintaining   their   own 

identity,    yet    overlapping    and    blending    into    one    people— Chin€«»e 
eating  Italian  salami  and  speaking  French^ 

^  V  " 

San  Franciso  has  all  of  what  other  cities  each  have  a  part.    San 


I  DEAN  J.  HUGH  JACK,.M>N 
RECeVES  AWARD 

The  National  Association  of 
Teaching  Certified  Public  Account- 
ants has  announced  that  Dean  J. 
Hu^  Jackson  of  Stanford  Uni- 
versity, and  a  past  national  pres- 
ident of  the  National  Association 
of  Cost  Accountants,  as  well  as 
the  San  Francisco  Chapter,  has 
been  awarded  "the  Diamond  Key 
of  NATCPA  for  1945",  the  same 
being  awarded  "for  distingruished 
contribution  to  the  literature  in 
the  fields  of  accounting  and  au- 
diting". 

This  award  is  not  made  for  any 
single  written  work  and  is  made 
without  any  regard  as  to  whether 
the  recipient  is  a  member  of  the 
NATCPA  or  not.  Its  purpose  is 
to  honor  scholarship  in  the  fields 
of  accounting  and  auditing  Three 
previous  awards  have  been  made 
by  the  Association — to  Professor 
Harry  A.  Finney  of  Northwestern 
University,  to  Colonel  Robert  H. 
Montgomery  of  New  York,  and  to 
Professor  Hermann  C.  Iftiller  of 
Ohio   State   University. 

^# ■ 


GUnt   Grip  Drive  Dowelt 


XEGO 


DoubU  Grip  Spikn 

Timber  Connectors  and  TooFs 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 

268  Mifk?-!  St  .  San  Francisco  1151  So.  Broadway,  Los  Angeles 

E  X  broo k  3909  PRo«p©Ct  8269 


BUREAU  WILL  ADD 
TO  SHASTA  FORCE 


Irving  E.  Harris,  engineer  in 
charge  of  bureau  of  reclamation 
work  at  Shasta  dam,  announces 
that  between  100  and  150  men  will 
be  added  to  the  field  force  there 
by  June  30.  Additional  men  will 
be  added  during  the  coming  year. 

The  men  will  be  employed  in 
installing  generating  equipment  at 
the  power  plant  and  dam,  and  in 
road  work. 

Three  additional  power  Units  are 
being  installed.  Two  of  these  are 
being  transferred  from  Grand  Cou- 
lee dam  in  Washington,  and  parts 
of  one  have  already  arrived.  The 
third  is  being  manufactured  in  the 
East. 

Harris  said  approximately  50 
freight  cars  are  required  to  carry 
parts  for  each  unit. 


Chamber  Names 

Manulactarew 
Committee 


Appointment  of  a  Manufactur- 
ers Committee  to  function  through 
the  Industrial  DepartBMmt  of  the 
San  Francisco  Chamber  of  Com- 
merce was  announced  today  by 
President  Brayton  Wilbur. 

Purpose  of  the  new  committee 
will  be  to  assist  manofactorers  in 
solving  problems  confronting 
them. 

Roland  Tognawini    ppw^sdent  of 


HOLIDAY  NOTICE 


There  will  be  no  ii*mif  \4  the 
Daily  Pacific  Boildw  Fnday, 
Feb.  22.  Washington's  Birthday. 

The  next  iasne  will  be  that  of 
Monday,   February  2S. 

The  offices  will  be  doAed  all 
day  Friday. 

the  Union  Sugar  Company,  will 
serve  as  chairman  of  the  new 
group  which  will  have  the  follow- 
ing membership:*  Frank  P.  Adams, 
attorney;  R.  A.  Balzari,  sales  an- 
alyst; Charles  F.  Bulotti,  C.  F. 
Bulotti  Machinery  Co.;  M.  J.  Bur- 
ress.  Crane  Co.;  R.  M.  Christie, 
Christie  Machine  Works;  Richard 
J.  Elkus,  Mangrum,  Holbrook  and 
Elkus;  S.  G.  Fisher.  L.  &  E.  Eman- 
uel, Inc.;  Horace  Guittard,  Jr,, 
Guittard  Chocolate  Co,;  J.  L.  Hig- 
ley,  Otis  Elevator  Company; 

Milton  Jellins.  Bank  of  Amer- 
ica; Marron  Kendrick.  Schlage 
Lock  Co.;  Max  Lowe,  California 
Metal  Trades  Assn.;  Edgar  N. 
Meakin,  California  Press  Manu- 
facturing Co,;  C.  A.  Rolley,  Rolley 
Perfumes;  Harold  Selig,  J.  G.  John- 
son, Inc.;  J.  L.  Stuart,  J.  L.  Stuart 
Mfg.  Co,;  A.  E,  Werolin,  McKin- 
sey  &  Company. 

The  committee's  agenda  and  ob- 
jective were  considered  at  its  in- 
itial meeting  this  week.      


crete.  It  was  necessary  for  the 
contractor  to  build  a  complete 
concrete  mixing  plant  on  the  site 
to  accomplish  the  work  at  the  un- 
interrupted  speed  required.    From  i  o»ii  x  ic»i.^»o"  «—  ~**  -*   -       ,        ,.   ...       .      i...       ^^^ 

the   mixing  plant  the   concrete  is  I  Francisco  is  the  romance  and  glamour,  the  hospitality,  tradition  ana 
pumped  through   an  8-inch   metal  j  the  open  welcome  of  the  West.    Further,  it  is  something   more   in- 
definable: It  IB  San  Frandscol     ^ 


CONfRACTnRS:   SEF  US  BFFflRf  YOU  BID/ 

II  f  ivHI  finance  sound 

Improiriiiriit  liiHlrkt  Jobs 

•  W«  enter  into  written  contracts  before  you  bid  .  .  .  pay 
yoti  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  u?  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

ion  Act  and  1015  Act 

BONDS  and  WABHANTS  •  boufthi  •  quoted  •  sold 


(Continued  on  Page  Eight) 


aawmill  ror  Dale 

SOUTHERN  OREGON 
8.  P.  TRACKS 

NOW  CUTTING  60M.  FT.  PER 
8   HOURS.    LOADING   DOCK; 
SORTING  CHAIN;  ROSS  CAR- 
RIER; PLANER 

Price,  $110,000  Cash 

HUNDRED  MILLION   FT.  OF 

DOUGLAS  FIR  TIMBER   @ 

$3.50  PER  M.  8TUMPAGE 

TERMS  ON  TIMBER 

TWOHY  LUMBER  CO. 

801  PetroleiHTi  Bldg.      Los  Angelas 


STUCCO 


PhoneCollect 
Sutter  5460 


STO!ME  &  YOUIMUBERG 

aSO    RLS:)    BLILUING     ■    SAN    tKANCISC04 


Let's  quit  "reaching*',  Mr.  Mayor.  Let  us  revert  to  the  traditional 
San  Francisco  way  and  let  the  people  of  UNO  find  out  these  things 
for  themselves.  San  Francisco  has  never  really  wanted  to  be  a  city 
of  a  million  people.  It  has  iust  wanted  to  be  San  Francisco.  ,«  other 
people  come  here  and  stay  long  enough  to  learn  not  to  say  *ti8«)  , 
we  will  take  them  in  and  make  them  welcome.  The  same  applies  to  UJNO. 

•  •  • 

,         During  UNCIO,  many   of  these   people  were   "exposed"   to    San 

'Francisco    It  may  require  some  time  for  it  to  "take",  but  during  the 

interim  period  in  New  York,  they  will  fail  to  find  the  way  of  gracious 

I  living  which  they  found  here,  and^which  we  take  for  granted. 

!  Mr.  Mayor,  being  a  San  Franciscan 

!  is  more  than  a  place  of  abode.    It  is 

I  a  way  of  living— it  is  a  state  of  mmd! 

Sincerely, 
I  "Groover". 


Concrete  Cuttiiu; 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


iRuiin  pninTS 

are   laboratory   Controlled 
»o    Professional   Painteri' 
High  Cfandard% 

iRUJin  PRiiiT  compRnv 

4th  &  Addison  Sts  -  Berkeley  2,  Calif. 
i  Phone:  Dlrkeloy  3440 


iRiiiinPflini.' 


; 


IMPROVED 


O- 


More  Yards  Per  Sack  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


DUmBUJniTERS 


ELEYRTOKS 


PRI  on  IT  IBS  NO 
lOmeBR  REQt/IRtD 


CONVERT  TO 
FlWOftESOMT" 


I 


{^mttiHi^ifivKil^ilm^f/Mm 


Fluorescent  Products  Co. 


Wide-Ftonge  ond  Standard  l-BeamS/ 
Chonnels,  Angles,  Tees,  etc 

BETHLEHEM   PACIFIC 

C    O    A    ST        STEEl         COtPORATION 


Sound  Conditioning 

with 

Acousti-Cebtex 


jeTHLEHEM 
STEEL 


0«n«raf   Offices:  San  FronciMO 

O/cfrkf  OiScM:  SMttU,  Portland,  Los  Ang«l«i,  Salt  Laka  City 

%f—l  ManfM:  Seattle,  Sow*  Son  FronclKO,  Lot  Angelei 

fabricating  Works:  South  San  Froncisco,  AlamwJa,  Lo»  AngeUt 

Mill  Depot* :  Seottle,  Portlo««d,  Son  Francisco,  lo»  Angeles 


WESTERN 
ASBESTOS 

COMPANY 

■^z  5  Townsend  St.,  San  Francisco 
Telephone:  Hf  mlo<k  4864 


WINDOW   GUARDS 

ELiVATOR   SHAFTS  AND   ENCLOSURiS 
SKYLIGHT  COVERS  AND  VINTS 
COOLER   SHIlVfS 

SAFETY    GUARDS 

j 

TRUCK    ENCLOSURES 
LOCKERS 


l»ARTITIONS 


Ariston  Wire  Woi4c 
is  available  m  a  wide 
variety  of  designs 
an  d  s  i  zes  w  1 1  h  e  n;  h  er 
round  or  chaonel 
steel  frames  to  fit 
the  specific  need. 


x: 


^ 


METAL 


JiRIITOM 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


T«iifh  and  Harrlscm  *  Son  Francisco,  Colifornki 
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HRST  PUBLISHED  TODAY 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  th*  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  20,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

Lake  County,  between  1.2  miles 
north  of  Rodman,  Narrow*  Road  and 
Route  15  (l-Lak-».E),  a  total  length 
of  about  two  (2)  miles  of  highway 
to  be  graded    and  surfaced. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provtsions 
of   Section    1770   of    the   Labor  Code,    Flagman 
the  Department  of  Public  Works  haa    Laborer 
ascertained     the     general    prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  ..„ J1.40 

Asphalt  plant  mixer  operator 1.46 

Asphalt  spreading  machine 

operator    1.75 

Carpenter  _. ^  1.125 

Cement  finisher USO 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity)  —  1.70 

Concrete  vibrator  operator 1.25 

Flagman  1.00 

Jackhammer  operator  1^ 

Laborer  1.00 

Motor  grader  operator 1.86 

Oil  distributor  bootman LOO 

OUer,  power  shovels  or  cranes-  1.26 
Operator  of  power  shovel  or 
other  excavtlng  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls    (over 

one  cubic  yard)  « 2.00 

Reinforcing  steel  worker  „ -  1.60 

Roller  operator  - 1.86 

Tractor  driver  _ — -  1.70 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.3125 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  - 1.25 

Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  1.0625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity).-  0.90 
Any  classification  omitted 

herein  not  less  than 1-00 

Overtime — One    and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconslst- 
encv.  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer Public  Works  Building,  Sacra- 
mento, California,  and  they  may  J;* 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Fr^clsco.  at  the  office  of  the  IDls- 
trlct  Engineer  of  the  District  in 
which  the  work  is  situated,  and  jat 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unifss 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  RequlremenU 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions).  ,„    , 

The  Department  of  Public  Works 
reserves   the   right  to  reject  any  or 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 
Dated  Februar>'  21.  1946. 

O.  T.  McCOY. 
State  Highway  Engineer. 
(Dally  Pacific  Builder) 
(Feb.  21-Mar  1-8,  1946) 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard) 2.25 

Pile  driver  holstman  or 
operator 


Pile  driver  man 

Plumber   

Reinforcing  steel  worker 

Roller  operator 

Tractor  driver  


_  1.85 
_  1.61 
_  1.626 

—  1-80 

—  1.66 
1.70 

Truck    driver    (8   cubic    yards 

water  level  capacity  or  more)  L60 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  IM 

Intermediate   Grade    Labor 

Concrete  vibrator  operator 1.25 

Headerboard  man .  1.375 

Jackhammer  operator  1J2S 

Oil  distributor  bootman  LOO 

Oiler,  power  shovels  or  cranes..  1.40 
Truck    driver    (4    cubic    yards 
and   less  than  6  cubic  yards 

water  level  capacity)  1.10 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity) —  LOO 


and  ie&&  ihaji  14  cubic  yards 

water  level  opacity) 1.25 

Intermediate   Grade    Labor 

Concrete  vibrator  operator L26 

Headerboard    man    1.875 

Jackhammer  operator  1.25 

Oil  distributor  bootman  LOO 

Oiler  power  shovels  or  cranes L26 

Truck   driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  cajjacity) L0625 

Truck  driver  (lees  than  4  cubic 
yards  water  level  capacity).  0.90 


Unskilled  Laoor 


Flagman  . 
Laborer  __ 


LOO 
LOO 


Unskilled  Labor 


1.00 
LOO 


Positions  not  listed  abore  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  si>eclal 
provisions,  as  interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  leu 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1^) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1A4)  times  the 
above  rates. 

The  rates  of  wages  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorlxed 
Federal  office  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posal to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  ap- 
plicable Federal  statutes,  rules,  and 
regulations  will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specilf cations 
regarding  the  use  of  domestic  mate- 
rials; ajid  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  si>ecl- 
fications  may  be  obtained  at  the 
office  of  the  State  Highway  EJngi- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  amd  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids 

DEPARTlkfENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 

Dated  February  15.  1946 

(Dally  Pacific  Builder) 
(Feb.  15-21.  March  1,  1946) 


Highway  Improvement — Monterey 
County 


Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  lees  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  |1.(X)  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (l^i)  times  the 
above  rates. 

The  rates  of  wages,  includng  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

The  attention  of  bidders  Is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed 
In  whole  or  in  part  with  Federal 
funds  and  that  therefore  all  of  the 
applicable  Federal  statutes,  rules,  and 
regultions  wlB  apply   to   such   work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials-; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications,  regard- 
ing subcontracting  and  assignment  of 
the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Elach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  ot  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  8,  1946. 

(Daily  Pacific  Builder) 
(Feb.  8-15-21,  1946) 


specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  my  be  appllcble  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  my  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  <rf  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contractors 
in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Eng^eer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Ehiglneer. 
Dated  February  8,  1946. 

(Dally  Pacific  Builder) 
(Feb.  8-15-21,  1946) 


REQUIRED 
READING 


Highway  Imp. — Alameda  County  Bet. 
Warm  Springs  and  Mission  San 
Jose  and  Bet.  Warm  Springs  and 
Centerville. 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Highway  Improvements — Santa  Clara 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
EJnglneer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  13;  1M6, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  ssLid  building  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
whifdi  special  reference  is  made,  as 
follows: 

Santa  Clara  County,  on  Bayshere 
Freeway  at  Santa  Clara  Street  In 
the  City  of  San  Joe*  (IV-8C1-68^- 
SJt),  a  separation  structure  to  be 
constructed  and  approaches  about 
six-tenths  (0.6)  mile  in  length  to  be 
graded  and  surfaced  with  Portland 
cement  concrete  and  asphalt  OMiorete 
on  crusher  run  base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Depiurtment  of  Public  Works  has 
ascertsined  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  t>e  done  to  be  as  follows: 
Classification  Rate  per  hotir 

Skilled   Labor 
A.spha}t  plant  dryerman  or 

fireman $L40 

Asphalt  paint  mixer  operator—  L46 
Asphalt  spreading  machine 

operator L75 

Carpenter  L80 

Cement  finisher L60 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)-  L46 
Concrete  mixer  operator   (over 
one  cubic  yard    capacity   or 

paving  type) L70 

Electrician LTO 

Mechanical  tamper  auad  fin- 
isher  operator    (concrete    or 

aiiptoalt)    L70 

Motor  grader  operator L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.(X> 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.  m.  on  March  6,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
portions  of  State  Highway  In  ac- 
cordance with  the  specifications 
therefor,  to  which  special  reference 
Is  made,  as  follows: 

Alameda  County,  between  Warm 
Springs  and  Mission  San  Jose,  and 
between  Warm  Springs  and  Center- 
ville  (IV-Ala-5,69-C,A)  about  eight 
and  three-tenths  (8.3)  miles  in  length, 
shoulders  to  be  widened  with  im- 
ported borrow  and  surfaced  with 
plant-mixed  surfacing  and  penetra- 
tion   treatment. 


Highway  Improvement — Alameda  Co., 
in  Oakland  Between  Distribution 
Structures   and   Seventh   Street. 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  6,  1M6, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Monterey  County,  between  2  mllee 
south  of  Salinas  and  Salinas  (V- 
Mon-2-B),  about  one  and  nine-tenths 
(1.9)  mllee  In  length  to  be  graded, 
paved  with  asphalt  eenerete  en  ce- 
ment treated  base  and  en  existing 
surfacing,  and  plant-mixed  surfaoWig 
to  be  placed  on  the  shouldera. 

Bids  are  required  on  the  entire 
work  described  hercdn. 

In  accordance  with  the  prov1«lona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rata  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ |L40 

Asphalt  plant  mixer  operator —  L45 
Asphalt  spreading  machine 

operator .  L78 

Carpenter  1.60 

Cement  finisher LOO 

Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)_  L45 
Concrete  mixer  operator  (over 
one   cubic  yard    capacity   or 

paving  type) LTO 

Mechanical    tsimper    and    fin- 
isher   operator    (concrete    or 

asphalt) ,  LTO 

Motor  grader  operator L86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tyx>e  controls  (up  to 
amd  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard)  ___ _— _  2M 

Reinforcing  steel  wotker L80 

Roller  operator L6S 

Tractor  driver LTO 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  L4375 
Truck   driver  (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capswdty) LtlSS 

Truck    driver    (8    cubic    yards 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  6,  1946, 
at  which  time  they  will  be  publicly 
opened  emd  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Alameda  County,  in  Oakland,  be- 
tween Distribution  Structures  and 
Seventh  Street  ( I V  -  Ala  -  81  •  Oak.), 
about  one  and  four-tenths  (1.4)  miles 
In  length,  to  be  widened  with  Port- 
land cement  concrete  pavement,  and 
existing  pavement  to  be  resurfaced 
with  asphalt  concrete. 

Bids  are  required  for  the  entire 
work  described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code,  the 
Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  heur 

Asphalt  plant  dryerman  or 

fireman  -« — |L40 

Asphalt  plant  mixer  operator—  L45 

Carpenter  LT6 

Cement  finisher L60 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  leas).  L45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving   type)    LTO 

Concrete  vibrator  operator L25 

Flagrman ......  L0626 

Headerboard  man L8T6 

Jackhammer  operator L25 

Laborer L0C6 

Mechanical    tamper    and    fin- 
isher   operator    (concrete  or 

asphalt) LTO 

Motor  grader  operator L85 

Oiler,  power  shovels  or  cranes..  L40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) 2J5 

Renforclng  steel  worker LOO 

Roller  operator  • L« 

Tractor  driver  « LTO 

Truck    driver    (8    cubic    yards 


water  level  capacity  or  more)  1.62S 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity) L18T5 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)—.  LOOS 

Any  classification  omitted 
herein  not  less  than.—. L082S 

Overtime — one     and     one-half     (1H> 
times  the  above  rates. 

Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 

one-half  (1%)  times  the  above  rates. 

The  rates  of  wages,  including  over- 

'time,  holiday  or  Sunday  rates,  above 


Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  P»ubllc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Classification  Rate  per  Hour 

Asphalt  plant  dryerman 

or  fireman  ~ |1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt   spreading  machine 

operator   .. —  1.T5 

Carpenter „ r —  1.T6 

Cement  finisher — .„4— -  L80 

Concrete   mixer   operator    (one 

cubic  yard  capacity  or  less)  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity,  and 

paving  type*  1-70 

Concrete  vibrator  operator 1.25 

Flagman     , 1.0625 

Jackhammer  operator  .1 —  1.25 

Laborer     1 1.0625 

Motor   grader   operator 1.85 

Oiler  power  .siiovels  or  cranes .  140 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)..  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)    2.26 

Reinforcing  steel  worker „_  1.60 

Roller  operator  1-65 

Tractor  driver  1-70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.625 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water   level    capacity) 1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any   classific^lon   omitted 

herein  not  less  than 1.0625 

Overtime:     one    and    one-half     (IVi) 

times   the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) :    one 
and  one-half  (1"%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect, 
If  applicable  hereto,  of  executive  or- 
ders of  the  President  of  the  United 
States  and  to  any  modification  there- 
of and  to  any  and  all  lawful  orders 
of  the  President  or  any  other  author- 
ized Federal  officer  or  agency,  inso- 
far as  the  same  may  be  applicable 
to  this  contract  In  cafee  of  any  in- 
consistency, the  rates  fixed  by  any 
such  applicable  Federal  order,  wheth- 
er higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications mav  be  obtained  at  the 
office  of  the  State  Highway  Engineer 
Public  Works  Building,  Sacramento, 
California,  and  they  may  be  seen 
at  the  offices  of  the  District  Engi- 
neers at  Los  Angeles  and  San  Fran- 
cisco, at  the  office  of  the  District 
Engineer  of  the  district  in  which  the 
work  Is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 
*No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requlre- 
menU and  conditions  set  forth  under 
Section  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  Ucensed 
and  also  prequalified  as  required  by 
law.  (See  said  Proposal  Require- 
ments   and   Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

G.  T.  McCOY 

SUte  Highway  Engineer 

Dated:  February  8.  1046. 

(Feb.  8-16-22,  1946) 


HOW  MUCH  BUILDING? 

Constniction  Revival — Guide  Signs 
to  Peacetime  Expansion  and  Pros- 
perity.  A  .Market  Study  by  F.  W. 
Dodge  Corp.  New  York  18  (119  W. 
40th  St),  F.  W.  Dodge  Corp.  1945. 
11  by  8'/4  in.  32  pp. 

How  much  actual  building  will 
there  be  in  the  next  decade?  That 
is  what  everyone  connected  with 
the  building  field — and  everyone  in- 
terested in  the  national  economy — 
naturally  wants  to  know.  Esti- 
mates by  the  carload  have  appear- 
ed, some  of  them  based  soundly 
on  statistics,  others  amounting  to 
little  more  than  personal  guesses 
or  wishful  thinking.  This  market 
study  by  the  F.  W.  Dodge  Cor- 
poration ,however,  is  really  more 
than  an  estimate:  springing  from 
the  company's  own  summary  of 
work  actually  planned,  it  is  an 
analysis  of  the  building  volume 
that  can  reasonably  be  expected 
during  the  next  ten  years. 

"CJonstruction  revival  has  be- 
gun," the  study  states,  "ushering 
in  a  return  to  normal  peacetime 
competitive  market  conditions.  As 
transition  problems  are  surmount- 
ed, volume  will  snowball.'* 

What  are  these  transition  prob- 
lems? For  architects  and  engi- 
neers :  "securing .  adequate  staffs 
of  designers  and  draftsmen,  ade- 
quate information  on  materials 
and  equipment  available  for  early 
use  in  urgent  projects,  information 
on  new  products  and  services."  For 
builders  and  sub -contractors: 
"man-power,  material  supply,  price 
and  wage  adjustments,  possible 
transportation  shortages.  For  ma- 
terial and  equipment  manufactur- 
ers: "reestablishment  of  orderly 
marketing  service  to  the  field; 
sales  and  production  manpower; 
and  (for  an  important  minority) 
reconversion   of  plant  facilities. 

On  May  31,  1945,  when  the  com- 
pany's statistical  tabulation  of  V- 
day  projects  was  discontinued,  the 
Dodge  records  of  postwar  projects 
showed  a  total  of  99,638  specific 
projects  located  in  the  37  states 
east  of  the  Rocky  Mountains,  the 
estimated  cost  of  which  totaled 
$15,746,202,000.  Since  June  1  "hun- 
dreds of  millions  of  dollars  in  ad- 
ditional preliminary  and  designs- 
stage  projects  have  been  reported 
and  tabulated  on  a  new  basis  as 
currently  contemplated  work." 

The  Dodge  Corporation  disagrees 
with  the  commonly  expressed  opin- 
ion that  the  volume  of  public  work 
in  blueprint  stage  is  inadequate  to 
meet  the  needs  of  the  transition 
period.  On  the  contrary,  "unduly 
strong  pressure  to  push  public 
building  and  engineering  work  in 
the  recovery  period  would  create 
intense  competition  for  men  and 
materials  and  add  to  the  inflation 
threat."  As  for  private  building, 
it  is  reasonable  to  assume,  the 
study  states,  "that  most  private 
projects  in  the  design  stage  are 
scheduled  for  sites  already  selected 
and  either  owned  or  controlled  by 
option.  For  such  projects  bids  can 
be  taken  and  decisions  made  fairly 
quickly." 
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Atti»rn*y  It  Lsw         Notary   Pnbfif 

Bankruptcy.  Mechanics'  li«aji 

BnOders*   Contrartju 

Pioandal  Ce&t«r  Bkl«.        DO  4070 


Bid  Opening  So  hedule 
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BUILDING  PROJECTS 


ARCHITECT  AND   AUTHORITY 

The  Local  Housing  Authority  and 
the  Architect-  By  Oliver  C.  Win- 
ston. Chicago  37,  111.  (1313  E.  60tii 
St.),  Public  Administration  Serv- 
ice, 1945.    7x10  in.,  60  pp.    60c. 

Subtitled  "A  Working  Relation- 
ship in  Planning  a  Public  Housing 
Program  and  in  Designing  a  Pub- 
lic Housing  Project,"  this  booklet 
stresses  the  importance  of  coop- 
eration between  the  housing  au- 
thority and  the  architect.  Consid- 
erable emphasis  is  placed  on  the 
responsibilities  of  the  housing  au- 
thority before  the  architect  starts 
to  design  —  the  establishment  of 
basic  requirements.  Mr.  Winston 
finds  three  phases  in  this  working 
relationship:  (1)  planning  the  new 
over-all  housing  program;  (2)  pre- 
paring the  architectural  program; 
and  (3)  designing  the  project.  In 
the  first  phase  the  main  burden  of 
the  work  falls  logically  upon  the 
housing  authority,  with  the  arch- 
itect's principal  services  of  a  con- 
sulting nature.  In  the  second  phase, 
too,  the  architect's  contribution  is 
chiefly  advice  —  on  site  planning, 
dwelling  types,  community  facili- 
ties; with  the  preparation  of  cost 
estimates  and  some  technical  as- 
sistance on  the  side.  The  third 
phase,  of  course,  is  almost  wholly 
the  architect's  baliwick. 

"If  such  an  approach  to  design 
.  .  is  adopted  at  the  very  begrin- 
ning,"  Mr.  Winston  concl tides,  "it 
should  be  possible  to  avoid  the  tin- 
satisfactory  practice  of  having  to 
prune,  whittle  and  shave  project 
desigrns  Such  an  approach 

should  lead  to  a  more  purposeful 
selection  of  planning  criteria  by 
the  local  housing  authorities  and 
to  more  disciplined  use  of  desigri 
criteria  by  architects  and  engi- 
neers." • 

SHOPPING  CENTERS 

Planning  Neighborhood  Shopping 
<;:^ter8.  By  Marcel  VillaneoTa, 
A.LA.  New  York  18  (512  Fifth 
Avenne),  National  Committee  on 
Housing.  Inc.,  1945.  «ih  by  11  in. 
34  pp.  illns.   $1.00. 

Here  is  a  community  planning 
study  devoted  entirely  to  tne  prob- 
lems of  the  shopping  center — ^ita 
location,  the  number  of  stores  re- 
quired, parking  spaces,  and  so  on. 
Its  chief  value  probably  lies  in 
the  carefully  worked  out  tables  giv- 
ing area  requirements  for  stores 
of  various  tj-pes.  While  these  re- 
quirements are  purely  theoretical, 
they  serve  as  a  working  basis  for 
planning,  and  they  point  up  Mr. 
Villaneuva's  conclusion  that  "moat 
cities  and  towns  are  overbuiit  with 
old  and  unwanted  stores,  and  un- 
derbuilt with  regard  to  new  and 
desir&d  shopping  centers  planned 
for  our  modem  way  of  living." 


2-2S— 12 :00  IL     —Store 
2-25  Palixtlng  and  Repairs  (Ovvt) 
2-25—  3  :!X)  P.M.— Repairs 
2-25—  3 :00  P.M.— Bookcaeee 
2.25—  3 :00  P.M.— Metal  Supplies 
2-2fr—  2  HW  P.M— Truck  Beds 
2-23—10 :00  A.M— Boiler 
2-23— 10  :;30A.M.— Alter  BuUdlng 
2-25—  2  :«0  P.M.— Undevpasa 
2-26—  8  iM  P.M.— High  School 
2-26  Hostpitaks  (Veterans'  Admin) 
2-26— 11:00  A.M.    Gunnery    Range 
2-26—  3:O0P.M    Residence 
2-26—  3 :«)  P.M.— Service  BuUdlng 
2-2fr—  3  :O0  P.M.— Sales  Building 
2-27—  2  .OO  P.M    Painting 
2-27—  2 :00  P.M   Painting 
2-27—  2  iOO  P.M.   Painting 
2-27—  2  «0  P.M   Painting 
2-27—  2  300  P.M    Painting 
2-27—  2  00  P.M.    PalnUng 
2-27  Addition  to  School  (DIst) 
2-27—  2  rOO  P.M— Elevator 
2-27—  7  :;30  P.M— School 
2-27—  2  00  P.M.— Painting 
2-27—  1345  P.M..  Alterations 
2-27—  2300  P.M.   Boiler 
2-27— 10100  A.M.— Tear  Gas 
2-27—10  :tOO  A.M.— Ammnnltioa 
2-27—  2  300P.M.,   Celllnge 

2  300  P.M. 

2  300P.M., 

2  too  P.M., 

2  !00  P.M., 

4  too  P.M., 


5—11 
6—11 


Ventilation 
Doors 
I*mnp 
Sidewalks 
Warehouse 
8  too  P.M.— School  Building 
—  2:0SP.M..    Baaement 
1  Painting  (Govt.) 
1—  2  00  P.M.— Truck  Terminal 
00  A.M.— Power  Plant 
00  AM.— Storage  Faculties 
3  00  P.M.— Store 
3  00  P.M. — Carhouse 
3 :00  P.M— Paint  Shop 
2  00  P.M— Painting 
2 :  00  P.M.— Painting 

— Shop 
2 :00  P.M— School 
2  00  P.M— Painting 
00  P.M.— Painting 
00  P.M— School 
00  P.M.,   PalnUng 
00  A.M.— Tube  Radiation 
00  M.    School 

30  P.M.,    Flagpole  , 

00  P.M.— Cables 
30  P.M— Flagpole 
00  P.M.— School  Buildings 
00  P.M.— Store 
00  P.M. — Cottage 
00  P.M.— Plant 


2-27— 

2-27— 

2-27— 

2-27— 

2-28— 

2-»— 

8-  1 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3-6—2 

3-6—8 

3-6—2 

3-  &—n 

3-11—12 

3-12—  1 

3-13— 

3 


5— 
5— 
5— 
6— 
6— 
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15— 
1»— 


3-25— 


Palo  Alto 
San  Diego 
San  Francisco 
San  Francisco 
San  Francisoo 
San  Ftan  Cisco 
San  Joee 
San   Francisoo 
Port  Orchard,  Wash. 
San  Mateo 

Grand  Junctioo,  OokK 
Crows  Landing 
San  Rafael 
San  Francisoo 
San  Francisco 
Monrovia 
L>ynwood 
Bell 

FuUerton  » 

Maywood 
St  Anthony 
Downey 
Tacoma,  Wash. 
Shaft  er 
St.  Anthony 
San  Francisoo 
San  G«l>nel 
Berkeley 
Berkeley 
Los  Angelas 
L.oe  Angelas 
F^reston 
Fullerton 
Nap* 

Los   Angeles 
San  Mateo 
Lancaster 
Eureka.  Utah 
San  Francisoo 
Inyokem 
Baratow 
San  Francisoo 
San  Francisoo 
San  Francisoo 
Covina 
Brawley 
Pittsburg 
Sunnvslde.  Waah^ 
Reedley 
Payette,  Idaho 
El  Cenito 
Calexico 
San  Leandro 
Palm    Springs 
,  Lxvennore 
Safford,  Aria. 
Livermore 
Maricopa  County. 
Las  Vegas 
San  Francisoo 
Torrance 


2-18 
l-« 

S-U 
S-14 
»-U 
»-M 

i-if 

S-lf 
S-18 

1-28 

2-  7 
2-  7 

1-  s 
s-ia 

2-  7 

2- 
2- 
2- 
2- 
2- 


l-St 

i-at 

%-  4 
B-11 
>-U 
9-14 

1-14 

s-n 
a-u 

S-ll 
2-11 

s-u 

2-U 

t-is 

2-11 
1-2B 
2-19 
2-10 
2-l» 
2-20 
2-20 
2-20 
2-20 
2-l» 
2-10 
2-lS 
2-18 
2-U 
2-15 

a-is 

2-20 
2-  7 
2-18 
S-18 
S-lt 

%•  • 

2-lS 
2-20 
2-18 


ENGIN'EERING  PROiECTS 


2-25—  2:00  P.M.. 
2-25—  2  00  P.M, 
2-25—  2O0P.M.. 
2-25—  5  15  P.M., 


2: 

2: 


2-25—11 

2-26—  2: 

2:25— 

2-26— 

2-25— 

2-25— 

2-25— 

2-26— 


Highways 
Surfacing 
Highway   Culvert 
Grading 
00  AM — Sewers 
00  P.M — Repair  Span 
(X)  P.M. — Resurfacing 
00  P.M. — Grading 
2  :00  P.M. — Surfacing 
2  K)0  P.M.— Surfacing 
2 :00  P.M. — Surfacing 
7  30  P.M.— Water   Main 
2-26—  9 :00  A.M.— Bridge 
2-26—  9:00  AM— Grading 
2-26—  9 :00  A.M.— Grading 
2-26—  9  00  AM— Regradlng 
2-26—  9 :00  AM— Regradlng 
2-26—  —Water  System 

2-26—  2  :00  P.M.— Road 
2-26— 11 :00  A.M.,  Bridge 
2-26— 10:00  A.M— Storm  Drain 
2-26— 10 :00  AM.— Tunnel  Llnlns 
2-26—10 :00  A.M.— Highway 
2-26—  2  K)0  P.M.— Store 
2-26—  2  :00  P.M.— Store 
2-27—  2 :30  P.M.— AddiUons 
2-27—  2  :30  P.M.— Porch 
2-27—  1:30  P.M.    Clear   Site 
2-27—  5:30  P.M.— Water  Mains 
2-27—  2:00  P.M.— Highways 
2-27—  5  :30  P.M.— Water  Mains 
2-27—  2 :00  P.M.— Bridge 
-27—  21 :00  P.M.— Road 
-27—  3:00  P.M.— Sewer 
-27 —  -^Transmission 


Orange  County 

Utah  Sta-te  Hi k^  way 

Utah  State  Highway 

Lawndale 

San  Jose 

Clatsop  County,  Oregon 

Linn  County.  Oregon 

Lincoln  County,  Ortegon 

Sherman  County.  Oregon 

Umatilla  County,  Oregon 

Washington  County.  Oregon 

Central  Point,   Ore. 

Douglas  Coxinty,  Oregon 

Douglas  Coxinty,  Orefon 

Hood  River  County,  Oregon 

Morrow  County,  Oregon 

Morrow  County.   Oregon 

Grand  Coulee.  Wajh. 

California  Point 

Los  Angeles 

Los  Angeles  County 

ColorwSo-Big  Thompson  Frojec-t 

Olympia,  Wash. 

Oakland 

Berkeley 

San  Francisoo 

San  Francisco 

Napa  County 

Oakland 

Contra  Costa  County 

Contra  Costa,  Alameda  Counties 

Solano  County 


2-27—  21 :00  P.M.— Road  Carbon  County,  Utah 

2-27—  3 :00  P.M.— Sewer  Los  Angeles 

2-27 —                   -^Transmission  Line  Wibaux,  Mont 

2-27—  2l  :00  P.M.— Bridge  Emery  County,  Utah 

2-28— 10:30  A.M— Sewering  Fresno 

2-28— 10:30  A.M— Sewering  Fresno 

2-28 — 11;:OOA.M— Paving  Areas  Oceanside 

2-28—  1 :30  P.M.— Highway  Clark  County,  Nevada 

3-  1—  StOOB.M. — Street  Sacramento 

3-  1—  1.30  P.M — Highway  Nevada  State  Highway 

3-  1—  8 :00  P.M.— Sewers  Oakley 

3-  2— 11:00  AM.— School  Phoenix,  Aria. 

3-  4 —  4:00  P.M. — Sewers  Tucson,   Aria. 

3-  5— 10:00  A.M.— Earthwork  Central  Valley  Project 

3-  5— 111  :00AM— Street  Lighting  Inyokem 

3-  5 — 11:(K) AM— Roads  Inyokem 

3-  ft—  a  :00  P.M.— Highways  Monterey  County 

3-  6—  2 :00  P.M— Highways  Alameda  County 

3-  6—  2 :00  P.M— Highways  Oakland 

3-  6—10  KX)  AM— Transmission  Line  Rio  Grande  Project 

3-  6—  2 :00  P.M.— Plant  AJo,  Calif. 

3-  7—  2 :00  P.M. — ^Highways  Los  Angeles  County 

3-  5— 1(*:00A.M   Canal  Central   Valley   Project 

3-  6 —  1 :30  P.M.   Transmission  Line  Spokaae,  Wash. 

3-  6— lO  :00  AM.    Grading  Los    Angeles 

3-  6— 10:OOA.M,  Grading  Los  Angeles 

3-  6— UK)OA.M,   Clearing  Fort  Lyon.  Ook>. 

3-  6—10 :00  AM.— Highway  Clallam  County,  Wash. 

3-  7 —  2:00  P.M. — Bridges  San  Diego  County 

3-  7— la :00  A.M.— Hlarthwork  Shoshone  Project 

3-  8—  2 :00  P.M— Canal  Grass  VaUey 

3-12— 10:00  A.M.— Earthwork  Central  Valley  Project 

3-12—  3:00  P.M. — Airport  San  Francisco 

3-12— 11  K)0  A-M— Railroad  Rough  and  Ready  Liliuifl 

8-12  Kortes  Dam  (Govt.)  Missouri  B&jitn  Project 

3-13 —  1:00 P.M— River    Improvsmsnts    Los  Angele« 

3-13—  2 :30  P.M— Street  tmprovemSDts    San  Francisoo 

8-«—  2  KK)  P.M.— Freeway  Santa  Clara  County 

8-14 —  2K)0P.M     -Ontdlng  Loe  Angela*  County 

3-14—  JiKWP.M — Croesing  Los  Angelas  County 

3-15—  2  PJ4.— Steel  Towers  Central  Valley  Project 

3-18 —  1  .-OO  P.M — River    improvemSBts    Loe  Angeles 

3-20—  2:00  P.M.— Grading  Lake  County 

3-2(^  2 :00  P.M.— Steel  Central  VaUey  Project 

3-21—  2 :00  P.M— Highway  San  Bernardino 

3-29 — 10 :00  AM.— Earthwork  Central  VaUey  Project 

4-  2—  8 :00  P.M.,  Needle  Valrss  Danver.  Colo. 


2-11 

2-18 

2-13 

2-lS 

2-18 

2-18 

2*18 

2-18 

2-18 

2-18 

2-18 

2-18 

S-18 

2-18 

2-18 

2-18 

2-18 

2-20 

2-20 

2-11 

3-    i 

2-  5 

2-12 

2-14 

2-14 

2-14 

2-14 

2-  7 

E-18 

l-2t 

2-18 

1-28 

2-20 

2-19 

2-19 

2-20 

2-18 

2-19 

2-18 

2-18 

2-12 

1-81 

2-lt 

2-14 

2-12 

2-12 

2-19 

2-19 

2-  6 

2-  6 

2-  8 

2-12 

8-14 

2-  8 

2-  7 

2-  7 

2-  7 

2-lS 

2-13 

2-20 

%-  i 

%-  • 

2-10 

f.-l» 

2-2() 

1-18 
2  -18 
X-18 
2-U 
2-13 
2-12 

i-ii 

2-18 
2-18 
2-18 
2-20 
2-18 
8-U 


SUPPUES  AND  EQUIPMENT  ' 


2-22—  2  .-00  P.M— Telephone  Wire 
2-25— 10  K)0  AM— Road  OU 
2-25  Radio  Appliances  (Oort.) 
2-25—  8  H»  P.M— Gate  Valves 
2-25—  »:<»  P.M— Sweeper 
2-25—  5K)0P.M— Pipe 
2-25—  2  .^  P.M— Project 


2-25— 
2-25— 
2-25— 
2-2&— 
2-26— 
-25— 
-26— 
-25— 
-26— 


:00  P.M— Iron  Pipe 
:00  P.M— Floor  Frams 
:00  P.M.— Houses 


2 
2 
2:00  P.M — Suspension  ClampsFort  Peck,  Moot 


San  Francisoo 
Helena,  Mont- 
Denver,  Cok». 
San  Francisoo 
Stockton 
Sacramento 
Sacramento 
San  Francisoo 
Central  Valley  Pro)aet 
Denver,  Colo. 


2-18 

8-  8 


2- 
2- 
2- 
2- 


— Concrete  Mixer 

!  ^Hinges 

—Tables 
2  K)0  P.M. — Floor  Frama 

— Electrodes 
2  KM)  P.M— Mess  Kit  Equip. 


2-26- 

2-26—  2  «)  P.M.— Sheeting 

2-27—  —Steel  Locksra 

2-27—  2 :00  P.M.— Elevator 

2-27—  2  :30  P.M— Pipe 

2-28—  2  P.M.— Cai» 

3-28—  2  K)0  P.M.— Gate  Hoists 

2-28—  2  K)0  P.M— Lumber 

3-  1—  2K)0PM,    PtAUonary 
1—  2  KM)  P.M— Grinders 
1—  2:00  P.M— Telephone  Colls 
1 —  — Fire  Extinguii^ers  Panama  Canal 

1—  2:00  P.M.— Poles  (Jasper,  Wyo. 

1— 5  K)0  P.M -Gate  Valves  Sacramento 

4 —  2KX)P.M— MUk  Cans  San  Francisco 


3- 
8- 
3- 

3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 


Sacramento 
Panama  Canal 
Panaima  Canal 
Central  Valley  Project 
Panama  Canal 
8aa  Francisco 
San  Francisco 
Panama  Canal 
Central  Valley  Pfoject 
San  Francieco 
Redding 
Denver,  Cola 
Wlota.  MoDt 
San  PVandsco 
San  Francisoo 
San  Frandeoo 


2  P.M— Cars 

3:00  PM.— Water  Meters 

SKXJFM,— vSteel 

3:00  P.M, --Trollev  Cord 

3  H)0  P.M.— Fieki  Cois 

2  K)0  P.M —Auger  Bits  • 
3 :00  P.M— Matting 
2 :00  P.M.— Gasoline 


Redding 

San  Francisco 

San  Franrtaco 
San  Fran  Cisco 
San  Francisoo 
San  Francisco 
San  Francisco 
Oakland 


1-81 
2-12 
S*XS 
2-14 

2-18 
2-19 
2-18 
2-18 
8-20 
2-20 

8-ao 

3-80 
2-30 
I>U 
1-  8 

2-ao 

1-81 
2-14 
1-28 
2-12 
2-18 
2-11 
8-18 
2-l» 
2-20 
2-20 
2-20 
2-18 
1-29 
2-19 
2-19 
2-18 
2-18 
2-20 
2-20 
2-20 
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DAILY    PACIFIC    BUIf,pig» 


FOR  BETTER  BUILDING 

NEWS  OF  MATERIALS,  EQUIPMENT  AND  METHODS 


KITCHEN  UNITS 

Flexibility  and  adaptability  are 
the  goalB  of  a  new  line  of  12  steel 
steel  kitchen  units  which  can  be 
bought  separately  or  as  a  com- 
plete package,  installed  just  as  the 
hou8e\^ife  and  the  size  of  the 
kitehen  demand.  T4ie  line  includea 
five  types  of  sinks  and  sink  cab- 
inets, varying  in  width  from  42 
to  66  inches;  six  types  of  wall  cab- 
inete,  ranging  in  width  from  24 
te  66  inches;  and  one  type  of  base 
cabinet,  24  inches  wide. 

The  same  company  offers  a  new 
Shelyador  Refrigerator  featuring 
maximmB  accessibility.  Five  food 
shelves  are  on  the  inside  of  the 
refrigerator  door,  providing  stor- 
age space  for  bottles,  eggs,  fruits, 
processed  foods.  The  Crosley  Cor- 
poration, Cincinnati  25,  Ohio. 

II 
HEArtlNG 

ELECTRIC    UNIT    HEATERS 

Under  terms  of  a  license  granted 
by  the  Wesix  Electric  Heater  Co., 
San  Francisco,  the  Westinghouse 
Electric  Corp.  has  acquired  the 
right  to  use  the  basic  principles 
involved  in  the  design,  construc- 
tion and  control  of  unit  type  elec- 
tric heaters.  Models  comprising 
the  new  line  will  range  from  an 
easily  proUble  1250-watt,  110-volt 
floor  unit  to  4  kw,  220-volt  floor 
and  wall  models.  All  of  the  220-volt 
units  will  have  built-in  automatic 
thermostatic  control  The  Westing- 
house  Electric  Corp.,  Emeryville, 
Calif. 

CIRCULATOR   FAN 

Designed  to  prevent  cold  floors, 
the  new  RECO  Heat  Circulator  Fan 
blows  upwards,  the  air  traveling 
along  the  ceiling  and  down  the 
walls,  carrying  the  super-hot  air 
with  it  and  intermixing  it  with  the 
room  air,  providing  uniform  tem- 
perature throughout  the  room.  It 
is  especially  recommended  for  hard 
to  heat  rooms  and  rooms  which  are 
not  constantly  heated.  Reynolds 
Electric  Co.,  2660  W.  Congress  St., 
Chicago  12,  HI. 

S9 
PHOSPHOR  POWDER 

A  new  phosphor  powder  similar 
to  the  powder  used  in  present  fluo- 
rescent lamps  except  that  it 
changes  the  energy  wavelengths 
to  ultraviolet,  makes  possible  two 
new  types  of  lamp:  a  fluorescent 
type  sunlamp  and  a  germicidal 
lamp  for  use  with  poultry  and  an- 
imals. 

Not  yet  available,  the  F-type 
Sunlamp  will  be  made  in  20-  and 
40-watt  sires  identical  in  dimen- 
sions and  electrical  operating  char- 
acteristics to  present  fluorescent 
lamps  of  the  same  wattages.  The 
difference  is  in  the  special  ultra- 
violet-transmitting glass  which  is 
coated  inside  with  the  phosphor 
powder.  The  lamp  can  be  com- 
bined with  existing  fluorescent 
lamps  in  some  present  ofiSce,  fac- 
tory, home  or  store  fixtures. 

A  thin  coating  of  the  phosphor 
powder  on  hte  mside  of  15-  and 
30- watt  germicidal  lamps  combines 
germ-killing  with  ultraviolet  ener- 
gy. Not  recommended  for  human 
use,  the  lamps  are  now  available 
in  limited  quantities.  General  Elec- 
tric Co.,  Bridgeport,  Conn. 

11 
WALL  COVERING 

A  new  wall  covering  called  Con- 
gowall  consists  of  a  lustrous  baked 
enamel  surface  in  a  cameo-like  tile 
design  on  a  special  patented,  flex- 
ible, water-resistant  felt  backing. 
According  ^o  the  manufacturers, 
Congowa|l  will  not  warp  or  shrink, 
buckle  or  bulge,  crack  or  craze, 
chip  off  or  peel;  it  is  easily  instal- 
led over  any  firm,  smooth,  dry  sur- 
face, and  is  suitable  for  both  new 
work  and  rennxleling.  Offered  at 
present  in  five  colors — peach,  green 
black,  blue  and  white.  Congoleum- 
Naim  Inc.,  Kearny,  N.  J. 
H 


ALUMINUM  VENETIANS 

Laboratory  tests  of  an  aluminum 
slat  Venetian  blind  just  announced 
show  a  heat  reduction  of  75  per 
cent,  the  manufacturers  report. 
One  side  of  the  slat  is  polished  to 
reflect  the  heat,  and  the  other  side 
is  satin  finished  to  prevent  the 
metal  from  absorbing  heat.  Dust 
and  grease  will  not  adhere  to  the 
treated  metal.  MacArthur  Smith 
and  Associates,  184  S.  LaSalle  St., 
Chicago  3,  111. 

<i 
FARM  QUONSET 

A  new  type  Quonset  building — a 
cousin  to  the  round-roofed  Quon- 
set of  Navy  fame — ^haa  been  de- 
signed especially  for  rural  utility 
purposes  and  now  is  in  production. 

The  new,  low-cost,  packaged,  all- 
steel  building  differs  from  the  Navy 
Quonset  in  that  it  has  a  straight 
side.  Designated  the  Quonset  24, 
this  farm  building  has  an  unob- 
structed interior  suited  particular- 
ly for  garage  and  storage  of  im- 
plements, tools  and  vehicles,  or  as 
an  open-froHt  loafing  bam  for  an- 
imals. 

The  basic  unit  is  24  ft.  deep  and 
12  ft.  long.  As  may  12-ft.  exten- 
sions as  desired  can  be  added  to 
increase  length.  Sliding  doors  and 
section  panels  are  available.  Great 
hetkes  Steel  Corp.,  Stran-Steel  Di- 
vision, Penobscot  Bldg.,  Detroit  26, 
Michigan. 

S9 
HOUSEHOLD  ITEMS 
RADIOS 

Included  iVi  Westinghouse's  new 
line  of  postwar  home  radio  receiv- 
ers are  nine  sets  ranging  from  an 
ultra  -  modern  6-tube,  6  bv  6  by  9 
in.  portable  table  model  to  a  14- 
tube  radio-phonograph  combination 
set  housed  in  a  modified  Chippen- 
dale console  cabinet  and  equipped 
to  receive  standard  broadcasts, 
foreign  shortwave  broadcasts  and 
frequency  modulation  programs. 
Television  receivers  will  be  ready 
for  the  market  early  next  year. 

Fourteen  models,  ranging  from 
small  plastic  table  models  trough 
portables,  radio-phonograph  com- 
binations in  both  table  models  and 
consoles,  and  full  -  sized  console 
furniture  model  radios,  comprise 
the  new  Stewart  -  Warner  line. 
New  and  exclusive  features  of  all 
sets  include  the  radair  antenna,  a 
built-in  loop  designed  to  pick  out 
faintest  signals  but  to  repel  static 
nterference,  and  a  sigrnal  sentry, 
a  device  to  eliminate  fading  and 
to  bar  unwanted  hum  or  other 
noises.  An  automatic  record  chang- 
er, operated  with  only  one  control, 
is  incorporated  in  the  radio-phono- 
graph combinations. 
REFRIGERATORS 

Three  7-ft.  models  and  one  9-ft. 
model  are  on  the  1946  Kelvinator 
production  schedule.  Topping  the 
line  is  the  new  Moist  Master,  a 
triple  range  unit  with  special  pro- 
visions for  freezing  and  storing 
frozen  foods,  for  the  safe-keeping 
of  foods  of  high  moisture  content, 
and  for  general  storage  of  all  av- 
erage foods.  In  effect  a  combina- 
tion refrigerator  and  frozen  food 
chest,  the  new  unit  has  a  freezer 
capacity  of  approximately  9  lbs.  of 
ice  cubes,  and  more  than  35  lbs.  of 
packaged  frozen  foods.  Kelvinator 
Division,  Nash  -  Kelvinator  Corp., 
Detroit  32,  Mich. 

f§ 
NEW  BUILDINGS 
PAPER   GOODS   PLANT 

Construction  of  a  new  plant  to 
house  The  American  Paper  Goods 
Company's  midwestem  operation 
has  been  started  by  The  Austin 
Company  in  Chicago. 

The  new  building  was  especially 
designed  by  Austin  to  accommo- 
date new  high-speed  presses  and 
machinery  for  the  production  of 
ice  cream  containers,  beverage 
cups,    specialty    bags    and    other 
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WE'RE  BURNING  UP 
THE  WIRES 

...  to  speed  up  deliveries  of  the  equipment 
you  need  from  Jaeger,  Austin-Western, 
Byers,  Independent  Pneuftiatic  and  many 
other  manufacturers  of  construction 
machinery  we  represent.  Tell  us  your  needs 
and  we'll  bum  up  the  wires  for  you. 


products.  It  will  be  one-story,  with 
welded  steel  frame,  brick  exterior 
and  continuous  sash  in  side  walls 
and  monitors.  Air  conditioned  of- 
fices at  one  side  of  the  principal 
facade  will  be  balanced  by  truck 
loadine  docks  on  the  other. 
PLASTICS    LABORATORY 

Plans  for  a  new  plastics  labora- 
tory at  ite  Parlin,  N.  J.,  plant  have 
been  announced  by  Hercules  Pow- 
der Company.  The  laboratory  will 
serve  as  headquarters  for  the  com- 
pany's development  and  research 
work  on  plastics.  It  will  have  fa- 
cilities for  compounding  finished 
plastics  for  testing,  and  will  be 
set  up  in  such  a  way  that  cus- 
tomers who  buy  basic  materials 
from  the  company  can  see  new 
techniques  applicable  to  their  work 
demonstrated,  and  can  work  with 
the  laboratory  chemists  on  their 
processing  problems.  Plans  include 
several  constant  -  temperature 
rooms  in  which  plastics  qualities 
can  be  tested  under  conditions 
specified  by  customers.  Both  cold 
and  heat  tests  will  be  possible, 
with  the  temperatures  in  the  test- 
ing rooms  ranging  from  minus  70 
degrees  to  plus  180  degrees  F. 

The  building  will  be  T-3haped, 
with  the  head  of  the  T  one  story 
high  and  the  leg  two  stories  high. 
Laboratories  will  be  located  on 
both  floors.  Offices,  a  conference 
room  and  high-temperature  equip- 
ment will  be  on  the  second  floor, 
while  cold"  storage  rooms,  elec- 
trical equipment  rooms  and  a  ma- 
chine shop  will  be  on  the  first 
floor.  Walls  will  be  tile-lined,  floors 
concrete.  Air  v'^ill  be  filtered  to 
insure  freedom  from  contamination 
by  dust  and  dirt.  '  AH.  electrical 
equipment  w^ill  be  explosion-proof. 
OFFICES    ADDITION 

E.  I.  duPont  de  Nemoures  & 
Co.,  Inc.,  has  announced  plans  for 
the  construction  of  an  18-story 
third  section  to  the  Nemours 
Building  in  Wilmington,  Del.  The 
building  will  be  completely  air  con- 
ditioned. Voorhees,  Walker,  Foley 
and  Smith  are  the  architects,  with 
Frederick  A.  Godley  as  associate; 
the  contract  has  been  awarded  to 
the  Turner  Construction  Co. 
WEAVING   PLANT 

The  Lumite  Division  of  Chico- 
pee  Mfg.  Corp.  of  Georgia  has  an- 
nounced plans  for  a  new  weaving 
plant  at  Cornelia,  Ga.,  for  which 
ground  was  broken  late  in  Oc- 
tober. 

A  one-story  building  of  modern 
design,  the  plant  will  be  devoted 
exclusively  to  the  weaving  of  Lu- 
mite plastic  fabrics,  is  expected 
to  be  in  operation  early  in  1946. 
L.  W.  Robert  &  Co.,  of  Atlanta, 
are  the  engineer  -  designers:  Dan- 
iel Construction  Co.,  Greenville,  S. 
C,  the  contractor. 
§9 
STANDARDS 

LIGHT    GAGE   STEEL 

Research  which  the  Committee 
on  Building  Codes  of  American 
Iron  and  Steel  Institute  has  been 
sponsoring  since  193i)  at  Cornell 
University  has  provided  sufficient 
data  for  presentation  soon  to  the 
engineering  profession  in  a  speci- 
fication for  the  design  of  light 
gage  steel  structural  members,  it 
has  been  announced.  When  avail- 
able, the  specification  will  provide 
a  basis  upwi  which  to  design  with 
light  ga^e  sheet  and  strip  steel. 
It  will  mclude  provisions  which 
distinguish  between  the  behavior 
of  stiffened  and  unst^ffeneo  flanges 
and  their  relative  load  carrying 
capacities. 

DIMENSIONAL   COORDINATION 

The  American  Standards  Asso- 
ciation has  approved  an  American 
Standard  on  the  basis  of  which 
building  materials  and  equipment 
of  coordinated  sizes  and  dimen- 
sions will  be  made  available  to 
construction  operations,  ard  build- 
ing plans  and  details  can  be  corre- 
lated with  such  dimensions. 

The  new  standard  is  A62.1-1945, 
American  Standard  Basis  for  the 
Coordination  of  Dimousions  of 
Building  Materials  and  Equipment. 
Also  approved  is  A62.2  - 1945, 
American  Standard  Basis  for  the 
Coordination  oi  Masonry. 

Project  A62  was  organized  by 
the  A.S.A.  in  1939,  with  The  Amer- 
ican Institute  of  Architects  and 
The  Producers'  Council,  Inc.,  as 
joint  sponsors. 
RESIDENTIAL    BOILERS 

A  code  for  rating  and  testing 
oil-fired  residential  steel  boilers 
and  for  rating  commercial  boilers 
has  been  issued  by  Steel  Boiler  In- 
stitute, Inc.,  requiring  oil-fired  res- 
idential boilers  up  to  3,000  sq.  ft. 
net  rating  to  show  at  least  70  per 
cent  over-all  efficiency  by  evapora- 
tioa  test  when  operating  a:  150  per 
cent  of  net  rating. 
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Available  Now 

TARPAULINS 


10x12-ft. 
10x14-ft. 


12x14-ft. 
12x18-ft. 


15x20- ft. 
20x20-ft. 


PAINTERS'    DROPS 
Self-PrlmIng  A  Diaphragm  Pumps 

LfGHTING    PLANTS 

Roaoo  Tap  Kettle*  on  Pneu.  Tire* 

ELECTRIC  SAWS 

14S  Davie  Concrete  Mixer  —  Gas 
21S   Koehring   Cone.   Mixer— Elect. 

Standard  Machinery  Co. 

112  Market   St.,  San   Francisco 
CaU      ....      EXbrook  8845 
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FROM  OUR  SURPLUS  STOCK 

§ 

7000  #   '/gxl-in.  Band  Iron 

@  $4.80  cwt. 

§ 

45,000  %xl-%-in.  Machine  Bolts 

American  Std.    Hex.  head  with 

Heavy  C.P.  Hex.  nuts  @  $15.00 

per  case  of  800 

§ 

5   Marquette  A.C.  Arc  Welders 

275  Amps.,  220  Volts.   Like  new 

@  $150.00  each 

§ 

Frank   Ashby,  Managing   Partner 

70  Chesley  St.    -    MArket  1230 

NATIONAL  STEEL 

FABRICATORS 


COPPER  CONSTRUCTION 

Research  Solves  Problem  of 
Stress  Failures  in  Sheet  Copper 
Construction.  A  report  on  two 
years  of  research  into  the  behavior 
of  copper  installations,  wiUi  spe- 
cific recommendations  for  design 
an  construction  methods  directed 
toward  the  elimination  of  stress 
failures.  Includes  30  detail  sheets 
showing  methods  of  installation 
and  some  of  the  basic  principles 
in  the  use  of  sheet  copper.  Dia- 
grammatic drawings  of  parapet 
walls,  seam  roofing,  open  valleys 
for  slopes,  fascia  gravel  stops, 
built-in  gutters,  covers  over  ex- 
pansion joints,  etc.  96  pp.,  iUus. 
Revere  Copper  and  Brass,  Inc.,  230 
Park  Ave.,  New  York  17,  N.  Y.* 

FIBER  BOXES 

Vs-Boxes.  A  report  on  the 
weatherproof  solid  fiber  box,  in- 
cluding a  description  of  wartime 
uses  and  various  tests  used  to  in- 
sure its  quality.  16  pp.,  illus.  Con- 
tainer Testing  Laboratories,  Inc., 
45  E.  22nd  St.,  New  York,  N.  Y. 

HANGARS 

Low  Cost  Housing  for  Small 
Airplanes.  Basic  ideas  on  the  lay- 
out and  construction  of  individual 
wood  hangars  in  single  and  mul- 
tiple units,  wood  repair  shops  and 
large  commercial  hangars.  Offers 
10  reasons  why  wood  hangars  are 
thritfy.  8  pp.,  illus.  Timber  Engi- 
neering Co.,  1319  18th  St.,  N.W., 
Washington  6,  D.  C. 

HARDWARE 

Solid  Brass  and  Bronze  Hard- 
ware. A  description  of  Mount  Ver- 
non and  Monticello  and  their  solid 
brass  hardware  fixtures;  examples 
of  modern  brass  and  bronze  hard- 
ware. 16  pp.,  illus.  Copper  &  Brass 
Research  Assn.,  420  Lexington  Av- 
enue, New  York  17,  N.  Y. 

HEATING  ^ 

A  Step  Ahead  in  Hospital  Heat- 
ing (Bulletin  No.  633).  A  descrip- 
tion of  differential  heating  and  how 
it  works;  cost  analysis;  typical  in- 
stallations in  hospitals.  24  pp., 
illus.  C.  A.  Dunham  Co.,  450  East 
Ohio  St.,  Chicago  11,  111.* 

INSULATION 

Foamglas  Insulation  forTanks. 
The  method  to  be  used  in  instal- 
ling Foamglas  for  the  insulation 
of  high  temperature  tanks,  towers 
and  ducts.  Specifications  and  de- 
tails, table  of  block  sizes.  24  pp., 
illus.  Pittsburgh  Coming  Corp., 
632  Duquesne  Way,  Pittsburgh  22, 
Pa.* 

LIGHTING 

Engineered  Lighting  and  Cen- 
tral Equipment  (Catalog  No.  945). 
A  condensed  catalog,  with  photo- 
grapks  and  detail  drawings,  speci- 
fications and  engineerine  details. 
Equipment  listed  includes  stage 
lighting,  exit  and  directional  signs, 
indirect  and  built-in  lighting,  fluo- 
escent  troflPfers,  stage  switchboards. 
10  pp.,  illus.  Hub  Electric  Corp., 
2219-22  W.  Grand  Ave.,  CJhicago 
12,  lU. 

G-E  Slimline  and  Ciitline  Lamps 
Seen  in  Many  Roles.    The  use  of 

the  two  types  of  fluorescents  in 
store  design.  Diagrams  and  sketch- 
es of  store  interiors,  special  display 
units,  and  store  lighting  fixtures. 
12  pp.,  illus.  General  Electric  Co., 
Nela  Park,  Cleveland  12,  Ohio.* 

MEMORIAL  TABLETS 

Bronze  Honor  Rolls.  Descriptive 
circulars  featuring  the  Willard 
"Add-a-Name"  type  of  cast  bronze 
honor  roll  tablet.  6  pp.,  illus.  The 
Willard  Bronze  Ck).,  3608-16  Cole- 
rain  Ave.,  Cincinnati  23,  Ohio. 
PLASTICS 

Plexiglas  Design  Manual.  De- 
sign methods  for  arylic  plastics. 
Complete  with  diagrams  and  illus- 
trations  of  various   products.    66 


pp.,  illus.  Rohm  &  Haas  (k).,  Wash- 
ington Square,  Philadelphia  5,  Pa.* 
Forming  Articles  from  Extruded 
Tenite  Sheeting.  Nine  primary  op- 
erations in  the  fabrication  of  sheet 
plastic  articles,  and  the  equipment 
which  may  be  used.  Includes  sev- 
eral diagrams  of  equipment.  12  pp., 
illus.  Tennessee  Eastman  Corpora- 
tion, Kingsport,  Tenn.* 

SILICONES 

Dow  Ck>ming  Silicones,  New  En- 
gineering Materials.  Catalog  list- 
ing all  of  the  silicone  products  now 
available,  and  presenting  many  in- 
dustrial uses.  Contains  charts  and 
graphs  demonstrating  the  proper- 
ties, tables  of  physical  character- 
istics, etc.  12  pp.,  illus.  Dow  (dom- 
ing Corp.,  Midland,  Mich. 

STEEL 

In  War  ...  In  Peace,  Republic 
Enduro  Stain^ras  and  Heat-Resist- 
ing  Steels  (Adv.  430).  The  war  ap- 
plications of  Enduro  steels,  and 
suggestions  for  their  translation 
into  peacetime  terms.  32  pp.,  illus. 
Republic  Steel  Corp..  Advertising 
Division,  3100  E.  45th  Ave..  Cleve- 
land 4,  Ohio.* 

Know  your  Steel  When  You 
Build  or  Remodel.  The  uses  of 
special  -  purpose  sheet  steels  in 
building  construction,  built-in 
equipment  and  appliances.  24  pp., 
illus.  The  American  Rolling  Mill 
Co.,  1717  Armco  Ave.,  Middletown, 
Ohio.* 

STEEL  BOILERS 

SUndard  Electric -Welded  Steel 
Boilers  (Bulletin  No.  S-67,  5th  ed.) 
Full  information  including  dia- 
grams and  specifications  and  di- 
mension tables.  8  pp.,  illus.  The 
BrowneJl  Co.,  430  N.  Findlay  St., 
Dayton  1,  Ohio. 

High  Pressure  Heavy  Duty  Fire- 
box   Steel    Boilers    (Catalog    96). 

Illustrates  and  describes  with  fully 
detailed  tabulations  and  diagrrams 
three  series  of  steel  riveted  fire- 
box boilers.  20  pp.,  illus.  Ke- 
wanee  Boiler  Corp.,  Kewanee,  111.* 

TURBINES 

The  Gas  Turbine  Power  Plant 
Now  a  Reality.  History  and  fea- 
tures of  the  gas  turbine.  20  pp., 
illus.    Elliott  (3o.,  Jeannette,  Pa. 

WATER  HEATERS 

Nema  Sitandards  for  Electric 
Water  Heaters.  Practical  informa- 
tion on  performance,  rating,  test- 
ing and  manufacture  of  electric 
water  heaters.  Includes  schematic 
diagram  showing  standard  connec- 
tions and  color  coding.  8  pp.  Na- 
tional Electrical  Mfgrs.  Assn.,  155 
E.  44th  St.,  New  York  17,  N.  Y. 
25  cents. 

Test  Specifications,  Automatic 
Electric  Storage  Water  Heaters. 
Intended  to  establish  a  uniform 
testing  procedure  to  make  possible 
the  determination  of  the  perform- 
ance of  electric  storage  water 
heaters  in  terms  of  safety,  effec- 
tiveness, durability  and  conven- 
ience. 10  pp.  National  Electrical 
Mfgrs.  Assn.,  155  E.  44th  St.,  New 
York  17,  N.  Y.  50  cents. 

VENTILATION 

Put  the  Wind  to  Work.  Bulletin 
on  the  "Agitair"  air  exhauster. 
Typical  applications,  engineering 
data  selecting  the  proper  size,  lo- 
cation principles.  10  pp.,  illus.  Air 
Devices,  Inc.,  17  E.  42nd  St.,  New 
York  17,  N.  Y. 

WINDOWS 

The  Ultimate  in  Modern  Venti- 
lation and  Vision.  Descriptive  fold- 
er on  an  aluminum  package  win- 
dow unit.  Gives  specifications  and 
installation  details.  4  pp.,  illus. 
Wat  CO  Engineering,  Inc.,  2200 
Scranton  Road,  Cleveland  13.  Ohio. 

•  Other  product  information  In  Sweet's 
File,  1945. 


MASTER  GASOLINE  GENERATORS 

Portable 
L^htmg  Plants 

From 
650  Watts  to  15  KW 
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Genermtc  Yoor  Ow» 
Electricity  Right  on  Job 


AVAILABLE  STOCE 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St 


Comer  of    N  atom  a        p|,,  MArket   1651 
SAN    FRANCISCO 


60  -  Good  Late  Trucks 

1941-1942  — Va  to  6  TON 
DyMPS  — CARGOES— CHASSIS— VAH 

AND  ARMY  RECONS 

INTfRNATIONAl— DODGE— GMC— WHITE 

CHEVROLET— FORD 
Stondord— 4  Wheel— 10  Wheel  Duol  Drive 

Low  Mileage 
...PRICED  TO  SELL... 

TRUCK  WRECKING  CO.,  INC. 

]7I0  HARRISON   STREET    -    MARKET  6528 

CALL.  PHONE.  WIRE  OR  WRITE   FOR   INFORMATION 


PACE  3 


BUILDERAOS 


For  G>iistnictioii  Equipment,  Rentals,  Sales 


AIR  COMPRESSORS  AND 

AIR  TOOLS 

One-5top  rental  and  sales  service  of- 
fered by  Wemco  provides  oompiete 
lines  in  all  sizes.  Assistance  avalUblc 
as  Dart  of  this  service  means  real  sav- 
ings in  time  and  money. 

PORTABLE  OR  STATIONARY 
COMPRESSORS  AND  AIR  TOOLS 
FOR  SALE  OR  RENT.     ^ 


AUTHORIZED  DISTRIBUTORS  fOR 

Chicago  Pneumatic  Tool  Company 

I     AIR  EQUIPMENT 

WESTERN  Machinery  company 

760  FOLSOM  STREET  T«Uphoa«  EXbrook  4167  SAN  FRANCISCO 


COMET  SAWS 


V2   to  10  H.    P 


Eleetric  Table  Saws   •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQll'PMENT  (X)MFANY 

160  Tenth  Street     ^^^^  Ph.  MArket  mi 


Haven  Saw  &  Tool  Co. 

NORTHERN  CAUFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

l/jto  15  H   P. 

FOR 

wood  •  metal  •  stone 
skilsaw  portable  electric  tools 

Saws         Drills    •    Sanders 
STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  DriUs,  Screwdrivers,  Metal  Sheari 
80ICE. CRANE  &  DUR,0 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 

Large  Stock  on  Hand  for  Immediate  Delivery 

• 

SALES    •    RENTALS    •    REPAIRS 

PBISONAL  SERVICi  -^  24  HOURS  A  DAY  DURING  EMERGENCY 

SAN  FRANCISCO  OAKLAND 

1072-1076   Howard   Sitre«t  M0  Cast  14th   Street 

HEmloa  6212  eUneourf  3  742 


COMPRESSORS 

—  PUMPS  — 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRtLL    STEEL    •    GADS 

V-BELT8 
WIRE    ROPE   AND   FITTINGS 
BALL  &   ROLLER    BEARINGS 


GEORGE  M.  PHILPOTT  CO. 

BRYANT    bet    9th    and    lOtf:    STS..    S.    F. 


HE 


mlock 


Bin.DERADS   SELL   AND    RENT   CONSTRICTION    EQUIPMENT 

WHEN      COMMUNICATING      WtTH      ABOVE      ADVERTISERS 
PLEASE   MENTION    DAILY  PACIFIC   BUILDER 


I'-h-Mi*  A-ir"wirf  ^miJtmJtKdi 
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DAILY    PACIFIC     BUILDER 


THURSDAY.  FEBRUARY  21,  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«tabli»h«(j  1M0) 
l»«i«d   Every  Momino,  Exc«pt  Saturday,  Sunday  and  L»Qmi  H«IM«y« 

^^X.!!'*-9P^'^  BUrUDER  Ifl  the  pioneer  construcUon  daily  ot  thm 

ir'aclflc  Coaat.  Maintaining  a  complete  news  reporting  ■ttto« 

covering  ail  principal  building  and  eneineeruiK  proJecU; 

consolidated  January  2,  19M.  with  LArsen'a  Xdvmao* 

•    ConatrucUon  Reporta  A  Legal  Newspaper  of  g«a- 

•ral  circulaUon  aa  defined  by  the  Superior 

Court  of  San  Franclaco  County. 

^_  SUBSCRIPTION   RATES: 

13.00  om  Month;  $30  per  Year  (Payable  In  Advanoa).  8lngl«  Copy,  It* 

Bntered  aa  Second-Claas  matter  July  2a.  1907,  at  the  poet  office 
at  San  Franclaco,  California,   under  the  Act  of  March   8,  1879 


Pabllfthed  hj 
STARJC-RATH  PRirfONG  &  PUBLISHING  Oa     ^e^ 
Under  a  management  agreement  witb 
F.  W.  DODGE  CORPORATION,  Owner 

G    E.  McGAVRAN,  Editor  J.  E.  OOQERS,  Advertlaint  Managar 

465  Tentli  St,,  San  Francisco  3  Tet :  MArket  7110 


2/21/46  6 

FIRE   LOSS 

OAJCLAND,  AJameda  Co.,  Calif.— 
The  General  Interior  Consolidated 
Company's  2-8tory  building  at  1107 
24th  Street,  was  recently  damaged 
by  fire  with  loss  estimated  at  $15,000. 


2/21/46  3 

WORK    UNDER    WAY 

ADDITION 

SOLANO  COUNTY,  Calif.  West  of 
county  hospital,  The  Fairfield  Tex- 
tile Works. 

Construction  of  50xl00-ft  addition 
to  building. 

Ownei^Wilbur  &  Son,  116  New  Mont- 
gomery  St,   San   Francisco. 
The  new  room  will   house  Infam- 

mable    materials    and    is    set    away 

from   the  ooain   structure. 


BUILDING  SECTION 


2/21/46  8 

CONTRACT   AWARDED 

(  FRESNO,  Fresno  Co..  Cal.— Trew- 
hltt.  Shields  &  Fisher,  Pacific  South- 

j  west  Bldg.,  Fresno,  awarded  contract 
for  renovating  and  modernizing  the 
interior  and  exterior  of  a  two-story 
and  basement  department  store  bldg. 
at  Fulton  and  Kern  Sts.,  Fresno,  for 
E.  Gottschalk  &  Co.,  Inc.  Est.  cost, 
$400,000. 

Plans  were  prepared  by  Architect 
Albert  B.  Gardner,  Room  804,  408  S. 
Spring  St,  Los  Angeles. 


NEWS  INDEX 

For  can ven lent  reference,  news 
nepertt  In  t^lt  section  are  classi- 
fied as  follows: 


Cemmerolal   BIdgs 
fiauoatlenal   BItfg* 

Mo«pltat»     

Indiistrtal    Bidga. 
Public    Building 


1-  • 


»-1» 

11 

It-is 

14-1/ 

R«ligi«u8    Buildings 18-19 

Social,   Recreational  BIdga  29-21 

nestdentlal    Buildings 2Sk-a6 

Iraaaportation   BIdga. 27 

Miscellaneous   BIdga. 29-30 


1.8 — COMMERaAL  BLDGS. 

2/21/46  •     8 

COMPLETING   PLANS 

WAREHOUSE 

TURLOCK,  Stanislaus  Coimty,  Calif. 

Construction    of    warehouse    (200x80 

ft),  steel  trusses,  etc 
Owner — Chrlstoffersen's  Poultry,  Egg 

&  Feed  Co.,  121  S.  Broadway,  Tur- 

lode 
Architect— G.  N.  Hilbum,  1211  K  SL, 

Modesto. 


2/21/46  •     8 

BIDS  WANTED 

HAWTHORNE,  Mineral  Co.,  Nev.— 
Until  March  12,  11  A.  M..  bids  will  be 
received  by  the  office  of  the  officer  i 
In  charge  of  construction.  Naval 
Ammunition  Depot,  Hawthorne,  Nov., 
under  Spec.  17604,  NOy  13561,  for 
construction  of  six  inert  storehouses 
(each  approximately  50x200  ft),  and 
earthwork,  railroad  construction,  road 
work,  concrete  construction,  glass 
block  masonry,  iron  and  steel  work, 
roofing  and  sheet  metal  work  and 
completion  of  the  alarm  system  aa 
pertaining  directly  thereto  at  the 
Naval  Ammunition  Depot,  Haw- 
thorne, Nev. 

Plans   and   specifications   prepared 


2/21/46  7 

SUB-CONTRACTS    AWARDED 
SUPER  MARKET  Cost,  $125,000 

RICHMOND,  Contra  Costa  Co..  Calif. 
NE  comer  Andrade  and  23rd  Sts. 
Constructon  of  super  market  (Tower 
Market)  (150x150  feet)  8900  sq.  ft, 
service  grocery  store,  drug  store, 
liquor  department  fruit  and  vege- 
table dept,  butcher  shop,  paved 
pakring  area  with  capacity  for  34 
automobiles. 
Owner— Walter    Kaufman,     435    34th 

Street,  Richmond. 
Contractor — R  J.  Stemple,  5430  Mac- 

dbnald    Avenue,    Rchmond. 
Roofing — H.    Schroeder,    6757    Mound 

Street  El  Cerrlto. 
Plumbng— Tlnunons  &  Berk,  316  15th 


•2/21/46  •     § 

grading  and  drainage,  excavating,  re-    ARCHITECT    SELECTED 

inforced   concrete,   cut  stone,   marble  [  SCHOOL   BUILDING 
work,    floor   and   wall    tUe,    terrarzo,  i  BAKERSFIELD,   Kern   County,   Cal. 
linoleum,     compressed     asphalt     tile,  j      Arvln  High   School 
waterproofing,     miscellaneous     metal  .  Construction  of  high  school  bldg. 


1  LiAIiiji  Un  fILEi 


work,  metal  shelving,  laundry  chute, 
metal  window  equipment  tile  and 
built-up  roofing,  plastering,  carpen- 
try, wood  doora  and  sash,  acoustical 
treatment  Insulation,  Insect  acreena, 
painting,  glazing,  hardware,  plumb- 
ing, refrigerating  equipment  dietetic  2/21/46 
and  sterilizing  equipment  laboratory,  ARCHITECT  SELECTED 
pharmacy  and  dental  equipment  steel  ,  SCHOOL   BUILDINGS 


Owner  —  Kern  County  Union  High 
School  Dist,  Board  of  Trusteea, 
Kem   County. 

Architect — Ernest  McCoy,  1623  Ca- 
mino  Primavera,   Bakersfield. 


Tha   following    list   of    plana    anu    speciflcatlana   for    oonatructlon 

projects  are  now  available  for  Inspaetion   at  the  offloa  of  DAILY 

PACIFIC  BUILDER,  465  Tenth  Street,  San   Franeiaoa. 


Work 


Laoatlon 


Bid  Opankig  Data 


9  !  Outdoor  Gunnery  Ranga 
i  Spec.  17607,  NOy  UMS 


Crows  Landing 


3-36 


water  ta^nk  and  towerwiter  softer  j  BAKERSFIELD.   Kem   County.   CaL  j  ■^°;?°^i!^"±,^g!!KltSff- 

ing   equipment    heating   boUers   and       East  Bakersfield  High   School.         !   Gaary  Blvd.  and  Biaae  atreet 

boiler    plant    equipment,    ventilation.    Improvements     to     East     Bakersfeld  .Veterans'  AdministraUon  Hospital 

air  conditioning,  pneumatic  tube  sys-  i     High  School,  construction  of  cafe-    p-jiect  No    2451 

tem,    electrical   work,    electric   eleva-  !      teria  and   classroom   additions.  ■' 

tors,  outside  distribution  systema  and  i  Owner  —  Kem   County   Union  High 

such  other  items  as  shown  or  sped-  {      School    Dist,    Board    of    Trustees, 

fled.    Separate   bids  will   be   received       Kem   County. 

for  (I)   general  construction.  Includ-  ,  Architect— Chas.  H.  Biggar,  730  Holt- 

ing  plumbing,  heating,  ventilation,  air  i      by  Road,  Bakersfield. 

conditionlng,  electrical  work  ad  out-  !  ' 

side  distribution  systems;    (II)   elec-    2/21/46  •    10    tbair  raqui 

trie     elevators;      (III)      refrigerating    ARCHITECT    SELECTED 

equipment,  and  (IV)  steel  water  tank    JUNIOR   COLLEGE   BLDG. 

and  tower.  'BAKERSFIELD.   Kem    County,    CaL 

At  the  discretion  of  the  Admlnis-  '     Bakersfield   Junior  College, 
trator,    drawings    and    specifications    Improvements  to  Junior  college,  erec 


San  FranciBCO 


8-S6 


Grand  Junction,  Cola 


S-36 


SUB  -  BIDS  WANTED 


re  daalrtag  aua-aida  an  any  job  are  Invited  to  make  known 
itm  In  thia  oalumn.     Thar«  la  aa  oharga  for  this  aarvlea 


may  be  obtained  by  contractors  in- 
terested in  submitting  bids  upon 
application  in  writing  to  the  Con- 
struction Ser\'ice,  Veterans'  Admin- 
istration, Washington  25,  D.  C. ;  no 
deposit  required. 


tion    of    cafeteria,    student    union, 

and  admin,  and  library  building. 
Owner  —  Kem  County  Union  High 

School    Dist,    Board    of    Trustees, 

Kem   County. 
Architect— Chas.  H.  Biggar,  730  Holt- 

by  Road,  'Bakersfield. 


by    Architects    Blanchard    &    Maher,        Street   Richmond. 

369  Pine  St..  San  Francisco,  may  be  I  Electric  Wiring— Modem  Bldrs.  Sup- 

oblained  upon  application  to  the  offi-  j     ply. 

cer  in   charge  of  constmctlon,  R.   B.  |  Heating   and    Sheet   Metal   —   Yost's 

Bailey,  Lt  (C!EC),  USNR,  Naval  Am-       Heating  &  Sheet  Metal  Worlds,  Al- 


munltlon  Depot,  Hawthorne,  Nev., 
upon  deposit  of  check  or  postal 
money  order  for  $15,  payable  to  the 
Chief  of  Bureau  of  Yards  and  Docks. 


8 


2/21/46  •    6 

PREPARING   WORKING 
DRAWINGS 

STORE  ADDITION  Est  Cost,  $85,000 
SAN  FRANCISCO.  Kearny  Street 
Alterations  to  ground  floor  of  Sutter 
Hotel,    convert   4   stores,    including 
portion    of    lobby    Into   one    men's 
furnishing  store. 
Ownei*— Hirsch  &  Price,  c/o  architect 
Architect — J.  Lloyd  Conrich,  593  Mar- 
ket  St 


2/21/46  •     •     8 

CONTRACT   AWARDED 

WAREHOUSE  Cost.  Approx.  $500,000 

SAN   FRANCISCO.      7th   and   Irw-ln. 

Conetruction  of  one-  and  part  two- 
story  reinforced  concrete  and  struc 
steel   warehouse  building  (240x300). 

Owner — Standard  Oil  Co,  of  Califor- 
nia. 226  Buah  Street 

Plana  by  the  Austin  Co.,  618  Grand 
Ave,  Oakland. 

Contractor — Clinton  Constr.  Co.,  923 
Folflom  Street 


2/21/46 
CONTRACT   AWARDED 
WAREHOUSE  Est  Cost  $40,000 

PETALUMA,    Sonoma   County,  Calif 
Construction  of  farm  equipment  dis- 
play room  and  warehouse. 
Owner — A.  Tomaalnl,  c/o  architect 
Architect— J.  Lloyd  Conrich,  593  Mar- 

ket  St..  San  Francisco. 
Contractor  —  Vogensen  Construction 
Co.,  515  H  St.  Petaluma.  Calif. 


2/21/46  •     2 

CONTRACT   AWARDED 

CROWS  LANDING,  Stanislaus  Co., 
Calif.— J.  H.  Andrew  PaOntlng  Serv- 
ice, at  $18,785,  awarded  contract  by 
the  Public  Works  Department,  12th 
Naval  District,  1182  Market  St,  San 
Francisco,  Room  402,  for  painting 
the  exteriors  of  47  buildings  and  22 
enclosures  all  ready  for  u«e  at  the 
Auxiliary  Air  Station,  Crows  Land- 
ing; Sp«.  No.  1760& 

2/21/4B  •     6 

PREPARING   PRELIMINARY 
PLANS 

RESTAURANT  BUILDING 
ANTIOCH,  Contra  Coata  Co.,   Calif. 
Construction    of   restaurant   building. 
Owner— Thomas  Milan. 
Architect— Elizabeth  H.  Wltkin,  2712 
Shasta  Rd..  Berkeley. 


bany. 
Glass— W.  P.  Fuller  &  Co.,  259  Tenth 

Street,    Oakland. 
Gradng — MacDonald    Constr.    Co. 
Foundations  and  Concrete — J.  C.  Zu- 

elgle,    Richmond. 
Lumber — Smith    Lbr   Co.,    19th    Ave. 

and  Estuary,  Oakland. 
Mill   Work— El    Cerrito   Lumber   Co., 

1206  San  Pablo  Ave.,  EI  Cerrito. 
Hardware — C.  Markus  Hardware  Co. 

7th  and  Washington  Sts..  OaJtland. 
Lathing    and    Plaatering — Rochon    & 

Gerdere,  Oakland. 
Steel  Rollng  Doors — Independent  Iron 

Works,  Ltd.,  821  Pine  St.  Oakland. 


2/20/46 

WORKING     DRAWINGS  l^?V*^...^o.r*e.r     v/«-r«^r^ 

COMPLETED  I  TAX    INCREASE    VOTED 

SCHOOL  j  JUNIOR   HIGH    SCHOOL   BLDG. 

SAN   FRANCISCO.  NE.   comer  22nd  j  Cost  $350,000 

Ave.  and  Quintara  St  j 

Construction  of  school  building  to  In-  ! 

elude  eight  classrooms  and  assem 

bly  hall  to  seat  200. 


Suparatroetttre,  Shop  Bldg.  No.  411    ShlpfrttM^  mnd  Boilermaker*  Shaf^  8an 
FranotMo    Naval    Shipyard;    Bieis   open    February  21,  11    A.   M. 
Krbentraut  A  8m m Mem,  446  Sixth  St,  San  Francisco   (MArket  8S10) 
A    Fameia    BJalr,    »    Main    St..    Statn    Francisco    (YUkon    0390) 
Jaa  L  Banes  Conatr.  Ca..  #41  Rusj  BWg..  a  F.  (BXbrook  6905  ar  7054) 
Peter  Kiewtt  Sons  <».,  442  Poet  St,  San  Franclaco   (KXbrook  5736> 
Parker,  Steffens  *  Pearoe,  186  South  Park.  San  Franclaco  (EXbrook  6«3») 
Barrett  A  Hllp.  8l»  Harriaon  9L.  San  Franeiaco   (DOuglas  0700). 
Clinton  Conatr.   Co.   Wt    Felaom   St..   San   Francisco    (SUtter  8440). 
Parker,  Steffens  a  Pear««.  185  South  Park.  San  Franclaco  (KXbrook  6839) 
M.  A  K.  Corp..  200  Financial  Canter  Bldg..  San  Francisco  (EXbrook  7824) 


SAN  JOSE.  Santa  Clara  County,  CaL 
I     Willow  Glen  District 
!  Construction   of  Willow  Glen  Junior 
'     High   School. 


i  Outdoor  Qunnery    Range.    NAA8,   Crowe   Landtng;    Spao.   17907;    Bids  epon 
Fekniary  86,  11    A     M 

Krtoentraat  a  BiMBmer*    %4S   Sixia    at,   San   Francisco    (MArket  8810). 
Patrick  M.  SofarelM,  20387   Aalta  Are..  Hayward   (Hayward  806). 
Henry   Arian,   4142   Oajiry    Bhrd.,    San    Franolsco    (BAyvlew    5T9f| 


Ownei^Sunset   Jewish   Instltue.    c/o  j  OA.'nlr-San    Jose    Board    of    Educa- j  Re.ld.nca  ftor   San    Francleo.   Th.olofllo.1    Samlnary,   San    An.elma;    BM. 


architect 

Architect — J,  Lloyd  Conrich,  693  Mar- 
ket St,  San  Fiancisco. 
Construction  is  planned  inunediate- 

ly  materials  are  available. 


2/21/46  I 

PLANNED  I 

SCHOOL  BUILDING 
FOWLER,    Fresno    Co..    Calif 
not  selected. 


tion,     Ralph     R.     Fields,     Supt     of 

Schools,     Auzerais     and     Almaden  1 

Avenue,  San  Jose. 
Architect— Not  Selected. 

The  San  Jose  Unified  School  Dls- 
trct    voted    February    19    to    extend 


.pan    February  81,   8:60   P.    M. 
B.  A  R.  Coostr.  Co.  868  Market  St,  San  Franelaoo   (DOuglas  7616). 
a  J.  Amotoao  Coaatr.  Cow.  2100  Oakdale  Ara.  San  Franclaco  (Mission  1490) 
Peter  SaHtorto,  262  dsmsntlna  St.   San    Frandsoo    (OArflekl   8817). 


.the    privilege    of    increasing    oy    60 
'cents    per   $100   the    State    maximum 


Site  i  school   district  tax   rate  of   $1.85   per 
^^  $100  aasessed  valuation  for  a  period 

Co"n7tniction"*of   an   8-room   elemen-  j  of  five  yeara,  thus  launching  a  $3,- 
tary   school   building.  1 225.000  "pay-as-you-go"  building  pro- 

Owner  —  Fowler  Union  Elementary  ;  grana. 
School    Dist,    Boahl    of    Trustees, 
Fowler. 


2/21/46  6 

WORK    UNDER   WAY 

STORE 

RED  BLUFF,  Tehama  Co.,  Cal.    747 

Main   Street. 
Alterations   and   additions    to   Zuck- 

weller's  Dept    Store,    Incl.   interior 

and  exterior  work,  new  fixtures. 
Owner — Elmer  Zuckweiler,   747  Main 

Street,  Red  Bluff. 


D0N7  GET 

HOT  UNDER  THE  COLLAR 


4 


' 


2/21/46  •     •     6 

PREPARING    PLANS 

COMMERCIAL    BLDG. 

Cost,   $1,750,000 

SAN  FRANCISCX).  South  side  O'- 
Farrell  St  between  Stockton  and 
Powell  Streets. 

Construction  of  S-story  steel  and 
concrete    building. 

Owner— Kohler  &  Chaae,  Charles  H. 
Seymour,  Mgr.,  26  O'Farrell  Street 

Architect— W.  D.  J>eugh,  333  Mont- 
gomery Street. 


2/21/46 

SITE  SOUGHT 


it;  ^    jo,;  Bo'aS   if   Sdutk'^n  '  Krt^.r  Au-motlv.  .«.   ..•>   M».   O-r,   .nd    B..R^  8«   Fr«.««.: 

Bids  .pan   F.bruary  26,  8  P.  M. 
S.  J.  Amoroso  Conste.  C^o..  2100  Oakdale  Are..  San  Franclaco  (MIswon  1490) 
Erbentmut  A  Suaunere,  446  Sixth   St..   San   Francisco    (MArket  8810) 
Empire  Constr.  Co..  544  Harrtot  Street  San  Francisco  (HEmlock  8400) 
Mklstate  Conatr.  Co.,  1209  Bush   St,   San  Francisco   (ORdway  4088) 
Jacks  A  Irvine.  620  Market  St,  San  Francisco   (GArfleld  2106) 
MacDonald.  Young  A  Nelson.  127  Montgomery  St,  S.  F.    (SUtter  8896) 
Alfred  Fisher,   300   Montgomery  St.   San    Francisco    (KXbrook  6838). 

2/21/46  0 — — 

TAX    INCREASE   VOTED  'Store  BMg.,  Unlv.ralty  YMCA,  Barfcalay;   Bid.  .pen   F.b.  26,  2  P.  M. 

TECHNICAL  HIGH  SCHOOL  |     Erbentmut  A  Summers,  446  Slath  sJt,  San  Francisco   (MArket  8810) 

Cost  $300,000        Anderson    A   Hagland.   Inc.,    219— 41st   St.    Oakland    (OLympio   0108). 


Construction  of  new  school  building,  t^"""  j,^^,  ,„  ^^onmmorfRtP  400  to  500 


Ov^e^lMenlo '  Pa^.    sXo,    B^"r5; !        'f_^>  <? '"r.r^"^T,  '."^    8«r,  0.a..  B«<..H..  «,  OaMan-:   B.d.  .P~.   F.b.  «.  2,  P.   » 


O    H     Olson     Sunt     736   Harvard  '     students    to    replace    present   tech 
Men^  Park  Harvara.  ^     ^^^  ^^^^  school  to  be  taken  over 

In  addition  to  acquiring  a  site,  the 
school  district  is  arranging  an  elec 


tion    for    either    a    school    bond    or 
special  school  tax. 


by  the   State  College, 
Owner — San   Jose    Board    of    E^duca- 

tlon,     Ralph     R.     Fields,     Supt     of 

Schools,     Auzerais     and     Almaden 

Avenue,  San  Jose. 
Architect— Not  Selected 


Erbentraut  A  Svmmers.  446  Sixth  St..  San  Franelsoo   (MArket  SSUI) 
Anderson   A   Hagland.   Inc..   210— 4l8t    St,    Oakland    (OL>Tnplc   1408). 
Stolte.   Inc.,  8461  San  Leandro  Blvd..  Oakland    (TRlnldad   1064) 
Empire  Constr.  Co.,  Ltd..  344  Harriet  St.  S.   F.    (HKnUock  3400» 


2/21/46 

BOND  ELECTION 

SCHOOL  ADDITION 

SALINAS,    Monterey    County,    Calif,  j 

Fremont  School 
Construction    of    school    addition    to 

contain  eight  classrooms. 


RIahiand    Elementary    8ohe.l    DIstrtot,   Soheal    Bldg^    8haft.r;    BM.    .pan 

February  2T    7: 80   P    M 

The  San  Jose  Unified  School  Dis-  t      Q^y  gj,   Hgjj    133c  90th   St..   Bakersfield    ; Bakersfield   88695) 
tret    voted    February    19    to    extend  j     R^emann-oiusto.  40  Rkigold  Street  San  Franclaco  (MArket  S18i). 

Z    Privilege'  o^^i^i'crJlsiny^bT"^  !     ^^  ^  «*"^  ''^'''-  ^-  ^  ^"^^  ^^"^ '  »•  ^    ^^"""^  aOO»  o,  T0»4) 
t^nn^  ^di«tric?  tix*  r^S'of '^?^"'SS    Truck  Tertnlnal.  Ore.-Nev.-Callf.  Fat  Freight;   Bid.  open   Mar   1.  8  P.  M. 
|?Ji'lsi:ie^  vSuatTon  f°orl'?eri^i     Jacks  A  Irvine,  620  Market  St.   San  Francisco    (GArfieXl    noe) 


Ow^er- !SilUn[?n     Elementary   Sf  flve'^Hti;  Th^s-^  launchlnS  1  $3.-       Barrett  A  Hllp.  918  Harrison  St.  San  Francisco   <^-^J-^  ^^^^^ 
School  DUtrict,  iStoafl.  225.000  "pay-as-you-go"  building  pro-        m.  A  K.  Corp..  200  Financial  Center  BMg..  aiT    (EXbi^.^   7^1 

Architect-WlUlam  Henry  Rowe.  214  gram.  Blltwell  Oonstr.  Co.,  4746  Oaary  Blvd..  aan  Francisco    <BA>.1ew 


Architect— William  Henry  Rowe,  214 

Front  St,  San  Francisco, 

The  school  district  will  vote  March 
19  on  a  proposal  to  issue  bonds  in 
the  amount  of  $103,000  to  finance  the 
above  construction. 


9-10— EDUCATIONAL 
BUILDINGS 


EXbrook  36S7 

'*Ncccasity  is  the  mother  of  invention"  is  truer  today  than 
ever.  To  meet  u'artime  needs,  PABCO  has  created  numerous 
new  specifications  to  solve  tough  building  or  maintenance 
problems  with  a  minimum  of  restricted  materials. 

Whatever  your  problem,  our  experienced  service  rcprcscnta' 
tives  and  trained  TECHNICAL  STAFF  can  figure  out 
WHAT  TO  USE  AND  HOW.    Try  us! 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  P!\RAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     *     San   Francisco,  19 

Government  Specification 
PAINT    .     ROOHNG    -     LINOLEUM 

Camouiagc  Paint*  and  Roofing*.  Masdpavc,  Pabco  Soil-Scaled  Linoleuau 


2/21/46  •     0 

PLANS   ON    FILE 

GRAND  JUNCTION.  Colo.— A  set 
of  plans  and  copy  of  specifications 
for  the  construction  of  a  hospital 
building  and  utilities  at  Grand  Junc- 
tion. Colo.,  Project  No.  2451,  for  which 
bids  will  be  opened  February  26,  1 :30 
P.  M.,  by  the  Veterans'  Administra- 
tion. Washington  25.  D.  C.  are  now 
on  file  for  examination  at  the  office 
of  DAILY  PACIFIC  BUILDER.  466 
Tenth  St,  San  Franclaco. 

This  project  consist  of  one  main 
building  No.  1  (oontainlng  approxi- 
mately 1.640.000  cu.  ft.),  one  man- 
ager's quarters  building  No.  2  (con- 
taining approximately  32.600  cu.  ft), 
one  officers'  duplex  quarters  buiW- 
Ing  No.  3  (containing  approximately 
58.500  cu.  ft),  one  officers'  duplex 
quarters  building  No.  4  (containing 
approximately  58.600  cu.  ft),  one 
nurses'  quarters  building  No.  5  (con- 
taining approximately  200.000  cu.  ft), 
one  attendants'  quarters  building  No. 
6  (containing  approximately  85,000  cu. 
ft),  one  storehouse  building  No.  7 
(containing  approximately  47.000  cu. 
ft),  one  station  garage  building  No.  8 
(containing  approximately  54.000  cu. 
ft.),  one  boiler  house  building  No.  9 
(containing  approximately  76,<X)0  cu. 
ft),  one  concrete  chimney  No.  10  (ap- 
proximately 150  ft  high),  one  steel 
watar  tank  and  tower  No.  11  (capa- 
city of  tank,  approximately  25,000 
cu.  ft.),  one  laundry  building  No.  13 
(containing  approximately  88,000  cu. 
ft),  one  incinerator  No.  14.  etc 

The  work  will  include  roads,  walks. 


11 — HOSPITALS 

2/21/46 
PLANNED 
HEALTH    CENTER 


Blltwell  Oonstr.  Co..  4746  Oaary  Blvd..  Skn  Francisco    (BAyrlew   5#47) 
H.  E.  Rahlman.  251  Kearny  St.   San  Francisco   (DOuglas   8023). 
Clinton  Constr.  Co..  923  Folsom  St.  San  Francisco  (SUtter  3440>. 


11 

2/21/46 

BOND  ELECTION  JHEALTH    CENTER        Cost    $600,000  1 

SAN  GABRIEL,   Los   Angeles  Co., !  SAN    FRANCISCO.     Sutter   St   near 
Calif.— Voters    of    the    city    of    San  |     Mt.   Zion  Hospital. 


Shell  Chemilaal  Shop  and  Sterage  IWg     Shell  Point;   Btd*  open   Maroh  0 
Howes  A  Whltaker,  626  Russ  Bldg  .   San  Franclaco   (GArfleld   BT») 


Gabriel  will  vote  March  22  on  a  pro 
posal  to  Issue  bonds  In  the  amount 
of  $450,000  to  finance  Improvements 
and  new  buildings  for  the  San  Ga- 
briel School  District,  AJlen  Keim. 
superintendent,  301  S.  San  Gabriel 
Ave.,  San  Gabriel. 

The  following  buildings  have  been 
proposed : 


Construction  of  new  Maimonldes 
Health    Center. 

Owner — Federation  of  Jewish  Char- 
ities. Ben  P.  Llllienthal,  Charman. 
1600  Scott  Street 

Architect— Not   Selected. 


Don    Mill   Sporti    Store,    Sacramento: 
M.  J.  Ktag,   Inc..  2ai   Franklin   St 


Bids   opan    February    21. 

San   Franelaoo    (UNderhlll   820%) 


Esoalatar  and   Elevator  Additions,  Lincoln   BWg.,  867  Market   Street,   San 
Franelsoo;   Bids  open  March  5,  8:00  P.  M. 
Dinwiddle  Constr.  Co..  210  Crocker  Bldg.,  San  Francisco   (EXhrook  8016) 


i  Laurel    School,    Sajn    Mateo;    Bids   open    February    2S,    8    P.    M. 

B.  A  R.  Constr.  Co.,  238  Market  St..  San   Francisco   (DOuglaa  TilQ). 


II   Theatre  Bldg.,  Guernevllle;    Bids  open   March  6,  12  Neon. 

j      A  J.  Hopper  Co.,  243  Langton  St.  San  Francisco   (MArket  7070). 

Wilson   School— 4   classroom   units,  |  HOSPITAL  ^  „    „ 

cafeteria,' auditorium  and  klndergar- •  Approx.  Cost  $150,000  to  $176,000    Schools,  Castro  and  Alvarado  Sts.,  Richmond;    Bids  open   Maroh  0,  •  P.  ♦«• 


2/21/46 

TO  ASK  BIDS 


ten.  yard  paving  and  fencing  'WILLOWS,  Glenn   County,  Calif  , 

Washington   School — Modernization  '  Construction  of  two-story  and  base-  i 
of   15  classrooms,  construction   of  a  !     ment  reinforced  concrete  and  brick 
knidergarten.    home    economics    and       hospital  to  contain  wards,  operating 


Jaa.  I.  Bamee  Constr.  Co..  941  Russ  Bldg.,  S.  F.   (EXbrook  0006  or  7064) 


cafeteria  building. 
McKinley  School— Four  classrooma. 


rooms,  kitchen,  dining  room,  nurses' 
quarters,  etc. 


cafeteria    building,   modernization    of  i  Owner — County  of  Glenn.  Courthouse, 


four  existing  classrooms,  yard  paving 
and  fencing. 

Lincoln  School  —  Two  classrooms, 
kindergarten  and  fencing. 

Roosevelt  School— Cafeteria. 

Kistner.  Curtis  A  Wright,  Archi- 
tects' Bldg.,  816  W.  5th  St,  Los  An 


Willows. 
Architect  —  Otto     Delchmann,     1026 

Market  St..  San  Francisco. 

Plans   will   be   completed   and  bids 
asked  within  two  months. 


U 


, 2/21/46 
geles,  are  architects  for  the  district ,  CONTRACT  AWARDED 

i      SAN  FRANCISCO.— C.  E.  Wait  at 

„,„,,.-  I  b'$3630,   awarded   contract   by   the   De- 

BOND   ELECTION  1  partment  of  PubUc  Works.  Room  282 


t  w  w  I  H  jA  t#'  T  %#  11  •> 


See  OS  regarding:  Improvement  District  Joba.  We  handit 
collections;  buv  Wnrrtints  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  (JArfield  8000. 

HANNAFORD    &    TALBOT 
619  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


PHOENIX.  Ariz. —  The  voters  of 
School  District  No.  14  of  Maricopa 
County,  Arizona,  will  hold  an  elec- 
tion March  23  to  vote  on  the  proposi- 
tion of  Issuing  and  selling  bonds  in 
the    amount    of    $105,000,    whlcl^     if 


City  Hall,  under  Job  No.  404  for  new 
toilet  room  In  the  clinic  patients' 
department  2nd  floor.  Ward  A  main 
building,  Laguna  Honda  Home. 


2/21/46 


approved,  would  be  used  to  finance  :  ^qj,^^   UNDER  WAY 
the  construction  of  buildings  and  im- 
provements in  the  district 


11 


MEDICAL  ARTS  BUILDING 

Estimated  Cost  $50,000 

RENO.  Washoe  County,  Nev.  Chest- 
nut and  Fifth  Sts. 

Construction     of     two-story     medical 
arts  building. 

Owner— Dr.  R  P.   Rheuben.  Medico- 
Dental    Bldg..   Roao.   Nov.,   head  of 


2/21/46  0 

BOND    ELECTION 

PHOSNDC,  Ariz.  — Voters  of  the 
Phoenix  Elementary  School  Dlstriot 
No.  1  of  Maricopa  County,  Arizona, 
will  hold  an  elecUon  March  0  to  vote  ,     ^y^^^^Kte  ownership. 

on    the   porpositlon    of    Isfutog    and  Urchttect-Archltectural    Plan    Serv 
selling  bonds  In  the  amount  of  $1/50,-  j     j^^   g^^  ^  g^  g^^    j^^     ^^ 
000,    which,    if    approved,    would    be  j  contractor-Johnson.  Drake  A  Piper. 

used   to    finance   new   buildings   and       -         -         -       -   -  *^  - 

improvemnets  in  the  district 


MacDONALD,  YOUNG  &  NELSON 
General  Contractors 

!^>c|dafisng  in  Industrial  and  Commerda]  Bmldinfo 


GRAEME  K.  MacDONALD 

DALLAS  YOUN(; 

a  EDWARD  NELSON 


127  MONTGOMERY  STREET 
SAN    FRANCISCO.   CALIF, 
PHONF.— SUTTER   829€ 


SEIVICI 


INXc&RiT  f 


DEPENDABIUTY 


THE 
BROOKMAN 

COMPANY 


Daoters  }s 


FLOOR  COVERINGS 
ACOUSTICAL  ^MATERIALS 
BUILDING  MATERIALS 


Coli  J.  A..   MANCINI,  Owii«r 
or   WHLiAM   O'CONNOR 

Tempof&r)/   Locotiios 

55  MAIN  STREET.  SAN   FRANCISCO, 
Telephone  YUkon  0717 


Inc..  1736  Franklin  St,  Oakland  12. 
Calif. 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND    MATERIALS 


FOR  SALE 


WE    HAVE 

MATERIALS   FOR   SPEEDY   DELIVERY   OF 

PIPE  KAILINQS 
STEEL   STAIkS 
WINDOW  GUARDS 

im  .<Pl.  St/  Imp  lb  K  w 

LIGHT  STEEL   fRAMiNQ 

MATEmAL  RACKS 

AND   miSCELLANiOUS   !RON 

Fraak    Ail»bf,    Moueginj    forfser 
70   Ciieiley   St.     •     MArk»f   1230 

NATIONAL  STEEL   FABRICATORS 

iformeHf  NafioBol  Ornamemfal  (ron  &  frosze  Co. I 


A    new    ORGANIZATION    of   experienced    MEN      | 


NEW  A  RECONDmONED 
DIMENSION   LUMBER 

TIMBERS,  wallboardH,  plana  Mag, 
pipe,  millwork,  and  other  building 
materia'*.  SALE  PRICES.  Large 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING   CO. 
29m  Third  St.      -       VAlcncia  4S77  i 

j 

FOR  RENT  ! 

LirMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS, 
TRUCKS.  Ca.ll  Mac,  Pacific  Carriers. 
Oakland.    KE  4-1651. 


I  WANTED 

I     WORK     FOR     D     8     TRACTORS. 

!  CARRYALLS  and  TERRA  COBRAS. 

Phone  Stockton  66639.  tf 


V          \  H     »*«    1 

WJ 

•  '-^^|W| 

^kL 

CONECO 

PRODUCTS 

i           f  1,11 

C.  p.  Concrete  Eqoipniatf 

COMPANY 

FORM  CLAMPS       SNAP  TIEt  -  •CREMO 

SUPPORTS    ■■    COLUMN   CLA.MI>« 

SHORES  ■  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC     HAMMERS    -    ELECTRIC 

DRILLS    •    CURING    COMPOUND 

MULTIPLEX  SAWS  ■  EXPANSION  JOINT 

CONCRETE    ViBAATORA 

1385  W.  IGlii  St»  Odkknd^  Cdtf. 
TEmplebtf  1408 

2*-H0UR  PHONE  SERVICE 


1^ 


THURSDAY,.  FEBRUARY  21,  1946 


DAILY     PACIFIC     BUILDER 


PAGE  5 


ADVANCE  CONSTRUCTION  REPORTS 


f 


26 


12-13-~IKDUSTR1AL 

Bi:  11.  DINGS 

2/21/48  •     12 

CONTRACT   AWARDED 

PLANT  ADDITION        Coat,  flOO.OOO 

MERCED.   Calif. 

Construction  of  reinforced  concrete 
Ice  cream  factory  and  Ice  storage 
addition,  cork  Insulated,  Including 
offices,  cold  storage  room,  shop  and 
truck  storage. 

Owner — Merced   Dairy    Co.,    768    16th 

Architect— O.  N.  HUbum,  1211  K  St, 

Modesto. 
Contractor — Paul    D.    McCombs,    648 

19th  St.,  Merced. 


2/21/46 

The     following    contractors     have   work,  carpentry  and  joinery,  glazing.    TO  START  WORK 
taken  out  plans :  I  hardware  and  field  painting.  ,  HOMES  Est  Cost,  $8500  each 

H.   H.  Larsen  Co..  61  South  Park.  I     Specification    No.   17507   and   other   CONCORD,  Contra  Costa  Co.,  Calit 
San  Francisco.  bidding  Information  may  be  obtained       Leeper  Tract  Cowell  Rd. 

McDonald,    Young    &    Nelson.    127  ,  on  application  to  Public  Works  De-    Construction     of      eight     2-bedroom 
Montgomery  St,  San  Francisco.  i  partment,   Design    Section,   8th   floor,  |     homes  with  floor  area  of   lOOO  sq, 

Dinwiddle    Construction    Co.,    Inc. '  Whltcomb  Hotel,  San  Francisco.   De-  I     ft,  for  veterans  (70-75x150) 


210  Crocker  Bldg.,  San  Francisco. 


14-17 — PUBLIC  BLDGS. 


posit  of  check  or  postal  money  or-   Owner  and  Builder — George  Zucker 


12 


2/21/46 

BIDS  OPENED 

INDUSTRIAL  BUILDING 

SAN  FRANCISCO.  Tennessee  near 
20th  St 

Construction  of  one-story  and  mez- 
zanine, steel  frame  Industrial  build- 
ing. 

Owner— American  Meter  Co,  471  11th 
St 

Architect— John  H.  Devltt,  680  Market 
St 

Low  Bidder— Fred  W.  Schell,  666  Mis- 
sion St,  1152,234. 
Complete  bids  were: 
Fred     W.     Schell,     San     Francisco, 

$152,234;  210  days  completion. 
E.  S.  McKittrick  Co.,  Oakland,  |155,- 

404. 

Erbentraut  &  Summers,  San  Fran- 
cisco,  $166,900;   300  days   completion. 


15 


der  for  $10,  payable  to  Chief  of  Bu 
reau  of  Yards  &  Docks.  Is  requred 
as  security  for  safe  return  of  each 
set  of  bidding  data. 

Following   contractors   have  taken 
out  plans: 

Erbentraut  &   Summers,   446  Sixth 


2/21/46 

TO  PREPARE  PLANS 

SANTA  PAULA  Ventura  Co.,  Calif. 
— Architects  Allen  &  Lutzl,  6112  Wil-    St.,   San   Francisco 
shire  Blvd.,   Los  Angeles,   have   been        Underground  Constr.  Co.,  807  75th 
commissioned    to    prepare    plans    for   A-ve.,    Oakland. 

the  construction   of  a  new  city  hall       Chas.  E.  Wait,  666  Mission  St,  Sian 
and    auditorium    building    in     Santa   Francisco. 

Paula  for  the  city   of   Santa  Paula.       Patrick  N.  Sofarelll,  Anltah,  Hay- 
Bonds  In  the  sum  of  approximately  ward. 

$400,000   will    be    voted    In    April    to       Johnson,    Drake    and     Piper,     1736 
finance   the  project.  *  j  Franklin    St,   Oakland. 

.  !     Henry  Arian,  4142  Geary  Blvd.,  San 

2/21/46  14  1  Francisco. 

PLANNED  '     J-    Henry    Harris,    2657    Ninth    St. 

AUDITORIUM  Est  Cost  $25,000   Berkeley. 

ALTA,   Placer  Co.,  Calif.    Alta  Post  ; 

of  American  Legion  building.  {2/21/46 

Construction    of    auditorium    on    iota  j  PLANNED 

just  south  of  the  American  Legion  '     ALTADENA, 

building. 


man.    Route   1.    Box   283,    Concord, 
Calif. 


Engineering  Section 


20 


2/21/46 

BID    OPENING    POSTPONED 

SAN  FRANCISCO.— Until  March  4. 
11  A  M.  (bid  opening  date  postponed 
from  February  21),  bids  will  be  re- 
ceived by  the  Public  Works  Office. 
Room  2110  Administration  Bldg..  San 
Francisco  Naval  Shipyard,  San  Fran- 
cisco, under  Spec.  No.  17099  for  the 
construction  of  the  superstructure  for 
the  completion  of  a  two-atory  shop 
building.  No.  411,  shipfltters*  and 
bollermakers'  shop,  and  miscellaneous 
small  structures  which  shall  be  used 
tor  Industrial  shop  purposes,  and 
which  Includes  asbestos  siding,  roof- 
ing, wood  block  and  other  flooring, 
earthwork,  paving,  track  work,  piling, 
metal  windows  and  doors,  tile  work, 
plastering,  tanks,  sprinklers,  eleva- 
tors,   concrete    floor   coverings,    ven 


Los     Angeles     Co.. 
Calif. — Architect  Breo  Freeman,  28  S. 
Owner— Alta  Post   of  American   Le-  ;  Fair  Oaks  Ave.,  Pasadena,  has  pre- 
gion,  Alta.  ■  pared   sketches    for    construction    of 

la  new  clubhouse  on  E.  Foothill  Blvd., 

2/21/46  •     15    at  Lake  Ave.,  Atladena,  to  be  known 

BIDS  WANTED  as    the    FVed    E.    Nelson    Memorial 

SAN  RAFAEL,  Marin  Co.,  Calif.—  Building,  for  the  Altadena  Post  No. 
Until  February  25,  10  A  M.,  bids  will  470,  American  Legion ;  cost,  $100,000. 
be    received    by    the    Marin    County  • 

Board  of  Supervisors,  Geo.  S.  Jones.    2/21/46  •    21 

county   clerk.    Courthouse.    San    Ra-    PLANS  BEING  FIGURED— BIDS 


NEWS  INDEX 


/ 


For  convenient  reference,  nevus 
reports  In  this  section  are  clari- 
fied at  follows: 

Water  Supply  and  Sewage 

Disposal    Plants 31-32 

Bridges    _ - 33 

Dams,  Reservoirs  and 

Dredging   ..._ 

Docits,  Piers  A  Harbor* — 
Parks,  Airports  and 

Playgrounds    

Railroads.  Subways  and 

Tunnels   

Eleotric  Lighting  and 

Transmission    Lines 

8«wers   

Streets  and    Highwaya 

Gas,  Water  and  OU   Pipe 

Line* 


34 


36 


37 


38 
40 

41 


February  15  for  the  construction  of 
200  miles  of  single  phase,  7200-volt 
distribution  line,  located  In  Adams 
and  Franklin  counties. 

The  bids  submitted  were: 

Agutter  Electric  Co.,  Seattle,  $181,- 
500. 

Electric  Smith,  Spokane,  $182,435. 

Power  City  Electric  Co.,  Spokane, 
$184,832. 

James  C.  Roberts,  Spokane,  $198,715. 


SEWERS  AND  WATER  LINES,  TRACY 

TRACY,   San   Joaquin  Co.,  Calif.—  (10)  540  Un.  ft  4-lXL  ca«t  IWB 


2/21/46 

BIDS  OPENED 


88 


A  E.  Downer.  306  E  Weber  Street 
Stockton,  at  $8914.56  submlttM  low 
bid  and  awarded  contract  by  the 
office  of  the  dty  clerk,  Chariee  B. 
De  Freltas.  City  Hall.  Tracy,  for  the 
construction  of  8-ln.  and  10-ln.  vitri- 
fied clay  lateral  and  Intereeptlng 
sewers,  and  water  distribution  lines 
consisting  of  4-in.,  6-in.  and  8-ln.  cast 
iron  pipe  with  valves,  valve  boxes, 
hydrants  and  the  neceeaary  fittings 


SACRAMENTO,     Calif.— The     Bu- _       _ 

l^-    °1  Reclamation,  Custom  Jlouse^.  i  ^^ J"  ^^^  f^j^^i   testing   and 'stertllza 
^.._  ,      ,    ..^     «...     ,,    ^_^^  of  the  llnea 


12lfael.    for    performing    the    following    OPEN   MARCH  6,  12  NOON 
I  work :  THEATER 


33— BRIDGES 


83 


(1^  waterproofing  of  the  Portico  col-    GUERNEVILLE,  Sonoma  Co.,  Calif.  12/21/46 
umn    bases,    seams    In    slab    and    Construction    of    reinforced    concrete ;  NOTICE 
brick  work  under  steps;  :     and  masonry  theater  building.  LOS  ANGELES  COUNTY,  Calif.— 

(2)  reflnlshlng   cell   under   west   end   Owner— Withheld.  ^^^ ;  Representative    of    the    Bridge    De- 
of  Portico;                                              .Architect  —  Vincent     G.    Raney, 

(3)  reflnlshlng     men's     toUet     xinder !     Post  St.,  San  Francisco. 
east  end  of  Portico ;  |     A  J.  Hopper  Co..  243  Langton  St. 

(4.t  adjustments    to    heating    system  '  San  Francisco   (MArket  7070)   Is  fig 


233  partment  of  the  State  Division  of 
Highways  will  accompany  prospec- 
tive bidders  over  the  proposed  proj- 
ect  in    Los   Angeles   County,   in   the 


and    the    Installation    of    a    ven-    urlng  plans  and   desires  sub-bids   on    cities  of  Los  Angeles  and  Long  Beach 


tllatln^  system   in   identification   all  portions  of  the  work, 
office. 
Specifications  obtainable  from  the  ^/21/46 
above  office 
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PLANS  COMPLETED 
I  CHURCH  Cost.  $25,000 

lOAKDALE,  Stanislaus  County,  Calif. 
14   Construction  of  church  building. 

Owner— First  Church   of  Christ  Sci- 
entists. 


2/21/46 

CONTRACT   AWARDED 
LONG    BEACH.    Los   Angeles    Co 

Calif.— Kint  &  Douglas  ConstrucUon   Architect— G.  N.  HUbum,  1211  K  St, 
tUation    and    utilities,  all   within   the  I  Co.,  Inc.,  1365  W.  Pacific  Coast  High-       Modesto. 

Naval  Shipyard,  San  Francisco.  j  way.   Long   Beach,  has  the  contract  

Plans    and    specifications    may    be  •  and  desires   Immediate  sub-bids   for  2/21/46 
obtained  from  the  above  office  upon    the    construction    of  a   midget    race-    PLANS  COMPLETED  ,«rnAn 

deposit  of  $130,  check  or  postal  money    track    to   be    located    on    Carson    St    CHURCH  Cost  ♦25,000 

order    payable    to   the   Chief    of   the    near  Avalon  Blvd.,  near  Long  Beach,   OAKDALE,  Stanislaus  County,  Calif 
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Bureau  of  Yards  and  Docks 

A3  previously  reported,  the  follow- 
ing contractors  have  been  furnished 
with  plans: 

James  I.  Barnes  Construction  Co., 
941  Russ  Bldg..  San  Francisco. 

Barrett  &.  Hilp,  918  Harrison  St, 
San  Francisco. 

A  Famell  Blair,  9  Main  St.,  San 
Francisco. 

Clinton  Construction  Co.,  923  Fol- 
som  St.,  San  Francisco. 

Erbentraut  &  Summers,  446  Sixth 
St..  San  Francisco. 

Peter  Klewit  Sons'  Co.,  442  Post 
St..  San  Francisco 


for  Associated  Enterprises,  309  Heart-  Construction  of  church  building, 

well  Bldg.,  Long  Beach.   The  project  Owner — Church  of  Christ 

.Includes  a  structural  steel  and  con-  Architect — G.  N.  HUbum,  1211  K  St, 

crete  stadium  with  a  seating  capacity  i      Modesto. 

of  16,000  persons;  one  mile  of  barbed  

wire  outer  fence  and  chain-link  pro-  2/21/46                                                        19 

tectlve  fence,  parking  area  contain-  PREPARING  PRELIMINARY 

ing  1,033,000  square  feet  and  mlscel-  PLANS                                            .,/vvnnA 

laneous  structures.  The  track  will  be  CHURCH                             Cost,  $100,000 

0.25  mile  in  length.  Sub-bids  are  re-  MERCED,  Merced  County,  Calif. 


quested  on  grading  and  paving,  con 
Crete    work,    reinforcing    and    struc-  , 
tural  steel  conatmction.  lathing,  plas- 
ter, mill,  electric,  plumbing,  painting, 
roofing    and   sheet    metal    work    and 
materials.    Plans    were    prepared    by  I 


Construction  of  church  building. 
Owner— First  Baptist  Church. 
Architect— G.  N.  HUbum,  1211  K  St, 
Modesto. 


road  VII  -  L.A  -  60  -  L.A,G,L.Bch  for 
whch  bids  are  to  be  received  in  Los 
Angeles  on  March  14. 

Said  representative  will  meet  pros- 
pective bidders  at  east  end  of  Tex- 
aco plant  at  the  Domlnguez  Channel 
bridge  on  State  Street  on  Tuesday, 
March  5,  at  11  A.  M. 

2/21/46  83 

NOTICE 

SANTA  CLARA  COUNTY,  Cal.— 
Representative  of  the  Bridge  De- 
partment of  the  State  Division  of 
Highways  will  accompany  prospec- 
tive bidders  over  the  proposed  proj- 
ect n  Santa  Clara  County,  In  the 
city  of  San  Jose,  rV-SCl-68,2-SJs 
for  which  bids  are  to  be  received 
In  Sacramento  on  March  13. 

Said  representative  will  meet  pros- 
pective bidders  at  Sanfa  Clara  and 
30th  Sts.,  San  Jose,  on  Tuesday, 
March  5,  at  2:00  P.  M. 

Prospective  bidders  are  urged  to 
cooperate  with  the  District  Office 
and  arrange  to  make  their  field  In- 
spection on  the  above  date. 


M.  &  KL  Corp.,  200  Financial  Center    Harold  E.  Ketchum,  consulting  engl-  orcinCMTIAl 

Bldg.,  San  Francisco.  neer      2360     American     Ave..     Long    Z^-ZO— KrolLIIUN  1  lAl- 

Parker,  Steffens  &  Pearce,  135  So.  |  Beach.  !  BUILDINGS 

Park.   San   Francisco.  i  ■  i^      . 

Guy    F.   Atkinson   Co..    Orange   and  1 2/21/46                                                     *     1''    2/20/46 
RaUroad  Aves.,  South  San  Francisco.    planNED  ^ i WORKING   DRAWINGS 
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Denver,  Colo.,  received  bids  Feb.  15 
for  furnishing  susi>ension  clamps, 
f.o.b.  shipping  point  or  MarysvUle, 
Calif.,  for  the  following  OroviUe-Sac- 
ramento  230-kv.  transmission  Une; 
Invitation  No.  D-32-265-A : 

The  bids  wUl  be  submitted  aa  fol- 
lows: 

(1)  2400  suspension  clamps  for  795,- 
000  circular  mill  aluminum  con- 
ductor, steel  reinforced,  with  ar- 
mor rods  having  an  outside  diam- 
eter over  the  armor  rods  of  2.04- 
inch  ; 

(2)  200   suspension    clamps    for   600.- 
000   circular   mil.   General    Cable 
Corp.    type    HH,    hollow    copper  1 
conductor   having  an   outside  di- 
ameter of  1. 10-ln.  The  clamp  body  1 
shall  be  not  less  than  16  Inches  | 
in  length ; 

(3)  2200  suspension  clamps  for  500.- 
000  circular  mil.  General  Cable 
Corp.  type  HH,  hollow  copper 
conductor,  having  an  outside  di- 
ameter of  1. 10-ln.  The  clamp  shall 
not  be  less  than  11  Inches  in 
length; 

(4)  2400  same  as  item  3.  except  for 
expanded  type  of  copper  conduc- 
tor having  an  outside  diameter  of 
1.10-ln. 

The  bids  were: 

Ohio  Brass  Co.,  Mansfield.  Ohio, 
f.o.b.  destination,  (1)  $3.51,  (2)  $64.40, 
(3)  $5.40,  (4)  $3,015;  net 

General  Electric  Supply  Corp.,  Paul 
Douden  Co.,  Porcelain  Products,  Inc., 
Lapp  Insulator  Co.,  Jeffrey -DeWltt 
Insulator  Corp.,  Locke  Insulator 
Corp.,  Hendrie  &  Bolthoff  Mfg.  & 
Supply  Co.,  submitted  the  following  1 
Identical  bids:  (1)  $3,915,  (4)  $3,015.  j 
I 


Plans  by  Consulting  Engineer  John 
S.  Bates,  3134  Eton  Ava.  Berkeley. 
The  woric  Involves: 

(1)  630    Un.    ft    10-ln.  vltrlflea   pipe 
sewer ; 

(2)  940    lln.    ft    8-ln-   vitrified    pipe 
sewer ; 

(3)  two  manholee;  j 

(4)  two  lamp  poles;  ' 

(5)  32  8x6  vitrified  wye  branchea; 

(6)  one  10-in.  stub;  1 

(7)  two  8-ln.  stubs;  I 

(8)  1225  Un.  ft  8-ln.  cast  Iron  water 
line ; 

(9)  972  Un.  ft  6-in.  cast  Iron  water 
line;  1 


line; 

(11)  two  8x8xex6-ln.  cast  iron 

(12)  two  Sx8x4x4-in.  cast  iron 
(IS)  two  6x6x6- in.  caat  iron  t« 

(14)  two  4x4x6- In.  caat  iron 

(15)  three  8-in.  gate  valvee; 

(16)  six  6- In.  gate  valvee; 

(17)  two  4-ln.  gate  ▼»!▼••: 

(18)  four  fire  hydrants; 

(19)  11  cast  Iron  valve  boxei. 
Total    bids   foUow: 

(A)  A  E.  Downer,  Stockton,  $8914.55. 

(B)  Combs  Bros.,   San  Leandro,   $8,- 
989  85. 

(C)  Edwin   J.   Tobln.   Beriteley.    $9,- 
369.50. 

(D)  A  J.   Peters  &  Son,   San  Jose, 
$9729.87. 

(E)  McGulre  &  Hester,  Oakland.  »- 
994.06. 

(Fl    Close   &  Lewis,    Hayward,    $1<K- 
163.20. 

(G)    Underground   Constr.   Co..    Oak- 
land, $10,324. 

(H)    Freethy-Fogelberg,    El    Cerrito, 
$11,744.45. 

(I»    Steve    P.    Rados.    Los    Angeles, 
$14,115.50. 
Unit   prices  follow: 


»1 


(A)       (B) 


(C)l       (D) 


(E) 


(F)" 


(G)       (H) 


(1) $1.25    $1.60    $1.90    $1121.40    $165    $1323.00    $175    $2.15 


(2) 1.15       1.40  1.60 

(3) 130.00  175.00  1.30 

(4) 20.00     50.00  30.00 

(5) 1.20      3.75  2.00 

(6) 3.00      7.50  8.00 

(7) 3.00      5.00  2.50 

(8) 2.65      2.35  2.50 

(9) 1.96      1.80  2.00 

(10) 1.50      1.50  1.40 

(11) 30.00     42.50  40.00 

(12) 30.00    40.00  38.00 

(13) — .  25.00     30.00  23.00 

(14) „  25.00     30.00  24.00 

(15) 72.00    55.00  60.00 

(16) _...  52.00     40.00  40.00 

(17)._ 36.00    30.00  27.00 

(18)..- 130.00  125.00  120.00 

(19) -  17.00     10.00  10.00 

*  Only  total  bids  submitted. 


1372.40  1.45 

260.00  110.00 

52.00  15.00 

80.00  2.50 

2.50  1.50 

4.00  1.25 

3074.75  2.75 

1092.52  2.15 

810.00  1.75 

104.40  47.00 

104.40  43.00 

70.00  34.00 

104.00  37.00 

255.60  75.00 

371.40  80.00 

84.00  42.00 

602.00  125.00 

163.90  13.00 


1410.00       1.42 

250.00  218.00 

40.00     80.00 

112  00 

5.00 

8.00 


5.00 

4.00 

3.00 

3920.00      2.66 

1201.20      2.10 

756.00       1.60 

52.00     58.00 

45.00     52.00 

33.00     37.00 

33.00     39.00 

135.00     83.00 

192.00    57.00 

40.00     40.00 

520.00  160.00  150.00 

88.00     14.00     10.00 


1.75 
1.20 
25.00 
L50 
1.00 
1.00 
3.56 
2.60 
1.85 
42.00 
37.00 
26.00 
27.00 
75.00 
50.00 
35.00 


(I) 

18.90 

2.10 

175.00 

S0.00 

2.S0 

laoo 

10.00 
S.SO 
2.75 
1.S6 

80.00 

aaoo 

70.00 

saoo 

125.00 
96.00 
60.00 

140.00 
22.00 


39— HEWERS 


34 — DaMS,  reservoirs  & 
DREDGING 


(Continued  on  Page  Seven) 


2/21/46  12 

CONTRACT   AWARDED 
INDUSTRIAL  BUILDING 

Estimated  Cost  $12,000 
SAN  FRANCISCO.  Mission  St 


Construction   of   2-3tory   wood  fraJQoe  1  Architect — Not  selected 


JUVENILE  DETENTION  HOME     ^j  COMPLETED 

WASHOE-  COUNTY,  Nevada.  East  of   BUNGALOW  Bet  Cost,  $7000 

county  hospital.  SAN  LEANDRO,  Alameda  Co.,  Calif. 

Construction  of  14-room  JuvenUe  de-    Construction  of  5-room  bungalow,  1 

tentlon  home.  bath,   wood   shake   roof,  hardwood 

Owner — County  of   Washoe.   Nevada.  |     floors,  wall  furnace,  etc. 


35—      DOCKS,  PIERS  & 
HARBORS 


39 


2/21/46 

CONTRACT   AWARDED 

ALAMEDA,  Alameda  Co.,  Calif.— 
Sam  Hunter,  7701  San  Leandro  Blvd.. 
Oakland,  at  $4162  awarded  contract 
by  the  Alameda  Cityi  Council,  City 
Clerk's  Office,  City  Hall,  for  con- 
struction of  a  storm  sewer  on  west 
side  of  Everett  St  from  Blanding 
Avenue  to  the  estuary. 


RIP  RAP  and  CRUSHED  ROi  li 

WHOLESALE  ONLY 

I 

Superior  Rock  CompaQ? 

248  McAdam  St.,  Oakland  11,  Calif.  Olympic  1636 


Owner— Withheld. 


SS 


2/21/46 

BIDS  WANTED 

SAN  FRANCISCO.— Until  March  6. 
2:30  P.  M.,  bids  will  be  received  by 


industrial  building,  tar  and  gravel  I     ^    special    committee    has    recom-    ^^pchltect— J.  Uoyd  Conrich.  593  Mar- |  the    DeF«.rtment    of    Public    Wortts, 


roof,  stucco  front 

Owner — A.  Wllmes,  c/o  architect  _  

Architect— J.  Uoyd  Conrich,  593  Mar-  jabove~ project 

ket  St  i 

Contractor— H.    Hlghfleld,    6147   Mis 

slon   St. 


mended  to  the  Washoe  County  Plan- 
ning Commission  construction  of  the 


ket  St,  San  Francisco. 


I 
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2/21/46 

BIDS  OPENED 
SAN  FRANCISCO. —  Western  As 


i  2/21/46 

iWORKING  DRAWINGS 
COMPLETED 


Room  282  City  Hall,  under  Spec  20,- 
{054    for    access    opening    In   deck   of 
221  Pier  No.  38. 

Specifications  obtainable  from  the 
office  of  City  Engineer  Ralph  Wads- 


Est  Cost  $50,000  I  worth.  City  Hall,  upon  deposit  of  $10. 
1075    California 


RESTAURANT 

SAN     FRANCISCO  

„ ,  _  Street  I  — — — ^-^— ^— ~— — ~~-^~— ^■^— — ~^~~' 

2/21/46  •     «  ;  bestos  Co.,  675  Townsend  St.  at  $943.    ^.ddition   of    restaurant  to   Hunting-  |  36 PARKS,   AIRPORTS  & 

BIDS  WANTED  submitted  low  bid  February  20  to  the       ton  Hotel,  class  A  construcUon.  j 

ALAMEDA.   Alameda  Cd,  Calif .—    Department  of  Public  Works.  Room   owner— Eugene  Fritz,   c/o  architect  1 

Until   March   5.  8:05  P.  M.    bids  wlU  j  253    city    Hall,     for    installation     of    Xrchitect-J.  Lloyd  Conrich,  593  Mar-  ^;$77T7 
be  received  by  the  City  of  Alameda,  I  ^jjoustical    tile    In    office    of    Bureau    ■«^'="'^*=^'-    ->  >  12/21/46 

City   Clerk.    City    Hall,    for    furnish-  |  ^^  BuUdlng  Inspection,  Job  No.   499. 

L.  D.  Reeder  Co.,  at  $999.  submitted 


PLAYGROUNDS 


ket  Street 


Ing  lighting  standards  _  _    

Specifications  obtainable  from  the  j  ^^^  other  bid. 
above  office. 
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2/21/4«  12 

TO    START    CONSTRUCTION 
REMODEL  PLANT  Cost,  $35,000 

EMERYVILLE,   Alameda   Co.,   Calif. 

3535   Peralta  Street 
Remodel     present     structures;     erect 

new  steel  and   concrete  bldg.,  etc. 
Owner— Acme   Co.,    3635   Peralta    St. 

Emeryville. 
Plans  by  W.  C.  Grant  Engineer  and 

Designer,  3535  Peralta  St,  Emer>- 

vllle. 


2/21/46 
BID  OPENED 
SAN  FRANCISCO.— State  Sign  Co 


36 
I  BIDS  OPENED 

ST.  GEORGE,  Utah.— W.  W.  Clyds 
24 !  &  Co.,  N.  Mahi  St,  SpringvlUe,  Utah, 
i  submitted  the  low  bids  on  all  sched- 
ules to  the  Civil  Aeronautics  Admin 


2/21/46 

PREPARING  WORKING 

55oT^i''^*?4  r!n«f  Mnooo'l3tration,  1500  4th  St,  Santa  Monica, 

RESIDENCE  Cost  $30,000   p^bruary  18  at  (1)   Sched.  1.  Alt  A 


(2)  Sched.  1,  Alt  B,  no  bid; 


.,^,  ^  ..^.,^^^^^.     o SAN  FRANCISCO.  Marina  Blvd.          >sio«iiM« 

308  7th  St.  at  $42.50,  submUted  only  construction  of  3-story  and  basement   *^f°'^.                  ...     ^     siaooor.     (A) 

bid   February  20   to   the  Department  residence   (10  rooms),  2  bathrooms  ,  '^1^  ,     Alt'  D    no  bid  TsT  SchS 

of  Public  Works.  Room  282  City  Hall.  ^nd  steam  heating  system.                   !  f^?f  •  ^'  ^^\^^:  "°  |;^^^^\>   Jj"^ 

for  sign   lettering  In  the  Bureau  of  owner-H.  G.  Donner,  c;o  architect  1 1:  .-^^hJ^'  ?°  ^'L'lul^'   tt    .V,^  ^Sf; 
Engineering. 


2/21/46  •     39 

BIDS   WANTED 

SAN  FRANCISCO.— UntU  March  6, 
2:30  P.  M.,  bids  will  be  received, by 
the  Department  of  Public  Works. 
Room  282  City  Hall,  under  Spec  20,- 
067  for  replacement  of  the  48th  Ava 
sewer  from  Balboa  St  to  CabrUlo  St 

The  work  Involves: 

(1)  669   Un.    ft    12-in.    vitrified    clay 
pipe  sewer; 

(2)  46  each  12x6-ln.  Y  branches; 

(3)  4  each  manhole  frames  and  cov- 

(4)  35  tons  asphaltlc  concrete  wear- 
ing surface; 

(5)  lump  sum,   traffic   routing  work. 
Specifications  obtainable  from  the 

office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of  $10. 


2/21/46  •    W 

CONTRACT  AWARDED 

SAN  FRANCISCO.— M.  &  K  Corp.. 
200  Financial  Center  Bldg.,  at  $796,- 
989.65   on    Propositions   BC   and    AD, 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282  City  Hall,  i 
for  construction   of    Scott   St    sewer ! 
system.     Sections    BC    and    AD,    on  ; 
17th.     Church.     14th,     Sanchez     and  | 
Stelner  Sts.,  between  Treat  Ave.  and  j 
Waller  St. 


2/21/46  •     39 

BIDS   WANTED 

GLENDALE.  Los  Angeles  Co.,  { 
Calif.— Until  March  5,  10  A.  Ml,  bids 
will  be  received  by  the  Glendale  City  ] 
Council,  City  Hall,  Glendale,  for  the  : 
improving  by  grading,  paving  and  the  1 
Installation  of  sewers  and  appurte-  ! 
nant  work  In  Dana  and  portions  of 
Thompson  Ave.  and  Flower  St.  Glen 
dale. 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NGN  ABSORBENT 

CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

Ssii  FrftnciMO 


666  Harriton  St. 


DO  5583 


r 


CyUiERSTOR  &  6REEN  LIMBER  eO. 

Wboletak  and  JobluBf  Yar«li 

LUMBER  -  TIMBI:ERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Sar.  FrencUoo  ,  Oakland 

1600  ARMY  STREET        I  8601    LIVINGSTON   iTflEBT 

ATwater  1300  KEIlog  4-H 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SDCTH  ST.,  Berkeley  2, 


CaM. 


Uwner-«    i.    i^onnex.    c  u   »x.x.^^^^  ^^^^     „     ^i^^2S    for 

;  Architect— J.  Lloyd  Conrich.  693  Mar-  C'.'.,^.  of  imo 


ket  St 


2/21/46  •     •     16 

BIDS   OPENED  t 

BERKELEY,  Alameda  Co..  Calif.—  :  2/21/46 


26 


12 


2/21/46 

PLANNED 

LUMBER    MILL 

WILLIT3.  Mendocino  Co.,  Calif.  Be- 
tween Redwood  Highway  and  the 
ralroad  right-of-way  bet  the  high 
school  groiinda  and  the  Slmonson 
ranch. 

Construction  of  a  re-manufacturing 
mill  at  east  end  of  the  property 
adjoining  the  railroad,  and  Instal- 
lation of  a  new  sawdust  burner. 

Owner— W.  H.  Casteel  Lumber  Com- 
pany. WUUta. 

2/21/46  i^ 

PLANNED 

GOLD     MILL 

YREKA,  Siskiyou  Co.,  Calif.  West 
slope  of  Yreka  Mtn.  bet  Green 
Horn   Summit  and  Scott  Valley. 

Construction  of  mill  and  several  oth- 
er buildings  at  Cherry  Creek  gold 

mine  „   ^ 

Owner— Loren  G.  Sevema,  718  Spring 

St..  Santa  Rosa. 

2/21/46  •     •         " 

PREPARING     PLANS  .,.„«„„ 

FACTORY   ANNEX        Cost,   »150,000 
OAKLAND,  Alameda  Co..  CaL    42nd 

and    Linden    Streets. 
Constructon    of   annex   to   pamt   and 

varnish  factory. 
Owner— Walter  N.    Boysen   Co.,  42nd 

and  Linden  Streets,  Oakland. 
Architects— Reynolds  &  Chamberlain 

3833   Piedmont  Ave.,  Oakland   11. 

2/21/46  ^ 

SUB-CONTRACTS  AWARDED 

DISPLAY  BUILDING 

WOODLAND,  Yolo  County,  Calif. 

Construction  of  concrete  equipment 
displavlng  building  (7000  square 
feet  In  area),  with  wooden  roof. 

Owner— Weaver  Tractor  Co.,  Emeet 
W.  Hull,  Browns  Corner.  Woodland. 

Contractor— Charles  Unger,  2426  7tlx 
Ave..  Sacramento. 

Electric  Wiring— Manuel  Joseph.  lO/u 
J  St,  Sacramento.  ,,._.,„ 

Glass— American  Fuel  &  Materials 
Co.  2701  Stockton  Blvd.,  Sacra- 
mento. _ 

Mill  Work— Sierra  Mill  &  Lumber  Co., 
201  V  St,  Sacramento. 

2/21/46 

PROSPECTIVE   BIDDERS 

STORE  ADDITIONS 

SAN  FRANCISCO.  Lincoln  Building, 

867  Market  St 
Escalator   and   elevator  addition*  to 

store  building. 
Owner— Hale    Broa,   867    Market    St 
Architect— WUllam    G.    Merchant    57 

Post  St 

As  previously  reported,  Wda  will  be 
opened  March  5,  3  P.  M. 


construction  of  Improvements  at  the 
intermediate  landing  field  at  St 
George,  Utah ;  Proposal  6-46-129. 

The  total  bids  were: 

(A)  W.  W.  Clyde  &  Co.,  (1)  |126,- 
965,  (2)  no  bid.  (3)  1102,925,  (4)  no 
bid.     (5)     no    bid,     (6)     $143,339,     (7) 


Following  submitted  bids  to  the  City  WORKING  DRAWINGS 

of    Berkeley,    City   Clerk,    City    Hall.  COMPLETED 

Berkeley,    for    furnishing    all    labor.  RESIDENCES 

materials,   equipment   transportation  sAN    FRANCISCO.   Mlraloma   PaJ*- 1  ^*)^r*„,„.^    mnstructlon     Pueblo 

and    services    for    (1)    painting    fire  Construction    of    three   residences    (5    ^  (B)     Bf own    Constnictlon.    Pueblo^^ 

rooms  each),  composition  roof,  cen-    ^°;°'  ,<^>    *^.^,2;i%3  ^(5.  IVS lS>      6 
tral  heating  system,  oak  floors,  tile    5117,203,   (4)   ^Wf^   (5)  $162,130,   (6) 
baths  i  $159,290,   (7)  no  bid 


house  engine  No.  4.  located  at  1450 
Shattuck  Ave.,  and  (2)  for  painting 
offices  of  assessor  and  treasurer  at 
Public  Works  Department  Building: 

R  W.  Reade  &  Co.,  Berkeley,  (1) 
94U:    (2)   (2036. 

V.  Orme  Co.,  Berkeley,  (1)  |745Ji0; 

C2)    IZIOO. 


Owner-V.  Rasmussen.  c/o  architect  I     (C)    Utah    Construaion    Co.    aUt 
Archltect-J.  Lloyd  Conrich,  593  Mar-  1  Lak?„q»iy..  <}l  l\V/.®^c   t!T  llfS^' 


ket  St 


(3)   $150,776,   (4)  $139,416.   (5)   $301,754, 
1(6)    $213,112,    (7)   $7432. 
OA I      (D)   A-  O.  Thorn  &  Son  Construe 
itlon  Co..  SpringvlUe,  Utah,   (1)   $206, 
!  070.  (2)  $^,(y70,  (3)  $177,320,  (4)  $177, 


.     .  2/21/46 

Pacific  Painting  &  Decorating  Ca,    PREPARING   PRELIMINARY 
Oakland,    (1)    $485;    (2)    $1200.  PLANS 

Allied  Painters  &  Decorators,  Oak-    RESIDENCES  ,  .  __ 

land,  (1)  $722;   (2)  $1826.  |     Estimated  Cost,  $10,000-$12,000  each    »4 194.25.  ^^^o^neerine  AConstruc- 

Fred    T.    Judd    Co.,    Berkeley.    (1)    SAN  RAFAEL,  Marin  County,  Calif.  i/E)  Wicks  EnglneertngiCoM^^ 

$981;   (2)  $2135.  .Construction  of  12  residences  (6  and   l^J^^J^'^'  ^^^  *»"*y  °°  ^^^'  ^"^^  ^'  * 


320!     (5)     $267,435.     (6)     $267,435,     (7) 


H.    L.    Painter    Co.,    Berkeley,    (1)  ;     g  rooms) 
$733;    (2)    $2366.  !  Owner— Withheld. 

A.  C.  Sullberg,  Berkeley,   (1)  $535;    Archltect-J.  Lloyd  Conrich,  593  Mar- 
(2)  $1490.  !     ket  St,  San  Francisco. 

Lester  Schaef  er,  Berkeley,  (1)  $576  |  

(2)   $1195.  2/21/46  2« 

H.  Wessels,  Berkeley,  (1)  $640;   (2)    PRELIMINARY  SKETCHES 
$2605.  i  RESIDENCE       Est  Cost  $6000-$7000 


$6888. 


38— ELECTRIC  LIUHTlNCi 
TRANSM1.SS10N  LINES 
EQUIPMENT 


REDWOOD    CITY,    San    Mateo    Co.  ;  e^fo's^oPENED 

\^&I1I 


88 


18.19 RELIGIOUS  BLDGS.  '  Consti^ctlon    of    4 -room    week  -  end   ^,,^^^^^'52   e^  Seneca.   Seattle, 

RUlLDiNGS  '     ^'O"^®-  shake  roof,  central  heating  y^g^^^i    at  $181,500,  submitted  the  low 

^^^^^       v*«j j     gygtem.  oak  floors.  ,  ^j^    ^^    ^^^    ^g^    recommended    for 

2/21/46  riij   Owner— Miss    Mulvaney,    c/o    archl- .^^^^j^  ^j^  contract  by  the  Big  Bend 

oDCDAoi Kir;  PLANS  *®<=*-  Electric  Cooperative,  Ritxvlll©.  Wash.. 

MORTuli??  "^  cost  160.000   Archltect-J.  Lloyd  Conrich.  593  Mar-    ^'^'^^  <^-P* 

SAN   JOSE.    Santa  Clara  Co..   Calif.       k®^  a^-  _______ 

Southeast    comer    2nd    and    R««i   2/21/45  24 

Co®*ftructlon    of    frame    and    stucco    P«fPJ"'NG   PRELIMINARY 

mortuary  on  a  120-ft  square  slta        P^;!l%,^pE 
Owner-Raucadore    &    Alameda,    730   RESIDENCE 
S.  Second   St.   San   Jose. 


2/21/46  39  , 

BIDS  WANTED  „  , 

SAN  FRANCISCO.— Until  March  6,  | 
2  -30  P.  M..  bids  wUl  be  received  by  ] 
the  Department  of  Public  Works,  j 
Room  282  City  Hall,  under  Spec.  20,-  t 
068  for  construction  of  the  Hamp-  : 
shire  St.  sewer,  25th  St  to  Army  St  i 
(Potrero  Ave.  sewer). 

The  work  Involves: 

(1)  55  lln.  ft  2-ft  6-ln.  x  3-ft  ^-in. 
reinforced  concrete  sew^er  with 
brick  Invert; 

(2)  860  lln.  ft  2-ft  6-ln.  x  3-ft  9-ln. 
reinforced  concrete  sewer  with- 
out brick  invert; 

(3)  60  Un.  ft  15-ln.  vitrified  day 
pipe  sewer; 

(4)  44  lln.  ft  24-ln.  vitrified  clay 
pipe  sewer  encased  in  concrete; 

(5)  120  lln.  ft  10-ln.  vitrified  clay 
pipe  culvert; 

(6)  1  each  catch  basin  trap; 

(7)  4  each  catchbaslns; 

(8)  5    each    manholes    on    concrete , 
sewer  *  ! 

(9)  2  each   manholes  on  brick  and  ; 
vitrified  clay  pipe  sewer;  ' 

(10)  472   Un.   ft    8-ln.    vitrified    clay 
pipe  subdralns; 

(11)  439  Un.   ft   10-in-   vitrified  clay 
pipe  subdralns; 

(12)  94  tons  rock  fiU ; 

(13)  lump  sum,  traffic  routing  work. 
Specifications  obtainable  from   the 

office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of  $10. 


(Continued  on  Page  Eight) 


1 


CONTRACTORS— Save  Money  and  Time 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         [        8Utt«r  $361  SAN   FRANCISCO 

iLeROY    SERVICE 


PREPARED   BY 


J 


Cement  Gun  Construction  Company 


as 


GUNTTE,  SA?»^D-BI  ASTING,  CONCRETE  CinTING 
CONTRACT  or  RENTALS 

Phone :  GRrfield  7663     -    24  CaMI omim  St.,  San  Frandsoo 


NATIONAL  EXPANSION  JOINT  CoT] 

FIBER   BOARD-    FELT-SIDED    ASPHALT   AND 
REDWOOD   EXPANSION   J  Ci  I  N  T   FILLERS  | 

lyj  ST  MIBVTOB 
MARVEL-KOTi> —Concrete  Curing  CompoODd 

SEALZ — Expansion  Joint  Scaling  Compound 

ComplieB  Wilb 

FedermI  Speofioitionft  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.     UNderluU  7172    San  Fr*na»co  3,  Calif. 


j: 


RETAINING  WALLS,  ETC.,  LOS  ANGELE5 


20-21 — SOCL\L  AND 
RECREATIONAL  BLDGS. 


20 


LOS   ANGELES,   CaUf.— Aa  prevl- 
$15,000  i  oualy  reported.  Contracting  Etoglneers 
SAN  FPIANCISCO.  Southeast  comer  ;  cq    2310^^  W   Vernon  Ave.,  Lob  An- 
ASh?eJt-H?g'"gin^*^  1So\  84  S.  l-t !     Beaumont  and  I^ne  Mountain  Ter-        ^^,  at  $127.6X2    '^T^^Z-^^ 
o*     o  I    Trt-ir  "^*-  'to   the   State   Division    of   High^-ays. 

St.,  »an  JOB©.  Construction  of  6-rooni.  2  baths,  tar   q  t.  McCoy,  state  highway  engineer, 

and  gravel  roof,  gas-fired  warm  air  j  state  Bldg., '  Los   Angeles,    for    con- 
fumace,  hardwood  floors.  istruction   of  two   overhead   croMlngs 

Owner— Martin  Donlg.  c/o  architect  ■  an<j    retaining   walls  on    Santa   Ana 
Architect-^.  Lloyd  Conrich,  593  Mar-  ,  Parkway     over     BanKma     Paricway 
ket  St  Ramp  4   in   Los  Angeles. 

•  i     Work  involves: 

2/21/46  22    (1)  5^100  c-y.  rdwy.  excav.; 

WORKING   DRAWINGS  (2)  1300  c.y.  struc  excav.; 

(8)  3.100  cy.  struc.  backfiU; 
;  (4)  2,260  cy.  Class  A  Portland  cement 

-^  ^  I         concrete: 

12th  Naval  District  1182  Market  St,  |  gAN  FRANCISCO.  98  Market  St  (S)  ©42  l.f.  concrete  railing; 

San    Francisco,    Room    402.    for   out-  ,  Alterations    to    restaurant    Involving    (g)  300,000  lbs.  furnish  bar  reinf.  steel 

door    gunnerj-    range    at    the    Naval:      t^.Q  restrooms  and  2  dining  rooms,'  (7)  300,000   lbs.   place  do; 


2/21/46  „„^„o 

PROSPECTIVE     BIDDERS 

CROWS  LANDING,  Stanislaus  Co. 
Calif.— As   previously   reported,   until    prepared 
February  26,   11   A.   M..   bids   will   be   RESTAURANT 
received  by  the  PubUc  Works  Dept. ,  Estimated  Cost  $4000-$5000 


(8)  1,300  Iba  misc  iron  and  steel; 

(9)  315  l.f.  rubber  water  stop; 

(10)  electrical  equipment; 

(11)  misc  items  of  work. 
The  total  bids  were: 

(A)  Contracting  Engineers    CO.,   Jjom 
Angeles,  $127,632. 

(B)  Oberg  Bros.,  Los  Angeles,  $128,- 
767. 

(C)  J.  E.  Haddock,  Ltd.,  Los  Angeles, 
$133,101.30. 

(D)  Nonnan   L    Fadel,   Los   Angeles, 
$138,084. 

(E)  Griffith  Co.,  Los  Angeles,  $142,- 
721.50. 

(F)  Spencer     Webb,      Los      Angeles, 
$149,685. 

(G)  Peter  J.   Kiewit    Sons   Co.,    Loe 
Angeles,  $155,138.20. 

The  unit  bids  were: 


The  ACME  SWING  SAW 


Auxilary  Air  Station,  Crows  Landing.       kitchen 

The  work  involves  construction  of    Owner — John  Harris,  c/o  architect 
three  wood   frame   towers   with   en-  :  Architect-nJ.  Lloyd  Conrich,  893  Mar- 
closed    house    on    top.    one    approxi-       j^et  St 

mately  48  ft.  high  and  17  ft  square  |  , 

at  base,  and  the  other  two  each  ap-    2/21/46  22 

proximately    25   feet   high    and   8   ft    pLANS  COMPLETED 

square    at    base;     paving    of     firing    mOTFL  Cost  $80,000 

platforms   and   walks,   and   construe-    NEWMAN,  Stanislaus  County,  Clallf. 

tion  of  bullet  stop,  all  with  the  nee-    construction  of  motel  building. 

eflsar\'    earthwork,    paving,    concrete   Owner— Carl  Auerso. 

construction,  miscellaneous  steel  and    Architect— G.  N.  Hilbum,  1211  K  St, 

iron  work,  roofing  and  sheet  metal       Modesto. 


(8).. 

(9) 

(10) 

(11) 1000.00 


(B) 

1.00 

1.50 

.50 

40.00 

3.50 
.04 
.02 
.30 

2.00 


(C) 
.70 

1.85 

1.65 
38.00 

3J5 
Ml 
.082 
.20 

1.60 


7000.00    10,00000 
1500.00      2346.00 


(D) 
i       1.25 
1.50 
1.50 
38.00 
7.00 
.045 
.025 
.30 
3.00 
9900.00 
2500.00 


(E) 

$       1.50 

2.20 

2.25 

39.00 

5.00 

.048 

.024 

.25 

2.10 

9000.00 

2300.00 


(P) 

$      1.25 

2.00 

1.50 

44.50 

5.00 

.06 

.08 

.60 

2.00 

8000.00 

2000.00 


(G) 
$       LOO 

3.00 

2.60 

44.66 

9.00 

.06 

.02 

.20 

2.40 

8000.00 

1300.00 


Self  Starting  Portable  Contractors  Saw 

Manufactured  by  The  Acme  Saw  and  Grinding  Works 
%4  BRYANT  8T.,  SAN  FKANOSCO  —  Phone  HEmiock  2M4 
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DAILY     PACIFIC     B  U  It-  D  E  R 


THURSDAY.  FEBRUARY  II.  1944 


PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING    ARCHITECTS 


SAN    FRANCISCO   COUNTY 

AARON.  GUSTAVH,  6«2  19th  At* 
ABRAHAMS,  HARRY  W^  6iS  EucUd 

A vena a 

AMANDOe,  F.  FKJEDKRIC,  414  Dew- 
ey Boulevmrd. 

AMBROSE,  Wm.  O,  281  Kearny  8t 

AI'PLBGAHTH,  O.  A_,  285  Montgom- 
ery  SfreeC 
APPIJCTON,  A^  M  Port  Street 
HYMAN  A  APPUETON.  68  Poet  St 
AUSTIN,  ELI2LABErrH  M..  1162  FU- 
bert  Street 

BAKEWBLU  JOHN,  Jr.,  261  Kearny 

Htreemt... 

BAKEWBLL  Sc  WKJLHJC,  351  Kearny. 
BANGfl,  m.  OBOFFREY    805  Market 

Strati,, 

BAJROYwrro,  anuno  u,  68  Sutter 

street. 
BARSS.  FREDERICK  B..  268  Market 

Street. 

baumbi:rgibr,  Walter  e..  8226 

Cabrtlk)  Street 
BAUMANN,  HERMAN  C,  261  Kearny 

Street 
BERGHR.  O.  A..  300  Valencia  Street 
BERNARDI,     THEODORE     C,     40S 

Jackson  Street 
WURSTER,    BBRNARDI    AND    EM- 
MONS.  402   Jackson   Street. 
BERTZ,  EARLJ}    B^    156   Montgom- 
ery Street 
BLANOHARD.     NORMAN     K.,     860 

P)ce  Street 
BLANCILA.RD  &  MAHER,  368  Plna 
BI3SANTZ  JJDOAR  F.,  2128  Valleja 
BLJSS,  WILL  M.,  28B  Montgomery  St 
BLISS,  WALTER  D..  582  Market  St 
BLISS  &  FAIRWEATHER,  582  Mar- 
ket Street 
BOLLBS,  JOHN  S.,  868  Pine  St 
BORN,    ERNEST.    T30    Montgomery 

Street 
BRANNEP^  JOHN  K,  210  Post  St 
BICKBJL.  RBDDICK  H..   582  Market 

Street 
BROWN.  ARTHUR   Jr.,   251  Kearny 

Street 
BUCKLEY.  VINC»NT,  110  Sutter  St 

CANTIN,  A.  A.,  T04  Market  Street 
CANTIN,  A.  MACKENZIE,  704  Mar- 

ket   Street. 
CAULDWELL,   ALBERT  M.,  17  Os- 
good Place. 
CHINN,    FRANCIS   LAI,  622  Wash- 
ington Street 
CIAMPI.    MARIO   J.,   85   San    Pablo 

Avenue. 
CLARK,  HERVBY  P..  210  Post  St 
CLAUSEN,   CHA3.    O..   746  46th   Ava 
CLAUDIUS.  CHARLBIS  W.,  2443  47th 

Avenue. 
CLIFFORt).    WALTER   C,    310    Lo- 
cust Street 
COBBY.  E.  v.,  260  Tehama  St 
COBU:nTZ,      DOROTHY     W.,     3647 

Washington  Street 
COLLINS.      FREDERICK     R,      1032 

Hyde  Street 
CONRICH.  J.  LLOYD,  593  Market  St 
CORBETT.  MARIO,  210  Post  Street 
COULTER  NORMAN  R,  251  Kearny 

Street 
DAILEY,  GARDNER  A.,  210  Post  St 
DAKIN,  FRANK  W..  626  Market  St 
DAVI&  F.  C,  516  Buena  Vista  Ave. 
DAY.  WM.  PEYTON,  405  Montgom- 
ery Street 
DEICHMANN,  OTTO  A.,  1026  Market 

Street 
DE     MARTINI",     EDMUND     P.,     785 
Market  Street 

DENKE,  EDMOND  H..  1317  Hyde  St 
DEVITT,    JOHN    H..   680  Market   St 

DINWXDDIB.  JOHN  KKIN,  233  San- 
some    Street. 

MENDBLfit^HN,  DINWIDDIE  AND 
HILL,  233  Satisome  Street 

EDIE.   WM..   47  Rocsn*-ood  Court 
EDWARDS,   THOS..   M.  704   Market 
EMMONS,  DONN,  402  Jackson   St 


MAURY,  CHAS.  F.,  1617  Lyon  Street 

MacDONALD,  ELARL  R..  208  G«uden 
Lane,  Colma. 

MCCARTHY.  FRANCIS  J..  688  Mis- 
sion Street 

McCREA,  GEORGE  E,  285  7th  St 

McGUINNESS,  JAMES  F..  488  Pine 
Street 

McSWEENY,  A  McF..  Hcarrt  Bldg., 
Third  and  Maricet  Sta 

McSWEENEY,  ANGUS,  514  Mlsskm 
Street 

RESING  A  McOUINNESS,  486  Pine 
Street 

Mclaughlin,  richard  a^  «is 

20th  Avenua 
MENDELSOHN,  ERIC,  283  Sansome 

Street 
MENDELSOHN,   DINWIDDIE  AND 

HILL,  233  Sansome  Street 


BERKELEY 


FAB  RE.  ALBERT  J.,  261  Keamy  St 

FAIRWEATHER.  J.  S.,  582  Market 
Street 

BLISS  A  FAIRWEATHER,  682  Mar- 
ket Street. 

FALCH.  WALTER  C,  1202-3  Hearst 
Building. 

FITZGERALD.  GERALD  J.,  112  Up- 
per Terrace. 

POLHY,  JOHN  J..  770  Fifth  Avenua 

FRASIER  EMORY  M,  1112  Laricln 
Street 

FRANKLIN.  CHAS.  H.,  2645  Chest- 
nut Street 

FRICK  EDWARD  L,  251  Keamy  St 

FUNK.  JOHN  a,  21  Columbus  Ave. 

GEILFUSS,  CARL  417  Dewey  Blvd. 
GLASS.  EDWARD,  865  Union  Street 
GOLDSTINE,  IRVIN  WILLIAM,  821 

Market  Street 
GOULD.  J.   S..  406  Montgomery  St 
GUNNISON.    WM.    F.,    1666    Golden 

Gate  Avenue, 
HARPER  W.  W..   681    Market  St 
HASS,   ANDRBTW  T..  525  Market  St 
KENT  ft  HASS,  525  Market  Street 
HELM,  WII_^1AM  J..  83  Mame  Ava 
HBIMAN,  S  ,  605  Market  Street 
HERTZKA.  W.  S..  36»  Pine  St 
HERTZKA    &   KNOWLES.    369   Plna 
HILDEBRAND,  ERNEST,  251  Kear- 
ny Street. 
HILL    ALBERT    HENRY,    233    San- 
some Street 
MENDELSOHN.   DINWIDDIE   AND 
HILL-,  233  Sansome  Street 

HINTERMANN.  OTTO  G.,  2847  Gold- 
en Gate  Avenua 
HO  BART,  LEWIS  P..  525  Market  St 
HORSl-MAN,  ANTHONY  J.,  677  19th 

Avenua 
HOWARD,  HENRY  T..  2944  Jackson 

Street 
HUB  BERT.  WALLACE  H.,  580  Mar- 
ket Street 
HURD,  LESTER  W..  407  Sansome  St 
MASTEN  &  HURD.  407  Sansome  St 
HURT.  EDGAR  B..  582  Market  St 
HYDE,    WINFIELD    H,     706    Butler 

Building. 
HYMAN.    SAMUEL    LIOHTNER,    68 

Post  Street 
HYMAN  &  APPLETON.  68  Post  St 
IGAZ.  RUDOLPH.  Jr.,  785  Market  St 
IRVINE  .RICHARD  R,  3841  18th  St 

JACOBS,  ALFRED  H..  110  Sutter  St 
JAEHNE,     ALFRED     HL,     2528    25th 

Avenue. 
JOHNSON,  ALFRED  W«  681  Market 

Street 
JORGENSEN.    MARK    T..    60    Santa 

Ana  Avenue. 
X)SEFH.    BERNARD    J.,   681   O'Far- 

rell  Street 
KENT.  THOMAS  J..  525  Market  St 
KENT  Sk  HASS.  526  Market  Street 
KEYSER,  LAWRENCJl,  701  Parnas- 
sus Avenua 
KNOLL.  A.  H..  726  Sutter  Street 
KNOWLJES,  WM.  H.,  368  Pine  Street 
HERTZKA   &   KNOWI^S,   368  Ptaa 
KRAFI'T.  ELMER  J..  760  Market  St 
KRUSE,  LAWRENCE  A^  251  Keamy 

Street 
KUHN,  ALFRED,  206  Castenada  Ava 
KUMP,  ERNEST  J.,  251  Keamy  St 

LAMB,  ARTHUR  H.,  251  Keamy  St 
LANGHORST,    FREDERICK   L,    447 

Sutter  Street 
LEASEN,  HARRY  J.,  1710  10th  Ava 
LLOYD,  F.  E.,  210  Post  Street 
LOVELL  H.  K,  185  32nd  Avenua 

MAHER.  EDWARD  J..  369  Pine  St 
BLANCHARD  &  MAHER.  369  Pina 
MASTEN.  CHARLES  F.,  407  Sansome 

Street 
MASTEN  &  HURD,  407  Sansome  St 
HASTEN.  J.  KENDALL,  2001  Sacra- 
mento Street 
MASTROPASQUA,  LOUIS,  2434  Un- 
ion Street 


MERCHANT.  Wm.  G.,  67  Post  Stx«et 
MEYER  FREDERICK  H.,  406  Mont- 
gomery Street 
MICHELSEN,    HARRY    M.,   80    lia- 

drone  Street. 
MILLER,  JAMES  R,  680  Marlnt  8t 
MILLER  &  PFLUEGER,  680  MaiHet 

Street 
MINTON.  HENRY  A.,  1045  Sansome 

Street 
MITCHELL,   JAS.  H.,   407   Sansoma 
MOHR.   NORMAND  W.,  481   Noe  St 
MOONEY.   WALTER  E.,    1228   Ulloa 

MOOSER,  WILLIAM,  261  Keamy  St 
MOOSER,   WILLIAM,    Jr.,  681    Mar- 

MORGAN,  JULIA.  465  California  St 
NEUMARKEL,    EMIL  A.,    1374   36th 

OGLOU,     VLADIMIR,     2784     Sacra- 
mento Street 
OSBORNE,    ERLE    J.,    2518    Pacific 

Avenua 
PAGE,  EDWARD  B.,  251  Keamy  St 
PERRY,  WARREN  CHAS.,  260  CaU- 

fomia  Street 
PETERSON,      CLARENCE     O.,     604 

Mission  Street. 
PEUGH,  W.  D.,  333  Montgomery  St 
PFLUEGER,  MILTON.  580  Market  St 
PFLUEGER  TIMOTHY  L,  680  Mar- 
ket Street 
MILLER  &  PFLUEGER,  580  Market 

POLLACK,   RALPH   N.,   700  Stelner 

Street 
POPE,  CHARLES,  308  Laurel  Street 
QUANDT,     FRED     W.,     291     CJolden 

Gate  Avenua 
RANEY.  VINCENT,  233  Post  Street 
REID,   JOHN,   Jr.,   405  Montgomery. 
REIMERS.  FREDERICK  H.,  79  Post 

RESING,   EDMUND  J.,  488  Pine  St 
FIESING  &  McGUINNESS,  488  Pine 

Street 
REYNOLDS  &  CHAMBERLAIN,  664 

Market  Street 
RIEDY,  D.  A..  265  City  HalL 
RIST,  MARTIN  J.,  760  Market  St 
ROGERS,  CHAS.  E.  J.,  760  Market  St 
ROLLER,  ALBERT  F.,  620  Market  St 
ROWE,      WILLIAM      HENRY,      214 

Front  Street 
RUNGE.  C.  W..  1623  35th  Avenua 
RUEGG,  THEODORE  Q.,  617  Mont- 
gomery Street 
SHARPE.  ED.  MUSSON,  277  Pine  St 
SHAW,  FREDERIC,  542  18th  Ava 
SHELDON,  MARTIN  A.,  681  Market 

Street  

SMITH,  DONALD  POWERS,  58  Sut- 
ter Street 
SMITH.  WILTON.  1045  Sansome  St. 
SMITH.   THOMAS.   3121   26th    Street 
SPACKMAN,      WENDELL     R.,     684 

Mission  Street 
SPENCER,  ELDRIDGB  T.,  261  Kear- 
ny Street 
STARKS,     LEONARD     F.,     904     De 
Young  Bldg.,  Market  and  Keamy. 
STEINER,    CARLTON    A.,    101    Post 
STEWART,  JOS.  L,  206  Sansome  St 
STONE.  DOUGLAS  D,  381  Bush  St 
STRINGHAM.  ROLAND  I.,  261  Kear- 
ny Street 
STROTHOFF,   CHAS.   F.,    1857   Mar-, 

ket  Street 
SWAIN,  CLARKSON,  2425  Buchanan 

Street 
SWEETING,  HOWARD  EDWIN.  101 

THOMSEN,  H.  A,  Jr.,  315  Montgom- 
ery Street. 
TRAVIS,  GEO.  W.,  426  4l8t  Ava 


MILL  VALLEY 


ALLEN,  HARRIS  C.,  2514  HlU^^ass. 
ANTHONY,    JOHN    B^    2828    9>>f«et 
Avenua 

BALLANTINE.    JOHN    KNOX,    Jr.. 
1612  La  Loma. 

CHILDS,  ELMER  E.,  702  Spruce  St 
CONFER,    FREDERICK    L^    Hotel 
Claremont 

De    MARS,    VERNON,    1185    BucUd 
Avenua 

DeCHENE,  ERNEST  R^  716  ArUac- 
ton  Avenua 

DE  LONG,  SCOFIBLD.  3666  LaOqoU 
Avenua 

DeSANNO,   RAYMOND.   2584   MUvU 
Street 

DONOVAN.  JOHN  J.,  960  Parker  St 

DRAGON,     PAUL    L.,    2068    Allston 
Way. 

FERREE,  HAROLD,  2100  Virginia. 

GENSS,    HAROLD    F.,    1519    McOee 
Avenua 

GOODMAN,    MICHAEL    2161    Shat- 
t.uclc  A. venue. 

GUTTERSON,  HENRY  H,  2982  Gar- 
ber  Street  

deLAPPE,  RUSSELL  GUHRNB,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R,  3068  Alleton  Way. 

HAMMARBERG,   PAUL.  H.,   8   Nor- 
wood Avenua 

HATCH,   JOHN   DAVIS,   2631   Hllle- 
gass  Avenua  

HAYMOND,    SCOTT,    3828    Shattuck 
Avenua 

HAYS.  WM.  C.  2984  Darby  Street 

HUNTER    ALBERT   R^    1604   Capl- 
Btrano. 

JEANS,  RAYMOND  W.,  1824  San 
Pedro  Avenua 

JORY,  ARTHUR  V..  1396  Scenic  Ava 

JORY,  STAFFORD  K,  1870  Euclid 
Avenue. 

KLINKHARDT,  GEORGE  R,  44  Eu- 
calyptus Road. 

LAKE,  H.  RAFAEL  Claremont  Hotel 

LINDLEY,    CHARLES    R.,   1037   Co- 
lusa Avenua 
MAYBECK,  BERNARD  R.,  2761  Bu- 
ena Vista  Way.  ^ 
MEMMLER,  ARTHUR  H.,  P.  O.  Box 

124 
MILLER,     LEFFLER     B.,     2369     Le 

Conte  Street 
MOISE,     HOWARD,     71     Panoramic 

MEYERS,  MILDRED  S.,  2024  Central 
Avenua  .  ^ 

OFFICER  GWYNN.  2068  Allston 
Way. 

PLACHEK,  JAS.  W.,  2131  University 
Avenue. 

PRICE,  OSCAR  M.,  1667  Short  St 

RATCLIFF,  W.  H.,  2323  Shattuck 
Avenua 

RUSS,  E.,  3141  College  Avenua 

SANFORD.  FLORENCE  H,,  274  Ban- 
croft Way.  ^„  ^ 

SCHMIDTS.   CARL  R.,   2068  Allston 

Wfity 
SHAW.  NORMAN  W.,  71  Tunnel  Rd. 
SIMPSON,   HORACE  G..  201  Tunnel 

Road.  _    .,^.     ,  «, 

STEILBERG,  WALTER  T.,  No.  1  Or- 
chard Lana  «,^-.™„      ri 

TALLEY.  WESLEY  ANDRES,  61 
Maryland  Avenua 

THOMAS.  JOHN  HUDSON.  81  Nor- 
wood Avenua 

WAGNER,  WALTER  E.,  775  Vln- 
cente  Ave.  _  „-,^— «, 

WELLINGTON.  WINFIELD  SCOTT. 
1525  Arch  Street 

WITKIN.  ELIZABETH  HILLIER, 
2712  Shasta  Road. 

WOLFARD,  HAROLD  N..  2772  Shasta 

YELLAND,  W.  R..  829  Coventry  Rd. 


BERTENSHAW.  JAS.  W^  430  MoUm 

Avenua 
LAMB.    ARTHUR    H,    3»    Oakdal* 

Avenua 
MILANO.  J.  P„  de  Sllva  Island. 


MODESTO 


GUERNE, 


De     LAPPE.     RUSSELL 

1901  Downey  Street 
HILBURN,  GEORGE  N.,  1311  K  St 

MONTEREY 


RYLAND,  C  P..  P.  O.  Box  847. 
STANTON,  ROBT.,  Pebble  Beach. 


OAKLAND 


lasa. 


WARD,  JOSEPH  FRANCIS,  368  Pine 
Street 

WEEKS.  HAROLD  H.,  688  Market  St 

WEIHE.  ERNEST  E..  251  Keamy  St 

BAKEWELL  &  WEIHE.  251  Keamy. 

WELLINGTON,  WINFIELD  SCOTT, 
260  California  Street 

WHITE.  O.  BOLTON.  221  Spruce  St 

WHITE,  HUGH  C,  915  Hillcroft 
Circle. 

WIEMEYER.  GEORGE  H.,  704  Mar- 
Icpt^  ^t!Fe^t 

WICKENDEN,  JAMES  D.,  402  Jack- 
son Street. 

WILLARD.  STANTON.  1847  28th 
Avenue. 

WILLIAMS,  ALBERT  R,  251  Post 
Street 

WILLIAMS,  ALFRED^  C,  1281  Fifth 
Avenue. 

WILLIAMS,  MORTON  A,  5824  Ocean 
View  Drive. 

WILSON,  ALECK  L,  716  Montgom- 
ery Street 

WONG  WORLEY  K,  101  Post  Street 

WYNKOOP,  FRANK.  821  Market  St 

WURSTER.  BERNARDI  AND  EM- 
MONS.  402   Jackson   Street. 

WURSTER.  WM.  V^ ..  402  Jackson  St 

WURSTER  &  BERNARDI,  402  Jack- 
son Street 

ALAMEDA 

ASHCROFT.  G.  B.,  1823  Alameda 
Avenue. 

CORNELIUS.  ALBERT,  Clinton  Ava 
and  Grand  Street 

HASS.  ANDREW  T.,  1711  Palmera 
Court. 

HEWETSON,  ANGELO.  1100  Ver- 
sailles Avenua 

ALBANY 

DeMONTE,    LOUIS    A,    618    Carmel 

Avenue. 


CARMEL 


GENTRY,  LAWRENCE,  Box  862,  Los 

Altos.  ^       ,^__ 

GREENE.  C.  SUMNER,  Box  1965. 
JONES,  ROBERT,  Box  927. 
LATHAM.  MILTON,  P.  O.  Box  1257. 


ANDERSON,     ARTHUR     W, 

Bank  of  America  Building. 
BAXTER  WM.  F..  1026  Second  Ava 
BLAINE.  ROGER  W.,  5674  Florence 

Avenua 
BLODGETT,  EDWARD  OSCAR  1968 

Hoover  Avenue. 
BROOKE,  HERBERT  VAUGHN,  543 

Fairbanks  Avenua 
BROWN.  GUY  L.  601  Bank  of  Com- 
merce Building. 
BRUNO,  HARRY  A.  1440  Broadway. 
CERRUTI,  EDW.  D..  426  13th  Street 
CHAMBERLAIN,    LOY,    8883    Pied- 
mont Avenua 
COLEMAN.  N.  L.  Lafayetta 
COLLINS,   ALLEN  C.   6846   Marden 

Lane. 
CORLETT,  WILLIAM  O.,  1801  Bank 

of  America  Building. 
DENKE,  A.  REINHOLD.  684  16th  St 
deLAPPE,  RUSSELL  GUERNE,  6460 

Carlton. 
ELLINGER,  GEO.  B.,  1801  Casterllne 

Road. 
EVANS,   JOHN  M.,   1308  E.   38th   St 
FLORES,  ERNEST,  2225  9th  Avenue. 
FORD,  LEONARD  H.,  3361  Bruce  St 
FOULKES,    EDWARD    T.,    357    12th 

Street 
FROBERG.  ALBEN,  3454  Harlan  St 
GEBHARDT,  W.  H.,  486  Mandana. 
GEERING,      JOHN      HENRY,      8814 

Randolph  Avenua 
GIBBS.    W.    ROLAND,    6144    Rock- 
ridge  Blvd.  South- 
GOSLINB.    RICHARD  C,   638  Cald- 
well Road. 
HANIFIN,    ARTHUR    C,    3202    San 

Pablo  Avenue. 
HUDSPETH,  JOHN,  427  13th  Street 
HUTCHISON.  ROBERT  A.,  3433  And- 

over  Street. 
JOHNSON.    IRVIN    M..    449    MacAr- 

thur  Blvd. 
JOHNSON.  HERBERT  T.,  4716  Reln- 

hardt  Drive. 
JOHNSON,  KEPLAR  B.,  6347  Golden 

Gate  Avenue. 
KEEFER,  RAY  F.,  770  Wesley  Ava 
KOUE,  A.  LEWIS,  428  Thirteenth  St 
LUIS,  MISS  ROSE  B.,  811  6th  St 
MAYHEW,     CLARENCE     W.,     6026 

Acacia  Street 
McCALL,  CHAS.  W.,  837  Santa  Rey 

Avenue. 
MILLER,    CHESTER    H.,    Financial 

Center  Building. 
MORRISON,    MILTON,    3710   Vlrden 

Avenue. 
MORROW,  GERTRUDE  C.  6176  HIU- 

egass  Avenua 
MORROW,    IRVING    F.,    6176   HlUe- 

gass  Avenue. 
NEWSOM,  ARCHIE  T.,  5951  Contra 

Costa  Road. 
OLSON,  DAVID,  4051  Kuhnle  Ava 
PONSFORD,   KEITH  E.,    1214   Web- 
ster Street. 
PRICE.    OSCAR    M.,    2025    10th    Ave. 
REYNOLDS.      MALCOLM     D.,     3833 

Piedmont  Avenue. 
SAWYER.    H0UGHTON,    2058    Oak- 
land Avenue. 
SCHALK  LOUIS.  5515  Market  St 
SCHIRMER.  WM.  E..  1419  Broadway. 
SLOCOMBE,  FRANCIS  H.,  182  Monte 

C^FfistiA.  .A.veziii6. 
THOMSON.  LAWRENCE  G.,  1808  E. 

38th  Street. 
TREICHEL.  CHESTER  H.,  686  Cleve- 
land St 


FRANCESCHJ.  R  R,  Rt  5.  Box  8115 
GILLEM,  JAMES  A..  4701  D  Street 
GOODPASTER.  HERBERT  E,  Mltau 

Building. 
i^ARRISON.   FREDERICK    S.,    1S18 

Del  Paso  Blvd. 
LEWIS.   W.   O.,  2741   Tlago  Way. 
LONG,   W.  J..   4200   "T"   Street 
MANHART.  W.   E..   Rt   6.   Box  834& 
MURRAY.    ROBERT   D.   Rt   8.    Box 

106L 
POAGE,  P.   T.,   1610  12th  Avenua 
SEADLER  EUGENE,  2749  10th  Ava 
SATTERLEE,    IVAN    O.    California 

State  Life  Building. 
SELLON,  GEO.  C.  California  StaU 

Life  Building. 
STAFFORD,  GORDON,  1835  8rd  Ava 
STARKS,   LEONARD  F..  416  Native 

Sons'  Building. 
WILLARD,    STANTON,    1606    Cara- 

SAN  LEANDRO 

KERR    RALPH   N..    808  Broadmoor 

Boulevard. 
KREINKAMP,  H.  A,  684  Maple  Court 
MOWBRAY,    MELTON    V.,    Jr.,    756 

Rodney  Driva 
ROSEBROOK  GUY  I*.  1706  San  Le- 

andro  Blvd. 

SAN   MATEO 

COLLINS,  HENRY  C.  No.  9  jLngoa 

Boulevard. 
EDWARDS,    THOMAS    M.,    123  Blm 

Street 
HESS,   KENNETH  H.,   1444  Shafter. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28    W. 

Fourth  Avenua 
ROWE,     WILLIAM     HENRY,     1036 

Lcmcaster  Road,  Hillsborough. 


SAN  RAFAEL 


GROMME,  CARL  F.,  110  "B"  Street 
LES  SWING,     SYLVESTBK     A.,     IT 

HlUcrest  Driva 
McDOUGALL  GBX>.  B.,  Box  265. 


Structural  Ejigineers 


SAN  FRANCISCO 


SANTA  CRUZ 


DUCKERING,  LYNN  ROLLETT,  27 
Front  Street 


SANTA  ROSA 


A,    Jr..    Rosenberg 


4010 


CAULKINS,    C, 

Building. 
FELCIANO,     J.     CLARENCE, 

Montecito  Avenue. 
HERBERT,  WM.  F.,  1633  Austin  Way. 

SAUSALITO 


BICKEL  RBDDICK  H.,  148  Harrison 
Avenua 

CONSTABLE,  ARNOLD  S.,  95  Spen- 
cer Avenue. 

FAVILLE,  WM   P.,  35  Central  Ava 

KETT,  CONRAD  F.  T»  75  Credonta. 


SONOMA 


JORGENSEN,  VIRGIL  W.,  Route  1, 
Box  399. 


STOCKTON 


CHICO 


STORY,  A.  W.,  116  W.  Second  St 


CONCORD 


REID,    FRANCIS   W.,   Route   No.    1. 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hot<diklss 
Avenua 


EUREKA 


ACKERMAN.    NEWTON,    104    West 

Fourth  Street 
GEORGESON,  F.  T.,  Box  55. 


FAIRFAX 


de  COLMESNIL.  GEO.  T.,  14  Canyon 
Road. 


FRESNO 


ORINDA 


ANDERSON,  JAMES  H.,  Na  6  Via 
Hermosa. 

SISSON,  RALPH  C,  11  El  Campa- 
nero. 

WHITE,  LAWRENCE  R,  30  La  Cin- 
Ulla. 

WINTER  ALBERT  H.,  171  Las  Ve- 
gas Road. 


PALO  ALTO 


ALDERPOtNT 


HIGBIE.  HOWARD  W. 


ATHERTON 


JANSSEN,    ARTHUR   D.,   68   Austin 
Avenua 


BAKERSFIELD 


BIGGAR,   CHAS.  H.,  730  Holtby  Rd. 
CULLIMORE,    C.    C,    2329    Truxton 

.A.vei!iue 
WYNKOOP,    FRANK,    Haberfelde 

Building. 


BUCKINGHAM.  PHILIP  S.,  1922 
Clinton  Avenue. 

COATES.  W.  D.,  704  Helm  Building. 

COLLINS,  ALLEN  C.  356  Vasear. 

FRANKLIN,  CHARLES  H.,  1244  O 
Street 

HORN.  DAVID  H..  601  Rowell  Bldg. 

KUMP.  ERNEST  J..  1244  O  Street 

LAKE.  H.  RAFAEL  1205  Mattel 
Building  ^,^ 

PETERSON.  EDW.  W..  Mason  Bldg. 

SWARTZ.  FREDERICK  L,  624  Row- 
ell Bldg. 


HAY  WARD 


SIMONDS,  GEORGE  P.,  40  Main  St 


HILLSBOROUGH 


ROWE.  WM.  HENRY.   1035  Lancas- 
ter Road. 


LAFAYETTE 


EVANS,  ROBERT  J.,  Box  684. 
NARBETT,  KEITH  O..  Rt  2,  Box  8a 


LARKSPUR 


BELMONT 


LARSEN,  ALBETRT  H.,  Box 


BURLINGAME 


BROWN,  IRVING  FORBES.  1815 
Adeline  Driva 

GILLAM.  W.  C.  F.  1404  Palm  Driva 

McSWEENEY,  ANGUS.  112  Pepper 
Avenue. 

NORBERG.  ERNEST  L,  407  Occi- 
dental Avenue. 

SHARPS.    L    J..    735    W.    Poplar    St 

SHARPS.  LEO  J.,  1477  Burlingame 
Avenue. 

STEPHEN,  WALLACE  A.,  2025  Car- 
mellta  Avenua 

THAYER  OSCAR  R.  1257  CabrlUo 
Avenua 


STONER    HAROLD    O., 
Vista  Ava 


71   Marina 


STEDMAN,  HENRY  MORGAN,  666 
Kellogg  Avenua 

SUMNER  CHAS.  K,  Decker  Oak 
Building. 

BOYTER,  ELIZABETH.  316  KlpUng. 

CLARK,  BIRGE  M..  310  University 
Avenue. 

CLARK  DAVID  B.,  310  University 
Avenua 

THOMSON,  DOLE  FORD,  178  Lin- 
coln Avenua 

NICHOLS,  LESLIE  L,  632  Emerson. 

SAWYER  CHARLES.  155  Dana  St 

SUMNER  CHAS..  760  University. 

PIEDMONT 

FARR  ALBERT,  175  Santa  Rosa. 
NEWSOM     NOBLE,    2083     Oakland 

Avenue. 
BURNETT,  HOWARD  E,  52  Manor 

Drive. 
CHAPMAN,      FTIEDERICK     A.,      86 

Wildwood  Avenue. 
GALLION,  ARTHUR  B.,  1074  Anner- 

ley  Road. 
MILWAIN,  W.  E.,  1503  Oakland  Ava 


BISSELL  HOWARD  O.,  1325  W. 
Acacia  Street. 

CLOWDSLBY,  J.  UPTON,  1767  Lu- 
cerne Street 

ERNST.  ELMORE  G„  501  B.  Hard- 
ing Way. 

GALBRAITH,  VICTOR  834  W.  Wil- 
low Street 

JOHNSON,  ERIC,  Elks'  Building. 

LOSEKANK.  JOSEPH.  311  E.  Mar- 
ket Street 

MAYO,  FRANK  V.,  3118  N.  American. 

SALA,  PETER  L,  2130  N.  Commerce 
Street 


STANFORD   UNIVERSITY 


WARD.  EUGENE  V.,  627  SalvaUerrs 
Street  ^ 


8U8ANVILLE 


TAYLOR  RALPH  D.,  716  Court  St 


VALLEJO 


FRENCH,    EDW.    R,    Jr..    88    SanU 

Paula  Way. 
PERRY,  CHARLES  B..  514  Marin  St 


WALNUT  CREEK 


FORD,  LEONARD  H.,  1350  Main  St 
COMSTOCK  FLOYD  B.,  RFD  No.  1, 

Box  347R 
DEAN,    MARSHALL    Colonial    Inn. 

1329  Main  St 


ADRIAN.  W..  417  Market  Street 
APPLEFORD.  CARL  W-  345  Market 
BARKER  RALPH.  63  Fomwood  Dr. 
BEEBEE.  RALPH  A-,  1261  4l8t  Ava 
BLUME.  JOHN  A,  68  Poet  Street 
BOGVAD    -    CHRISTENSBN,     VIL- 

HET.M,  City  HalL 
BRETTE,  W.  W.,  375  Sutter  Street 
BROWN,  ARCHIBALD  A..  461  Mar- 
ket Street 
BRUNNIER  H  J..  612  Sharon  Bldf. 
BUELL,  RAYMOND  C  Second  Floor 

Call  Building. 
BULLEN,  ARTHUR  C  2  Pine  Street. 
BURGESS,  E^O.,  1200  17th  Street 
BUSH,  PHUtP  LBS.  101  California. 

CHACB.  THOMAS  F..  26»  Market  8t 
CHERNO  J..  245  Market  Street 
CHEW.  RICHARD  SANDERS,  844-A 

Mills  Building. 
CORWIN,  T.  J.,  Jr..  245  Market  St 
GOTTEN,   SHEPARD   M-,   308   Eddy. 

DEGENKOLB,  HENRY  J.,  405  Mont- 
gomery Street 
DEWELL  HENRY  D.,  604  Mission. 

EARL  AUSTIN  W..  233  Sansome  St 
ELLISON  .W    H..  500  Sansome  St 
ENGLE.  HAROLD  MARSHALL,  HO 

Sutter  Street 
FALK  MARK  M..  251  Keamy  St 
FISHER  ALFRED  P.,  300  Montgom- 
ery Street 

FISHER  R  J..  826  Crocker  BuUdlng. 

GOULD,  JOHN  J.,  Financial  Center 
Building. 

HALL  FREDERIC  F,  251  Keamy. 
HAMMILL,  HAROLD  B.,  381  Bush. 
HANSON,  ROBERT  A,  19th  and  In- 
diana Streets. 
HARRIS,   FREDERIC   R,   Inc.,   1045 

Sansome  Street 

California  Street. 
HASSENMILLER,  WIL*ORD  S.,  106 

Bush  Street  

HAUN,  GEORGE  CLEVELAND,  680 

Market  Street 
HAYES,  JESSE  E..  525  Market  St 
HENRY,    RODNEY    WM.,    Shell    Oil 

Building. 
HILL  GEORGE  S.,  36  Diamond  St 
HJUL  JAMES  H.,  128  Ruas  Street 
HUBER    EARL  RAYMOND,    U8FS, 

Phelan  Building. 

HUBER  WALTER  LeROY.  1  Mont- 
gomery Street 

IRVIN,  LESLIE  A.,  Fort  Wlnfleld 
Scott 

JAKOBSBN.  B.  F,  Balfour  Building. 

ICEGLER     HOWARD    L,     661     38tb 

Avenue. 
KELLBERG.   F.   W.,   320  Market   St 
KING,  STANLEY  C.  509  Sansome  St 
KNAPIK  EDWARD  MATHIAS,  1326 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY,  EDWIN  F,  727  17th  Avenua 
LITTLE,     JOHN     GOULDING,     251 
Keamy  Street 

MARDEL.  CHARLES  M.,  2335  Pacific 

Avenue. 
MEYERHOL2,  R  IVAN,  245  Market 

NISHKIAN,   L   H..  1045  Sansome  St 

PAQUETTB  J.  ALBERT,  820  Market 

Street 
PERKINS,  MAC  D.,  110  Sutter  St 
PHILLEO,   R.    A..  CEC   Hq..   4th  Air 

Force. 
POWERS,  H.  C,  612  Sharon  Bldg. 
PREGNOFF.  M.  V.,  251  Keamy  St 
RINNE,  JOHN  E.,  225  Bush  Street 

ROSENTHAL  HYMAN,  617  Mont- 
gomery Street 

ROSENWALD,  JESSE,  525  Market 

SAMPSON,  RAPHAEL  333  Mont- 
gomery Street 

SAPH,  A.  v.,  Jr.,  Rialto  Bldg. 

SCHELLENBERG,  G.  W.,  225  Bush. 

SEAGE.  CLARENCE  E..  681  Market 
Street 

SJOBERG.  HAROLD  O.,  233  Sansome 
Street 

SKYTTE.  JOHANNES,  City  HalL 

SMITH,  HARVEY  A,  712  Pacific 
BuUding. 

SMITH.  JAS.  M.,  251  Keamy  Street 

SPITZER  FELIX  H..  City  HalL 

SQUIRE.  HARRY  EDWIN,  19  Ferry 
Building. 

STEELE,  L  CLEVELAND,  245  Mar- 
Icet  Street 

SWAIN.  CLARKSON.  320  Market  St 

THAYER  EDWARD  S.,  1308  Balfour 

Building. 
THE  ILL,  KAJ,  580  Market  Street 
THOMPSON,  ISADORE,  58  Sutter. 


VENSANO,  H.  C  C»ty  HalL 

WASHINGTON.  OBO..  417  Market 
WHIPPIJE.   S.   K.  225  Bush   Street 
WHITE.   FRANK   G.,    18   Ferr>-   BWg. 
WOODRUFF,  GLENN    B.,  333   Mont- 
gomery Street 
WRIGHT,  J.  G.,  233  Saneome  Street 
ZOLLNER  CARL  W..  888  Keamy  St 


OAKLAND 


No.  California  County  and  Gfy  Engineers 


ROSS 


WINNER  H.  H..  Wordsworth  Ava 


SAN  CARLOS 


HODGSON,    GILBERT,   1213    Cherry 
Street 


SALINAS 


BUTNER  CHAS.  B..  7  Winham   St 


SAN  JOSE 


LOS  ALTOS 


HODGSON,    GILBERT,   Rta    1,    Box 
687. 


LOS  GATOS 


ROOT,  CHESTER  Blossom  Hill  Rd. 
KENSIT,  HENRY  DATID,  Post  Of- 
fice Bldg. 


MENLO  PARK 


FENNACY,    JOHN     E.,     715    CoU^je 

■  Avoiua 
HEMPEL  WM.  F,  380  Laurel  Dr. 
YOUNG,  JOHN  D.,  N.  Lemon  Ava 


BINDER  WILLIAM,  35  W.  San  Car- 
los Street 
CURTIS,  E.  N.,  35  W.  San  Carlos  St 
HIGGINS,  WM.  L.  84  S.   First  St 
JAEKLE.    DONNELL    E,    Builders' 

Exchange  Bldg. 
KRESS,  EDWARD  W.,  515  First  Na- 
tional Bank  Building. 
McKENZIE.  CHAS.  S.,  22  S.   7th  St 
ROOT.  CHESTER  84  S.  First  St 
SOBEY.  GIFPORD  E.,  69  S.  First  St 
WYCKOFF.     RALPH,     Anglo     Bank 
BuUding. 


SACRAMENTO 


ADAMS,   ELLIOT  J..   1153   Swanston 

Drive. 
ASHCROFT.  G.  B     1419  13th   Street 
BARTGES.   W.   K..   418   25th   Street 
BOYD,    ANSON,    2691    14th    Street 
CUFF,  CLARENCE  C.  1315  Q  St 
DANIELS.  W.  K.,  2640  3rd   Avenue. 
DEAN,  CHARLES  F.,  1407  California 

State  l.ife  Building. 
DeHAVEN,    H.    W..    1175    Robertson 

Way. 
DEVINE.  HARRY  J.,  Cronan  Bldg. 
DUDMAN.  ARTHUR  F.,  1400  44th  St 
EICHLER,  ALFRED.  2717  Harkness 

Avenue. 
FRANKLIN,  CLIFFORD  N.,  1788  8th 

Avenua 


ALAMEDA,    Carl    Froerer. 
ALAMEDA  CO.,  Wallace  B.   Boggs. 
ALBANY,  U.   R   Grey. 
ANTIOCH,  John   S.   Bates. 
ARGATA,  Hal  C.  Acheson. 
ATHERTON,  James  S.  James. 
ATWATER,   W.  E.   Bedeeen. 

BAKERSFIELD,  Joseph  Holfelder. 
BELMONT,  Robert  Klassen. 
BENICIA,  Phil  R  Jonea 
BERKELEY,   Harry   Goodrldge. 
BURLINGAME,  Cecil  L  Longson. 
BUTTE  COUNTY,   Bert  Paxton. 

CALAVERAS  CO.,  OUver  C.  Wyllie. 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO,   Frank  Robinson. 
CONCORD,  John  S.  Bates. 
CONTRA  COSTA  CO.,  J.  W.  Berkley. 

DALY  CITY.  Robert  Klassen. 
DAVIS,  Alexander  M.  McKinnon. 
DEL  NORTE  CO.,  H.  M.   Malpas. 
DOS  PALOS,  W.  E   Bedesen. 

EL  CERRITO,  R   R  RandalL 
EMERYVILLE,  Geo.   T.  Oliver. 
EUREKA,   Geo.   &.    Winxler. 
EDCETER  Irvln  M  Althousa 

FRESNO  COUNTY,  A.  J.  Nielsen. 

GILROY.  W.  J.  Hanne. 

HANFORD,  Walter  K  Hopkins. 
HAYWARD,  J.  A.  Mancini. 

KEkN  COUNTY,  J.  R  Thomton. 
KING  CITY,  H.  F.  Cozzens. 
KINGS  COUNTY,  J.  H.  Hayea 

LIVERMORB.  C.  G.  Clarka 
LIVINGSTON,   W.    E.    Bedesen. 
LODI.    Clinton    Henning. 
LOS  BANCS,  W.  E.  Bedesen. 
LOS  GATOS,  L  Cedric  Macabee. 

MANTECA  John  S.  Bates. 
MARIN  COUNTY.  C.  P.  Clow. 
MARTINEZ.  Leonard  McCUntock. 
MARYSVILLE,   F.  H.  Diwer,  Jr. 

MENLO  PARK  Edwin  Smith, 
MERCED,   G.   E.    Winton. 
MERCED   CO.,   W.   E.    Bedesen. 
MILL  VALLEY,  Edward  Hussey. 
MODESTO,    Frank   J.    RossL 
MONTEREY.  Howard  Severance 
MONTEREY  CO..  H.  F.  Cozzens. 
MOUNTAIN  VIEW,  M  C.  Christen - 
sen. 

NAPA,  H.  A  Harrold. 
NAPA  COUNTY.  E.  P.  BalL 


OAKLAND,   Walter  N.  Frickstad. 
OROVILLE,   S.  J.   Norrls. 

PACIFIC  GROVE.  Alfred  D.  Coons. 
PALO  ALTO,   Fabian   S.  Miller. 
PASO   ROBLES.   Hal   Johnson. 
PETALUMA.    S.   Gonzales. 
PINOLE,   Ross   Calfea 
PITTSBURG.  E.  L  O'Hara. 
PLACER  COUNTY,  John  A.  Shields. 
PORTERVILLE.  Irvln  H.  Althouse. 

REDDING.  A  H.  Ross. 
REDWOOD  CITY,  R  A.  Klassen. 
RICHMOND,  E.   A.   Hoffman. 

SACRAMENTO,  Fred  J.   Klaus. 
SACRAMENTO   CO.,  A.   L   Klefer. 
SALINAS.   Donald   Davies. 
SAN   BRUNO.  C.  L   Whlta 
SAN  CARLOS,  R  A.  Klassen. 
SAN  FRANCISCO,  R  G.  Wadsworth. 
SAN  JOAQUIN  CO.,  J.  B.  Manthey. 
SAN  JOSE,  Harold  J.  Flannery. 
SAN  LEANDRO,  Chaa.   P.   MarUn. 
SAN  MATEO,  Harold  Porter. 
SAN  MATECi*  CO.,  M  Jl.  Grant 
SAN  RAFAEL  Ra\Tnond  A.  Boege. 
SANTA  CLARA.  Edgar  C.  Schott 
SANTA  CLARA  CO.,  R  D.  Chandler. 
SANTA  CRUZ,  Robert  Jennings. 
SANTA  CRUZ  CO.,  A.   B.   Baldwin. 
SANTA  ROSA,  Walter  F.  Adams. 
SHASTA  COUNTY.  Ernest  Breunlng 
SEBASTOPOL   Walt  Adams. 
SISKIYIU  COUNTY,  A.  F.  Parrott 
SOLANO   COUNTY,   J.   R    Bumham 
SONOMA  CO.,  Marshall  M  Wallace 

SONORA  B.   H.   MajTiard. 
SOUTH    SAN    FRANCISCO.    Charles 
T.   Broughton. 

STANISLAUtS  CO.,  G.  D.  Macomber. 
STOCKTON,   Lyle   Payton. 
SUISUN.  F  A  Stelger. 
SUNNYVAUE.  H.  N.  Bishop. 
SUSANVILLE.  M  J.  Tilley. 
SUTTER  CO.,  Edward  Von  Geldem. 

TEHAMA  CO.,  Chas.  A.  Luning. 

TRACY.  John  SL  Bates. 

TUI.ARE  CO.,  T.  Wayne  Switzer. 

TURLOCK    Don   Davis. 
TULARE.  J(t>hn  Boardman. 

VALLEJO,  T.  D.  Kllkenney. 
VISALIA  Morman  A  Huth. 

WOODLANll),  Asa  G.   Proctor. 

YOLO  COUNTY,  Henry  Von  Dorsten 
YREKA.  Hoiward  OConnor. 


ANDERSON.  ARTHUR  W.,  1801  Bank 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  Fl«r. 
COOLEY,  R  H.,  364  Hobart  Street 
CORLETT,   WILL  O.,  1801  Bank  of 

America  Bulkling. 
COTTERILL  GEO.  W.,  6864  Lawton 

Avenua 
DALTON.  ROBT.  DOCK  1630  Web- 
ster Street 
DETWELL  ROBEHIT  D..  6281  Contra 

Costa  Road. 
ELLERY,  N.  B.,  2124  Coloma  Street 
GUPTILL,  JOSEPH  R,  6886  McAn- 

drews  Drive. 
HANSEN.  CHARLES,  Grove  St  Pier. 
KENNEDY,  ROBT.  CHAS..  612  16th 

Street 
KITCHEL  MILTON  P.,  City  Halt 
LYMAN,     RICHARD     F..     Jr.. 

Chabot  Road. 
MANOV.  MATEO  M..  887  17th  Street 
NEVIUS.  SEARLE  B..  184  18th  St 
O'NEIL  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B.,  858  AlnMi  Ava 
SANDNER   VICTOR   R,  c/o   Moore 

Drvdock  Company. 
SAWYER.  FRANK  L,  1026  2nd  Ava 
SCHIRMER  HOWARD  A.,  1444  14th 

Street- 

SLY,  CLARENCE  JEFFERSON,  638 

Miranda  Street 
THURSTON.  EUGENE  T.,  868  Rose- 

mount  Road. 

WHITTON,  CHAS.  A,  1025  2nd  Ava 
WILLIAMSON.  H.  P.,  3588  Frultvale 
Avenua 


WASHINGTON,  O.  C. 


LOTZ,  WM.  D.,  Bureau  of  Yards  and 
Docks. 


WALNUT  CREEK,  CALIF. 


McKETE,  GEORGE  T.,  Saranap. 


LOS  ALTOS 


NORDWELL  ALFRED  W..  Box  318. 


ROSS 


NORDWELL  ALFRED  W..  Box  218. 


WOODLAND 
PROCTOR   ASA   O.,   P.  O.   Box   327. 


SAN  ANSELMO 


HJORT.  SIGGE  I.,  Box  26L 


SACRAMENTO 


AEPPLI,  ERNEST.  Rta   ft,   Box  1888. 
BROWNFIELD.    ALLEN   H..    5033    V 

Street 
BUEHLER  WALTER  A..  8410  Lend 

Park  Driva 
ENGER  ARTHUR  L,  PubUc  Worki 

Building. 
ETWINO,  M  A.,  1120  "N**  Street 
FRANCIS.      EIRNEST      D.,      CroTiaa 

Building. 
HOLLISTBR.    LEONARD    C,    StJit* 

Bridge  Department 
HUTCHINSON,    RALPH    W,    Public 

Works  BuiWing 
ILLERICH,  OTTOMAR  THBOI>ORF 

Public  Works  Building, 
JOHNSON.  FRANK  A  .  PubUc  Works 

Building. 
KROMER.    CLARENCE    HERBEP.T. 

Wright   Builcfirip. 
LONG,    WALTER  J.,   Department    •f 

Public  Works. 
McGINNESS,  ARTHUR  R     04d   Post 

Office  Building. 
MEEHAN.    ANDREW    J,    2R40    Flfti. 

Avenue. 
NELLDOV.  IVAN  M..  PubUc   Work- 

Building. 
PANHORST,   F.   W.,  P.   O     Box    um 
PETERSEN,  WM..  HARTMAN.  Pub- 
lie   Works   Building. 
PURCELL  CHARI..ES  H..  2lt  Public 

Works  Building 
REYNOLDS.  FRANK  HOWARD    905 

Forum   Building. 
ROWE,    R    ROBINSON.    3S»    Public 

Works  Building. 
SHIELDS,  JAMES  RALPH,  205  CJtv 

Hall. 
STOVER,    HARVEY    D..    32T    Public 

Works  Building 
WALKER.  ARTHUR  V     1Q2«     N"  St 
WTLLETT.   ALBERT  B  ,   708  3fltb    St. 
WILLETT.  D.  C.  Pyblic  Worke  Bldg 


ALAMEDA 


ASHCROFT.  GLEN  B..  1823  Alame^la 

Avenue, 
GORMAN.  SIDNEY  8.,  280«  Webfter 

Street 
GREEN,    FREDERICK    M,    m    San 

Antonio  Avenue 

HESS.  C.  W..  1242  Hawthorne  Street. 


BERKELEY 


DAVIS.     RAYMOND    E.     UalvensttT 

of  California. 
DERLETH.  CHARIJES  Jr  ,  2U  Engl- 

neerlng  Bldg..  U    of  C 
JAMEYSON,   BRUCE.  C    E    BMg     U. 

of  C    Campus 
JENNINGS,  GEORGE  H.,  1716  Buna. 

Avenue. 
SEAGE,    CLARENCE    B..    Jr.,    IftOTi 

Broadway  Terrace. 

WIELAND,   CHAS.    F.,   186   Wlllcreat 

Road. 


STOCKTON 


BAMBERGER     SIDNEY     F..     P      Q 

Box  1848. 
GULICK  CHAS.   W.,   College  of    Ik* 

Pacific 


SAN    MATEO 


BERTWELL  WILLIAM,  615  Colom. 

bla  Drive. 
COX,  HARRY  A.,  215  Elm  Street 


PIEDMONT 


BROWN,  ULYSSES  G..  32  Arbor  Dr 
COLLINS,  MERTON  C.  82  Falrview 
Avenua 


FORT  BAKER 


BELL  CHARLES  LAMBERT 


PALO  ALTO 


GILL.  G.  F..  550  Forrest  Avenue. 
WELLS.  JAS.  BERTRAND.  846  Lyt- 

ton  Avenua 
WING.   CHAS.   B..   345   Llnooln    Ava 


'i 
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ADVANCE  CONSTRUCTION  REPORTS 


ENGINEERING  SECnON 


(2)  212.500  c.y.  rock  do; 


DAMS,  RESERVOIRS  &|    «)  lOO.OOO  eta.  cy.   overhaul; 

DREDGING 


84 


(25)  erecting  141.3  M  ft  bm  timber 
In  Btructurea; 

(26)  constructing    26   cattle   guarda; 

(27)  constructing   1,900   Lf.   of   guard 
rails  at  bridge  approaches; 

(28)  constructing    8.2    miles    barbed- 
wire  fence; 

(29)  constructing  8.2   miles   comblna. 
barbed-  and  woven -wire  fence; 

(80)  constructing    72,000    Lf,    under- 
drains  with  uncemented  Joints; 


(4)  67,300  cy.   compacting  embanlc- 
ment;  

(5)  5.600  c.y.  common  excavation  for '  (31)  constructing  48,000  If.  of  'feeder 


2/21/46 

BIDS  WANTED 

BOULDER  CANYON  PROJHECT.— 
Until  March  19.  10  A.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation. Yuma,  Ariz.,  under  Spea 
1195  for  the  construction  of  earth- 
work, canal  lining  and  structures, 
stations  6725-H)0  to  6106+06,  Coachella 
Canal,  AU-American  Canal  System, 
Boulder  Canyon  Project,  Arizona- 
Calif  omia-Nevada  The  work  is  situ- 
ated In  the  vicinity  of  Indio,  Calif. 

The  principal  Items  of  work  and 
the  eetimated  quantities  involved  are 
as  follows: 

Schedule  No.  1 

(1)  896.500  cu.  yds.  excavation  for 
canal ; 

(2)  220.000  cu.  yds.  excavation  for 
drainage  channels  and  dikes; 

(S)  44.000  cu.  yds.  excavation  for 
structures; 

<4)  64,000  cu.  yds.  compacting  em- 
bankments; 

<5)  trimming  201.400  sq.  yds.  founda- 
tions for  concrete  lining; 

<6)  800  cu.  yds.  compacted  subbase; 

(7)  30.000  cu.  yds.  backfill  about 
structures; 

<8)  13,000  cu.  yds.  compacting  back- 
fill; 

(9)  12,800  cu.  yds.  backfill  at  lop  of 
concrete   lining; 

(10)  19.000  cu.  yds.  riprap; 

(11)  constructing  330  cu.  yds.  reverse 
filter; 

(12)  50  cu.  yds.  pit-run  gravel  blanket 

(13)  4200  cu.  yds.  concrete  In  struc- 
tures ; 

(14)  9800  cu.  yds.  concrete  in  unre- 
Inforced  lining; 

(15)  9800  cu.  yds.  concrete  in  rein- 
forced lining; 

(16)  placing  610.000  lbs.  reinforcement 
bars : 

(17)  placing  287.6(X)  lbs.  reinforce- 
ment fabric  In  canal  lining; 

(18)  placing  1500  sq.  ft  elastic  filler 
material  In  Joints; 

(19)  placing  820  lln.  ft.  rubber  water 
■top  In  Joints; 

(20)  erecting  112  M  ft  b.m.  timber 
In  structures; 

(21)  laying  392  Un  .ft  12-in.  diameter 
concrete  pipe; 

(22)  laying  168  lin.  ft  18-in.  diameter 
concrete  pipe; 

(23;  laying  280  lin.  ft  24-in.  diameter 
concrete  pipe ; 

(24)  laying  96  Un.  ft  36- in.  diameter 
concrete  pipe; 

(25)  laying  40  lln.  ft  12-ln.  diameter 
asbestos-cement  pipe; 

(26)  Jacking  80  lln.  ft  84-ln.  diameter 
concrete  pipe  under  railroad; 

(27)  installing  6800  lbs.  screw  -  lift 
gates : 

(28)  installing  18,000  lbs.  radial  gates; 

(29)  installing  20,000  Ibe.  radial-gate 
hoists  and  operating  and  con- 
trol mechanisms; 

(SO)  installing  6500  lbs.  metal  water 
stops  In  Joints ; 

(31)  installing  3200  lbs.  miscellaneous 
metal  work; 

(35)  placing  65  cwt  bitumlnouB  ma- 
terial in  float  drums ; 

(33)  installing  360  Un.  ft  electric 
metal  conduits ; 

(34)  ln«talling  50  lbs.   ground  wires. 

Schedule  No.  2 

(1)  4K).000  cu.  yds.  excavation  for 
canal ; 

(2)  220,000  cu.  yds.  excavation  for 
drainage  channels  and  dikes; 

(3)  44,000  cu.  yds.  excavation  for 
structures ; 

(4)  64.000  cu.  yds.  compacting  em- 
bankments ; 

(5)  trimming  and  preparing  208.400 
sq.  yd.s.  foundations  for  asphal- 
tlc-concrete  lining; 

(6)  800  cu.  yds.  compacted  subbase; 

(7)  30.000  cu.  yds.  backfill  about 
Btructures ; 

(81  13.000  cu.  yds.  compacting  back- 
fill; 

(9)  12.800  cu.  yds.  backfill  at  top  of 
asphaltlc-concrete  lining; 

(10)  19.000  cu.  yds.  riprap; 

(11)  constructing  330  cu.  yds.  reverse 
fitter; 

(12>  50  cu.  yds.  pit-run  gravel  blanket 
fl3)  4200  cu.  yds.  concrete  in   struc- 
tures ; 

(14)  208.400    sq.     yds.     asphaltlc-con- 
crete course  for  canal  lining; 

(15)  2100  tons  of  asphalt  for  asphal- 
tlc-concrete; 

(16>  170  tons  asphalt  for  seal  treat- 
ment; 

(17)  placing     610,000    lbs.     reinforce- 
ment bars; 

(18)  placing  1130  sq.  ft.  elastic  filler 
material  in  Joints; 

(191  placing  820  lln.  ft  rubber  water 

stop  In  Joints; 
(201  erecting  112  M  ft  b.m.  timber  in 

structures ; 

(21)  laying  392  lln.  ft  12-ln.  diameter 
concrete  pipe; 

(22)  laying  168  lln.  ft  18-in,  diameter 
(231  laying  280  lln.  ft  24-in.  diameter 

concrete  pipe; 

(24)  iRNing  96  lln.  ft  36-ln.  diameter 
concrete  pipe; 

(25)  la\-inB:  40  lin.  ft.  12-in.  diameter 
asbestos -cement  pipe; 

(261  Jacking  80  lln.  ft  84-ln.  diameter 

concrete  pipe  under  railroad; 
(271  Installing  6800  lbs.   of  screw-lift 

gates; 
(28)  installing  18.000  lbs.  radial  gates ; 
(291  Installing  20,000  lbs.   radial-gate 

hoists  and  operating  and  control 

mechanisms ; 

(30)  Installing  6500  lbs.   metal  water 
stops  In  Joints: 

(31)  Installing  3200  lbs.  miscellaneous 
metal  work ; 

(32)  placing  65  cwt  bituminous  ma- 
terial in  float  drum; 

(33)  installing    360   lln.    ft    electrical 
metal  conduits: 

(84)  installing  50  lbs.  ground  wires. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation :  Walker 
R.  Young,  chief  engineer,  U.  S.  Cus- 
tom House.  Denver  2.  Colo. ;  E.  A- 
Moritz,  regional  director.  Administra- 
tion Bidg..  Boulder  City.  Nev.;  J.  K. 
Rohrer.  acting  construction  engineer, 
Yuma,  Ariz.,  and  Michael  W.  Straus, 
commissioner.  Bureau  of  Reclama- 
tion. Washington  25.  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the  site 
of  the  work  should  communicate  with 
the  acting  construction  engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  spet-lficationa  and 
drawings:  to  others,  $2.50  per  copy, 
not  returnable. 


drainage  channels  and  dikes; 

(6)  500  c.y.  rock  do; 

(7)  16,500    c.y.    common    excavation 
for  structures; 

(8)  200  c.y.  rock  do; 

(9)  preparing  67,000  s.y.  rock  foun- 
dations for  concrete  lining; 

(10)  trimming    227,000    s.y.    of    earth 
foundations  for  concrete  lining; 

(11)  100  c.y.  rockflll; 


(12)  constructing  80   cy.    of   reverse 
filters ; 

(13)  1,550   s.y.   dry-rock   paving; 


drains; 

(32)  installing  410  l.f.  pipe  In  reverse 
filters ; 

(33)  laying  160  Lf.  18-in.  diam.  comz. 
metal  pipe; 

(34)  laying  325  Lf.  24-inch        do; 

(35)  Installing    50,600    lbs.   of   misceL 
mfetal    work. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation;  Walker 
R     Young.     Chief    Engineer,    U.     S. 


(14)  11.700  c.y.  backfill  about  struc;    customhouse,  Denver  2,  Colo.;  R  L. 

(15)  4,700    cy.    compacting    backfUl;    g^j^g     Regional    Director.    Old    Post 

(16)  1,460  c.y.  concrete  in  structures;    office  Bldg,  7th  and  K  Sts.,  Sacra 


(17)  500   cy.   concrete   in    bridges; 

(18)  14,150     cy.     concrete    in     reinf. 
canal   lining; 

(19)  14,150    c.y.    concrete    in    tmreinf. 
canal   lining; 

(20)  placing    336,000    lbs.    relnf.    bars 
In  struc  and  bridges; 

(21)  placing   750,000    lbs.    relnf.    bars 
in  canal  lining; 

(22)  placing  620  s.f.  elastic  filler  ma- 
terial in  Joints; 

(23  placing   140   l.f.   of  rubber  water 
stops  in  Joints ; 

(24)  placing  3,000  Iba.  of  metal  water 
stops  in  joints ; 

(25)  erecting  196.3  M  ft  b.m.  timber 
in    structures ; 

(26)  constructing  20  cattle  guards; 

(27)  constructing    1.5    miles    barbed- 
wire  fence; 

(28)  constructing  10   miles  of   comb, 
barbed-  and  woven-wlre  fence; 

(29)  constructing  43,000  Lf.  of  under- 


ramento  14,  Calif.;  R  K.  Durant 
Acting  Construction  Engineer,  Friant 
Calif.,  and  Michael  W.  Straus,  Com- 
missioner, Bureau  of  Reclamation, 
Washington  25,  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the    Acting    Construction    Engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
and  drawings;  to  others,  J2.50  per 
copy,  not  returnable. 


2/21/46  84 

BIOS   WANTED 

CENTRAL,  VALLEY  PROJECT, 
Calif  .—Until  March  27,  10  A.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation^  Walker  R.  Young, 
chief  engineer,  Antloch,  Calif.,  \mder 
Spec.    1183    for    the    construction    of 


dr^ns  with   undented   Joints;  IP,!,'^-^^^^^,?*"*''  «i*^*°°«  ^,fi 
(30)  constructing  29,000  Lf.  of  feeder  1365    and   West  ey   ^^^r'^y-.^^^l^ 
AreAna-  I  Division.  Central  Valley  I*roJect,  Call- 

Installing  410  Lf.  pipe  in  reverse !  fo"»ia-   "^^  '^^''^  *«  !i*wV®^  ^  ""* 


(31) 

filters ; 
(32)  installing    29,600    lbs. 

metal  woric 


of    mlsc 


SCHEDULE  No.  2 
Stations  1932  plus  75  to  2631  plus  00 

(1)  3,002.000  C.y.  common  excav.  for 
canal; 

(2)  8,000  c.y.  rock  do; 

(3)  153,000    sta.    c.y.    overhaul; 

(4)  40,450  c.y.   compacting  embank- 
ment; 

(5)  302,000   c.y.    common    excav.   for 
drainage  channels  and  dikes; 

(6)  2,000  c.y.  rock  do; 

(7)  120,000  c.y.   common   excavation 
for  structures; 

(8)  100   cy.    rock    do; 

(9)  134.000    cy.    uncompacted    earth 
canal  lining: 

(10)  336,000   c.y.    compacted  do; 

(11)  5,200  c.y.   rockflll; 

(12)  7,100  8.y.  dry-rock  paving; 

(13)  92,000  c.y.   backfill  about  struc; 

(14)  47,000   cy.   compacting  backfill; 

(15)  11,700   c.y.   concrete   in   struc; 

(16)  5,200  cy.  concrete  in  bridges; 

(17)  placing  2,825.000  lbs.   relnf.   bars 
In   structures   and   bridges; 

(18)  placing  450  s.f.  elastic  filler  ma- 
terial In  Joints ; 

(19)  placing  25,400  lbs.  of  metal  wa- 
ter stops  in  Joints: 

(20)  erecting   217.6   M  ft    bm   timber 
In  structures ; 

(21)  constructing  40  cattle   guards; 

(22)  constructing  12  miles  of  barbed- 
wire  fence; 

(23)  constructing  12   miles   of   comb, 
barbed-  and  woven -wire  fence; 

(24)  laying  440   If.  18-inch   diameter 
corrugated    metal    pipe; 

(25)  laying  165  Lf.  24-lnch        do; 

(26)  laying  115  Lf.  30-lnch        do; 

(27)  laying  150  Lf.  36-lnch        do; 

(28)  laying  290  Lf.  48-inch         do; 

(29)  installing    50,000    lbs.     of    misc. 
metal  work. 

SCHEDULE  No.  3 

Stations  2631   plus  DO  to  3369  plus  00 

(1)  2,660,000  cy,  common  excavation 
for  canal; 

(2)  181,000  rock  do; 

(3)  106,000  sta.  c.y.  overhaul; 

(4)  229,500  cy.  compacting  embank- 
ment; 

(5)  203,000   c.y.   common    excav.   for 
drainage  channels  and  dikes ; 

(6)  2,000  c.y.  rock  do    ; 

(7)  40,000    c.y.    common    excavation 
for  structures; 

(8)  2,000  cy.  rock  do; 

(9)  preparing   61,300  s.y.    rock   foun 
foundations  for  concrete  lining;  ! 

(10)  trimming    170,000    s.y.    of    earth  ; 
foundations  for  concrete  lining;  ] 

(11)  120,000    c.y.    uncompacted    earth  I 
canal  lining; 

(12)  302,000  c.y.  compacted  do; 

(13)  100  cy.  rockflll; 

(14)  5,400  s.y.   dry-rock  paving; 

(15)  25,000  c.y.  backfill  about  struc; 

(16)  14.000   c.y.    compacting    backfill; 

(17)  3,480   c.y.    concrete   In    struc; 

(18)  4,100   cy.    concrete   In    bridges; 


vicinity  of  Patterson,  Calif. 

The  principal  Items  of  work  and  th© 
estimated  quantities  involved  are  as 
follows : 

Schedule  No.  1 
Station  686  to  Station  1366 

(1)  2,800,000  cu.  yds.  excavation  for 
canal,  unclassified; 

(2)  100,000  sta.  cu.  yds.  overhaul; 

(3)  350.000  cu.  yds.  compacting  em- 
bankments ; 

(4)  40,000    cu.    yds.    excavation    for 
drainage  channels; 

(5)  45,000    cu.    yds.    excavation   for 
structures ; 

(6)  27,000  cu.  yds.  backfill;        % 

(7)  24,000  cu.  yds.  compacting  back- 
fill; 

(8)  trimming  844,000  sq.  yds.  founda- 
tion for  concrete  lining; 

(9)  11,100  cu.  yds.  concrete  in  struc- 
tures ; 

(10)  47,000  cu.  yds.  concrete  In  unre- 
inforced  canal  lining; 

(11)  47,000  cu.  yds.  concrete  In  rein- 
forced canal  lining; 

(12)  placing    1.760.000    lbs.    reinforce- 
ment in  structures; 

(13)  placing   3,000,000    lbs.    reinforce- 
ment in  caJial  lining; 

(14)  1500  sq.  yds.  dry-rock  paving; 

(15)  placing  4600  sq.  ft  elastic  Joint 
filler; 

(16)  placing  1500  lln.  ft  rubber  water 
stops ; 

(17)  installing  255,000  lbs.  gates  and 
hoist; 

(18)  Installing  58,000  lbs.  miscellane- 
ous metal  work; 

(19)  Installing    250   lln.    ft    electrical 
metal  conduit; 

(20)  Installing  200  lbs.  electrical  con- 
ductors ; 

(21)  constructing  40  cattle  guards; 

(22)  placing  900  lln.  ft  15-in,  precast 
pipe; 

(23)  placing  100  lin.  ft  18-ln.  precast 
pipe; 

(24)  placing  50  lln.  ft  24-ln.  precast 

(25)  erecting  510  M  ft  b.m.  timber  in 
bridges. 

Schedule  No.  2 
Westley  Wasteway 

(1)  193,000   cu.    yds.    excavation    for 
wasteway  channel; 

(2)  33,000    cu.    yds.    excavation    for 
structures ; 

(3)  100.000   cu.   yds.   of  backfill   for 
wastew^ay  channel ; 

(4)  13,000  cu.  yds.  backfill  for  struc- 
tures ; 

(5)  20.000   cu.   yds.   compacting   em- 
bankment along  wasteway; 

(6)  4000  cu.  yds.   compacting  back- 
fill; 

(7)  trimming  105,000  sq.  yds.  founda- 
tion for  lining; 

(8)  3100  cu.  yds.  concrete  in  struc- 
tures ; 

(9)  21,000  cu.  yds.  concrete  In  waste- 
way  lining  and  sldewalls; 

I  (10)  placing    2,400,000    lbs.    relnforce- 

i  ment  steel ; 

i  (11)  Installing  130.000   lbs.    of    struc- 


sc:hedule  No.  2 

Earthwork  and  Structures  ■ 

Lateral   Unit  No.  4 

(1)  116,000  cy.   common   excav.   for 
laterals ; 

(2)  18,500  cy.  rock  do;      ,. 

(3)  91,000  sta.  cy.  overhaul; 

(4)  120,000  cy.  compacting  embank- 
ment; 

(6)  12,000    cy.    uaclass.    excavation 
for  structures; 

(6)  5300  cy.  backfiU; 

(7)  5,000  cy.    comps-c^ing  liackfill; 

(8)  1,850  c.y.  concreW  in^tructures 

(9)  placing   103,000   IBs.    relnf.    bars; 

(10)  1,900  s.y.  dry-rock  paving; 

(11)  installing  28,000  pounds  of  gates 
and  mlsc  metal  work; 

(12)  erecting  4.3  M.  ft  bm  timber  In 
structures ; 

(13)  laying  1,170  Lf.   15-fai.   diameter 
concrete  pipe; 

(14)  laying  968  Lf.  18-lnch        do; 

(15)  laying  316  Lf.  24-inch        do; 

(16)  laying  54  Lf.  30-inch         do; 

(17)  laying  2,020  Lf.  36-lnch     do; 

(18)  laying  224  If.  42-inch       do; 

(19)  laying  158  If.  60-lnch       do; 

(20)  Jacking  50  If.  36-inch   diameter 
concrete  pjpe  thru  embankment 

(21)  Jacking  50  Lf.  60-inch  do; 

SCHEDULE  No.  3 
Earthwork  and  Structure*— 
Lateral   Unit  No.  3 

(1)  66,000    cy.    common    excavation 
for  laterals; 

(2)  14,000  cy.  rock  do; 

(3)  21,000  sta.  cy.  overhaul; 

(4)  75,000  cy.   compacting  embank- 
ment; 

(5)  8,200  cy.  unclass.  excavation  for 
structures ; 

(6)  5,600  c.y.  backfill; 

(7)  3,500   cy.    compacting   backfill; 

(8)  1,300  cy.  concrete  in  structures; 
(  9)  placing  91,000  lbs.   relnf.  bars; 

(10)  2,200  s.y.   dry-rock   paving; 

(11)  installing  31,000   lbs.   gates   and 
mlsc  metal  work; 

(12)  erecting  5  M  ft  bm  of  timber 
in  structures; 

(13)  laying  1,380  Lf.  15-inch  diameter 
concrete  pipe; 

(14)  laying  1,670  Lf.  18-lnch      do; 

(15)  laying  430  If.  24-inch        do; 

(16)  laying  370  Lf.  30-inch        do; 

(17)  laying  960  Lf.  36-inch       do; 

(18)  laying  160  Lf.  42-inch       do; 


(5)  480  cy.  rock  do; 

(6)  2,590  cy.    backfill; 

(7)  800   cy.    compacting   backfiU; 

(8)  370  c.y.   concrete  in  structvirea; 

(9)  placing  37,000  ll>s.   relnf.   bars; 

(10)  100  ay.  dry-rock  paving; 

(11)  erecting   1   If  ft  bm  timber  m 
structures. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R  Young,  Chief  Engineer,  U.  S. 
Customhouse,  Denver  2,  Colo. ;  W.  R. 
Nelson,  Regional  Director,  P.  O.  Box 
1609.  Oliver-E^akle  Bldg.,  Sixth  and 
Polk  Sts.,  Amarillo,  Texas;  H.  W. 
Mutch,  Project  Engineer.  Tucumcarl, 
N.  M.;  and  Michael  W.  Straus,  Com- 
missioner, Bureau  of  Reclamation, 
Washington  25,  D.  C.  ProspecUve 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the  Project  Engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings:  to  others,  $2.75  per  copy, 
not  returnable. 


SCHEDULE  No.  4 
Earthwork    and    Minor    Structures^ 
Stations  3343  plus  17  to  3514  plus  50, 
a,nd  Stations  3517  plus  70  to  3660  plue 

80,  Conchas  Canal 

(1)  41,000    cy.    common    excavation 
for  Conchas  Canal;  ,, 

(2)  7,000  c.y.  rock  do; 

(3)  7,000  sta.   c.y.   overhaul; 

(4)  40,000  c.y.   compacting   embank- 
ment; 

(5)  2,300  cy.  common  excavation  for 
Btructures ; 

(6)  700  c.y.  rock  do; 

(7)  1,300  cy.  backfill; 

(8)  400   cy.    compacting   backfll; 

(9)  370  cy.  concrete  in   structures; 

(10)  placing  27.000  lbs.  relnf.  bars; 

(11)  350  s.y.  dry-rock  paving; 

(12)  Installing   5,100    lbs.    gates    and 
misc.    metal   work; 

(13)  erecting   0.05  M-  ft   bm  timber 
in  structures; 

(14)  laying  160  Lf.   15-lnch  diameter 
concrete  pipe; 

(15)  laying  230  If.  18-lnch       do; 

(16)  laying  90   If.   48-lnch        do; 

SCHEDULE  No.   6 
Earthwork    and    Major    Structures^ 
Stations  3514  plus  50  to  3517  plus  70, 
and  Stations  3660  plus  80  to  3662  plus 

00— Conchas  Canal 

(1)  275  c.y.  common  excavation  for 
Conchas  Canal; 

(2)  275  cy.  rock  do; 

(3)  600     cy.     conapacting     embank- 
ment; 

(4)  2,500  cy.  common  excavation  for 
structures ; 


2/21/46  34 

BIDS    WANTED 

CENTRAL  VALLEY  PROJ.,  Calif. 
— As  previously  reported,  until  Mar. 
29,  10  A.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Walker  R.  Young,  Chief  Engineer, 
Friant,  Calif.,  under  Spec  1181  for 
construction  of  earthwork,  canal  lin- 
ing and  structures.  King's  River 
wasteway  and  King's  River  siphon. 
Station  1591  plus  66.15  to  Station  1647 
plus  75,  Frisjit-Kem  Canal,  Friant 
Division,  Central  Valley  Project  The 
work  la  situated  approximately  18 
miles  east  of  Fresno. 

The  principal  Items  of  work  and 
the  estimated  quantities  Involved 
are  as  follows: 

(1)  237,500  c.y.  common  excavation 
for  canal ; 

(2)  193,000  c.y.  rock  do; 

(3)  5,500  c.y.  compacting  embank- 
ments ; 

(4)  40,000  c.y.  common  excavation 
for  wasteway  channel; 

(5)  100  c.y.  rock  do; 

(6)  36,000  cy.  common  excavation 
for  struc.  except  siphon  barrel; 

(7)  300  c.y.  rock  do; 

(8)  200,000  c.y.  common  excav.  for 
siphon  barrel  bet  Sta.  1596  plus 
88.9  and  1627  plus  41.36; 

(9)  100  cy.  rock  do; 

(10)  trimming  6,100  s.y.  earth  foun- 
dations for  concrete  lining; 

(11)  prepiaring  16,000  s.y.  of  rock  do; 

(12)  16,300  c.y.  backfill  about  struc; 

(13)  122,000  c.y.  backfill  about  siphon 
barrel ; 

(14)  6.200  c.y.  compacting  backfill 
about  structures; 

(15)  6,100    c.y.    riprap; 

(16)  constructing  265  c.y.   filter; 

(17)  constructing  1,250  Lf.  of  feeder 
drain; 

(18)  construcUng  1,150  l.f.  of  6-inch 
dia.  tile  drains  with  uncement- 
ed joints; 

(19)  4,325  cy.   concrete  in   struc; 

(20)  21,600  c.y.  concrete  in  siphon 
barrel ; 

(21)  2,070  c.y.  concrete  in  canal  lin- 
ing; 

(22)  placing  3,944,000  lbs.  relnf.  bars; 

(23)  placing  785  s.f.  elastic  Joint- 
filler   material; 

(24)  placing  280  Lf.  rubber  water 
stops ; 

(25)  Installing  360  l.f.  clay  pipe  In 
fUters; 

(26)  installing  8,700  lbs.  of  cast-Iron 
pipe  In  filters; 

(27)  layng  66  l.f.  12-ln.  dlani-  ce- 
ment-asbestos pipe; 

(28)  ere<.ting  250,000  lbs.  structural 
steel  In  highway  bridge; 

(29)  placing  79,600  lbs.  of  metal  wa- 
ter stop  In  joints; 


(30)  erecting  11  M.  ft  tun.  tmber 
in    railings: 

(31)  installing  61,000  lbs.  radial  gates 

(32)  installing  42,200  lbs.  radl«J-g&te 
hoists  and  operating  and  con- 
trol  mechanisms; 

(33)  installing  10,930  lbs.  cylinder 
gate,  gate  frames  and  hoist; 

(34)  Installing  11,900  lbs.  of  mlsc 
metal    work ; 

(35)  Installing  125  cwt  of  bit  ma- 
terial In  float  dnuns; 

(36)  Installing  1,400  11.  of  electrical 
conduits ; 

(37)  Installing  560  Iba  of  electrical 
conductors  and  ground  -wires ; 

(38)  Installing  600  lbs.  electrical  ap- 
paratus; 

(39)  constructing  0.75  mile  .ibarbed 
wire    right-of-way  fenca) 

(40)  constructing  0.20  mile  of  comb, 
barbed  -  wire  and  woven  -  wire 
right-of-way   fence; 

(41)  constructng  two  cattle  guards. 

Copies  of  the  standard  forttas  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation :  Walker 
R.  Young,  Chief  Engineer,  U.  S. 
Customhouse,  Denver  2,  Colo. ;  R  L. 
Boke,  Regional  Director,  Old  Post 
Office  Bldg.,  7th  and  K  Sts.,  Sacra- 
ramento  14,  Calif.;  R.  K.  Durant 
Acting  Construction  Engineer,  Friant 
Calif.,  and  Michael  W.  Straus,  Com- 
missioner. Bureau  of  Recl&maton, 
Washington  25,  D.  C.  ProspecUve 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the    Acting    Construction    Engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  speclflcatloins  and 
and  drawings;  to  others,  ^250  per 
copy,  not  retumabla 


2/21/46  «• 

BIDS  WANTED 

PARKER  DAM  PROJ.,  Aria.-OaUf. 
— UnUl  March  la  ^  P-  M.,  bWs  wUl 
be  received  by  the  U.  S.  Bureau  off 
Reclamation,  Denver,  Colo.,  under 
Spec  1197  for  furnishing  and  dellr- 
erlng  fob  cars  at  the  shipping  point 
or  fob  cars  at  Blarp,  Calif.,  one  69,- 
000-volt  600-ampere,  1,000,000- kr. -a., 
S-pole  single- throw,  outdoor- type  oli 
circuit  breaker  for  the  Indian  Serv- 
ice SubstaUon,  Parker  Dam  Pow«r 
Project  ^rix.-<^alif.  The  oil  droutt 
breaker  will  be  Installed  by  the  Got- 
emment.  No  charge  for  copies  of 
the  speclflcaUons  to  prospective  bona 
fide  bidders;  to  others,  ^375,  not  re- 
tumabla 


Machinerv  &  Material 


43—    MACHINERY  AND 
EQUIPMENT 


2/21/46  48, 

BIDS  WANTED 

MISSOURI  BASIN  PROJ.,  Wyo.— 
Until  March  15,  2  P.  M.,  btds  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec  1196  for  furnishing  and  deliver- 
ing by  trucks  at  the  building  site  at 
Kortes  Government  Camp,  located 
near  Koriee,  Wyo.,  or  by  rail  fob 
cars  at  the  shipping  point  or  fob  cars 
at  Casper,  Wyo.,  15  two-bedrooni, 
prefabricated  or  precut  housee  for 
the  Kortes  (government  Camp,  Mis- 
souri Basin  Project,  Wyo.  UouM* 
framed  and/or  finished  -with  m«tal 
and  of  equivalent  construction  will 
be  considered.  The  houses  will  b« 
erected  by  the  CJovemment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  flda 
bidders;  to  others,  fO.50,  not  rstum- 
abla 


2/21/46  I      •     43 

NOTICE  OF   SALE  ^ 

WASHINGTON,  D.  C.— Unill  Mar. 

4  bids  will  be  received  by  the  U.  8. 
Maritime  Commission,  Washington, 
D.  C,  for  sale  of  11  over-age  tankers 
for  scrapping  and  salvage  purposes. 
Two  of  the  ships,  the  R  D.  I^eonard 
of  2730  dwt.,  built  In  1922,  and  the 
R.  J.  Hsmna  of  10,630  dwt,  buUt  In 
1921,  are  located  In  San  Fl-anclsco 
Bay.  The  other  nine  are  at  Mobile, 
Ala.,  and  Norfolk,  Va. 

The  vessels  will  be  sold  on  the  con- 
ditions that  (1)  all  hulls,  engines, 
machinery  and  equipment  Shall  be 
completely  scrapped  and  (2)  that 
only  hulls  of  the  vessels  cthall  be 
completely  scrapped.  Bidding  will  not 
be  limited  to  citizens  of  the  United 
States. 

Permission  to  Inspect  the  R.  D. 
Leonard  and  the  R.  J.  Hanna  may  be 
obtained  from  Capt  W.  Pet»rson  of 
the  War  Shipping  Administration  at 
200  Bush  St,  San  Francisco.  Invita- 
tions to  bid  on  the  vessels  may  be 
obtained  from  the  director,  tMvision 
of  Vessel  Dlposal  and  Government 
Aids,  U.  6.  Maritime  Commission, 
Washington  25,  D.  C. 

The  other  ships  to  be  «K)ki  for 
scrapping  are:  Cities  Service  FueL 
8700  dwt.,  and  H.  M.  Fredrtchsen, 
8050  dwt..  both  located  at  Mobile, 
Ala.;  located  at  Norfolk,  Vs.,  are: 
the  Argon,  10,770  dwt;  Bessemer, 
7788  dwt;  Point  Breeze.  7692  dwt; 
Ponca  City,  10,909  dwt;  Sharon.  7788 
dwt;  Tusten,  10,626  dwt,  and  the 
William  Penn,  13,614  dwt. 


2/21/46  4B 

BIDS  WANTED 

MISSOURI  BASIN  PROJ.,  Wyo.— 
Until  March  15,  2  P.  M.,  l»lds  will 
be  received  by  the  U.  S.  Bureau  off 
Reclamation.  Denver,  Colo.,  und«» 
Spec.  1193  for  furnishing  and  de- 
livering by  trucks  at  the  building 
site  at  Boysen  Government  Oamp, 
situated  about  13  miles  nortli  of 
Bonneville.  Wyo.,  or  fob  cars  at  the 
shipping  point  or  fob  cars  at  Bonne- 
ville, Wyo.,  40  two-bedroom,  prefab- 
ricated, portable,  and  demountable 
houses  for  Boysen  Government  Camp 
Missouri  Basin  Project.  Wyo.  Ths 
houses  will  be  erected  by  the  Gov- 
ernment 

No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fid* 
bidders;  to  others,  |0.50,  not  return- 
able. 


2/21/46  «• 

BIDS  WANTED 

MISSOURI  BASIN  PROJ.,  Neb.— 
Until  March  13,  2  P.  M.,  bids  will 
be  received  by  the  U.  B.  Bureau  of 
Reclantiation,  Denver,  Colo.,  under 
Spec.  No.  1185  for  furnishing  and 
delivering  20  two-bedroom  prefab- 
ricated portable  and  demountable 
houses  for  the  Enders  Govt  Camp. 
Frenchman -Cambridge  Unit  Missouri 
Basin  Project  fob  shipping  point 
and/or  Enders,  Neb. 

Specifications  obtainable  from  the 
above  office;  no  charge  to  prospec- 
tive bidders;  to  others.  10.60,  not  re- 
turnable. 


Use  "Builderadls"- 
They  Bring  Results 


(19)  11,500  c.y.  concrete  in  reinforced  ;  tural  steel; 
canal  lining;                                       '(12)  Installing  11,500  lbs.  mlscellane- 
canal  lining;                                       I  ous  metal ; 

(20)  11,500   f  y.    concrete   in    unrelnf.  \  (13)  installing  700  sq.  ft  elastic  Joint 


(21)  placing   1,158,000   lbs.    relnf    bars 
In   structures  and   bridges; 

(22)  placing  610,000  lbs.  of  relnf.  bars 
in    canal    lining ; 

(23)  placing  400  s.f.  elastic  filler  ma- 
terial In  Joints; 

(24)  placing    4,400    lbs.    metal    water 
stops  In  Joints ; 

(25)  erecting  424.0  M  ft   bm  timber 
In  structures; 


filler; 

(14)  erecting  65  M  ft  b.m.  timber  in 
bridges ; 

(15)  placing  100  lln.  ft  18-ln.  precast 
pipe; 

(16)  placing  20  lin.  ft  24-in.  precast 
pipe. 

Copies  of  the  standard  forms  and 
of  the  specifications  inay  be  obtained 
from    the    following    offices    of    the 


(26)  constructing  48  cattle  guards;      j Bureau   of    Reclamation:    Walker   R. 

(27)  constructing   12.5   miles    barbed- ,  Young,  chief  engineer,  U.   S.  Custom 
•wire   fence;  i House,   Denver  2,  Colo.;  R.  L.  Boke, 

(28)  constructing  12.5  miles  of  comb,    regional     director.     Old     Post     Office 
barbed-  and  woven-wlre  fence;    Bldg.,  7th  and  K  Sts.,  Sacramento  14, 

(29)  constructing    21,000    Lf.    under-  ■,  Callf. ;  O.  G.  Boden,  construction  en- 
drains  with  uncemented  Joints ;    gineer,   Antloch,   Ci^lf.,   and   Michael 

(30)  constructing    14,000     Lf .     feeder ;  w.  Straus,  commissioner.  Bureau  of 
drains;  'Reclamation,    Washington    25,    D.    C 


do; 
do; 
do; 
do; 
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BIDS    WANTED 

CENTRA  I.  VALLEY  PROJ..  Callf. 
— UnUl  March  29,  10  A.  M..  bld-s  wll 
be  received  bv  the  U.  S.  Bureau  of 
ReclamaUon.  Walker  R.  Young,  ehlef 
engineer,  Friant,  under  Spec.  1204, 
for  the  construction  of  earthwork, 
concrete  lining,  and  structures,  for 
Friant-Kem  C^nal,  Sta.  1647  plus  75 
to  Sta.  3876  phis  00,  Friant  Division, 
Central  Valley  Project.  The  work 
extends  from  18  miles  east  of  Fresno 
to  10  miles  ea.^t  ot  Visalia. 

The  principal  item."?  of  work  and 
eatirnatiKi  quantities  Involved  are  as 
follows: 

SCHEDULE    No.    1 
Station*  1647   plus  75  to   1932  plus  75 
(If  1,045. WW  C.y.  common  excav.  for 
canai  : 


Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  construction  engi- 
neer. 

No   charge    to   prospective  bidders 
for  copies   of  the  specifications  and 
of    misc.  ,  drawings ;   to  others,  |2.50  i>er  copy, 
not  returnable. 


(31)  laying  175  If.  18-ln.  dlam.  comi. 
metal  pipe; 

(32)  laying  315  Lf.  24-lnch 

(33)  laying  560  Lf.  30-lnch 

(34)  laving  170  Lf.   48-lnch 

(35)  laying  75  Lf.  54-lnch 
!  (36)  InstalUng    76,000    lbs. 

metal  work. 

SCHEDULE  No.  4 
SUtions  3369  plus  00  to  3876  plus  00 

(1)  1.337,000  c.y.  common  excav.  for   2/21/46 
canal:  [BIDS  WANTED 

(2)  146.000   rock  do;  TUCUMCARI    PROJECTT,    N.   M.— 

(3)  154,000  sta.  c.y.  overhaul;  'Until  March  27,   10  A.  M.,  bids  will 

(4)  251,000  cy.  compacting  embank-  ^  received  by  the  U.  S.  Bureau  of 
ment;  Reclamation,  Tucumcarl,  N.  M..  un- 

(6)  11,000  c.y.  common  excav.  for  ^jer  Spec  1189  for  construcUon  of 
drainage  channels  and  dikes;       structures,     laterals     Unit     Na     2; 

(6)  1.000  c.y.  rock  do;         ^         ^^  _' earthwork    and    structures,    laterals 

Units  Noa  3  and  4;  and  Conchas 
Canal,  stations  3343  plus  17  to  3662 
plus    00,    Tucumcari    P»roJect    N.    M. 


84 


Let  your  HEAD  take  you 


{The  average  American  today  can  go  to  bed  every  night  with 
has  a  choice  of  just  going  where  nothing  on  your  mind  except  the 
*' his  feet  take  him*\  or  choosing     fun  you're  going  to  have  tomor- 


(10)  trimming  473,000  s.y.  earth  foun- 
dations for  concrete  lining; 

(11)  2,300  cy.   rockfUl; 

(12)  constructing   80   cy.    of    reverse 
filters ; 

(13)  1,400  s.y.  dry- rock  paving; 

(14)  90,000  cy.  backfill  about  struc; 
1 15)  41,000  cy.    compacting   backfill; 

(16)  3.600  c.y.  concrete  In  struc; 

(17)  300  c.y.   concrete  In   bridges; 

(18)  24,000  c.y.  concrete  in  reinforced 
canal   lining; 

(19)  24,000   cy.    concrete   in   unrelnf. 
canal    lining; 

(20)  placing  642,000  lbs.  relnf.  bars  in 
In  struc.  and  bridges; 

(21)  placing  1,272,000  lbs.  relnf.  bars 
in  canal  lining; 

(22)  placing  330  s.f.  elasUc  filler  ma- 
terial in  joints; 

(23)  placing   30   If.    of   rubber  water 
8top>8  In  Joints; 

(24)  placing   11,100   lbs.   metal  water 
stops  In  Joints; 


(7)  132,000  cy.   common   excavation 
for  structures: 

(8)  1,000  cy.  rock  do;  ^_        _.     _      „ 

(9)  preparing  29,000  s.y.  rock  foun-  .  The  work  is  situated  in  the  vicinity 
datlons  for  concrete  Uningj  of  Tucumcari.  N.  M 

The  principal  Items  of  work  and 
the  estimate^  quantities  involved  are 
as  follows: 

SCHEDULE    No.   1 
StructurM— Lateral  Unit  No.  2 

(1)  20,200    cy.    unclass.    excav.    for 
structures ; 

(2)  13,650  cy.  backfUl; 

(3)  6,000   c.y.    compacted   backfill; 

(4)  2,000  c.y.  concrete  In  structures; 

(5)  placing  165,000  lbs.  relnf.   bars; 

(6)  erecting  26  M  ft  bm  of  timber 
In  structures; 

(7)  Installing    20,000    Iba    of    gates 
and  misc.  metal  work; 

(8)  laying   1000   Lf.   15-ln.   diameter 
concrete   pipe; 

(9)  laying  950  Lf.  18-lnch        do; 

(10)  laying  200  Lf.  21-inch        do; 

(11)  laying  1,825  Lf.  24-lnch     do; 

(12)  laying  400  Lf.   30-lnch       do; 

(13)  laying  100  l.f.  36-lnch       do; 

(14)  laying  100  Lf.  42-inch        do; 

(15)  laying  600  Lf.  48-lnch         do; 


wisely  the  course  to  follow.  Lefs 
skip  ahead  10  yearsy  and  take  a 
look  at  John  Jones — and  listen 
to  him  .  .  .  ) 

"Qometimes  I  feel  so  good  it 
*^  almost  scares  me. 

"This  house— I  wouldn't  swap 
a  shingle  off  its  roof  for  any  other 
house  on  earth.  This  little  valley, 
with  the  pond  down  in  the  hol- 
low at  the  back,  is  the  spot  I  like 
best  in  all  the  world. 

*'And  they're  mine.  I  own  *em. 
Nobody  can  take  'em  away  from 
me. 

"I've  got  a  little  money  com- 
ing in,  r^ularly.  Not  much— but 
enough.  And  I  tell  you,  when  you 


row— that's  as  near  Heaven  as 
man  gets  on  this  earth! 

"It  wasn't  always  so. 

"Back  in  '46— that  was  right 
after  the  war  and  sometimes  the 
going  wasn't  too  easy— I  needed 
cash.  Taxes  were  tough,  and  then 
EUlen  got  sick.  Like  almost  every- 
body else,  I  was  buying  Bonds 
through  the  Payroll  Plan— and  I 
figured  on  cashing  some  of  them 
in.  But  sick  as  she  was,  it  was 
Elllen  who  talked  me  out  of  it. 

"  'Don't  do  it,  John!'  she  said. 
'Please  don't!  For  the  first  time 
in  our  lives,  we're  really  saving 
money.  It's  wonderful  to  know 
that  every  single  payday  we  have 


we  can  only  keep  up  this  saving, 
think  what  it  can  mean!  Maybe 
someday  you  won't  have  to  work. 
Maybe  we  can  own  a  home.  And 
oh,  how  good  it  would  feel  to 
know  that  we  need  never  worry 
about  money  when  we're  old  !* 

"Wiell,  even  after  she  got  better, 
I  stayed  away  from  the  weekly 
pokergame— quit  dropping  a  little 
cash  at  the  hot  sjx>ts  now  and 
then — gave  up  some  of  the  things 
a  man  feels  he  has  a  right  to.  We 
didn't  have  as  much  fun  for  a 
while  but  we  paid  our  taxes  and 
the  doctor  and— we  didn't  touch 
the  Bonds. 

"\V*hat's  more,  we  kept  right 
on  putting  our  extra  cash  into 
U.  S.  Savings  Bonds.  And  the 
pay-off  is  making  the  world  a 


more  money  put  aside!  John,  if     pretty  swell  place  today!" 


The  Treasury  Department  acknowledges  with  aPPrie- 
ciation  the  publication  of  this  advertisement  bf 
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MiMJlJionq  PermitfSy  CoMitraLCtt§^ RecorJeJ  Hioticets 


BUILDING  PERMTT 

Applications 


8AN  FRANCISCO 


ALTER  cleaning  store,  |1000;  2942 
Lyon  St;   owner.  Sdney  Franklin. 

ALTER  dwelling,  $1950;  108  JDwlght 
St;  owner.  M  O'Connor. 

ALTER  store.  |998;  1562  Halght  St; 
owner,    Dr  Marjorle   B    Stevens 


8834  755  Market  St;  owner,  ; 

contractor.  Associated  Elec  &  Mech 
Co;  motors. 

8835  1836  Buchanan;  oM^-ner,  Qual- 
ity Maii£et;  contractor,  Charles  U 
Yidc;  8  outlets. 

8936     1526  Webster  Street;  owner. 


J^TS,  2-8tory  frame.  $d600;  North 
Kirkhajto  96  E  14th  Ave;  owner 
and  builder.  H  Vlgen.  3000  Klrk- 
nam  Street 

FACTORY,  l-etory  frame.  WOOO;  E 
South  Van  Neas  Ave  200  N  16th 
St;  owner  and  builder,  J  E  El- 
lington, 19  South  Paric 

ALTEIR  restaurant  and  soda  foun- 
tain. 17000;  W  20th  Ave  61  N  Ri- 
vera; owner  and  contractor,  N  W 
Anderson,  614  Taraval   St 

ALTER  flaUi,  fdeoO;  3641  Scott  St; 
owner,  Joe  Auterl.  prem;  contrac- 
tor, Chaa  W  Undqulst,  812  Gar- 
field. 

ALTER  flats,  $3150;  7028- Geary  Blvd 
owner,  Mrs  Eychenbaum,  premises 
contractor.  Uealy  &  Allen,  634-A 
Guerrero    St 

ALTER  dwelling,  |3000;  20  Norwich 
St;  owner,  Mrs  V  Z  Terzano,  prem; 
contractor,  R  c  Smth.  101  Randall. 

ALTER  flats,  |2860;  62  Bledman  St; 
owner,  Mrs  Malaeff,  c/o  cntr;  con- 
tractor, L  Salomon,  1734  Broderlck. 

ALTEIR  warehouse.  |2000;  1301  San- 
some  St;  owner,  H  Q  Walters.  224 
Natoma. 

ALTER  dwelling,  $1450;  2035  46th 
Ave;  owner,  Mr  and  Mrs  J  Finn, 
premises ;  contractor,  Chet  Dollase 
Co,  1579  42nd  Ava 

ALTER  dwelling.  |1200;  1579  42nd 
Ave;  owner,  Chet  Dollaise,  prem; 
contractor,  Chet  I>ollase  Co,  prem. 

ALTER  church,  $1000;  1566  Califor- 
nia Street;  owner  and  contractor. 
Apostolic  Faith  Church,  749  Mar- 
ket Street 

ALTER  flatB.  $1000;  1527  Octavia; 
owner,  Mrs  Green,  c/o  cntr;  con- 
tractor, Ira  W  Cobum.  2048  Mar- 
ket   St 

ALTER  dwelling,  $660;  619  35th  Ave; 
ower,  J  Keenan,  prem;  contrac- 
tor, United  Roofing  &  Siding  Co. 
2906  Mission   St 

ALTER  market,  $650;  755  Portola; 
owner,  Henry  Ilg,  prem;  contrac- 
tor.  Fred  Hoffman,   15  Sussex. 

ALTER  flats,  $600;  260  Valley  St; 
owner  and  contractor,  M  DriscoU, 
206  28th  St 


ALTER  bldg,  $1000;  237  Kearny  St;|Martinex  &  Calhoun,  contractor.  By 

owner,    Wm    Preble. 
ALTER  bldg.   $990;   3664  Balboa  St; 

owner,  Dom  DlMagglo. 
ALTER  store  and   offices.    $2400;    2 

Geary  St;   lessee,  Granville's. 
BLDG,    1-story    frame.    $5400;    West 

Beverly  138  8  Garfield  St;  owner. 

P  A  Bates. 
DWELLING.    1-story    frame,    $5700; 

S  Garfield  25  E  Ralston ;  owner.  F 

H  Thorlnson. 
DWELLING.    1 -story    frame,    $6000; 

W    28th    Ave   75    S    UUoa:    owner. 

Harlow   Hanson. 
ALTER  dwelling.  $2000;   2429   -   2433 

Ocean  Ave;  owner,  Edna  M  Sum- 
ner. 
ALTER  bldg.  $1000;  676  Folsom  St; 

owner.   Peerless   ElectMc  Co. 
ALTER   dwelling,    $1000;    1923    Bush 

St;  owner.  Y  Morioka. 
DWELLINGS,  ten  two-story  frame, 

$10,000  each;   W  20th  Ave   75,   99.6 


Ington  Elec; 

8937  245  Calfomia  Street;  owner. 
Hart;  contractor.  Galvin  Bros;  

8838  NE  Cor  Clay  and  Van  Ness 
Ave;  owner,  Jacks  &  Irvine;  con- 
tractor, Galvin  Bros;  

8838  3701  Sacrajnento  St;  owner. 
Dalor;  contractor.  Northern  Electric 
Co;  6  switches. 

8840  585  Mission  St;  owner,  Karp 
&  Golaon ;  contractor,  P  A  J  Elec  Co ; 
outlets;  4  plugs. 

8841-4  Various  locations  and  own- 
ers; contractor.  QRS  Neon  Co;  signs. 

8845  8  Fair  Oaks  St;  owner,  An- 
derson; contractor.  Star  Electric  Co; 
5  plugs;  service. 

8946  201  Powell  St;  owner,  Wer- 
ner; contractor.  Star  Elec  Co;  1  pi. 

8847  3460  Mission  St;  owner.  Sil- 
ver Bell  Coffee  Shop;  contractor. 
Dowd-Seid  Elec  Co;  alterations. 


8948    545  Mission  St;  owner,  Andre 
S    Santiago;    E   20th   Ave   200.    228,  '  Paper    Box   Co;    contractor.    £ts-Ho- 

300  N  Taraval;  owner,  Henry  Doel-   kin-Galvan;    

Taraval ;  E  21st  Ave  150.  175.  275,  I  8848  600  Mission ;  owner,  Wildon ; 
300  N  aTraval ;  owner.  Henry  Doel-  contractor,  Ets-Hokin-Galvan ;  two 
ger  Bldr.  Inc.  outleta. 

^_^___^___ I     8850    450  gutter;  owner,  450  Sutter 

"        ' »  —  —         jCorp;    contractor.    Central    Elec   Co; 

REOWOOO    CITY                       17   outlets. 
i      8951     685  Chenery  St;   owner,   ; 


ALTER   BUILDING.    $5000;    1502   El  I  contractor,  Central  Elec  Co;  1  plug. 


Camino   Real;  owner  and    builder, 
A  H  Davies,  Redwood  City. 

SAN   MATEO  COUNTY 
(Unincorporated) 


35667     NE  comer  12th  and  Broad-  .  2/21/46 


42 


way  (3rd  floor) ;  ovener.  Bank  of 
America;  contractor.  Pacific  Elect  ft 
Mech  Co;  83  fixtures. 


BIDS   WANTED 

PHOENIX,    Ariz.— UnUl    March    1, 
2  P.  M.,  bids  will  be  received  by  the 
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35668  802  27th  St;  owner.  Mill- i  U.  S.  Bureau  of  Reclamaton,  Cus- 
boume  &  Maxwell;  contractor,  Spott  tomhouse,  Denver,  imder  Inv.  7227 -A 
Electric ;   outlets ;  switches ;  fixtures.  ,  for  steel    reinforced   aluminum    bare 

35668  7809  E  14th  St;  owner,  Re-  | stranded  conductor,  compression  con- 
tail  Construction;  contractor,  Spott  jnectors,  etc.,  fob  shipping  point  and/ 
Electric ;   change  meter.  |  or  Phoenix  and/or  Intermediate  points 

35670  5211  Foothill  Blvd ;  owner,  j  between  Phoenix  and  Tucson,  Phoe- 
Retail  Construction ;  contractor  Spott  nix-Tucson  Transmission  Line  No. 
Electric ;  change  meter. 

35671  6537  FoothUl  Blvd;  owner. 
Retail  Construction ;  contractor.  Spott 
Electric";  change  meter. 

35672  5889  Cfeimden ;  owner.  Retail 
Construction;  contractor.  Spott  Elec- 
tric; change  meter. 

35673  2026  Fruitvale  Ave;  owner, 
Retail  Construction  ;  contractor.  Spott 
Electric;  change  meter. 

35674  1536  23rd  Ave;  owner,  Re- 
tail Construction;  contractor,  Spott 
Electric;  change  meter. 

35675  411  E  18th  St;  owner,  Re- 
tail ConstrucUon;  contractor,  Spott 
Electric;  change  meter. 

35676  191  12th  St;  owner.  RetaU 
Construction ;  contractor.  Spott  Elec- 
tric ;  change  meter. 

35677  5908  San  Pablo  Ave;  owner. 
Retail  ConstrucUon ;  contractor.  Spott 
Electric;  change  meter. 

35678  4014  Telegraph;  owner.  Re- 
tail Construction;  contractor.  Spott 
Electric;  change  meter. 

35679  5450  College  Ave;  owner. 
Retail  ConstrucUon ;  contractor,  Spott 
Electric;  change  meter. 


2/21/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —  E.  D.  Swift 
Co.,  65  10th  St,  awarded  contract  by 
the  PurchsLser  of  Supplies,  City  Hall, 
under  Bid  No.  7017  for  furnishing 
and.  delivering  fir.  redwood  and 
spruce  for  various  city  departments 
for  the  term  April  1,  1846,  to  Septem- 
ber 30,  1846. 


Works,  Room  282  City  Hall,  for  addi- 
Uonal  equipment  for  kitchen  at  the 
Galileo  High  School,  Bay  St  and  Van 
Ness  Ave. 

James    A.    Nelson,    at    2448,    sub- 
mitted only  other  bid. 
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2/21/46 

BIDS   WANTED 

SAN  FRANCISCO.— Until  March  7, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Forest  Service,  447  Sansome 
St,  San  Francisco  11,  imder  Bid  No. 
369  for  52,000  lbs.  prime  white  arsenic, 
f.o.b.   Leaf,  Calif. 

SpecificaUons  obtainable  from  the 
above  office. 


^^ 

Engineering  Section 


40— 


STREETS  AND 
HIGHWAYS 


40 


OAKLAND 


8952-7   Varous   locations   and   own 
ers;     contractor,     Wonderlite     Neon 
Products   Co;    signs. 

8958  619  Market;  owner,  Hoff- 
man Grill;  contractor,  W  B  Baker 
&  Co;   motors. 

8959  220   Post   St;    owner,   Parker 

ADD    TO   STOREROOM.-  $1000-1926  J^"  ^oton'^'''°''  ^  ^  ^""  *"'' 

University   Ave    North   ^lo   Alto;  ^^^      ^^^    Market;     owner.     A    R 

owner  and  builder,  Ray  Kolb.  1926  pe^utz;   contractor.  W  B   Baker  and 

University  Ave,  North  Palo  Alto.  ^    .  g     j   _g     motor. 

FARM     BUILDINGS,     $35,000;     Log  gsei     1470  Market;   owner.   Victory 

Cabin   Ranch ;   owner.  City   of   San  spaghetU  Kitchen ;   contractor,  W  B  1 2/21/46 

Francisco;  builder,  Peter  Sorensen,  g^er-    sign                                                     BIDS  WANTED                            ' 

927     Arguello     St     Redwood    City ;  8962-3      Civic    Auditorium ;    owner,  j     SAN  FRANCISCO.— UntU  March  6, 

architect  Dodge  Riedy,  City  PubUc  ^ity    contractor.    C    J    Holzmueller;    2:30  P.  M..  bids  wUl  be  received  by 

Works.  :          '  _                                                          jthe    Department    of    Public    Works, 

ALTER   AND   MOVE,   $3500;   Center  8954.6  Various  locations  and  own- i  Room    282    City    Hall,    for    repaving 

Sjt    Millbrae ;    owner    and    builder,  ^^ .    contractor,   Brumf ield   Elec  Co ;  :  yard   of   Lafayette  School,   Anza  St, 

Victor  Lanza,  Box  76,  Millbrae.  alterations                                                      '  between   36th  and   37th  Aves. 
ADD  TO  APT.  HOUSE,  $14,000;  Mill- ^     89g7      ^    jgfferson    125    W    Divis- |     Specifications   obtainable   from  the 

brae   Highlands   No    1 ;    owner  and  adero  •   owner,   Rousseau ;   contractor.  1  office    of    City    Architect    Dodge    A- 

builder,  J  Fagnanl.  Millbrae  Strom  &   Smith;  iRledy  upon  deposit  of  $5. 

ADD  TO  RESIDENCE,  $3500 ;  Wood-        gggg      713    church    Street;    owner.! I 

j     side  Glen  ;  owner  and  builder,  Jean  Douglass ;  contractor,  Strom  &  Smith  i                                                             ' 

j     Parrlsh,   Glenwood  Ave,   Woodslde.    motors  ' ' — — 

1  REMODEL  TO  RESIDENCE,   $7000;        gggg  "   SE    47th    Ave    and    Taraval;  '41 GAS,  WATER  AND  OIL 

South    San    Francisco    School    Dis-  owner,    Tignard ;     contractor,     Strom;                              PIPIT     I  INFS 

trict;  owner  and  builder,  P  A  Kiely,    ^  Smith;  25  outlets;  17  switches;  20  I  fU-t    i-»rit«j 

68  5th  Ave,  San  Francisco.  plugs  '  ~ 

FRAME  RESIDENCE,  $8000;  Canada  ;  ^  3970     2488  San  Bruno  Ave;  owner,  j  2/21/46 
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2/21/46 

BIDS  WANTED 

FORT  PECK,  Mont  — Until  Feb. 
28,  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation. 
Custom  House,  Denver,  Colo.,  under 
Inv.  18,658-A  for  Western  red  cedar. 
Southern  yellow  pine,  lodgepole  pine 


2/21/46  43 

BIOS    OPENED 

BERKELEY,  Alameda  Co.,  Calif. 
—Aladdin  Heating  Corp.,  2222  San 
Pablo  Ave..  Oakland,  at  $1497  sub- 
mitted low  bid  to  the  City  of  Ber- 
keley, City  Clerk,  City  Hall.  Ber- 
keley, for  furnishing  labor  and  ma- 
terials for  installing  blast  ooila  in 
warm  air  ducts  of  steam  heating 
system  at  Main  I>ubUc  library,  2090 
Kittredge  St,  Berkeley. 

Other  bids  were: 

Robert   Bruen,   $1,869. 

Pacing  H4»aUng  &  Ventlating  Co.. 


(Continued  on   Page  Seven) 


Prospecdve  Bidders 


Resiirfs"-*"  County  Road, 
CaiiioriuA  Point,  Marin  Co. 


♦ . ^ 

i     Laurel  School  EoikiinK,     I 
i  San  Mateo,  Calif.  i 

♦ ^v 

BIDS:  San  MatM  EUmenUry 
School  District,  Super!  ntondont  ef 
School,  129  N.  Ellsworth  M^  San 
Mateo.  February  28,  •  p.  m.  Plana 
pro|»arod  by  Architect  Emeet  J. 
Kump  Co.,  25t  oKarny  sc  SUn  Fran- 
cisco. 

C.  F.  Parkex,  1644  Monter«|r  BlvC. 
San  Francisco. 

Erbentraut  Jk  Sunomers.  444  Mi  St. 
San  Francisco. 

BAR.  eonstructlon  G(x,  Ml  Mar- 
ket St.,  San  FranclacQ. 

Engineering  Design  Co..  M  2b4  St., 
San  Francisco. 


Store  Boildinf  | 

469-479  Univiaraity  Ats^  I 
Palo  Alto,  Calif. 


i 


BIDS:     U.    S.    Engineer    Office,   74 
New  Montgomery  St.,  San  Francisoo,  | 
February  26,  2  P.  M.  I 

J.    Henry    Harris,    2657    Ninth    St. 
Berkeley. 

L«e  J.   Imimel.  Box  66.   Station   A. 


or  Douglas   fir   poles,    f.o.b.    shipping  1  Berkeley 


point  and/or  Wolf  Point,  Mont ;  Wil- 
llston.  N.  D. ;  Watford  City.  N.  D.; 
Killdeer.  N.  D.,  and  Hazon,  N.  D. 


DWELLING  (1-story  5-room),  $6000; 
6091  Castle  Dr;  owner,  N  F  Brass, 
2003  E  14th  St;  buUder,  Doty  & 
Lockwood,  2003  E  14th  St 

ALTERATIONS.  $1950;  1804  38th 
Ave ;  owner,  Arthur  Soares,  1835 
38th  Ave;  buUder,  A  Sabel,  10036 
E  14th  St. 

ALTER  APARTMENTS.  $2500;  201 
Santa  Rosa;  owner,  V  L  Comett, 
premises;  builder.  A  Sabel.  10035 
E  14th   St 

DWELLING  (1 -story  5-room),  $4000; 
7929  Mountain  Blvd ;  owner  and 
builder.  H  S  PuUiam,  8009  Fon- 
taine. 

ALTER  AND  ADD,  $1500;  3531  Davis 
St ;  owner  and  builder,  S  L,  Jewell, 
3531  Davis  St 

SHED,  $1000;  489  43rd  St;  owner. 
Al  C  Weber,  et  al,  497  43rd  St; 
builder,  P  Deluchi  &  Son.  5443 
Claremont  Ave 

SERVICE  STATION,  $12,000;  831 
Webster  St ;  owner.  Francis  X 
Flood;  builder.  Lewis  Construction 
Co,  516  18th    St 

ALTERATIONS,  $1000;  684  20th  St;  | 
owner,  Reo  Mtors,  Inc.  premises;  ' 
buUder.  M  G  Sturtevant,  998  35th  j 
St 

ALTER  AND  P^PAIR.  $2000;  345 
63rd  St;  owner,  Margaret  E  Simon, 
premises;  builder,  Beckett  &  Fed- 
erighl.  1441  Franklin  St 

DWELLING  (2-story  6-room),  $16,- 
000;  6146  Ocean  View  Dr;  owner, 
Val  Witte,  1717  21st  Ave;  builder, 
Dougherty  &  McGuire.  924  Balra 
Dr,  El  Cerrito;  plans  by  John  H 
Deering,  3914   Randolph  Ave. 

ADDITION,  $5000;  3820  Grove  St; 
owner.  Bob  Canler.  prem;  builder, 
Walter  Josephs,  3122  Minna  Ave. 

ROOF  SIGN.  $2600;  801  98th  Ave; 
owner,  Gerber  Products  Co,  prem; 
builder.  Western  Neon  Corp.  3001 
Chapman   St 

ELECTRIC  SIGN,  $1000;  2820  Broad- 
way; owner,  E  B  Wells  Co,  prem; 
builder.  Electrical  Products  Corp, 
950  30th  St 

DWELLING  (l-story  6-room),  $6000; 
3775  Norton  Ave;  owner  and  build- 
er, S  J  DowUng,  2800  Clay  St,  Ala- 
meda. 

ALTERATIONS,  $750;  5259  Foothill 
Blvd ;  owner  and  builder,  J  J  Moran, 
1431  Jackson  St  , 

ELECTRIC  SIGN,  TOO;  136  14th  St;  j 


i  « 

Rd;  owner  and  builder,  Peter  Sor-    Fisher;    contractor,   Strom   &   Smith;!  BIDS  WANTED 

ensen,    927    Arguello    St,    Redwood   alterations  ALTUS     PROJECT,     Oklahoma.— 

City.  ;     8971     614  Prentis  St ;  owner.  Berg-  I  Until   March    15,  10  A.   M.,   bids  will 

ALTER    AND    REPAIR,    $2000;    856   g^rom;    contractor,    Strom    &    Smith ;,  be  received   by  the  U.   S.  Bureau  of 
Runnymeade,  East  Palo  Alto ;  own-  ■  9  outlets  •   10  switches ;   12  plugs.  Reclamation,  Altus,  Okla.,  under  Spec, 

er   and    builder,    R   W    Myers,    855       3972     1453  55th  Ave ;   owner,   Carl-  ;  1180   for    construction    of    earthwork 
Runnymeade,  East  Palo  Alto.  gon .   contractor.   Strom   &   Smith ;   12  !  and  structures,  Altus  lateral  9.9  ex- 

f  APT.  HOUSE  (3-unit).  $12,500;  Bleln-    outlets-    10   switches;    12    plugs.  1  tension    and    lateral    11.1.    Altus    city 
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BIDS  WANTED 

DENVER,  Colo.— Until  March  1,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Custom 
House,  Denver,  under  Inv.  F-46,144-A 
for  Western  red  cedar,  Southern  yel- 
low pine,  lodgepole  pine  or  Douglas 
fir  poles,  f.o.b.  shipping  point  and/or 
Brush,   Sterling  or  Holyoke,  Colo 


I>lombo  Bros.  &  Co..  1671  Turk  St. 

San   Francisco. 


Escalator  and  Elevator 

Additions,  Lincoln  Bldg.» 

867  Market  St.,  S.  F. 


BIDS:  Halle  Bros.,  867  Market  St, 
San  Francis<bo,  March  6,  3  P.  M.  Plana 
prepared     by     Architect    William     Q. 

j  Merchant,  57  Post  St.,  San  Francisoo. 

I      H    H.    Larsen   Co.,   64   South    Park. 

'  San  Francisco.  / 


Specifications   obtainable  from   the  |      McDonald,    Young    &    Nelson.    127 
above  office.  j  Montgomery  St.,  San  Francisco. 

Dlnwiddie     Construction     Co.,    Inc., 


2/21/46  •     43 

BIDS  WANTED 

LONE  PINE,  Inyo  Co.,  Calif.— Until 
March  11,  8  P.  M.,  bids  will  be  re- 
ceived by  the  Lone  Pine  Union  High 
School  District,  Uoyd  Taylor,  clerk, 
Lone  Pine,  for  one  Ford,  Chevrolet 
or  comparable  make  14 -ton  pickup 
truck, 

Spek:ifications  obtainable  from  the 
above  office. 


210  Crocker  Bldg.,  San  Francisco. 
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2/21/46 

BIOS   WANTED 

ALAMEDA,  Calif.— Until  March  14.  ,  „        _         , 
8  P.  M..  bids  will  be  received  by  the  1  San  Francl8CO_ 
Public    Utilities    Board    of    the    City !      A.   Famell   Blair.   9  Main   St,   San 


Shop  Bldg.  No.  411,  Ship- 
fitters'  Imd  Boilermakers' 
Shop,  S.  F.  Naval  Shipyard 


BIDS:  Public  Works  Officer,  Room  : 
2110  Administration  Bldg.,  San  Fran-  | 
Cisco;  Spec.  17099;    March  4,  11  A.  M.  | 

James  I.  Barnes  Construction  Co..  | 
941  Russ  Bldg.,  San  Francisco.  ! 

Barrett    &   Hilp,   918   Harrison    St,  • 


helm   St  near  Buckington ;   owner,       g973  '  1742   Fitzgerald   Ave ;    owner.  ;  pipeline,  city  laterals  and  sublaterals,    ^^^  santa  Clara  Ave.,  Alameda,  f 
L  G   Stamer.    La   Honda;    buUder.    j^   g  Johnson;    contractor.    Strom   &   Altus   Project  Oklahoma.   ™  ^°"^    one  air  compressor  and  equipment 


of  Alameda,  G.  A.  Baxter,  secretary, 

Alameda,  for 


Jack  Dun  lap,  Redwood  City 


FRESNO 


Smith ;    18   outlets ;    16    switches ;    Zi  Aa  situated   in   the   vicinity  of   Altus, 
plugs.  'Okla, 

8974      456    Castro ;     owner.     Fays ;  \     The   principal   Items   of   work   and 
contractor,   Bylngton   Elec ;   4   plugs ;    the  estimated  quantities  Involved  are 
2  DWELLINGS  and  GARAGES,  $6000   alterations.  as  follows: 

each;  1346-54  Berger;  owner.  Low-        3975     345   gutter;   owner,   Walter's;!    (i)   100,000    cu.    yds.    excavation    for 
ell  N  Golden.  contractor.  Byington  Elec ;  alter. 

DWELLING  AND  GARAGE,  $5600;       8975     237    Kearny;    owner.   Arras; 


2650    Vagedes;    owner,    L    C    Bur-    contractor,    Mohrdick   Elec;   alter. 

right;  builder.  Fred  E  Kaiser.  3977     i624   Geary;    owner.    ; 

ADD    TO    DWELLING,    $5000;    4757   contractor,  Casey  Elec  Co;  motors. 

Washlngrton ;  owner,  A  L  Rogers.  8975     744   Pacific   St ;   owner,   Ming 

SLEEPING  ROOM,  $1000;  1026  Pop-    ging  Press;   contractor.  Lynch  Elec; 

lar;  owner,  Mrs  R  E  Dunkle,  i  _    , 

ALTER     DWELLING,     $1000;     3266;     8979     1211  Golden  Gate  Ave;  own- 

Lowe ;  owner,  K  Kurkjlan.  )  ©r,     Douglas     Prtg     Co ;     contractor, 

GARAGE,   $600;    1622   S   4th;   owner,  I  Lynch  Elec; 


Ray  Baisdon 


laterals ; 

(2)  50.000  sta.  cu.  yds.  overhaul; 

(3)  6000    cu.    yds.    compacting    em- 
bankments ; 

(4)  2500    cu.    yds.    excavation    for 
drainage  channels   and   dikes; 

(5)  38,000    cu.    yds.    excavation    for 
structures ; 

(6)  37,500  cu.  yds.  backfill; 

(7)  4500  cu.   yds.   compacting  hack- 
fill; 

(8)  900  cu.   yds.   concrete  In   struc- 
tures; 


8980     4652    Geary ;    owner.    ;  J 

contractor,  Brite-Llte  Neon;  sign.  

1     8981     450  5th   St ;    owner,   Yates  &  j    (9)  placing  70,000  lbs.  reinforcement 

!  Smart ;  contractor,  Kuchel  &  Slcvers  :  uars ; 

i Electric;   1  (lO)  1000  sq.  vds.  dry-rock  paving; 

— !     8982     1159    Market;    owner.    Bena-  :  m)  erecting  17  M  ft  b.m.  timber  in 

tar's ;  contractor.  Weber  &  Conroy ;  |  structures ; 

(12)  laying  244  lln.  ft  18-in.  diameter 

j     8983    2650  Balboa ;  owner,  Slmonan ;  j  concrete  pipe  for  turnouts,  cul- 

Recorded  Accepted  ,  contractor,  Weber  &  Conroy ; ,  verts  and  siphons ; 

Feb  15,  1946;— E  44th  AVE  75,  100,      ;  i  (13)  laying  1688  lln  .ft  24-ln.  diameter 


■1^ 

Completkm  Notices 


SAN    FRANCISCO 


125,  150,  175.  200,  225  and  250  S 
Ortega.  Walter  and  Max  H«m- 
sen,  Inc  to  whom  it  may  concern 
_ February  15,   1946 

Feb  20,  1946  ;W  44th  AVE  225  S 
Ulloa  S  100  X  W  120.  R  F  and 
Bemadlne  W  GalU  to  whom  it 
may  concern February  19,  1946 

Feb  19,  1946— TELEPHONE  Bldg, 
Bush  St  nr  Grant  Ave,  2nd,  3rd, 
5th  and  6th  floors.  The  Pacific 
Tel  &  Tel  Co  to  Wm  K  Irvine  as 
"Jacks  &  Irvine" Feb  12,  1946 


OAKLAND 


35640  9340  E  14th  St ;  owner,  Robak ; 
contractor,  Dimond  Electric;  new 
service. 

36641     SW  comer  E  14th  ap^  64tJ  lavlne  40  lin    ft  42-ln.  diameter 

Ave;  owner  and  contractor,  Foster  &|^10)  ^^JJ^^J^J^y J;^; 
Kleiser;    3   outlets;    1   switch;    &   fix- 


concrete  pipe  for  turnouts,  cul 
verts  and  siphons; 

(14)  laying  308  lln.  ft  30-ln.  diameter 
concrete  pipe  for  turnouts,  cul- 
verts and  siphons ; 

(15)  laying  52  lln.  ft  36-ln.  diameter 
concrete  pipe  for  turnouts,  cul- 
verts and  siphons; 


tures. 
35642 


concrete  pipe  for  turnouts,  cul- 
verts and  siphons; 


Specifications   obtainable  from  the 
above,  office. 


Francisco. 

Clinton    Construction   Co.,   923   Fol- 
som St.,  Ssjj  Francisco. 

Erbentraut   &   Summers,   446   Sixth 
St.,  San  Francisco. 

Peter    Kiewlt    Sons'    Co.,    442    Post 

o/oi/AR  •     42    St.  San  Francisco. 

BIDS  WANTED  •     M  &  K.  Corp  .  200  Financial  Center 

ALAMEDA.  Calif. -Until  March  14,  ;  ^Idg..  San  Francisco. 
8  P.  M.,  bids  will  be  received  by  the  '      Parker.  Steffens  &  Pearce.  135  So. 
Public  UtUlties  Board  of  the  City  of    Park,  San  ^clsco 

G.    A.    Baxter,    secretary.  I      Guy   F.   Atkinson  Co.,   Orange   and 


Alameda, 

2440  Santa  Clara  Ave.,  Alameda,  for 

furnishing   cable   for  5000-volt  street 

lighting. 

Specifications  obtainable  from  the 
above  office. 


Railn^  A 

T  "Store 


Aves.,  South  San  Francisco. 


I 


Building,  Berkdbj 


I 


43—    MACHINERY  AND 
EQUIPMENT 


3 


2/21/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —  George  W. 
Kneass  Co.,  18th  and  Illinois  Sts., 
awarded  contract  by  the  Purchaser 
of  Supplies,  Room  273  City  Hall,  un- 
der Bid  No.  3465  for  furnishing  and 
delivering  to  Millbrae  one  24-ft  cus- 
tom-built motor  launch  for  the  San 
Francisco  Water  Department 


43 


2/21/46 

BIDS  OPENED 

MENDOCINO,  COUNTY,  Calif.-— 
Coast  Equipment  Co.,  948  Bryant  St. 
San  Francisco  3,  at  (1)  $224  per 
month,  (2)  no  charge  operation  and 
maintenance,    (3)    $60  transportation. 


860  8l3t   Ave;    owner.    B   P 


ALAMEDA  COUNTY 


[Johns  Furniture  Co;  contractor,  Del 
, Monte  Electric;  plugs;  motors. 

35643      6040    Valley    View;    owner, 


concrete  pipe  for  turnouts,  cul 
verts  and  siphons ; 
(18)  laying  3920  lln.  ft  24-te.  diam- 
Recorxied  Accepted   Doe ;  contractor.  Paramount  Electric ;  ;  et^ej.  concrete  pipe  for  city  pipe- 

Feb.  19,  1946-1720  170th  Ave,  Hay-      ,  range.  ^,.,.^„„„f    owner     A^  (19)  laying  12,850  lln.  ft  30-ln.  dlam- 

ward.     Calif.    Lome     Merritt    to     L35« 4     5479^ Claremont^ ^o-«me^,^  eter  wncrete  pipe  for  city  pipe- 

line; 


>v^x^.     v.»«..    Lome     Merritt     to     I     35644      5479    Claremont;    owner 
whom  it  may  concern. Feb.  19.  l946!Romitl;  contractor,  Paramount  Elec-  | 


a7)  lavine  176  lin.  ft  48-in.  diameter  I  submitted  low  bid  to  the  State  Divi 
(17)  laying  i<o  an.  lu  »     ^      _^     ^^^^    ^^   Highways   at   the   office  of 

the  district  engineer,  546  W.  Wabash 
Ave.,  Eureka,  for  the  rental  of  one 
only  150-  to  210-cu.  ft  portable  air 
compressor  for  not  to  exceed  three 
months'     work     near    Cummlngs 


I  Feb.  20,  1946— On  SE  line  B  St  100 
ft  NE  1st  St  Hayward,  CaUf. 
Pacific    Telephone    &    Telegraph 


"^^•64f'4?0^Ti4th  St:  o^^er,  Hana  ,  (20)  placing    mj^. 


r"!'; '^/pP:!.'°!ll''^o^^ri°fti"'^!h  i     Co    to    Independent  Iron    Works, 
Electrical    Products  Corp,   950  30th        £^"^j  ''  *^  p^b    12    1946  ^      35646 

St  Ij,^^    20.  i946^Ptn  L^t  26.  Block  2.       Cafe:    contractor.    Paramount    Elec 


metal    water 

iR^de;  contractor.  Paramount  Elec- |  f^°f5,!"  j^'ftSio  lbs   Bates- 

itrlc:  outlets:  switches;  alterations.  21     inst^    ng  f 'J^J 'J,*,  «^\j;;„^„e- 

434  19th  St;  owner.  El  Patio  '^^^>   _._  _1"5,  ITL^ 


BUILDING  PERMIT 

Granted 


SAN    FRANCISCO 


FEBRUARY   19,   20,   1946 

CLASS   C   bldg.   $12,000;    N   Ellis   St 

95    W    Larkin    St;    owner,    Sidney 

Cohn. 

CLASS  C  Bldg,  $20,000;   S  Geneva 

Ave  ,225    W    Paris;     owner.    R    A 

RossL^ 
ALTER  bldg,  $1900;  1600  Mission  St; 

owner.  Coca  Cola  BottUng  Co. 
ALTER   stores   and   apts,    $2000;    SE 

Cor   Halght   and   Fillmore;    owner. 

Norman   Eisner. 
ALTEIR    hotel,    $55,000;    450    Powell; 

owner.  Sir  Francis  Drake  Hotel  Co. 
DWELLING.    1-story    frame.    $6250; 

W   Beverly   25  N   Garfield;   owner. 

F  H  Thortnson. 
ALTER   garage    and    storage,   $1250; 

1625  Buchanan  St;  owner.  Dave  M 

Tatsuno. 
ALTER  stores,  $8000;  423-7  Ellis  St; 

owner.     Pennebaker  -  Kentel  -  Coff- 

man. 
DWELLINGS,     ten     1-story     frame, 

$6000  each;   E  45th  Ave  S  Ortega; 

E  45th  Ave  25,  50,  75,  100,  125,  150, 

175.  200,  225  S  Ortega;  owner.  Geo 

P  Belcher. 
CLASS    C    bldg    $2500;    1221    Green- 
wich  St;   owner,   M   T   Knlesche. 
ALTER  dwelling,  $700;  2715  Filbert; 

owner,  E  Cathefwood 


9«ft    w>,itmore    St-     owner    of  ^he  specifications  may  be  obtained 


in 


Mendocino  County 
Other  bids  were: 


BIDS:   University  YMCA.  Berkeley, 
I  c/o    Archltecits     Miller    A     Wam»oka,j 
Financial  Center  Bldfl..,  Oaklsml,  F«^  ( 
ruary  26,  2  t>.  M. 

Erbentraut  &  Summers,  449  Sixth  | 
St.  8eui  Francisco.  ' 

Parker,  Steffens  and  Pearce,  186 ' 
South  Park,   San   Francisco. 

Barrett   A  Hllp,   918   Harrison    St. 
San  Francisco. 

Stolte,  Inci,  8451  Ban  Leandro  St, 
Oakland. 

Ed  Stahl. 

John  M-   Bartlett,  1706  Parker  St., 
Berkeley. 

Anderson  &  Hagland.  Inc.,  219  41flt  | 
St,    Oakland    (OLympic   9103). 

-f : — ■ >  j 

I   Store   Bijiidinfc  Brodendk    I   ( 
1      Str««t  Oakland,  Calif.      I  ! 

BIDS:  Ar«hlteeU  Miller  A  War- i 
necke,  PinaDtcial  Center  BUg.,  Oak- ! 
land,    February  26,  2  P.   M. 

Erbentraut   A.  Summers,   446   Sixth 
St,  San  Francieco.  ! 

Barrett  A  Hllp,  918  Harrison  St.  | 
San  Franciwxk. 

Parker,    Sleffens    and    Pearce,    136 
South  Park.  San  Francisco. 

Stolte.  Inc).,   8461   San   Leandro   St. 
Oakland. 


BIDS:  Architect  Leeile  I.  NIchete, 
1M  University  Ave,  Psto  ATta,  Ftb. 
2S.   Noo«i. 

Nichols  White,  Inc.,  IM  University 
Ave.,  F»alo  Alto. 

Wells  P.  Goodenough,  46  Wells 
Ave.,  Palo  AJto. 

Renett  OcMiatructkm  Co..  961  Mcnle 
Oak  Dr..  Menlo  Park. 
^ ^ 

1  Repair  Pier  24,  | 

,  Emlwirejidero,  San  Fraii.ca»«o  j 
t ^ 

BIOS:  Beard  of  Stat*  Harder 
Commisalonera,  Ferry  Bitig..  Saa 
Francisoo,  February  21,  3  jU)  P.   M. 

Ben  C.  Gerwick,  Inc.  112  Market 
St.,  San  Francisco. 

Ocean  Constructors,  Hi  fttecktea 
St.  Ban  Franeiaoa 

Healy  •  TlbbitU  Construotien  Ce., 
1100  Evans  Ave..  San  Franeiaoa. 

M.  B.  McGowan,  Inc.  62$  Market 
St,  San  Francieoa 

Case  Construction  Co..  Bea  46* 
Alameda. 


jni*  !•  Apdrtincof 


being  a  boon  to  tenants,  the  sys- 
tem is  said  to  reduce  fuel  con- 
sumption. 

"Temperature  control  is  one  of 
the  advantages  which  the  private 
home  owner  has  enjoyed  for  some 
years,"  said  Dowling.  "We  believe 
it  sHould  be  available  to  the  apart- 
ment house  occupant,  especially  in 
high  grade  apartment  houses. 

"One  of  the  most  prevalent 
complaints  of  apartment  house 
dwellers  is  the  degree  of  heat  in 
individual  apartments.  Tempera- 
ture which  will  suit  one  tenant  may 
be  too  hot  or  too  cold  for  another. 
Then  there  is  the  necessity  of  heat- 
ing all  apartments  to  the  degree 
which  will  provide  comfort  for 
those  living  on  the  shady  side  of 
the    house. 

"Inasmuch  as  we  are  interested 
in  long  term  investment  in  pnip- 
erty,  rather  than  in  speculative 
profits,  we  intend  to  encourage  long 
term  occupancy  in  our  new  build- 
ings by  pro\iding  as  many  new 
ideas  as  we  deem  practicable,  like 
personalized  heating,  some  of  these 
will  be  advantages  previously 
available  only  in  private  homes." 

Construction  of  the  new  build- 
ings, which  will  house  approxi- 
mately 60  families  each,  will  be 
well  underway  this  spring.  Ex- 
cavating has  started  on  two  of  the 
properties  and  steel  construction 
will  begin  on  one  in  March  and 
another  in   April. 

Personalized  heating  controls 
have  been  installed  by  Minneap- 
olis-Honeywell in  240  apartment 
houses,  containing  a  total  of  4,000 
units,  in  key  cities  throughout  the 
country. 

Concrete  Press 

(CC'f  "rr»r>«».1   fiwm    Pa  ire   1  ' 

tube  over  distances  up  to  1.200 
feet  to  the  bottom  of  the  pit. 

In  all,  a  total  of  150  freight 
carloads  of  cement,  1.000  carloads 
of  sand  and  gravel.  176,000  square 
feet  of  waterproofing  membrane, 
1,600  tons  of  reinforcing  steel,  4,- 
200  tons  of  steel  girders,  and  floor 
framing,  and  320,000  board  feet 
of   flooring  are  being   used 


«      o       t:w  ^^  M.  dartlett.  1706  Parker  St, 

George  M.  Philpott  Co.^  San^jFran-  j  gj^eley 


Cisco,  (1)   $225,   (2)   $10,   (3)   $200 

Western  Machinery  Co.,  San  Fran- 
cisco. (1>  $260,  (2)  no  bid,  (3)  $60. 


2/21/46  *3 

NOTICE  OF   SALE 

WASHINGTON,  D.  C— Until  Mar. 
13  bids  will  be  received  by  the  U.  S. 
Maritime  Commission,  Washington. 
D.  C.  for  sale  of  14  twin-screw  and 


Township,     Alameda    Co.     Bruno      j  Un     Sts;     owner,    St    Mark  s     ttoiei     — --  -^  -  ^  3^^  jgog^    one  single-screw  dry  and  liquid  cargo 

^  oseph  Sut-      ;  contractor,  T  L  Rosenberg:  1  motor.    «°"'  ^.g^jjf'  Bide    6th  and  Polk  Sts.,    tankers  recently  declared  surplus  by 

Feb.  14.  1946       35649    1960  San  Pablo  ;owyer,  Vln-    OluerKaweBW^^ 

.    -.    „'  I .  »*„„„^,,  »„H  Tjvonu  iJVatns-  eon.    Amariiio,  1  cxas ,  «.  i:--         __^  j     ^^^    vessels,    officially    designated 

as  Y  types,   are  reported  capable  of 


PIPE  -  VALVES  -  FirnNGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices    - 

Pacific  PIpeCoe 

160  Spear  St.,  San  Francisco 


ous  metal  work. 
I        _.  Copies   of  the  standard   forms   and 

Fairview    Park,    Oakland,    Calif.       *-*"•   -'♦—♦*""»  ' 

W    Heath    Rearwln    to   whpm    It 

mav  concern Feb.  15,  19_-  ..,      ^  •  *  >  x^urcciu    ui    rk.cuio.un*'-'"-'"  •    •■ 

Feb.  '20,  1946— Lou  126  and  127,  E      [Paramount  Electnc;  motors.  iYoune    chief  enelneer,  U.   S.  Custom 

^14th  St.  JuncUon  City  Tract.  Eden  35W8     NEcomer  12th^sj.d  Frank-    Young    ^^^^ef^engin^^^.      ^    ^   ^^^ 

Alameda    Co.     Bruno      >  hn     Sts :     owner,    St    Mark  s     «.oiei ,  >  - 

SJid  Ema  Carlson  to  Joseph  Sut- 

Fer20:i946:^2C«««'E  14th  Stinky-"'  ^V^cUon   ^ngTnVer",' AJtus,   Okla.,  and 

tractor.    Spott   Electric.    1    outlet.    ^    „j  j^     ,     w      Straus,     commissioner,  _  ^        ,      , 

switch :  sign.  '  Bureau   of  Reclamat  on,  Washington    a   speed   of   nine   knots.    The   single- 

648  E  14th  St;  owiier    Gen-    f^^'^^^c    ProepeXe  Wd^        desiring  i ecrew  Y-31  is  162  feet  6  Inches  x  27 

Lors:    contractor.    California  25.  i^  .V  .i:!°*_?5.  .r^uL  ««rv  should  1  feet  x  13  feet  10  Inches,  with  a  dead- 

weight  tonnage  of  690_tons,  with  dry 

sei*vlce  ' 

^""K   ^IZ^^W^it^^ToZr^tll'^^^^^                 obtainable    free    of 
♦       .  .  •  r-Tf n^i^  Eltctri^    alt^-    charge  to  prospective  bidders ;  to  oth- 
tractor,    California    Electric,    altera    ,  ^^^ 25,  not  r^urnable. 
tlons.  i       •  

35652  1123   24th    St;    owner,    Gen- 
eral   Interior   Consolidated;    contrac-   2/21/46                                                       ^^ 
tor,   California  Electric;   plugs;    mo- !  j,Q^.pp^^.^  AWARDED 
tors;   alterations.  1     DELANO,  Kern   Co.,  Calif.— Trew-    ^^ 

35653  7816  Ney  Ave ;  owTier,  David-    ^^^^   Shields  &  Fisher,  Pacific  South-  }  ^^^g  of  gasoline.  The   equipment  In 
son ;  contractor,  Clifford  Electric  Co ;  ;  ^.^^'^  Bide.,  Fresno,  at  $150,000  have    eludes    two    gasoline    pumps    of    650 


Empire  Constr.  Co.,  Ltd.,  344  Har- 
riet St.,  San  Franc&co. 

Ed  Stahl. 

Anderson  A  Hagland,  Inc.,  219  41st 
St..    Oakland     (OLympic    9103). 


Classified  Advertising 


ward,  Calif.  Matt  K  and  Marian 

G  Mathews  to  D  R  McClellan « 

„... „ Feb.  19,  1946 

m^   ■      I  — ^-^   —  ■  II.  I  -  ■  ■  ■' 

NoD-Responsibility 


SAN  FRANCISCO 

Feb.  19.  1946—1633-37  Market  St 
California  Contract  Co  as  to  Im- 
provements on  property. 


cargo  hold  space  of  2370  cubic  feet 
and  gasoline  cargo  capacity  of  649 
long  tons,  95%  full. 

The  twin-screw  tankers  are  182 
I  feet  6  inches  x  30  feet  x  13  feet  6 
inches,  with  dry  cargo  capacity  of 
48.1  tons  and  2405  cubic  feet  hold 
space.  Liquid  cargo  space  Is  listed 
at  37.685  cubic  feet,  holding  770.1  long 


ALAMEDA  COUNTY 


Oregon  Re«iir»ce» 
San  Anselmo,  CaM. 


BIDS:    San    Fran«l»ee    Th*el««l«al  j 
Seminary,   San   Anaetm.   Februsry  81, 
3  P.  M.  Plans  by  Arohiteot  Jsmee  H. 
MItcheM,  407  Sansotna  St.,  San   Fnm- 
Cisco. 

B.  &  R  Construction  Co.,  2il  lfar>  j 
ket  St.,  San  Franclsce. 

D.   B   Ferrero,   31   BeHe   Ave..   San 
Anselmo.  I 

Utchflekl     Construction     Ca,     721 
Francisco  Blvd..  San  RafaeL  I 

Peter  Sartorio.  262  Clementina  St., 
San  Francisco. 

S.    J.    AnSoroso    Constructloa    Ce.. 
2109  OakdaJe  Ave..  Sao  Fraaciaoe.         « 
^ -4.' 

Richland  Elementary  School,  j 

1  Shafier,  ICem  County,  Calif.  | 

♦ > 

BIDS:   Riehland   Efementary  Sch»«l 


POSITION  WANTED 

DRAFTSMAN,  SENIOR,  would  like 
part-time  work  or  partner  for  ready 
cut  and  built  specialties  E.  Carroll. 
526  South  11th  St..  San  Jose.  Phone 
BALLARD  8062 -W. 

2/21-2S-26/46 

ACCOUNTANT,  experienced  In 
building  nvaterlals,  construct u«  laxd 
office  management  Phone  WTimt.  6068. 

2/19-20-21/41 

ESTIMATOR  HIGH  <1LASP 
trained  for  all  types  of  estimating 
Hold  B-1  License  DeelrouB  of  maklDg 
connections  with  well  -  e«taMish^d 
firm.  BEST  local  referenoea  Reply 
Box  218,  c/o  Dally  Pacific  Builder 
2/18-19-2»-tl-22/4t 


Feb.  19,  1946 — SE  comer  Harrison 
and  19th  Sts,  Oakland.  Calif. 
George  and  Mae  Wollgren  as  to 
improvements  on  property. 


alterationa                                                     !been  awarded  contract  for  construe-  Lnm.    each    and   fuel    tanks  have    ai      BIDS:  Riehtand  Efementary  Sc 
35654    1110  Broadway;  owner  Brad-  ]  ^^^^  ^^  ^  reinforced  concrete  theatre    capacity  of  32.18  long  tons.  |  Dirtrtct.  Shafter,   Feb.  2f,  7:30  P 

ford   Candy   Co;   contractor.  Clifford    building    in    Delano,    for   Frank    PI  ->-.-.-     «.-—  .        .   -.-    *-^.       .    e. 


Release  of 


ALAMEDA  COUNTY 


iElectrc;  sign 

1  contractor,  Clifford  Electric;  outlets; 
—  switches;    fixtures;   plugs. 

'     S5656    Grand  Ave  and  MacArthur; 
[owner,    Berman    Furniture   Co;    con- 
_^! tractor,  P  A  Jones;  outlets;  switches; 
'  fixtures. 

35657    236  29th  St ;  owner,  J  L  Mor- 

'  ris ;    contractor,    Scott-Buttner   Elec- 

»-,«,.«♦    trie;  outlets;  fixtures 
-^^^^^       35668    411  19th  St;  owner.  Dr  Ut- 
tlejohn:    contractor.     Western     Neon 
Corp',   sign. 

35669  1121  Broadway;  owner  Broad 


nero,   Delano. 


Recorded 

Feb.  20,  1946— Ptn  Blocks  46  and  47, 

Map  Town  of  San  Leandro,  Calif. 

Melrose  Building  Materials  Co  to 

Dan  B  Bodily,  BodUy  Mfg  ^o,  and      .^^^     Theater;     contractor,     Matson 

Anita  L  Bodily... --. -   •e316--l'  i^ip^tricAl  Equipment;  alteraUons. 

35660    5428  San  Pablo ;  owner.  Wes- 


Electrical  Permits 


NEWS  INDEX 

For  convenient  reference,  news 
reports  ie\  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  A  Materials 
Machinery  and  Equipment 


42 
43 


SAN    FRANCISCO 


■  ton's ;   contractor,  I  V  Allen ;  sign. 
!     35661     5304    Foothill    Blvd;    owner, 
i  Doe ;  contractor  Pacific  Elect  &  Mech  j 

I  Co ;  2  fixtures.  ;  ■  ZTT^TZ     .  ..-r*. 

I     35662     4506  E  14th  St ;  owner,  Mel-    42 MISC.    SUPPLIES    AND 

rose   5-10-15C    Store:   contractor,    Pa- j  MATERIALS 


42 


Prospective  bidders  may  obtain 
further  information  and  Invitations 
to  bid  upon  application  to  the  follow- 
ing U.  S.  Maritime  Commission  offi- 
cials- «        ,.    -r  1 

Director,   Division   of  Small  Vessel 

Procurement  and  Disposal,  Washing- 
ton 25,  D.  C. 

Assistant  District  Manager,  40 
Broad  St.,  Boston  10.  Masa 

Atlantic  Coast  Director,  45  Broad- 
way. New  York  6,  N.  Y. 

Port  Agent,  Delaware  and  Oregon 
Ave..  Philadelphia  48,  Pa. 

District  Manager.  12th  St  and  Mon- 
ticello  Ave..  Norfolk  10,  Va. 

Superintendent,  Water  Division, 
Army  Port  of  Embarkation,  Charles- 
ton,    S.    C.  „,^  T       , 

Port  Agent,  Graham  Bldg.,  Jack- 
sonville 2,  Fla. 

Gulf  Coast  Director,  Canal  Bank 
Bldg    New  Orleans  12.  La. 

Regional  Director.  310  S.  Michigan 
Ave.,  Chicago  4,  HL  „.^    „     . 

Pacific  Coast  Director,  230  Bush 
St     San  Francisco  4.  Calif. 

North  Pacific  Division.  1488  Dexter 


8929  502    Gough    St ;    owner.    Ray   cif Ic  Elect  &  Mech  Co ;  8  fixtures. 

and   Don   Llqnuor   Store:   contractor,!     35668     3329  Lake  Shore  Ave;  own-    2/21/46 

Marine  Elec   So:   2   switches;   2   pi.      i  er.    Food    Town    Market;    contractor,    qiq^  WANTED 

8930  246  1st   St;   owner,  Taylor  &    Pacific  Elect  &  Mech;  12  fixtures.        j     BERKELEY     Alameda    Ca,    Calif 
Taylor    Prtg:     contractor.     Hampton'     35664     3359  Lakeshore  Ave;   owner,    _untii  March' 6    10  A.   M.,  bids  williHorton  Bldg..  Seattle  4,  Wash 
Elec  &  Mfg;  motors.  (McDonald's  Market;   contractor.   Pa-    ^e  received  by  the  City  of  Berkeley,!     port     Representative,     601 

8931  920   Sutter;    owner.    Superior  ;  cif  ic  Elect  &  Mech  Co;  11  fixtures.        Qi^y  cierk    Citv  Hall,  for  furnishing   Bldg..  Portland  4,  Ore 
Cleaning:   contractor.   Hampton  Elec  i     35665      5300    Foothill    Blvd;    owTier,    187*000    gallons    of    gasoline    as    fol- 
&  Mfg;  signs.  I  Coast   Auto    Supply    Co;    contractor,    low's:  2/21/46 

8932  629  Green  St;  owner.  A  Lo-    Pacific  Elect  &  Mech  Co;  12  fixtures;    (^  175000  gals.  deliver>'  at  Corpora-  ^lOS  OPENED 


ciero;   contractor,  Chas  H  Yick;  .  !l  motor. 

8933    2519  Pacific  Ave;  owner.  ;j     33666     1400   Adeline    St;    owner.    J 

contractor.   Associated  Elec  &  Mech  '  Van;  contractor  Pacific  Elect  &  Mech 
Co ;   3   outlets ;   motors.  I  Co ;  alterations. 


tion  Yard; 


Porter 


43 


SAN    FRANCISCO.— Pacific   Heat- 


Plans  pre|*ired  by  Architect  Errvesl 
J.  Kump  Co.,  251  Kearny  St.,  8«« 
Francieco. 

L.  H.  Hsinsen  A  Sons.  313  Paia 
Ave.  FresDb. 

A  J.  Hendricks,  Route  3.  Box  206, 
BakeraTield. 

Guy   E.    Hall.   1326  80th   St,   Bak- 

exafield. 

M.  J.  King,  Inc.  231  Franklin  St.. 
San  Frandeoa 

Jas.  I.  Barnes  Constr.  Co..  941  Russ 
Bldg.,  Bma  Franciaoo. 

RademanSi-OluBto.  40  Rtngold  St., 
San  Frandeoo. 

Fast  A  Van  Natta,  10622  Dalercse 
Ave.,   Inglewood,  Calif. 
♦ • ♦ 

Sports  Store  Btnlding, 

Alhambra  and  1  Stre«t», 

Sacramento,  Calif. 


BIDS:  Architect  Harry  J.  D«vlne, 
624  R  St.,  Sacramento,  February  21, 
2   P.   M. 

General  Work 

Campbell  Constr.  Co..  228  E  Trans- 
it  St.,  Ontario. 

Transwesltem  Constr.  Co.,  14«2 
Front  SL,  iSacramento. 

M.  J.  Kiilig,  Inc..  231  Frankkn  St., 
San    Francisco. 

Electric  Work 

Manuel   Joseph.   1020  J  St..   Baera- 


ESTIMATOR  with  Bulldlog  mxp 
or  Engineering  training  &lMim  pre- 
vious exp.  and  eduoatlon  (1<y6  fu- 
ture for  amhJtUms  young  m*n  Reply 
Box   130  c/o  Dally  Pacific   BulMJer 


BLDO.  CONSTw.  SUPT,  good  fu- 
ture. State  experience  s^d  refsreooaa. 
Reply  Box  U,  c/o  »sily  Pacific 
Bulkier.  « 

Experienced  ESTIMATOR  for  gen- 

eral  contractor    Experienced  to  take 

off  and  KBtim&ting  of  tndiiatrtal  btjlld - 

i  Ings   and    heavy    conBtnjcttoe-    Loxai - 

I  tion    Sacramento,    Salar>-   open.    Send 

pcLTtlculan  to  Box  29,  c/o  Daily   Pa- 

I  elf  Ic  Bulkier  tat/21/46 


HELP  WANTED 


(2)  12,000  gali   fob   10  firehouses.         ing  A  Sheet  Metal  Co..  3422  18th  St.,    menta  «_♦«,. 

Specif icatioM  obtainable  from   the^g^    Francisco,    at    11915,    submitted  |     J.    C.    Hobrecht    Co..    2233    Fortola 


above  office. 


low  bid  to  the  Department  of  PubUc  •  Way,  Sacramento. 


QUANTITY  SURVEY  MAN  for 
General  Bldg.  Construction.  Must 
have  initiative  and  good  b^kground. 
Permanent  position.  Salar>*  open.  A. 
Famell  Blair  Co.,  Inc.,  9  Main  St., 
San  Francisco.  Phone  YU.  0390 

2/21-25-26- 27-28/46 

EXP.  ARCHITEXn-URAL  DRAFTS- 
MAN. Apply  at  office  of  Myer  and 
Evers.  1201  Kohl  Bldg.  San  Fran- 
cisco. 

ESTIMATOR  with  PAIKTINO 
CONTRACTING  B5XPERIENCE  Ap- 
ply 2019  Blake  St.,  Berkeley.  Phone 
AShberr>-  1616.  to  2/21/46 

CONSTRUCTION  SUPT.  WANT- 
ED. DE  LUCA  A   SON,  OR.   36CK) 

to  f/28  a 


r 


/ 


PLANS  and 
Speculations 


ifSf  fi  r*^"^^"^  ^»r  housing  in  Val- 

mnmil?  ^i'™^^ry  units  are  dis- 
mSSlI^  f^l  sent  to  other  com- 
munmes  to  be  used  as  a  tempor- 

?<^  ^^^}^«  ^or  veterans  and  at 
colleges,  It  was  announced  recently 
at  the  meeting  of  the  Vallejo  Com- 
rmttee   on    War   Housing   Disposi- 

M      .  oOo 

^J«rtui«:  Details  are  now  being 
jwwa  out  for  a  campaign  to  raise 
lunds  for  the  construction  of  a 
swimming  pool  as  a  war  memorial. 
A  definite  site  and  probable  costs 
must  be  obtained  before  the  cam- 
Paip  can  be  launched  on  a  large 
scale.  Chief  of  Police  Steve  Neil- 
son  will  serve  on  the  pool  com- 
mittee. 

oOo 
Fresno:  The  board  of  directors 
of  the  Merchants  Association  of 
Iresno  last  week  endorsed  unani- 
mously the  proposal  of  the  San 
Joaquin  Valley  Agricultural  Im- 
provement Committee  to  establish 
an  agricultural  college  at  Fresno 
State  College. 

oOo 

Madera  County :  The  Madera 
County  Board  of  Supervisors  has 
earmarked  $110,000  for  improve- 
ment of  the  O'Neals -Bass  Lake 
Road  and  $2,147.15  for  preparatory 
work  on  the  11%  mile  extension 
of  Ripperdan  Avenue  to  the  Chow- 
chilla  Canal  and  thence  north  to 
the  Firebaugh  Road. 
oOo 

SpringviUe:  The  Kings  County 
Board  of  Supervisors  has  adopted 
a  resolution  supporting  the  imme- 
diate expansion  of  the  Tulare- 
Kings  Joint  Tuberculosis  Hospital 
at  SpringviUe. 

oOo 

San  Rafael:  The  Board  of  Edu- 
cation has  voted  to  submit  two 
bond  issues  totaling  $513,000  at  a 
special  election  to  be  held  as  quick- 
ly as  the  required  preliminaries 
can  be  taken  care  of  to  finance 
elementary  and  high  school  ex- 
pansions and  improvements.  Most 
immediate  work  to  be  undertaken 
would  be  the  rehabilitation  of  the 
West  End  School. 
oOo 

Butte  County:  The  last  red  tape 
as  far  as  the  proposed  Bidwell  Bar 
bridge  is  concerned  appeared  to 
be  broken  last  week  when  the  Board 
of  Supervisors  voted  to  place  the 
bridge  and  the  Neal  Road  officially 
in  the  federal -state  postwar  set-up. 
County  Engineer  Bert  Paxton  will 
go  ahead  with  getting  the  rights- 
of  -  way  for  the  proposed  bridge 
site. 

oOo 

Alameda  County:  An  expendi- 
ture program  of  $2,950,786  for 
the  present  fiscal  year  has  been 
set  up  by  the  Alameda  county  gov- 
ernment alone  for  the  county's 
highways    and    bridges,    according 
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NOSTALGIA  AND  RUM 


The  local  papers  are  busting 
out  all  over  with  building  and  con- 
struction news,  including  three  lux- 
ury hotels  for  Nob  Hill. 

•  •    • 

A  35-story  hotel  is  planned  for 
the  SW  comer  of  California  and 
Taylor  streets.  A  Standard  Oil 
Service  Station  now  occupies  this 
site  where  once  stood  the  Portals 
of  the  Past. 

•  •    • 

These  Portals  may  now  be  seen 
in  Golden  Gate  Park — a  nostalgic 
memento  of  the  City  That  Was. 
They  are  all  that  is  left  of  the 
CoUis  P.  Huntington  mansion. 

•  •    • 
Huntington,   mentioned  by   Geo. 

Sessions  Perry  in  his  "San  Fran- 
cisco Story"  in  the  February  16th 
S.E.P.  as  "a  hard  and  cheery  old 
man  with  no  more  soul  than  a 
shark",  was  one  of  a  group  of  early 
San  Franciscans  who  didn't  do  so 
bad  building  railroads  and  other 
gadgets. 

•  •  • 
Considerable  speculation  is  be- 
ing passed  around  regarding  the 
revolving  cocktail  lounge  being 
planned  for  the  Sky  Room  of  one 
of  these  hotels. 

•  •    • 

If  a  room  starts  turning  around 
after  the  eighth  drink,  iSiat  isn't 
news.  But  if  a  room  starts  revolv- 
ing before  the  first  drink,  it  may 
have  a  "slow-down"  effect  on  the 
cash  register. 

•  •    • 

A  cocktail  lounge  is  a  sa- 
loon where  drinks  cost  six- 
bits.  It  cannot  be  said  that 
a  revolving  saloon  is  new. 
Rather,  it  has  happened 
many   times! 


Adopt  New 
Standard 


Hvsteria  Isn't  Building  Hoases 

(Reprint  of  an  editorial  appearing  in   PRACTICAL  BUILDEIR) 


to  the  California  Taxpayers*  As- 
sociation. The  program  will  be  fi- 
nanced by  1750,000  from  the  coun- 
ty's share  of  gasoline  tax  receipts, 
$300,000  from  motor  vehicle  fees; 
1114,000  from  miscellaneous  fed- 
eral, state  and  county  revenues, 
$250,000  from  the  sale  of  bonds, 
and  $1,536,786  from  cash  balances. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


One  of  the  most  sig^ficant  and 
progressive  advances  in  the  his- 
tory of  fire  insurance  in  this  coun- 
try is  now  being  undertaken  thru 
the  National  Board  of  Fire  Under- 
writers with  the  acquiescence  of 
all  kinds  of  companies  supplying 
the  bulk  of  insurance  in  every  field 
concerned,  it  was  announced  today 
by  W.  E.  Mallalieu,  General  Man- 
ager of  the  National  Board. 

After  many  months'  study  of 
basis  information  on  which  the 
nation's  fire  insurance  business  op- 
erates, a  new  system  has  been  de- 
veloped on  a  national  basis  which 
will  provide,  for  general  use,  fire 
insurance  experience  data  of  great- 
er breadth,  accuracy,  uniformity 
and  adequacy  than  ever  before.  The 
plan  is  known  as  the  new  standard 
classification  plan.  It  replaces  a 
plan  in  effect  since  1932. 

The  importance  of  this  to  the 
public  is  that  it  will  afford  an 
improved  statistical  foundation  for 
the  business  judgments  of  all  kinds 
of  companies  in  insuring,  for  the 
action  of  state  authorities  in  reg- 
ulating the  business  and  other  pur- 
poses. 

A  first  proposal  leading  to  the 
plan  was  prepared  in  collaboration 
by  capital  stock  companies,  mu- 
tual companies  and  reciprocals 
nearly  a  year  ago  and  presented  to 
the  National  Association  of  Insur- 
ance Commissioners.  Then  detailed 
study  was  begun  by  a  special  com- 
mittee under  auspices  of  the  Na- 
tional Board.  The  plan  is  now  be- 
ing put  into  effect  on  basic  data 
of  1946  furnished  by  more  than 
200  stock  companies  in  the  Nation- 
al Board. 

"It  is  the  unanimous  opinion  of 
the  fire  insurance  business  that 
the  revised  classification  plan  is 
superior  for  compiling  underwrit- 
ing experience,"  said  Mallalieu. 
"We  are  certain  that  it  is  in  the 
best  interests  of  all  concerned — 
the  insuring  public,  supervisory 
authorities,  companies  of  all  kinds, 
and  everyone  who  requires  accu- 
rate, uniform  and  consistent  data. 
"It  is  anticipated  that  the  new 
system,  or  as  it  may  be  modified, 
will  be  adopted  in  all  states.  We 
are  prepared  to  make  such  adjust- 
ments as  nmy  be  desirable  after 
completion  m  studies  now  being 
made  by  the  National  Association 
of  Insurance  Commissioners  and 
the  New  York  Insurance  Depart- 
ment. 

I      "The     first     insurance     industry 
!  conceives  of  a  nation-wide  classi- 
}  fication  system  as  providing  mere- 
ly  a    portion    of    the    background 
which  must  be  studied   if  an  idea 
is    to    be    derived    concerning    the 
adequacy    or    inadequacy    of    rate 
(Continued  on  Page  Four) 


This  country  is  getting  whipped  up  into  hysteria  over  the  housing 

[shortage.    But  that  is  no  way  to  whip  the  housing  shortage  itself. 

i  Let's  stop  knocking  ourselves   out  with   impossible   "solutions",  and 

think  straight  on  this  problem.   Phony  solutions  will  help  nobody,  and 

will  only  irritate  returning  veterans  the  more. 

The  housing  shortage  is  critical  all  right.  But  it  is  not  yet  a 
national  calamity;  not  an  absolute  lack,  as  it  is  in  bombed-out  Europe. 
What's  more,  the  actual  shortage  is  in  material,  equipment  and  labor. 
This  is  an  inexorable  result  of  our  single-minded  concentration  on 
winning  the  war. 

PRACTICAL  BUILDER  foresaw  this  shortage  and  warned  against 
it,  long  before  the  war  with  Japan  ended.  *  Government  made  the 
mistake  of  not  allowing  the  buliding  industry  to  start  reconversion 
in  time. 

But  let's  not  pile  error  on  error,  by  making  another  mistake. 
We  most  avoid  at  all  costs  any  so-called  solution  which  will  only 
create  more  and  greater  problem?  in  its  wake.  We  must  also  discount 
the  fact  that  many  people,  including  GI's  cannot  afford,  or  get  properly 
financed  to  build,  the  homes  they  are  clamoring  for. 

If  we  attempt  at  all  costs  to  take  care  of  immediate  housing 
needs,  we  will  throw  this  country's  whole  economic  machinery  out  of 
balance  for  years.  Monkeying  with  America's  second  largest  industry 
is  literally  "monkeying  with  the  buzz-saw",  because  all  the  people's 
welfare  is  threatened.  Thus  no  one  will  be  benefited — least  of  all 
the  veterans. 

We  could  build  a  million  houses  quicky.  We  could  do  so  by  putting 
the  country  back  on  a  war  footing,  stopping  reconversion  dead  in 
its  tracks,  and  forcing  production  of  building  materials  at  the  expense 
of  everything  else — just  to  build  a  million  shacks  and  barracks  and 
call  them  housing. 

But  that's  not  the  veteran's  idea  of  home.  And  it  is  no  solution 
to  the  housing  shortage.    Again  it  would  be  only  temporary  housing. 

The  only  realistic  solution,  for  the  veterans,  or  anybody  else, 
is  to  stop  looking  for  magic  tricks.  Instead,  continue  to  use  all 
available  materials  to  the  utmost,  and  speed  production  in  our  mines, 
forests  and  factories.  Labor  must  get  back  on  the  job  whole-heartedly. 
That  is  the  real  problem  and  no  "scheme"  will  solve  it.  Only  labor, 
materials,  equipment — and  time — can  possibly  do  the  job. 

What  America  needs  in  this  crisis  is  not  political  expediency,  but 
the  courage  to  tell  the  people  the  truth:  Cooperate  with  the  building 
industry  and  let  them  do  the  job. 


BetMehem  Steel 
Announces  New 
Appointments 

Bethlehem  Pacific  Coast  Steel 
Corporation  has  announced  the  ap- 
pointment of  Edward  G.  English 

as  Executive  Assistant  to  H.  H. 
Fuller,  President  of  the  Company, 
English  was  formerly  Manager  of 
Commercial  Research  and  Super- 
visor of  Pacific  Coast  Mill  Sched- 
uling. Educated  at  the  University 
of  Missouri  where  he  received  a 
B.  S.  degree  in  Civil  Engineering 
and  majored  in  Business  and  Pub- 
lic Administration.  English  start- 
ed to  work  first  for  the  Sheffield 
Steel  Corporation  in  Kansas  City. 
There  he  worked  in  the  Engrineer- 
ing  Department  and  later  became 
Assistant  Night  Supenntendent  of 
the  sheet  mill  before  accepting  a 
position  in  the  reinforcing  depart- 
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ment  of  Pacific  Coast  Steel  Com- 
pany in  Seattle  in  1926. 

Since  1925,  English  has  remain- 
ed with  the  Pacific  Coast  Company, 
serving  in  the  engineering  and 
sales  departments  at  the  Seattle, 
Portland,  and  Spokane  offices  until 
1936.  He  was  then  transferred  to 
the  general  offices  at  San  Fran- 
cisco of  the  company  which  had 
been  a  part  of  the  Bethlehem  or- 
ganization since  1930.  From  1936 
tx3  1946  he  was  Assistant  to  the 
General  Manager  of  Sales.  Eng- 
lish is  married  and  has  a  daughter 
and  a  son. 

Orin  P.  Walker  replaces  Eng- 
lish as  Manager  of  Commercial 
Research.  Walker  was  formerly 
Assistant  Sales  Manager  of  Pe- 
troleum Equipment  International, 
and  shortly  after  this  company  was 
acquired  by  Bethlehem,  joined  its 
commercial  research  staff.  He  is 
a  graduate  of  the  University  of 
Washington  and  has  spent  a  year 
studying  economics  on  the  Conti- 
nent. He  is  married  and  has  a 
daughter. 


Increase  Shown 

January 
Construction 


New  construction  in  January 
1946  ttoaled  $503,000,000,  an  in- 
crease of  six  per  cent  over  De- 
cember and  82  per  cent  over  Jan- 
uary 1945,  the  Construction  Di- 
vision, Department  of  Commerce, 
reported  today. 

Privately  financed  construction 
in  January  1946  reached  the  high- 
est level  in  almost  five  years  with 
a  volume  of  $394,000,000.  This  fig- 
ure represented  an  increase  of  8.5 
per  cent  over  December  and  249 
per  cent  over  January  1945.  The 
rise  from  December  to  January 
was  a  deviation  from  the  normal 
seasonal  trend  of  about  5  per  cent 


PLUMBERS 


Within  a  few  days  the  "Build- 
er" will  sUrt  to  publish,  as  a 
regular  feature,  plumbing  per- 
mits issued  by  the  City  of  Oak- 
land. 


decline,  it  was  pointed  out. 

Publicly  financed  construction 
declined  $2,000,000  from  the  De- 
cember level  to  $109,000,000  in 
January.  The  volume  of  publicly 
financed  construction  in  January 
1945  was  $164,000,000. 

In  the  privately  fiAnced  group, 
residential  construction  (Exclusive 
of  farm  dwellings)  amounted  to 
$138,000,000  in  January  1946  and 
showed  only  a  small  ris^" — 3  per 
cent — from  December.  Construc- 
tion of  stores,  restaurants  and  ga- 
rages increased  24  per  cent  from 
December  to  $46,000,000  in  Jan- 
uary, and  industrial  conRtruction 
advanced  12  per  cent  from  Decem- 
ber to  $111,000,000  in  January. 
Privately  financed  public  utilities 
construction  continued  at  a  fairly 
even  pace  with  $48,000,000  in  Jan- 
uary as  compared  with  $50,000,- 
000   in   December. 

The  volume  of  publicly  financed 
residential  construction  in  January 
amounted  to  only  $1,000,00,  the 
same  as  in  December,  and  public 
non  -  residential  construction  also 
remained  unchanged  at  $31,000,000. 
Military  and  naval  construction 
continued  its  downward  trend, 
dropping  10  per  cent  from  Decem- 
( Continued  on  Page  F^our) 


Col.  George  Mayo 
Presented!  With 

f  •  r\f     mm        •. 

Legion  Of  Ment 


Colonel  George  Mayo,  District 
Engineer  of  the  San  Francisco 
District,  U.  S.  Corps  of  Engineers, 
now  Acting  Division  Engineer  of 
the  Pacific  Division,  wm»  presented 
with  the  Legion  of  Merit  at  the 
Headquarters,  Western  Defense 
Command,  Presidio  of  San  Fran- 
cisco, on  Thursday,  Feb.  21,  1946. 

Brig.  Gen.  H.  F.  Nichols  pre- 
sented the  citation  and  medal  to 
Colonel  Mayo,  who  earned  the 
decoration  while  serving  as  Air 
Engineer,  Headquarters  Army  Air 
Forces,  from  December  1943  to 
July  1945.  The  citation  praises 
Colonel  Mayo  for  the  development 
of  training  standards,  the  equip- 
ing  of  engineering  elements,  the 
development  of  specialised  equip- 
ment and  for  the  development  of 
flying  fields  during  his  tenure. 

Colonel  Mayo,  a  native  Calif or- 
nian,  is  a  graduate  of  the  Univer- 
sity of  California,  Class  of  1911, 
and  has  been  a  member  of  the  U. 
S.  Corps  of  Engineers  since  1916. 
At  the  outbreak  of  the  war  with 
Japan,  he  was  sent  to  the  Panama 
Canal  Zone  as  Chief  Engineer  of 
the  Caribbean  Defense  Command 
and  was  subsequently  Division  En- 
gineer of  the  Panama  Engineer 
Division.  Colonel  Mayo  has  been 
District  Engineer  of  the  San  Fran- 
cisco District  since  last  October. 
# 

Last  Rites  For 
*Jack'  Leonard 


John  J.  "Jack"  Leonard,  48,  in- 
ternational representative  of  the 
International  Hodcarriers  and  La- 
borers Union  for  more  than  three 
years,  died  Thursday,  following 
several  weeks'  illnees. 

Active  in  all  labor  work  in  San 
Francisco,  Leonard  had  previously 
served  as  business  representative 
for  Laborers'  Union  261  for  ten 
years  and  was  one  time  delegate 
to  the  Labor  Council.  A  veteran 
of  World  Wars  I  and  II,  he  is  sur- 
vived by  his  widow,  Stella,  and 
sister,  Madeline. 

Funeral  services  will  be  held 
Saturday  morning,  February  23,  at 
10  A.  M.,  at  Duggan's,  8434  17th 
Street 
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analyze  and  survey  contingencies 
before  you  bid  — let  (jj  give  you  th« 
benefit  of  a  complete  Insurance  Survey. 
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1750  ARMY  ST.,  SAN  FRANCISCO 

VA    4141 


PIOOUCTt 

$*••*  Win^w*  ofld  Oee« 

ii« in »« reins  Sl««l       C>Bail4*d  Maf  I 

FobrkohKJ  S»*ei     Mwrcho'ti  $!■••' 
Stwl  Formi      Slot  c  ►*•*<"■  i 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  sive  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  ail 
details. 

UUP    FULL€R  6-  CO 


301  Mission  Stre«t 
859  Tenth  Str««t 


S«n  Francisco 
0«kl«nd        • 


EXbrook  7151 
CLcncourt  01 67 


WESTERN 
ASBESTOS 

COMPANY 

o75  Townsend  St.,  Son  Froncisco 
Telephone:  HEmlotk  4884 


PIPE 

PIPE  .  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St.,  San  Francisco 


SERVICE 


INTEGRITY 


DEPENDABILITY 


THE 

BROOKMAN 

COMPANY 


Dmal^n  In 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


Coll  J.  A.  MANCiNI.  Owwr 
or  WILLIAM  O'CONNOt 


Toaiporory  Lecoffon 
MAIN   STREET.  SAN   FRANCISCO.  5 

Telephone  YUkon  0717 


A    new    ORGANIZATION    of  experienced    MEN 


Kimsut 


The   Controlled   Insulator 
of  Cold,  Heat  and  Sound 


Ou*  to   Its   "Loyer    U|>oii   lay«r"   constmctioB  it  «4li»i- 

Botei    w«oii  »p.-*f»   oiMi  9ii«iro»t«Nf«  HiiWon»  lligh 
insulnttng   vafiw  tlirowfliOBt. 

Troofod  Againtf  fire,  Mohtnf,  Vermin  and  !o»«cfi 
feonomicel.  Light.  Coiy  ^o  Handle  and  insfail 

G  U  N  N     CARLE     AND     CO 

20  POTRIRO  A¥E.  UN.  S480  iAN  MAMCtSCO 


^*i^»4riirfc4r-ir4>-triir»4>4^AJ.A4^4r4><fc*4>^4>^*4.*4>4r*4>4.4>AJ>  A.  A.  4.4,4.^^4.  ^j 
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The  ORIGINAL  ?re-sealed  Insulated  Pipe 


I'or    Mamtenancc-Free  Service   in 

Underground  and  Exposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  ]or 

FmU 
Particulars 


TRADE    MARK 


DURANT  INSULATED  PIPE  COMPANY 

MIS    Rlir>;\YMfDF    ST  ''^LO    ALTO     CAl 


Oftfrrbvfo^  By 

NEIL  H.  PETERSON  COMPANY 

1129  POLSOM  STREET  SAN  FtANCiSCO  3.  CALIf 

Flios«  UNci«r1iril  8050 


¥ 

¥ 
¥ 
¥ 


¥ 
¥ 


I 


k\ 


i-g||r>jM^jHp|Sr*JH^ 


PAGE  2 


DAILY     P  ACIFIC     BUILDER 


^^  ^^  ^^^    ■ ■ — ■ — - —  ■— —^Tgg— — — — ip— — ■■ 

ADVANCE  CONSTRUCTIOM  REPORTS 


MONDAY.  FEBRUARY  25,  1946 


DAILY  PACIFIC  BUILDER 


(E«tabli«h«d  ino) 
Every  Morninfl,  Except  Saturday,  Sunday  and 


Lagai  HaUday* 


"*^^i^  .f  ACIFIC  BUILX>KR  la  tiie  pioneer  conatrucUon  daily  ot  the 

r-mouic  Coaat,  MAlntalaiug  a  complete  news  reporting  aerrlca 

covering  aii  principal  building  and   engineenng>^JecU; 

consolidated  January  2.  1930.  with  Larsen's  Xdvanoa 

ConatrucUon  Reporta.  A  Legal  Newspaper  of  g«D- 

aral  circulation  aa  defined  by  the  Supertor 

Court  of  San  Franclaco  County. 

.,  ^«  ..      .^       ^    SUBSCRIPTION   RATES: 

I3.m  om  Month;  t30  per  Year  (Payable  In  Advanca).  SInfIa  Capy,  ISa 

Bntered  m  Second-Class  matter  July  25.  1907.  at  the  post  office 
at   San    Pranciaco,   California,   under  the  Act  of  March    3,   1879 

PoUithed  by 
STARICRATH  PRIffONG  St  PUBLISHING  CO.     -^ 
Under  a  management  agreement  witii 
F.  W.  DODGE  CORPORATION,  Owner 

•    E.  McGAVRAN.  Editor  J.  E.  ODGERS,  Advartisi.nfl  Manafar 

466  Tenth  St,  San  Francisco  3  TeL :  MArk^  7110 


2/25/46  •     8 

CONTRACT  AWARDED 
APPABBL  STORE  EXPANSION 

Cost.  Jl.000,000 
SACRAMENTO,  Sacramento  County, 

Calif.    Northeast    comer    10th    and 

K  Sta.  I  cenU   per   |100   the    State   maximum 

Remodel  Physicians'  Building.  SOrlOO  '  school  district  tax  rate  of  (1.85  per 

ft.,  to  provide  70,000  square  feet  of    HOO  assessed  valuation  for  a  period 


Avwiue,   San  Jose. 
Architect— Not  Selected. 

The  San  Jose  Unified  School  Dis- 
trict voted  February  19  to  extend 
the  San  Jose  Board  of  Education 
the    privilege    of    increasing    by    50 


of  five  years,  thus   launching  a  |3,- 
225.000  "pay-as-you-go"  building  pro- 


floor  space.  Exterior  walls  of  build 
ing  will  be  retained  and  one  floor 
added,    bringing    the    structure    to  ;  gram. 

six  stories  in  addition  to  the  base- 

ment  2/25/46  •     •     9 

Leases— Roos  Bros..  Inc.,  CoL  Robert  !  TAX    INCREASE   VOTED 
A.     Roos.     president    and     general  '  SCHOOL  ADDN.  Cost,   |60,000 

manager,  Market  at  Stockton,  San  \  SAN  JOSE,  Santa  Clara  County.  CaL 


Francisco. 
Architects — Harry   J.    Devine,    624   R 


Lincoln    Glen    Elementary    School, 
2175  Lincoln  Avenue. 


BUILDING  SECTION 


NEWS  INDEX 

P»r  cenvenisnt  reference,  news 
tmpftt  In  this  section  are  classi- 
fied as  follows: 


•  onnmerclai  BIdgs. 
Educational  Bidg*. 
Hospitals 


Industrial    BWgs 

Public   Buildings 

Religious    Buildlnga 

tociaii,  Recreational  BIdgs. 

Residential    BuiWlngs 

Transportation    BIdgs. 

Misoellaneous  Bidgs.  


1-  8 

t-10 

11 

12-18 

U-1/ 

1i-19 

20-21 

2^26 

27 

28-30 


1.8— COMMERCIAL  BLDGS. 

2/25/46  2 

PLANS  BEING   FIGURED 

LOS  ANGELES,  Calif .  — Architect 
H.  W.  Underbill.  4958  Valley  Ridge 
Ave,  Los  Angeles,  has  completed 
plans  and  is  taking  bids  for  the  con- 
struction of  an  auto  sales  and  service 
garage  building  at  the  northwest  cor- 
ner of  28th  St.  and  Crenshaw  Blvd. 
for  the  Crenshaw  Co.,  814  Central 
Bldg..  Los  Angeles.  It  will  cover  an 
area  140x150  ft. ;  cost,  flOO.OOO. 


225/46  •     4 

STARTING  WORKING  DRAWINGS 

OFFICE  BUILDING 

Approximate  Cost,   |175.000 

MIDLAND.  Texas. 

Construction  of  two-story  reinforced 
concrete  office  building  (20,000  sq. 
ft.  area),  complete  air  conditioning 
system,  movable  partitions,  radiant 
heating  system. 

Owner — Honolulu  OH  Corp.,  Midland, 
Texas. 

Architects — Mendelsohn.  Dinwiddle  & 
Hill,  233  Sansome  St.,  San  Fran- 
cisco. 


2/25/46  3 

LOW    BIDDER 

PORTLAND.  Ore— Waale-Camplan 
Co,  2100  SW.  Jefferson  St..  Portland. 
Ore.,  at  $118,888.  submitted  low  bid 
for  construction  of  a  two-story  rein- 
forced concrete  offlct-warehouse  to 
provide  for  a  sales  office  and  drlve-ln 
warehouse  space  on  15th  and  Lovejoy 
Sts.,  Portland,  Ore.,  for  Northern 
School  Supply  Co..  1501  NW.  Keiuuy, 
Portland;  150x100  ft.  in  area.  Plans 
by  Architect  Pietro  Belluschi,  2040 
SW.  Jefferson  St.,  Portland,  Ore. 


2/25/46  •    8 

WORK  STARTED 

OFFICE  AND  SHOP       Cost,   $15,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Stockton  and  Emory  Sta. 

Construction  of  painting  contractor's 
office  and  shop  building  (35x100 
ft.),  of  frame  and  stucco  construc- 
tion, with  masonry  walls,  steel  sash, 
overhead  doors,  gaa-heated;  paint 
spray  room  and  storage  vault,  pri- 
vate and  general  offices,  estimat- 
ing room,  toilet  facilities,  etc. 

O'wner — Neale  R.  Barnard. 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  San  Jose. 

Contractor — Lew  Jones  Construction 
Co.,  965  Terra  Bella.  San  Jose. 


2/25/48  • 

WORK  STARTED 

PACKING  PLANT  AND  SHEDS 


St..  Sacramento,  for  general  work;  !  Construction  of  an  elementary  school 
and  A.  R  Williams,  251   Post  St,  |     addlUon. 
San  Francisco,  for  interior  fixtures.  ;  Owner— San    Jose   Board    of   Ednca- 
Campbell    Construction    Co.,    800    R  |      tion.     Ralph     R.     Fields.     Supt.     of 

St.,  Sacramento,  awarded  contract  on  {     Schools,     Auzerais     and    Almaden 

fixed  fee  basis   for  a  portion  of   the  i     Avenue,   San   Jose. 

general  construction.  !  Architect — Not  Selected. 

The  San  Jose  Unified  School  Dis- 
8 '  trict    voted    February    19    to    extend 
!  the    San    Jose    Board    of    Education 
!  the    privilege    of    increasing    by    50 
Cost,  $95,000    cents    per   $100   the    State   maximum 

SAN   JOSE,    Santa   Clara  Co.,    Calif.  ,  school  district  tax  rate  of   $1.85  per 
350  N.  First  St.  •  $100  assessed  valuation  for  a  period 

Construction  of  two-story,  reinforced  '  of  five  years,  thus  launching  a  $3,- 
concrete    packing    plant    and    fruit  ■  225,000  "pay-as-you-go"  building  pro- 
storage  sheds :  main  building,   lOOx  '  gram. 
200  feet ;   wood  trusses,  steel  sa^,  ;  -_^^— 

overhead   doors,    composition    roof-  !  2/25/46  •     •     9 

Ing.  steel  frame  fruit  sheds,  30x160  ,  TAX    INCREASE   VOTED 
feet  SCHOOL  ADDN.  Cost,   $80,000 

Owner  —  California   Fruit  Exchange,  '  SAN  JOSE,  Santa  Clara  Cotinty,  CaL 
350  N  First  St.  j     Willow    Glen    Elementary     School, 

Architect— Donnell  E.  Jaekle,  Build-       Lincoln   and   Minnesota   Avenues, 
ers'  Exchange  Bldg..  San  Jose.  1  Construction  of  an  elementary  school 

Contractor — Carl  N.  Swenson  Co.,  355  i     addition. 
Stockton  Ave.,  San  Jose. 


Architect — Not  announced. 

The  school  district  voted  bonds 
February  19  in  the  amount  of  $320,- 
(KX)  to  finance  above  construction  and 
the  construction  of  the  McNear  ele- 
mentary schooL 


PLANS  ON  FILE 


2/25/46  •    9 

BONDS   VOTED 

ELKMBNTARY  SCHOOL  BLDQ. 
PETALUMA,   Sonoma  County.  Calif. 
McNear   School    at   McNear    Park, 
between  F  and  G  Sta.  and  8th  and 
9th  Sts. 
Construction     of     elementary     school 
building,    including     eight     regular 
classrooms,    one   kindergarten,    one 
auditorium    with    stage,    eafeterte, 
principal's     office,     nurse's     room, 
teachers'    room    and    textbook    and 
supply  room. 
Owner — Petaluma    Board    of   Educa- 
tion, superintendent  of  s<^ools.  Fair 
St..  Petaluma. 
Architect — Not    announced. 

The  school  district  Yt)ted  bonds 
February  19  in  the  amount  of  $320,- 
000  to  finance  above  construction  and 
replacing  of  the  Washington  elemen- 
tary school  building. 


The    foltowliiB    U«t    of    plans    and    epecifioatione    for    oonetruotlon 

—  *-B»a  are  now  avallabis   for  inapoction   at  the  office  of   DAILY 

PACIFIC  BUILOEH.  4fi8  Tonth  Street,  8an  Francisco. 


W«rfc 


Location 


Bid  Opening  Oato 


Outttoor  ^qanery  RaLiig* 
Spec,  mm,  NOy  12346 


Crows  Landing 


1-M 


j  AutomoMle  and  AppUaace  Bldf. 
I  Oeary  BTrd.  and  BUOte  Street 


San  FrajQCisco 


Veterans'  AdmlBlatratioQ  HoopUal 
Project  No.  3451 


Grand  Junction,  Cola 


S-M 


SUB  -  BIDS  WANTED 


8 


2/25/46 

CONSTRUCTION  STARTED 

STORE  BUILDING  Cost.  $15,000 

LOS  GATOS,  Santa  Clara  Co.,  Calif 

Construction   of    reinforced    concrete 

store  building  and  appliance  shop 

display    roonl^  with   glass   and   vit- 

rolite  front. 

Owner — ^Harry  Smith,  attorney,   San 

Jose. 
Architect— Donnel   E.   Jaekle,    Build- 
ers' Exchange  Bldg.,  Ssm  Jose. 
Contractor — Bridges  Construction  Co., 
1071  Pine  Ave.,  San  Jose. 


6 


2/25/46 

WORK  STARTED 

REMODEL  STORE  BUILDING 

Approximate  Cost  .$9.0(X) 

SAN  FRANCISCO.  1000  Columbus 
Avenue. 

Complete  remodel  of  store  building, 
including  new  foundations  and  new 
interior  finish  throughout. 

0%vner — Withheld. 

Architect— Frank  W.  Dakin.  626  Mar- 
ket St 

Contractor — Moresi  &  Delucchi,  3142 
Buchanan  St..  San  Francisco. 


2/25/46 

PREPARING  PLANS 

PLANT 


Owner — San  Jose  Board  of  Educa- 
I  tion.  Ralph  R  Fields,  Supt  of 
8 1  Schools,  Auzerais  and  Almaden 
j  Avenue,  San  Jose 
I  Architect — Not  Selected. 
OAKLAND,  Alameda  Cotmty,  Clallf.  j  The  San  Jose  Unified  School  Dis- 
Railroad  Ave.  and  Kennedy  St  trict  voted  February  19  to  extend 
Addition  of  15,000  square  feet  to  Na-  !  the  San  Jose  Board  of  EducaUon 
tional  Automotive  Fibres,  Inc.,  fur-  !  the  privilege  of  Increasing  by  50 
nlture  manufacturing  plant  In  Oak-  j  cents  per  $100  the  State  maximum 
laxid.  school  district  tax   rate  of   $1.85  per 

Owner — National  Automotive  Fibres,  '  $100  assessed  valuation  for  a  period 
Inc.,  J.  G.  Bannister,  Oakland  divl-  of  five  years,  thus  launching  a  $3,- 
sional  matnager,  Railroad  Ave  and  j  225.000  "pay-as-you-go"  building  pro- 
Kennedy  St  I  gram.  , 


2/25/46  •     9 

PREPARING  PLANS 

HIGH  SCHOOL  ADDITIONS 

Cost,  $476,000 

PETALUMA.  SonoDMi  County,  Calif. 
Petaluma  High  School. 

Construction  of  new  gymnasium,  a 
swimming  pool,  new  manual  train- 
ing and  automobile  repair  building 
at  the  high  schooL 

Owner — Petaluma  Board  of  Educa- 
tion, superintendent  of  school,  Fair 
St,  Petaluma. 

Archltect  —  Robert  Stanton.  Pebble 
Beach. 

Structural  Engineer — Mac  D.  Perkins, 
110  Sutter  St,  San  Francisco. 

Electrical  Engineer  —  G.  M.  Simon- 
son,  625  Market  St,  San  Franclaco. 
As  previously   reported,   the  school 

district  voted  bonds  recently  in   the 
i  amount   of    $550,000    to    finance    the 
above  construction. 


teperetrt*cture.  Shop  Bldg.  No.  411    Shipfltters  and  Boilermakers  She^  San 

FwkMoco,  Naval   Shipyard;    Bids  open    March  4,  11:00  A     M 
.■ilimUkurt  a  SsoBKera.  44«  Sixth  St.  San  Francisco   (MArket  831f) 
A.    FkxAeU    Blair,    9   Main    St,    San    Francisco    (YUkon    0390) 
■j^  ^  if*™*"  ^^'**^*^  Co..  »41  Rus.«  BMg ,  S.  F.   (EXbrook  8906  or  7064) 
Peter  KlCfWlt  Sons  Col,  442  Poat  St,   San  Frazkclaco   (EXbrook  5736) 
Parker.  Steffens  *  Pearce,  118  South  Park.  San  FrancUco  (BDCbrook  6638) 
Barrett  A  Hllp.   »U   Harrlaon   St..  San   Franclaco    (DOuglas  <W09). 
Cnntoa  OatMtr.   Co    Its   Foleom   St,   San   Franclaco   (SUtter   S44«t 
Parker.  Steffens  A  Pearce,  IM  South  Park.  San  Franclaco  (EXbrook  08») 
M.  a  K  Corp..  900  Financial  Center  Bldg..  San  Francisco  (EXbrook  T8M) 


Outdeer  ftunnsry   Rnn«e,   NAAS,   Crowe    Landing;    Spec   17507;    Bide   open 
Fekniery  26.   ti   ,A.  M. 
nbaalUaat  &    ENMiRers,    446    Sixth    ijt,   San    Friuicl»co    (MArket  SHt). 

Fatrtek  M.   SofarelW     wmi   Anllsa  Ave.,  Hayward    tHayward   a«t 
Henry    Arlan,    4142    G^ary    Blvd..   San    Franclaco    (BAyvlew    5:wi 
Chas.   E.   Wait   666  Mission   Street,   San   Franclaco    (SUtter  8700- 


Architect— Edward  O.  Blodgett,  1989  ! 
Hoover  Ave.  Oaklad.  12/25/46 


9-1 0— EDUCATIONAL 
BUILDINGS 


2/2S/46  •     2 

PLANS    COMPLETED 
SERVICE  STATION         Cost  $10,000 
LIVINGSTON,    Merced   County.    Cal. 

Highway  99  opposite  C  Street. 
Construction  of  service  station. 
Owner — Frank    Cardella,    Livingston. 


2/25/46  7 

PLANNED 

RESTAURANT 

OROVILLE,  Butte  Co.,  Cal.  Feather 
River  Highway,  24  miles  east  of 
Oroville 

Rebuilding  of  Grand  View  service 
station  and  restaurant,  plate  glass 
windows   (40x50). 

Owner — Frank  Boyle,  Pleasant  Val- 
ley,  Oroville. 


2/25/46  •     8 

WORK  STARTED 

FURNITURE  STORE        Cost,  $40,000 

SAN  FRANCISCO.  1019  Clement  St 

Construction  of  t-wo-story  and  mes- 
zanine  frame  furniture  store  build- 
ing (95x75  ft.),  including  addition 
to  adjoining  building. 

Owner  —  Fisher's  Drapery  Jk  Furni- 
ture Shop,  1020  Cnement  St 

Architect— Frank  W.  Dakln,  625  Mar- 
ket St.,  San  Francisco. 

Contractor — L.  J.  Landry,  254  Bev- 
erly St.,  San  Francisco. 


•    10 

IBIDS   WANTED 

i  PASADENA,  Los  Angeles  Co., 
j  Calif  .—Until  February  27.  IP.  M., 
jbids  will  be  received  by  the  U.  8. 
1  District    Engineer,    751    S.    Figueroa 

■ 1  St.,  Los  Angeles,  for  the  construction 

2/25/46  •     •     9  j  and  compleUon  of  buildings  and  fa- 

TAX  INCREASE  VOTED  ' cilities  for  the  jet  propulsion  labora- 

SCHOOL  ADDITION        Cost.  $80,000   tory.  Arroyo  Seco  site,  California  In- 
SAN   JOSE.   Santa   Clara  Co.,    Calif,    gtitute  of  Technology,  Pasad«ia:  Se- 
Herbert    Hoover    Jr.    High    School,  j  rtj,,!  147. 

Park  Avenue  and  Naglee  Avenue.  . 

Construction    of    junior    high    school ; 

addition.  1 2/25/46  9 

Owner— San    Jose   Board    of    Educa- { CONTRACT    AWARDED 

tion,  Ralph  R.  Fields,  Supt  of  ■  LOS  ANGELES,  CaL— P.  A,  Wee- 
Schools,  Auzerais  and  Almaden  Iger,  4565  Santa  Monica  Blvd..  Los 
Avenue.   San   Jose.  Angeles,    at    5103,400    awanled    con- 

Archltect— Not  Selected.  tract     by     the     Montebello     Unified 

The  Sari  Jose  Unified  School  Dls-  School  District,  Geo.  M  Schurr,  bus- 
trlct  voted  February  19  to  extend  ;  ineaa  manager,  1600  WhltUer  Blvd., 
the  San  Jose  Board  of  Education '  Montebello,  for  the  construction  of 
the  privilege  of  increasing  by  50  i  shower  and  locker  buildings  at  the 
cents  per  $100  the  State  naaxlmum  t  Bell  Gardens  School,  Qulnn  aJid  Ja- 
school  district  tax  rate  of  $1.85  per  ,  boneria  Ave.,  Bell  Gardens.  Bids 
$100  assessed  valuation  for  a  period  were  received  Jsuiuary  15. 
of  five  years,  thus  launching  a  $3,-  !  Plans  were  prepared  by  Architects 
225,000  "pay-aa-you-go"  building  pro- !  Klstner,  Curtis  &  Wright  Architects' 
gram. 


12-13— INDUSTRLKL 
BUILDINGS 

2/25/46  12 

PLANNED 
LOS  ANGELES,  Calif.— J.  E.  Dealy, 

3644  Olympiad  Dr,  Los  Angeles,  will 

bulM  a  factory  building  at  4636  E 
1  52nd  Dr.,  Los  Angeles,  for  the  U.  S. 
j  Porcelain  &  Enamel  Co.  It  will  cover 
I  an  area  100x300  ft ;  mill  construction. 
I  Plans  were  prepared  by  Architect  H. 
i  W.  Underbill,  4958  Valley  Ridge  Ave, 

Los  Angeles. 


Kri«g«r    '■u't*m>«tiv«    t.n4    Sitae    Btdo,    Oeary    and    Blake.    San     F' 

B4dS    aiMsn     F«lw%i«ry    M.    t    P.    M. 

&  J.  Ammrmm  Conetf   ■;'o    2104  Oakdale  Ave..  San  Franclaco  (Mlsmoa  1480) 
BMMBtnaut  A   8x*aem«ni     44i    Sixth    St,    San    Francisco    (MArket   8&10) 
Iknplre  Conair    Co.,  t*4   Harrli-i  Street  San  Franclaco   (HEmlook   9*00} 
Mldstat  •   Conetr.   C5o.,    12»»    Btish    St,   San   Pnandaoo    (OKdway   4«t8i 
Jacka  4k  Irvine,  880  Market  St.   San   Francisco    (GArfleld   2im\ 
MacDonakl,  Young  Jk  Nelson,  W7  Montgomery  8t,  S.  F.    (SUtter  ar»«) 
Alfred  Flaher,  300  Montgomery  St.   San    Franclaco    (EXbrook    mm 


Store  Bld^.,  University  VMCA.  Berkeley  t   Bids  open   Feb.  M,  2  P.  M. 

BriMntnant  4k  Summeeo.  448  atxtk  iR.,  San  FrancicK^o  tMArk«t  SSiO) 
AndeiwOn  St  Hagiand.  Inc..  219— 41at  9L.  Oakland  (OLymple  mmh. 
Stolte   Inc.,  84B1  San   Leandro  Blvd,  Oakland    tTIUnidad   1064] 


8tere  BiO«^  »rodeHek  tt^  Oakland:    Bids  e^n   Feb.  26,  2  P.   M. 
I     Erbentnukt  it  Bummera,  448  Slxtk   St.  San   Francisco    (MArket   a81to 

Anderson   ft   Hagtand.   Inc.,   219— 41st   St..    Oakland    (OLymple   MM! 
'     Stolte.  Inc«  8481  San  Leandro  Blvd..  Oakland   (TRlnldad  1084) 

Bmplre  Conetr.  Co..  Ltd.,  SU  Harriet  St,  S.   F.    (HEmlock  84881 
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I  Bldg.,  816  W  5th  St.,  Los  Angeles. 


2/25/46 

TAX    INCREASE   VOTED 

ADULT  CENTER  ETC 


8 


2/25/46  •     8 

OWNER  TAKING  SEGREGATED 

BIDS 

CLEANING  PLANT 

Approximate  Cost  $18,000 
ALAMEDA,   Alameda   County,   Calif. 

Park  St 
Construction    of    one-story    concrete 
block  cleaning   and   pressing  plant 
(100x40  ft),  including  5-room  resi- 
dence in  rear. 
Owner — Bemardi  Valet  Service,   1221 

Park  St,  Alameda. 
Architect— Frank  W.  Dakin,  625  Mar- 
ket St.,  San  Francisco. 
The    owner    is   now    taking   segre- 
gated bids  on  all  portions. of  the  work. 


2/25/46  4 

WORK    STARTED 

HOLLYWOOD.  Los  Angeles  Co., 
Calif —Myers  Bros.,  3407  San  Fer- 
nando Rd.,  Los  Angeles,  have  started 
making  alterations  and  renovating 
the  office  building  at  1483  Vine  St. 
Hollywood,  for  Capitol  Records,  Inc.. 
same  address.  The  work  will  Involve 
new  entrances,  partitions,  painting, 
plastering;  estimated  cost,  $100,0<X). 
Plans  were  prepared  by  Architect 
Adrian  Wilson,  ArfhitecU"  Bldg..  816 
W.  3th  St,  Los  Angeles. 


2/25/46 

BID   OPENING    POSTPONED 
UNTIL   FEBRUARY  25,  2  P.  M. 
SPORTS  STORE  BUILDING 
SACRAMENTO,  Calif.  Alhambra  and 

L  Streets. 
Construction  of  one-story  reinforced 

boncrete  sports  store  building. 
Owner— Withheld. 
Architect — Harry    J.    Devine,    624    R 

St..  Sacramento. 

Bid  opmiing  date  postponed  from 
February  21. 

Separate  bids  are  being  received 
for  general  construction  and  electric 
work. 

Following  contractors  have  taken 
out  plans : 

General  Work 

Campbell  Construction  Co.,  228  E 
Transit  St.,  Ontario. 

Transwestem  Construction  Co..  1402 
Front  St.,  Sa'cramento. 

M.  J.  King,  Inc..  231  Franklin  St., 
San  Francisco. 

Eleotrlo  Work 

Manuel  Joseph,  1020  J  St.,  Sacra- 
mento. 

J.  C.  Hobrecht  Co.,  2233  Portola 
Way.  Sacramento. 


2/25/46  • 

CONTRACT   AWARDED 

GRAIN  ELEVATOR 

Contract  Price.  $398,813 

WORDEN,  Oregon. 

Construction  of  SOO.OOO-bushel  grain 
elevator,  consisting  of  reinforced 
concrete  headhouse,  concrete  stor- 
age bins,  steel  frame  truck-receiv- 
ing shed  and  track  shed,  offices, 
switchroom.  etc. 

Owner— Tulana    Farms.    Malln,    Ore. 

Consulting  Engineer — Edward  F.  Car- 
ter. 837  W.  Hastings  St.,  Van- 
couver,  B.  C. 

Contractor  — .Henry    George    Sc    Son 
Hutton  Bldg.,  Spokane,  Wash. 
Other  bidders  were: 
Carrco   ft   Gautier.   San   Franclaco, 

$407,348. 
George    H.    Buckler   Co.,    Portland. 

Ore..  $452,000. 
Kuney-Johnson  Co.,  Seattle,  Wash.. 
$441,000. 


! 2/25/46  •     '     » 

BOND    ELECTION    PLANNED 
Cost,    $165,000  '  ALTER  SCHOOLS  Cost    $513.0()0 

Construction  of  Adult  Center  and! SAN  RAFAEL  Marin  Cou^^y,  Calif, 
warehouse.  I  RehablUtaUon  ,of  present  West  End 

Owner— San    Jose   Board    of   Educa-  i     School    and    alterations    and     ina- 
tion,    Ralph    R    Fields,     Supt     of  I     provementa  to   elementary   schoou 
Schools,     Auzeralb     and     Almaden  i     and  high  school. 
Avenue.    San   Jose.  |Ownei^-San  Rafael  Board  of  Educa- 

Architect— Not  Selected.  |     tion.  Oliver  R.  Hartzell.  Secretary, 

The  San  Jose  Unified  School  Dls-  '     High   School  Bldg..  E   Mission  St. 

trict    voted    February    19    to    extend  I     San  Rafael. 

the    S«ui    Jose    Board    of    Education  !  Architect— Carl   F.    Gromme,    1010   B 

the    privilege    of    increasing    by    50 '     St..  San  Rafael. 

cents   per  $100   the   State   maximum  ,  Engineei^Harold  M.  Engle,  110  Sut- 

school  district   tax   rate  of   $L85  per  i     ter  St.,   San   Francisco.  _  „  „^ 

$100  assessed  valuation  for  a  period  •     Two  bond   issues   totaling   $513,000, 

of  five  years,  thus  launching  a  $3.-  ■  wUl   be  submitted   to   the   voters   at 

225.000  "pay-as-you-go"  building  pro-  i  a  special  election   providing  $2»0,0W 

gram.  for  the  elementary  schools,  and  $230- 
'OOO  for  high   school  Improvements. 

2/25/46  •     •     9,  " 

TAX    INCREASE    VOTED  .     ^ 

HIGH    SCHOOL   ADDITION  12/25/46  » 

Cost  $450,000   SUB-CONTRACTS  AWARDED 

SAN  JOSE,  Santa  Clara  County.  Cal.  ■  ADDITION  Const.  Price.  $37  948 

Abraham     Lincoln     High     School.  ■  SAN     FRANCISCO.     Administration 
Dana  Avenue.  [     Bldg.,  Golden  Gate  Bridge. 

Construction  of  an  addition  to  high  '  Alterations  and  one-floor  addition 
schooL  •     over  portion  of  present  building. 

Owner — San  Jose  Board  of  Educa-  Owner— Board  of  Directors,  Golden 
tion,  Ralph  R  Fields.  Supt.  of ;  Gate  Bridge  and  Highway  District 
Schools,  Auxerals  and  Alnaaden  i  c/o  James  Rickett  general  man- 
Avenue,    San   Jose.  '     ager. 

Architect— Not  Selected.  Structural  Engineer— L.  H.  Nlshklan, 

The  San  Jose  Unified  School  Dls-       1045  Sansome  St 

trict    voted    February    19    to    extend    Contractor— R  A.  Cullen.  478  Jackson 

the    San    Jose    Board    of    Education  '     St.,  San  Francisco. 

the    privilege    of    increasing    by    50 ,  Roofing  —  Malott    &    Peterson,    3221 

cents   per  $100   the   State   maximum  I     20th   St. 

school  district   tax   rate  of   $1.85  per   Plumbing- Anderson    ft    Rowe.    2501 

$100  assessed  valuation  for  a  period       Harrison  St. 

of  five  years,  thus   launching  a  $3.-    Tile  Work — Thomas  H.  Price  Co.,  198 

225.000  "pay-as-you-go"  building  pro-        Mississippi  St 


2/25/46 

CONTRACT   AWARDED 

NAMPA.    Idaho.  —  Morrison -Knud- 
sen   Co..    Inc..    819    Broadway,    Port- 
land, Ore.,  awarded  the  contract  for 
the  construction  of  an  Ice  manufac- 
turing plant  containing  300,000  cu.  ft 
of  zero  storage  space,  an  office  build- 
ing and  engineering  plant  In  Nampa. 
Idaho,  for  the  Terminal   Ice  ft  Cold 
Storage  Co.,  320  NW.  Hoyt  St.  Port- 
land.   Ore.;    estimated    cost    $300,000. 
j  This  Is  the  first  phase  of  a  $1,000,000 
I  expansion  program.  Plans  were  pre- 
i  pared  by  the  Associated  Refrigerat- 
ing Engineers.  2100  E.   Vernon   Ave., 
'  Los  Angeles 

i  

!  2/25/46  12 

i CONTRACT    AWARDED 

(JULVER  CITY,  Los  Angeles  Co., 
Cal— Sam  Slater^  5865  W  Adams,  Los 
Angeles,  has  the  general  contract 
for  construction  of  eight  factory 
buildings  in  Culver  City  for  the 
Hayden  Invest.  Co..  617  S.  Bumside 
Avenue, 


RIehlnnd    Elementery    School    DIetrtct.    Beheel    BIda-,    Shafter;    BMa    open 

Fejbruiary    17,    7-.M    P*.    ML 
Qkiy   m.   MaJI.   ISM  Mth   St.   Bakersfield    (Bakersfleld    8S6»5) 
Rad«jnann-GUisto.  40  Rlngold  Street  San  Francisco    <  MArket   tl«t 
Jaa.  L  Barnes  Constr.  Co..  941  Ruaa  Bldg.,  S.  F.  (EXbrook  0806  or  re84) 


Trtiok  Teltnlnal,  Oro.-Nev.-Callf.  Fast  Freight;   Bids  open    M«r    1.   ■   P     ** 
Jaoka  ft  imne.  830  Market  St.  San  Francisco    (GArfleld   210« 
Barrett  ft  Hllp.  918  HarrlsoB  St.   San   Francisco   (DOuplan   07001. 
M.   ft  K.   Corp..  200   Financial  Center  Bldg..   S.   F     (EXbrcmk    7«»4» 
BlltweU  Oonetr.  Co..  4746  Geary  Blvd..  Skn  Francisco    (BAyvlew  5t47) 
H.   E.   Rahlman.   281   Kearny   St.   San   Franclaco    (DCHigla^    8023). 
Clinton  Oonstr.  Co..  928  Folaom   St,  San  Francisco   (SUtter  3440). 
M.   J.   King,   Inc.,  231   Franklin   St,   San    Francisco    (UNderhlU   8209). 

Shew  ChslmlenI  Bliep  and  Sterage  Bldg..  >hotl  Point;   Bide  open   Maro^  e~" 
Howes  ft  Whltaker.  8B8  Ruaa  Bldg..  San  Franciaeo  (GArfukt  67a»4 

Eeoaiater  and    Elevater  Addltlena,   Llnoe«n    »Ufg..   §67   Market    Street.    San 
Franolaoof   Bide  open   Maroh  %  3:00  P    M. 
Dinwiddle  Coastr.  Co..  210  Crockor  BW,g  ,   San   Francisco   (EXbrcwk   Ml«) 
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gmn. 

2/25/46 

TAX    INCREASE   VOTED 

SENIOR  HIGH   SCHOOL 


Glass— Paige  Glass  Co.,  11th  and  Mls- 
,      sion   Sts.  .    ,^  ,. 

9, Iron    Grille  Work— Michel  ft  Pfe'jfef 
Iron  Works.  Inc..  Harrison  and  10th 
,     sts. 
Cost.   $1,300,000  '  Mill    Work  —  Pacific    Manufacturing 
SAN  JOSE,  Santa  Clara  County.  Cal.  .     co.,  142  Sansome  St 
Construction    of    a    new    senior    high    Lathing,   Plastering — A.   E.   Knowles, 
school     to     accommodate     1800     to  >     515  Stanysin  St. 

2000    students    to    replace    present  '  - 

senior  high  school  to  be  taken  over  >  2/25/46  ^ 

by  the  State  College.  ;  tq  ASK  BIDS  SHORTLY 

Owner — San   Jose    Board    of    Ekiuca-    RESURFACING  . 

tion,    Ralph    R    Fields,     Supt.     of  ricd  BLUFF,  Tehama  Co.,  Calif.  Red 
Schools,     Auzerais     and     Almaden  ;     Bluff  Union  High   School. 
Avenue,   San   Jose.  t  Resurface  three  tennis  courts. 

Architect— Not  Selected.  t  Owner— Red  Bluff  Union  Hi|^  School 

The  San  Jose  Unified  School  Dls-  \     District,    Robert    R-    Hartaell,    dis- 
trict   voted    February    19    to    extend       trict  superintendent.  Red  Bluff. 
the    San    Jose    Board    of   Education   pians  by  owner. 


the    privilege    of    increasing    by    50 

cents    i>er   $1(X>    the    State    maximum    2/25/46 
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2/25/46 

CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— David  J. 
Reed,  459  S.  Highland  Ave.,  Los  An- 
geles, awarded  contract  for  construc- 
tion of  a  factory  building  at  the  cor- 
ner of  Venice  Blvd.  and  Mansfield 
Ave..  Los  Angeles,  for  P.  &  M.  Co. 
It  will  cover  an  area  120x70  ft ; 
masonry  walls,  wood  trusses,  compo- 
sition roofing,  cement  floor,  steel 
sash,  toilets,  plate  glass.  Plans  were 
j  prepared  by  Architect  A.  (Jodf  rey 
Bailey,    1308   4th    Ave.,    Los   Angeles. 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE  j 

NEW  &  RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,  wallboarda,  plumbing. 
pipe,  millwork.  and  other  building 
■ateriaU.  SALE  PRICES.  Large 
•tocka  of  "luu'd  to  fsft"  items. 

Wire,  write,  or  'phone  | 

CLEVELAND   WRECKING   CO.    I 

2500  Third  St.      -      VAlencia  4377  \ 

FOR   SALE  1 

CEMENT  MIXER.  JAEGER  Size 
14M,  with  HOPPER,  WATER  TANK 
and  5  HP.  ELECTRIC  MOTOR.  706 
Atherton  St,  Hayward.  Calif. 

to  Mar.  1.  1946 


1  Laurel    ftohool,    San    Mateo:     Btde    op«*i     February    28,    8    P.    M. 

B.  ft  R  Oonetr.   Co.,   238    Mark*^t    St      S&n    Frandaoo    (DOuglsus   T118). 

C.  F.    Parker.    1644    Monterey    Bl%-d,     Sa.-,    Franclaco    (OVerlaad    372S.. 

Theatre  Bldfl.,  Qwernevllle:    Bids   open    March   6,   12   Noon. 
A.  J.  Hopper  Ca,  848  Langten  St.  San  Francisco   (MArket  7070). 


Sohoola,  Gaetro  and  Alvarade  Sta^  Richmond ;   Bide  open   March  8,  8  P    M. 
Jaa^  L  Bamee  C!onstr.  Co..  941  Ruaa  Bldg..  S.  F    (EXbrook  6808  or  T054 ) 

-  ■■— -  ■  ,  ,  .,  _     .  Ill  I  .      ■■      ■■,   1.11  ,  ., , ,  „     ,  1^ 

Superatrwcture   for  Ordnance    Shop.    San    Franeieoe    Naval    Shipyard;    NOy 
12968;    Spec.   17182;    Bids   open    March   18,  11:00   A.    M. 
Jaa.  I.   Barnes  Constr.  Co     94;    Rum  Bldg..  S    F     (EXbrook    6906  or  TOM) 


CONTRACTORS . . . 

See  as  regarding  Improvement  District  jobs.  We  handle 
coIIcNrtions:  buv  Warrant*  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield  8000, 

I  H  ANN  A  FORD    &    T  A  L  B  O' T 

519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


MMERSTOR  &  GREER  LRMBER  €0. 

i  Wholeude  atid  Jobbtnf  Yardb 

LUMBER  -  TIMBERS  »  TIES  -  FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 


San   Fraoolsoo 
1800   ARMY    STREET 
ATwater  1800 


Oakland 
2001    LIVINGSTON    8TREE 
KEIlea  4-1884 


Cement  Gim  ConstractioD  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

I  ui>AidfcJ>-*-A-*4>4f  4i#<b 

PboiM:GRrfield  7663    »    24  CAlif  ornia  St.,  Sm  Ft 


school  district   tax   rate  of  81-88  per    BONDS  VOTED 

8100  assessed  valuation  for  a  period    ELEMENTARY   SCHOOL.  BLDG. 

of  five  years,  thus   launching  a  83,-  ,  PETALUMA,  Sonoma  County,  Calif. 

225,000  "pay-as-you-go"  building  pro-  ;     poat  Street. 

gram.  Replace  present  Washington  elemen- 

\     tary    school    building    with   a    new 

one-story-  school  plant  to  be  earth- 
I     quakeproof,     and     including     nine 
regular  classrooms,  one  kindergar- 
ten,   one    auditorium    with     stage, 
'     cafeteria,   principal's   office,   teach- 
ers'  room,   nurse's   room   and   text- 
'     book  and  supply  room. 
Owner— Petaluma    Board    of    Bkiuca- 
I     tion,  superintendent  of  schools.  Fair 
St.  Petaluma.  ^__ 


FOR  RENT 


2/25/46  •     •     9 

TAX     INCREASE    VOTED 

SENIOR  HIGH   SCHOOL 

Cost    1450.000 

SAN  JOSE.  Santa  Clara  County,  CaL 
WiUow  Glen  Senior  Hgh  School. 
Willow  Glen  Senior  High  School, 
building. 

Owner — San  Jose  Board  of  Educa- 
tion. Ralph  R  Fields.  Supt  of 
Schools.     Auzerais     and     Almaden 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS.  STACKERS. 
TRUCKS.  Call  Mac,  Pacific  Carrtera 
Oakland.    KB  4-1651. 


CLAY  P^IODUCTS 

j  Specify  QUALITY  MaterinU 

I         N.  CLARK  &  SONS 

10th  A   Division    Str«!«ts   -    SAN    FRANCISCO    -    KLondike   2-0462' 
Main  Office  A  Factory,  401  Pacific  Ave^  Alameda  -  LAkehurst  2-S377 


More  Yards  Pmr  Sack  •  Spreads  taster  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


Available  Now 

TARPAULINS 


10x12-ft 
10x14-ft 


12x14-ft 
12x1 8- ft 


15x20-ft. 
20x20- ft 


PAINTERS'    DROPS 
Self-Priming  &  Diaphragm  Pumpa 

LIGHTING    PLANTS 

Rosco  Tar  Kettlee  on  Pneu.  Tires 

E'LECTRIC  SAWS 

14S   Davis  Concrete   Mixer  —  Gas 
21S    Koehring   Cone.   Mixer— Elect 

Standard  Machinery  Co. 
112   Market    St.,   San    Francisco 
CaH     ....     EXbrook  8845 


FOR  SALE 

FROM  OUR  SURPLUS  STOCK 
§ 

7000  #  i/sxl-in.  Band  Iron 

@  $4.80  cwt. 

s 

45,000  ^xl.%-in.  Machine  Bolts 
American  Std.  Hex.  head  with 
Heavy  C.P.  Hex.  nuts  @  $15.00 

per  case  of  800 

§ 

5    .Marquette  A.C.   Arc  Welders 

275  Amps.,  220  Volts.    Like  new 

@  $150.00  each 

§ 

Frank    Aahby.   Managing    Partner 

70  Cheslev  St.     -     MArket  1230 

NATIONAL  STE£1. 

FABRICATORS 


WANTED 


WORK     FOR     D     8     TRACTORS. 
CARRYALLS  and  TERRA  COBRAS.  ■ 
Phone  Stockton  66839.  tf 

WANTED  TO   BUY  OR   RENT 

Small  single  DRUM  HOIST,  gaao- 
line  driven.  Phone  YU  0656.  Leave 
message.  to  Mar.  1,  '48 

I 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


666  Harrison  St. 


DO  ssai 


Sawmill  For  Sale 

SOUTHERN   OREGON 
S.  P.  TRACKS 

NOW  CITTTING  60M.  FT.  PER 
8   HOURS.    LOADING    DOCK; 
SORTING  CHAIN;  ROSS  CAR- 
RIER; PLANER 

Price,  $110,000  Cash 

HUNDRED   MILLION    FT.  OF 

DOUGLAS  FIR  TIMBER   @ 

$3.50  PER  M.  STUMPAGE 

TERMS  ON   TIMBER 

TWOHY  LUMBER  CO. 

801  Petroleum  Bldg.      Los  Angeles 


"  NATIONAL  EXPANSION  JOINT  CO. 

M/tNUFACTVRER   AND  DISTRIBUTOK 

I  FIBER    BOARD— FELT  SIDED    ASPHALT    AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

Ofj 71180? 01 

MARVEL-KOTE — Concrete  Curing  Compound 

SEALZ — Elxpanston  joint  Sealing  Compound 

Compile*  With 
Federal  Specifications  SS-F-336   . 

FOR  CONCRETE  CONSTRUCTION 

333  .Seventh  St.     UNderhiU  7172     San  Francisco  3,  CaKI. 


f 


MONDAY.  FERBRUARY  25.  1946 


DAILY     PACIFIC    B  U  I  L  D  £  R 


PAGES 


ADVANCE  CONSTRUCTION  REPORTS 


T 


2/25/46  •     12 

WORK  STARTED 

PRINTING  SHOP  AND  OFFICES 

Cost,  $22,000 

SAN  JOSE,   Santa  Clara  Co.,  Calif. 
Almaden  and  San  Carlos  Sta. 

Construction    of    reinforced    concrete 
printing   shop  and   office  building, 
composition    roofing,    steel    sash, 
overhead  doors. 

Owner— Rainbow  Press,  425  S.  First 
St,  San  Jose. 

Architect — Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  San  Jose 

Contractor  —  Ernest  A.  Hathaway, 
1275  Glen  Eyrie  Ave.,  San  Jose. 

2/25/46  •     IS 

WORK    UNDER  WAY 

STRUCTURAL   STEEL. 

STOCKTON,  San  Joaquin  Co.,  Calif. 

Structural  steel  for  an  addition  to 
main   central   office  building. 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Judson-Pacific-Murphy 
Co.,  1200  17th  St.,  San  Franciaco. 


2/25/46  •     !•  I     ^^^  furnishings  of  the  highest  type.  : 

PREPARING  PLANS  i Owner— Ralph  H.  Harris. 

ADDITION  TO  PARISH  HOUSE        '  Architect— Not  announced.  | 

Estimated  Coat,  $35,000   Contractor— Harry    K.    Jensen,    4024  i 

SAN    MATEO,    San    Mateo^  County,       MacArthur  Blvd.,  Oakland,  Calif.      | 
Calif.      St      Matthew's      Episcopal    Roofing — Camisa  Bros.,    1908   Broad- 
Church  of  San  Mateo.  |     way,  Alameda. 

Construction    of    stucco    addition    to    Plumbing — H.    F.    Lass    &    Son,    5380 
the  parish  house,  new  classrooma,  i     Bond  St,  Oakland. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


13 


2/25/46 

LOW    BIDDER 

TELEPHONE  BUILDING 

SACRAMENTO,  Sacramento  County, 
Calif.  2216  Stockton  Blvd. 

General  construction  of  Sacramento 
South    office   building. 

Owner — Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco. 

Plans  by  engineering  department  of 
owner. 

Low  Bidder — Lawrence  Construction 
Co.,  3020  V  St,  Sacramento. 


1/25/46 

BIOS   WANTED 
CENTRAL  VALLEY    PROJECT.— 
uie  pansn  nouse,  new  ciassrooma,  i     oona  ou,  vjaKiana.  '  Until  March   15,  10  A.   M.,   bids  will 

new  kitchen  and  offices,  stone  trim,    Electric  Wiring  —  Clifford   Electrical   be  received  by  the  U.  S.  Bureau  of 
etc.  I     Co..  830  E.  14th  St,  Oakland.  ReclamaUon,  Walker  R.  Young,  Chief 

Owner  —  St  Matthew's  Episcopal  Heating  and  Sheet  Metal  —  Atlas  Engineer,  Friant  Calf.,  under  Spec. 
Church  of  San  Mateo,  Baldwin  and  Heating  &  Ventilating  Co.,  1451  1178  for  construction  of  Frlant-Kerr 
El  Camino  Real,  San  Mateo.  |     32nd  St,  Oakland  /-or,oi    oHiiirxr    ha  sin      #-«tt^„„ — , 


—  I  eter  concrete  pipe ; 

(18)  laying    240    lin.    ft    24-in.   diam- 
eter concrete  pipe ; 

(19)  insUlling  170  lin.  ft  30-tD.  diam- 
eter concrete  pipe; 


«0 


1 2/26/4« 
CONTRACTS  AWARDED 

NEW  MEXICO.— F  G.  Healy.  sUte 
cv*=»  ^uuv;»cic  yiirc ,  highway  engineer.  State  Capitol,  San- 

(20)  placing    500    lbs.     metal    water  I  ta  Fe.  N.  M.,  received  bids  aod  award- 
stops  In  joints ;  |  ed  contracts  February-  15  for  highway 

(21)  installing  3800  lbs.  of  gates;  I  construction   in  New   Mexico  as  fol- 

(22)  installing  1400  lbs.  mlscellaneoua  ;  lows: 

metal  woric  I     Union  County,  Project  No.  S-58,  on 

Copies  of  the  standard  forma  and  1  N.  M.  Highway  Route  No.  5(8,  between 

of  the  specifications  may  be  obtained    Springer   and    Clayton,    a    lotgth   of 

from    the    following    offices    of    the    10.298  miles,  involving  grading,  shap- 


Machinery  &  Material 


_ ,. ^  »,  .  XilO     iUl       »,WitOVi  »»»-«.»»^—      >»i      *■  »«HJL-iVCIU        i  ■  will  1.11C         1U11VIWU1|^         UA1.1^C9        Ui  l.«iW        .  _      _ 

El  Camino  Real,  San  Mateo.  I     32nd  St,  Oakland.  "  Canal    stiUing    basin,    Cottonwood  :  Bureau   of    Reclamation.    Walker   R.    ing.  watering,  rolling,  placing  ballast 

Architects— Weihe,    Frick    &    Kruse,  !  Tile    Work— Superior    Tile    Ca,  4939   Creek  Bridge,  Friant  Dam  landscape  j  Young,  chief  engineer,  U.  S.  Custom  ;  and   leveling   course  and   bltumlnoua 

251  Kearny  St,  San  Francisco.  Bi^badway,  Oakland.  area  improvements,  Friant  Division,  i  House,  Denver  2,  Colo. ;  R  L.  Boke,   top  course  surfacing. 

Glass— Sanders    Glass    Co.»   315  llth    Central  Valley  Project.    Work  is  lo- I  regional    director.     Old     Post    Office;     W.    T.    Bookout    Construction    Co 

St,  Oakland.  cated    about    1.5   miles    northeast    of 

20-21 SOCIAL  AND  window  shades— Kenney  &  Kenney,   Friant 

,     ,-,  ,«.,_  «.    ^-.-.^_j  Work    Involves: 


Dr/^Di:  AXirkM  Ai    ni  i\r'Q.     I    ^^  ^^^^  st,  Oakland. 

n.r.«^nc.,A.  i  l^n  Al^  PLLWj3.     j  Brick  and    Stone  Work— Wm.   Rein- 

ecke.  2806  Mountain  Blvd.,  Oakland. 

Grading— Ariss-Knapp    Co.,    961    41at 

St,   Oakland. 


21 


2/25/46 

PLANNED 

THEATRE 

PTITSBURG,  Contra  Costa  Co.,  Cal. 

Cor.  Tenth  and  G  Streets. 
Construction   of  800-seat   theatre,  to 

house   several   small   stores. 
Owner — George   Starm,   501   B   Street, 

Antioch. 


2/25/46  12 

TO    START    WORK 

SHOP    BLDG.  Cost,    »20,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Fifth   and   Keyes   Streets. 

Construction  of  blind  manufacturing 
and  shop  building  (80x100  feet); 
frame  and  stucco  front,  frame  and 
metal  sides  and  rear,  wood  truss- 
es, steel  sash,  overhead  doors, 
panit  spray   pits. 

Owner — Withheld- 

Architect — Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg.,  San  Jose. 

Contractor— E.  A.  Hathaway,  1275 
Glen  Eyrie  Ave..  San  Jose. 


12 


2/25/46 

CONTRACT    AWARDED 

MANUFACTURING  PLANT 

Cost   $500,000 

BERKELEY,  Alameda  County,  Calif. 
3rd  and  4th  Sts.  and  Addison  to 
Allston  Way. 

Construction  of  two-story  reinforced 
concrete  creamery  and  cheese  man- 
ufacturing plant. 

Owner — Challenge  Cream  &  Butter 
Assn.,  896  22nd  St,  Oakland. 

Architect — Not  announced. 

Architect— Alben  Proberg,  3464  Har- 
lan St.,  Oakland 

Contractor  —  CThristensen  k  Lyons, 
3454  Harlan  St..   Oakland. 


22-26— RESIDENTIAL 
BUILDINGS 

2/25/46  •     24 

PREPARING  WORKING 

DRAWINGS 

RESIDENCE 

Approximate  Cost,  $30,000 

MARIN  COUNTY,  Calif.  Del  Mesa 
Tract,  near  Kentfleld 

Construction  of  1 -story,  wood  frame 
residence  (seven  rooms),  hardwood 
floors,  tile  baths,  radiant  heating 
system,  swimming  pool. 

Owner — Withheld. 

Architect — Mendelsohn,  Dinwiddle  & 
Hill,  233  Sansome  St,  San  Fran- 
cisco. 


Foundations  and  Concrete  —  Ensor 
Buel,  2111  West  Berkeley. 

Lumber — Piedmont  Lumber  Co.,  351 
40th  St,  Oakland. 

Mill  Work— Atkinson  Mill  &  Manu- 
facturing Co.,  2985  Chapman,  Oak- 
land. 

Hardware  —  Maxwell  Hardware  Co., 
1320  Washington  St,  Oakland. 

Painting— S.  J.  Schader,  5604  E.  17th 
St,  Oakland 


(1)  400  c.y.  common  excavation  for 
structures ; 

(2)  2,800  cy.   rock  do; 

(3)  190   c.y.    excavation,  concrete; 

(4)  2,200  c.y.  all  classes   excav.  for 
pipe  trenches; 

(5)  320  s.y.   chipping  and   roughen- 
ing concrete  surfaces; 

(6)  13,000  cy.  backfll; 
(7>  13,000   cy.    compacting   backfill; 

(8)  800    c.y.    embankment; 

(9)  400  cy.  riprap; 
(10)  constructing  860  Lf.  12-in.  diam. 

split-sewer  pip 
mented  joints; 


42— MISC.  SUPPLIES  AND 


2/25/46 

BIDS   WANTED 
CENTRAL     YALUSY 


42 


icgiuwm      uir«>.;iui.       Old       POSt      Office  W.       *.      ijw.n.w-v      ^,>,~.- 

Bldg.,  7th  and  K  SU.,  Sacramento  14,  ■  Las  Vegas,  N.  M.,  awarded  contract 
Calf. ;  O.  G    Boden,  construction  en-  :  at  $130,615. 

gineer,  Antioch,  Calif.,  and  Michael  1  Roosevelt  County,  Project  No.  S-82 
W.  Straus,  commissioner.  Bureau  of  ,  (2),  on  N.  M.  Highway  Romte  Na  92, 
Reclamation,    Washington    25,   D.    C.  I  between  Elida  and  Dora,  a  total  dla- 

Prospective  bidders  desiring  to  visit '  tance  of  18.663  miles,  InvoKlng  grad-  _ 

the  site  of  the  work  should  communi-    ing,    drainage    structures,    box    cul-  j     CENTRAL     vatjjcy     PROJECT. 

cate  with  the  construction   engineer.  !  vert,    watering,    rolling    and    leveling  ,  California —Until  March  28.  2  P.  IC, 

No   charge    to   prospective    bidders  i  course,  ballast,  bituminous  top  course  :  j^j^j^    ^^.j,,   j^   received    by   the   U.    S. 

for  copies  of   the  specifications  and    surfacing.  ;  Bureau    of  Reclamation.    Walker   R, 

drawings;    to   others,   $2.75   per  copy,        " '  "' .— *•—   -r.^      *!»..._. 

not  returnable. 


NEWS  INDEX 

For  convenient  reference,  new* 
reporu  in  this  section  areclaeei- 
tied  as  follows: 


Misc.  Supplies  A  Materials 
Machinery  and  Equipment 


42 
4S 


2/25/46 

CONTRACT   AWARDED 


34 


Uttlefleld    Construction   Co,    Albu-    Young,  chief  engineer,  Denver.  CoIol, 

querque,  N.  M..  awarded  contract  at.^^^^^  gp^    jjoi   for  furnishing  and 

$224,457.  -^       -^'delivering  fob.  cars  at  the  shipping 

Lincoln    County    ^^i^*-  ^^^'^^  \  point    or   fob.    cars   at    Sacramento. 

[>NTRACT   AWARDED  ,(4).  on  U.  S.  Highway  Romte  Ua  54,|p^,jj     ^^    ^^^        .^^^    ^^   ^^^   ^^^^^^ 

„  SACRAMENTO    COUNTY,   Calif.—   between    Carrizoxo    and    Tularosa.    a '  ^^^  ^^^j^^.^^       ^^^     ^         ,  ^^^  f^,, 

spUt-sewer  pipe  drains  with  ce-  iT  E.   Connolly,   Inc,   461   Market   St.,  {length  of  8.222  mUes,  Involving  grad-  j^j,^     ^^^^  ^^^^^    South     Sacramento 

n    Francisco,    at    $27,032,    awarded  ,  in e.  drainage  structures,   5  box  cul-    „„K....i^r,-  -.,«*  tv^  t^.«u-  -„K«t«ttr.n 


oi.,  v^auRianu.  ;  *«^»*vw«  j~ .  -San    Francisco,    at    $27,032,    awarded  ,  ing,  drainage  structures,   5  box  cul 

Lathing  and  Plastering— Conrad  Ras- I  (11)  constructing   900   l.f.    12-inch  do    contract  by  the  U^S.  Army  Engineer  ;  verts,     2     timber    bridges,     watering, 


mussen,  1630  Webster  St.,  Oakland.  with    uncemented    Joints ; 

Linoleum  —  Superior    Tile    Co.,    4939    (12)  constructing  80  If.   24-in.  diam. 
Broadway,  Oakland.  i  sewer- pipe  drains  with  cement- 

ed  joints; 

^i(13)  drilling  1,600  l.f.  holes  for  anchor 
bars  and  grouting  bars  In  place 


Engineering  Section 


Office,     Wright     Bldg.,     Sacramento,    rolling,  ballast,  leveling  coarse,  bltu- 
under  Spec.   1208  for  levee  setbacks  i  minous  top  course  surfacing 


at  six  locations  on  the  San  Joaquin 
River. 


34 
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March 


1/25/48 

PLANS  BEING  FIGURED 

SAN  rRANCISCO.  —  UnUl 
18.  11  A.  M.,  bids  will  be  received  by 
the  Public  Works  Office.  Room  2110 
Administration  Bldg.,  San  Francisco 
Naval  Shipyard,  San  Francisco,  un- 
der Spec.  No.  17152,  NOy  12968,  for 
the  construction  of  superstructure 
for  ordnance  shop  at  the  Naval  Ship- 
yard. San  Francisco. 

Plans  and  specifications  obtainable 
from  the  above  office. 


2/25/46  12 

PLANNED 

STORAGE  PLANT 

YUBA    CITY,    Sutter   County,    Calif. 

Clark  Ave.  near  Forbes  Ave. 
Construction   of  a  large  and  modem 

walnut      processing      and     storage 

Owner— California  Walnut  Growers 
Assn.,  C.  E.  Sullivan,  chairman. 
River  Rd..  Yuba  City. 

Architect— Not  announced. 


14.17—  PUBLIC  BLDQS. 


2/25/46  1® 

CONTRACT    AWARDED 

LAS  VEGAS,  Nev— R  A  Newman, 
McMlnnville.  Ore.,  at  $6122,  awarded 
contract  by  Federal  Works  Agency, 
Public  Buildings  Administration,  for 
exterior  painting  at  U.  S.  Post  Office 
and  Courthouse.  Las  Vegas. 


2/25/46 

CONTRACT   AWARDED 

GRIFFITH  PARK,  Los  Angeles, 
Calif.  —  As  previously  reported,  the 
Baruch  Corp.,  P.  O.  Box  800,  Bur- 
bank,  and  625  S.  Olive  St,  Los  An- 
geles, at  $3,081,000,  awarded  contract 
by  the  Federal  Public  Housing  Au- 
thority, San  Francisco,  for  the  erec- 
tion and  conversion  of  750  Quonset 
huts  into  1500  dwelling  units  at  Grif- 
fith Park  for  the  City  of  Los  An- 
geles (under  the  contract  title  to  the 
buildings  is  acquired  by  the  com- 
munity furnishing  the  site).  The  re- 
sponsibility for  preparing  the  site 
and  connecting  the  utilities  rests  on 
the  Los  Angeles  City  Housing  Au- 
thority. 

The  work  embraced  In  the  general 
cnotract  consists  of  moving,  placing 
and  readapting  the  Quonset  huts,  in- 
cluding the  erection  of  Interior  par- 
titions, plumbing  and  lighting  fix- 
tures, sheet  rock,  Masonlte,  lumber, 
sash,  doors,  hardware,  nails,  corru- 
gated metal,  etc. 

Wherever  possible  materials  which 
can  be  obtained  through  the  War 
Assets  Corp.  will  be  used. 

The  personnel  on  the  project  are 
as  follows:  Project  superintendent, 
C.  A.  Burrell;  project  manager,  John 
F  .Hlckey,  and  purchasing  agent, 
Samuel  C.  Harris.  Work  Is  sched- 
uled to  start  Thursday,  February  21. 

2/25/48  28 

WORK    UNDER   WAY 

MOTEL 

CONCORD,   Contra  Costa   Co.,  Calif. 

Clayton  Road  and  Chestnut,  about 

one  mile  east  of  Concord. 
Construction  of  six  duplexes  at  Motel 

El   Monte. 
Owner — M.    A.    Rotermund,    Bancroft 

Station,    Concord. 

Completion  is  exj>ected  within  a 
month. 
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2/25/46 
PLANNED 

LOS  ANGELES,  Calif  .—Axel  Niaka, 
219  S.  Witmer  St.,  Los  Angeles,  wlU 
build  fifty  4-room  dwellings  on  a 
tract  at  Hawthorne  Blvd.  and  163rd 
St.,  Los  Angeles,  for  himself;  frame 
and  stucco  construction ;  cost,  »$250,- 
000.  Plans  were  prepared  by  Archi- 
tect H.  W.  Underbill,  4968  Valley 
Ridge  Ave.,  Los  Angeles. 

•     24 


NEWS  INDEX 

For  cenvenlent  reference,  ne^M• 
report*  In  this  section  are  claasl- 
fled  as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants 31-32 

Brldfloe    W 

Dams,  Reservoirs  and 

Dredging 

Docks,  Piers  4  Hart>era 

Parke,   Airports   and 

Playgrounds 

Ratlreads.  Subway*  and 

Tunnel* 


EUctric  Lighting  and 

Tran*mi**ion   Line* 

8«fwers   

Streets  and   Highway* 

Qas.  Water  and   OU    Pipe 
Line*  .- 


35 

se 

S7 
38 


41 


(14)  130  c.y.  concrete  in  outlet  valve  '  2/25/46 
structure;  BIDS  WANTED 

(15)  3,000  c.y.    concrete  in  floor  and       SEATTLE,    Wash.— Until    Feb.    28, 
wall  footings  of  stilling  basin;     10   A.    M.,   bids   will   be    received    by 

(16)  2,100   c.y.    concrete   in    walls   of   the  officer  in  charge  of  construction, 


stilling  basin; 

(17)  180  c.y.  concrete  in  bridge  struc 

(18)  20  cy.  concrete  in  septic  tanlts; 

(19)  90  c.y.  concrete  in  water  tanks; 

(20)  260  cy.  concrete  in  rest-houses; 


13th  Naval  District.  Exchange  Bldg., 
Seattle,  under  Spec.  17619  for  dredg- 
ing and  disposal  of  498,000  cu.  yds. 
material  from  Wapato  waterway  and 


2/25/46 

BIDS   OPENED 


.substations  and  the  Delta  substation. 
Central    Vallev    Project.    California: 
seven      (7>     20,000/20.000/20,000-kv-a.. 
,«w  *.  ^^      A !»..,„„«,.     127.000/220.000  Y-  to  18.860  delta-  and 

^^IJ^.7^^^^1.\^?^/^^^^^'    66.400/115.000    Y-volt.     three- winding, 
que.  N.  M.,  awarded  contHMJt  at  $332,-  tj^^j^pj^^^     60-cycle.    oil-lmmerced 

^*^-  .  ^  A^  ^.K4^*   ♦-    self -cooled,   outdoor  tvpe   transform - 

All  award*  ^f/f  ^f .•  ^^Jg^Vd    ' ^"-   ^'»th    suitable    single-pole    Ught- 

the  approval  of  the  PubUc  Roads  Ad-  .^^^^    arresters    for    115,000- volt    and 

ministration.  113,800- volt    circuits    mounted    on    the 

i  cases,    and    bushing    current    trans- 
40   formers  on  each   line  bushing;   eight 
1(81    25.000/16.667 /25.000-kv -a..   127.000/ 
'220.000  Y-  to  13.800  delta-  and  66,400/ 
WASHINGTON   STATE.— The  fol-  1 115,000  Y-volt.  three -winding,   single- 
lowing  submitted  bids  to  the  director  Iphsse.    80-cvcle.    oll-lmmersed.    self- 


transformer*. 


(20)  260  cy.  concrete  in  rest-houses;    Commencement     Bay.     adjacent     to  |  of     highways.     Clarence     B.     Shain,  i cooled,     outdoor    type     "•"°;"-;"^;-; 

(21)  constructing   three   rest   houses,   Todd    Pacific    Shipyards,    Inc,    Ta- !  Olympia,  Wash.,  for  the  construction  i  with     s""*^'**,   «*"5'*-P°**'    "^V^^^ 
except    concrete;  j  coma.  Wash.  of   the   following   improvements:  [arresters  for  115.000- volt  and   13.800- 


(22)  54,000  s.f.  vacuum  concrete  pro-       Specifications  obtainable  from  the 
cess   for   floor   and    inside    sur-    above  office. 

faces  of  walls  of   stilling   basin  . 

and  transition;  2/25/46  34 

(23)  placing  580.000   lbs.    relnf.   bars;    CONTRACT  AWARDED 

(24)  1.000  s.y.  grouted  paving  gutters       priust     RAPIDS.     Wash.  —  The 

(25)  90   Lf.   gravel   backfilled   gutters    Diamond  Drill  Contracting  Co.  S.  18 

(26)  installing  5,000  lbs.  misc.  metal-    ^^^^^   g^     spokane,  at   $30,000,    vias 
work;  —    _ 

(27)  constructing  3  M  ft.  b.m.  timber 
railings; 

(28) 


L     Constructing    three    relnforoad  ,  volt  circuits,  mounted  on  the  cases. 

concrete   highway    grade    separation  ;  and  bushing  current  transformerscn 

structures  on  primary  state  highway   each    line   bushing:   ten   (10)    230.000/ 

No.    1    In    the    vicinity    of    Kelso    In  ;  I96.000-volt.     800-ampere,     three-pole, 

Cowlitz  County,  at  Allen  St.,  Brtnyon  i  single-throw,    3-cycle.    3.500,000-kv-a., 

St    and  vicinity  of  Station  671,  Fed- 'interrupting    capacity,    outdoor    tyT>e 

eral     Aid     ProJecU     No*.     UI-82(11),   oil    circuit    breakers,    with    provision 

ex      c,     1  -♦    .QAnnn    ™«b  ,  Unit   1.   UI-S2(12),  Unit   i.   and   FT- '  for  future  20-cycle  automatic  reclos- 

^*°":!,  ^^iJ^'J  hv  the^'^'  X  ^(6),    Unit    1^   involving   about    2026   ing:   six    (6)   230.000/196.000- volt,   800- 

awarded  contract  by  the  U.   S.  Dis-    "/"'•,       .      '   ^^t«  rlLs   A.   30  cu.    «n.m.re     three-nole.    slnele-throw,    8- 


trlct  Engineer  Office,  TexUle  Tower, 
railings ;  ;  Seattle,  Wash.,   January  21,  for  ex 

placing  250  s.f.ela3Uc  joint  filler  i    .^         foundation  work   at  Pries 


31-32--WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


81 


2/25/46 

CONTRACT   AWARDED 

MILK  RIVER  PROJECT,  Montana. 
—Union  Construction  Co.,  Great  Falls, 
Mont.,  at  $52,582.50.  awarded  contract 
by  the  U.  S.  Bureau  of  Reclamation 
under  Spec.  1814-D  for  the  construc- 
tion of  Dodson  pumping  plant  and 
earthwork  and  structures,  Dodson 
pump  canal  and  laterals.  Milk  River 
Project,  Montana.  The  work  is  situ- 
ated near  Dodson,  Mont. 


cu    yds    of   concrete  class   A,   30  cu.  '  ampere,    three-pole,    single-throw.    8- 
__     yds   of  concrete  class  B,  860  cu.  yds.  i  cvcle.  2.500.000-kv-a..  interrupting  ca- 

(28)  placing  250  s.f.  elasUc  joint  filler  j  ;fo';;^;;'",7y;da\I^nworir"kt"  Priest    of    concrete  class    F.  ^J^J^,.'^  >Pa^»ty.  outdoor  type  *;"  ^JTJ"'*  J'^i^I 

(29)  Placing    1.850    l.f.    rubber    ^^^  !|apidB"-^^^^^^  ^^^  I  r95"(£)^^lt .  oTA^^  rJS^ ing^SS^ 

(30)  "selling  4,500  lbs.   of  standard  I  ^aklm a  and   Grant  counties.  Wash    j^    ^^     ^^    ^    ^^^^^    ^^^    (un-    terruptlng   capacity,   three-pole,    sin- 
1  metal  pipe,  fittings  and  valves ;  I *"*f^°°-  treated),   8200   lin.   ft.  of   Steel   piling    (rip. throw,    outdoor    type    oil    clrctiit 

(31)  laying  150,000  lbs.  cast  iron  pipe  I  «^   and  other  lt*nas.  .breakers,  with  possible  provision  for 
.' (32)  6  cy    rubble  masonry;                    i 2/25/46                                                        »*       lo^    Bidder:    Marine    Contractors,   20-cvcle  automatic  recloslng;  four  (4) 

(33)  lavinir   100    l.f.   clay   sewer   pipe  iCONTRACT  AWARDED  Ij^^.     8444   NW   St.    Helens.   Portland,  ;  196,000- volt.   1200-ampere.    three-pole, 

i  with   poured  joints;  i     ALTUS      PROJECT,      Oklahoma.— j ^j^ggg^  (selector    type,    manually-gang    oper- 

i  (34)  laying  2,400    Lf.    drain   tile  em- j  Luther  Bros.   Construction  '-j'^^^o^  ;     other    bidders :  _MacRae  _  Bj^thers,   ated,      outdoor     type     disconnecting 

bedded  in  gravel;  .— »-^-     ".  -*    •o««  *oo     «.^m 

1  (35)  placing  350  c.y.   of  water-bound  \ 


inacad'am   base  course;  ilamatlon   under  Spec.   1132  for  con 

(36)  180  cy.  crushed  rock  for  wear-  I  struction    of    earthwork    and    struc 
ing   course,   In   place;  |  tures.  station  376  plus  87.5  to  station 

(37)  furnish,   haul   and   spread   5,000 
gals,   road  oil ; 


Luther  Bros.  Construction  Co.,  Fort  ,  other  bidders :  MacRae  Brothers,  ated  outdoor  tvpe  disconnecting 
Worth,  Texas,  at  $255,482.  a"warded  ;  g^^^j^  |207,256;  Fielding  &  Shepley,  switches;  eight  (8)  196.000- volt.  1200- 
contract  by  the  U.  S.  Bureau  of  Rec-    ,  Seattle.     $207,667.      Sfour    other ,  ampere,     three-pole,      selector     type, 


(38)  mix,    compact    and    finish    2,100 
s.y.  oil-treated  wearing  course; 

(39)  installing   1,100    lbs.   pumps; 

(40)  Installing  150  l.f.  embedded  elec- 
trical conduits; 


n.w«i.   ^v.wv.-..».  2/25/48 

(41)  installing    5,000    l.f.    of    armored  CONTRACT   AWARDED 

!           wirkway  cable.  SEATTLE,    Wash— General   Con- 

CoplL  of  the  standard  forms  and  struction    Co     3840    Iowa    Ave.,    8e- 

^'of    the    specifications    may    be    ob-  attle,  at  $66,000  awarded  contract  by 

2/25/46                                •                      ^   dined  from  the  following  offices  of  the    Bureau    of    Yards    and    Docks, 

BIDS  OPENED                                                ^     Bureau  of  Reclamation:   Walker  Navy  Department.  Washington,  D.  C^, 

LOS   ANGELES  COUNTY.  Calif.—    "^®  eurenu  «  ^ 


Bfour    other ,  ampere,     three-pole,      selector     type, 
bids   received.  ;  manually-gang    operated,    outdoor 

=c.«^v.ww    ^^    ™ —    2.     Grading  and  surfacing  on  U66 .  type     disconnecting     switches,     with 

tures,  station  376  plus  87.5  to  staUon  ^u^  qj  primary  state  highways  Noa.  !  manually-gang  operated  grounding 
610  plus  00,  Altus  Canal  and  Altus  j  j  ^^^  ^j,  Kelso  to  Rocky  Point  and  blades;  eighteen  (18)  196.000- volt, 
laterals  2.8  and  9.9  and  sublaterals,  I  ^jj^  g^  ^Q^^ectlon,  In  CowUU  Coun-  1200-ampere,  three-pole,  single-throw 
Altua    Project,   Oklahoma.    The   work  |         Federal   Aid  ProJecU   Noa   UI-82    manually -gang  operated,  outdoor  type 

(11),  Unit  2;  UI-32(12,  Unit  3;  Fl-82  disconnecting  switches  two  (2>  115.- 
(6),  Unit  1,  and  UI-ie7(12).  involving  ooO-volt.  600-ampere,  three-pole  se- 
about  29.26  acres  of  clearing,  16.45  i^^tor  type,  manually-gang  operated. 
acres  of  grubbing,  399.370  cu.  yds.  ;  outdoor  type  disconnecting  switches ; 
of  common  excavation.  28,820  cu.  yda  twelve  (12)  115,000-volt,  600-ampere, 
of  solid  rock  excavation,  6205  cu.  yds.  I  three-pole,  selector  type,  manually- 
of  common  trench  excavation,  4140  gang  operated,  outdoor  type  dlscon- 
cu.  yds.  of  structure  excavation,  8148  Inecting  switches  with  manually-gang 
cu.  yds.  of  ballast,  4160  cu.  yds.  of  operated  grounding  blades;  nineteen 
crushed    stone   surfacing,   590   lin.   ft.  |  (19)    115,0©0-volt,    600-ampere,    three- 


is    situated   1    to    11    miles    north    of 
Altus. 
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Bimation:   Walker    Navy  Department,  wasnmgton,  1^.  v..,    crushed    stone   surfacing,   590   Un.   rt.  ;  (19)    ii5,o©0-volt,    600-ampere,    three- 

LOS  ANGELES  COUNTY.  CallT.— |  ^  younK   Chief  Engineer,  U.  S.  Cus-    under  Spec   17606  for  removing  and    ^^  cement  concrete  curb,  »36  sq.  yds.    pole,    single  -  throw,    manually  -gang 

George    Miller,    3032    Bandlni    Blvd.,    tomhouse!    Denver    2.    Colol;     R.    I*  [disposing  of  83,000  cu.  yds.   material.    ^^^   cement    concrete   sidewalk,    179.21    operated,  outdoor  type  disconnecting 

.<»,>tr,r     Old     Post.  • CU.   yds.   of   concrete  class    A    4.0   cu.    gwitcheB;      twelve      (12>      15.000-volt. 

yds.  of  concrete  dajSH  B.  70  24  cu.  yds.  3000-ampere.  single-pole,  single-throw 
of  concrete  class  C.  28,626  ba  of  steel  hook-operated  ,outdoor  type  dlscon- 
relnf orcing  bars,  IIM  Mn.  !t  of  beam  meeting  switches ;  twelve  (12^  single- 
guard  rail,  4692  lin.  ft  of  culvert  pipe  •  p^i^^    outdoor,    thyrite    or    autovalve. 


txeorge    Miner,    jw^w    isanami    niva.,  tomhouse     Denver 

Los   Angeles,  at  $54,418.50,  submitted  g^^j^^     Regional    Director,    Old    Post  | 

low  bid  to  the  Los  Angeles   County  q^^j^.^   Building,   7th   and  K  Streets,  |i -^^,^-     ««»»««    a 

Board    of    Supervisors,    501    Hall    of  Sacramento  14 ;  R.  K.  Durant,  AcUng    35— -        DOCKS,   PIERS   « 

Records,    Los    Angeles,    February    13,  construction    Engineer.   Friant,    Cat,  1  HARBORS 

for  the  Installation  of  sewers  in  115th        ^  MirhA^^l  W   Straus.  Commission-  '  ^»«*vfcrw«»* 


„  ^     ^.      and  Michael  W.  Straus,  Commission - 

St.,    116th    St.,   117th    St.    118th    PL.    ^^    Bureau    of    Reclamation,    Wasll- 


st.,    iiBtn    at.,    iivtn    »t..    xiotn    r-i..  Bureau    of    Reclamation,    WasB-    — — — : 

119th    St.,    119th    PI.,    120th    St     Isis    II'    °^  25    ^    ^     Prospective  bidders    2/25/*6 
Ave.,     Imperial     Highway,     AvJaUon    . .^° _ _  :.  .:._r:  *w-  -.♦»  «#  ♦h^  «,«,.ir  1  BIDS  ^ 
Blvd.  and  Inglewood-Redc 
total  distance  of  3.42  miles ;  c.  1.  xxa.  •  ^^   Construction   Engineer 

Seoree^'^li^rlM  418  50  L  ^°    ^^"^ m^°    P''^n^*olh7r-°"irM  '  New  Montgomery  St.,  San  Francisco, 

gurS  A^ebek^^''^"^-  MZ   .^ttf^.^T"' '     '°    °''''"'    *''^' i  under    Inv^No.    04^-203:46_-4^Jor^dry- 


*    85  >  and  other  itema 


i^wn    oi_     i8«    in^on  35,  D.  C.    Prospective  bidd«"  In, nft  WANTED  I     Low   Bidd^ 

^^^'  ^^'S,"°      desiring  to  visit  the  site  of  the  work    ^  LP.^r^'j^iciSCO^  March  13    1550  N  34th 

"zStJs^C^l'll^.^^-^^    --"^r**^*^^   r'""    '""^    ^«^-    2I  S.'T^s''wfl''b'^^ce'Ji^Stie^ 

miles ,  t,.  1.  iiZ3.    j^      Construction   Engineer.  \t,    r.    -^ ._ /->##i--.    t>^«-.   aAj    ta   Co..    Seattle. 


station   type   lightning  arresters,    ar- 


ia oiner  ilclub.  buiucfii    ijF^    iiijuviiius    ■».  ....j» .,     .-- 

Low   Bidder:   Erickson   Paving  Co..  I  ^.g^n-^   fo^  suspension  mounting  and 

..     ......       r% ^11.      mtAA  i*f>  ......    M n«n/kAA   .mU     «ViT-tt*. 


Seattle,   $244,160.  1  suitable  for  use  on  230,000-volt,  three 

lers:    Northwest    Constr.  . 
g   Construction   Engineer.  Itt^q '^«^«l»7'nffiVTRnom  4M  ~74  iCo.,    Seattle.    $249,977;    Leonard    and  ,       „  aFT.,ww-v«.M  .«o«-.v..^,  ..-- 

f^o   Charge   to   prosVtive   bidden  |  JJJ^^^^fj'^^^-^O^^^^^^^  slate,  Portland.  $295,904.    Three  oth-l,,    5.         ^    ^•"P?".    ^-cycle     oU. 


bidders:    Northwest    Constr.      jj^^gg    ^-Qun^jed-neutral  circuits ;  flf- 
$249,977;    Leonard    iind  1  ^^^„    (25)    i96,000-volt.  Insulated,   300- 
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2/25/46 

CONTRACT    AWARDED 

PASADENA.  Los  Angeles  Co.. 
Calif  —Klaas  Bros.  .2012  Hyperion 
Ave.,  Los  Angeles,  at  9444,  awarded 
contract  by  Federal  Works  Agency. 
Public  Buildings  Administration,  for 
exterior  and  interior  painting  at  U. 
S.  Poet  Office,  Pasadena. 


18,19^RELlGIOUS  BLDGS. 

BUILDINGS 

«/25/46  •     1» 

PRELIMINARY    DRAWINGS 

COMPLETED 

TEMPLE  Approx.  Cost,  $350,000 

ST   LOUIS,  Missouri. 

Construction  of  reinforced  concrete 
temple;  complete  air  conditioning 
system,  radiant  heating  system. 

Owner— B'nai  Amoona,  St  Louis,  Mo. 

Architects — Mendelsohn.  Dinwiddle  * 
Hill.  233  Sansome  St.,  San  Fran- 
cisco. 


2/25/46 

BIDS  POSTPONED 

SAN  FRANCISCO— Until  April  9. 
3  PM.  (postponed  from  March  19), 
bids  will  be  received  by  the  Public 
Utilities  Commission.  Room  287  City 
Hall,  under  Hetch  Hetchy  Contract  2/05/46 
195    for    construction    of    cottage    at 


V.^cVkT Construction  Co..  $57,880.84.  | °*>*  retumable._ 
Bebek  &  Brkich.  $58,157.  j 

Paul  Vukich  Construction  Co.,  $69,-  j  2/25/46 
386.60.  i  BIDS  WANTED 

P.  &  J.  Artukovich,  $62,920. 
Martin   Construction  Co.,  $63,326.30 
Nick  R.  Gogo,  $63,635. 


'docking    and    overhauling  the  U. 
'dredge  Dan  C.  Kingman. 
84  !      Specifications  obtainable  from   the 
{above  office. 


M.  Miller,  $65,361.50. 
Tom  L.  Gogo,  $65,605.50. 
R.  A.  Wattson,  $68,584. 
Joe  J.  Bosko,  $69,712 
P.  S.  Tomich.  $70,076.50 
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CENTRAL     VALLEY     PROJECT,  .  2/25/46 ....,„„^„ 

California.— Until  March  27,  10  A.  M.,    CONTRACT   AWARDED 
hiHo    ^vlll    he    received    bv    the    U     S.    REPAIR   PIER 
Bursa"    of    RecTa^liuon^  li  |  SAN  FRANCISCO.  E^'^frcadero^ 

Young,  chief  engineer,  Antioch.  Calif ..  |  Rep^r  damaged  corner  concrete  deck 
under  Spec  1188  for  the  construction  '  and  fender  line  on  the  south  side 
of     earthwork,    concrete    lining    and  i     o^  *^«'L24. 

structures,  Clayton  and  Ygnacio  ca-    Owner-Board  of  State  Harbor  Com 
nals.     Contra    Costa     Canal     System,  I      missloners.  Ferry  Bldg.,  San  Fran- 
,  Delta  Division,  Central  Valley  ProJ-  i     Cisco, 


195    for    construction    01    coiutuc    ai,  •  _   _  ^  va/antED  i  Delta  Division,  central    vauey   JfT^J-    „,  '*'^-       ^„^„«»-in.r  HAnnrtment  of 

Lake    Eleanor.     Bids   will    be    taken    BIDS  VENTED  calif.-Un-    ect,  California.  The  work  is  situated  !  Pla^Bbyeng^neering^departm^^^^^ 

under  Prop.  A  and  Prop.  8,  lump  sum  1  j.,   ^^^^^   jg,   9   A.  M.,   bids   will   be   In  the  vicinity  of  Concord,  Calif.  1      o^"«^-  •^'^"^  ^   ^""®'  ''°'^'  *  ^ 


bids. 


^^-     w.     *.  K*  .      Ki^  ,,„^   .w^i  received 'by' the  City  of  Vallejo,  Mel- I     The   princliial    Items   of    work    and  1     "eer 

specif icatons  obtainable  from  the   ^^^  ^    ^^'^^^      ^j^     .j^^j,    ^ity  HaU.    the  estimated  quantities  Involved  are   Contractor        ^"nc^ 

mhler's  office.  6th  floor.  425  Mason    _,_,,_._    - „„*..,. „*4^,.  „*  o  .^..w.,^. 


cashier's  office.  6th  floor.  425  Mason  |  yallejo.  for  construction  of  2  pump-    as   follows : 


Co.,   1404   DeYoung  Bldg..   $5494 


St..  upon  deposit  of  $10, 


2/25/46  ' 

BIDS    IN— HELD    UNDER 

ADVISEMENT 

OREGON   RESIDENCE 

SAN   ANSELMO.  Marin  Co.,  Calif. 

Construction    of   two-story  and   part 

one-story  frame  Oregon   residence. 
Owner  —  San   Francisco   Theological  j 

Seminary,  San  Anselmo.  .._! 2/25/46 


ing  plants  on  the  Gordon  Valley  pipe- 
line, i 
Specifications   obtainable  from  the 
office    of    city    engineer.    City    Hall,  { 
upon  deposit  of  $10.  j 


Schedule  No. 


er  bids  received.  Immersed,  outdoor  type  current  trans- 

3  Grading,  paving,  constructing  formers  with  double  secondary  wind- 
relnforced  concrete  retaining  watt*  t^^^.  ^ine  (9)  196,000-volt  Insulated, 
and  constructing  a  reinforced  con-  ^q^.  ^o  5-  and  5-ampere,  60-cycle.  oil- 
crete  T-beam  bridge  ov«r  Pacific  immersed,  outdoor  type  current  trans- 
Coast  Railroad  Co.  track*  on  0.26  formers  with  double  secondary  wind- 
mile  of  primary  state  highway  No.  0,  ^^gs.  twelve  (12)  115.000-volt  Insu- 
Maple  Valley  vicinity  in  Kllng  County,  j^^^^  200/400-  to  5-ampere.  60-cycle. 
Federal  Aid  Project  No.  SG-19(»),  oil -Immersed,  outdoor  type  current 
and  state  project  Involving  about  transformers,  with  double  primary 
2520  cu.  yds.  of  unclassified  excava-  .^.jn^jj^gs:  thlrty-slx  <S6)  115,000-volt, 
tion  1231  sq.  yds.  of  cement  concrete  insulated,  400/5-  and  20-ampere,  60- 
pavement  122,320  lb*,  of  steel  rein-  ^.  ,^  oll-lmmersed,  outdor  type  cur- 
forcing  bars,  12,200  lbs.  of  pavement  ^.^^t  transformers,  with  double  sec- 
reinforcing,  270  cu.  yds.  of  concrete  ^^jjg^ry  .findings ;  and  six  (6)  115,000- 
class  A,  80  cu.  yds.  of  concrete  class  ^q^  insulated,  60,000-  to  69/115-volt 
B  289  cu.  yda  of  concrete  class  F.  go-cycle,  oll-lmmersed.  outdoor  typo 
3800  lbs.  of  structural  steel,  488  lin.  ft  p)otentlal  transformers.  The  equlp- 
of  culvert  pipe  and  other  Items.  ment.    No    charge    for   copies    of    the 

Low  Bidder :  Everett  McKellar.  ;  ment.  Nn  charge  for  copies  of  the 
Morton.  Wash..  $44,279.  ;  gpeclf ications  to  prospective  bona  fide 

Other  bidders:    Doolittle  Construe- |  jji^^^rs ;  to  others,  |1.50.  not  retum- 


1— Clayton  Canal  Other  bidders  were:  ^      Seattle.  $50,459;  Beal  &  Rob-      ^le.  For  particulars,  address  the  Bu- 

'rlTof  orCha^s  and  ;     Healy- Tibblt^    Construction    Co..   t'O"    g^;^^,^    ^.^„  j  reau  of  R^lamation,  Denver.  Colo. 


33— BRIDGES 


3S 


Architect  —  James    H.     Mitchell,  *07  j  ^q^jce 
Sansome  St.,  San  Francisco.  j     loS  ANGELES  COUNTY,  Calif.— 

Bids  are  in   and   being  held   under  ,  a.   representative    of    the    bridge    de- 

advisemnet  for  about  one  week.  j  partment    of    the    State   Division    of 


(1)  clearing  5  acres 
vineyards ; 

(2)  grubbing  5  acres  of  orchards  and 
vineyards; 

(3)  40.000  cu.  yds.  excavation  for 
canal; 

(4)  20,000  sta.  cu.  yds.  overhaul; 

(5)  1500  cu.  yds.  compacting  em- 
bankments ; 

(6)  6000     cu.    yds.     excavation     for 
-    structures ; 

(7)  furnishing,  constructing  and  re- 
moving temporarv'  supports  un- 
der Bay  Point  and  Clayton  Rail- 
road to  permit  construction  of 
siphon ; 


I  San  Francisco,  $6840 

Mercer-Fraser  Co.,  $7280. 
Clinton  Construction  Co.,  $8400. 
Case  Construction  Co.  $9311. 
Ocean  Constructors.  $9400. 
Ben  C.  Gerwlck.  $9741. 


erts    Seattle.  $50,'*T7.  j  reau  of  Reclamation,  Denver,  Colo. 

4  '  Grading,  surfacing  and  eon-  1 
structing  two  steel  and  concrete  1 
bridges  over  the  Soleduck   River   on    -25/46 


43 


3S— ELECTRIC  LIGHTWG 
TRANSMISSION  LINES 
EQUIPMENT 


38 


MASTER  GASOLJNE  GENERATORS 


I 


<r*m^' 


«-■**•  ■■       ,, 


■«-•••" 


i 


Portable 
Lighting  Plants 

650  Watts  to  15  KW 


Generate  Yo«r  Owb 
Electricity  Riflit  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


1 


KERR  EQUIPMENT  COMPANY 

Ph.  MArket  1651 


1 60  Tenth  SL 


Corner  of   Natoma 
SAN    FRANCISCO 


Wash,  at  $138,070.  awarded  contract 
by  the  Bonneville  Power  Adminis- 
tration. P.  O.  Box  3537,  Portland, 
Ore.,  for  the  clearing  of  approxl- 
matelv  30  miles   of   right-of-way  for 


■  ,^  ■  Highways    will    accompany    prospec 

2/25/46       ^^^.^^   Av*i»B«r-«        ""itive  bidders  over  the  proposed  proJ- ,  oit-uu.. . 

^'^£:P°^7™^^^  ^     ^2°r  .cAAA'^ct    *"    Los    Angeles    County,    in   the      (8)  trimming  27.650  sq.  yds.  founds 

AUTO  COURT                     Cost.  $86,000   city    of    Los    Angeles    at    Nicholson'  tlons  for  concrete  lining; 

OAKLAND,    Alameda  County^  Calif. 'Ave.     road    VII-UA-Term.    Tsl.,    for      (9>  5400  cu.   yds.  backfill; 

104th  Aye  and  MacArthur  Blvd.        j  which  bids  are  to  be  received  In  Los    (10)  compacting  5400  cu.   yda   back 

Construction  of  a  24-unit  auto  court,  I  Angeles  on   March   14,   1948.                    I  fill ; 

units    to  be    of    the    latest    design  1     g^j  representative  will  meet  pros-    (11)  570  cu.   yds.   concrete  in   struc 

[pective  bidders  at  east  end  of  exist-  tures;                                                       matelv  30  miles   or   ngnt-oi-way  10 

I  ing  Anaheim  St  viaduct  on  Anahoim  ,  (12)  1500  cu.   yds.   concrete  in   canal  j  the  Chehalls-Olympla  230-kv.   trans 

;St.  on  Tuesday,  March  5,  1946,  at  10.  lining;                                                  [mission   line  In  Lewis  and  Thurston 

j  A.  M.                                                               (13)  placing  64.000  lbs.  reinforcement ;  counties  The  work  Involves  clearing 

Prospective    bidders    are    urged    to  bars;                                                       jof  right-of-way.  removing  trees,   ob- 

cooperate  with  the  district  office  and  i  (14)  100  sq.   yds.  dry-rock  paving;      istructlons  and  building  access  roads. 

arrange  to  make  their  field  Inspection  i  (15)  erecting  50  M  f t  b.m.  timber  in  I  road    structures   and    gates   and  dls- 

on  the  above  date.  structures,  except  cattle  guards ;  ;  poae  of  all  cleared  material ;   Invlta- 

(ie>  constructing  10  cattle  guards ;        j  tion    No.    3536.    Bids    were     received 

(17)  laying   200   Un.    ft.   15-in.    diam-    January  28. 
eter  concrete  pipe;  I  • 

(18)  laying    600    lin.    ft.    18-ln.   diam-    2/25/46  88 
—  t-eier  Kjewit  sons  ajo.,  44^  i'ost  St.,  eter  concrete  pipe;                              TO  ASK  BIDS  SHORTLY 

■San   Francisco,   at  $891,647    (items   1  ;  (19)  laying  200   lin.    ft.    24-ln.    dUm- 1  t JOHTINO  SYSTEM        Cost,  $12,000 

:-^j  o^    j-j * *  V...  *!--  «..  .. ♦•  «iTw»-  'red  BLUFF,  Tehama  Co.  Calif.  Red 


QJ-lQ|?eB         uvea           VA*^         .k^^-w"— — —  -  ••rv,      -  - 

1  774  miles  of  primary  state  highway  BIDS  WANTED 

No    9    Snlders   Ranger   StJiUon   east  sAN  FRANCISCO -Until  March  7. 

and  west    McDougal  Creelt  revision,  2  P.  M.,  bids  will  be  received  by  ^e 

to  Clanam  County   Federal  Aid  ProJ-  u.  S.  Forest  Service,  447  ^^me  SU 

ect    No     F-170(10\    Involving    about  san  Francisco  IL  under  Bid  No.  WO 

18  92  acres  of  clearing.  ILM  acres  of  for   260   angeles    metal    toUet    stools, 

grubbing,  112.030  cu.  yds.  of  common    fob.  shipping  point.  

excavation.  3500  cu.  yds.  of  solid  rock  specifications   obtainable  from  the 

excavation!  7480  cu.   yda  of   selected  above  office. 

roadway     borrow,    4110    c«     yds.     of  _^,..^ ^ 

crushed   stone  surfacing,  4f»0  cu.   yds.  2/25/46                                                             •■ 

of   crushed    cover   stone,   340   cu    yd"  CONTRACTS  AWARDED 

of    crushed    minei-al    aggregate,    3230  g^N     FRANCISCO.  —  Ferry -MO! 


PORTLAND  O^e -Morrison -Knud-  of  crushed  minei-al  aggregate.  3230  g^N  FRANCISCO.  -  Ferry -Mot^ 
««r^S?^^ncHo«  Bldsr  Settle  '  Un.  ft.  of  culvert  pipe.  744  cu  yda.  of  geed  Co.,  Germain  Seed  &  Plant  Co. 
sen    Co.,    Inc.,    Hoge    Bldg.,    Seattle.    ^^^^^^^  ^j^^  a.  446  cu.  yds  of  con-  ^^   C    M.   VoUtman   &   Co    awarded 

crete  class  F,  866  cu.  yds.  if  concrete  contracts  by  the  Purchaser  of  Sup- 
class  H.  640  Un.  ft.  of  renHorced  oon-  .  .j^  270  City  Hall  under  Bid  No. 
Crete    bridge    railing.    247.'t)00    lbs.    of    r^^  '  j^^    furnishing    and    delivering 


Bteel   reinforcing  bars,  568  000   lbs.  of 
structural  steel.  5200  iba.  of  caat  steel 
and  other  items. 
Low   Bidder :  Cascade  Contractors.  1 2/25/46 
.^*     ^4     tsrai     Ah0mA.tnv      Portland., ^.^. 


6000  lbs.  of  grass  seed  for  the  Park 
Department. 


foot     of 
$302,531 


SW     Abematny,     Portland, 
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CONTRACT   AWARDED 

MARE   ISLAND.   Solano  Co..  Calif. 
—Peter  Klewit  Sons  Co.,  442  Post  St, 


CONTRACT   AWARDED 
SACRAMENTO.    Calif. 


-  American 


Other  bidders :    M.   P    Munter,   Se-  I  Rubber  Co.  awarded  contract  by  the 
attle,   $306,067.  \c\t\    of    Sacramento,    City    Halt    for 

M.     P.     BuUer,     Seattle,     $315,023.    ^qoo  feet  of  fire  hose   for  the  city* 


Three  other  bids  received. 


I  and  3).  awarded  contract  by  the  Bu-  1  eter  concrete  pipe:  , —  . 

!  reau  of  Yards  and  Docks,  Navy  De-    (20)  laying  30  lin.  ft.  30-in.  diameter       Bluff  Union  High  School 

partment,    Washington,   D.    C,    under  concrete  pipe;  " "■ """    "*    ""*»♦«"•»   - 

iNOy  13295.  Spec.  17459,  for  construe- i  (21)  placing    500    lbs.     meUl     water 

I  tion    of    buildings    and    services    for  \  stops  In  Joints : 

ireser\'e  fleet    berthing    at    the    Mare  ,  (22)  installing  3800  lbs    gates^ 

'  Island  Naval  Shipyard,  Mare  Island,  j  (23)  installing  2200  lbs   miscellaneous 

;     The  work  Involves  construction  of  a  \  metal  work. 

'  pumphouse  and  steam  plant,  a  gen-  '         Schedule  No.  2 — Ygnacle  Canal 

erating  station,  an  electrolyte  pump-  |    (i)  clearing  10  acres  of  orchards:        j -—■ 

; house,  two    toilet   buildings,    an    ele- 1    (2)  grubbing  10  acres  of  orchards;      ,39^ SEWERS 

1  vat«»d   PonrrptA  H«»rU    11    <itr>i^o-»  tanVn    '     /o\  «A /WW\     /^ii       vds.      excavatlon      for  ,  


Construction  of  lighting  system  for 
athletic  field. 

Owner— Red  Bluff  Union  High  School 
District,  Robert  R  Hartxell,  super- 
intendent. Red  Bluff. 

Plans  by  owner. 


I  vated  concrete  deck,  11  storage  tanks,  ' 
.two   warehouses   and   all   mechanical 
land    electrical    services    for    reserve 
fleet  berthing. 


2/25/46 

BIDS   WANTED 

ALAMEDA,   Alameda  Oo.,  Calif.— 


Fire  Department. 


40 


2/23/46  ** 

BIOS  WANTED 
OAKLAND,    Alameda  Co..  CaUt— 
„_   Until  March  6,  5:30  P.   M.,  b^  T^ 
Until  February  28,  2  P.  M.  bids  will !  b«  received  by  tl^  ?S'l£J''s?'S^- 
be    received    by    the    Federal    PubUc    pal  Ut  llty  D^tr^.  MJ  1^ 
Housing  Authority,  Room  901  Phelan  :  l*nd,  under  Spec  l7i*  lor  •««« 
Bldg..  San  Francisco,  for  supplemen-    ered  ca**'*  ^Ktminahle  from  the 

tar^  road  construcUon  and  drainage  j      Specifications   obtalnaOie  trom 
at  Alameda  Project  Calif.  4866-N.  I  above  office. 

Specifications   obtainable  from  the 


I 


above  office 


\  2/25/46 
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. 2/25/46  •• 

Ibid  opened  ^  ,,. 

!     OAKLAND,   Alameda   Co..    CalU.— 
40    AS^rici:n  Cait  ln,n  Pipe  Co..  Sbaron 


39'  LOW   BIDDER 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BO/\RD 

Distributon  for 

1  S.  GUERIN  &  COMPANY 

;20  F0L30M  STREET  -:-  Phone:  SUtter  4696 

CFJ^TAIN-TEED  ROOFING  reODUCTS 


John  Cassaretto  Co. 


since  1 


and   Stti     Activ* 


BUILDING  MATERL\LS 

ready. MIX  CONCRETE 

ROCK-SAND-QRAVEL-LIME 

CEMENT-PLASTER-MORTAR 

METAL   LATH-WOOD    LATH 

8TUCC0-WIRENETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

Phone:   GArfleld   I7M 

-••^   a-Nrt  CHi»fin»t    han   Frsnctaoo 


(3)  30.000    cu. 
canal ;  1 2/28/46  —    

(4)  10000  sta.  cu.  yds.  overhaul;         lein*?  WANTED  1     LOS  ANGELES.  Cal.— Macco  Con 

(5)  compacting    1500   cu.    yds.    em- |     BURLINGTON,  Wash.— UntU  Mar.    struction   Co.,  815   Paramount    Blvd.. 
bankment :  1 20    8  P    M     bids  will  be  received   bv    Clean*ater,     at    $1441.080     submitted 

(6)  6500    cu.    yds.    excavation,    com-  I  ^^^    ^^^^    ^f   Burtingrton.    Wash  ,    for    low    bid    to    the    State    Division    of 
mon.  for  structures;  construction    of    sewer   system;    estl- ;  Highways,  G.  T   McCo,    S^ate  Hi^-    »^.^  Tl^ioY^ch  diameters. 

(7)  trimming  21.500  sq-  yds.  founda-l     ^^^  ^^^^    1168.000.  j  way   Engineer,   StAte  Bldg.  Los  An-    of  4-  to  12-mch  au»n 
Oons  for  concrete  Uning;                     Specifications    available    March    1    geles,  for  about  2.10  miles   in   lengtb 

(8)  6000  cu.  yds.  backfill;  i  .  .        _      . 


Bldg.  San  Francisco,  at  (1)  ♦l*-^*'* 

Si;  (2,  $8315«  "^r'^^r°UtiUt? 
♦  «  *>.•  M'aaX  Bav  Municipal  utiuiy 
Sstrict,^5r2M:V.  Oak^d    unjer 

Pro.  LS-347  for  f"rn"'^"'8j^",f^ 
fr^    and    spigot   water   pipe   fittings 


(8)  6000  cu.  yds-  ^'^^^^^  ^       ...     'from  Consulting  Engineers  Harry  H.  1  to  be'  gnwied  and  P»^f<*,^^f^  "Pj*;^  ;  2/»/*6  „    ^ 

(9)  compacting  3400  cu.   yds.   back- ,  g^j,,^^    221   l.«*t.  Klrkland ;   and  Frank  !  concrete    on    Terminal    Island    ^^^'^IJa    °^^     j 
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fill:  *      .        .     „    'Gllkey,  Burlington 

(10)  440  cu.   yda   concrete  in  struc-  |  

tures ;  ^      .  I — 

(11)  1175  cu.  yds.  concrete   in   canal    ^^ 

lining;  ^         .   .  . 

(12)  placing  50.000  lbs.  remforcement 

bars ;  .  . 

(13)  200  sq.  yds.  drv-rock  paving;         2/25/46 


STRFFTS  AND 
HIGHWAYS 


IDS    ur'K.r»ii»^  C^^l. 

wa>V  between  Henry   Ford  Ave.  and!     OAKLAND     ^^^f^^Ss  to'theBa.t 
*  Willow    St.     (VII-LA-Tenn.    Is.).    ^  |  Following  submlUed^bid^J^^ 

'tike  cities  of  Los  Angeles   and   I»ng 
Psarh 


2/25/46 

40    FIRE   LOSS 

lui  ^S,g' 44  Mft- 'b:m.'timb;r  in    contract   AWARDED  i      BERKELEY.    Alameda    Co.-    Ca"^ 

structures,  except  cattle  guards;        SACRAMENTO.  Calif —U  G.  I>entz     -Fire    damage  J^^^  ♦.^^a^ 
(15)  constructing  10  cattle  guards ;        iggo  11th  Ave..  Sacran»ento.  at  |2(H9  60  ,  estimated  loss  ofJ^^.-O^O  *°  »i;,  ^.. 
■        "     "  '-     "• —      awarded  contract  bv  the  City  of  Sac-  !  brose   Church's  eocial  hall,   1145  txU 

ramento.  City  Hall,  for  paving  alley,  ;  man  Street-       

17th,  18th  Sts.,  Capital  Ave  I 


(16)  laying   900   Un.   ft.   15-in.   diam 
eter  concrete  ?>£*:   ^  , 

(17)  laying  960   Un.    ft    18-ln.    diam- 


m    Oakland,  under  Pro.  1712  lor  lur 

nLh?ng  I^pro:.  ^^Tf' Me"  r     Co 
THttJiburrh     IBquitable     Meter     ka)., 
$ireaS;  total,  $25,000.  with  discount 

•^N^une    Meter   Co..    $10    ^^^i;^^";; 
tai    325  000;  with  discount,   Ji4,o.i(>.M)_ 
Kersey  Mfg  Co..  810  70  each;  total 
1^.750   net.       

(Contlnoad  <•  Page  4) 
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DAILY    PACIFIC     BUILDER 


MONDAY.  FEBRUARY  25,  1946 


■Miqr  Permits;,  Contraictts Recorded  fCotices; 


BUILDING  PERMIT 

Applications 


SAN  FRANCISCO 


BLEACHKRS,  CUlbb  B  cone,  |eO,- 
000;  NE  16th  and  Bryant  Streets; 
owner.  S  F  Baseball  Club,  prem; 
contiaotor,  Robert  L.  Wllaon,  1297 
Bush  Street 

ALTER  bank.  115,000;  665  Montgom- 
ery St;  owner,  Bank  of  Canton, 
premises;  contractor,  G  P  W  Jen- 
sen A  Sons,  Inc.  320  Market  St 

BLOO.  steel  and  Cl^iss  C  masonry, 
113,600;  NE  Fremont  160  SE  Mis- 
sion; owner,  Key  System,  1106 
Broadway ;  contractor,  M  o  n  s  o  n 
Bros.  475  «th   St 

DWELLING,  l-story  frame.  |9000; 
SE  14th  Ave  and  Vicente;  owner 
and  builder,  Robert  V  McAnlnch. 
2090    KHh    Ave 

DWELLINGS,  two,  1-story,  frame, 
$6800  each;  N  Alemany  194,  219  W 
Benton  Ave;  owner  and  builder, 
H  Barber  &  Son,  280  Justin  Drive. 

ALTER  apts,  J5000;  720  4l8t  Ave; 
owner,  Community  of  St  Saviour, 
prem;  contractor.  John  Newton. 
2029  Klrkham  St 

DWELLINGS.  11.  1 -story  frame,  $4,- 
000  each;  E  48th  Ave  100,  125  N 
Riviera;  E  27th  Ave  60,  75.  25,  100, 
125,  160  S  Qulntara;  W  46th  Ave 
218,  243,  268  S  Noriega;  owner.  At- 
las Realty  Co.  1500  Judah  Street; 
contractor.  Pacific  Coast  Constr 
Co,  1600  Judah  Street 

ALTER  apts.  J2000;  2228  Vnlon  St; 
owner,   I    Lajigsam,   premises. 

ALTER  dwelling,  |2000;  1763  27th 
Ave ;  owner,  Dr  A  Honing,  prem ; 
contractor.  State  Bldg  Co.  1435  Pa- 
loma.  Burlingame. 

ALTER  dwelling,  $500;  801  Madrid; 
owner,  Wm  M  Tonelll,  22  Colten; 
contractor,  Jos  Sandtner.  137  Con- 
cord. 

ALTER  cigar  store  and  restaurant, 
$500;  799  22nd  St;  owner  and  con- 
tractor, Louis  Qulntana,  premises. 


OAKLAND 


BUILDING  PERMIT 

Granted 


SAN    FRANCISCO 


FEBRUARY   20,   21,   1»4« 


ALTER  dwelling,  $700;  1418  Galvez 
Ave;  owner,  Church  of  God  In 
Christ 

ALTER  dwelling,  $2000;  3342  Steiner 
St;  owner,  Armln  Peters. 

ALTER  bakery,  $1200;  2767  2l8t  St; 
owner,    Frank    Manfre. 

ALTER  offices.  $2000;  536  Mission 
St;  owner,  Wilson  Brothers. 

FOUNDATIONS  only,  $30,000;  NW 
Battery  and  California  Sts;  own- 
er, J  R  CahllL 

ALTER  hotel-apts,  $26,000;  1075  Cal- 
ifornia St ;   owner,  E  N  Fritz. 

ALTER  bldg,  $3000;  1167  Mission; 
owner,    Harvey  'Miles   Co. 

ALTER  home,  $650;  511  Elisabeth 
St;  owner,  M  J  Moran. 

ALTER  stores,  $1500;  883  Market  St; 
owner,  Wm  H  Woodfleld,  Jr.  et  aL 


val  and  16th  Ave.     Chris  D  Mc- 

Keon  to  McKeon  Constr  Co 

February    16,    1945 


ALAMEDA  COUNTY 


Recorded  Accepted 

Feb  21,  1948— LOTS  1  to  6  incl  and 
36  to  40  Incl,  Tract  711,  Oakland. 
Bay  Counnties  Home  Co  to  the 
Schultz  Constr  Co Jeb  19,   1946 

Feb  19,  1946— FIRST  and  Jeffer- 
son Sts,  Oakland.  D  Zellnsky  & 
Sons  to  whom  It  may  concern.... 
February  4,  1946 

Feb  19,  194&— 1832  and  1836  99th 
Ave,  Oakland.    Luther  H  Lincoln 

to  whom  it  may  concern 

J'ebruary    19,    1946 


Electrical  Permits 


SAN    FRANCISCO 


SAN  CARLOS 


8984     3316   19th    St;    owner,    Andy 
Cafayso;   contractor.  Weber-Conroy ; 

8986    39  Joe  St ;  owner,  Wm  Sloane 
contractor,     Weber-Conroy;     4     out- 
lets; 2  switches;  service. 
8986     2609   Van   Ness   Ave;    owner, 
J  H   Pence;   contractor,   G  H  Arm- 


j  strong  Elec;   alterations. 

DWELLINGS    (2).    $9000    each ;   2420       ®^     ^^l^   ^^^^   Ave;    owner,    Karl- 

and    2410   Eaton    Ave;    owner   and    »^"«f  =     ^°°^'^^^°'''    ^    "    Armstrong 

builder,  Ix)ret2  &  Suling.  (68  homes,     '115„o     A  "■•;■;••••,    *  r ,       -* 

to  date  for  1946;   $768  750  building       **^     ^^  Market;   owner,  Uppert; 


valuation  to  date  for  1946.) 


contractor.  Malm  &  Welter;   50  out- 
lets; 2  switches;  6  plugs;  motors. 

8989      270   13th    St;    owner,    Patent 
Scaffolding    Co;     contractor.     Frank 

J  Klimm  Co;  alterations. 

TOOL-    and    play-house,    $1000;    1530  i  ^ «»«?      ^^36    Halght;     owner,     Beal 
Hoover;    owner   and    builder,    Tom    H°"«tr;   contractor,   Frank   J   Kllmm 


BURLINGAME 


Garret. 

ALTER  store   bldg.  $10,000;   Ptn  lots 
29  and  30  blk  5,  Broadway;  owner. 


36704  696  33rd  St;  owner,  Weber; 
contractor.  T  Bushman  Klec ;  82  out- 
lets ;  32  switches ;  S6  pluga 

36706  4262  Coolidge;  owner,  Pes- 
chel;  contractor,  Collins  Electric  Co; 
outlets;    switches;   fixtures;    plugs. 

36706  4244  Coolidge;  owner,  Pes- 
chel;  contractor.  Collins  Electric  Co; 
outlets;   switches;   fixtures;   plugs. 

36707  6027  Trask;  owner,  Yokum; 
contractor,  Collins  Elec;   range. 

35708  2927  Georgia;  owner,  Jor- 
dan; contractor,  Dlmond  Elec;  serv- 
ice; range. 

35709  3098  E  10th  St;  owner,  B  W 
Norton;  contractor.  Pacific  Electric 
Motor  Co;   motors. 

35710  109th  Ave  and  E  14th  St; 
owner,  Chevrolet  Plant  No  2;  con- 
tractor. Pacific  Blec  Motor  Co;  out- 
lets; fixtures. 

36711  22nd  and  Filbert;  owner. 
Union  Ice  Co;  contractor.  Pacific 
Elec  Motor  Co;  1-hp.  motor. 

36712  701  7th  St;  owner,  Durtiam 
Farm  Creamery;  contractor.  Pacific 
Elec   Motor;   20-hp.   motor. 

35713  98th  Ave  and  San  Leandro 
Blvd;  owner,  Butler  Cannery;  con- 
tractor. Pacific  Blec  Motor  Co ;  3  out- 
lets;  1  fixture;  2  plugs. 

35714  364  14th  St;  owner,  East- 
West  Produce  Co;  contractor,  Pa- 
cific Elec  Motor  Co ;  3  outlets ;  2  fix- 
tures;  1   plug. 

85715  419  20th  St;  owner.  The  Hula 
Shack;  contractor,  Jos  Taloff;  fix- 
tures;  alterations. 

35716  12th  and  Franklin  Streets; 
owner,  St  Mark  Hotel;  contractor, 
Jos  Taloff;  11  fixture*. 

35717  1800  94th  Ave;  owner,  Ole 
Moen;  contractor,  Clifford  Electric; 
outlets;    switches;   fixtures;    plugs. 

35718  2951  McClure;  owner,  Ped- 
grlft;  contractor,  Clifford  Electric; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

a5719  675  37th  St ;  owner,  Fox  Wa- 
ter Co;  contractor.  Clifford  Electric; 
outlets;    fixtures;    motors;    alter. 

35720  55th  and  Marshall  Streets; 
owner,  Joe  Villa;  contractor,  Clifford 
Elec:   outlets;   switches;   plugs;    mo- 


T 


Prospective  Bidders  ,  Engineering  Section 


V^,  SrrLST'  I  •''•achinery  &  Material 


Moloney  Electric  Co.,  $15S8^:   to- 
tal. $461&7& 
Wagner  Electric,  total,  $1579J& 
Westlnghouse     Electric.      $1749.64 : 
toUl,    $5248.92. 
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BIDS:  Public  Work*  Department, 
12th  Naval  District.  1182  Market  St., 
San  Francisco,  Room  402,  February 
26,  11   A.  M. 

Erbentraut  &  Summers,  446  Sixth 
St.  San  Francisco. 

Underground  Constr.  Co.,  807  76th 
Ave.,   Oakland. 

Chas.  E.  Wait  666  Mission  St,  Slan 
Franclaoo. 

Patrick  N.  Sofarelll,  Anltah,  Hay- 
ward. 

Johnson.  Drake  and  Piper,  1796 
Franklin  St,  Oakland. 

Henry  Arlan,  4142  Geary  Blvd.,  San 
Francisco. 

J.  Henry  Harris.  2857  Ninth  St, 
Berkeley. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


2/25/46 

LOW   BIDDERS 

CENTRAL  VALLEY  PROJECT, 
California.— The  foltowlng  eubmltted 
low  bids  to  the  chief  engtneer,  Bu- 
reau  of  Reclamation,  Denver,  Colo., 
i  under  Spec  No  1150  for  furnishing 
and  delivering  f.ab.  cars  at  the  ship- 
ping point   or  f.o.b.   can  at  Corain, 


Resurface  County  Road, 
California  Point,  Marin  Co, 


:i 


•    42    Calif.,    at   the   opUon   of   the   bidder, 
'  three  motor-operated  vahre-drive  me- 


2/25/46 

BIDS  WANTED  _^ 

OAKLAND.  Alameda  Co.,  Oalif. —  |  chanlsma  and'^aooeasoriee  for  opeirat* 
Until  March  6,  5:30  P.  M.,  bids  will  '  ing  three  67-lnch  butterfly  vahrea 
be  received  by  the  East  Bay  Munlcl-  ]  now  installed  in  the  spUlway  eecCioa 
pal  Utility  District  Daniel  Read,  eec-  of  the  Shasta  Dam,  Kennett  Dlvi- 
retar>-,  5112  16th  St,  Oakland,  under  ,  aion.  Central  Valley  Pn^ect  Call- 
Spec  1718  for  furnishing  120  feet  of  jfomla: 

42-inch  stteel  pipe.  1      Pacific  Coast  Engineering  Co  ,  Ala- 

Specifications  obtainable  from  the   meda.  $8400.  f.ab.  Alameda;  net 
above  office.  Joshua    Hendy    Iron     Works.     San 

Francisco,  $8967.  f.o.b.  Sunnyvale;  net 
Monarch  Forge  A  kachlne  Works, 

Portland,  Ore.,  $8436,  fob.  Portland; 

Vi%  30  daya 
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BIDS:    U.    S.    Engineer    Office,  74 


2/26/46     ! 

BIDS   WANTED 

SACRAMENTO.  Calif.— Until  Mar. 
4  bids  wUl  be  received  by  the  State 
Purchasing  Agent  Sacramento,  for 
materials  and  equipment  as  follows : 
QUO.  377IS9,  REQ.  16653: 

One  power  broom  mounted  on  pneu 


STORE,  1 -story,  $22,000;  7622  Mac- 
Arthur  Blvd ;  owner.  Miss  Peggy 
N  Maxey,  prem;  contractor,  H  L 
Risdon  &  Sons,  5977  Majestic  Ave. 

DWELLING,  l-story  6-room,  $6500; 
2306  90th  Ave;  owner  and  builder, 
J  E  Pearce.  2300  90th  Ave. 

DWELLINGS,  three,  l-story  5-room, 
$4000  each;  10034,  10201,  10115  Vol- 
taire Ave;  owner  and  builder,  J 
M  Walker,  1631-D  University  Ave, 
Berkeley;  architect,  Paul  Ham- 
mart)erg,  2  Norwood  Ave,  Berke- 
ley. 

DWELLING,  2-8tory  6-room,  $9300, 
garage,  $300;  362- A  45th  Street; 
owner,  Dominic  Slblllla,  449  Des- 
mond St;  contractor,  C  M  Mac- 
Gregor,   1391   Solano  Ave,   Albany. 

ADDITION,  $1000;  4660  Telegraph; 
owner  and  builder,  Klerman  &  Co, 
4650  Telegraph  Ave. 

ADDITION,  2-story  and  alterations 
to  apt  $6500;  464  Falrmount  Ave; 
owner,  E  C  Rodgers,  173  Santa 
Rosa  Ave ;  contractor,  A  A  Church, 
1602  53rd  Ave. 

ADDITION,  $1800;  9416  Walnut  St; 
owner  and  builder,  Dbji  Weibert, 
9418  Walnut  St 

STORE  bldg,  1 -story  concrete,  $35.- 
000;  1807-07  Webster  St  and  351-61 
19th  St;  owner.  Demetri- William 
Condues,  714  Jean  St;  contractor, 
Lewis  Constr  Co.  516  8th  Street;  ! 
plans  by  Burrell  &  Dalton,  409  i 
15th  S*. 

DWELLING,  l-story  6-room,  $4500; 
7109  Krause  Ave;  owner  and  con- 
tractor. W  H  Warren,  3490  Mid- 
vale   Ave. 

TRIPLEX,  2-story  9-room,  $9500; 
2946-48-50  Bona  St;  owner,  John 
Franson,  2511  Damuth ;  contractor 
Carl    Walstrom,    1447    Excelsior. 

DWELLINGS,  two,  l-story  5-room. 
$4000  each;  9424-9430  D  St;  owner 
Alameda  Homes  Co,  5909  E  14th 
St;  contractor.  H  S  Pulllam,  5909 
E  14th  St 

REPAIR  fire  damage  to  factory,  $20- 
000;  2340  Adeline  St;  owner.  Leon 
Hummel,  premises ;  contractor.  F 
J  Early  Jr  Co,  Inc.  369  Pine  Street. 
San    Francisco. 

ALTERATIONS.  $10,0«0;  429  19th  St 
owner.  Biffs  Cocktail  Lounge,  429 
19th  St ;  contractor,  B  S  Maclntyre, 
589    Jean    St 

REPAIR  fire  damage.  $900;  1831 
Myrtle  St;  owner,  Nellie  McNeil, 
premises ;  contractor.  Van  Bok- 
kelen-Cole  Co,   955  22nd    St 

REPAIR  fire  damage.  $1000;  1206 
28th  St;  owner,  Melvlna  Jones, 
prem;  contractor,  Van  Bokkelen- 
Cole  Co,  955  22nd   St 

GARAGE,  l-story  concrete,  $52,000; 
4917  E  14th  St;  owner,  Mel  Mc- 
Laren, 103rd  and  E  14th  St:  con- 
tractor. D  W  Nicholson,  1701  San 
Leandro  Blvd ;  plans  by  G  L  Rose- 
brook. 

DUPLEX,  l-story  8- room,  $10,000; 
520-22  E  18th  St;  owner.  Max  Ka- 
meny,  411  30th  St ;  contractor,  Wm 
Spivock.   1734   Webster   St 

TRIPLEX,  l-story  6-room.  $8,000; 
1432-34-36  E  Slst  St;  owner,  Dr 
J  Ellis,  2816  Oak  Knoll  Terrace. 
Berkeley :  contractor.  Nelson  euid 
Rugg.  9532  E  14th  St 

ADDITION.  $1935;  5412  El  Camllle; 
owner,  Mrs  Mary  Tompact,  4526 
Bond  St ;  contractor.  Nelson  and 
Rugg.  9532  E  14th  St 


Co :   alterations 

8991      486    Ellis    St;    owner,    Kara 
Bach    Club;    contractor,   F   J   Klimm 

Robert    Leng,    Jr;    contractor,    Geo    *^°L,«'^®^i*°^wi      o*  t  ».». 

Cole,   1300  Edgehlll  Drive.  ^  ^^^^     *^^   f "«,  ^^''^V\  Jul"™ 

ADD    sunroom   and    bedroom,    $2500;  i'^">*=*^:  contractor,  Frank  J  Kllmm 

'^■.Zt.^To^:  rrk^Z  f3i!'°»i.?    •^Co'.S^a  Ave  ana  Qu,„      .„„ 

Bancroft  Boad.  ^'  !^«'     "r."":'     "ndsay;     contractor, ;  "g^j     60  Lincolnshire  Dr:   owner. 

California  Builders;  contractor,  Clif- 
_    _        _  _     _  switches:  fix- 

Drive;    owner,    Jas    W    McAllister; '^Y^^r*   ^ 

contractor,  MacDonald,  Young  and;*^'^>^°:   "  oofifl  70  32nd   Ave-    owner  i     ^5722     2553  8th  Ave;   owner.   J  Ol 
Nelson.     127    Montgomery    St.    San  i ,,  ,8995-96     2066-70  32nd   Ave     ovmer,  |  g^^^      contractor.     Clifford     Electric; 

Francisco;    architects.    Sharps   ^^  \}:'J'.^li^^^,,l'l^'Zt^^^^  switches;   fixtures;    plugs. 

Brown,   1477  Burlingame  Ave.  |  ^°  •  }^  outlets ,   10  switcnes ,  service ,        ^^^^      ^^gg    Broadway ;    owner,    J 

RESIDENCE,    $8000    Lot    16    Blk    49  /'^   P»"8f«-^  .      „  ,j^        I  Pipenburg ;    contractor.   T   L   Rosen- 

Balboa;    owner   and    builder,   Gun-!,„8997  ^200   Davis   St.    owner^Ttirco  outlets;   fixtures, 

ner,  Kllnt  2410  Easton   Drive.  :  ?'"°^yf  *5.  ^°=    contractor.   Decker   El        ^^^^     ^637    Foothill    Blvd;    owner. 

ooi  "i'V*^"-.,    C3* .    »«r«o^     iri      Electrical     Products;     contractor.     T 
^l^.f,t'}''7.J^,l.^:^.Z\J?'-    l^   Rosenberg;    2   switches;    signs. 


AUTO    Sales   and   service   bldg,   $85,-iA^5JJ«   fsfh   Ave  SW   Cor   Pacheco- 
000;  Lots  7.  8,  9  Blk  14,  California;      ®^*     j,J],„t^     S^tr«ot«r     ah!^b  I  ^ord  Electric;  outlets; 

.  j  owner,    Lindsay ;    contractor,    Adams    ^^^.^g .   pju^g 

2066-70   32nd   Ave;    owner. 


ADD  room,  $1000 ;  Lot  12  Blk  14,  Bur-  j  ^°^V^  ^° ' 
lingame  Ave ;   owner,   Jos   Amable,  '     °^° 


contractor.  Custom  Bilt  Homes.     '  I  "°"  ^^^^^Jl^^^*"^  if ^'^^J."®  =  .  *l°?n^2:  i     36725     4016  E  14th  St;  o'wner  .Sun 
RESIDENCE,    $8000;    Lot    13   Blk   11.  •  ^°'',  ^  ^  Herzog  Elec  Co;   5  outlets,  ]  j^oofjng  qq.   contractor,   T  L  Rosen 


Costello ;    owner,    J    H    Wilkinson ;  !  3  P'"/s 


berg  Co ;  outlets ;  plugs ;  alterations. 


contractor,    Geo    W    Williams    Co,'     ^999      2235    Revere;     <*^«^' Jf    ".        35726     1574  Alice  St;  owner.  Rose; 

10  California  Drive.  Lynch:    contractor,    Geo    F    Brayer.        contractor,  Matson  Elec  Equip  Co; 

ALTER  residence.  $1000;  483  Marin ;  I  2  o^^ets;   2  plugs;   «e;^»ce  ^^p^^,^   ^j^.^   damage. 

owner  and  contractor,  R  A  Fertia.  »  wOO  450  butter  St.  owner,  xjr  ^  ^^^^  ^^ig  62nd  St;  owner.  Rose; 
ALT  bldg,  four  apts,  $10,000;   Lot  4jJa"J'     contractor.     Central     i^iectnc  j  ^^^^^^^^^^    Matson    Elec   Equip   Co; 

Blk  5,  El  Camlno  Real;  owner  and  I  ^'IL^.T"';^;;    r^        ai   1 «„^    it*v,  "fixtures. 

builder,  H  J  Hardy,  954  Palm  Ave,        9001      SE    Cor   Alabama    and    17th        g^^^g       4211     Pai-k     Blvd;     owner. 

San  Mateo.  ,  Sts ;    owner.   Bradley  P>«;n^"f' ,;^°^:  '  Safeway   Stores;   contractor.   Matson 

APTS    (2)    over   garage,   $1,000;    1225   tractor,    Central    Elec;    4    outlets,    ■(»  j  ^igc   Equip   Co;    move   meter. 

Capuchlno ;    owner  and   builder,   D  j  switches ;  4  plugf-  35729     1115   Stanford    Ave ;    owner. 

C  Varvel.  9002  ^^^  }^^^J^  ^,^ '^^f:^' .^^^- .  City  Cafe;  contractor,  Conrad  Elec 
I  rill ;   contractor,   Spott  Elec  Co ;   one  ,  ^^  ^  alterations. 

REDWOOD   CITY  j  switch.  ^  ,       ^         .    ^     ^,™«,  i     35730     IQth  and  Market  Sts;  own- 

9003     1000   Columbus    Ave;    owner,  ' 


FZ.1Tn'7»^  "••  ''~"'''~'in>«'c.jrrJd-4-wre.,t;s.;„dVrt;s;  r-sr 

'^TuZ^^rr^.-iai    Ninth    St..   \Ln  *i^*T^"^.^^^.^-  ''''K''"  ,      4% 
RaHtoIav  ^"*°    1^    "P-    Hough    Universal    or        .^F^ 


Fire  Underwriters 

(Continued  from   Page  One) 


Berkeley. 

Lee  J.  Immel,  Bex  65,  Station  A, 
Berkeley. 

Plombo  Bros.  Sc  Co.,  1571  Turk  St, 
San   Francisco. 


Escalator  and  Elevator 

Additions,  Lincoln  Bldg., 
867  Market  St,  S.  F. 


BIDS:  Hale  Bros.,  867  Market  St., 
San  Francisco,  March  5,  3  P.  M.  Plane 
prepared     by    Architect    William     Q. 


^^  Few   classes   of   fire    insurance 

equal ;    ohe  Vxtra    broom    for   above  !  within    the    confines    of    a    single 


sweeper,  f.o.b.  North  Hollywood. 
QUO.  377W,  REQ.  3933: 

One    pneumatic-tired    tractor-oper- 
ated highway  mowing  machine,  f.o.b. 
Redding  via  freight. 
QUO.  37762,  REQ.  16652: 

One  lOift  materia  spreader,  mount- 
ed   on    pneumatic    tires.    Buckeye    or 


state  present  sufficient  volume  and 
sucffiient  spread  of  rifik  to  ac- 
complish one  of  the  main  purposes 
for  which  the  new  classification 
system  is  intended,  i.e..  to  provide 
one  of  several  factors  which  must 
be  considered  in  attempting  to  fore- 


Me/chaRt,  57  Poet  St.,  San  Francl^^,.'  Z^Znl'^^TlVZ^I'f^ Z^^  ^L 
H.   H.    Larsen   Co..   64   South   Park,    1^, J^'^^"^.,*^^    P"L"™»l*f    "l^L?.^.^ 


similar:  one  12-ft.  material  spreader    **''   *^^   future  from  a   fire   insur 

ance    less    ratio    standpoint.     Con- 
sequently   the    new    classification 
system,  it  is  hoped,  may  be  fully 
,        ^_,  .  ,  ,      ,    employed  the  country  over  to  the 

?.Tr...l''t:X.i'^i:'^,JJ^l?u:'L^'   "5^i^^^'  particularly  in  the  case 

of   the    narrower    classes,    nation- 


mounted    on    pneumatic  tires,    Buck- 
eye   or    similar;    f.o.b.    North    Holly- 
wood via  freight. 
QUO.  37761,  REQ.  16651: 


San  Ptancisco. 

McDonald,  Young  &  Nelson,  127 
Montgomery  St.,  San  Francisco. 

Dinwiddle  Construction  Co.,  Inc., 
210  Crocker  Bldg.,  San  Francisco. 


Shop  Bldg.  No.  411,  Ship. 

fitters*  and  Boilermakers' 

Shop,  S.  F.  Naval  Ship3rard 


BIDS:  Public  Works  Officer,  Room 
2110  Administration  Bldg.,  San  Fran" 
Cisco;  Spec.  17099;   March  4>  11  A.  M. 

James  I.  Barnes  Construction  Co.,   2/25/46 


extra   pickup  broom   core  for  above ; 
f.o.b.  North  Hollywood. 
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BIDS   WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  March  6,  5:30  P.  M.,  bids  will 
be  receivted  by  the  East  Bay  Munici- 
pal Utility  District.  Daniel  Read,  sec- 
retary, 512  16th  St.,  Oakland,  under 
Spec.  1717  for  furnishing  100  each 
16-inch  diresser  couplings. 

Specifications  obtainable  from  the 
above  office. 


wide  exp>erience  may  be  available. 

The  plan  divides  premises  pri- 
marily into  four  lar^e  overall 
classes:  by  perils;  by  kind  of  oc- 
cupancy, in  which  there  are  100 
classes;  by  fire  protection,  i.e.,  pro- 
tected or  unprotected;  and  con- 
struction, i.e.,  fire  resistive,  brick, 
or  frame. 

In  the  overall  occupancy  classi- 
fication   which    includes    all    kinds 
of   premises,    are    five    classes    of 
habitational    risks;    four    mercan- 
itile;    20    non  -  manufacturing;     65 
j  manufacturing;  and  five  sprinkler- 
42  I  e<i  classes.  The  classes  under  man- 
ufacturinf?  risks  are  patterned  af- 


941  Russ  Bldg.,  San  Francisco.  j  AWARD   RESCINDED 

Barrett   &   Hilp,    918   Harrison    St,       OAKLAND,    Alameda   Co.,    Calif.— !  ter   the  divisions   in   the    United 
San  Francisco.  i  East  Bay  Municipal  UUlity  Dlstriot,    States    Department    of    Commerce 


,       wud     i"w   '^o'"'n""»    ^;'"'"""Y;er.  Cameo  Stand;  contractor,  Conrad 

STORE  bldg,  19975 ;  35-37  James  St ;  ;  Morecl ;  contractor.  Mercury  Elec ,  14    ^^^^ .    ^^^^^^^ .   fixtures. 

owner,  A  L  Balsano;  contractor,  J,  outlets:   3  SYi*^«!?®".Lw     ^^^^-    _„^^        35731     10723  Sheldon  St;  owner.  W 
Barke.  |     9004-06      790-94    ^SthA^e;    owner.  |  ^  j^j^j^^^i^ .  contractor.  Special  Own- 


SAN  MATEO  COUNTY 
Unincorporated 


Amesen:   contractor,  ^^^hmond  Elec  ^  outlets;  1  switch;  10  fixtures; 

j  Co :    10   outlets ;    10  switches ;    10  pl ;  |  g  Ujues. 
I  service. 

9006     E  21st  St  275  N  Taraval  St; 


RESIDENCE.     |5242 ;     1046     Weeks ;' owner,     Doelger;     contractor.     Rich- 
owner  and  builder,  Robt  Edlef sen,    mond  Elec :   service. 
1040  Weeks.  9007     63  Page  St;  owner.  Osborne; 

contractor,    Galvin    Bros;    2    outlets; 


PALO    ALTO 


1  7   plugs. 
i'     9008     Sacramento  and  Powell  Sts; 


Daniel  Read,  secretary,  512  16th  St, 
Oakland,  has  rescinded  award  of  con- 
tract previously  given  Richmond 
Sanitary  Co..  9th  and  Alice  Sts.,  at 
f  16,092. 25,  1%  discount,  for  furnish- 
ing seamtess  hard-drawn  red  brass 
tubes. 
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Index  of  Business  and  Industry. 
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New  Construction 

(Continued   from   Pajs:p  Onei 


BERKELEY 


629     1006  Pardee;   owner.   Oliver  & 
Cobum ;    contractor,    Jones    Electric ; 


ALTER  residence,  $750 ;   1535  Bryant  |  owner,     Douglass    Dom  ;     contractor.  ;  jo  outlets ;  8  switches  ;  4  plugs ;  6  cir 

St :  owner,  Lydia  W  Bodley.  Chas  A  Langlals   Co ;   3   switches ;   6   cults. 

ALTER  residence.  $1500 ;  840  Hamll-  i  plugs.  1     630     3278  Adeline ;    owner.    Otto   E 

ton   Ave;    owner,   G  C   Grey;    con- j     9009    Grant  Ave  and  Maiden  Lane;:  Frank;    contractor.   Modem   Neon;    1 

tractor,     Nichols-White,     Inc.     156 ,  owner.   Hale  Bros ;    contractor,   Chas  !  sign. 

University    Ave.  j  A.   Langlals   Co;   601   outlets;   126  pl;i     631     1998  Shattuck;   owner,  Cameo 

RESIDENCE  and  garage.  $5500;   290  ;  gg   switches;    service;    motors.  .Stores;  contractoi',  Modem  Neon  Co; 

Oxford    Ave;   owner,   A   F   Imhoff.  '     9010     130  Hayes;  owner,  K  E  Far-    j  gfgn 

420  Williams   St ;    contractor,   W  J    ker  Co ;  contractor,  Chas  A  Langlals  j     §32     2154  San  Pablo ;  owner. 


A.   Famell   Blair,   9   Main   St,   San 
FYancisco. 

Clinton   Construction   Co.,   923  Fol- 
som  St,  San  Francisco. 

Erbentraut   &   Summers,   446   Sixth 
St..  San  Francisco. 

Peter    Kiewit    Sons'    Co.,    442    Post 
St,  San  Francisco. 

M.  &  K.  Corp.,  200  Financial  Center 
Bldg.,  San  Francisco. 

Parker,  Steffens  &  Pearce,  135  So. 
Park,  San  Francisco. 

Guy   F.   Atkinson  Co.,   Orange  and  j  ' 

Railroad  Aves.,  South  San  Francisco.  1 2/25/46 

L_  I  CONTRACT   AWARDED 

I      COLUMBIA       BASIN       PROJECT, 

4- 4. 1  Washingrtdn — McKieman -Terry  Corp.,  ,  ^  ■..,..., 

Harrison.    N.   J.,   at   $378,945.80  f.o.b.  \  January  in   hospital,   institutional, 
Harrison,    awarded    contract    by   the    educational,  and  sewer   and   water 
U.    S.   Bureau    of   Reclamation,   Den- 
ver,  Colo.,   under  Spec.    1124  for  fur- 
nishing and  delivering  nine  hydraulic 
hoists  for  the  penstock  coaster  gates  I 


i 


ber  to  $17,000,000  in  January. 
Highway  construction  amountinj? 
J  to  $25,000,000  in  January  reflected 
seasonal  influences  in  a  14  per 
cent  drop  from  the  previous  month. 
There    were    small     increases    in 


Store  Building,  Berkeley 


BIDS-  univ«raitv  YMCA   B*rk»i*v    ^    "^    ^^^^^   ^..   xv,.^.o.^.o..^«..,  j^^-    Construction,    and   in    expenditures 
c/rST^huit.    Mfiier   iV.7?iK  ir.i.^^^'''^r/,Z.^Z'^Jll\i°^^^^       for. conservation  and  development 
Financial  Center  Bidfl.  Oakland,  Feb-   u*^.^*»^,„T?»,l  l^InlJ^L  ln!J?^?^t^^    projects, 
ruary  26,  2  P.  M.  :  hoists  for  the  penstock  coaster  gates  I       ^    detailed    breakdown    of    new 

Erbentraut   &   Summers,   446   Bixt^\Z\^^-^,,^^,^Ji^^^^  activity     in     January 

Columbia  Basin  Project,  Washington,  t  J^^e,   with  comparable   figures   for 
fob.   shipping  point  and/or  cars  at    December  1945  and  January   1945, 


Co;  32  outlets;  7  switches;  3  plugs;    contractor,  Thompson  Electric;  1  out- 
service.  '  let ;  1  switch  ;  circuit. 
9011      843    Larkln ;     owner.     Aloha  |     633    2144  McKinley ;  owner  and  con- 
st; owner,  G  W  Groover.  500  Ham-  iciub;  contractor,  Byington  Elec;  one  |  tractor,    Hugo    Schmitz;    11    outlets; 


Kelley.   420  Williams;   plans   by   D 
Garcia,  North  Palo  Alto. 
ALTER  residence,  $2000;  605  Cowper 


llton   Ave ;    owner,   L   E    Mclntyre,  1  plug ;   motor. 


151  Park  Blvd ;  plans  by  J  W  Bag-  ' 
ley,    Philadelphia. 
GARAGES,   two,   $1000;   333   Stanford 
and   535  Birch ;   owners,  K  W  and 
W  Croy,  290  California  Ave. 


13  switches;  15  plugs;  4  circuits. 


9012  Clay    and    Polk    Sts;    owner,,     034     3020  College;  owner,  G  S  Mc 
Geltls     Cafe ;     contractor,     Byington  ;  Dowell ;  contractor,  Gardner  Electric ; 
Elec:   1  plug.  jnew  service. 

9013  2O6614   Sutter  St;  owner,  Up- j     535     555  vincente;  owner  and  con- 
town  Cleaners;  contractor,  Byington  ,  tractor,  A  R  Mueller;  range. 

Elec   Co :    alterations.  „  id.  i-  #    J      ^^    ^^^0  Carlton  ;  owner,  C  Allison ; 

9014  602  Larkln:  owner,  S  F  Cof- ( contractor,    Moore    Electric;    13    fix- 
fee  Shop :  contractor,  Malm  &  Welter  _  l^^f^g 
1  plug. ^    _^ ':      637  1038  Bancroft:  owner,  H  Karip 


St,   San  EYanclsco 

Parker,  Steffens  and  Pearce,  135 
South  Park,   San   Francisco. 

Barrett  &  Hilp,  918  Harrison  St, 
San  Francisco. 

Stolte.  Inc..  8451  San  Leandro  St, 
Oakland. 

Ed  Stahl. 

John  M.  Bartlett,  1706  Parker  St, 
Berkeley. 

Anderson  &  Hagland,  Inc.,  219  41st 
St,    Oakland    (OLymplc    9103). 


Store  Building,  Broderick 
Street,  Oakland, 


broderick   I 
I,  Calif.      I 


Odalr,  Wafeh. 
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BIDS    OPIENED 

OAKI^AND.  Alameda  Co.,  Calif  — 
Following  submitted  bids  to  the  East 
Bay  Municipal  Utility  Dist.  Daniel 
Read,  Secretary,  512  16th  St,  Oak- 
land, under  Pro.  1711  for  gate  valves: 

Chapman  Valve  Mfg.  Co.,  (1)  $1738: 
(2)  $1610.50;  (3)  $1872.40;  (4)  $1182.95 
total.  $15,681.45. 

Moran    Plbg.    Supply  Co.,    (1)    $980;  1 
(2)    $925;    (j3)   $1655;    (4)    $1019;   total.' 


is   attached. 

NEW    CONSTRUCTION    ACTIVITY. 

CONTINENTAL     UNITED    STATES 

(Joint   estimates   of   the   Department 

of  Commerce  and  the  Dept  of  Labor) 

Type  Jan.  Dec.  Jan 

of  1946  1945  1»4S 

Construction       (Millions  of  $'8) 

Total   new  construction  608    474     277 

Total    private   394     363     113 


BERKELEY 


BIDS:    ArchitecU    Miller    A    War- 1  *12,252. 
as    2300  ard  S.;  owner, _G.0dy_«rp,S:;  ■c^iTTcio-iioVr^'mV.tlTcri    ^.'^^^'^T^T^^T"  M."'-   °*"- Um?«7 '^".aYUv"^-  ',V,  ^,1.^1  ' 

Erbentraut   &   Summers,   446   Sixth  !  to*^!-  J15,140.85. 


42  Menlo;  owner,  Terris;  dealer, 
W  MacMlllan;   sink. 

1025  Creston  Road;  owner,  H  Ru- 
blnson ;  dealer,  Durant  Plbg ;  2  w 
closets ;  2  w  basins ;  b  tub ;  sink ;  w 
tub ;   shower, 


Rubber    Co :    contractor.    Star    Delta  :  fixtures 

Elec  Works;   motr.  !     638     2946  Shasta  Rd;  owner.  Bur- ,  „.     q„„  ijv-«^<o^« 

9016      86    2nd    St;    owner,    Pacific;  g    p^^j        contractor,    Johnston  ^^i^^^^f..^^^^" .,„    „^^«„„    =»    , 

Tel    &    Tel    Co;    contractor,    L    Roy  i Electric;   18  outlets;   14  switches;   19  !  «.^''SJlinSo?   ^'  H*"^^^"    S*' 12/25/46 


Moser;   20   outlets:   22   plugs.  plugs;   4  circuits. 

9017  17th  and  Rhode  Island  Sts;  |  ggg  ^gj^  Parker;  owner.  Victory 
owner.  Western  Can  Con ;  contrac-  ,  Builders ;  contractor,  Johnston  Elec- 
tor. L  Roy  Moser ;  3  outlets.  j  trie ;  10  outlets ;  10  switches ;  13  plugs ; 

_.   9018-20  Various  locations  and  own-    3  circuits. 

1574  Euclid;  owner,  H  H  Whiting;  iers:  contractor,  QRS  Neon  Co;  signs.  ■     g^^    2728  Mabel;  owner, ....;  con- 
dealer,  Henry  Lass ;   ^ower.                       9021      948    Teresita    Blvd ;     owner,    tractor.   Clifford   Electric ;   4  outlets ; 

1448   Cornell:    owner,    ;   deal-    Meyer   Constr  .Co;    contractor,    IS    A.  5  switches;  4  fixtures;  5  plugs  1  cir- 

er,  W   MacMlllan;    w   closet  {Koenig;    12   outlets;   11    switches;   13  I ^.^^^ 

70    Oak    Ridge;    oy^ner.    Dr    Hass;;  plugs.  ..^^,1     641     1424  Ward ;  owner,  L  Laaarte- 

dealer,  W  MacMlllan ;   w  basin.  9022-9023    130-126    Melrose ;    owner.  ,  ^^^  .   contractor.  Clifford  Electric ;  5 

1448   Cornell;    owner,    ;    dealer,  i  Meyer    Constr   Co;    contractor,    ii-  ,°  I  fixtures. 


W  MacMlllan ;   w  basin. 


FoTBace  Permits 


I  Koenig ;    12   outlets ;   11   switches ;    13  j 
plugs 

9021     _  _ 

contractor.  E  A  Koenig;   2  plugs 


OAKLAND 


BERKELEY 


ALTER,  $3000:  1931  Haste;  owner 
and  contractor,  Donald*  G  Watts, 
1921  Haste. 

ALTER,  $1000;  2634  Regent;  owner 
and  contractor,  Bertha  B  Alder- 
son,  2634  Regent 

ROOFING.  $1000 ;  2484  Shattuck  Ave ; 
owner  and  contractor,  Stane  Bros 
Fiim    Co,    2484    Shattuck    Ave. 

ROOFING.  $700;  2  Hlllcrest  Court; 
owner,  L  S  Ready,  prem:  contrac- 
tor.  Evertite  Rfg  Co.  2309  Milvla. 

ALTER,  $600;  2400  Telegraph  Ave; 
owner,  Berkeley  Music  Co,  prem ; 
contractor,  C  O  Bradhoff,  911  55th 
St,    Oakland. 

ALTER,  $2000;  809  Delaware;  own- 
\^r  and  contractor.  Irving  C  Town- 
send.  809^  Delaware;  plans  by  F 
E  Bryan. 

ALTER,  $900;  1614  Sknta  Rosa:  own- 
er, J  Blair,  premises ;  contractor, 
Leslie  C  Dome,  505  Coventry  Rd. 

ALTER.  $4000;  2806  San  Pablo  Ave; 
owner  and  contractor,  H  Krusl. 
100  Duncan  Way,  Oakland;  archi- 
tect R  A  Hutchinson.  3433  An- 
dover  St.   Oakland. 

DWELLING,  3-room.  $2400:  1605  Ju- 
lia; owner,  John  Sier,  33ua  Street, 
Oakland;  contractor,  Geo  H  Cal- 
der.  8056  Earl  St  Oakland. 


3430 
dealer, 

2683  28th  Ave;  owner,  Jamez;  deal 
er,  Harer  Furnace:  floor  furnace. 


642  2428    College;     owner,     H     T 
_„,    TT^/^k  ■  I  Wright ;   contractor,   Rochester  Elec- 

9024     537  Magellan  ;   owner,  Erick .  !  t^c ;  33  outlets ;  22  switches ;  41  plugs ; 

,  10  circuits. 

643  1467    Shattuck;    owner,    H    E 
McCurdy;  contractor,  Rochester  Elec- 

;  trie  ;  new  service. 

I     644    2185  Shattuck;  owner,  Wallace 

,&     Wallace;     contractor,     Roehester 


OAKLAND 


35680    7825  San  Leandro  St ;  owner, 


Alexander;     owner,    Johnson ;; «,  .    Morris;    contractor,   E   W,  Electric;   26  fixtures 

O  C  Wood:  floor  furnace.  'i^St    E*c    Co;    tiiotors.  I     6*5       HSl     Grizzly 


3637  Midvale  Ave;  owner,  Pulllam; 
dealer,  Tinzel ;  floor  furnace. 
2120    66th    Ave;    owner.    A    Rose; 


Grizzly     Peak;     owner, 

36681      1732    Mtn    Blvd;    owner,    C| -;    contractor,    Rochester    Elec- 

Jacobsen-   contractor.  R   F  Long;   10;  trie;  range. 

407  Orange:  owner,  C  Miller:  deal-    outlets-   10  switches;   10  fixtures;   12;     646    777  Grizzly  Peak;  owner,  ; 

er.  Harer  Furnace;   central  furnace.  I    ,_    '  '  contractor,  Rochester  ElectrU; ;  range. 

2321  38th  Ave;  owner.  A  Wilson;  *^  3^5^.85  2594,  2590  Truman.  9717,'  647  136  Alvaxado  St;  owner.  Max 
dealer.  Harer  Furnace;  central  ^^f-'gin  Lawlor-  owner.  Van  Ness;  con-|Thelan;  contractor,  Rochester  Elec- 
nace.  tractor,    R    F    Long;    10    outlets;    10  1  trie ;  3  outlets ;  2  switches ;  3  fixtures ; 

switches;    10  plugs,   each   Job.  12  plugs, 

35686     1436  84th   Ave;   owner,   Phil,     648      2525    DursJit;    owner ; 

Silva-     contractor,     R    F    Long;    10 ,  contractor,    Rochester   Electric;    new 
dealer.  Bay  Cities  Heat  &  Vent  Co;,Qutig^.    jq  switches;   10  fixtures;  12  1  service 
floor  furnace.  "1  plugs    '  ' 

3764  39th  Ave;  owner,  Schrone;  |  *^  35^7.90  2610,  2608,  2604,  2600  Tru- 
dealer.  Bay  Cities  Heat  &  Vent  Co;.^^^^.  owner,  Van  Ness;  contractor, 
floor  furnace.  j^  FLong;  10  outlets;  10  switches. 

1836     99th     Ave;     owner,     Lincoln;    jq  fixtures';   10  plugs,  each  Job, 
dealer.  C  Milehan ;  floor  furnace.  }     3568I     2820  Broadway ;  owner,  B  B 

1832  99th  Ave;  owner.  Lincoln;  wells;  contractor,  Electrical  Prod 
dealer,   C  Milehan;   floor  furnace.  Corp;   sign. 

2860  Delaware :  owner.  Pierce ;  deal-  '  35692  3408  Foothill  Blvd ;  owner, 
er.  O  C  Wood :  floor  furnace.  1  Craig   Oil   Co ;   contractor.   Electrical 

1218  50th  Ave;  owner,  Bass;  dealer,    products  Corp;   sign. 
H  P  Sheridan:  floor  furnace.  |     35693     136  14th   St;   owner^  Berco- 


Non-Responsibility 


San  Francisco. 

Parker,  Steffens  and  Pearce,  136 
South  F»ark,  San  Franciseo. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland. 

John  M.  Bartlett  1706  Parker  St, 
Berkeley. 

Empire  Constr.  Co..  Ltd.,  344  Har- 
riet St,  San  Francisco. 

Ed  Stahl. 

Anderson  &  Hagland,  Inc.,  219  4l8t 
St,    Oakland    (OLymplc   9103:. 

> —4 


Richland  EUementary  School, 
Shafter,  Kern  County,  Calif. 


•    •    43 

BIDS    OPENED 

OAKLAND.  Alameda  Co.,  Calif.— 
Following  Submitted  bids  to  the  East 
Bay  Municipal  Utility  Dlst,  Daniel 
Read,  Secretary,  512  16th  St.  Oak- 
land, under  Pro.  1709  for  one  oil 
circuit   breaker: 

Westlnghouse   Elec.   Co.,   $2931. 

A.llis-Chalmers    Co.,    $2931. 

General  Electric  Corp.,  $4405. 
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2/25/46 

BIOS    WANTED 
MENDOCriNO     COUNTY,     Calif.— 

Until  March   4.  2  P.  M.,  bids  will  be 
„.„„„,  ^.     ^  ^.  ^         ^  ^  "^i  received    by    the    State    Division    of 

BIDS:  Richland  Elementary  School    Highways,    G.     F.     Hellesoe,     Acting 

District    Engineer,    546    W.    Wabash 

Ave.,  Eureka,  for  rental  of  one  self- 


District  Shafter.    Feb.   27,  7iJ0   P.    M, 

Plans    prepared   by    Architect    Emeet _         _ 

i*-.!^"'!'A  ^'*''    ^^     Kearny    St,    San  |  propelled  Athey  Force  FeerdLoader 

^^^    2^    hCurs'    work    In    Mendocino 


SAN    FRANCISCO 

Feb  21.  1946— NE  ELLIS  and  Stein- 
er Sts  E  32-6  X  N  87-6.  Annie  V 
Krueckel  as  to  improvements  on 


FRESNO 


property. 

10225   Edes   Ave;    owner,    Ferriera ;  '  vich  ■   contractor.  Electrical  Products  I  Feb  18,  1946 — S  MARKET  &  Spear 
dealer.  H  P  Sheridan;  floor  furnace.   Corp';  sign.  j     Sts  SW  45-10  x  SE  137-6.    Anglo 

1815    100th     Ave:     owner.    Frietas;        35694     625  23rd  St;  owner,  R  Rob-  i     California  National  Bank  of  San 
dealer.  H  P  Sheridan;  floor  furnace,    bins :    contractor,    Scott-Buttner    El; 

6628    Laird     Ave:     owner.     Byms;   1  outlet 
dealer,  H  P  Sheridan;  floor  furnace.       35696    4101  Lakeshore;  owner.  Rog- 

2706    E    2l3t    St ;    o\\'ner.    Wamle ;    era ;  contractor.  Shea  Elec ;   service, 
dealer.  Harold  Sogn ;  floor  furnace.     )     35696     591   34th   St ;   owner,  Jones ; 

2606    Havenacourt;    o■\^'ner ;    contractor.   Shea  Elec;   alterations. 

dealer.  C  W  Roland :  floor  furnace.  85697      6011    Foothill    Blvd ;    owner, 

2957  lOSth  Ave;  owner,  Burke;  deal-    Skany;     contractor.     Shea     Electric; 
er,  C  W  Roland;  floor  furnace.  1  alterations.  

8200  Iris ;  owner.  Soderbaum ;  deal-  !      35698      438    10th    St ;    owner.    Star  j  Recorded  Amotmt 

er.  C  W  Roland :  floor  furnace.  '  Cafe ;   contractor.   Shea   Elec ;   alter.    1  p^^  ^o   1946— Ptn  Blocks  46  and  47, 

2916  Courtland:  owner.  R  Bernard;        35699     669  Mac  Arthur   Blvd;   own-  j     ^       ,p^^^  ^^  Leandro,  Calif, 

dealer,   D   N  Watson;   floor   furnace,    er.   Beck;    contractor.    Fox   Elec   Co;  |     jje,rose  Buildine  Materials  Co  to 

2450    65th     Ave;     owner,     Seloogs;    outlets :  switches ;  plugs ;  alterations.  1     -. u'lmnK _       ^ 


Francisco    as    to     improvements 
on  property.  _ 

Release  of  Liens 


ALAMEDA  COUNTY 


ADD  TO  STORAGE  BUILDING. 
$15,000;  401  H  St;  owner.  Venus 
Foods;  builder,  J  Masters  Co. 

ADD  TO  GARAGE,  $1000;  1584  Pop- 
lar; owner,  Ben  Post 


dealer.  H  P  Sheridan ;  floor  furnace.       35700     5016  Telegraph  Ave ;  owner,  , 

I  Young ;  contractor,  Paramount  Elec ; 

'     ^  ,        '  ■        ■-;  fixtures:   alteraUons. 

PA«MVklA44^M      1VlA4^...,n.«  35701     325   11th   St;   owner,  AAA 

V^OmpienOn     IlOuCeS        oarage;    contractor,    Paramount   El; 
-    -  ■■■                                        ■-  r    -        ■     _    motors;   alterations. 
t j     35702      3724    Wisconsin    St ;    owner. 


Dan  B  Bodily  Bodily  Mfg  Co,  and 
Anita  L  Bodily .$316^17 


Liens  FOed 


SAN    FRANCISCO 


Recorded  Accepted 

Feb        .    1946—550    TARAVAL    ST, 

2392-94-96    16th    Ave;    NE   Tara- 


iTodd;  contractor.  Shea  Elec;  change 

!  meter. 

35703  3757  35th  Ave:  owner.  Ny- 
lon :  contractor,  James  Anderson ; 
outlets;    switches;    fixtures;    plugs. 


ALAMEDA  COUNTY 


Recorded  Amount 

Feb  21,  1946— LOT  7  Tr  566.  D  W 
Nicholson  Corp  vs  S  H  and  Edna, 
M    Mulholland    $1,541.45 


Francieco 

L  H.  Hansen  &  Sons,  813  Palm 
Ave.,  Fresno. 

A  J.  Hendricks,  Route  3,  Box  206. 
BakersfiekL 

Guy  K  Hall,  1326  39th  St,  Bak- 
ersfleld. 

M.  J.  King,  Inc.,  231  Franklin  St., 
San  Franclsoo. 

Jas.  I.  Barnes  Constr,  Co.,  941  Rtiss 
Bldg,  Saxi  Francisco. 

Rademajui-Glusto,  40  Rlngold  St, 
San  Francisco. 

Fast  &  Van  Natta,  10622  DaJerose 
Ave,  Inglewood.  Calif. 

"t..cW  and  Telephone  U«* 

Relocation,  Idaho  Northern 

Branch,  Oregon  Short  Line 

Railroad 

BIDS:  Bureau  of  Reciametlen, 
Boise,    Idaho,    February   28,   10   A    M. 

Nat  McDougall  Co..  Sherlock  Bldg.. 
Portland. 

Max  J.  Kuney  Co..  N  120  Ralph. 
Spokane 

Vernon  brothers,  8th  and  Orchard 
Avenue 

M.  K  Engineering  Co.,  Ine.  Al- 
bany,  N.  T. 

Wixon- Crowe,   Redding.  Calif. 

Condon  -  Cunningham  Co.,  Omaha, 
Nebraska.  •        • 


Laurel  School  Building, 
San  Mateo,  Calif. 


County. 

Specifications  obtainable  from  the 
above  offlOe. 


2/25/46  •     43 

CONTRACT    AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
Bill  Wood  Motors,  3001  E.  14th  St, , 
Oakland,  a<  $1984  each  on  2-door  and 
$1133  each  on  4-door,  submitted  only 
bid  and  awarded  contract  by  the 
East  Bay  Municipal  Utility  District 
512  16th  St.  Oakland,  under  Pro.  1713 
for  furnishing  six  new  latest  model 
8-cylinder  Ford  or  ^-cylinder  Chev- 
rolet sedans. 


Resident'!   (non-farm)  138  134 

Nonresidential    200  173 

Industrial      _...  Ill  M 

Warehouses,    office 

and    loft    bldgs 13  11 

Stores,   restaurants 

and  garages  _...     46  37 

Other    nonresidential     30  26 

Farm     „ 8  6 

Public    utility   48  50 

Railroad     „ 20  22 

Telephone,  telegraph     10  10 

Other  public   utiUty..     18  18 


25 
47 
32 


4 

8 

6 

35 

15 

8 

12 


Total   public 


100     111    164 


Residential     1 

Nonresidential    31 

Industrial    8 

Educational    10 

Hospital    and    Insti- 
tutional     10 

Other    nonresidential  3 

Military   and    naval...  17 

Highway    26 

Sewer   and   water. 12 

Misc.     public     service 

enterprises   4 

Conservation  and 

development     18 

All    other    Federal 1 


1 

SI 

9 

9 

9 

4 
19 
29 

10 


16 
1 


7 
61 
70 

3 

5 

Z 
43 
15 

6 


Classified  Advertisii^ 
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BIDS  OPENED 

SACRAMENTO,  Calif— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  tmder 
Quo.  35735.  Req,  4786,  for  equipment 
as  follows : 

Edward  R.  Bacon  Co.,  Littleford 
Model  106,  $957^;  extra  broom, 
$164.90  neti  delivery  45  to  50  daya 

Buran  Equipment  Co.,  Hough  Tu- 
way.  $890.  extra  broom,  $80;  2-day 
deliver>' ;  discount  2  per  cent  30  days. 

Spears-Wells  Machinery.  $840;  ex- 
tra broom.  $136.50;  30  days  delivery; 
net. 

Coast  Equipment  Co.,  Grace  2-way, 
2-speed.  $740;  extra  broom,  $80;  IS 
days;  net 


2/25/46 
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POSITION  WANTED 


DRAFTSMAN,  SENIOR,  would  like 
part-time  work  or  partner  far  ready 
cut  and  built  specialties  E  Carroll, 
526  South  11th  St.  San  Job«l  Phone 
BALLARD  8062 -W. 

2/21-25-26/46 

ESTIMATOR,     HIGH    CLABS, 

trained  for  all  types  of  eaiimBJOng. 
Hold  B-1  License  Desirous  of  making 
connections  with  well  -  e«tab!ished 
firm.  BEST  local  references  Reply 
Box  218.  c/o  Daily  Pacific  Builder. 
2/18-10-20-21-22/46 

ESTIMATOR  with  Building  exp, 
or  Engineering  training.  State  pre- 
vious exp.  and  education.  Good  fu- 
ture for  ambitious  young  man.  Reply 
Box  130  c/o  DaUly  Pacific  Builder 

<tl> 

BLDG.  OONSTrt.  SUPT..  good  fn- 
ture  State  experience  and  references. 
Reply  Box  16,  c/o  Bally  Piu;lflc 
Builder.  tf 


BIDS:       San       Mateo       Elementary    BIOS  OPENED 
School     District     Superintendent     of  ^     OAKLAl^D,    Alameda    Co..    Calif.— 
School.    120     N,     Ellsworth     St,     San   The  following  submitted   bids  to  the! 
Mateo,    February    28.    8    P.    M.    Plane   East   Bav   Municipal  Utility  District 


HELP  WANTED 


prepared  by  Architect  Ernest  J. 
Kump  Co.,  251  eKarny  St,  San  Fran- 
cisco. 

C.  F.  Parker,  1644  Monterey  Blvd^ 
San  PYan Cisco. 

Erbentraut  &  Summers,  446  «th  St, 
San  Francisco. 

B.  &  R.  construction  Co.,  268  Mar- 
ket St,  San  Francisco. 

EIngineering  Design  Co.,  20  2Bd  St, 
San  Francisco. 


512  16th  St.  Oakland,  under  Pro.  1706 
for  furnishing  three  500-kva.  outdoor 
transformers : 

Allis-Chalimers  Co.,  $1541.15;  total, 
$4623.45. 

Gardner  Electric  Co.,  $1575;  total, 
$4725. 

General  Electric  Co..  $1583.08;  total, 
$4749.24. 

Kuhlman  Electric  Co.,  $ieB&69;  to- 
tal, $5096.70. 


JR    ARCHITECTURAL  DRAFT.- 
MAN.  2  to  3  yrs.  exp.  Phone  HE.  bift*A, 
Painting    Division,    for    appolntm^it 
American   Building  Maintenance  Co., 
16th  and  Vermont  Sts.,  S.  F. 

to  Mar.  1,  '46 

QUA.NTITY  SURVEY  MAN  for 
General  Bldg.  Construction.  Must 
have  initiative  and  good  background. 
Permanent  position.  Salar\-  open  A, 
Famell  Blair  Co..  Inc ,  9'  Main  St. 
San  Francisco.  Phone  YU    0390. 

2/21-25-26-27-26. 16 


i 


'/' 


i 


PLANS  and 
Speculations 


Davw:  G.  Partridee.  eneineei 
and  ^,  ,  adviser  fo'r  Z^fTI 
pntr>l?f  i*'  HouaincT  Authority,  has 
completed  an  inspection  of  the  Ce- 

Annn,;«i!i*^^'^  property  and  has 
aimounced  it  satisfactory  as  a  site 
s^H  tJ^^  housing  project.  He 
s&id  the  houses  probably  will  be 

i«r  "  r°^  ,  dornutories  converted 
into  four  family  units. 

oOo 

Dixon:  The  Chamber  of  Com- 
T^r^^'  ^^^  having  completed 
lour  months  of  study  and  survey 
01  the  need  of  a  hospital  in  Dixon, 
18  on  record  as  favoring  a  bond 
issue  to  build  a  district  hospiul. 

_.  ,  oOo 

Colu&a  The  City  of  Colusa  will 
match  a  |20,000  appropriation  to 
be  received  under  the  $90,000,000 
5^iy;county  bill,  spending  some 
♦4U,uoo  on  her  streets,  improve- 
ment of  drainage  and  sewer  fa- 
cilities. Mayor  A.  B.  Davison  said 
in  all  probability  Colusa  will  be 
ready  to  start  her  street  and 
drainage  improvement  program  in 
90  days. 

oOo 
S«tt  Leandro:  State  approval  to 
a  request  for  $683  to  aid  the  city 
in  financing  plans  and  "specs"  for 
the  Davis  Street  sewer  line  has 
been  granted.  Plans  are  being  pre- 
pared by  City  Engineer  C.  P.  Mar- 
tin. 

oOo 
Gridley:  The  City  of  Gridley  will 
use  her  share  of  the  |90,000,000 
state  appropriation  to  cities  and 
counties  for  financing  a  sewer  proj- 
ect estimated  to  cost  $65,000.  The 
city's  share  of  the  state  fund  has 
been  estimated  at  |20,955. 
-#- 
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San  Mateo  County:  Voters  of 
San  Mateo  County  will  be  asked, 
in  all  probability,  to  vote  on  a  |2,- 
000.000  bond  issue  for  proposed 
enlargement  of  the  county  court- 
house and  other  postwar  projects. 
l!.xactly  how  much  the  bond  issue 
will  be,  provided  the  supervisors 
vote  to  place  the  matter  on  the 
ballot,  will  be  determined  after 
It  is  learned  how  much  money  can 
be  seucred  from  state  funds 
oOo 

Willows:  Campaign  for  the  con 
struction  of  a  municipal  swimmine 
pool  and  a  Youth  Center  building 
for  the  city  of  Willows  swung  into 
high  gear  this  week  when  esti- 
mates of  the  actual  costs  of  the 
project  were  placed  before  the  Co- 
ordinating Council  by  the  Commit- 
teemen who  have  been  studying  the 
propam  for  the  past  weeks.  The 
Ann  ^'i  '  /^°^^  approximately  $20,- 
$15  MO  "^^  ^"^^'*  '^"''^^"^ 


Producers'  Council  Sees  Housing  Program 
Success  If  Properly  Admuiistered 

President  Truman's  new  wage-priee  policy  should  speed  up  home 
building  greatly  if  the  policy  is  administered  in  accordance  with  the 
President's  stated  recommendations,  Douglas  Whitlock,   chairman   of 

the  Advisory  Board  of  the  Pro- 
ducers' Council,  national  organiza- 
tion of  building  product  manufac- 
turers, stated  teday. 

"Inability  to  obtain  prompt  re- 
adjustment of  OPA  price  ceilings 
which  are  retarding  the  produc- 
tion of  building  materials  and 
equipment  has  been  the  greatest 
deterrent  te  the  construction  of 
homes  for  veterans,"  Whitlock 
said. 

"This  bottleneck  now  can  be 
broken  promptly  under  the  new 
national  price  policy.  The  govern- 
ment also  will  need  to  take  other 
steps  if  all-out  home  building  is 
to  be  achieved,  but  adjustment  of 
building  product  prices  is  a  vital 
first  step. 

"The  shift  from  a  war-time  hold- 
the-line  policy  is  a  constructive 
policy  of  stimulating  production 
is  welcome  news  to  those  who  have 
been  trying  to  eliminate  tJie  vet- 
erans' housing  shortage. 

"President  Truman  said  in  his 
wage-price  statement  that  'pro- 
duction is  our  salvation'.  Greater 
production  of  building  materials 
will  be  the  salvation  of  the  home 
building  program.  Meeting  Wyatt's 
goal  of  2,700,000  new  homes  is  a 
tremendous  task,  and  getting  max- 
imum production  of  building  ma- 
terials is  the  backbone  of  the  ef- 
fort. 

"Each  week  of  delay  in  putting 
the  new  policy  of  emphasizing  pro- 
duction into  effect  will  take  thou- 
sands of  home  from  the  potential 
supply.  Prompt  action  is  impera- 
tive." 

# 


PRICE  !  5  CUsTS  PER,  COPY 


Portability  Feature 
Of  Two-Stage 
Dost  Collector 

Exceptional  portability  for  a 
completely  self-contained  dust  col- 
lector, which  requires  no  installa- 
Ij^ion  other  than  the  mere  placing 
of  the  unit  in  position  on  the  bench 
and  plugging  into  the  lighting 
circuit,  is  a  feature  of  the  newest 
addition  to  its  line  of  industrial  dust 
collectors  by  Aget-Detroit  Co.,  602 
First  National  Bldg.,  Ann  Arbor, 
Michigan. 

In  addition  to  the  customary  mo- 
tor-driven fan,  cyclone  separator 
and  filter,  this  model  (designated 
Model  421)  incorporates  a  grind- 
ing wheel  hood  which  is  built  as 
an  integral  part  of  the  unit. 

Though  designed  primarily  for 
bench-type  dry  grinding  of  a  pre- 
cision nature,  the  dust  collector 
has,    due    to    its   design,    a    wider 


Dr.  Leonard  Loeb 
To  Address  ASME 
Meeting  Feb.  28th 

**Nuclear  Stmctnre  and  Atom- 
ic Energy",  will  be  the  subject 
of  an  illustrated  lecture  by  Dr. 
Leanard  Loeb,.  Professor  of 
Physics,  University  of  Califor- 
nia, before  the  regular  F^ruary 

dinner  meeting  of  the  American     ^„„     ^._    ^      ,,„    ^^„. 

Society  of  Mechanical  Engineers   ijf^'/"!  .  Lc     Rnfflnf^'    W-^^"^ 
at  the  Eneineers'  Club.  2(^  San-     range  _  of  uses.    Buffing,  polishing. 


at  the  Engineers'  Club,  206  San 
some  Street. 

Dr.  Loeb  is  the  author  of  num- 
erous books  in  the  field  of  Phys- 
ics, among  which  are  the  "Kinetic 
Theory  of  Gases",  "Fundament- 
als of  Electricity  and  Magne- 
tism",  and    "Atomic   Structure." 

Members  are  requested  to 
make  their  reservations  for  the 
February  28th  meeting  imme- 
diately. Dinner  will  be  served 
promptly  at  6:30  P.  M.,  the 
meeting  to  take  place  at  8:00 
P.  M. 


Visalia:  Consideration  of  approx- 
imately 25  acres  of  land  bordered 
by  Watson,  Tulare  and  Conyer 
Avenues  west  of  the  Jefferson 
school  as  a  site  for  a  new  court- 
house was  given  last  week  by  the 
county  board  of  supervisors  when 
the  subject  of  a  new  courthouse 
was  revived  for  discussion. 
oOo 


BAYWOOD  HIGHLANDS 
PLANS  BEING 
COMPLETED 


and  similar  work  which  produces 
great  amounts  of  long  string  ma- 
terial, lint,  bristles,  ete.,  can  be 
easily  handled,  it  is  claimed,  be- 
cause the  unit  is  equipped  with 
a  self-clearing  paddle  wheel  fan. 
A  removable  pan  in  the  grinding 
wheel  hood  allows  sludge  from  wet 
grinding  operations  to  be  emptied 
separately,  thus  keeping  it  out  of 
the  collector,  A  baffle  plate  in  the 
hood  prevents  small  work  from 
being  drawn  by  the  -  air  suction 
into  the  fan  and  at  the  same  time 
spreads  the  effective  area  of  the 
suction. 

Where  the  Model  421  Dustkop 
is  to  be  moved  about,  it  is  avail- 
able with  110  volt  motor  so  that 
the  electrical  connection  is  made 
merely  by  plugging  into  the  light 


Plans  and  specifications  are  be- !  *"^  .,^',^"'*;    However,  the  unit  is 

•   „ ,  4.  J    -  ,  available    for    operation    on    other 

ing    completed    for   roads,    sewers  L^jtages  when  required  and  where 
and    water    system    for    Bajrwood   the  installation  is  to  be  of  a  per- 
Highlands.    This  work  will  be  con- 1  manent   nature, 
tracted    by    the    town    of    Hills- ' .    '^^  stages  of  air_  cleaning  are 


SUMMERBELL  ROOF  STRUCTURES 


1746  Thirteenth  St.,  OaHanfj.  Calif 

From  San  Francisco  i'o<v  otiicr  exch. 

ENterprise  10930  TWinoaks  36 


borough  at  an  estimated  cost  of 
$102,000  under  the  Improvement 
Act  of  1911.  Chas.  T.  Broughton 
is  the  engineer. 

Baywood    Highlands    is    a    new 
subdivision  of  10  acres  in  San  Ma- 
teo and  55  acres  in  Hillsborough. 
Maps  and  restrictions  were  record- 
during  January  and   sites  will 
e   offered  for  sale  to  the  public 
pon  completion  of  improvements. 
Frank    Ashby,   co-owner   of   the 
ational      Steel     Fabricators,     70 


incorporated  in  the  Model  421:  the 
first  stage,  claimed  to  remove  all 
of  the  heavier  dust  and  dirt^  as 
well  as  lint,  bristles,  ete.,  is  by 
means  of  the  cyclone  separator. 
The  second  stage  is  the  fire-safe 
spun  glass  filter  which  gives  the 
air  a  final  cleaning  to  remove  the 
finer  particles  of  dust  before  the 
air  is  returned  to  the  room. 

Reclaiming  precious  metal  dust 
is  simply  a  matter  of  removing  the 
collected   dust  from   the   unit  and 


hesley  St.,  San  Francisco,'  is  the  ^y  smelting  the  finer  particles  out 
wmpr  'of  the   spun   glass  filter  material. 


)wner. 


Wanted 


BURKE  FORM  CLAMPS 


f\ 


SNAP    TIES  TIMBER    RINGS  CUMING    COMPOUND 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED  SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc 

7«0  Bryant  Street       -       San  Francisco  Phone  GArfield  8768 


ARCHITECT,  experienced  in 
Modem  Contemporary  Design, 
Residential,  Commercial  and  In- 
dustrial, by  firm  of  DESIGN- 
ERS-BUILDERS, doing  $1,000,- 
000  business.  This  job  calls  for 
a  man  who  is  not  afraid  to  work. 
High  salary  and  participation  in 
profits  for  right  man.  Reply  Box 
226  c/o  Daily   Pacific   Builder. 


Filter  material  is  easily  replace 
i  able,  and  is  availaoHi  et  low  cost, 
j  it  is  said.  Maintenance  is  chiefly 
j  a  matter  of  turning  the  hand  crank 
j  which  shakes  the  finer  particles 
jout  of  the  filter  material  when  the 
!  latter  loads  up  after  extensive  use. 


Hoiiie  Insulation 
Booklet  Available 
To  Industry 

"Insulation  and  Your  Home",  an 
informative  handbook  on  an  inter- 
esting subject,  published  by  the 
National  Mineral  Wool  Associa- 
tion, 1270  Sixth  Ave.,  New  York 
20,  N.  Y.,  is  now  oflP  the  press. 

This  booklet  is  designed  te  give 
both  the  home-owner  and  members 
of  the  building  trades  a  practical 
understanding  of  mineral  wool  in- 
sulation, its  uses,  its  forms,  its 
methods  of  installation,  its  heat 
and  fire-resistant  properties,  its 
endurance,  its  advantages,  and  oth- 
er points  of  importance. 

As  a  handbook,  it  provides  yard- 
sticks developed  by  noted  consult- 
ing engineers  to  determine  rela- 
time  comfort  and  economy  rating, 
and  savings  in  fuel  costs  achiev^ 
by  various  thicknesses  of  insula- 
tion. It  describes  the  character- 
istics and  features  of  mineral 
wool,  and  where  and  how  to  use 
it  for  insulation,  whether  in  batt, 
wool,  or  granulated  form. 

Through  illustrated  charts  pre- 
pared by  experts,  the  booklet 
shows  how  home  insulation  gives 
you  winter  comfort  and  economy, 
and  also  at  no  extra  cost,  an  ad- 
ditional and  valuable  dividend  in 
relief  from   summer  discomforts. 

"Insulation  and  Your  Home"  is 
.  available  without  charge  to  en- 
g  i  n  e  e  r  s  ,  architects,  draftsmen, 
builders  and  contractors,  who  re- 
quest it  on  their  business  letter- 
heads addressed  to  the  New  York 
office  of  the  National  Mineral  Wool  f 
Association.  The  public  may  se- 
cure the  booklet  by  sending  25 
cents  to  the  Association. 

# 

A.  H,  Poole 
To  Address 
Cost  Accountants 

A.  H.  Poole,  vice  president,  treas- 
urer, and  a  director  of  American 
President  Lines,  will  address  the 
San  Francisco  Chapter,  National 
Association  of  Cost  Accountants, 
at  its  current  dinner  and  technical 
session  at  the  Engineers'  Club  this 
evening. 

His  subject,  "Steamship  Ac- 
counting", will  be  something  new 
to  the  cost  accountants,  who  ordi- 
narily follow  manufacturing  fields. 

Poole  was  an  executive  of  the 
Pathe  Film  Corporation  and  prac- 
ticed seven  years  as  a  C.P.A.  be- 
fore his  association  with  Ameri- 
can President  Lines.  He  has  also 
been  a  consulting  professor  at 
Stanford  University  Graduate 
School  of  Business  since  1939. 


ATTENTION  CONTRACTORS! 

Ev»  though  the  nianufacture  of  WINDOW  SHADE 
CLOTH  has  been  greatly  curtailed,  WE  DO  have  oil 
hand  at  this  time  a  supply  to  take  care  of  your  needs 
for  WINDOW  SHADES. 

Ja^nes  C.  Franken  Co, 

1112  Polk  St.,  San  Francesco  9        Phono  GRayttone  5068 


BETHLEHEM   PACIFIC 


COAST 


STEEL 


CORPORATION 


Omneral  Offices :  San   Francisco 


STEEL 


Dittrici  Offices:  Svattle,  Portland,  Los  Ang«l«s,  Salt  Lake  City 

Ste*/  P/onfs .-  Seattle,  South  San  Francisco,  Los  Angeles 

fabricafirtg  Works :  South  Son  Francisco,  Alameda,  Los  Angeles 

Mill  Depots  :  Seattle,  Portland,  San  Francisco,  Los  Angeles 


FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,   EFnCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  ltd. 

SAN  FRANCISCO  OAKLAND 


Sawmill  For  Sale 

SOUTHERN  OREGON 
8.  P.  TRACKS 

NOW  CUTTING  60M.  FT.  PER 

8  HOURS.    LOADING  DOCK; 

SORTING  CHAIN;  ROSS  CAR- 

RIER;  PLANER 

Price,  $110,000  Cash 

HUNDRED   MILLION   FT.  OF 

DOUGLAS  FIR  TIMBER   @ 

$3.50  PER  M.  STUMPAGE 

TERMS  ON   TIMBER 

TWOHY  LUMBER  CO. 

801   Petroleum  Bldg.      Loa  ^gel«* 


iRUJin  pninrs 

a-e   »olcrr.9c-y  Cintrallpd 
-o    P-'of  essicr.  a  i    Poin'p".' 
Kgh    S»Qrdnrd'» 

rRUiin  pqinr  compRnv 

'tht  A-^di5cr?S\    Berkeley?,  Calif 
i  Phone;  r^rkeiey  ?  140 
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THE  IVORY  TOWER 

Emerson  is  generally  credited 
with  the  line:  "If  a  man  write  a 
better  book,  preach  a  better  ser- 
mon or  build  a  better  mousetrap 
than  his  neighbor,  the  world  will 
make  a  beaten  path  to  his  door". 

•  •    • 

As  it  seems  to  work  out,  as  soon 
as  a  man  becomes  the  world's  best 
mousetrap  builder,  he  then  wants 
to  stop  building  traps  and  write  a 
newspaper  column.  This  racket  is 
becoming  crowded  with  "name" 
writers  from  the  "carriage  trade". 

•  •    • 

I  don't  know  what  Ck)lumnist 
Roosevelt  is  paid  for  her  daily 
jottings.  Last  figure  I  saw  quoted 
was  $16,000  per  year.  That  was 
in  1939. 

•  •    * 

The  newest  addition  to  the 
Fourth  Estate  is  01'  Man  Spon- 
taneous Combustion:  Harold  L. 
Ickes.  Ickes  now  proposes  to  write 
a  newspaper  column.  He  hasn't 
had  to  worry  about  paying  the  rent 
since  he  married  his  first  wife,  a 
wealthy  divorcee. 

•  •    •        I 

But  how  did  a  man  who  prides 
himself  on  being  a  perpetual  mo- 
tion grouch  manage  to  snare  to 
the  altar  so  young,  gracious  and 
charming  a  woman  as  the  present 
Mrs.  Ickes? 

•  •    • 

Perhaps  the  high  point  in  "name" 
writers  came  with  the  r^ent  ap- 
pearance of  tobacco  heiress  Doris 
Duke  as  a  columnist.  I  don't  sup- 
pose Doris  could  guess  within 
eleven  million  dollars  th<;  present 
size  of  her  fortune.  However,  it 
would  mean  merely  the  fliip  of  her 
purse  to  buy  the  St.  Francis  Hotel 
as  a  way-station  between  her  home 
in  Hawaii  and  her  tobacco  planta- 
tions in  the  Carolinas.        i 

•  •    •         I 

Hiere  is  a  pay-off.  Even 
though  her  financially  im- 
pressive name  h«'«ds  h^* 
column,  someone  amon^  the 
sweating  elves  receives 
needed  wages  for  "ghosting" 
her  ropy. 


New  Bid  Call 

Indicates  Bureau 
Speed -Up  Program 


The  speed-up  of  the  U.  S."  Bu- 
reau of  Reclamation's  postwar  pro- 
gram for  construction  of  the  Cen- 
tral Valley  Project  is  again  in- 
dicated in  the  calling  for  bids  on 
a  further  8.5-mile  section  of  the 
Friant-Kern  Canal,  less  than  one 
month  since  the  Government  agency 
advertised  for  bids  on  a  16-mile 
section  of  the  important  waterway. 
The  newly  -  announced  contract 
will  carry  the  Friant-Kern  Canal 
to  the  Kings  River,  a  toUl  dis- 
tance of  30  miles  from  Friant 
Dam.  Sealed  bids  are  to  be  sub- 
mitted to  the  Friant  ofl^»  of  the 
Reclamation  Bureau,  and  will  be 
publicly  opened  at  10  A.  M.  on 
March  6. 

Additional  bids  to  be  advertised 
this  spring  will  carry  the  canal 
to  the  Kaweah  River,  more  than 
70  miles  from  its  source  near 
Fresno. 

Although  a  completed  canal  is  a 
gracefully    simple    ribbon    of   con- 
crete  and   water,   the   actual   com- 
plexity of  canal  construction  is  in- 
dicated   in    the    specifications    an- 
nounced  by   the   Reclamation    Bu- 
reau for  the   new  8.5-mile   section 
of  Friant-Kern  waterway.    Among 
the  "principal  itemg  of  work"  in- 
cluded   in    the    advertisement    are 
excavation,     compacting     embank- 
ments,    preparing    and     trimming 
earth    and    rock    foundations    for 
concrete    lining,    dry-rock    pacing, 
placing   of   rubber  water   -    stops, 
erecting   of   timbers,    installing   of 
metal -work,  constructing  24  cattle 
guards  and  18  miles  of  wire  right- 
of-way   fence,   laying   of  iron   and 
steel     pipe,     installation     of     145 
orchard   outlets   and    stand    pipes, 
constructing  underdrains  and  feed- 
er drains,  and,  of  course,  the  place- 
ment   of    reinforcement    bars    and 
concrete    lining. 

The  Government  is  to  furnish 
construction  materials.  Copies  of 
standard  forms  and  specifications 
xn&y  be  obtained  from  the  Recla- 
mation Bureau  offices  at  Sacra- 
mento, Friant,  Denver,  and  Wash- 
ington. 
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Concrete  Cattii^ 
CDmpressers  Rented 

PORTABLE  WELDERS 

Air  TooUH>f  AU  Kindt 

CLEME^^1NA  CO. 

2277  JERROtD  AVENUE 

^Phone  Mission  1^6-0755 


Pni  on  IT  Its  NO 
LONGER  ^UmV 


^f^mm^^f^iijfaa^^fJ!^ 


Fluorescent  Product!  Co. 


I,-.  ■«    "AT  -    Av  c    ._, 


John  Cassaretto  Co 

since  1886  -   -  and  Stir   Actlv. 

^  BUILDING  MATERULS 

READY-MIX    CONCRETE 
ROCK-SAND-QRAVEL-LIME 

I     METAL   LATH-WOOD   LATH 
!        8TUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

I  BUNKERS 

!  Phon«:   GArf1»ld   S75i 

Wth  »nfl   Channel.  Sm    Fr«ncJ| 


STRENGTH 


In 


Michel  &  Pfeffer 
METAL  HAND  RAILS 


STORAGE 

msuuiTlON 
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Low  Thermal  Conducfivify 
Permonent--firesafe 
Not  Harmed  by  Moisture 


o  r  H  I  R 

f/BEAGlAS 

USfS: 

SHIP  INSULATION 

FIlTEt  CLOTMS 

NUT  INSUUTION 

SOUND  DEADINING 

IIECTRICAIINSUUTION 
FIRESAFI  FAIRICS 
DUST  STOP  FIITERS 

LAMINATE  RflNFOffCINC 


NOW  AVAUAflC  hi  YOUk 
INSULAJION  SUPPLY  MOUSE 

.  .      0»    CAlT.  .  . 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

"  "  ""  °  "^  S      •      ENGINEERS     -     CONTRACTOHS 

»  •  SUfter  5967  •  Son   Francisco    7,  Colifornia 
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Safety  FINLENITE  Tread 

Step*,  Nonngi,  Ptatforms,  Sidewalk  Boxes 

An  TyiMftt  Gray  Iron  Casting* 

SAN  FRANCISCO  IRON  FOUNDRY 

ySJLN  FFtANCISCO  IRON  WORK> 


CELOTEX  INSULATION  PRODUaS] 


Celo-Block  for  Refrifaration 
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YOUR  SPECinCATlONS. 
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35  Gilbert  St  UN.  «733 
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DAILY     PA  CIFIC     BUILDER 


TUESDAY.  FEBRUAR'Y  26.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

iMued   Every  Morning,  Exc«pt  Saturday,  Sunday  and   LagaJ   Holidays 

DAILY  PACIFIC  BUILDER  U  the  pioneer  construcUon  daily  of  tha 
Pacific  Coast,  MAlatalning  a  complete  news  reporting  aervica 
oovering  all  principal  building  and  englneerug  projecta: 
consolidated  January  2,  1933.  with  Larsen'a  Advanoa 
Construction  Reports.  A  L«gal  Newspaper  of  gen- 
eral circulation  as  defined   by  the  Superior 
Coxirt  of  Saji  Francisco  County. 

SUBSCRIPTION   RATES: 
13.00  Dm  Month;  (30  per  Year  (Payable  In  Advanoa).  Single  Copy,  18e 

Bntered  aa  Second-Class  matter  July  2S.  1907,  at  the  post  office 
at  San  Franclaco,  California,   under  the   Act   of  March    3,   1879 

PnbUshed  by 
STARK-RATH  PRIhTnNG  A  PUBLISHING  CO.     <^ 
Under  a  management  agreement  witib 
F.  W.  DODGE  CORPORATION,  Owner 

Q.  E.  McGAVRAN,  Editor  J.  E.  ODGERS,  Advertlalng  Managar 

465  TenlK  St.,  San  Francisco  3  TeLi  MArk**  7110 


As  previously  reported,  bids  will  be 
received  March  6.  8  P.  M.,  in  the  Ad- 
ministration Bldg. 

PlBJis  and  specifications  may  be 
obtained  from  the  architect's  office 
upon  deposit  of  $20. 

The  following  contractors  have 
taken  out  plans: 

James   I.    Barnes   Construction  Co 
941  Russ  Bldg.,  San  Francisco. 

Moore  &  Roberts,   693   Mission   St 
San  Francisco.  ' 

Elmer  J.  Freethy,  1432  Kearney  St. 
El  Cerrlto.  Calif.  ' 

John  M.  Bartlett,  1706  Parker  St, 
Berkeley,  Calif. 

A.  Famell  Blair  Co.,  Inc.,  »  Main 
St,  San  Ftanclsco. 

Parker,  Steffens  &  Pearce,  133 
South  Park.  San  Francisco. 

M.  J.  King.  Inc..  231  Franklin  St, 
San  Francisco. 
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CORRECTION 

ADDITION 

SOLANO  COUNTY.  Calif.  West  of 
county  hospital,  the  FairfleW  Tex- 
tile Works 

Construction  of  new  building  (50x100 
feet). 

Owner— Wilbur  &  Son,  116  New  Mont- 
gomery St.  San  Francisco. 
The   new   building  will  serve  as   a 

workshop  and    not   a  storage   house 

for  inflammable  materials. 


Il—HOSPITAUS 


BUILDING  SECTION 
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NEWS  INDEX 

For  cenvenient  reference,  newt 
reports  In  this  section  are  classi- 
fied as  follows: 


Commercial    Bldg^. 

Educational   Bldfk. 

Hospitals     

Industrial    BIdgs.    

Public   Buildings 


.     1-  • 
.     9-10 

11 

12-18 

W-ir 

Religious   Buildings   18-19 

BoclaJ,  Recreational  BIdgs.  20-71 

Residential    BuiWinga Za^Ze 

Transportation    BIdgs. 27 

Miscellaneous  BIdgs. 28-30 


1.8— COMMERCIAL  BLDGS. 
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BIDS   WANTED 

LAS  VEGAS,  Nev.— UntU  March  5, 
5  P.  M..  bids  will  be  received  by  the 
Board  of  Education  of  Las  Vegas 
Union  School  District  Las  Vegas, 
Nev..  or  may  be  submitted  at  Basic 
High  School  in  Henderson  for  re- 
modeling the  former  EMI  personnel 
building.  Plans  and  specifications 
may  be  obtained  at  the  office  of 
Miller,  Haynes.  Smith.  Inc.,  26  Mag- 
nesium St.,  Henderson. 


ing  aub-contracta  for  the  construction 
of  a  community  building  and  ware- 
house at  Stockton  (Calif.  4756  and 
4065).  for  the  Federal  Public  Housing 
Authority,  Phelan  Bldg,  San  Fran- 
cisco, at  a  cost  of  $32,936: 
Roofing— County    Roof    Service,    330 

Market  St.,  San  Francisco. 
Plumbing.  Heating  and  Sheet  Metal — 

A.  D.  Ray.  Stockton. 
Electric    Wiring  —  Collins    Electrical 

Co..  729  E.  Miner  Ave..  Stockton. 
Hardwood  Floor — McLean  Hardwood 

Floors.   324  E.   Channel  St.,   Stock- 
ton. 
Mill  Work— Union  Planing  Mill,  Inc., 

735  S.  Sutter  St.  Stockton. 
Hardware— Raemsch    Hardware    Co., 

Stockton. 
Painting— F.   T.  Brooks,  3615  Bonnie 

Lane,  Stockton. 


2/26/46 

PLANS  ON   FILE 

SAN  LEANDRO.  Alameda  Co.,  Cal. 
—As  previously  reported,  until  March 
8,  11  A.  M..  bids  will  be  received  by 
the  Public  Works  Department,  12th 
Naval  district,  1182  Market  St.  San 
Francisco.  Room  402,  for  installing 
tube  radiation  in  existing  covered 
passage  and  solaria  with  the  necea- 
sary  additions  to  the  existing  heating 
system,  pipes,  traps,  valves,  connec- 
tions to  existing  heating  and  return 
mains  and  Incidental  work  complete 
and  ready  for  use  at  the  U.  S.  Naval 
Hospital,  San  Leandro;  Spec.  17460 
NOy  13296. 

Plans  and  specifications  obtainable 
from  the  Public  Works  Department, 
Design  Section,  8th  floor.  Whitcomb 
Hotel.  San  Francisco,  upon  deposit 
of  check  or  postal  money  order  for 
$10.  payable  to  Chief  of  Bureau  of 
Yards  and  Docks. 

A  set  of  plans  and  cony  of  specifi- 
cations are  now  on  file^r  examina- 
tion at  the  office  of  DAILY  PACIFIC 
BUILDER,  465  Tenth  St,  San  Fran- 
cisco. 
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2/26/46 

CONTRACT   AWARDED 

LABORATORY  BUILDING 

Contract  Price,  $393,000 

MOFFETT  FIELD,  Santa  Clara  Co., 
Calif.  Ames  Aeronautical  Labora- 
tory  (2-8tory). 

Construction  of  steel  frame  and  con- 
crete wall  laborator>'  building  to 
contain  offices  and  maintenance 
shop  for  new  supersonic  wind  tun- 
nel. 

Owner— National  Advisory  Commit- 
tee for  Aeronautics,   Mcffett  Field. 

Contractor — Erbentraut  ft  Summers, 
446  6th  St,  San  Francisco. 


eral  Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraiser's  I 
Bldg.,    San    Francisco,    for    exterior 
painting,  U.  S.  Post  Office,  Orange. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from  the  custodian  of  the  building 
at  Orange. 


PLANS  ON  FILE 


•  i« 


•  t 


2/26/46 

CONTRACT   AWARDED 

FROZEN  FOOD  LOCKER 

SAN  ANSELMO,  Marin  Co.,  Calif. 
Greenfield  Ave. 

Construction  of  one-story  concrete 
and  steel  frozen  food  locker  build- 
ing (40x80  ft). 

Owner — J.    j.  Ongara,    c/o   architect 

Architect  —  C.  F  Gromme,  Alberts 
Bldg.,  San  Rafael. 

Contractor— E.  P.  Merrltt.  102  Rialto 
Bldg.,  San  Francisco. 


2/26/46 

PRELIMINARY   PLANS 

COMPLETED 

CIVIC  CENTER  $300,000 

SAN  BRUNO.  San  Mateo  Co.,  Calif. 
Linden  Blvd.  and  west  side  of  El 
Camino  Real. 

Construction  of  two-stor>'  civic  cen- 
ter of  Spanish  tyi>e  architecturo 
(538x515x171  ft.).  The  building  will 
provide  facilities  for  a  city  hall, 
a  library,  police  headquarter?,  Jail, 
and  central  fire  station,  county 
branch   courthouse  and   ambulance 

Orner — City   of  San  Bruno,   Edward 
station. 
McGuire,  mayor.  City  Hall. 

Architect  —  Richard    M.    Bates,    950 
Baileyana  Rd..  Hillsborough. 
Plans  will  be  submitted  tonight  to 

the  City  Council  for  approval 


Tho    following    list    of    plans    and    •peclflcatione    for    construction 

projects  are  new  available  for  Inapection   at  the   office  of   DAILY 

PACIFIC   BUILDER,  466  Tenth   Street,   San    Franc.sco 


Work 


Location 


Bid  Opening  Date 


Outdoor  Gunnery  Ranfa 
Spec  37507,  NOy  13348 


Crows  Landing 


S-S6 


Automobile  and  Appliance  BMg. 
Geary  Blvd.  and  Blake  Street 


San  Francisco 


2-26 


Velerahs'  Administration  Hospital 
Project  No.  2451 


Grand  Junction,  Colo. 


S-St 


Tube  Steam  Radiation, 
Spec.  No.  17460.  NOy  13296 


San  Leandro 


8-  8 


Street  Lighting, 
'  NOy  13343,  Spec.  17504 


Inyokem 


8-  5 


SUB -BIDS  WANTED 


11 


8 


2/26/46 

WORK  STARTED 

ALTER  BUILDING  Cost  $15,000 

SAN   JOSE.    Santa   Clara  Co.,   Calif. 

Post  and  S.  Market  Sts. 
Alterations  to  restaurant,  cigar  store 

and  billard  parlor. 
Owner — Frank   Boitano.    Post   and   S. 

Market  Sts. 


Architect — Donnell  E.  Jaekle,  Build-  | 
ers'  Exchange  Bldg..  San  Jose. 

Contractor— Albert  Bolei,  154  Vine  St,  \ 
San  Jose. 
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COMPLETING  WORKING 

DRAWINGS 

DENTAL  OFFICE  BUILDING     " 

Cost  $180,000 

OAKLAND,    Alameda   County,   Calif. 

Construction  of  part  one-  and  two- 
story  wood  frame  dental  office 
building;  wood  sash,  hot  water 
heating  system,  linoleum  floors, 
etc. 

Owner— Withheld. 

Architect— J.  Clarence  Felciano,  4010 
Montecito  Ave.,  Santa  Rossl 
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CONTRACT    AWARDED 

WAREHOUSE  Est   Cost.  $8,000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Stockton   Ave.    near  Emory    Street. 

Construction  of  warehouse  (50x100) 
w^ood  trusses,  corrugated  Iron  sid- 
ing, cement  plaster  exterior,  steel 
and  overhead  doors. 

Owner — Frank  Volta,  c/o  architect. 

Architect— Donnell  E.  Jaekle.  Build- 
ers' Exchange  Bldg.,  201  S.  Market 
St.,  San  Jose. 

Contractor — Lew  Jones  Constr  .Co.. 
965  Terra  Bella  Ave.,  San  Jose. 
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2/26/46 

WORK  STARTED 

ALTER  MARKET  Cost  $10,000 

SAN  JOSE,  Santa  Clara  Co.,  CaJlf. 
St.  James  and  N.  Market  Sts. 

Alterations  to  market  involving  new 
liquor  department,  restaurant  and 
rearrangement  of  meat  and  other 
departments. 

Owner — Frank  Aiassa.  St  James  and 
N.  Market  Sts. 

Architect — Donnell  E.  Jaekle.  Build- 
ers' Exchange  Bldg.,  San  Jose. 

Contractor — Gene  Achille,  911  River- 
side Dr..  San  Jose. 


8 
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2/28/46 

WORK   UNDER  WAY 

ALTER  BUILDING 

FRESNO.  Fresno  County,  Calif.  Ful- 
ton Street. 

Alter  building  (adjoining  owner's 
present  location)  to  include  ladles' 
dress  store. 

Owner— Cahn's.  1328  Fulton  Street 
Fresno. 

Architects — Mendelsohn,  Dinwiddle  & 
Hill.  233  Sansome  St,  San  Fran- 
cisco. 

Contractor — Trewhitt,  Shields  &  Fish- 
er, 1501  Pacific  Southwest  Bldg., 
Fresno. 


2/26/46  • 

CONTRACT    AWARDED 

RECONSTRUCT    BLDG. 

Reconstruction  of  front  of  retail  liq- 
uor store,  bar  and  back  bar,  toilets, 
office;  asphalt  tile  floor,  new  plas- 
ter vaulted  ceiling,  indirect  light- 
ing, ventilating  system,  neon  light- 
ing,  metal   marquee. 

Owner— Withheld. 

Architect— Oscar  R  Thayer.  1257  Ca- 
brlllo  Ave..  Burlingame. 

Contractor — George  T.  Robinson,  43 
Milan   Terrace. 

Bar  fixtures  and  inteilor  furnish- 
ing contract  to  be  awarded  shortly, 

all  work  for  cafe  in   rear  of  bar  to 

be  a  separate  contract 


2/26/46 

BIDS  OPENED 

HOSPITAL 

SALEM.  Oregon. 

Construction  of  hospital  cottage  farm 
consisting  of  three-story  reinforced 
concrete  and  buff  -  colored  brick 
building,  330  feet  long  with  five 
wings  (93x100  each) ;  tile  pitched 
roof. 

Owner — Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretary.  State 
Capitol. 

Architect — Sutton,  Whitney  ft  Aan- 
dahl,  Lewis  Bldg.,  Portland. 

Low   Bidder — Charles   R.    Schmledes- 
kamp.    1421    SW.    Broadway,   Port- 
land. $511,930. 
Other  bids  were: 
W.  C.  Smith,  Inc.,  Portland,  $543,- 

842. 
Geo.   Isackson  Co.,  Portland,  $557,- 

000. 
O.  R  Wayman,  Portland.  $577,111. 
Halvorson  Construction  Co.,  Salem, 

$588,478. 
George  H.  Buckler,  Portland,  $645,- 

538. 
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2/26/46 

LOW  BIDDER 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
469-479  University  Ave. 

Construction  of  one-story  reinforced 
concrete  store  building  (100x100x20 
ft.)  to  contain  five  stores. 

Owner— Withheld. 

Architect— Leslie  I.  Nichols,  156  Uni- 
versity Ave..  Palo  Alto. 

Low^Bidder— Nichols  White.  Inc.,  166 
University  Ave.,  Palo  Alto. 
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2/26/46 

CONTRACT   AWARDED 

STORE  BUILDING 

MILLBRAE,  San  Mateo  Co.,  Calif. 
El  Camino  Real 

Construction  of  two-story  store  build- 
ing. 

Owner — Peninsula  Furniture  Co. 

Architect — Oscar  R.  Thayer,  1257  Ca- 
brillo  Ave.,  Burlingame. 

Contractor — Julian  Basin  Construc- 
tion Co.,  San  Francisco. 

Furnish  and  Erect  Structural  Steel — 
Mortenson  Construction  Co.,  19th 
and  Indiana  Sts.,  San  Francisco. 


S 


2/26/46 

SUB-CONTRACTS  AWARDED 

STOCKTON.  San  Joaquin  Co.,  Calif. 
— S.  C.  Giles  &  Co..  121  W.  Knoles 
Way.  Stockton,  awarded  the  foUow- 


2/26/46  • 

CONTRACTS    AWARDED 

REMODEL  COFFEE  SHOP 

Est  Cost,  $43,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Broadway. 

Reconstruction  of  coffee  shop,  cock- 
tail bar  and  lounge. 

Owner — Withheld. 

Architect — Oscar  R.  Thayer,  1257  Ca- 
brlllo  Ave.,  Burlingame. 

Carpentry  and  Mill  Work — Geo.  Cole, 
1300  Edgehill   Drive,   Burlingame. 

Steel  Work — Mortenson  Constr.  Co., 
19th  and  Indiana  Sts.,  San  Fran- 
cisco. 

Interior  Decorations — United  Studios, 
4139  MacArthur  Blvd.,   Oakland. 


9-10— EDUCATIONAL 
BUILDINGS 
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PROSPECTIVE    BIDDERS 

SCHOOL  BUILDINGS 

EL  CTERRITO  and  RICHMOND.  Con- 
tra Costa  County,  Calif.  Castro 
School,  located  on  northwest  cor- 
ner Donal  Ave.  and  Lawrence  St 
in  El  Cerrito,  and  the  Alvarado 
School,  located  at  northwest  cor- 
ner of  Placer  and  Sutter  Sts.  in 
Rchmond. 

Construction  of  two  school  buildings 
to  be  bid  upon  in  one  lump  sum 
bid.  The  buildings  to  be  of  con- 
crete, frame  and  stucco  construc- 
tion, each  to  contain  eight  class- 
rooms, kindergarten  and  general 
utility  rooms,  also  a  basement  un- 
der a  portion  of  one  end  of  building. 

Owner — Richmond  Union  School  Dis- 
trict Walter  F.  Helms,  superintend- 
ent of  schools,  Administration  Bldg., 
1108  Bissell  St.  Richmond. 

Architects — Dragon  ft  Schmidts,  2068 
Allston  Way,  Berkeley. 


2/26/46  •     11 

BIDS  WANTED 

LONG  BEACH,  Los  Angeles  Co., 
Calif.— Until  March  7,  11  A.  M.,  bids 
will  be  received  by  the  U.  S.  Navy, 
Public  Works  Office,  U.  S.  Naval 
Base,  Terminal  Island  (San  Pedro), 
for  the  construction  of  a  one-story, 
reinforced  concrete  tumor  clinic  build- 
ing at  the  U.  S.  Naval  Hospital,  Long 
Beach;  Specification  No.  17487,  NOy 
13326.  The  building  will  cover  an  area 
of  924  square  feet  on  spread  footings 
and  work  Involves  demolition  work, 
concrete  work,  miscellaneous  steel 
and  iron,  carpentry  and  mlllwork, 
lathing  and  plastering,  gla^s  and 
glazing,  finish  hardware,  resilient 
flooring,  roofing  and  sheet  metal 
work,  field  palntign,  plumbing  and 
miscellaneous  piping,  heating  and 
ventilatlg,  electrical  work  and  X- 
ray  protection. 

Plans  and  specifications  may  be 
obtained  from  the  above  office  upon 
deposit  of  check  or  postal  money  or- 
der for  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks. 


12-1 
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BIDS  WANTED 

SAN  FRANCISCO— Until  March  18, 
11  A.  M.,  bids  will  be  received  by 
the  Public  Works  Office,  Room  2110 
Administration  Bldg.,  San  Francisco 
N  aval  Shipyard,  San  Francisco,  un- 
Naval  Shipyard,  San  Francisco,  un- 
the  construction  of  a  six-story  con- 
crete and  steel  shop  building  which 
shall  be  used  for  industrial  shop  pur- 
poses and  which  includes  paving, 
track  work,  masonry,  steel  sash,  cor- 
rugated wire  glass,  roofing,  protected 
metal  siding,  metal  doors,  plastering, 
wood  block  flooring,  terrazzo,  floor 
coverings,  elevators,  escalator,  mono- 
rails and  crane,  utilities  and  paint- 
ing at  the  San  Francisco  Naval  Ship- 
yard, San  Francisco. 

Plans  and  specifications  obtainable 
from  the  officer  in  charge  of  con- 
struction, Room  2110  Administration 
Bldg.,  San  Francisco  Naval  Shipyard, 
San  Francisco,  upon  deposit  of  check 
or  postal  money  order  for  $130,  pay- 
able to  the  Chief  of  the  Bureau  of 
Yards  and  Docks. 


14-17— PUBUC  BLDGS. 
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BIDS  WANTED 

SAN  FRANCISCO— Until  March  13. 
2  P.  M.,  bids  will  be  received  by  the 
office  of  the  district  engineer.  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  Interior 
painting  at  the  U.  S.  Post  Office  and 
Courthouse,  San  Francisco. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 
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BID  OPENED 

DOWT^EY,  Los  Angeles  Co.,  Calif. 
— Automatic  Burner  Co..  3454  W.  Ist 
St..  Los  Angeles,  at  $124.90.  submitted 
only  bid  February  20  to  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  repairs  to 
oil  burner  wiring,  etc.,  at  U.  S.  Post 
Office.  Downey. 
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2/26/46 

BID  OPENED 

SAN  FRANCISCO— San  Francisco 
Elevator  Co.,  860  Folsom  St..  at  $500, 
submitted  onlv  bid  February  20  to 
the  office  of "  the  district  engineer. 
Federal  Works  Agency.  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  for  re- 
pairing freight  elevator  at  the  Rincon 
Annex  Post  Office.  San  Francisco. 


2/26/46  •     1« 

BIOS  WANTED 

SANTA  CLARA.  Calif.— UntU  Mar. 
13.  2  P.  ML.  bids  will  be  received  by 
the  office  of  the  district  engineer. 
Federal  Works  Agency,  Public  Build- 
ings Administration,  888  U.  S.  J$- 
praiser's  Bldg.,  San  Francisco,  for 
Interior  and  eauterior  painting  and 
glass  tops  for  lobby  desks,  U.  S.  Post 
Office,  Santa  Clara. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from  the  custodian  of  the  building 
at  Santa  Clara. 
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2/28/46 

BIDS  WANTED 

GARDENA  Los  Angeles  Co.,  Calif. 
—Until  March  13,  2  P.  M..  bids  will  be 
received  by  the  office  of  the  district 
engineer,  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg..  San  Fran- 
cisco, for  Interior  painting,  painting 
flagpole  and  installing  counter  cover- 
ing. U.  S.  Post  Office,  Gardena. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from  the  custodian  of  the  building 
at  Gardena. 


16 
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BIDS  POSTPONED   UNTIL  TODAY, 
l2  P.   M. 

BOILER  Cost  $20,000 

SAN   JOSE,    Santa  Clara  Co.,   Calif. 

Furnish  and  install  one  500  h.p.  high- 
pressure  steam  boiler. 

Owner — U.    S.    Products    Corp.,    Ltd., 
Race  and  Moorpark  Ave.,  San  Jose. 

Engineer — G.    M.    Richards   &    Asso- 
ciates, 333  Keamy  St..   San  Fran- 
cisco. 
Specifications   obtainable  from  the 

office  of  the  engineer. 
Bid   opening  date   postponed   from 

February  23. 


2/26/46 

BIDS  WANTED 

HUNTINGTON  BEACH,  Orange 
Co..  Calif.— Until  March  13,  2  P.  B£, 
bids  will  be  received  by  the  office 
of  the  district  engineer.  Public  Build- 
ings Administration.  Federal  Works 
Agency,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  exterior  and  inte- 
rior painting  and  driveM'ay  repairs, 
U.  S.  Poflt  Office,  Huntington  Beach. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer 
or  from  the  custodian  of  the  building 
at  Huntington  Beach. 

»      
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BIDS  OPENED     ' 

REDONDO  BEACH,  Los  Angeles 
Co.,  Calif.— Dan  Sullivan,  517  12th 
St.,  Santa  Monica,  at  $2580,  submitted 
low  bid  Februarv  21  to  the  Federal 
Works  Agency.  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  interior  and 
exterior  painting  and  miscellaneous 
repairs  at  the  U.  S.  Post  Office  at 
Redondo  Beach. 

Other  bidders  were: 

Risk-Sutton  Co.,  $2765. 

C.  H.  Williams,  $2783. 

Gayton  Engineering  Ca.  $2800. 

Van  Daele  &  Van  Daele,  $3024. 

R  A.  Newman,  McMinnville.  Ore., 
$3516w 

Jobe  &  Cox,  $4430.20. 

Grohne.  Inc..  Decatur,  III,  $4579. 
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BIDS   WANTED 

ORANGE.  Calif.— UnUl  March  13, 
2  P.  M..  bids  will  be  received  by  the 
office   of  the  district  engineer.   Fed- 


AMPLE  STOCKS  FOR  SPEEDY  DELIVIRY- 

^^OHfe  04  CAiome  Plcded 

jbUfiUuf.  QaAe4. 

Frank  Ashby,  fAano^m^  Partner 
70  Chesley  $f.    .     MArkef  1230 

NATIONAL  STEEL  FABRICATORS 

{formerly  Woflono/  OmanmnhJ  Iron  ft  Bronx*  CoJ 
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BIDS  POSTPONED 

SAN  RAFAEL,  Marin  Co.,  Calif.— 
Until  March  11,  10  A.  M.  (bid  opening 
date  postponed  from  February  25), 
bids  will  be  received  by  the  Marin 
County  Board  of  Supervisors,  George 
S.  Jones,  county  clerk.  Courthouse, 
San  Rafael,  for  peri^orming  the  fol- 
lowing work: 

(1)  waterproofing  of  the  Portico  col- 
umn bases,  seams  in  slab  and 
brick  work  under  steps; 

(2)  reinfishing   cell   under   west   end 

of  Portico; 

(3)  refinishlng     men's     toilet     under 

east  end  of  Portico; 

(4)  adjustments  to  heating  system 
and  the  Installation  of  a  ven- 
tilating system  in  Identification 
office. 

Specifications  obtainable  from  the 
above  office. 


I 


General  contractors  desiring  sub-bids  on  any  job  s.rT'Tn^teci  to  make  known 
their  nequirements   In    this   column.    There    Is   no    charge    for  this    eervloe. 


20-21 — SOCIAL  AND 
RECREATIONAL  BLDGS. 
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PREPARING    WORKING 

DRAWINGS 

WAR    MEMORIAL    BUILDING 

Approximate  Cost.  $60.000- $70,000 

LOS  GATOS.  Santa  Clara  Co..  Calif. 
Main  St  opposite  Church  St. 

Construction  of  frame  community 
building  and  legion  hall;  concrete 
floor  slab,  wood  roof  trusses,  stucco 
interior  and  exterior,  tile  roof,  etc. 

Owner — American  Legion. 

Architect — Henry  David  Kensit,  Post 
Office  Bldg..  Los  Gatos. 


Superttructure,  Shop  Bldg.  No.  411    Shipfttters  and  Boilermaker*  Sli«f»,  San 
Francisco    Naval    Shipyard;    Bids    open    March    4,    11:00    A.    M. 
Brbeatraat  &  Summers,  448  Sixth  St.  San  Francisco   (MArket  mt) 
A.    Famell    Blair.    9    Main    St.,    San    Francisco    (YUkon    0390) 
;     Jas.  I.  Barnes  Constr.  Co..  941  Rusj  Bldg..  S.  F.   (EXbrook  6906  or  7864 > 
I     Peter  KJewlt  Sons  Co..  442  Post  St,   San  Francisco    (EXbrook  5738  • 
I      Parker,  Steffens  &  Pearce.  136  South  Park,  San  Francisco  (EXbrook  9639) 
j      Barrett  A  Hllp,  918  Harrison   St,   San   Francisco    (DOuglas   0700). 
I     CnntMi  Constr.   Ca   ?23    Folsom   St.    San    Francisco    (SUtter  8440^. 
;     Parker,  Steffens  ft  Pearce,  135  South  Park,  San  Francisco  (EXbrook  M89) 
I     M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7864) 

j  Outdoor  Gunnery    Range.    NAAS,   Crewe    Landing;    Spec.    11507;    BIrfe   open 
I  ftthruAry    26,    1i    A.    M. 

iCrbeatraut  A  Summera.  448  Sixth    9t,   San   Franclaco    (MArket  8aO). 

Patrick  M.  SofarelU.  208S7  Anita  Ave..  Hayward   (Ha^ngeard  808). 

Henry   Arian,    4142    Geary    Blvd..    San    Franclaco    (BAyvlew    OTtf) 

Chas.  E.  Wait  666  Mission  Street,   Setn   Francisco    (SUtter  8700). 

KHeger  Automotive    and    Sales    Bidg.,    Geary    and    Blake,    San    Francleoe; 
Bids   open    February  26,  S   P.   M. 
8.  J.  Amoroso  Constr.  Co    2100  Oakdale  Ave.,  San  Franclaco  (Ifflsnt—  1490) 
Br1»eiitraut  ft  Summers,   446  Sixth   St,   San   Francisco   (MArket  8810) 
Bmplire  Ccastr.  Co..  344  HaniM  Street,  San  Francisco   (HEmloek  •400) 
MIdaiate  Constr.  Co.,  1299  Bush   8t,   San   Francisco   (ORdway  4818) 
Jacks  &  Irvine.  9»  Market  St,  Saa  Francisco    (GArfleld   2106) 
MacDonakl.  Young  ft  Nelson,  127  Montgomery  St.   S.  F.    (SUtter  H94) 
Alfred  Fisher,  800  Montgomery  St,   San   Francisco    (EXbrook  8088). 


22.26--RESIDENTIAL 
BUILDINGS 
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PLANS  COMPLETED 

RESIDENCE  Est.  Cost  $9000 

SAN  JOSE.  Santa  Clara  Co..  Calif. 
Willow  Glenn  Section. 

Construction  of  five- room  residence, 
shingle  roof,  stucco  Interior  w^aJls, 
tile  bath,  kitchen,  wood  sash,  hard- 
wood floors,  gas  floor  furnace. 

Owner — R.  B.  Kientz.  c/o  architect. 

Architect — Donnell   E.    Jaekle,   201   S. 
Market  St.,  San  Jose. 
Bids  will  be  asked  shortly. 


Store  Bklg„  University  YMCA.   Berkeley;    Bide  open   Feb.  26.  2  P    W. 
Erbentraut  ft  Summero.  448  Sixth  iJt,  San   Francisco    (MArket    tta8) 
Anderson   ft   Hagland.   Inc.,    219 — 41et    St.    Oakland    (OLymptc    fHW). 
,     Stolte,  Inc.  8461  San   Leandro  Blvd.,  Oakland    (TRinldad   1064J 

Store  litdg.,  BrodeHck  St,  Oakland:    Bids  open    Feb.  28,   2  P.    M. 
Erbentraut  ft  Summers,  448  Sixth   St.,  San  Franclaco    (MArkoi   atlt> 
'     Anderson   ft   Hagland,   Ina,   219 — 4l8t    St,    Oakland    (OLymple   mM). 
Stolte,  Inc.,  8451  San  Leandro  Blvd.,  Oakland    (TRlnidad   1064) 
Ehnplre  Constr.  Co.,  Ltd.,  344  Harriet  St,  S.   F.    (JlEmlock  840t# 

Riehland    Elementary    Soheel    District,    Schsol    Bidg^    Shafter;    Bi#t    epsn 
FelMniary  27.   7t»   P.    M- 
Guy  E.  HaH.  1828  SOth   St.  Bakersfleld    (Bakersfleld  88895) 
Radeimann-Glusto,  40  Rkigold  Street  San  Francisco  (MArket   illii>. 
Jaa  1  Barnes  Constr.  Co..  941  Rush  Bldg.,  S.  F.   (EXbrook  6908    *   7»64) 

Truck  Terminal,  Ore.- Nev. -Calif.  Fast  Freight;   Bids  open   Mar.  1,  2  P.  M. 
Jacks  ft  Irvine.  820  Market  St.  San  Francisco    (GArfleld  2108) 
BarWrtt  ft  Hllp.  918  Harrison  St ,  S«tn  Frandseo   (DOuglas  0700). 
M.  ft  K.  Corp..  200  Financial  Center  Bldg..  S.  F.    (EXbrook   78M) 
Blltwell  Oonstr.  Co.,  4745  Geary  Blvd.,   San   Franctaoo    (BAy\'lew   5t47) 
H.   K    Rahlman,   261    Keamy   St,   San   Francisco    (DOuglas    8023). 
Cli»t«>n  Constr.  Co.,  923   Folsom  St..  San  Francisco   (SUtter  8440). 
M.  X   King,   Inc.,   231    Franklin   St,   San    Francisco    (UNderhll!    8209' 
Moore  ft  Roberts,  683   Muision  St.  San   1-Yancisco   (GArfield   8579 
Carrico  ft  Gautier,  386  Ocean  Ave.,  San  Francisco   (JUniper  4-8081), 
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PREPARING  WORKING 

DRAWINGS 

RESIDENCE 

NEAR  LAFAYETTE.  Contra  Costa 
County.  Calif. 

Construction  of  one-story  frame  and 
stucco  residence  (9  rooms). 

Owner — James  Dinwiddle,  c/o  archi- 
tects. 

Architects — Mendelsohn,  Dlnwlddie  ft 
Hill,  233  Sapsome  St,  San  Fran- 
cisco. 


Shell  Chemical  Shop  and   Storage   Bldg.    Shed   Point;    B(d»   open    Manoh   8 
Howes  ft  Whltaker    626  Rubb  Bldg.,   San   Francisco    (GArfleld    67»» 


E»OBlaior   and    Elevster  Additlmis,   Lincoln    Bldg.,   867    Market    Btrmifi,    S«r. 
Fmnelsco;    Bids  open   March  5.  3:00  P.   M. 

DlnwUldle   Constr    Co.,  210  Crocker   Bldg  ,   San   Francisco    (EXbrook   661«j 


Laurel    School,   Bar    Mateo;    Bids   open    February    28,    8    P.    M. 

B.  ft  R.  Constr.  Co.,   268   Market  St,   San    Francisco    (DOuglas   7818). 

C.  F.  Parker,  1844  Monterey   Blvd..   San   Francisco   (OVerland  8T28). 

Theatre  Bldg.,  GuernevHIe;    Bide  open    March  6,   12  Neen. 
A.  J.  Hopper  Co.,  248  Langton  St.  San  Francisco   (MArket  7070). 


*  •III  m  t 

Available  Now 

TARPAULINS 


10x12-ft. 
lOxU-ft 


12x14-ft. 
12x18-fL 


15x20- ft. 
20x20- ft 


PAINTERS'     DROPS 
Self-Priming  ft  Diaphragm  Pumps 

LIGHTING    PLANTS 

Rosoo  Tar  Kettles  on  Pneu.  Tires 

El-ECTRIC   SAWS 

14S  Davis  Concrete   Mixer  —  Gas 
21S   Koehring   Cone.   Mixer — Elect 

Standard  Machinery  Co. 
112  Market   St.,  San   Francisco 


Call 


EXbrook  884.') 


jSoheelsl.  Castro  and  Alvarado  Sts.,  Richmond;   BMs  open   March  6,  8  P.  M. 
}     Jaa.  t.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (EDCbrook  8906  or  7064) 
I      Moore  ft  Roberts,  693  Mission  St.,  San  Francisco   (GArfleld  8679). 
Elmer  J.  Freethy.  1432  Kearney  St.   El  Cerrito   (Landscape  6-3811). 

Superstructure   for   Ordnance   Shop,    San    Francisco    Nava'    Shipyard;    NOy 
{         12988;   Spec.  17152;    Bids  open   Maroh   18.  11:00  A.   M. 
i      Jas.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg.,  S.  F.   (EXbrook  8806  or  7064) 


MacDONALD,  YOUNG  &  NELSON 
!  General  Contractors 

SpeciaKging  in  Indiutnal  and  Commarcial  Bdfldwigi 


GKAEME  R.  MacDONALD 

DALLAS  YOUNG 

C  EDWARD  NELSON 


127  MONTGOMERY   STREET 
SAN  FRANCISCO,  CALIF. 
PHONE— SUTTER  82M 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


im 


Associated  Wood  Products  Co. 

I       Fabricators  and  Erectors  of 

I  TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Ciiil. 


FOR  SALE 


6MMERST0II  ft  eREER  LIMBER  60. 

I  Wholesale  and  Jobbing  Yardb 

LUMBER  -  TIMBERS     TIES  -  RR  -  REDWOOD 

I  PONDEROSA      SUGAR  PINE 


tar    Frsnolsco 
1800    ARMY    STREET 
jlkTwaUr  1300 


OakianO 
2001     LIVINGSTON    STREET 
KEII09  4t884 


NEW  &   RECONDITIONED 
DIMENSION    LUMBER 

TIMBERS,    walltwiardK.    pfumhjng 
pipe,  millwork.   and  oth4>r   huildinf; 
rnateria's.     S^I.E   PKI("E5      [  argf 
4tocki*  of  "hard  to  k*"'*"  it«*inK. 
Wire,  write,  or    phon^ 

ri.FVEl.AVD  uRFrKTvr   ro 

2900  Third  St  V  M«mris  4<»77 

FOR  &ALE 

CEMENT  MIXER  JAEGER,  Six* 
14M,  with  HOPPER,  WATER  TANK 
and  5  H.P.  ELECTRIC  MOTOR.  706 
Atherton  St,  Hayward,  Calif. 

to  Mar.  1,  1M6 

FOR  RENT 

LUMBER  HANDLING  EXJUIP- 
MENT:  CARRIERvS.  STACKERS. 
TRUCKS.  Call  Mac.  Pacific  Ca^iers. 
Oakland     KE  4-1651. 


WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TEPJ'.-A.  COBRAS. 
Phone  Stockton  66639.  tf 

WANTED  TO   BUY  OR    RENT 

Small  single  DRLTkl  HOIST,  g-aso- 
line  driven.  Phone  YU.  0656.  Leave 
message.  to  Mar    1,  '46 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


666  Harmon  St 


DOSSAa 


CONTRACTORS— Stvc  Money  Mid  Time 

BY    lASING 

I  QUANTITY  SURVEYS 


I 


166  JESSIE  STREET 


PREPARED    BY 


suttor  taet 


6AN   FRANCISCO 


LeROY   SERVICE 


Boaer.-High  Pre«»ure  and  Heating 

I  NEW      AND      REBUILT 

Ali  Sixes  and  Tyi>et  of  Steel  Tanks 

OCEAN  SHORE  IRON  WORKS 

SSQ  Egbth  St  .  Phone  UNdetiiiU  4310  -  Saa  FraaciMa 


TUESDAY.  FEBRUARY  26.  1946 


DAILY    PACIFIC    BUILDFR 


PAG&S 
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PREPARING    PRELIMINARY 

PLANS 

RESIDENCE        Approx.  Cost,  |25,000 

CARMEL,  Monterey  County,  Calif. 

Construction  of  one-story  wood  frame 
modem  residence. 

Ownei>— Withheld. 

Archltecta— Mendelsohn,  Dinwiddle  & 
«ni,  233  Sansome  St,  Ssui  Fran- 
cisco. 


ADVANCE  CONSTRUCTION  REPORTS 


24  (  Creek  and  Descanso  Creek  near  Des- 
canso,  San  Diego  County. 
The  work  Involves: 

(1)  remove  bridges; 

(2)  clearing  and  grubbing; 

(3)  30,000  cu.  yds.   roadway  excava' 
tlon; 

(4)  425   cu.  yds.   structural   excava' 
tion; 


^  ^i^mmmmmmmmm  2/26/46  •   34  2/26/46 

jforms  and  of  the  specifications   may  BIDS  WANTED  I  BIDS  WANTED 

I  be  obtained  from  the  following  offices       COLUMBIA    BASIN   PR  o  J  E  C  T,        MERCED   COUNTY    Calif —Until 

|of  the  Bureau  of  Reclamation:  Walk-  Washington.-Until    March    12,   10  a!    MarSf  2?   2   P    M?bida  ^   be  m-    vo. 

icusfom'^Zfse.'D:^;^'"^,.^^^  ^  ^::„^^^riit:!r/.r^^^y.f^.«  J?:  S- '  celved  by  the  StateDl^^^^^^^  810  l-f.   12-ln.  CMP.   i6  gage; 

I  J.  Newell,  construction  en 


40    (30)  80  If.  30-in.  reinf.  concrete  pipe, 
extra  strength; 

(31)  460   l.f.   36-inch  do; 

(32)  106   If.   48-inch  do; 


Box    937,    Reclamation    Bldg 


I    Colo.;    R.    Bureau  of  Reclamation,  Coulee  Dam,  (ways,    G.    T.    McCoy,    state   highway    (34)  460  l.f. 
l?i'®*'''J^"«?'    Washmgton,     under    Spec.     1187    for    engineer.  Public  Works  Bldg.,  Sacra-  ;  (35)  1,670  Lf 
^^^^■;,.^    ■;    ^^^   construction  of  earthwork,  main    mento.    for    about    3.8    miles    grading    (36)  480   l.f. 


18-ln.  CMP  16  gage; 
.   24-in.  CMP   14  gage; 
24-in.  CMP,   12  gage; 


grounds,    Boise,    Idaho,    and    Michael    canal,   station   751  plus  94  to  station  i  an/i  na'.ir4n„  .^i»k  .^-4.'i„.j  „«^=«*  ^^t,      ivt\  9fu  if    4n.ih    CMP  10  ffsfa- 
I  Reclamation     Washington    25,    D.    C.    ect.  Washmgton.  Work  is  situated  in  'between     Black    Rascal    Canal    wid  i  (39)  136  Lf.  36- in.  CMP.  10  gage; 


24 
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SEGREGATED    BIDS  WANTED 

RESIDENCE 

ORINDA,  Alameda  County,  Calif. 

Construction     of     one  -  story     frame, 

stucco  and  some  brick  residence  (6 
rooms,  2  baths),  flat  roof,  hard- 
wood floors,  tile  baths,  air  condi- 
tioning, attached  garage 


excavation ; 

(6)  135,000  sta.  yds.  overhaul; 

(7)  develop   waiter   supply  ajid  fur- 
nish water  equipment; 

(8)  1050  M  gallons 'apply  water; 

(9)  17  sta.  finish  roadway; 

(10)  63  tons  liquid  asphalt  SC-2  or 
3  bituminous  surface  treatment; 

(11)  6400  sq.  ,yds.  prepare,  mix  and 
shape  surface  bituminous  sur- 
facing treatment; 


Owner— Allyn    Wool,    3220   Telegraph  j  ^^2)  253  Hn.  ft.  timber  railing; 


Ave.,  Oakland  (Piedmont  1330) 
Plans  by  E.  Wright. 

The   owner    is    now    taking    segre- 
gated   bids    on   ell    portions    of    the  1 
work 


(13)  400  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(14)  1300     lin.     ft.     furnish     concrete 
piles ; 

I  (15)  26  each  drive  piles; 
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PLANS  BEING   FIGURED 

LOS  ANGELES,  Calif.— Until  Mar. 
4   bids  are   being  received  by  George    ^^^^  ^^^  mile  new  property  fence 


(16)  37    each    monuments; 

(17)  100  lin.  ft.  laminated  guard  rail- 
ing; 

(18)  39  each  guide  posts; 


Pepperdlne  Collqf  e,  L.  T.  Vanderveer, 
busine.ss  manager,  1121  W.  79th  St., 
Los  Angeles,  for  construction  of  a 
girls'  dormitory  on  the  campus  at 
the  above  address  for  self.  The  dor- 
mitory will  be  two  stories  and  base- 


(20)  96  lin.  ft  36-ln.  CMP,  12-gage; 

(21)  3  each  spillway  assemblies; 

(22)  66  lin.  ft.  8- in.  CMP  downdralns,  i 
16-gage ; 

(23)  96  lin.  ft.   salvage  existing  pipe  j 
culverts ; 


Prospective   bidders  desiring  to  visit    vicinity     of    Stratford     and     Adrian, 
the    site    of    the    work    should    com-    Wash, 
municate  with  the  construction  engl-       The  work  involves: 
neer.    Guarantee    in    the    amount    of    (i)  1,700,000  cu.  yds.  excavation,  com- 
10*^  of  bid  required.  j         mon.  for  canal; 

The  work  involves:  '(2)  340,000  cu.  yds.   excavation,  rock, 

(1)  diversion  and  care  of  river  dur-  j         for  canal; 

ing  construction  and  un watering    (3)  lOO.OOO  sta.  cu.  yds.  overhaul; 
foundations:  ,(4»  300,000   cu.   yds.    compacting  em- 

(2)  20,000  cu.  yds.  excavation,  strip-  j         bankments. 

ping  borrow  pits;  Copies  of  the  standard  forms  ajid 

(3)  7500  cu.  yds.  excavation,  com-  of  the  specifications  may  be  obtained 
mon,  in  open  cut  for  outlet  from  the  following  offices  of  the 
works ;  Bureau    of   Reclamation :    Walker   R. 

(4)  19,000  cu.  yds.  excavation,  rock,  Young,  chief  engineer,  U.  S.  Custom 
in  open  cut  for  outlet  works ;         House,  Denver  2,  Colo. ;  R  j.  Newell, 

(5)  2300  cu.  yds.  excavation,  all  regional  director,  P.  O.  Box  937,  Rec- 
classes,  in  tunnel ;  lamation   Bldg.,   Fair   Ground,   Boise, 

(6)  furnishing  and  placing  8000  lbs.  Idaho;  F.  A.  Banks,  supervising  en- 
permanent  steel  tunnel  supports ;  '  gineer.  Coulee  Dam,  Washington,  and 

(7)  furnishing  and  placing  8000  lbs.    Michael     W.     Straus,     commissioner, 


Buhach  Station,  Merced  County.  I  (40)  146  Lf .  42-in.  CMP  12  gage ; 

The  work  Involves:  j  (41)  120  Lf.  42-in.  CMP  10  gage; 

(1)  810  cu.  yds.  remove  concrete;  (42)  226  Lf.   42-in.   CMP,   8  gage; 

(2)  200  sta.  clearing  and  grubbing;  '(43»  142  Lf.  48-ln.  CMP,  M)  gage; 

(3)  15.500  cu.  yds.  roadway  excava-    (♦*)  244  if.  48-in.  CMP,  8  gage; 
Oon-  '(45)  76  IX  54-in.  CMP.  12  gage; 

(4)  2550 'cu.  yds.  structural  excava- U46)  100   Lf.   54-ln.   CMP.   10  gage; 
tion-  i(47)  222  Lf.  60-ln.  CMP.   10  ga^re; 

(5)  8200* cu.  yds.  ditch  and  channel  1  (48)  920  Lf.  8-in.  CMP  16  gage  down 
excavation;  drams; 

(6)  50.000  sq.   yds.   compact   original    <49)  108    Lf.   36.in.    part    <-ircle   reinf. 
ground  -  concrete   slope   drains,   standard 

(7)  112,000  cu.  yds.  Imported  borrow,  '     ^     strength ; 

type  A-  \^^^  ^0*  ^'-  *2-in.  do; 

(8)  20.000  cu.  yds.   Imported  borrow,  '  (51)  402.500    lbs.     furnish    bar    relnf. 
tvne  B-  i  steel; 

(9)  46.000    sq.    yds.    subgrade    treat-  '  (M)  402.500  lbs.   place  doj 
inent*  ^^^  misc.   items  of  work 

(10)  develop   water   supply  and   fur-  Alternate    Cribbing     Items 


nish  water  equipment; 
(11)  7700  M  gallons  apply  water; 


ment,  39x160  feet  in  area,  with  a  sun  [  ^^^^  75,000  lbs.  furnish  bar  relnforc-  I  (10)  24,000  cu.  yds.  excavation,  com 

deck,* stucco  exterior,  steel  casements,  '  Ing  steel;  I  mon,  for  spillway; 

composition     roofing,     concrete    slab  I  ^^5)  75,000  lbs.  place  bar  reinforcing !  (11)  33,000  cu.  yds.  excavation,  rock,  j  returnable 

first    floor    and    wood    floors    on    the.  ateei;  \  in   spillway; 

(26)  8    each    portable    timber    barri-  |  (12)  drilling    16,700 
cades ; 

(27)  miscellaneous  items  of  work. 
Specifications   obtainable  from  the 

office    of    State    Highway    Engineer, 
Public  Works  Bldg,  Sacramento. 


W 
steel     tunnel    liner    plates    and   Bureau  of  Reclamation,  Washington  |  J, ^«.'  onn  atu    ftnUh  rn«flwRv 

«^-'   '-S^-^-  '25.  D.  .C-  Pr-P-^^rthe' wnVl^'^f  '  ''''  8S2o^l./ ci'sheTrirb'^ase ; 

to  visit  the  site  of  the  work  should  ,  ^^j  68  tons  liquid  asphalt  SC-2  prime 
,^,  ^  ^  ,,  communicate    with     the    supervising;  coat  and  penetrktion  treatment; 

(9)  400  cu.  yds.  excavation,  rock,  for   engmeer.  »'  -  . 

footing  of  concrete  cutoff  wall;        No    charge    to    prospective   bidders 

for  copies   of  the  specifications  and 
drawings ;  to  others,  $1  per  copy,  not 


(8)  50.000    cu.    yds.    excavation,    all 
classes,  for  foundation  of  dam ; 


Alt.   A — Reinf.  Concrete   Cribbing 

(54)  410    each    8x5-in.    x    6-ft.    reinf. 
cone,  headers; 

(55)  2,900  each   10x5-in.  x  6-ft.  do; 

(56)  1,600   each    6x6-in.   x   6-ft.   reinf. 
cone,    stretchers ; 

(57)  1,500  each  8x6-in.  x  6-ft. 


second,  gas  heat.  The  cost  is  esti- 
mated at  more  than  $70,000.  Plans 
prepared  by  Architect  Lester  H.  Hlb- 
bard.  Architects'  Bldg.,  816  W.  5th 
St.,  Los  Angeles. 


2/26/4€  •     24 

BIDS  REJECTED 

RESIDENCE  Approx.  Cost.  $24,000 
BERKELEY,  Alameda  County,  Calif. 
Buena  Vista  St. 


2/26/4P  •     33 

BIDS  WANTED 

LAKE  COUNTY,  Calif.— Until  Mar. 
27.  2  ^.  M.,  bids  will  be  received  by 


Construction      of     two  -  story,     wood  '  t^«   ^tate   Division   of   Highways,   G 


frame,   stone   and    reinforced    con 
Crete  residence. 
Owner — M.  A.  Stewart.  Berkeley. 
Architects — Mendelsohn.  Dinwiddle  & 
Hill.   233  Sansome   St.,    San   Fran- 
cisco. 

Bids    received    recently    were    re- 
jected. 


22 


and 


2/28/46 

PREPARING    PRELIMINARY 

PLANS 

HOTEL  ADDITION 

SAN     FRANCISCO.     California 
Mason  Sta. 

Construction  of  32-story,  reinforced 
concrete  and  structural  steel  addi- 
tion to  hotel  with  circular  glass-  , 
enclosed  skyroom  occupying  the  i 
Slat  and  32nd  floors,  a  wide  strip  ! 
of  which  will  revolve  to  provide  a  ' 
constantly  shifting  view;  28  of  the  . 


T.  McCoy,  state  highway  engineer, 
Public  Works  Bldg.,  Sacramento,  for 
construction  of  a  structural  steel 
girder  bridge  and  approaches  across 
Kelsey  Creek  at  Kelseyville,  Lake 
County. 
The   work  involves : 

(1)  6  acres   clearing  and  grubbing; 

(2)  12,500  cu.  yds.  roadway  excava- 
tion; 

(3)  900  cu.  yds.  structure  excavation, 
type  A; 

(4)  290  cu.  yds.  structure  excavation, 
type  B; 

(5)  115  cu.    yds.    ditch   and   channel 
excavation ; 

(6)  90,000  sta.  yds.  overhaul; 

(7)  12,000  sq.   yds.  compact  original 
ground ; 

(8)  1820  cu.  yds.  imported  base  ma- 
terail,  type  A; 

(9)  2100  cu.  yds.  imported  base  ma- 
terial, type  B; 


floors  will  be  made  into  apartments  -  -  ,  j    *  _ 

and  the  present  facade  cut  back  to    dO)  develop   water  supply   and  fur- 
the   ground-floor  skylight   to  make  n^s^  water  equipment ; 

'^  J    6  (11)  465  M  gallons  apply  water; 

(12)  31   sta.   finish   roadway; 

(13)  12  tons  liquid  asphalt  SC-2  prime 
coat; 

(14)  650  cu.  yds.  minimum  aggregate 
road  mix  surfacing ; 

24  !  (15)  50  tons   liquid  asphalt   MC-3,   4- 
or  5  road  mix  surfacing; 
(16)  9200   sq.   yds.   mix   and   compact 
road  mix  surfacing; 


room  for  the  first  two  stories. 
Owner — Fairmont  Hotel. 
Architect— Lewis  P.  Hobart,  525  Mar 

ket  St 


2/26/46 

PREPARING    PRELIMINARY 

PLANS 


RESIDENCE        Approx.  Cost,  $25,000  I 

NEAR  LOS  GATOS,  Santa  Clara  Co.,  •  (17)  12    tons    liquid   asphalt   RORC-5 


Calif.  Two  miles  from  Los  Gatos. 


seal  coat; 


Construction  of  one-story  ranchhou.«?e  (18)  110  cu.  yds.  screenings  seal  coat; 
type  residence  (12  rooms),  adobe  !  (19)  260  cu.  yds  class  A  portland  ce- 
constructlon    with    shake    roof   and  '  ment  concrete  footing  blocks ; 

open  ceilings ;  concrete  slab  floors,  j  (20)  675  cu.  yds.  class  A  portland  ce- 
two-car  detached  garage.  I  ment  concrete  structures; 

Owner— Dr.  Ji  Francis,  c/o  architect.  ,  (21)  782  lin.  ft.  concrete  railing; 

Architect— Henry  David  Kensit,  Post  '  (22)  641,000     lbs.     furnish     structural 


Office  Bldg.,  Los  Gatos. 


2/26/46 

PREPARING    WORKING 

DRAWINGS 

RESIDENCE  Cost.  $10.000-$12.0uO 

NEAR  LOS  GATOS,  Santa  Clara  Co., 

Calif.  Oak  Glen  Park. 
Contruction    of    frame    residence     (8 
'     rooms,     2     tile     baths),     hardwood 


!  steel ; 

(23)  641.000  lbs.  erect  structural  steel; 

(24)  2525  lin.  ft.  furnish  steel  piles; 
24  '  (25)  101  each  drive  steel  piles ; 

I  (26)  96,000  lbs.   furnish  bar  relnforc- 
I  ing  steel; 

(27)  96,000  lbs.  place  bar  reinforcing 
steel ; 

(28)  110  cu.  yds.  sacked  concrete  rip- 
rap; 

(29)  16  each  monuments : 

(30)  19  each  guide  posts; 


( 


floors,     shalce     roof,     hot-air    floor 

furnaces,  separate  two-car  garage,  j  (31)  56  lin.  ft  18-in.  CMP.  16-gage; 
Owner  —  Jame.s    A     Bacicalupi,    c/o  i  (32)  100   lin.    ft.    10-ln.   metal    Irriga 

architect.  j  tion  pipe; 

Architect — Henry  David  Kensit,  Post  1(33)  2,  each  concrete  pipe  joints; 


Office   Bldg..  Los  Gatos. 


Calif. 


2/26/46 

PLANS  COMPLETED 

DUPLEX 

SAN  MATEO,  San  Mateo  Co. 

El   Cerrito  Manor. 
Construction    of    frame    and 

duplex  residence  (80x120  ft.) 
Owner — Glen  Moseley,  c/o  architect. 
Architect  —  Richard    M.    Bates,    950 

Baileyana  Rd.,  Hillsborough. 

Bids  will  be  asked  shortly. 


(34)  5300  sq.  yds.  obliterating  existing 
j  road; 

25    (35)  75  lin.  ft.  metal  plate  guard  rail- 
ing; 

(36)  remove  existing  bridge; 

(37)  miscellaneous  items  of  work. 
.     Specifications   obtainable   from  the 

stucco '  above  office. 


holes    for 
spillway ; 


34 


lin.    ft.    of    line ' 
rock    excavation   for  2/26/46 

;BIDS  ON   FILE 

(18)  315.000  cu.  yds.  excavation,  com-  :     CANTON.  Blaine  Co     Okla.-^.   F 

nnH  trnns. 'Lytle    Co.,    Sloux    City,    lowa,    and 
ana  trans    ^^^^    Constr.    Co.,    Oklahoma    City, 


(15)  90  cu  yds.  sand  prime  coat;  ,  ^  g.  ,* 

(16)  50  tons  asphaltic  emulsion  paint ;    58     2J10O  each  10x6- mx  6  ft 
binder,  annor  coat  and  seal  coat;    (5»»  «»  each   10x6xl0-in.   cone. 

(17)  625   tons  screenings  armor  coat]  DiocKers, 
and  seal  coat 


do; 
do; 
filler 


Note:  A  bidder  is  required  to  sub- 
mit a  bid  on  one  alternative,  and 
may,  but  is  not  required,  to  submit 
bids  on  all  the  altematlvea 

The  cnotract  will  be  awarded  un- 
less all  bids  are  rejected,  to  the  low- 
eat  responsible  bidder  for  the  work 
as  a  whole,  irrespective  of  the  al- 
ternative on  which  bid  is  based. 

Specifications  obtainable  from  the 
office  of  the  State  Highway  Engi- 
neer. Public  Woriia  Bldg.,  Sacra- 
mento. 


M 


2/26/46  4C 

NOTICE 

SAN  BERNARDINO.  Calif.— A  rep- 
resentative of  the  dlBtrict  office  of 
the  State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  San  Bernardino 
County.  VIII-SBd-2e-D,  for  which 
bids  are  to  be  received  In  Lo«  An- 
geles  on  March  21,  1946. 

Said  representative  uill  meet  pros- 
pective bidders  at  Vlneayrd  Avew, 
Ontario  east  city  limit  and  Route  26 
on  Friday.  March  8,  1946,  at  10  A  Ml, 
and  on  Friday,  March  15.  1946,  at  10 
A.  M 


metal 


mon.  in  borrow  pits 

portation    to  dam   embankment; 

(14)  200   cu.   yds.   backfill; 

(15)  320,000  cu.  yds.  earth  fill  in  em- 
bankments ; 

(16)  tamping  or  puddling  3500  cu.  yds. 
earth  fill; 

(17)  55,000  cu.  yds.  rock  fill  on  down- 
stream slope  of  embankment; 

(18)  11,000  cu.  yds.  ripray  on  up- 
stream slope  of  embankment; 

(19)  60  cu.  yds.  porous  concrete  under 
floor  of  spillway  gate  structure; 

(20)  constructing  1000  lin.  ft.  4-in. 
diameter  sewer  pipe  drains  with 
uncemented  joints,  embedded  in 
porous  concrete; 

(21)  constructing  325  lin.  ft  4-ln. 
diameter  sewer  pipe  drains  with 
uncemented  joints,  embedded  in 
gravel 


Okla.,  at  $5,192,623  submitted  the  low 
bid   to    the    U.    S.    District   Engineer 

i  Office,  P.  O.  Box  61,  Tulsa,  Okla., 
February  7,  for  construction  of  spill- 
way and  completion  of  embaiiiunent 
at  Canton  Dam,  on  the  North  Ca- 
nadian River  in  Blaine  County  about 

I  two  miles  north  of  Canton.  Okla. 

I     Total  bids   follow: 

:  C.  F.  Lytle  Co.,  Sioux  City.  Iowa, 
and  Amis  Constr.  Co..  Oklahoma 
City,  Okla.,  $5,192,623;   $5,885,123   .Alt 

bid. 

James  &  Phelps  Constr.  Co.,  Okla- 
homa City,  $5,857,643.50;  $6,633,493.50 
Alt  bid. 

Leo   Senders,   Oklahoma  City,   $5,- 
947,715;    $6,264,715,   Alt   bid. 
I     Morrison    Kunddfen    Co.,    Inc.,    and 


,    ,  __,^  Alt   B— Metal   Cribbing 

(18)  2400    tons    minimum    aggregate  j  ^^^  ^^^    ^^^    ^^^^^    ^   ^^j.^^* 

plant  mix  surfacing;  ,  stringers,   16  gage; 

(19)  120    tons    paving    asphalt    plant  .^gj^  3^3   ^^^^    i6-in    x   9.5-ft   do,   l4 
mix  surfacing;  I  gage- 

(20)  250  lin.  ft  raised  bars;  ^62)  382   each   16-in.   x  e.$-ft  do,   12 

(21)  10.400   cu.   yds.   portland   cement  j  gage 

concrete  pavement;  j  (gg^  74    ^^    ^g.^^     ^^    gjj.j^^    ^       j^^ 

(22)  7500  each  tie  bolt  assembUes;  gage- 

(23)  1980    cu.    yds.    class    A  portland  ]  ^g^^  28    each 
cement  concrete  structures; 


19H    X    5.2-ifoot   metal 


X       It  spacers,   16  gage; 

(24)  7770  lin.  ft.  furnish  concrete  piles  ,  ^ggj  ^JS   each    19^    x   7.44foot   metal 


(25)  210  each  drive  piles; 

(26)  175  cu.  yds.  broken  concrete  rip- 
rap; 

(27)  7  cu.  yds.  portland  cement  con- 
crete curbs; 

(28)  25  each  monuments; 

(29)  1530  lin.  ft  timber  bridge  railing; 

(30)  225  lin.  ft  timber  headwall  rail- 
ing; 


j  spacers.  16  gage; 

!  (66)  93    each    19  Mt    x.    9.0-4foot    metal 
j  spacers.  14  gage; 

(67)  269   each   19Va   *   11.8-foot   metal 
I  spacers,  12  gage; 

i  (68)  291   each   19^   x   14.0^foot  metal 

spacers,  12  gage; 
'  (69)  8    each    1514-in.    x    5i2-ft   metal 

bottom  spacers,   16  gage ; 


(31)  800  lin.  ft  move  and  reconstruct  j  ^^qj  jj  ^^^^  1514-in.  x  7.*-ft'    do; 
existing  guard  railing;  .'(71)  10   each   15»4-ln.   x  9i6-ft   metal 


,--,  ^       ,,         _„     ,,        ,.      -.  ,„  i  Peter  Kiewit  Sons'  Co.,  Los  Angeles, 

(22)  constructing     750     lin.     ft.     6-ln.    .598757575;    $6,577,375.75,    Alt    bid. 
diameter  sewer  pipe  drains  with       Western    Contracting  Corp.,    Sioux 
uncemented  joints,  embedded  in  ,  cjtv    lowa,  $6,220,219;  $5,863,299,  Alt 
gravel ;  I  wj^j-' 

(23)  drilling  1700  lin.  ft.  l%.ln.  diam-  ;  ^^^^  ^  Callahan  Constr.  Co.;  Con- 
eter  grout  holes  up  to  35-ft  j  ^jj^_(.^jjnjj,gham  Co.,  and  Gunther 
8**S«:  1&  Shirley   Co.,   Omaha,    Neb.,   $6,362.- 

(24)  drilling  2000  lin.  ft  1%-ln.  diam-  1^;  j7,ii2,680  Alt.  bid. 


(32)  20    each     culvert    markers    and 
guide  posts; 

(33)  1.4    miles    new    property    fence, 
type  A; 


bottom  spacers,  14  glige; 

(72)  16  each  15>4-in.  x  lL8-ft.  metal 
bottom  spacers,  12  gage; 

(73)  15  each  15>4-in.  x  41.0-ft    do; 


(34)  0.1  mile  new  property  fence,  type  I  (74)  5g    g^ch    3%-in.    x   9.5-ft    metal 

stringer  stiff eners,  8  gage; 

(75)  2,540   If.   8\-ln.   met41   columns, 
8  gage; 

(76)  380   Lf.    8\-ln.    split   metal    col- 
umns. 8  gage; 

(77)  64  each  6^-in.  x  8 9- 16-in.  metal 
column   caps,   12  gagle ; 


41— GAS,  WATER  AND  OIL 

PIPE  UNES 

2/26/46  •     41 

BIDS  WANTED 

SHARP  PARK  San  Mateo  Co, 
Calif.— Until  March  9.  11  A.  M..  bida 
will  be  received  by  the  North  Coast 
County  Water  District  Flrehouse  of 
Sharp  Park  Fire  Department,  Sharp 
Park,  for  construction  of  water  dis- 
tribution line. 

The  work  Involves : 

(1)  5100  ft.  6-ln.  welded  steel  pipe; 

(2)  3660  ft  4-in.  welded  steel  or  Iran- 
site  pipe; 

(3)  2600  ft  2-ln.  galvanlted  pipe; 
<4»  7  each  6-in.  valves; 

(5)  12  each  4-in.  valves; 

(6)  10  each  2-in.  valves; 

(7)  10  each  hydrants. 

Plans  prepared  by  District  Engi- 
neer E.  P.  Wilsey.'  706  El  Camlno 
Real.  Hillsborough,  may  be  obtained 
from  the  office  of  Charles  T.  Brough- 
ton.  425  Grand  Ave.,  South  San  Fran- 
cisco, upon  deposit  of  $10. 


B; 

(35)  6  each  drive  gates; 

(36)  40  lin.  ft  30-ln.  reinforced  con- 
crete pipe,  standard  strength; 

(37)  108  lin.  ft.  36-ln.  reinforced  con- 
Crete  pipe,  standard  strength; 

(38)  322  Un.  ft  12-ln.  CMP,  16-gage; 


eter   grout   holes   between   35-ft.  '     johnson,'  Drake  &  Piper,  Inc.  New  j  (39)  1070  lin.  ft  18-ln.  CMP,  16-gage;  i  (75)  194  ^^^  8  9-16-in.  x  $^-in.  met- 


2/26/46  •     41 

LOW    BIDDER 

LOS  BANDS.  Merced  Co.,  Calif.— 
Pacific  Pipeline  Construction  Oa« 
Avenal.  submitted  low  bid  to  ths 
City  of  Los  Banos,  City  Hall,  Loe 
Banos,  for  construction  of  water  line. 
Plans  by  City  Engineer  W.  E.  Bade- 
sen. 

Complete  bids  will  be  published 
shortly. 


and  60-ft  stage;  JYork;    S.    J.    Groves    &    Sons,    Inc., 

(25)  drilling  1100  lin.  ft  1%-ln.  diam-  ! Minneapolis,  Minn;,  and  Bowen  and 
eter  grout  holes  between  60-ft  •  McLaughlin,  Phoenix,  Ariz.,  $6,999,- 
and  100-ft  stage;  547.50;  Alt  bid,  $7,495,547.50. 

(26)  drilling  1000  lin.  ft  grout  holes  |  Unit  prices  are  on  file  for  exam- 
less  than  35  ft  deep  with  per-  j  ination  at  the  office  of  DAILY  PA- 
cusslon  drills ;  |  CIFIC   BUILDER  465   Tenth  Street 

(27)  placing  2600  lbs.  grout  p^pe  and  I  ■ 

fittings ;  j 

(28)  7100  cu.  ft.  pressure  grouting; _  ~  "" 

(29)  800  cu.  ft  pressure  grouting  with  |  Sft—  ELECTRIC     LiftHTWG 

<30,  ^^1  i«00  Hn.  ,t  hoI«  «or  an.  j             ™ANSMI^MWUNES 
chor  bars  and  grouting  bars  in  {                            EC^UIrMCuri  1 
place;  [, ■ 

(31)  400  cu.  yds.  concrete  in  footing  I  ,  «« 
of  embankment  cutoff  wall;          12/26/46  «» 

(32)  360  cu.  yds.  concrete  In  embank-  I  P'-^M  °it,f.  ^  .n.  /^  u*  a 
ment  cutoff  wall,  except  in  foot-  INYOKERN,  Kern  Co  Calif--A 
ln»-                                                       I  set  of  plans  and  copy  of   specif  Ica- 

(33)  750 'cu.  yds.  concrete  In  tunnel  jtlons  for  NOy  13343,  Spec.  "g*. /or 
lining  except  back  of  plate  steel  ,  street  lighting  «y«t<Mn  ^n  the  FH  area, 
pipe  lining-  1  Naval  Ordnance  Test  Station,  Inyo- 

(34)  150  cu.  yds.  concrete  in  tunnel  i  kern,  for  which  bids  will  be  opened 
lining   back   of   plate  steel  pipe  \  March  15,  11  A.  M.,  at  the  oftic^  ot 


(40)  40  lin.  ft  24-ln.  CMP,  14-gage; 

(41)  104    Un.    ft.    24-ln.    CMP  siphon, 
a4-gage; 

(42)  6  each  field  joints  for  siphons; 

(43)  7  each  drainage  gates; 

(44)  448  lin.  ft.  salvage  existing  pipe 
culverts ; 

(45)  138    Un.    ft    relay    salvage  CMP 
culverts ; 

(46)  380,000  lbs.  furnish  bar  reinforc- 
ing steel; 

(47)  380,000  lbs.  place  bar  reinforcing 
steel; 

(48)  miscellaneous  Items  of  work. 
Specifications   obtainable  from  the 

above  office. 


al  column  splicers,  14  gage; 
(79)  128    each    16xl6-in.    base   plates, 
1  gage; 


(80)  112    each    20x20-ln. 

(81)  66  each  24x24-in. 


do; 
do. 


fcn^iBeernig  decbon 
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For  convenient  reference,  new* 
raports  In  this  section  are  class! - 
llmt  ■•  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 


Bridges 

Dams.    Reservoirs   and 

Dr*dQ<ng 
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BIDS   WANTED 

MENDOCINO  COUNTY.  Cal.— Un- 
til March  27,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy.  State  High- 
way Engineer,  Public  Works  Bldg., 
Sacramento,  for  construction  of  a  re- 
inforced concrete  slab  bridge  on  con- 
crete pile  bents  and  about  0.12  mile 
of  grading  and  surfacing  approaches 
with  road  mix  surfacing  and  apply- 
ing seal  coat  thereto  at  Dooley  Creek, 
one  mile  east  of  Hopland.  Mendocino 
County. 
Woric  involves : 

tl)  remove    existing    bridge; 

(2)  clear  and  grubb; 

(3)  900  c.y.   rdwy.    excav. ; 

(4)  250  c.y.   struc.  excav.; 

(5)  3,250  c.y.    imported   borrow; 

(6)  325  c.y.   imported   base  material, 
type  A;  . 

(7)  675  c.y.  do,  type  B; 

(8)  develop   water  supply   and   fur- 
nish  water  equipment ; 

(9)  loo  M.  gals,  apply  water; 

(10)  obliterating  detour; 

(11)  7  sta.  finish  rdwy.; 

(12)  4  tons  liq.  asph,  SC-2.  prime  coat 

(13)  11    tons    liq.    asph.    SC-3    or    -4, 
road  mix  surf. ; 

(14)  140  c.y.  min.  agg.  rotul  mix  surf. 

(15)  1,600  sq.  yds.  mix  and  compact 
-■—            "                ""  j           road   mix  surf. ; 

-  -!(1«)  2  tons   liq.   asph.   RORC-5.    seal 

^WATER   SUPPLY   &'    ,,  5^**:.  ,       ,. 

ST^Wj  IL  f^ wT    i^fcorf^c  a w  I  vl')  16  c.y.   screenings,   seai  coat, 
tWAljit.    Lfl3rv/3ALi|  (18)  270  c.y.  Class  A  portland  cement 
PI-ANTS  I  concrete  struc. ; 

I  (19)  248  l.f.  timber  bridge  railing; 

2/26/46  •     311(20)   1,260   l.f.    furnish   concrete  piles; 

BIDS  WANTED  :  (21)  36  each  drive  do; 

EXETER,  Tulare  Co..  Calif.— Until    (22)  55   c.y.    sacked    cone,    riprap; 
March  9.  8  P.  M..  bids  will  be  received    (23)  64    l.f.    24-in.    CMP    culvert    14 
by  the  City  of  Exeter,  Reed  Tester-  ;  gage;  ,   „„  ,     ^ 

man,   city   clerk,   Exeter,   for  driUlng    (24)  64  l.f.  salvage  and  haul  24-lneh 
one   well    not   to   exceed   800   feet    In  I  CMP; 

depth  and  furnishing  casing.  I  (25)  3  each  guide  posts ; 

Specifications   obtainable   from  the    (26)  0.15   mile   new    property  fence; 


Docks,  Piers  A  Harbors 

Parks,    Airports   and 

Playfl'-ounds       

Railroads    Sutow-ays  and 

Tannefs   _ 

Electric  Lighttng  an4 

Tra*»«mia$jon    Line*   

Qmwmn   _ — _. 

»n4   Hifh>vaya. 

Water  and   ON    Pipe 

LInee  


33 
34 

ss 

37 


38 
40 

41 


(35)  850  cu.  yds.  concrete  in  inlet! Naval  Ordnance  Test  Station,  Inyo- 
structures  of  outlet  works,  ex- 'kern,  Calif,  are  on  file  f  or  exAmlna- 
cept  in  beams,  columns  and  roof  tion  at  the  office  of  DAILY  PACIFIC 
slab  of  trashrack  structure  and  BUILDER.  465  Tenth  St,  San  Fran- 
In  floor  of  access  bridge ;  cisco.  .     ,     x_i 

(36)  110  cu.  yds.  concrete  in  beams.  Overhead  and  underground  flectri- 
columns  and  roof  slab  of  trash-  cal  distribution  and  street  Ughting 
rack  structure  and  in  floor  of  will  be  provided  which,  in  general, 
access  bridge-  'will  consist  of  placing  existing  por- 

jtions  of  the  street  Ughting  system  In 

(37)  635  cu.  yds.  concrete  m  outlet  to  'operation  and  making  necessary  re- 
outlet  works  except  In  control  i  arrangements  of  existing  pole  lines, 
house;  !  Installing      additional      non  -  metaUc 

(38)  90  cu.  yds.  concrete  In  .•^rtrol  j  trenchlay  cable,  poles,  lighting  stand- 
and  engine  houses ;  ards,    constant    current    tremsformer 

(39)  680  cu.  yds.  concrete  in  floor  of  ;  overhead  conductors,  mast  arms  and 
spillway ;  ;  luminair  Ughting  units,  lamps,  etc 

(40)  1220  cu.  yds.  concrete  In  spillway 
except  In  floor  and  engine  house ; 

(41)  27,000    sq.    ft.    vacuum    concrete 


2/26/46  •     40 

BID&  WANTED 

BERKELEY,  Alameda  Co.,  Calif.— 
UntU  March  11,  2  P.  M.,  bids  will  be 
received  by  the  Regents  of  the  Uni- 
versity of  California,  Administration 
Bldg.,  Berkeley,  for  construction  of  a 
the  officer  In  charge  of  construction,    new  road  between  Piedmont  Ave.  and 


processing     for     spillway     floor. 


39— SEWERS 


pier  and  inside  surface  of  spill 
way  walls : 
(42)  placing    606,000    lbs.     reinforce 
ment  bars ; 


39 


2/26/46 

CONTRACT   AWARDED 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 

(43)  placing  320  lin.  ft.  metal  sealing  !  —A  J.  Peters  &  Son,  410  N.  10th  St, 
strips;  I  San  Jose,  at  $7333,  awarded  contract 

(44)  constructing  control  and  engine   by  the  Santa  Clara  County  Board  of 
houses,  except  concrete ;  •  Supervisors,  county  clerk.  Courthouse, 

(45)  erecting  10  M  ft.  b.m.  of  timber  !  San    Jose,    for    sanitary   sewers    on 
In  bridge;  jTuUy  Rd. 

(46)  placing  650  sq.  ft.  asphalt  plank       Other  bids  were: 

on  bridge  floor ;  j     Milo  A.  Brown.  Palo  Alto,  $6465  (no 

(47)  installing  22,500  lbs.  fixed-wheel   certified  check). 

gate    frame,    seats,   track  bases  1     Stolte.  Inc.,  Oakland,  $7526.40. 
and  track;  I     McGuire  &  Hester.  Oakland,  $7683. 

(48)  installing  35,000  lbs.  fixed-wheel  !     Combs  Bros..  San  Leandro,  $7802. 


i     H.  E.   Conner.  Redwood  City.  $11,- 

1475. 

]      Surveyor's  estimate,  $10,297. 


STREETS  AND 
HIGHWAYS 

•     40 


31-32- 


gate: 
(49)  installing  60,000  lbs.  radial  gates; 
1(50)  installing  21,000  lbs.  gate  hoists; 
!  (51)  InstaUing  110,000  lbs.  high-pres-  ; 
i  sure    gates    ajid    condult-llnlng  j 

castings ;  [  40 

(52)  installing  7000  lbs.  control  appa-  . 
ratus  for  high-pressure  gates;  

(53)  erecting   18,500   lbs.   hoist    tower 

for  fixed-wheel  gate  ■  '  2/26/46 

(54)  erectlgn     20.500     lbs.'  structural ;  BLUE  POINTS  AVAILABLE 
steel  in  bridges:  '  SACRAMENTO  Calir-State High 

(55)  installing  48,000  lbs.  trashracks;    wav  Enerineer  G  T.  McCoy  announces  j 

(56)  installing  115,000  lbs.  welded  cost  of  blue  prints  now  available  for 
plate  steel  tunnel  and  conduit  work  for  which  t)ids  ^iU  be  opened 
linings;  'in    Sacramento  on   March   20   and   In 

(57)  installing  5000  lbs.  float-weU  in-  jLos  Angeles  on  March  21: 

take,    reservoir  level   gauge  and       l'-Lak-89-E,  between  IjJ  miles  nor«i 

air-vent  piping-  I  "f   Rodman  Narrows  Rd.   and  Route 

(68)  installing    4400  '  lbs.    pipe    hand-  115 :  Plans  (Including  sales  tax).  $1.85: 

P^ilg.  I  rross-sectlons    (including    sales    tax\ 

(59)  installing  3000  lbs.  miscellaneous  jSIO.92:  total  cost  plans  and  cross- 
metal  work:  I  sections   (Includlnp  sales  tax).  $12.77 

(60)  Installing    500    lin.    ft    electrical  ' 
metal   conduit.    1%-ln.    diameter 


La  Loma  Ave.  and  Hearst  St  across  j 
the  Berkeley  campus  of  the  Univer-  j 
slty  of  California. 

Specifications  obtainable  from  the 
caushier's  office.  103  Administration 
Bldg.,  University  of  California,  Berk- 
eley 4. 


2/26/46  • 

BIDS  WANTED 

SISKIYOU   COUNTY.   Calif.— Until 
March  20.  2   P.   M.,   bids   will  be  re- 
ceived by  the  State  Division  of  High- 
ways,   G.    T.    McCoy,    state   highway 
engineer.  Public  Works  Bldg.,  Sacra- 
i  mento,  for  about  13.3  miles  surfacing 
I  with  imported  borrow  base  and  plant 
mix    surfacing    between    Yreka    and 
Camp  Lowe,  Siskiyou  County. 
The  work  involves : 

(1)  develop  water  supply  and  fur- 
nish  water  equipment; 

(2)  350  M  gaUons  apply  water; 

(3)  210  sta.  finish  roadway; 

(4)  14,000  tons  crusher  run  base ; 

(5)  1550   tons   screenings   seal   coat; 

(6)  165  tons  paving  sisphalt  seal  coat 

(7)  65  tons  liquid  asphalt  SC-2  prime 
coat; 

(8)  1300  tons  paving  asphalt  plant 
mix  surfacing; 

(9)  24,000  tons  minimum  aggregate 
dense  graded  plant  mix  surfac- 
ing; 

(10)  2300    tons    minimum    aggregate 
open  graded  plant  mix  surfacing 

(11)  38  tons  liquid  asphalt  RC-2  tack 
coat  and  choker ; 

(12)  200     tons     minimum     aggregate 
choker. 

Specifications   obtainable  from  the 
above  office. 


Machinerv  &  Material 


(Continued  on  Pace  4) 


r  0  R  S  A  L  E 

35-h.p.,  lOO-lb.  W  P  BOILERS,  VERTICAL— OIL  HRED 
Complete  package  units  including:  Controls,  Burner, 
32-ft.  Stack,  Insulating  Materials,  Spare  Parts,  Tools, 
Breeching,  Standard  Boiler  Fittings  and  Trim. 

A  COMPLETE   UNIT   READY   FOR  INSTALLATION 
IMMEDIATE    DELIVERY 

Paciiic  Agencies,  Inc. 

333  Mwilgomery  SL  Phone  YUkon  0247 


m 


'  VIIT-SBd-26-D.  between  Vineyard 
Ave.  and  Etiwanda  Ave.:  Plans  (In- 
cludine  sales  taxV  $6;   cross-sections 

^ _ including  sales  taxi.  $10.61:  total  cost 

metal"cond"uit    li^-in.    diameter  I  plans    and    cross -sections    (tacludlng 
to  and  Including  2-in.  diameter;  jsai*»s  tax),  $16.61.  ,.     ,j    v 

(62>  installing  1000  lbs.  electrical  con-  I     Checks    for    the    above    Should    ne 
ductors  nad  ground  wires ;  imade  pavable  to  the  Denartment  or 


and  smaller; 
(61)  installing    450  lin 


ft.    electrical 


(63>  installing  2500  lbs.  electrical  ap- 
paratus. 


above  office. 


33— BWDGES 


(27)  8  each  monuments; 
\  (28)  61.000  lbs.  furnish 
!  steel; 

(29)  61,000  lbs.   place  do ; 

(30)  misc.    tems    of    work. 


bar    reinf. 


1 2/26/46 

[BIDS  OPENED 


34 
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BIDS  WANTED 
KLICKITAT     COUNTY,     Wash.  — 


Public  Works.  Division  of  Highways, 
pnd    should  accompany   the  order   to 

this  office. 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  must  be 
n/^dressed  to  the  office  of  the  State 
Highway  Eneineer.  P  O.  Box  1499, 
Sp'ramento.  Calif 

Blue    prints    of   plans    are    sold    at 


j      ASTORIA.  Ore. — General  Construc- 
Specifications   obtainable  from   the    tlon  Co..  3840  Iowa  St..  Seattle,  Wash.,        _ 
above   office.  i  ^^  $776,000,  submitted  low  bid  to  Capt  |  ^^g^   ^^^^  gje  not  returnable  for   re- 

(G.    A.   Duncan,   officer   in    charge   of^^^^^ 

. . . —  i  construction.    Bureau    of    Yards    and  ;  » 

•     40 


Until  March  6,  10  A.  M.,  bids  will  be,  oy«       r.^MC    RESERVOIRS  A'^^*^^^'  ^^th  Naval  District,  Exchange  1 9/26/46 
received  by  the  Public  Roads  Admin-  j  ''^       i-'i-wTw,  *  ^7:      _._._  Bldg.,  Seattle.  Wash.,  for  the  follow-  ;  noTIC 


i 


Istration.  W.   H.   Lj-nch,   division   en 
gineer,    808    Bedell    Bldg..    Portland. 
Ore.,  for  construction  of  grading  and 
bridge,  Mt.  Adams  Highway.  Colum- 
bia National  Forest,  Klickitat  County. 


DREDGING 


2/26/46 

BIOS  WANTED 

BOISE    PROJECT, 

Specifications   obtainable  from  the    March  21,  10  A.  M.,  oias  wui   oe  re-    f^^  dispose  of  same  into  breakwater 
above  office  upon  deposit  of  $10.  ceived  by  the  Bureau  of  Reclamation,    remove   and  dispose   of  1500  cu.  vds, 

.^ I  Boise,  Idaho,  for  labor  and  materials    goUd   ro^k,    dredging,    including   con- 

2/26/46  •     33    for  the  construction  of  Cascade  Dam, .  struction     of    breakwater    and    con- 

BIDS  WANTED  Boise    Project,     Idaho;     Specification    struction  of  timber  groin. 


'  ing   work   on   inactive   fleet  berthing  1  ' '  l^kE    COUNTY.    Calif. — A   repre- 
facilities :  I  of>ntative  of  the  district  office  of  the 


3*       Remove  and    dispose   of    two    sea-  I  state  Division  of  Highwavs  •will  meet 
plane  ramps,  dredge  3,000,000  cu.  yds.    iTrospective  bidders  for  the  proposed 


SAN  DIEGO  COUNTY,  Calif.— Un- 
til  March  28,  2  P.  M.,  bids  will  be 
received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  state  high- 
way  engineer,    State   Bldg.,    Los    An- 


Kj?*^*^n~T,^°^^   material  other  than  solid  rock,  dredge  I  nirijeot"  in  Lake  Countv.  I-Lak-89-E. 
10  A.   M.,  bids  will  be  re-    ^jj^  disnose  of  same  into  hr«»akwater.  !  ^ ^_  ^.|jicii  bids  are  to  be  received  in 

PaTsmento  on  March  20.  1946 
i      Said  representative  will  meet  pros- 
nectlve    bidders    at    the    Junction     of 
ilTkiah- Williams  Rd    ^w^ith   the  Lake- 
Other  bids  were :  |  ^^y^   |^    j^t  Upper  Lake   on   Friday, 
Guy  F.  Atkinson  Co.,  $1,280,775.  !  March  15    1946.  at  ^^  A..  M. 
Puget    Sound    Bridge    &    Dredging  i  *  prospective   bidders    are    urged    to 
Co.,  Harbor  Island,  $1,328,000.  cooperate  with  the  district  office  and 


No.    1194.    The    work    is    situated   on 


the  north  fork  of  the  Payette  River 

at  Cascade,  Idaho.  Completion  time, 

750  days. 

_,    ...„ ^., No    charge    to    prospective   bidders  1      Larsno  &  Palmberg,  Astoria,  $241,- 

geles,  for  construction  of  two  bridges    for  specifications   and   drawings ;    to   oOO  for  dredging  area  C  only, 
and   approaches  across   Samagatuma    others,    $3.    Copies    of    the    standard  ■ 


arranp-e    to   make  their   field   inspec- 
tion on  the  above  date. 


2/26/46  • 

BID8   WANTED 

SAN  BERNARDINO  CO..  Calif.— 
Until  Maxch  28,  2  P.  M.,  bids  will 
be  received  by  the  State  Division 
of  Highways,  G.  T.  McCoy,  State 
Highway  Engineer,  State  Bldg.,  Los 
Angeles,  for  about  3.2  miles  grading 
and  surfacing  with  plant  mix  sur- 
facing between  Highland  Ave.  and 
City  Creek  fridge  and  construct  a 
bridge  across  City  Creek,  in  San 
Bernardino  County. 

Work  involves: 

(1)  350  c.y.    remove   concfete; 

(2)  42  acres  clear  and  grubb; 

(3)  486,000    c.y.    rdwy.    excav.; 

(4)  5,000  c.y.  ditch  and  channel  ex- 
cavation ; 

(5)  16,500  c.y.  struc.   excav.; 

(6)  7,170,000  sta.   yds.    overhaul; 

(7)  40  tons  straw  slope  erosion  pro- 
tection ; 

(8)  4,000  lbs.  seed  slope  erosion  pro- 
tection ; 

(9)  4,600  c.y.   rock   slope  protection ; 

(10)  develop  water   supply   and   fur- 
nish  water  equipment; 

(11)  13.500   M.   gals,   apply   water; 

(12)  171  sta.  finish  rdwy.; 

(13)  99,000    l.f.    brush    mats,    erosion  i 
protection ; 

(14)  28,000  l.f.  wire  brush  mats  do; 

(15)  500  tons  pave,   asph.,   plant  mix 
surfacing ; 

(16)  10,000  tons  min.  agg.,  plant  mix  j 
surfacing ;  1 

(17)  140    Lf.    raised    bars,    plant    mix 
surfacing ; 

(18)  35  tons  asph.  emulsion,  seal  coat 

(19)  500  tons  screenings,   seal   coat; 

(20)  2,065   c.y.   Class   A   portland  ce- 
ment cone,  structures ; 

(21)  213  c.y.  Class  A  portland  cement 
cone,  arch  ribs; 

(22)  842  Lf.  concrete  railing; 

(23)  4,500  lbs.  misc.   iron  and   steel; 

(24)  226  c.y.  Class  A  portland  cement 
cone,  curbs  and  gutters;  j 

(25)  113   each   monuments; 

(26)  5,120  Lf.  metal  plate  guard  rail 

bag: 

(27)  130  each  guide  posU; 

(28)  120  each  culvert  markers; 

(29)  0.9  mile  new  fences; 


^u  know  what  you 
It  in  the  w^ay  o{ 
new  appliances  for 
your  home  and  you 
are  going  to  have 
them!  An  electric 
washer  that  does  all 
the  work  of  getting 

clothes  white  in  a  ji£fy...a  big  new  rtfngerator  or 
one  of  the  mar^'elous  Home  Freezers  for  sforiog 
frozen  foods  ...  an  ironer  aod  an  electric  dish wa.sher 
that  washes  aod  dries  dishes,  silverware,  glasses.  All 
these  probably  -wilJ  be  your  proud  possessioDS  in  the 
near  future.  Right  now,  if  you  are  planning  to  build 
a  new  home  or  remodel  your  present  one,  is  the 
time  to  make  sure  youx  plans  include  fully  adequate 
■wiring  to  serve  these  new  home  senkants  with  full 
power  for  lowest  operating  cost.  Adequate  wiring 
consists  of  these  essentials:  Plenrv*  of  outlets,  plenty 
of  light  switches  and  w  ires  large  enough  to  handle 
jrour  electrical  equipment  for  years  to  come. 

PACIFIC  GAS  AND  ILfCTKIC  COMPANY 
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BUILDING  PERMIT 

Applications 


BAN  FRANCISCO 


OFFICE  Bldg  Claas  A  15-8tory,  H,. 
100.000 ;  W  Main  136  S  Market ;  ' 
owner,  Matron  Navig:atlon  Co,  215 
Market  St;  contractor,  Swinerton 
&  Walberg  Co,  225  Bush  St;  engi- 
neer,  L  S  Roeener,   233   Sansome. 

ALTER  stores  and  offices,  |60,000; 
245  California  St;  owner,  G  Halt, 
e/o  cntr;  contractor.  Jacks  &  Ir- 
vine. 820  Market  St 

RESTAURANT,  l-story  frame,  |24,- 
000 ;  NW  26th  Ave  and  Geary  Blvd ; 
owner,  Bert  Lelghton,  2678  18th 
Ave;  contractor,  J  W  Frey,  2600 
Oakdale. 

ALTER  bank.  $23,000;  5000  Third  St; 
owner.  Bank  of  America,  300  Mont- 
gomery St;  contractor.  Capital  Co, 
1  Powell  St ;  plans  by  contractor. 

ALTER  bank.  $18,000;  655  Geary  St; 
owner.  Bank  of  America,  300  Mont- 
gomery St;  contractor,  Capital  Co, 
1  Powell  St ;  plans  bv  contractor. 

ALTER  dwelling.  $15,000;  290  Sea 
Cliff  Ave;  owner,  James  FIckert, 
c/o  cntr;  contractor,  Ira  W  Cobum 
2048  Market  St. 

STORE.  1 -story  furniture,  $13,000; 
SW  18th  Ave  and  Taraval  Street; 
owner.  Svl  Molse,  prem;  contractor, 
J  W  Frey,  2600  Oakdale. 

ALTER  bank.  $10,000;  2901  Diamond 
St;  owner.  Capital  Co.  1  Powell 
St;  contractor.  Alf  P  Fisher,  300 
Montgomery  St;  plans  by  Capital 
Company. 

ALTER  flat.s  and  store.  $7000;  S 
Noriega  82.6  E  48th  Ave;  owner, 
James  Karas.  4029  Noriega. 

ALTER  bank.  $6500;  1401  Market; 
owner  and  contractor,  Capital  Co, 
1  Powell  St ;  plans  by  contractor. 

DWELLING,  l-story  frame,  $6000; 
E  34th  Ave  152.10  N  Taraval  St; 
owner  and  builder.  Eric  Dahlberg, 
583  Victoria  St. 

dwellings:,  three  l-story  fr.  $5500 
each ;  E  29th  Ave  75.  100,  125  South 
Quintara;  owner  and  builder,  Chas 
Ingerman.  2340  22nd  Avenue. 

DWELLING,    l-fltory    frame.    $4500; 

5  Donner  150  W  Phelps ;  owner 
and  builder,  Andrew  Ardlto,  1921 
Donner  Ave. 

ALTER  auto  shop.  $3000;  2140  Fol- 
som  St;  owner,  Puritan  Prod.  2140 
Folsom ;    contractor.    Adam    Arras 

6  Son.  116  New  Montgomery  St. 
ALTER  store.  $4000;   2501  Van   Ness 

Ave;  owner.  A  H  Field.  1700  Broad- 
way; contractor.  American  Fixture 
Co,  935  Howard   St. 

DWELLING,  l-story  frame.  $4500; 
E  Great  Highway  350  S  Moraga; 
owner  and  builder,  United  Housing 
Corp.   2701   Judah    St. 

DWELLING,  l-story  frame,  $4,000; 
SW  33rd  Ave  and  Lincoln  Way; 
owner  and  builder.  United  Housing 
Corp,  2701   Judah   St 

STEEL  FRAME,  class  C,  $2000;  S 
Wilder  25  E  Dftimond ;  owner  and 
contractor,  A  Oilman,  2855  Dia- 
mond   St 

ALTER  store,  $1000;  186  Embarca- 
dero;  owner.  Sam's  Sailor  Store, 
premises;  contractor.  G  T  Robin- 
son, 43  Milan  Terrace. 


ALTER  apt  house,  $850;  1270  McAl- 
lister St;  owner,  Mr  Rayberg. 

ALTER  dwelling,  $1400;  1274-6  Mc- 
Allister; owner,  Mr  Newman. 

ALTER  flats,  $600;  260  VaUeJo  St; 
owner,   Michael   DrlscolL 

ALTER  flats,  $2850:  52  Bledm&n; 
owner,  Mrs  MaUieff. 

ALTER  warehouse,  $2000;  1301  San- 
some St;  owner,  H  G  Walters  Co. 

ALTER  resident,  $500;  801  Madrid; 
owner,  W  U  TonelL 


Architect — Not  Given. 

Contractor — Mardiman  Constr  Co,  Inc 
1537   Drake  Ave,   Burlingame. 

Filed,  Feb.  18,  1946.    Dated. 

Cash    payment    of 41,500 

When   sub-floor  finished .20% 

Frame   completed 20% 

Sheetrock    applied .20% 

Completion   filed .20% 

Usual  35  days  after .20% 

TOTAL  COST,  $8,250 


BERKELEY 


GARAGE,  $650;  1346  Haskell;  owner 
and  builder,  Mitchell  O  Walker. 
1346  Haskell. 

STORAGE  GARAGE,  $6000;  810  Carl 


CompletioB  Notices 


8AN    FRANCISCO 


^°°'«1T^!:^»^°'^t**;,!^'"f"\r^l•^F^».'194^S^  PAYSON  ^B^ 


Co,  810  Carlton ;  builder,  Austin  Co 
618  Grand  Ave,  Oakland;  plans  by 
Austin  Co.  ' 

ALTER  GARAGE,  $1200;  810  Carl- 
ton ;  ovvTier,  Colgate-Palmolive-Peet 
Co,  810  Carlton ;  bulder,  Austin  Co, 
618  Grand  Ave,  Oakland;  plans  by 
Austin  Co. 

DRY  ICE  PLANT,  $21,500;  642  Vir- 
ginia; owner.  Pure  Carbonic,  642 
Virginia;  builder,  Fluor  Corp,  Los 
Angeles;  plans  by  owner. 

ALTERATIONS,  $1100;  2827  Regent; 
owner,  Eliz  Judkins.  2827  Regent; 
builder,    Elmer    B    Pearson,    2839  i 
Shattuck.  j 

ALTERATIONS.     $3000;     2421     Pros- I 
pect;    owner    and    builder,    Ned    R 
Reed,  2421  Prospect 

GATE  AND  SHED,  $7000;  810  Carl 


Charles  Ave  S  25  x  W  75.61,  ptn 
Lots  1  to  3  incl  Blk  6,  Ocean 
View  Park 

W  St  Charles  Ave  25,  75  South 
Payson  S  25  x  W  75.61,  ptn  lots 
1  to  3  incl  blk  5,  Ocean  View  Pk. 
Albert  H  Elkington  to  whom  It 
may  concern February  25,  1946 

Feb  25,  1946— N  KIRKHAM  St  95 
E  17th  St  Ellas  Vlgen  to  whom 
it  may  concern February  26,  1946 

Feb  25,  1946— W  St  CHARLES  Ave 
50  S  Payson  S  25  x  W  75.61,  ptn 
lots  1  to  3  incl  Blk  5,  Ocean  View 
Park.     Albert    H    Elkington     to 

whom  it  may  concern „ 

JFebniary  25,  1946 


ALAMEDA  COUNTY 


ton ;  owner.  Colgate-Palmolive-Peet   

Co,  810  Carlton ;  owner,  Austin  Co,   Recorded  Accepted 

618  Grand  Ave,  Oakland ;  plans  by    Feb    25,    1946— LOT    7,    Tract    566, 
Austin  Co.  I     Eden    Twp.     Stanley    Milholland 

ALTERATIONS,     $1250 ;     2001     Kitt-  !     to  whom  it  may  concern 

ridge;  owner,  U  S  Government,  2004  '      February  20,  1946 


Feb  23.  1946— SE  COR  PIER  and 
Ferry  Sts.  Oakland.  General  Pe- 
troleum Corp  to  Independent  Iron 


Allston   Way;    builder,   Nick   Hem 
mlnga.  627  38th  Ave,  San  Francisco. 

ALTERATIONS,    $800;     640    Colusa; 
owner,   H  R  Honnald,  640  Colusa; 

builder,   O    L   Burritt,   421   63rd    St    ^«*>   23,    1946— LOT    235,    Montclair 
Oakland.  i     Highlands,    Oakland.     F    Melvln 

GARAGE,    $900;    2435  Byron;    owner!     Canning  to  C  B  Johnson 

and    builder.    Otto    R    Ojala.    2435       February   19.  1946 

Byron.  !  Feb  21,  1946— LOTS  92  and  93  Blk 

GAS  PUMP  SHELTER,  $1000;  810;  L  Regents  Park  No  4,  Albany. 
Carlton ;  owner,  Colgate-Palmolive-  \  George  R  McNutt  to  whom  it 
Peet  Co,  810  Carlton ;  builder,  Aus-  !     may   concern        February    19,   1946 

tin    Co,   618   Grand   Ave,    Oakland ;  | 

plans  by  Austin  Co. 


tractor.  J  R  Pierce;  14  pi  fix;  S 
gas  op. 

4231  E  12th  St;  owner,  J  Hensley; 
contractor,  Wm  Souza;  3  pi  fix. 

1219  Evcelslor  Ave;  owner,  St 
Margaret  Mary's;  contractor,  J  Tan- 
credy;  1  gas  op. 

1801  13th  Ave;  owner,  G  and  L 
Grocers;  contractor,  Gus  IBermcm; 
2    pi   fix. 

6035  Majestic;  owner,  ;  con- 
tractor, D  Watson;  1  pi  fix. 

2439  34th  Ave;  owner.  Army's  Liq- 
uor Store;  contractor,  H  Sogn;  2 
gas  op. 

1510  Franklin  St;  owner,  W  Men- 
dell;  contractor,  Aladdin  Htg  Co;  1 
gas  op. 

2725  Frultvale  Ave;  owner,  Gam- 
ble :  contractor,  W  Griffith ;  2  pi  fix. 

121  Marlow;  owner, ;  con- 
tractor. Wm  Souza;  5  pi  ftx;  2  gas 
op. 

1122-30  5th  Ave;  owner,  Adams 
Bros;  contractor,  M  Frlnzel;  7  pi 
fix;  3  gas  op. 

870  Mead  Ave;  owner,  Vallejo; 
contractor.  J  W  Neal;  2  pi  fix. 

2038  San  Pablo  Ave;  owner,  Min- 
ster ;  contractor.  J  W  Neal ;  1  gas  op. 

2280  35th  Ave;  owner,  Earheart; 
contractor,  Harold  Sogn;  2  pi  fix; 
1  gas  op.       X 

5620  Telegraph  Ave;  owner,  Clare- 
mont  Press;  contractor,  T  Morrill; 
5  gas  op. 

6874  Sunkist  Drive;  owner,  S  J 
Dowling:  contractor,  Chas  Smith;  6 
pi  fix;  3  gas  op. 

1784  Atlantic  St;  owner,  ;  con- 
tractor, Wm  Souza;  1  pl  fix. 

1819  7th  Ave;  owner,  Thompson 
Constr  Co;  contractor,  M  Flnzel;  4 
pl  fix;  3  g^as  op. 

1929  35th  Ave;  owner,  Ben  Koska; 
contractor,  P  H  Blake;  4  pl  fix;  2 
gas    op. 

700  Clay  St;  owner,  4  Roses  Cafe; 
contractor,  N  Bendit;  6  pl  fix;  4 
gos   op. 

2566  Truman  Ave;  owner,  Walker 


er;  contractor.  El  Cerrito  Electric;  9 
fixtures. 

658  1721  Hearst;  owner,  A  L  Gln- 
nett;  contractor.  El  Cerrito  Electric; 
5  fixtures. 

659  2429  Eighth;  owner,  M  Sousa; 
contractor.  El  Cerrito  Electric;  5 
fixtures. 

MO  2885  Shasta  Rd ;  owner,  Curtis 
Smith;  contractor.  El  Cerrito  Elec- 
tric; 8  fixtures. 

661  16X8  Derby ;  owner,  J  M  Walk- 
er; contractor.  El  Cerrito  Electric;  9 
fixtures. 

662  1612  Dwight  Way;  owner,  K 
Get  Lee;  contractor.  El  Cerrito  Elec- 
tric; 2  fixtures. 

663  1046  Creston;  owner,  J  P 
Thomas ;  contractor.  El  Cerrito  Elec- 
tric ;  2  outlets ;  2  switches ;  3  f  ixtxires ; 
4  plugs ;   1  circuit 

664  1914  Oregon ;  o-vmer,  J  M  Walk- 
er; contractor,  El  Cerrito  ^lectrlc;  10 
outlets;  10  switches;  13  plugs;  3  cir- 
cuits. 

665  1034  Keith;  owner,  Ruth  Van 
Pelt;  contractor.  El  Cerrito  Electric; 
10  outlets;  14  switches;  10  plugs;  S 
circuits. 

666  2013  University;  owner.  Woods 
Tire  Co;  contractor.  Western  Neon; 
heater. 

667  2367  Telegraph  Ave;  owner,  L 
Blake,  lessee;  contractor,  U  G  Elec- 
tric ;  new  service. 

668  2379  Telegraph;  owner, ; 

contractor,   U  C   Electric;    1   outlet; 
1  fixture;  3  plugs;  motors. 


OAKLAND 


trict,  Para-dise,  for  spiral  \veide<i  pipt, 
fabricated,  tested,  dipped  and  wrapped 
in  40-ft  lengths,  ends  belled  for  flekl 
welding,  asphalt  dipped  and  wrapped 
with  23^ -lb.  asbestos  pipeline  felt 

Western  Pipe  &  Steel  Co..  San 
Francisco,  at  $29,360.70,  submitted 
only  other  bid. 
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BIDS  WANTED 

PORTLwAND,  Ore.— UnUl  March  7, 
12  Noon,  bids  will  be  received  by  tKe 
Spokane.  Portland  A  Seattle  Railway 
Co.,  G.  R.  Williams,  purchasing  agent 
1133  American  Bank  Bldg.,  Portland, 
for  furnishing  50,000  crossties. 


ALTERATIONS,  $7500;  810  Carlton; 
owner,  Colgate-Palmolive-Peet  Co, 
810  Carlton;  builder,  Austin  Co,  618 
Grand  Ave.  Oakland ;  plans  by  Aus- 
tin Co. 

ALTERATIONS.  $16,000;  2480  Shat- 
tuck; owner.   Cord   (Dwight  Way) 


Recorded  Accepted 

Feb   23.    1946— LOT    1    Blk   22,    San 

Mateo  Terrace  No  7.    Andrew  J 

Gawley  to  whom  it  may  concern 

February  19,   1946  1 

Ha;dWre72480"shattuck  r  bulldeV,  i  ^%  23.   1W6-LOTS    110    114    233,     | 
F  A  Stead,   1991   Center;   plans  by  I     237,  Redwood  Village.    T  J  Culll- 

F  O  Rosbere  -^        gan  to  Conway  &  Culligan 

*   "  "osoerg.  ,  February    21.    1946 


Works February  20,  1946  4  King;   contractor.   H   Sheridan;   5 

pl  fix;  3  gas  op. 

849   11th    St;    owner,   James   Ross; 
contractor,    Durant;    1    gas    op. 
i     422    29th    Ave;    owner,    L    Lewis; 
contractor,   O   Hanson;   1   pl   fix;   2 
gas  op. 

2257  E  14th  St:  owner,  Harry; 
contractor,  O  Hanson;  2  pl  fix;  4 
gas  op. 

1022    Webster   St;    owner ; 

contractor,   Durant;   2  gas   op. 

3232  Foothill  Blvd;  owner,  J  Log- 
gio;  contractor.  P  H  Blake;  2  pl  fix. 


SAN   MATEO  COUNTY 


Electrical  Permits 


ALTERATIONS,  $1500;  2750  Prince; 
owner,  G  W  lUchardson,  premises; 
builder,  O  L  Barritt  421  63rd  St 
Oakland. 

DWELLING.     $25,500;     734     Spruce; 
owner.   Tantha    Densmore,    2072    E 
Foothill     Blvd,     Altadena,     Calif ;  i 
builder,  California  Construction  Co,  ' 


3380  Adeline  St 


OAKLAND 


SAN   MATEO 


Feb  18,  1946— LOT  19.  Blk  11,  Edge 
wood   Park,  Redwood   City.    Irv- 
ing Gamberg  to  M  J  Lovell 

February   15,   1946 

Feb  18,  1946— LOT  1  Blk  17,  Bel- 
mont Country  Club  Sub,  Belmont. 
Robert  L  and  Cecilia  Joan  Nor- 
ton to  Wm  H  Penaat 

February   16.   1946 

Feb  18,  1946—222.16  of  Lot  14.  Oak- 
wood  Park,  Oakwood  Circle,  Red- 
wood City.   Mr  and  Mrs  Ellis  Laz- 

zari  to  Sjoberg  &  Sjoberg  

_ February  8,  1946 

Feb  18,  1946— PTN  LOT  4  Blk  7, 
Sub  Nash  Tract  near  Palo  Alto. 
Geo  A  and  Helen  Mae  Foremsin 


owner,    R  C   Evans ;    contractor,    A 
Abbott,  P  O  Box  601. 
DUPLEX,    $22,000;    Lot   2   Blk    2,    El 
Camino    Real ;    owner   and    builder, 
1-STORY   BRICK    ADDITION,    $20,-        J  Henry  Delaney. 

000 ;   951   6l8t   St ;    owner,   Ralph    N    DWELLING,    $10,000 ;     234     41st    St ; 

Brodie    Co,    61st    and    Lowell    Sts;        owner  and   builder,    Geo  Caldwala- 

bullder,  Willis  F  Lynn,  1040  Folger       der. 

Ave,    Berkeley;    architect   John    B  j  DWELLING,   $12,500;    2660   Garfield: 

Anthony,  2829  Forest  Ave,  Berkeley.        owner    and     builder,     Frank    Her- 


DWBLLING.    $12,000;     20    Lindberg; 

owner    and    builder.    Thos    Brown. 

14448  Tyler  St,   San   Fernando. 
GARAGE.  $700;  10  Kingston;   owner- 

T.^TT"Tlli1-"'«SfIi..^9MTn«rft«M.'     to  John  Christiansen  &  Son Elec  Co; 

DWELLING.   $12,000;    2515   Garfield ;i  February  13    19461     9038      1717    Uncoln    Way;     owner, 

^^.^^^    x>   r.   Tr„-„o. *^r,^^r.     A    p;:^Y8";Liii&^ij6T  4   Blk   29,    San      JMuny;   contractor,   Bertrand  Electric 


SAN   FRANCISCO 


9025  229  Brtdgevlew,  owner.  Kols- 
berg;  contractor.  Arc  Electric;  13 
outlets;  11  switches;  13  plugs. 

9026-33     1000-08-14-20-26  -  82  -  38  -  44  , 
Girard  St;  owner,  Becher;  contractor.  '.°^^fj^f  ^,"J^*, 
Arc  Electric ;  13  outlets ;  12  switches ;  ! 
12  plugs.  I 

9034  Randolph  &  Head  Sts ;  owner. 
Sterling  Building  Co;  contractor.  Arc 
Electric;  

9035  230  Bridge  view;  owner,  Kols- 
berg;  contractor.  Arc  Electric;  ~ 

9036  San  Luis  and  San  Diego ;  own- 
er. Alemany  Constr  Co ;  contractor. 
Arc  Elec  Co;  - 

9037  SI    Garfield    25    E    Ralston; 


35732  840  7th  Ave ;  owner,  T  Lum ; 
contractor.  Electric  Novelty  Shop; 
1  switch;  5  fixtures;  3  plugs;  alter- 
ations. 

35733  224  8th  St;  owner,  F  Gott- 
steim ;  contractor,  Spott ;  service. 

35784  1301  E  14th  St;  owner  and 
contractor,  Fluro  Electric  Co;  out- 
lets. 

35735  3351  Guido  R;  o\fV'ner,  John- 
son; contractor,  Collins  Electric  Co; 
outlets  ;    switches ;    fixtures  ;    plugs. 

35736  220  Crossroads;  owner,  Hen- 
drlckson;  contractor,  Collins  Elec 
Co;   outlets;  switches;   fixtures;   pl. 

36737  15th  and  Broadway;  owner. 
Roos    Bros;    contractor,    Scott-Butt- |  l 

ner;   outlets;   switches;   fixtures;   pL    2/26/46     I 

35738  460  Jean  St;  owner,  Joseph  |  BID  OPENED 
Fabry;    contractor,    Matson    Electric 
Equip ;    new   service. 

35739  9911  Empire  Road;  owner. 
Nelson  &  Rugg;  contractor,  Johnston 
Elec;  outlets;  switches;  fixtures;  pl. 

35740  3825  Howe  St;  owner,  Ham- 
ilton; contractor,  Piedmont  Electric 
Co;  4  outlets;  4  switches;  4  plugs. 

35741  1929  35th  Avenue;  owner, 
Kroski ;  contractor,  A  L  Solari ;  8 
outlets;    6   switches;    9   plugs. 

35742  14th  and  Broadway;  owner, 
Amhurst  Co;  contractor,  T  L  Rosen- 
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BIDS   WANTED 

PARKER  DAM  PROJECT,  Arix,- 
Calif— Until  March  20,  2  P.  M.,  bids 
will  be  reicelved  by  the  U.  S.  Bureau 
of  Reclamation,  Denver,  Colo.,  imder 
Spec.  1207  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  E^rp,  Calif.,  the  hol- 
low metal  doors,  complete  with  tran- 
soms, rough  bucks,  thresholds  as  re- 
quired in  door  schedule;  cabinet 
jambs,  trim,  hardware,  including 
door  closers,  calking  material  and 
all  other  accessories  necessary  for 
the  complete  installation  of  the  doors 
in  the  Pkrker  power  plant  Parker 
Dam  Power  Project  Arizona-Califor- 
nia. The  doors  will  be  installed  by 
the  government  No  charge  for  copies 
of  the  specifications  to  prospective 
bonda  fide  bidders ;  to  others,  $0.75. 
not  returnable.  For  particulars,  ad- 
dress the  Bureau  of  Reclamation, 
Denver,  Colo. 


Alameda,  $8400  (15.0(K)  lbB,> 

Monarch  Forge  A:  Machine  Woriu, 
f.o.b.  Portland.  $S435  a&,000  Iba). 

Joshua  Hendy  Iron  Works.  f,n,|>, 
San  Francisco,  $8657  as.OOO  lbs.). 

Harding  MaDufacturtnp  Co.  fab. 
York.  Pa.,  $10,960  (1600  lbs.). 

WUlamette  Iron  A  Steel,  f.ab.  Port- 
land. $li;t88  (18.400  ItM.). 

Western  Gear  Woiks.  f.o.b.  Seattle. 
$11,475  (14.100  Iba). 

Consolidated  Steel,  f.o.b.  Los  An« 
geles,  $11,798  (14.800  lbs.). 

JJnited  Engineering  Co.,  f.o.b.  San 
Francisco,  $14,355.49  (9900  lbs.). 


Official  Proposal 


Pro.   No.   1714— Lead  Covered    Csbie 


NOTICE   TO   CONTRACTORS 
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2/26/46      I 
BIOS  OPENED 

SACRAMENTO.  Calif.— The  follow- 
ing submitted  bids  to  the  state  pur- 
chasing agent,  Sacramento,  under 
Quo.  36172,  Req.  76208,  for  materials 
as  follows :  ' 

John  J.  Swigert.  $2.68  on  each  item ; 
awarded. 

Sully-Miller  Contracting  Co.,  $2.75 
on  each  item ;  net 

Pacific    Rock    &    Gravel    Co.,    $315 


Sealed  proposals  will  be  received 
in  Room  306  of  the  office  of  the 
Blast  Bay  Municipal  Utility  District, 
612— 16th  Street.  Oakland,  California, 
until  5:30  P.  M..  Wednesday,  March  6, 
1946,  and  will  at  that  hour  be  op- 
ened for  furnishing  approximately 
2,000  Lin.  Ft.  of  L^JD  COVERED 
CABLE,  as   per  spe<9rications. 

Proposal    No.    1714    covering    same 
RUiy    be    obtained    upon    application 
at    Room    312,    Purchasing    Depart- 
ment, of  the  office  of  the  District. 
DANIEL  REIA.D, 
Secretary. 
Oakland,  California. 
February  21,  1946. 

(Daily  Pacific  Builder > 
(February  26,  1946) 

Pro.  N».  1716— Welded  Steel  Pipe 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
in  Room  205  of  the  office  of  the 
East  Bay  Municipal  Utility  District 
512— 16th  Street,  Oakland,  California, 
until  5:30  P.  M..  Wednesday.  March  6, 
1946,  and  will  at  that  hour  be  sop- 
ened     for    furnishing    approximately 
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.      ,^  ..  .    „  .120  Lin.  Ft.  of  42-inch  I.  D.  WELD- 

on^^each    item;   discount  2   per  cent    e^  steel  PIPE,  as  per  speclfica- 

tions. 

Proposal    No.    1716    covering   same 
may    be    obtained    upon    application 
at    Room    312,    Purchasing    Depart- 
ment  of  the  office  of  the  District. 
DANIEL  READ, 

Secretary. 
Oakland,  California. 
February  21,  1946. 

(Daily  Pacific  Builder) 
(February  26,  1946) 


SAN  FRANCISCO— U.  S.  Pipe  A 
Foundry  Co.,  Monadnock  Bldg.,  San 
Francisco  at  (1)  $109  per  ton,  (2) 
$86.25  per  ton,  delivery  130  days,  sub- 
mitted orily  bid  to  the  purchaser  of 
supplies,  <?ity  Hall,  for  cast  iron  pipe. 
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35743  149  Franklin  Street;  owner. 
Royal  Hand  Print;  contractor.  T  L 
Rosenberg  Co ;  outlets ;  motors. 

35744  NE  Cor  18th  and  Peralta ; 
owner,  Oliver  Tire  Cap;  contractor, 
T  L  Rosenberg  Co;  plugs. 

35745  NE  Cor  19th  and  Dennison; 
owner,  Texas  Oil  Co;  contractor,  T 
L  Rosenberg  Co;  1  plug. 

35746  808  Broadway;  owner,  Sim- 
ons   Hardware   Co;    contractor,   T   L 


owner.    Thortnson.    contractor,    Ar^   'i|'^^''&<=2Ltrs!roUnr: 'mo™: 

les;  contractor,  T  L  Rosenberg;  mo- 
tors ;    service. 


2-STORY  STORE  and  DWELLING. 
$7000;  531-533  E  14th  St;  owner, 
Jas  Amott.  633  Taraval  St  San 
Francisco;  builder,  Jas  A  Amott  & 
Son.  633  Taraval  St.  San  Francisco. 

1-STORY  STORE  BUILDING,  $8500; 
7612-18  E  14th  St;  owner.  J  M 
Bobbino.  7606  E  14th  St;  builder, 
James  A  Ganley,  855  Midway  Ave, 
San  Leandro 

ADDITION.  $500;  3430  Salisbury  St; 
owner  and  builder,  L  Doll,  3430 
Salisbury   St 

ALTERATIONS,  $500;  370  Grand 
Ave;  owner  and  builder,  Ray  L 
Hermann.  370  Grand  Ave. 

MOVE  HOUSE.  $1000 ;  1911  62nd  Ave ; 
owner,  Geo  Wale  Jr.  5931  Monad- 
nock Way;  builder,  O  W  Helm- 
kamp,  215  Arroyo,  San  Leandro. 

1  -  STORY  BUILDING  (concrete), 
$15,000;  5911-15  MacArthur  Blvd; 
owner.  White  &  Pollard,  1428  Frank- 
lin St;  builder,  John  J  Moore  Co, 
959  33rd  St;  engineer,  R  H  Cooley, 
959  33rd  St.  Oakland. 

DWELLING  (l-story  5-room),  $5000; 
1452  85th  Ave;  owner  and  builder, 
P  G  Williams.  2525  E  28th  St 
ADDITION.  $960;  3065  Kansas  St; 
owner.  Walter  A  Schneider,  prem; 
builder,  Peter  Kostal,  860  Schafer 
Rd,  Hayward. 
ALTERATIONS.  $9000;  3301  Foothill 
Blvd;  owner,  J  A  Piccardo,  3301 
Foothill  Blvd;  builder.  Capital  Co, 
1  Powell  St,  San  Francisco. 
1- STORY  CONCRETE  STORE.  $15,- 
000;  295  19th  St;  owner,  Cameo 
Stores,  3669  Telegraph  Ave ;  builder, 
R  B  Schiveley,  1438  Peirce  Ave,  San 
Leandro;  architect  W  F  Baxter, 
6066  ThomhiU  Dr 


Mateo  Terrace  No  7,  San  Mateo.       Co; 
Millard  J  Greb  to  Hardiman  Con- 
struction Co,   Inc Feb   16,   1946 

Feb  18,  1946— LOT  26  Blk  5,  Ter- 
race Gardens,  San  Mateo.  W  W 
Holden  to  whom  it  may  concern 
February    12,    1946 


9039  1727-29  Pine  St;  owner.  Red- 
ford  ;  contractor,  Bertrand  Elec  Co ; 
8   plugs. 

9040-54  Various  locations  and  own- 


35748     6009  Avenal  Ave;  owner,  A 
L  Brandon ;   contractor,  T  L  Rosen- 
berg Co;   2  outlets;   2  fixtures;  2  pL 
I     35749  Hobart  and  Broadway;  own- 
er,   Sherman   &  Clay;    contractor,   C 
ers;contractor,  ApexElecCo;sign8.    A    Langlals    Co;    outlets;    switches; 

OAKK         Ka      tn^       o*  .       ^■r.mov       TMo  fh  n  Ha   I  I 'XtU  rCS  ;      plUgS. 

35750  665  Wala  Vista;  owner,  Spec- 


2/26/46 

BIDS    OPENED 

SAN  FRANCISCO.— The  following 
submitted  bids  to  the  purchaser  of 
supplies,  ilO  City  Hall,  under  Bid  No. 
3472  for  wood  patterns : 

C.  J.  Hooper  Pattern  Works,  (1) 
$315,  (2)  $330,  (3)  $387.50,  (4)  $225,  (5) 
$215,  (6)  $378.50,  (7)  $121.50,  (8) 
$122.50,  (9)  $76.50.  (10)  $110,  (11)  $215, 

(12)  $215.  (13)  $75.  (14)  $185;  delivery 
30  to  90  dlays. 

United  Pattern  Works,  (1)  $300,  (2) 
$335.  (3)  $375,  (4)  $180,  (5)  $250,  (6) 
$375,  (7)  $110,  (8)  $110.  (9)  $96,  (10) 
$100,  (11)  $225,  (12)  $225,  (IS)  $85. 
(14)  $175;  90  days'  delivery. 

Yuba  Manufacturing  Co.,    (1)  $518. 

(2)    $591,    (3)  $664.   (4)    $791.    (6)    $647. 

1(6)   $619.    (7)    $298,   (8)   $243,   (9)   $156. 

(10)    $488,    (11)    $495.    (12)    $526,    (13) 

$168,  (14)  $254;  75  days'  delivefy. 

SparroMt«s  Pattern  Shop,  (4)  $198, 
(5)    $390.    (7)   $230,    (8)    $220,    (9)    $106, 

(13)  $96.   114)  $170;  62  days'  deUvery. 


Pro.   No.   1717— 16-in.   Dresser   Pipe 
Couplings 


NOTICE    TO   CONTRACTORS 


MARIN    COUNTY 


Accepted  , 


^T  bSr     Macnfons  !      Son^  etc^.-.^r-.-F^bi^ITy    16,   1946   California  Bldg  Mtce ;   contractor,  G    -a- 

r    IhoTand    display    ?oom,   Feb  18,  1946-%  mile  south  of  Ham-      iVaccanno;    30   outlets;    14   switches ,    Elec^. 


ilton    Field.     Myron    Holcomb   to 


nandez. 

REPAIR    and    alter    dwelling,    $600 ;  i 

335  W  Bellevue;   owner,   J  Puller ;!  Recorded  „„,  „.„^„„„    ^  _, 

contractor.     Tom     Williams,     P    o  I  Feb  20,  1946-BELyEpERE    Doris 
Box  191    King  City  j     B  Kline  to  Atlas  Stalrbullding  Co 

OFFICE  bldg.  $9000;  Lot  5  Palm  Ave  i     Galther    &    Boe,    A    Quandt    and 
owner 

CABINET 
$9000;    Lot   14   Blk  69- A,   Bayshore 
Blvd;     owner    and     builder,     G     F 
Mlllster  and  B  Wunder. 

GARAGE  and  storage  room.  $1500; 
1438  Park  Blvd ;  owner  ajid  build- 
er.   Walter   R   Fox. 

OFFICE,  $60,000;  San  Mateo  Drive; 
owner,  San  Mateo  Medical  Center; 
contractor,  Oscar  Cavanaugh. 

DWELLING,     $14XX)0 ;     510     Carmel  1  Recorded 


9055  58    2nd    St;    owner.    Nathalie  > 
■Nicoll;    contractor,    Atlas    Elec    and 
I  Engrg    Co ;    30    outlets ;    5    switches ; 
1 18   plugs ;   motors. 

9056  8th  and  Irwin ;  owner,  Stand- 
i  ard    Oil    Co ;    contractor.    Atlas    Elec 

\&  Eng  Co;  

i      9057     1147-49H    Mission  St;   owner. 


ial  Owner;  contractor,  Insley  J  Brain 
2   outlets;   2   switches;   10   fixtures. 

35751  6608  E  14th  St;  owner,  W 
Khom;  contractor,  Larry  E  Chap- 
man; 2  outlets;  2  fixtures;  1  plug. 

35752  3605  San  Pablo  Ave;  owner. 
Hank  Lou's  Cafe;  contractor,  Spott 

new   service. 
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P,„es  ,     35753     1676-A  7th   St;   owner,  Pre- 

Qn«ui     1A71    9i»>,    Av«-   finrnt^r  .  1  cisely  Llquor  Store ;  Contractor,  Spott 

Enri   Cavasso February   18,   1946  I  ^,9058  ^mi^24th^A^  ^^^^ 

n  *,«,      1  i      9059      155    Sansome:    owner     S    F       35754    1726  San  Pablo ;  owner,  Ca^l- 

LienS   Filed  stock    Exchange;     contractor,    H     s   fornla  Furniture  Co ;  contractor  Spott 

AjIVUO    a  U^a  T«fti.»    Co  •    ^^    ontlats  •    20    switches  •  ^  Electric ;   fire  Job. 

Tl^le   Co,    53    outlets,    M   swiicnes,        ^.^     ^^  ^^^  ^^^  ^^  Harrison; 


SAN   MATEO  COUNTY 


Amount 


133  plugs. 

I  9060  516  Sutter;  owner,  Dr  (Jeo 
!  Heppner ;  contractor.  Lynch  Elec  Co ; 
'  alterations 


Circle;  downer  and   builder,  Walter  [Feb  21,  1946— LOTS  2  and  3,  Hans-      j  ^,^5g\.     DoSghiut*^ Co ;°^ntrac?<fr, 

Lynch   Elec   Co;   

9062      2401    Chestnut;    ou-ner,    Jos 
Bush ;    contractor.    Lynch    Elec    Co ; 


BUILDING  PERMIT 

Granted 


SAN    FRANCISCO 


E    Thompson.  | 

PLANT,   $20,000 ;   501   9th   Ave ;    own-  j 
er,  J   C  Boodell ;    contractor,   Chas 
J  Pedersen,  333  Occidental  Avenue. 
Burlingame.  1 

DWELLING,  $7000 ;  716  30th  Avenue  | 
owner  and  builder,  Edwin  Swan-  ] 
son,  1239  11th  Ave,  San  Francisco. 


com's  Resub  of  North  Palo  Alto. 
Lloyd  Griffin,  vs  Ralph  and  Cora 
Belle   Herman   $185.00 


owner,  Lynn's  Warehouse;  contrac 
tor,  California  Electric  Co;  10  out 
lets;    10  fixtures;    1   motor. 


Furnace  Permits 


SAN    MATEO 


OAKLAND 


3678     High     St ; 


Pullieim ; 


alterations. 

9063      450    Sutter    St,     Suite    1219; 
j  owner,  S  B  Paul,  MD ;  contractor,  G 

jE  X-Ray;  ..._ 

I     9064    50  Hilritas  St ;  owner,  Brown ; 
!  contractor.    Eureka   Elec ;   9   outlets ; 
:  7  switches ;   18  plugs. 
!      9065     1399  Post  St;   owner.  Miller; 

contractor,  Galvln  Bros;  — 

I      9066     1740   Fairfax;    owner,    Scott; 


Engineering  Section 
Machinery  &  Material 


2/26/46 

BIOS  OPENED 

SAN  FRANCISCO.— The  followmg 
submitted  bids  to  M.  H.  Gerry,  pur- 
chaser of  supplies,  Room  270  City 
Hall,  San  Francisco,  under  Bid  No. 
3469  for  furnishing  and  delivering  to 
the  San  Francisco  Water  Department 
warehouse  at  Millbrae,  Calif.,  3-in., 
6-in.,  8-ia.,  24-ln.,  30-ln.  and  48-ln. 
flanged  gt&te  valves. 

Crane  Co.,  (a)  $8925.52,  (b)  $9210.54. 
(ab)  $18,136.06,  plus  sales  tax;  2% 
10th  prox. ;  140  days'  delivery. 

Chapman  Valve  Manufacturing  Co.. 
(a)  $9529.75,  (b)  $12,259.  (ab)  $21,- 
788.75,  plus  sales  tax;  2%  10  days; 
120  days'  delivery. 


Sealed  proposals  will  be  received 
in  Room  205  of  the  office  of  the 
Blast  Bay  Municipal  UUlity  District 
512— 16th  Street,  Oakland,  California, 
until  5:30  P.  M.,  Wednesday,  Msrch  6, 
1946,  and  will  at  that  hour  be  op- 
ened for  furnishing  approximately 
100  16-inch  DRESSER  PIPE  COUP- 
LINGS,   as    |>er   specifications. 

Proposal    No.    1717    covering    same 
may    be    obtained    upon    application 
at    Room    312,    I^urchasing    Depart- 
ment, of  the  office  of  the  District 
DANIEL  READ, 
Secretary. 
Oakland.   California. 
February  21,  1946. 

(Dally  Pacific  Builder) 
(February  26,  1946) 

FIRST  PUBLISHED  TODAY 

Construction    of     New     Road     Acroft* 
Berkeley  Campus  of   U.  of  C. 


ADVERTISEMENT  FOR   BIDS 
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rywood  Ave. 


owner 
DWELLING,   l-story  6- room.  $7,000;  i^g^];^    Finzell ;~ floor  furnace. 
1803  Bancroft  Aye:  oj«mer  and  con- I     9933    C    St;     owner,    Dinl;     dealer,  :  ^o;,-t;;^t---G;ivta 'Bros;    3    plug;    2 
tractor.  E  H  Mellencamp,  393  Cher-  jc  &  M  Stove  Shop;  floor.  outlets-   motors. 

!      68^    Arthur    St ;    owner,    Grogan ;  ,     ^g^  '  350  Post  St ;  owner,  Gump's ; 
I  dealer,  C  &  M  Stove  Shop;   floor.        ;  contractor.    Eureka   Elec   Co;    alter- 

3307  Over  St;  owner,  Capper;  deal-  lotions. 
!  er,  O  C  Wood ;  floor.  9068-72       1379-81.    1383-85,     1387-89, 

1      2631     Chestnut    St ;     owner.     Rose  • 

~~    dealer,   O  C  Wood;   floor. 

RESIDENCE.  ^000:    Blk  2,  Avy   St.       6537    Heartwood ;    owner,    Metcalf;    st7o™4-g;;,Vth7i9" outlets;  24  plugs; 
University     Heights;     owner     and  | ^j^jg^.,  r  a  Roeber ;   central.  16  switched 

builder,    F    A    Lagergren,    3220    Er      ^ggg  jgth  Ave;  owner,  Boyce;  deal-        9^73.4     2216-18    2222-24   Judah    St; 
RVsmFN?F    ki?^     if^rbor  Blvd-    «''  ^  baloney;  floor.  n^.^ .!  owner.  Pacific  Coast  Constr  Co;  con- 

own^f^SH'hnnH^'  -J^K^Hn     6?7       ^811    Everett    Ave;    owner.    Teed;    ^^^^        gtrom   &  Smith;  28   outlets; 
owner  and   builder^  -T  Keeim,    617i^jg^igr,   e   Maloney;   floor  furnace.      ,  ^o  switches;  28  plugs. 


SAN   MATEO  COUNTY 
Unincorporated 


1391-93.   1395-97   27th   Avenue;    owner. 
Pacific  Coast  Constr  Co;  contractor. 


NEWS  INDEX 

For  convenient  referenoe.  news 
reports  in  this  section  are  classi- 
fied as  follov«^: 

Misc  Supplies  A.  Materials  42 
Machinery  and  Equipment        43 


42— MISC.  SUPPLIES  AND 
MATERIALS 


FEBRUARY   23,  1946 


MENLO   PARK 


STUDIO  APT,  l-story  and  basement 

Class  C,  $14,000;  2127  Bush  Street; 

owner,  G  Reislng. 
ALTER  flats.   $600;   2022   McAllister; 

owner,  Mrs  Dito. 
DWELLINGS,  ten  l-story  frame,  $5.- 

300  each;   W  Sawyer  367.  392.   417. 

442.  467.  492,  517.  542.  567.  592  South 

Sunnydale;  o^-ner  Sbarboro  *  Jor- 

gensen.   Inc. 
ALTER     rooming     house,     $950;     902 

Clay  St;  owner,  H  Gagliardo. 
DWELLING,    l-story    frame.    $5300; 

E  45th  Ave  150  N  Quintara;  owner 

R  F  Gain.  ,^_- 

ALTER   store   and   living  qtrs,    $57U; 

owner,   Abraham    Brody. 
ALTER   hotel.    $988;    111    Taylor   St; 

owner,  Mr  Shostack. 
ALTER  store,  $600  ;^W  Cor  Vienna 

and    Persia;    owner,    David    Pater- 

BLDG,  l-story  frame,  $600;  Mari- 
posa and  Alabama  Streets;  OA\-ner. 
Bradley   Plastering   Co. 

DWELLINGS,    seven    l-story    frame. 

$6700    each;    NW    Cor   Silliman    S 1 1     Qawley' Toeuprey. 


Prospect   St,   San   Carlos.  1 

RESIDENCE.  $6000;  Lot  1  Block  3. 
Palomar  Ave,  Palo  Alto  Park; 
owner,  C  SummervlUe,  346  Hamil- 
ton Ave,  Palo  Alto;  contractor,  G 
Woltaick.  628  Waverly.  D.  C 
RESIDENCE,  $2850;  Lot  7  Wood- 
lands Ave,  Woodland  Park;  own- 
er and  builder,  Mr  and  Mrs  H 
Hackley,  474-A  Everett  Avenue, 
Palo  Alto. 


Phimbii^  Permits 


12/26/46 
3655  Taraval";  owner,  Tignard{BIDS  WANTED 
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OAKLAND 


RESIDENCE.  4-room,  $5600;  San 
Mateo  Drive;  Murray  Tract;  own- 
er, H  R  Whiting;  contractor,  Letf 
Merrill  Constr  Co. 

ADDN  and  repairs  to  residence,  $1.- 
200;  820  Olive  Street;  owner,  W 
Gilson.  prem;  contractor,  Moore 
V   Madison. 

THEATRE  bldg,  reinf  concrete,  $60,- 
000;  1275  El  Camino  Real;  owner, 
Menlo  &  Mayfield  Amusement  Co, 
Inc ;  contractor.  Moore  &  Roberts, 
693  Mission  Street,  San  Francisco;  i 
architect.  O  A  Deichman,  1026  Mar- 


OQ7JJ 

i  contractor,   s'tTOm"*'  Smith;   13" out-  [     SAN  FRANCISCO— Until  March  6. 
lets;  5  switches;  2  plugs.  |2  P.  M..  bids  will  be  received  by  the 

i      9076-78      1944-50-60    15th     Avenue;  jU.  S.  Treasury  Department  821  Mar- 
1  owner,     Doelger;     contractor,     Rlch-iket  St.  San  Francisco,  for  materials 
'  mond  Elec ;  10  outlets ;  10  switches ;  1  as  follows : 
1 10  plugs ;   service"  I     1"'^   SF- 2826-46,  aluminum  kitchen- 

1     9079-81     1796    1810-16  16th  Avenue ;. ware,  fob.  San  Francisco. 

9532    E    14th    St;    owner.    Rowan;    ^^^g^      Doelger;     contractor.     Rich-        Inv.   SF-2827-46.  kitchenware.  f.o.b. 
contractor,  J   Morony;  2  pl  fix.  ,  mond  Elec;   10  outlets;   10  switches;  |  San  Francisco. 

1701  14th  Ave ;  owner.  Pierce ;  con-    j^  ^        .   service.  i  

tractor,    Cleaners    Exchange;    1    gas'      ^Qg^     jggg   jq^^   j^^^.  owner.   Hall- |  BIDS  WANTED 

op.  I  gren;  contractor   Richmond  Electric;  [     s AN  FRANCISCO— Until  March  12. 

1916     Broadway ;     owner.     Tapcott    jq    outlets ;    9    switches :    14    plugs ;  j  2  P    M..  bids  will  be  received  by  the 

Bldg ;  contractor.  J  Rankin ;  2  pl  fix.  :  g^rvloe.  '  U.  S.  Bureau  of  Reclamation.  Custom 

2926  San  Pablo  Ave;   owner,  ;,     ^Qgg     jjgj  potpg^o  Avenue;  owner,  1  House.    Denver  2.    Colo.,    under    Inv. 

contractor,  E  Maloney;   1  gas  op.        loiiveria;    contractor,   Weber-Conroy;  !  i8,676-A  for  furnishing  Southern  yel- 
SE  Cor  E  14th  and  40th   Avenue;    ^  outlets;  2  switches;  2  plugs.  I  low  pine  ,We8tem   red   cedar,  lodge- 

owner.   Sunset   Roof   Co;    contractor,       ^^^    ^^  rj,^^^  g^.  f^^^^r,  Tillman;  j  poi^  pine  or  Douglas  fir  poles,  f.o.b. 
J  A  Freitas;  2  pl  fix.  contractor,  Columbia  Elec;  6  ouUets;    shipping  point  and/or  Glendive  and/ 

4112  MacArthur  Blvd;  owner,  Clin-    3  glitches;  2  plugs  lor  points  between  Glendive  and  Miles 

ick    Elec    Co ;    contractor,    H    Salis-  ,     ^^^      ^203    Vicente ;     owner.    Pine  '  citv.  Mont 


2/26/46 

BIDS  OPENED 

SAN  FRANCISCO— Western  Pipe 
&  Steel  CO.,  200  Bush  St.,  San  Fran- 
cisco, at  j|477.56,  submitted  low  bid  to 
the  U.  S.  Indian  Irrigation  Service, 
647  PhelaJli  Bldg.,  San  Francisco,  un- 
der Inv.  7-46  for  corrugated  galvan- 
ized iron  pipe,  connecting  bands  and 
•  I  metal  slide  gates,  f.o.b.  Elko,  Nev.. 
I  as  follows : 

(1)  4  each  24-in.  metal  slide  head- 
gates.  5- ft  frame  with  16-ft   of 

I         corrugated   glavanized    iron    pipe 
attached,  16-gauge; 

(2)  4  each  24-in.  corrugated  galvan- 
ized iron  pipe,  16-gauge,  20-ft 
lengths ; 

(3)  4  each  connecting  bands  for  the 
above  pipe; 

(4)  2  each  18-in.  metal  slide  head- 
gates,  4 -ft.  frame  with  12-ft  of 
corrugated  galvaoiized  iron  pips, 
16-gauge.  attached. 

Complete  bids  follow: 

Westerrt  Pipe  t  Steel  Co..  (1>  $62.45, 
(2)  $34.80  (3)  $2,  (4)  $40.28;  total, 
$477.56. 

Amco  Drainage  &  Metal  Products 
Co.,    a)    $67.78.    (2)    $42.20.    (3)    $2.02, 
(4)  $44.49)  total,  $536.98 
i 


Subject  to  conditions  prescribed  by 
the  undersigned,  sealed  bids  are  in- 
vited for  construction  of  new  road 
between  Piedmont  Avenue  and  La 
Loma  Avenue  and  Hearst  Street 
across  the  Berkeley  campus  of  the 
University  of  California-  A  deposit 
of  $1000  is  required  for  plans  and 
specifications.  No  bids  received  af- 
ter 2:00  P.  M..  Monday,  March  11, 
1946.  For  plans  and  information,  call 
at,  or  address  the  Cashier's  Office, 
103  Administration  Building.  Univer- 
sity of  California,  Berkeley  4.  Cali- 
fornia. The  right  to  reject  any  and 
all  bids  is  reserved. 

THE    REGENTS    OF  THE 
UNIVERSITY    OF   CALIFORNIA 
(Daily  Pacific  Builder) 
(February  26.  March  1,  5.  1946) 


Classified  Advertising 


POSITION  WANTED 

CONSTRUCTION  SUPT ."  PROJ- 
ECT  MANAGER,  age  35;  engineering 
background;  veteran:  heavy  con- 
struction, utilities  and  earth -naovtnK. 
Reply  Box  226,  c/o  Daily  Pacific 
Builder  to  2,  2i»/46 


43— 


MACHINERY  AND 
EQUIPMENT 


DRAFTSMAN.  SENIOR  would  like 
]}art-time  work  or  partner  for  ready 
cut  and  built  speclaliies  E  C-arrt)li, 
526  South  11th  St.,  San  Jose.  Phone 
BALLARD  8062 -W. 

2/21 -rs -26/46 
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bury;  4  pl  fix;  4  gas  op 

1223    23rd 
contractor, 

1238  Campbell;  o^Tier,  J  Lee;  con- 
tractor, J  Smith;  1  pl  fix. 

462  8th  St;  owner.  Home  Roof  Co; 


1203    Vicente. 

Lake   Market;    contractor,    Columbia 


"*  T  ^""^i.  °'''°®''o    <^^"^=    Elec;    1    outlets;    1    switch;    1    plug 
.   J    R  Pierce;    2   pl   fix.  „„tnr« 


Specifications  obtainable  from  the 
above  office. 
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and  Holyoke;  N  Silliman  25,  50,  75, 
100,  125  W  Holyoke;  W  Holyoke  75 
N  Silliman;   owner,  Arnold  Blum. 

ALTER  office  and  store  bldg,  $1,- 
0(X);    owner,    Roos   Bros. 

ALTER  dwelling,  $1021;  3579  Jack- 
son St;  owner,  Mrs  J  A  Cavalier. 

BLDG,  2-story  frame.  $14,000;  SIC 
Cor  24th  Ave  and  Kirkham  Street : 
owner,   Mr  and    Mrs   Carl    Stendell. 

ALTER  mfg  bldg.  $1250;  390  9th  St; 
owner,  Wells  Fargo  Bank  &  Union 
Trust   Company. 

ALTER  restaurant,  $3000;  SW  Cor 
Turk  and  Taylor  Sts;  owner.  Im- 
perial GrilL 


RESIDENCE,    6-room    and    attached! 
garage.     $9000;     1417    Laurel    St  i 
Menlo  Park  Hills ;  owner  and  build- 
er, Gawley  &  Deuprey 


__     ,  contractor,    J    A    Freitas;    2    pl   fix; 

ket    St,    San    Francisco ;    engmeer,  | ,  p 

"^'■^'i.T^J^T'"*"'  ^^"Iv,^^*"*!.*!^  i      *032   Foothill   Blvd;    owner „; 

RESIDENCE,  6-room  with  attached  j  ^  pretas;  1  pl  fix;  1 
garage,  $9000;  440  Glenwood.  Menlo  ,  ^°^""°^'  ''  ^  'Teias,  x  p  i  .  a 
Park     Hills:     o^*-ner     and    builder, ,«  ^^^^'j^^j^^^  g^^^^ .  ^^^^    _. 

Gawley  &  Deuprey.  ^      ,,     ^  ^  !  contractor,   J   A  Fretas;   2  pl  fix;   1 

RESIDENCE.    6-room    and    attached;^"   •■ 

garage,  $9000;  448  Glenwood.  Menlo  j  8  H^^^^  ^^^     ^^^^ .  ^^. 

Park     Hills ;     owner    and    builder, ;  ^^.^ctor.  J  A  Freitas ;  4  pl  fix. 

534   12th    St;    owner.   Hotel    St   Paul; 
contractor,    Durant;    6   pl   fix. 

NW  Cor  77th  Ave  and  E  14th  St; 
owner.  Robbins;  contractor.  Durant; 
4  pl  fix;  2  gas  op 

678  2t8h    St; 
tractor,  Durant 

803  55th  St;  o%\'ner,  Jefferies;  con 
tractor,    L    J    Maddin;    4    pl    fix;    1 
gas  op. 
521  40th  St;  owner.  Key  Cleaners; 

j  contractor.  Wm   O'Toole;   2  pl   fix. 

DWELLING.,   5-room  2040  Grove  St;  owner,  Caning;  con- 

LOT  3  BLK  29,   San  Mateo  Terrace  I  tractor,  H  Buckmun ;  1  pl  fix. 


BERKELEY 


649  1740  University;  owner.  West- 
ern Electric  ( lessee > ;  contractor, 
Aarvaks  Heating;   1   motor. 

650  1122  University;  owner,  C  B 
Bennett;  contractor,  Watson  Elec- 
tric; 7  fixtures. 

651  275  Alvarado  Rd ;  o-wner,  Wal- 
cott ;  contractor.  Pacific  Electric  Mo- 
tor; range. 


2/26/46 
BIDS  WANTED 

I     SAN  FRANCISCO— Until  March  11. 
2  P.  M,  bids  will  be  received  by  the 


2/26/46 

BIDS  WANTED 

BOLTLJ3ER  CANYON  PROJECT. 
Arizona  -  California  -  Nevada  —  Until 
March  27.  2  P.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation" Denver.  Colo.,  under  Spec. 
1208  for  furnishing  and  delivering 
fob.  cars  at  the  shipping  point  or 
fob.  carsi  at  Boulder  City.  Nev..  two 
24-inch     let 


HELP  WANTED 


EXPERIENCED  ENGINEER  Mu- 
nicipal experience  preferred  Saiar;/ 
$300  per  month.  Apply  at  Personnel 
Department  Room  215.  City  Hall. 
City  of  Stockton,  Stockton,  Calif omla. 
2/26-27-28,   3/i-4/4« 

JR  arc:hite<:'tural  drafts - 


<  *«^^«.    MAN.  2  to  3  vris    exp    Phone  HE   5904, 

P"™""    '*""„  ""^■»^""f  i  Painting    Division,    for    appointment 
sumos   at   the  Bo"l?«'  ^o'^^f.^'*"^  1  American   Building  Malntenan.:^   Co, 
Boulder     Canyon     Project.  ^ -^"f*^'    I6th  and  Vermont  Sis.  S    F. 
California-Nevada.  The  material  will  J  ^  j^^^   ^    ,^ 

be   installied   bv  the   government   No  ; ' 

charge  for  copies  of  the  specifications  QUANTITY  SURVEY  MAN  for 
to  prosnertlve  bona  fide  bidders :  to  General  Bldg.  Construction  Must 
others,  $075.  not  returnable.  Kor  par-  k    ^.^  initiative  and  good  background. 

or  Kec-  !  pernuuient  position.  Salary  opisc  A. 
Famell  Blair  Co..  Inc..  9  Main  St, 
San  Francisco.  Mi  one  YU    0390 

2/21-26-26-27-28/46 


ticulars.  address  the  Bureau 
lamation.  Denver.  Colo. 
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2/26-46      ' 
BIDS  WANTED 

PORTLAND.   Ore.— Until   March   4. 
1  30  P    M..   bids  will  be   received   by 


U.  S.  Forest  Service.  447  Sansome  St.  |  ^y^^  Bonneville  Power  Administration. 
San  Francisco  11,  under  Inv.  371  for  ^  1300  j,fE  Union  Ave.,  Portland  2. 
sale  of  used  unserviceable  automotive  j  under  Inv   3601  for  furnishing  six  oil 


parts     and 
Stockton. 


assemblies     located     at 
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2/26/46 

BIOS  WANTED 
,  SAN  FRANCISCO— Until  March  8. 

652    701  Camella;  owner,  California   ^  p    ^    ^j^j,  ^1,  ^ya  received  by  the 
Lumber  Co;  contractor.  Pacific  Elec- 
tric Motor;  48  outlets:  4  fixtures;  4 


storage  tanks,  10,000-gallon  capacity, 
above  grtiiund,  fob  Snohomish,  Wash., 
and/or  shipping  point 

Specifications  obtainable  from  the 
above  office. 


.7*^^^ 


rt«» 


1 2/26/46  '     •» 

Purchaser  of  Supplies,  City  Hall,  un-    COMPLETE    BIDS 
der  Bid   No.  3497  for  furnishing  and  |     CENTRAL     VALI^EY     PROJECT, 
delivering  3500   trolley  ears  and   350   California.— The  following  submitted 


BUILDING  CONTRACTS 


plues;  26  motors;   1  transformer. 

nv^nt^r    C   Br»v •   con-  i     ^^    ^484  Telegraph:  o'^«^i_, ri    splicing  ears  for  the  Municipal  Rail-  I  bids    to    the    chief    engineer.    Bureau 

3Dl  fix-  2^'oT    Contractor.    El    Cerrito    Electric;    1«   J^v.  |of  Reclamation.  Denver.  Colo.,  under 

.  o  pi  i     ,      6         y.       outlets:   9  switrhps:   8  plugs;   4   cir- j     nrw.Hfip*tions   obtainable  from   the  ;  cn^^   >jr.    ii.«in  f nr  fnmlahlne  and  de- 


SAN    MATEO  COUNTY 


I  outlets;   9  switches;   8  plugs 
{ cults. 

i     654    45  Whitaker;  owner, ;  con 

tractor.  El  Cerrito  Electric;  range.      ^,^,,_,^ 

655    3018  Mabel;  owner.  J  M  Walk-    CONTRACT    AWARDED 


St>ecification8   obtainable  from   the  j  Sped.  No.  1150  for  furnishing  and  de 
above  office.  livering    f  o.b.    cars    at    the    shipping 

•  'point  or  f.o.b.  cars  at  Coram,   Calif., 

2/26/46  *     42  ;  ^t    the    option    of    the    bidder,    three 

motor-operated   valve-drive   mechan- 


No   7,    San    Mateo 
Owners — Herman   H  and  Frances   B 
Schaffner. 


845    3t7h    St;    owner,    McFarlaud; 
contractor,  H  Weber;  3  pl  fix. 

1342  97th  Ave;   owner,  Allen;  con- 


er;  contractor.  El  Cerrito  Electric;  9       paRADISE,  Butte  Co.,  Calif— Call-  |  jgnw    and    accessories    for    operating 
fbctures.  __    fomia    Corrugated    Culvert    Co.,    7th  j  t^rge    57-lnch    butterfly   valves    now 

656  2719  Mathews ;  owner,  J  M  ^^^  Parker.  Berkeley,  at  $28,084.31,  j  installed  in  the  spillway  section  of 
Walker;  contractor.  El  Cerrito  Blec-  submitted  low  bid  and  awarded  con-  j  the  Shasta  Dam.  Kennett  Division, 
trie:  9  fixtures.  !  tract  bv  the  board  of  directors  at  the  j  central  Vallev  Project.  California: 

657  1428  Derby;  owner,  J  M  Walk-    offj^e  of  the  Paradise  Irrigation  Dis-        Pacific  Coast  Engineering  Co..  fo.b. 


4 


Y01IR  RED  CROSS  -  STILL  AT  HIS  SIDE 


----- 


■MA 


>  *  -f 


^■■Sllilf.Jllt  '■"''Si^'l™!"***-'    «w■.^^     "■i™*!l|»M"--«;,  «».,.■ 


r>^" 


PLANS  and 
Speculatipns 


Monterey:  Plans  for  a  $45,000 
to  150,000  street  improvement  job 
which  would  provide  a  permanent 
■concrete  paving  for  the  AJvarado 
Street  extension,  from  Fishermen's 
wharf  to  the  Presidio  curve  were 
discussed  at  last  week's  meeting 
of  the  city  council.  Permanent  sur- 
facing of  the  Scott  Street  exten- 
sion and  Washington  Street  north 
of  De!  Mont^  Avenue  is  also  con- 
templated. Bids  will  be  asked  as 
soon  as  the   rainy  season  ends. 

oOo 

Visalia:  A  resolution  urging  the 
1946-4  7  appropriauon  for  Friant- 
Kern  canal  construction  be  in- 
creased from  the  currently  asked 
16,000,000  to  112,500,000  to  insure 
enough  funds  for  completion  of 
the  proiect,  was  passed  at  a  meet- 
ing in  visalia  of  the  Tulare  Coun- 
ty Water  Commission  and  Tulare 
County  Board  of  Supervisors  in 
Joint  session  last  week. 

wv>0 

Kern  County:  All  explorations 
necessary  to  determine  the  type 
and  characteristics  of  a  structure 
necessary  to  provide  550,000  acre 
feet  of  water  storage  at  the  Isa- 
bella dam  site  on  the  Kern  river 
have  been  completed,  but  research 
is  continuing  to  obtain  precise  in- 
formation on  engineering  details, 
according  to  Col.  Lester  F.  Rhodes, 
district  engineer  for  the  United 
States  engineers  office  in  Sacra- 
mento. Present  crews  are  testing 
soils  on  the  site  to  determine  the 
best  source  for  impervious  fill  ma- 
terials. Eemaining  to  be  solved  is 
the  best  way  to  handle  the  prob- 
lem of  the  Boral  canal  that  flows 
through  the  project  area. 

oOo 
Bnuh,  .Nevada:  Voters  at  Reno's 
school  election  will  give  their  un- 
divided attention  March  2  to  the 
important  vote  on  the  proposal  to 
issue  $1,600,000  in  bonds  for  the 
purpose  of  building  a  new  high 
school,  a  new  grammar  school, 
and  other  improvements   in   Reno. 

oOo 
Gridley :  The  city  of  Gridiey  will 
use  its  share  of  the  $90,000,000 
appropriation  of  state  funds  to 
cities  and  counties  in  the  financing 
of  a  sewer  project  estimated  to 
cost  in  the  neighborhood  of  $65,- 
000.  The  city's  share  of  the  state 
fund  has  been  estimated  at  $20,955. 

oOo 
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Columbia 
Canal  Bids  To  Be 
Opened  March  12 

Bids  on  the  first  construction 
work  on  the  canal  system  of  the 
Columbia  Basin  project  will  be  op- 
ened at  Coulee  Dam  on  Manih  12, 
according  to  sai  invitation  to  bid- 
ders issued  by  Chief  Engineer 
Walker  Young  of  the  Bureau  of 
Reclamation. 

The  work  will  be  done  in  the 
vicinity  of  Stratford  and  Adrian, 
Wash.,  and  its  major  items  will 
be  approximately  1,700,000  cubic 
yards  of  earth  excavation,  340,000 
cubic  yards  of  rock,  100,000  sta- 
tion cubic  yards  of  overhaul,  and 
300,000  cubic  yards  of  compacting 
embankments.  Bids  are  to  cover 
the  furnishing  of  labor  and  mate- 
rial and  the  performing  of  all 
work  for  the  construction  of  earth 
work  on  about  35,000  feet  of  main 
canal.  Some  material  will  be  fur- 
nished by  the  government.  Copies 
of  the  standard  bid  forms  and  of 
the  specifications  can  be  obtained 
by  bidders  from  Supervising  Engi- 
neer Frank  A.  Banks,  at  Coulee 
Dam,  Wash. 

The  work  is  to  be  commenced 
within  30  calendar  days  after  the 
successful  bidder  receives  notice 
to  proceed,  and  is  to  be  completed 
within  750  calendar  days  after  the 
receipt  of  such  notice. 

This  marks  the  beginning  of  a 
construction  progrram  which  yrill 
ultimately  require,  in  the  construc- 
tion of  the  water-distributing  sys- 
tem of  the  Columbia  Basin  Proj- 
ect, a  greater  number  of  man- 
hours  than  were  expended  on  the 
construction  of  the  Grand  Coulee 
Dam.  This  construction  program 
will,  in  time,  bring  water  to  17,000 
family-size  farms  in  the  million- 
acre  semiarid  area  to  be  irrigated. 

Three  areas  are  to  be  irrigated 
initially  One  northeast  of  Moses 
Lake,  one  near  Quincy,  and  a  third 
near  Pasco,  to  be  served  by  local 
pumping  until  the  main  canal  sys- 
tem is  extended  to  that  section. 


Coyote  Lake 
Jo  Be  Stocked 
With  Bass 


Another  effort  to  provide  a  po- 
tential new  sportsinen's  area  will 
begin  early  iii  April,  when  Coy- 
ote Lake,  five  miles  from  Gilroy, 
will  be  stocked  with  large-mouth 
bass,  it  was  announced  today  by 
Mayor  George  Milias  of  Gilroy, 
who  heads  a  special  subcommittee 
of  the  California  State  Chamber 
of  Commerce's  Central  Coast  Coun- 
cil, at  work  on  the  project. 


Fisanciai,  Indestrial  Leaders  Warn  Against 
Investment  In  Unwarranted  New  Hotds 


ALUMINUM    SOUFFLE 


FinaMial  UnA  industry  leader*  warned  the  American  PubUc  against       ^^    ^^    ^    ^^  Aluminum 

investments  In  on  warranted  nen  hotels  such  as  wiped  o«t  the  savings   f-^j^p^^ies  hJte  just  run  a  nattooal 


of  countieiM*  investors  after  the  anbridled  hotel  boUding  boom  which 
followed  World  War  I. 


At  that  time,  hotel  occupancy 
closely  paralleled  the  near-capac- 
ity levels  of  today.  Hundreds  of 
new  hotels  were  constructed  thru- 
out  the  nation  butJ  within  a  rela- 
tively short  time  the  encouraging 
aspects  disappeared  with  the  col- 


Stock  for  Coyote  Lake  planting,  Upde  of  .business  volume,  proper- 


SUMMERBEll  ROOF  STRUniURES 

1746  Thirteenth  S* -    O^Hand.  lAlif- 


From  San  Francisco 
ENterprisc  10910 


From  other  exchanges 
TWinori!<$  3622 


BURKE  FORM  CLAMPS 


will  be  taken  by  the  State  Divi 
sion  of  Fish  and  Game  from  a 
lake  in  the  Los  Gatos  Creek  drain- 
age basin  o^ufned  by  the  California 
Water  Service  Company.  The  first 
planting  will  be  suflBciently  large 
to  provide  necessary  brood  stock. 
Mayor  Milias  stated. 

Coyote  Lake  in  southern  Santa 
Clara  copunty,  is  easily  accessible 
to  sportsmen.  It  covers  30,000 
acres  and  is  one  of  the  principal 
storage  reservoirs  in  the  Santa 
Clara  Covmty  Water  Conservation 
District.  Research  has  indicated 
the  lake  to  be  ideal  for  develop- 
ment of  {large-mouth  bass  for 
sportsmen's    fishing. 

Editor's  Note.— While  the  fore- 
going news  has  no  connection  with 
construction  activities,  the  "Build- 
er" has  every  reason  to  believe  the 
local  construction  industry  can 
boast  that  the  best  (?)  fishermen 
on  earth  can  be  found  within  its 
ranks. 

# 

Newly  Created 
MaritiiBe  Division 
To  Handle  Sales 


The  newly  created  Division  of 
Terminals  and  Real  Estate  will 
handle  all  matters  with  respect  to 
the  disposal  of  surplus  shipyards 
and  marine  industrial  real  prop- 
erty, the  U.  S.  Maritime  Commis- 
sion announced.  Howard  Marsden 
has  been  appointed  Director. 

The    Contract     Settlement    and 


ty  values  and  security  prices 

TThe  warnings  were  sounded  by 
J.  E.  Frawley,  President,  Ameri- 
can Hotel  Assn.;  Arthur  S.  Klee- 
man,  President,  Colonial  Trust  Co., 
New  York  City;  J.  B.  Hemdon, 
Vice-President,  Hilton  Hotels  of 
America,  Inc.;  and  Frank  L.  An- 
drews, Chairman,  Public  Relations 
Committee,  American  Hotels  As- 
soci&^iori- 

Mr.  Frawley,  of  Detroit,  con- 
tended that  many  cities  need  prop- 
erly planned  and  wisely  financed 
hotels.  He  emphasized  that  pres- 
ent national  hotel  occupancy  of  90 
per  cent  is  abnormal  and  not  a 
valid  barometer  for  the  future.  He 
s^^id:  "By  the  time  the  new  hotels 
could  be  completed,  the  unprece- 
dented volume  of  guests  created 
by  wartime  conditions,  such  as  mil- 
itary and  government  ravel,  will 
h*ve  receded  to  the  point  where 
unwarranted  new  construe  tion 
might  easily  lead  to  a  recurrence 
of  the  financial  catastrophe  which 
followed  World  War  I. 

Industry  Now  Profitable,  Says 
Frawley 

Reporting  that  the  county's  five 
billion  hotel  industry  in  the  war 
years  operated  at  a  fair  profit  for 
the  first  time  since  the  '20^s,  Fraw- 
ley emphasized  that  it  took  world 
conflict  to  bring  the  condition 
about.  He  added:  "Without  the 
full  facts,  snap  judgment  might 
decree  that  the  hotel  industry 
faces  a  bright  future.  It  faoed 
equally  as  rosy  a  future  after  the 
last  war,  but  without  finding  the 
facts,  people  invested  their  money 
and  the  worst  happened." 

Yardsticks    for    measuring    the 
need   of   a   new    hotel    included    a 
warning  from   Kleeman.    He  said: 
A   community   should   be   studied 


J.  E.  MACKIE  DIES 
IN  ACCIDENT 


Funeral  services  for  J.  E, 
Mackie,  well  -  known  structural 
engin«*r  and  western  manager 
for  tbe  National  Lumber  Manu- 
facturers* Asen.,  will  be  held 
t<«day,  February  27,  at  11:00  a. 
w.,  at  the  parlors  of  Lanyg  and 
Tinnev.,  717  Jefferson  Avenue, 
Redwood  City.  Mr.  Mackie  was 
killed  in  a  traffic  accident  on 
February  21. 

A  member  of  the  Structural 
Engineers  Association  of  North- 
em  California,  Mr.  Mackie  was 
also  active  in  Oregon. 


Better  Planiiiiig 
Urged  For  New 
War  Memoriab 


Surplus  Materials  Division  will 
continue  to  be  responsible  for  in- 
ventory, records,  and  control  of  "^  community  snouia  oe  stuaiea 
surplus  ships'  materials  and  the  to  decide  whether  it  can  profitably 
Director  of  Construction  will  re- 
main responsible  for  the  care  and 
preservation  of  shipyards.  The 
Shipyard  Disposal  Committee  has 
been  abolish^. 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    iOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of   Concrete   Construction  Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

7fe0  Br  jaiit  Street       .      San  Francisco       -       Phone  GArfield  8768 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkdey  2, 


JohnsManville 

CORRUGATED  TRANSiTE 

...the  permanent  fireproof 
roofing  and  siding  material 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeratioo 

Celo-Siding  for  Construction  Work 
Ceiotex  Hardboards 

Harbor  Plywood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Frandaco 


support    a    new    hotel    in    normal 
times." 

The  new  hotel  project  should 
be  appraised  in  terms  of  30  to 
40  years,  not  five  or  ten,  said  An- 
drews, '.,,*.     '-:- 

It  was  pointed  out  that  a  new 
hotel  project  should  be  evaluated 
as  a  business,  not  a  parcel  of  real 
estate. 

The  group  offered  three  sug- 
gestions,   "which,    if    adhered    to. 


might  prevent  a  poor  investment 
in  hotel  bonds  or  properties."  It 
recommended  that  the  last  drop  of 
water  be  squeezed  from  the  fi- 
nancing before  the  hotel  is  ready 
for  operation;  the  plans  and  speci- 
fications should  be  prepared  and 
supervised  by  experienced  hotel 
architects;  and  the  finest  oper- 
ating management  and  accotint- 
ants  should  be  retained  for  guid- 
ance through  every  step  of  the 
planning,  financing,  building  and 
on  through  the  management  of 
the  business. 

Operating  Costs  Up 

Pointing  out  mat  prewar  hotels 
reached  the  "bjfeak  -  even"  point 
where  fixed  capital  charges  and 
operating  costs  were  covered  when 
occupancy  reached  65  per  cent  of 
capacity,  Frawley  disclosed  that 
currently  the  "break-even  point  is 
over  80  per  cent  and  is  going  up 
as  a  result  of  price  ceilings  on  one 
hand  and  increased  operating  costs 
on  tile  other.  Government  figures 
show  hotel  payrolls  are  up  68  per 
cent  over  1939",  he  said. 

Kleeman  Reports   Bankers' 
Attitude 

Stating  that  banks  and  bank- 
ers had  learned  their  lesson  and 
would  not  enter  into  hotel  finan- 
cing until  the  project  was  thoroly 
studied.  Kleeman  reported  that  by 
1928  comparatively  few  hotels 
showed  six  per  cent  return  on  their 
investment,  yet  in  each  year  from 
1927  through  '30  an  average  of 
$130  million  was  invested  in  new 
hotels. 

"The  result,"  said  Kleeman,  "was 
that  by  1932,  81  per  cent  of  the 
nation's  hotels  —  new,  old,  large, 
medium  and  small  —  went  into 
bankruptcy,  reorganization  and 
(Continued  on  Page  F>our) 


advertisement  which  given  ^rmmd 
for  thought.  The  ad.  states  in  part: 
•k    it     -k 
"  .  .  Pick  it  up  ..  In  your  bare 
hante  .  .  Anything  mad*    >f  alaM« 
innm  .  -  A  sauce  pan.    .    .    Yov're 
not   touching  aluminum,  yiwt  never 
have,   never  will.  .  .  Aluminum   is 
constantly    covered   with    the   thin- 
nest of   thin   *  .skill &*    called    \lum- 
inum    Oxide    .  .  .  Yon   can  try   to 
scrape   it   oflf   but   it  doesnt   make 
any  difference.  .  .  It  starts  to  re- 
form   immediately  ...  In   a   split 
second.  .  ." 

•  •  *  I 
During  the  past  quarter  cen- 
tury, the  use  of  aluminum  cook- 
ing vessels  has  become  almost 
universal.  It  is  probably  safe  to  say 
that  EVERY  family  uaeis  SOME 
aluminum  vessels  and  utensils  in 
the   kitchen.  , 

•  •    •        ! 
Does  not  the  stirring,  scraping, 

boiling,  and  frying,  incident  to 
cooking,  scrape  off  some  of  this 
aluminum  oxide?  | 

•  •    •        -I 
If  so,  it  is  true  that  only  minute 

particles  of  aluminum  are  involved 
at  any  one  time,  but  what  is  the 
effect  of  a  small  but  cohtant  in* 
take  of  aluminum  oxide  over  a 
long  period  of  years? 

•  •    • 
Does  the  body  pass  this  off  or 

is  it  absorbed  by  the  blood?  Are 
our  veins  and  arteries  aluminum- 
lined?  Is  this  a  cause  of  squeaky 
joints,  high  blood  pressure,  and 
the  death  by  strokes  of  people 
who  should  live  longer,  people  in 
the  48-54  year  age  bracket?  If 
aluminum  oxide  is  cumulative  in 
the  body,  has  it  anything  to  do 
with  the  prevalence  of  cancer? 

•  •    • 
Has    any    authoriative    medical 

research  been  done  on  this  ques- 
tion? 

•  •    • 
These  are  just   qaestions 

occurring  to  an  amateur 
cook  of  the  iron  -  skillet 
school. 


Warning  to  avoid  tha 
contained  in  war  memorials  built 
after  World  War  I  has  been  sent 
in  a  letter  to  all  California  Vet- 
erans organisationa  by  the  Asso- 
ciation of  Landseape  Architects 
who  have  completed  a  survey  of 
war  memorials  and  discovered 
many  of  them  neglected,  forgot- 
ten and  decayed. 

"True  to  custom  and  the  tem- 
perament of  the  American  people, 
most  communities,  cities  and  states 
will  seek  to  memorialiie  tlie  dead 
and  living  who  fought  for  freedom 
and  a  permanently  peaceful  new 
world,"  the  letter  states. 

"We  are  sure  you  will  agree 
with  us  that  there  are  in  existence 
today  many  war  memorials  which 
were  ill-conceived  and  misplaced. 
They  are  now  neglected  and  for- 
gotten, their  origihal  concept  and 
purpose  lost  in  the  passing  of 
time," 

Four  suggestions  nre  offered  by 
the  group  as  the  best  approach 
to  the  problem: 

(1)  Decide  on  the  type  of  war 
memorial  most  desired,  after  thoro 
preliminary  analysis  and  unbiased 
judgment.  Both  majority  and  mi- 
nority local  groups  should  be 
heard. 

(2)  Examine  into  its  fitness  with 
relation  to  plans  of  the  local  plan- 
ning commission  and  other  related 
public  bodies.  Seek  proper  oflBcial 
approval  and  adopt  method  of  fi- 
nancing. 

(3  Engage  competent  profes- 
sional designers,  working  in  col- 
laboration with  local  committee 
for  continuous  consultation,  tech- 
nical recommendations  and  for  ac- 
tual designs  and  plans. 

(4)  Provide  for  adequate  up- 
keep and  maintenance  in  the  form 
of  endowment  and  other  practical 
means. 

Chairman  of  the  architects'  com- 
mittee of  war  memorials  is  Thad- 
deus  M.  Grabow,  McLaren  Lodge, 
Golden  Gate  Park.  San  Francisco. 
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CONTRACTORS:  see  us  beforf  wu  bid! 

\\v  uili  finance  souni) 

liiiprpiement  District  Jobs 

•  \^  e  enter  into  written  contracts  before  you  bid  . . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1915  Act 

BONDS  and  WARRANTS  •  bough*  •  quoted  •  sold 

PHoneaurc.  S T 0 !M E  &  YOU^CBEIIG 

SutUrS460    ■     »5»   «"«»    BVILDIMC    ■    SdH   tRAKCISC0  4 


Concrete  Cutting 
ressors  Rented 


Comp 


PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLB  AVENUE 
Phone  Mission  1636     OTS.'i 

H,,|.|.      -    ■  ''^■11      ■■■  ■!  ■    I 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers   -   Hl«h  and  Low  Pressure 

Steam  Traps  -  Valve*  -  Strainers 

Fans    •    Blowers    -    Heating    and 

Cooling   Ceils 

Phtne  MArkrt  2921 

•Tell  li«  Your  Preblcms" 

nz  IttK   ST..  SAN   FHI^NGJSCO 
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OWN  YOUR  OWN  SCAFFOLDING  EQUIPMENT 

Economically  Sold  .  .  .  Not  Rented 


V 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECL\L  VALVES  AND  FTITINGS 

SPEOAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRANCISCO  8  -  Phone  fiXbrook  1940 


DU-ALLS 

for  horses  and  low  scaffokis 


KNIFE-GRIPS 

for  heavier  and  higjier  scaffol<ls 


M.amttfa€turtJ  by 

DIATTY  STEEL 
i^RODUCTS  CO. 

415-421  iSYANT  STIfCI 
SAN    FIANCISCO 

•      *      * 
FORSAlfS  O*  tfNTAlS  CAll 
SAN  FRANCISCO         OAKIANO 
YUkon   0290  TWln.elit  1016 


RENTED    WITHOUT    PRSORITY 


DU-ALLS  make  horsca 

and  trestles  as  fast 

as  wanted 


Knife-Grips  for 
Heavy  4x4  Scaffolds 


SAVE  AND  RE-USE  YOUR  LUMBER 


Build  and  Dismantle  Your  Own  ScaflFolding 
Without  Nails  or  Bolts 

NO  SKILLED  LABOR  REQUIRED 


These  Heavy  10  and  12-Gaugc  Scaffold  Brackets 
Last  A  Lifetime 

HUNDREDS  USING  THEM— WHY  NOT  YOU? 


SERVICE 


INTEGRITY        •        BEPENDAirLITY 


THE 


BROOKMAN 


D««f*rs  ia 


FLOOR    COVERINGS 
ACOUSTICAL  MATERIALS 

D  U  I  L  l#  I  N  %9    9n  A  E  B  K  I A  L  •# 


Coli  4.  A.  MANCiNi,  OwMrr 
er  WILLIAM  O'CONNOt 


5S  MAIN  STREET.  SAN  FIAWCISCO    5 
T#f«|»Aofi«  YUkcMi  0717 


A    sffw    OROANIZATION   of  •iperfenced    MEN 


Knife-Grips  for 
Light  2x4  scaffolds 


DU-ALL  horses  and 
scaffolds  made  in  a  jiff> 


Inspect  This  Modern  Scaffolding  At 

WESTATES  PRODUCTS  COMPANY 

740  HARi^ISON  STREET  SAN  FRANCISCO  7,  CALIF 

Phone  DOuglas  6224 


'TASGON-Tlie  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolu, 
Joints,  E  tc. ,  Saving  Time  and  Labor 

GUNN  CARLE  AND  CO. 


20  POTRERO  AVE. 


UN.  S4M 


SAN  KANCISeO 
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WORK   UNDER  WAY 

GARAGE  BUIUDING  and  DISPLAY 
ROOM  Cost,  170,000 

REDDING,  Shasta  County,  Calif. 
{  Southeast  comer  Shasta  and  Cali- 
fornia Sts. 

Construction  of  one-story  masonry 
garage  building  (109x118  ft),  glass 
brick  exterior,  grey -green  ceramic 
veneer,  to  house  four-car  display 
room,  repair  and  service  depart- 
ment, nalnt  shop,  body  and  fender 
and  lubrication  departments,  oil- 
burner  heating  installation. 

Owner — Karl  M.  Winetrout  Motor  Co., 
Shasta  and  California  Sts.,  Redding. 

Architect — Howard  R,  Perrin,  Under- 
wood Bldg.,  Klamath  Falls,  Ore. 
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BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 


Bldcis. 
BItfll. 


Commercial 
Educational 
Hospitals  .. 
Industrial    Btdgs.    ... 

Public   Buildings  

Religious    Buildings 

ScclaJ,   Recreational  BIdga  20-21 

Residential    Buildings  22-26 

Transportation   Bldg*.  2/ 

Wiscellaneous  BIdgs. 28-30 


1-   8 

9-10 

11 

12-13 

14-17 

18-19 


1.8_COMMERCIAL  BLDG5. 
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CONTRACT    AWARDED 
GARAGE  AND   SALES   BLDG. 

Contract  Price,   J45.80O 
MILL  VALLBY,  Marin  County,  Cal. 

Cor.   Bllthedale  and  Sycamore  Sts. 
Construction  of  1 -story  concrete  and 

wood    garage    and    sales    building 

(10,0(X)    eq.    ft)    and    steel    service 

station. 
Owner — Tamalpais   Motor    Sales    Co., 

Oliver  SoUom,  Ford  Motors  Agent, 

Mill  Valley. 
Architect  —  Wlnfleld   H.   Hyde,   706 

Butler   Bldg.,    Stockton    and   Geary 

Streets.  San  Francisco. 
Contractor — De    Luca    &    Son,     1745 

Filbert    St,    San    Francisco. 


SAN  FRANCISCO.  Lincoln  BuUding, 

867  Market  St 
Escalator  and   elevator  additions  to 

store  building. 
Owner— Hale    Bros.,   867    Martcet    St 
Architect— William    G.    Merchant,    67 

Post  St 

Bid    opening   date    postponed   from 
March  5. 

The     following     contractors     have 
taken  out  plans : 

H.   H.   Larsen   Co.,  64  South  Park. 
San  Francisco. 

McDonald,    Young    &    Nelson,    127 
Montgomery  St,  San  Francisco. 

Dinwiddle    Construction    Co.,    Inc., 
210  Crocker  Bldg.,  San  Francisco. 


2/27/46 
FIRE    LOSS 

CAMPBELL,  Santa  Clara  Co.,  Calif. 
— The  Cambrian  Hardware  A.  Feed 
store  owned  by  Frank  Coombs,  92  N. 
5th  St.,  San  Jose,  was  recently  de- 
stroyed by  fire  at  an  estimated  loss 
of  $50,000 
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CONTRACT    AWARDED 
MARKET   AND    STORE   BLDG. 

Contract   Price,   $73,700 
MILL  VALLEY,  Marin  County,  Cal. 

Bllthedale  ajid   Sycamore  Streets. 
Construction   of   one-   and   part   two- 
story  frame  and  stucco  market  and 

store  building. 
Owners — H.    W.   Johnson    and    H.   T. 

Lend,  c/o  architect 
Architect  —  Wlnfleld   H.   Hyde.  706 

Butler   Bldg.,    Stockton    and   Geary 

Streets,   San  Frsmclsco. 
Contractor — De     Luca    &.     Son,     1745 

Filbert    St.,    San    Francisco. 


2/27/46  6 

COMPLETING   PLANS 

LONG  BEACH,  Los  Angeles  Co., 
Calif.— Robinson  &  McDowell.  2428 
Gundry  Ave.,  Long  Beach,  are  com- 
pleting plans  for  construction  of  two 
store  buildings  at  Willow  St  and 
Oregon  Ave.,  Long  Beach,  for  N.  H. 
Steams.  They  will  be  60x130  and 
50xl(X)  feet  in  area,  frame  and  stucco 
construction,  trussed  roofs,  compo- 
sition roofing,  plate  and  structural 
glass  fronts,  cement  floors ;  estimated 
costs,  respectively,  $40,000  and  $25,000. 


2/27/46  9 

PREPARING 

PRELIMINARY    PLANS 

SCHOOL  BUILDING       Cost,  $30,000 

SONOMA  COUNTY,   Calif. 

Construction  of  new  school  building 
and  auditorium. 

Owner — Dunbar  School  District,  So- 
noma 

Architect — J.  Clarence  Felclano,  4010 
Monteclto  Avehue,   Santa  Rosa. 


2/27/46  4 

PRELIMINARY 
PLANS    COMPLETED 
MEDICAL,   DENTAL  BLDG. 

Cost,  $20,000 
SAN  LEANDRO,  Alameda  Co.,  Calif. 
Construction   of   l-atory  wood  frame 

medical    dental    bldg. ;    composition 

roof,  linoleum  floors,  etc. 
Owner — Dr.  C.  L  Hoffman. 
Architect — J.  Clarence  Felclano,  4010 

Monteclto  Avenue,   Santa  Rosa. 


2/27/46  S 

BID    OPENED 

SAN  DIECJO,  Calif.- The  Kenneth 
Fraser  Co.,  1452  N.  Lake  Ava,  Pasa- 
dena, at  $12,998,  submitted  the  only 
bid  at  the  hour  of  opening  to  the 
U.  S.  Navy,  Public  Works  Depart- 
ment. 11th  Naval  District.  1220  Pa- 
cific Highway,  San  Diego,  February 
20,  for  the  furnishing  of  all  neces- 
sary material  and  equipment  and  per- 
forming all  labor  for  the  installation 
of  automatic  wet  pipe  sprinkler  sys- 
tems and  fire  retarding  partitions  in 
each  of  the  existing  one-story  frame 
buildings  Nos.  74  and  108;  Speclflca- 
Uon  No.  1749& 
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BIDS   IN— HELD   UNDER 

ADVISEMENT 

AUTOMOBILE    AND   APPLIANCE 

BUILDING 

SAN  FRANCISCO.  Northeast  comer 
Geary  Blvd.  and  Blake  St 

Construction  of  one -story  reinforced 
concrete  automobile  and  appliance 
sales  and  service  building;  work 
include  excavation,  concrete  work, 
structural  steel,  carpentry,  mill- 
work,  roofing,  sheet  metal  work, 
porcelain  enameled  iron,  misc.  and 
ornamental  steel  and  iron  work, 
lathing  and  plastering,  glass  and 
glassing,  painting,  linoleum,  auto 
hoists,  gasoline  tanks  and  pumps, 
electrical  work,  etc. 

Owner — Harry  Krieger  &  Son,  c/o 
engineer. 

Consulting  Engineer — Hyman  Rosen- 
thal, 617  Montgomery  St 

Architect— Theo.  G.  Ruegg,  617  Mont- 
gomery St 
Separate  bids  will  be  received  for 

general    construction,    and    plumbing 

and  heating. 

Bids  are  being  held  under  advise- 
ment    pending    examination    by    the 

owners. 


Owner— Redding    Elementary    School    2/27/46 


District    Redding. 
Architect— J.  Clarence  Felclano,  4010 
Monteclto  Ave.,   Santa  Rosa 
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2/27/48 

BIOS    REJECTED 

PORTLAND,  Ore.— All  bids  sub- 
mitted January  22  for  construction 
of  women's  dormitory  for  Oregon 
State  College  were  rejected  as  too 
high.  Plans  by  Architects  Glenn  Stan- 
ton and  Hollis  Johnson,  Concord 
Bldg.,  Portland. 

BL  SL  Settergren,  Henry  Bldg.,  Port- 
land, at  (1)  $948,490,  (2)  $988,790,  sub- 
mitted low  bid  on  general  construc- 
tion. 
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PRELIMINARY 

PLANS  COMPLETED 

SCHOOL  ADDNS.  Coat,   $60,000 

REDDING.   Shasta  County,  Calif. 

Construction  of  Magnolia  Elm  School 

addition    of    four    classrooms;    Cy- 

press    Elementary    School    addition    Engineer-^.  M.' Riches  "and"  As 


PLANNED 

LA  SIERRA.  Riverside  Co.,  Calif.— 
The  Loma  Linda  Food  Co..  Pierce 
St.  La  Sierra  Hts.,  has  had  plana 
prepared  for  a  new  reinforced  con- 
crete factory  building  to  contain  5000 
sq.  ft  of  floor  space,  and  several 
faune  and  stucco  buildings  to  contain 
a  total  of  25.000  sq.  ft  of  floor  space, 
at  their  plant  in  La  Sierra  for  selves. 
Total  estimated  cost.  $250,000.  The 
Loma  Linda  Food  Co.  is  owned  by 
the  Seventh  Day  Adventists.  A  con- 
tractor has  been  selected. 


FLANS  ON  FILE 


The   following    list    of    plana    and    epeel«eaUene    for    oonstructlon 

proJ«cU  are  now  available  for  Inspection  at  the  offloe  of  DAILY 

PACIF4C  BUILDER,  4«B  Tenth  Street.  San    Francisco. 


Work 


Location 


Bid  Opening  Date 


Tube  Steam  RadlaUon, 
Spec.  No.  17480,  NOy  18296 

Street  Ugh  ting, 
NOy  13343,  Spec.  17504 


San  Leandro 


Inyokern 


S-  8 


t-  S 


of   four   classVooms,   cafeteria   and 

auditorium. 
Owner — Redding   Elementary    School 

District,  Redding. 
Architect— J.  Clarence  Felciano.  4010 

Monteclto  Avenue,  Santa  Rosa. 


2/27/46  ^ 

WORK   UNDER  WAY 

AUTO  AGENCY  Cost,  $44,000 

VISALIA.  Tulare  Co.,  Calif.  North- 
west comer  E.  Main  and  Liberty 
Sts. 

Construction  of  automobile  building 
program  to  Include  concrete  main 
building  (50x100  ft),  display,  sales- 
room and  service  departments, 
marquee  and  plate  glass  front 

Owner— D.  O.  Ktnnie.  Main  and  Lib- 
erty Sts.,  Vlsalia. 


2/27/46  •     •     IS 

B 1 08   I N 

HELD     UNDER    ADVISEMENT 

BOILER 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 

Furnish  and  Install  one  500-h.  high- 
pressure  steam  boUer. 

Owner— U.  S.  Products  Corp.,  Ltd., 
Race  and  Moorpark  Ave.,  San  Jose. 

<.so- 


SUB  -  BIDS  WANTED 


ciates,   333   Kearny   St.,   San   Fran- 
Cisco. 
Announcement  shortly. 


2/27/46  •     •     13 

CONTRACT    AWARDED 

INDUSTRIAL  BLDG.       Cost,   $50,000 
SAN  FRANCISCO.    Mission  Street.      j 
Construction  of  two-story  and  base-  ' 
ment  relnfbrced  concrete  Industrial  i 
building.  ! 

Owner— California  Wool  Growers  As- 
sociation,  595   Mission    Street 
Architects — J.    Francis    Ward   and   J. 

S.  Bolles,  360  Pine  Street 
Contractor — Swinerton    and    Walberg 
Co..  225  Bush  Street 


12 


2/27/46    -  !  9 

PLANNED 

SCHOOL  BLDG.        Est  Cost,  $25,000 

WELLS,  Elko  County,  Nev. 

Construction  of  new  high  school  and  '  Construction    of    cold    storage    plant 


2/27/46 

CONTRACT    AWARDED 

COLD   STORAGE  PLANT 

Cost.    $150,000 
LINCOLN.  Placer  County,  Calif. 


g^ymnasium. 
Owner — Wells  District  School  Board, 

Board  of  Trustees,  Wells,  Nev. 

A  bond  election  will  be  held  by  the 
Wells  District  School  Board  this  fall 
in  amount  of  $25,000  to  finance  con- 
struction. 


2/27/46  9 

BOND  ELECTION 

SCHOOL  BLDG.  Est  Cost  $40,000 
WOODSIDE,  San  Mateo  Co.,  Calif. 
Construction  of  two  new  classrooma 

at  Woodside  School 
Owner — Woodside  School  District  W. 

W.  Meln  Jr.,  trustee,  Woodside. 
Architect— Hervey    Park    Clark,    210 

Post  St.,  San  Francisco 


addition. 

Owner— Lincoln  Packing  Corp.,  Lin- 
coln. 

Architects — J.  Francis  Ward  and  J. 
S.  Bolles,  369  Pine  St.,  San  Fran- 
cisco. 

Contractor — H.  W.  Robertson,  2917 
T  St.,   Sacramento. 


14-17— PUBLIC  BLDG8. 


16 


A  bond  election  will  be  held  March 
25  by  the  Woodside  School  DIatrict  to 
vote  on  a  proposal  to  issue  bonds  in 
amount  of  $40,000. 


2/27/46 

BIDS  WANTED  I 

VALLEJO.  Solano  Co..  Calif.— Un-  I 
til  March  13.  2  P.  M..  bids  will  be  ; 
received  by  the  office  of  the  district  i 
engineer.     Federal      Works     Agency, 


2/27/46  7 

WORK   UNDER  WAY 
MARKET  Cost,   $55,000 

FAIRFAX.     Marin     Co.,     Calif.      Sir 

Francis    Drake    highway    at    Kent 

Avenue. 
Construction  of  Pastori  Food  Market 

Hadite   construction    (52x107). 
Owner— Aug.   Foglia,   1590   Sir  Fran- 

clB  Drake  Blvd..  San  Anselmo. 
Contractors  —  Joe  Moranl  and  Joe 

Snell.    58    Marina    Blvd..    San    Ra- 

faeL 


2/27/48  •     « 

PRELIMINARY  PLANS 

COMPLETED 

MEDICAL-DENTAL  BUILDING 

Cost  $35,000 

BERKELEY.  Alameda  Coimty,  Calif. 
Telegraph  near  Ash  by. 

Construction  of  two-story  frame  and 
stucco  medical-dental  office  build- 
ing, wood  sash,  linoleum  floors, 
hot-air  heating  system,  composition 
roofing. 

Owner— Withheld. 

Architect— J.  CHarence  Felciano,  4010 
Monteclto  Ave..  Santa  Rosa 


2/27/46  • 

BIDS  OPENED 

SAN  DIEGO.  Calif.— The  Jackson 
Painting  Co..  Los  Angeles,  at  $8960, 
submitted  low  bid  February  25  to 
the  office  of  the  district  engineer, 
j  Federal  Works  Agency.  Public  Build- 
ings Administration.  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  for 
exterior  painting  and  miscellaneous 
repairs  to  the  U.  S.  Post  Office  at 
San  Diego. 

Other  bidders  were: 

Gayton  Engineering  Co.,  Hunting- 
ton Park.  $6980. 

H.  Hultgren,  San  Diego,  $7247. 

W.  L.  Stemaman,  San  Diego,  $7335. 

C.  W.  Schupp,  San  Diego,  $8460. 

Jess  B.  Worthington,  San  Diego, 
$8995. 

J.  H.  Mohr,  San  Francisco,  $9584. 

Grohe.  Inc.,  Decatur,  IlL.  $12,422. 


2/27/46  4 

PREPARING    PLANS 

OFFICE    ByOG. 

RICHMOND,  Contra  Costa  Co.,  Cal. 
BE  Cor.  Macdonald  Ave.  and  12th 
Street 

Construction  of  a  second  story  to 
the  Water  Wolff   building. 

Owner — Walter  Wolff,  SE.  cor.  Mac- 
donald Ave.  and  12th  St.,  Richmond 


2/27/46  •     4 

PLANS  BEING  FIGURED 

MEDICAL- DENTAL  BUILDING 

EUREKA.  Humboldt  Co.,   Calif. 

Construction  of  one-story  frame  and 
stucco  medical-dental  office  build- 
ing to  contain  five  medical  suites 
and  two  dental  suites;  wood  sash, 
linoleum  floors,  hot-air  heating 
system,  etc. 

Owner— Withheld. 

Architect— J.  Clarence  Felclano.  4010 
Monteclto  Ave..  Santa  Rosa. 


2/27/46  •     S 

CONTRACT   AWARDED 
REMODEL  BLDG  Cost.  $62,000 

STOCKTON.   San  Joaquin  Co.,  Calif. 

117  S.  Center  St 
Remodel  building. 
Owner — Centromart,  Inc.,  Stockton. 
Engineer- Engineering  Service,  Elks' 

Bldg..  Stockton. 
Contractor — Geo.  Pollock  Co..  Forum 

Bldg.  Sacramento. 

2/27/48  •     8 

CONTRACT   AWARDED 
W.\REHOUSE  Cost,  $80,000 

STOCKTON.  San  Joaquin  Co.,  Calif. 

40  W.  Market  St, 
Construction  of  two-story  warehouse. 
Owner — Centromart.  Inc..  Stockton. 
Engineer— Engineering  Service,  Elks' 

Bldg.,  Stockton. 
Contractor — Geo.   Pollock  Co.,  Forum 

Bldg.,  Sacramento. 


2/27/46  4 

PLANNED 

OFFICE  BUILDING 
REDDING,  Shasta  Co.,  Calif.  Just 
inside   Redding   city  limits   on   the 
south  side  of  Eureka  Way. 

Construction  of  new   office  building 
and  i>arking  area. 

Owner— State  Division  of  Highways, 
Public  Works  Bldg.,  Sacramento. 


2/27/46  •     4 

WORKING    DRAWINGS 
COMPLETED 
►DENTAL  BUILDING  ADDITION 

Cost,  $25,000 
RICHMOND.  Contra  Costa' Co.,  Calif. 
Construction  of  one-story  wood  frame 

and  stucco  dental  building  addition. 
Owners— Drs.  Rutledge  ft  Fraser. 
Architect— J.  Clarence  Felciano.  4010 

Monteclto  Ave..  Santa  Rosa 


2/27/46 

BIOS    POSTPONED    UNTIL 
MARCH   12.  3  P.  M. 
STORE  ADDITIONS 
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2/27/48  •     7 

WORK  UNDER  WAY 

FOOD  PLANT  Coat,  $30,000 

NAPA,  Napa  County,  Calif.  1746 
Yajome  St 

Construction  of  frozen  food  locker 
plant   (30x85  ft). 

Owners— M  W.  Nelson.  451  Wilson 
St.  and  E.  J.  Briles,  Napa. 

Contractor — Sam  Geddes,  139  Homo- 
wood  Ave.,  Napa. 


9-10— EDUCATICWAL 

BUILDINCS 

2/27/46  •     9 

PREPARING    PRELIMINARY 

PLANS 

SCHOOL  BUILDING        Cost.  $100,000 

REDDING,  Shasta  County,  Calif. 

Construction   of  new  school  building 

to  contain  10  classrooms,  cafeteria, 

gymnasium  and  auditorium. 
Owner — Redding    Elementary    School 

District  Redding. 
Architect — J.  Clarence  Felclano,  4010 

Monteclto  Ave.,   Santa  Rosa. 


11— HOSPITALS 


2/27/46  •     9 

BOND   ELECTION 

SCHOOL  ADDITION        Cost,  $48,000 

WOODSIDE,  San  Mateo  Co.,  Calif. 
Greersburg  Elementary  School. 

Construction  of  two  additional  class- 
rooms. 

Owner — The  Greersburg  Elementary 
School  District,  Woodside  School, 
Woodside  and  Albion  Rds.,  Wood- 
side. 

Architect— Hervey  P.  Clark,  210  Post 
St..  San  Francisco. 
The  district  will  vote  March  26  on 

a  proposal  to  vote  bonds  In  cumount. 

of  $48,000  to  finance  construction. 


2/27/46  •     9 

BOND   ELECTION   PLANNED 
SCHOOL  BUILDING       Cost,  $300,000 
SPARKS,  Washoe  Co..  Nev. 
Construction     of     new     high     school 

building. 
Owner — Sparks   Board   of  Education, 

Proctor     Hug,     superintendent     of 

schools,  Spaiks. 
Architect — Not  announced. 


STUCCO 

THE 
IMPROVED 

I A  n/   1. 


^^ti  -U^ioMi 


STUCCO   CEMENT 


More  yards  Pbt  Sock  •  Spreads  Easier  •  Less  Shrinkage 
'PACIFIC    PORTLAND    CEMENT    COMPANY 


2/27/46  •    9 

BOND    ELECTION 

NEVADA  COUNTY,  Calif.  —  The 
Union  Hill  School  District  of  the 
County  of  Nevada  will  vote  March 
19  on  a  proposal  to  issue  bonds  in 
the  amount  of  $18,000,  proceeds  to 
be  used  to  finance  construction  of 
alterations  and  additions  to  school 
buildings. 


2/27/46  •    9 

PREPARING     PRELIMINARY 
PLANS 

SCHOOL    ADN.  Cost.    $80,000 

RSaDDINO,   Shasta  County.   Calif. 
Construction  of  addition  to  West  ele- 
mentary school   building. 


2/27/46  11 

PLANNED 

HOSPITAL  Est   Cost   $90,000 

FALL  RIVER  MILLS,   Shasta  Co. 

Construction  of  22-bed  modem  hos- 
pital. 

Owner— Dr.  Thomas  D.  Wyatt,  South 
Redding  St,  Redding. 
A  site  will  be  selected  immediately. 

1 2-1 3— INDUSTRIAL 
BUILDWGS 

2/27/46  • 

PLANNED 

DEPARTMENT  STORE  Cost  $600,000 

SAN  LEANDRO.  Alameda  Co.,  Calif. 
Cor.  Washington  Ave   and  Ward  St 

Construction  of  three-story  depart- 
ment store  building  with  mezzanine 
and  two  elevators,  to  provide  33,- 
000  sq.  ft  of  floor  space 

Owner — J.  C.  Penney  Co.,  5th  and 
Market  Sts.,  San  Francisco. 

Architect — Not  announced. 
The  present  Herrscher  building  on 

the  site  will  be  raxed. 


Public  Buildings  Administration,  8S8 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  combination  gas  and  oil 
burner  to  be  Installed  in  the  U.  & 
Post  Office,  Vallejo.  Calif. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


12 


2/27/48 

PLANNED 

PLANT  ADDN.  Cost  $100,000 

OAKLAND,   Alameda  Co.,   Cal.    20th 

and  Grove  Streets. 
Construction   of   plant   addition. 
Owner— Holt    Mfg.    Co..   W.    E.   Holt, 

president,   20th   and  Grove   Streets, 

Oakland. 
Architect — Not    Announced. 


CONCRETE  GUTTING 

BY    HOUR   OR  CONTRACT 
All   Kinds 

DOoglas 
4790 

Day  and    Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay   Bridge 


Contractors 

Equipment 

Rented  .  .  . 

Fully 

Maintained   and 

Operated 


12 


2/27/48 

PLANNED 

ALTER   BLDG.  Cost.   $50,000 

OAKLAND.   Alameda   Co.,   Cat     2nd 

and  Jackson   Streets. 
Construction  of  plant  alterations. 
Owner— Golden   Brand  Products   Co., 

J.    C.    Molakldes.    president.    427    E 

12th  St,  Oakland. 
Architect— Not  Announced. 


12 


2/27/46 

PLANNED 

WINERY 

UKIAH,  Mendocino  Co.,  Cal.  Acker- 
man  Creek  on  Redwood  Highway. 

Construction  of  winery  to  have  ca- 
pacity of  a  million   gallons. 

Owner  —  Mendocino  Grape  Growers, 
c/o  Municipal  Clubhouse,  Uklah. 

Architect— Not    Announced. 


U 


2/27/48 

PLANNED 

PLANT 

YUBA  CITY,  Sutter  County,  Calif. 

Construction    of    walnut    proceeslng 

plant 
Owner  —  Sacramento  Valley   Walnut 

Growers'  Assn.,  S.  R.  Hogan.  Mgr.. 

Live  Oak. 

A  tentative  site  has  been  selected. 


U 


2/27/46 

LOW    BIDDER 

ONTARIO.   Ore.— Sound    Construc- 
tion ft  Engineering  Co.,  1403  W.  45th 
St,    Seattle.    Wash.,    submitted    low 
bid   for   the   construction   of   a   two- 
story     reinforced     concrete    freeaing 
plant  at  Ontario,  Ore.,  for  the  Bridge- 
ford     Co.,     808    Imperial     Ave..     San  i 
Diego;  150x800  ft  in  area;  eeUmated  . 
cost  $1,000,000.   Plans  were  prepared  { 
by    Architect    Lyle   P.    Bartholomew,  \ 
129  N.  Commercial  St,  Salem,  Ore. 


WANTED 

FOR  SALE 'FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FX)R  SALE 

NEW   &   RECONDmONED 

DIMENSION   LUMBER 
TIMBERS,    wailboard.H,    pUimhmK 
piptf,   millwork,  and  other  huiMinK 
materia's.    SALE  PRICES     KarK«» 
stocks  of  "hard  to  g^t"  items 

Wire,  write,  or  'phone 

CLEVELAND  WRECKTXr    TO 

2900  Third  St.  VAlenna  4977 

Miscellaneous  lot  of  3-  and  4-lnch 
WTCLDING  FITTINGS  A  FLANGE:S. 
F^anped  and  screwed  fittings  and 
valves  up  to  6-in. ;  also  TOLEDO 
DIES,  21^-  to  8-ln.:  BARNS  AND 
CHAIN  WHEEL  PIPE  CUTTERS 
Central  Cailiomia  Constr.  Co.  HEm- 
lock  7926.  (to  3/5/46) 

CEMENT  MIXER.  JAEGER,  Sire 
14M.  with  HOPPER,  WATER  TANK 
and  5  HP.  ELECTRIC  MOTOR  706 
Atherton  St.  Hayward.  Calif. 

to  Mar.  1.  1946 


FOR  RENT 

I.rMBER      HANDLING      EQUIP- 


TO  HOME  BUILDERS... 

Now  is  the  time  to  secure  your  choice  of  building  sites  in  a 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  in  the  city  of  San  Mateo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  TT^ey  range  irom  1/4  acre  to  4  acres;  priced 
from  $2,750  to  $13,600  including  improvements. 

Present  prices  are  subject  to  sharp  advancement  upon  com 
pletion  of  improvements;  vrhen  unsold  sites  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
water  system;  work  is  scheduled  to  start  during  May  of 
this  year. 

Property  can  be  inspected  by  appointment  by  calling 
Frank  Ashby    Owner,  af  MArket  1230 


I  MENT :       CARRIERS.       STACKERS, 
;  TRUCKS.   Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-l«l. 


W  A  N  T  F  D 

^is-"— "W"—- — — im— n—ir wjnin— w— .i    ■■■■ » 

WORK  FOR  D  8  TRACTORS. 
CARRYALLS  and  TERRA  COBRAS 
Phone  Stockton   666.39  tf 

WANTED  TO  BUY  OR   RENT 

I     Small  single  DRUM  HOIST,   gaso- 

i  line   driven.    Phone  YU.   0656.    Leave 

message.  to  Mar.  1,  '46 


Wanted 


ARrHTTECT,  experiencwi  in 
M  (>d  er  n  Con  t  e  m  pora  tj  Des  i  j?  n. 
Residential.  Commercial  and  In- 
dustrial by  firm  of  DESIGN- 
ERS-BUILDERS, doing  $1,000,- 
000  business*.  Thi.s  job  calls  for 
a  man  who  is  not  afraid  to  work. 
Hi^h  !sa!ary  and  participation  in 
prt>fits  for  riijht  man.  Reply  Box 
226  c/o  Daily   Pacific   Builder. 


the<r  repulPements   In   this   column.    There   Is   no   charge   for  this   —rviom, 

Saperetrueture,  8hep  Bldg.  No.  411    Shipfitters  and  Bellermakera  fthop.  San 
Francisco    Naval   Shipyard;    Bids   open    March  4,   11:00   A.    M. 
Ert>entlr»«t  A  Summers.  446  Sixth   St.  San  Francisco   (MArket  SSIO) 

A.  F^itneH    Blair.    9    Main    St.    San    Francisco    (YUkon    0390) 

Jaa  L  Barnes  Constr.  Co..  941  Rusj  Bldg..  S.  F.   (EXbrook  6906  or  7964) 
Peter  Klewlt  Sons  Co..  442  Post  St.   San   Francisco    (EXbrook   5736) 
Parker,  Steffens  ft  Pearce,  135  South  Park.  San  Francisco  (EXkrook  6639) 
Barrett  &  Hllp.   918  Harrison   St  ,  San    Francisco    (DOugias   0700). 
Clinton  Oonstr.   Co.  923   Folsom   St.    San   Francisco    (SUtter  3440). 
Parker,  Steffens  ft  Pearce.  135  South  Park.  San  Francisco  (BSCbrook  06St) 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 

Rkhland    Elementary   School    DIstHot,   School    Bldg.,    Shatter;    Bida   epon 
February   27,   7:60   P.    DL 
Guy  E.   Hall,   1336  SOth   St,  Bakersfleld    (Bakersfield   88695) 
Rademann-Giusto.  40  Rkigold   Street   San  Francisco    (MArket  815i). 
Jas.  L  Barnes  Constr.  Co.,  941  Russ  Bldg..  S.  F.   (EXbrook  6906  or  7064) 

■-  -  -  -  - 

Truck  Terminal.  Ore.-Nev.-Callf.  Fast  Freight;   Bids  open   Mar.  1,  2  P.  M. 
Jacks  ft  Irvine,  620  Market  St.,   San   Francisco    (GArfleld   2106) 
Barrett  ft  Hllp.  918  Harrison   St     San   Francisco   (DOuglas  0700). 
M.  ft  K  Corp..  200  Financial  Center  Bldg..  S.  F.    (EXbrook  7«24> 
Blltwell  Constr.  Co..  4746  Ooary  Blvd..   San   Francisco    (BA>'vleW   5947) 
H.  E.    Rah  1  man.  261   Kearny   St.   San   Francisco    (DOuglas   8023). 
Clinton  Constr.  Co..  923  Folsom  St.  San  Francisco   (SUtter  5440). 
M.  J.   King.   Inc.,  281   Franklin   St.   San   Francisco    (UNderhlll   8209). 
Moore  ft  Roberts.  693  Mission  St.   San   Francisco   (GArfleld  8579) 
Carrtco  ft  Gautler,  366  Ocean  Ave..  San  Francisco   (JUnlper  4-8061). 

Shell  Chemlaal  Shop  and  Storage  Bldg..  Shell  Point;   Bids  epen   March  6 
Ho^ee  ft  Whltaker,  626  Russ  Bldg..  San  Francisco   (GArfleld  5729) 

Eaoalator  and    Elevator  Additions,   Lincoln    Bldg.,  867   Market   Street,  San 
Franeleoo;    Bids    open    March    12.   3:00    P.    M. 
Dinwiddle  Constr.  Co..  210  Crocker  Bldg..  San  Francisco  (EXbrook  5616) 
MacDonald.  Young  ft  Nelson,  127  Montgomery  St.  S.  F    (SUtter  8296) 

Laurol    School,    San    Mateo;    Bids   open    February    26,    8    P.    M. 

B.  ft  R.  Constr.  m>.,  288   Market  St,    San   Francisco    (DOuglas   7616). 

C.  F.  Parker,  1644  Monterey  Blvd..   San   Francisco    (OVerland  S7»8). 
Peter   Sartorio.    262    Clementina   St..    San    Francisco    (GArfleld    8817) 

Theatre  Bldg..  Quernevllle;    Bids  open   March  6,   12   Noon. 

A.  J.  Hopper  Ca,  343  Langton  St.  San  Francisco   (MArket  7070). 

■■ 

Schools,  Castro  and  Alvarade  Sta.,  Richmond;   Bids  open   March  6,  •  P.  M. 

Jaa  L  Bttmas  Constr.  Ca.  941  Russ  Bldg..  S.  F.  (EXbrook  6006  or  TOM) 

Moore  ft  Roberts.  693  Mission  St..   San   Francisco   (GArfleld  8579). 

Ebner  J.  Freethy,   1432  Kearney   St.  EI   Cerrlto    (Landscape   6-8S11). 

SuperetrHJoture  for  Ordnanoe   Shop.    San    Francisco    Naval   Shipyard;    NOy 
12968;    Spec   17162;    Bid*  op«n    March   18,  11:00  A.   M. 
Jaa  L  Bamea  Constr.  (3o..  941  Russ  Bldg..  S.  F.  (EXbrook  6M6  or  T064) 


CONTRACTORS  .  ,  . 

Ser    us    regarding    Improvement    District    jobs.     We    haruHe 
collections:  bu\    Warrants  or  Bonds  on   all   1915  or   1911    Act 

Dielriotfi.    Telephone  GArfleld   BOOO. 

HANNAFORD    &    TALBOT 

5!§  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


eJUNERSTOR  &  GREEN  LIMBER  BO. 

I  Wholesale  and  Jobbinf  Yanlt  | 

LUMBER  -  TIMBERS     TIES     FIR  -  REDWOOD 

PONDEROSA     SUGAR  PINE  | 


SAP.   Franolsoo 
1S00   ARMY    oTREET 

ATM^ater   1300 


Oakland 
2001    LIVINGSTON    8TIR,££t 
KEIlog  4-1884 


UNTTED  MATERIALS  A  RICHMOND  BRICK  CO.,  UA 

'  ManufacturtTP  of 

Wire  Cut,   Repressed   pav-      T}l}\pU  Hollow    Build     fll  r 

ing.    Acid    Re^iKling.    Face,      OlVlta  «ng      Partition     |  |Lt 

rirevlay,  and  rire  and  ()uarrv    .   . 

j        OCBce  and  Plant— POINT  RICHMOND 
Phone  Richmond  226 


STEELFORMS 

I    STEELTUBE  CONSTRUCTION  TOWERS 
I     HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


666  Harrison  St. 


DO  S&fa 


Cement  Gim  Construction  Company 

GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone :  GRrfield  7663         24  California  St.,  San  FrmndBm 


Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

lOth   &    Division    Streets   -   SAN    FRANCISCO    -    KLondike   2-0462 

Main  f  ffif*>  &  Factory    401  Parific  Ave.,  Alameda  -  LAkehHrst  2-S377 


MASTER  GASOLINE  GENERATORS 


Portable 
Lighting  Plants 

From  

650  Watti  to  15  KW 

Generate  Yov  Owb 
Electricity  Ri|^t  on  Jolt 


AVAILABLE  STOCK         i 
FOR  RENT  OR  SALE 


t     KERR  EQUIPMENT  COMPANY 


160  Tenth  St 


l"r.^>.TZo     P*"-  "AAel  1651 


tf^ki 


^•^r'NESDAY.  FEBRUARY  2  7.  1 946 


DAILY    PACIFIC     BUILDER 


PACES 


BIDS  WANTED 


ADVANCE  COMSTRPCtiON  REPORTS 


26 


TACOMA,  Wash.— Until   March   13,  ,  2/27/46 
2  P.  M.,  bids  will  be  received  by  the    PROPOSED 
office  of   the  district  engineer,   Fed-    SUBDIVISION  Coat,  $500,000 

eral  Worka  Agency,  Public  Buildings    OAKDALE,     Stanislaus     Co.,     CUif. 
Administration,  838  U.  S,  Appraiser's  1  _  Modesto  Highway 


EDgineering  Section 


Bldg.,  San  Francisco,  for  interior 
palnUng  at  the  U.  S.  Post  Office  and 
Courthouse,  Tacoma,  Wash. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


1 8^..  1 9"^™REUGIOUS  BLDGS. 
BUILDINGS 


18 


2/27/46 

PLANNED 

CHURCH  Cost.   »30.000 

PATTERSON,    Stanislaus   Co..   Calif. 

Construction  of  frame  and  stucco 
•  Mission  or  Spanish  style  church  to 
seat   400. 

Owner— Sacred  Heart  Catholic  Ch.. 
Rev.  Manuel  F.  Rose,  pastor,  Pat- 
terson. 

Architect— Henry  A.  Mlnton.  1045 
Sansome    St,    San    Francisco. 


Construction  of  79  residences  on  20- 

acre  tract. 
Owner  and  Builder— M.    A.   Little,  1 

Grand  View  Ave.,  San  Francisco. 
Plans  by  owner. 


26 
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2/27/46  • 

PLANS   COMPLETED 
EDUCATIONAL.  BLDG-.  Cost.  $25,000 
VISALIA,    Tulare   Co..    Cal.     Garden 

Street  and  Mineral  King  Avenue. 
Construction   of   one-story  and  base- 
ment educational  building   (42x80; , 
stone    walls,    woodwork    finish    for 
interior,    10    classrooms,    four    de- 
partment  rooms  and  social   rooms, 
pastor's   study. 
Owner— First  Baptist  Church  of   VI- 
salla.  Garden  St.  and  Mineral  King 
Ave,,  Rev.  Robt  W.  Estus,  pastor. 
Architect — Donald    Powers   Smith,    58 
Sutter   S!t.,   San    Francisco. 
Eventual    plauis    call    for    remodel- 
ing  of   the   main    church   auditorium 
<to  seat  450)   and  to  which  the  edu- 
cational  building  will   be  Joined,   the 
whole   forming   a   unit    structure    of 
colonial   style  architecture. 


2/27/46 

PROJECT    APPROVED 

200  RESIDENCES         Cost,  |2,000,000 

SAN  CARLOS,  San  Mateo  Co.,  Calif 
Garden  Terrace  Tract 

Construction  of  200  residences. 

Owner  and  Builder— Herman  Chris- 
tensen,  1399  21st  Ave.,  San  Fran- 
cisco. 

Plans  by  owner. 

The    project   has   been   given    final 

approval  by  the  San  Carlos  Planning 

Commission. 


NEWS  INDEX 

For  c«nvenlent  reference,  news 
reports  In  this  section  are  claaai- 
fled  as  follows: 

Water  Supply  and  S«wag« 
Oiaposai   Plants 81 -S2 

Brld«M    38 

Oam«,   Reservoirs   and 
Dredging 


(2)  650,000  cu.  yds.  excavation,  com- 
mon ; 

(3)  135.000  cti.  yds.  excavation,  rock; 

(4)  360,000  cu.  yds,  excavation,  bor- 
row, area  I; 

(5)  940.000  cu.  yds.  rolled  fllL 


Docks,  Pier*  *  Harbors— 
Parks,   Airports  and 
Playgrounds 


Railroads.  Subways  and 
Tunnels    

Electric  Lighting  and 
Transmission    Llnaa  

Sewers   


42  I 

I 


Streets  and    Highways- 

Qas,    Water   and    Oil    Pipe 
LIr 


18 


2/27/4« 

CONTRACT   AWARDED 

CORONA,  Riverside  Co.,  CaUf.— 
George  Goedhart,  1884  Woodlyn  Rd., 
Pasadena,  at  $4450,  awarded  contract 
by  the  U.  S.  Navy,  Bureau  of  Yards 
and  Docks,  Washington,  D.  C,  for 
alterations  to  administration  building 
to  provide  morgue  and  autopsy  room 
at  the  U.  S.  Naval  Hospital,  Corona, 
Calif.;  Specification  No.  17464,  NOy 
13308. 


19 


2/27/46 

SITE   SELECTED 

CHURCH  Cost  $12,000 

NILES,  Alameda  County,  Calif.  First 
St.  on  north  side  adjacent  to  Cali- 
fornia Nursery. 

CoHBtruction  of  church  plant  to  seat 
200,  social  clubroom  included. 

Owner — Church  of  the  Nazarene,  Rev. 
J.  Willis  Clark,  pastor,  Nlles. 
Construction    of    the    parsonage    Is 

expected  to  begin   next  week. 


2a.21--SOCIAL  AND 
RECREATIONAL  BLDGS. 


21 


2/27/46 

PLANNED 

THEATER  Est  Cost,  f76,000 

RIVERDAtJE.    Fresno  County.   Calif. 

Comer  of  Florence  and  A  Sts. 
Construction  of  625-9eat  stadium  type 

concrete  and  steel  theater  building 

to  Include  four  stores. 
Owner— W.  G.  Allen,  Second  St,  Riv- 

erdale. 
Architect  —  Vincent     G.     Raney, 

Post  St.,  San  Francisco. 

Construction  will  start  at  once. 


233 
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2/27/46 

PREPARING    PRELIMINARY 

PLANS 

RADIO  STUDIO  BUAJ5ING 

Estimated  Cost  $400,000 

LX)S  ANGELES,  Calif.  Hollywood, 
Sunset  Blvd. 

Construction  of  three-story  radio  and 
recording  studio  building  of  rein- 
forced concrete,  acoustic  materials, 
sound  equipment,  etc. 

Owner— Withheld. 

Architects  —  Scherer-Ayers  &  Asso- 
ciates, 13,111  Ventura  Blvd.,  North 
Hollywood. 


! 2/27/46 


//2?/46 

BIDS  OPENED 

SAN   FRANCISCO.— The   following  i 
submitted  bids  to   the  Purchaser  of  ! 
Supplies,    City    Hall,    for    furnishing ! 
and  delivering  sheet  metal  shop  sup- 
plies for   the   School   Department: 

Baker  Hamilton,  (1)  $5,155  per  cwt. 
(2)  $4,955  per  cwt;  (4)  $5.70  per  doz.; 
(5)  $6.54  per  doz. ;  (6)  $9  per  doz. ; 
2%  30  days;  10  day  delivery. 

C.    W.    Marwedel,    (4)    $4   per  doz.;iTo  prepare  plakia 
(5)   $624  per  doz.;    (6)   $8.76  per  doz.;  1      qan      tp^a^ro       aio,v,«^« 
(7)  $0.20  per  lb. ;  2%  10th  prox.  ^^^      LEANDRO.      Alameda 

Tay-Holbrook.  Inc.,  (4)  $0.43  each; 
(5)  $0.97  pair;  (6)  $1.34  per  pair; 
(11)   $2a79  per  box;  2%   10th  prox. 

Dunham,  Carrigan  &  Hayden,  (3) 
$0.80  per  doz.;  (4)  $4.40  per  doz.;  (5) 
$6.36  per  doz.;  (6)  $8.88  per  doz.;  (7) 
$31.85  per  100  lbs.;  2%  30  days;  1-30 
day  delivery. 

Taylor  &  Spotswood,  (8)  $0.80  per 
cwt;  (9)  $6.55  per  cwt.;  (10)  $6.30 
per  cwt;  14%  10th  prox.;  180  day 
delivery. 


84 
89 

86 

87 


39 
40 

41 
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2/27/46 

i  BIDS  OPENED 

I     LJi.  MESA,  San  Diego  Co.,  CtOif.- 

!M.  H.  Golden  Constr.  Co..  3485  Noell 

'st,   San   Diego,  at  $16,700  submitted 

I  low  bid  to  the  La  Mesa-Lemon  Grove 

jand    Spring   Valley    Irrigation    Dlst, 

4769  Spring  St,  La  Mesa,  Feb.  25,  for 

construction  of  a  reinforced  concrete, 

circular  reservoir  having  a  capacity 

of   250,000  gallons   of   water,    located 

,  approximately    3    miles    east    of    La 

[Mesa. 

Bids  were: 
1      M.   H.  Golden  Constr.  Co.",  $16,700. 
I      F.   E.  Young,  $20,000. 
I     Griffith  Company,  $20,660. 
1     Walter    H.    Barber.    $23,300. 


36—  PARKS,  AIRPORTS  A 
PLAYGROUNDS 


' 2/27/46 


36 


31-32— WATER  SUPPLY  &  bids  opened 

SEWAGE   DISPOSAL!     crows  landing,  StanUlaus  Co., 
PLANTS  iCal.— Chas.  E.  WaU,  666  Mission  St, 

. »»-Li-M-i*»*         g^^    Francisco,   at   $26,545   submitted 

82  i  low  bid  Feb.  26  to  Public  Works  De- 
Ipartment    12th    Naval    District    1182 

Co    'Market  St,  San  Francisco,  Room  402 

Calif.— Clyde  C.  Kennedy,  'sanlUryifor  outdoor  gunnery  range  at  Naval 
engineer.  604  Mission  St.  San  Fran-  |  Auxiliary  Air  Station,  Crows  Land- 
clsco,  has  been  retained  by  the  City  ^^S-  ... 

of  San  Leandro  to  prepare  plans  for  !  Th®  ^o*  hivolves  construcUon  oT 
the  expansion  of  the  sewage  disposal  1  "»ree  wood  frame  towers  with  en- 
plj^nt  :  closed    house    on    top,    one    approxl- 

, .mately  48  ft.  high  and  17  ft  square 

2/27/46  32  '  ^^  base,  and  the  other  two  each  ap- 

CONTRACT    AWARDED  i  proxlnaately    25    feet    high    and    8   ft 

KELSO,    Wash.-Amozone   of   Ore- 1 8<l"a'^    »*•    ^f""'-  .P*'^"^^   *^    "'^K 

gon,  SE  8th  and  Madison  Sts.,  Fort-  I  Platforms  and  walks,  and  construe 


of  the  work  should  communicate  with 
the  project  engineer.  Gtiarantee  in 
the  amount  of  10 'r  of  bid  required. 

The  specifications  will  provide  for 
bids  on  either  or  both  of  the  two 
transmission  lines,  but  no  bid  will  be 
considered  for  only  a  part  of  either 
line.  A  description  of  the  proposed 
tmasmisslon  lines  Is  as  follows : 

(a)  Brush-Sterling  line  will  l>e  a 
115-kllovolt.  3-pha8e,  single-circuit 
60-cycle.  wood-pole.  H-frame  type 
transmission  line,  approximately  36 
miles  long,  except  that  for  about  3700 
feet  near  Sterling.  Colo.,  there  will 
be  constructed  a  section  of  double 
circuit  line  on  steel  towers.  The  con- 
ductors for  the  transmission  line  will 
be  either  No.  4/o  AWG  aluminum 
cable,  steel  reinforced,  or  133,100  cir- 
cular mil  copper  expanded  conductor. 

(b>  Sterllng-Holyoke  line  will  be 
a  69-kllovolt.  3-phase,  single-circuit 
eo-cycle,  wood-pole.  H-frame  type 
transmission  line,  approximately  48 
miles  long.  The  conductors  for  the 
transmission  line  will  be  either  No. 
3/0  AWG  aluminum  cable,  steel  re- 
inforced, or  No.  1/0  AWG  stranded 
copper  conductor. 


38 


2/27/46  24 

PREPARING 

PRELIMINARY    PLANS 

RESIDENCE 

ALTER  RESIDENCE 

Approx.   Cost,    $8,000 

LOS  GATOS.  Santa  Clara  Co.,  Calif. 
Alpine   Road. 

Alterations  to  residence  Including  ad- 
dition of  bedrooms  and  kitchen 
and  dressing  room :  plumbing  and 
tile  work,  Venetian  blinds,  etc. 

Ow^ner — Mr.    Lincoln,    c/o    Architect. 

Architect — Henry  David  Kenslt,  Post 
Office  Bldg.,    Los   Gatos. 


26 


2/27/46 

PLANNED 

DWELLINGS 

REDW(X>D  CITY,  San  Mateo  Co.. 
CaUf.    Lomlta  Hills. 

Construction   of  50  dwellings. 

Owner— Lloyd  B.  Ham.  410  San  Ma- 
teo Ave.,   San  Bruno. 


2/27/46  •     26 

BIDS  WANTED 

DAVIS  DAM,  Arizona  -  Nevada. — 
Until  April  1,  10  A.  M,  bids  will  be 
received  b  ythe  U.  S.  Bureau  of  Rec- 
lamation, Kingman,  Ariz.,  under  Spec. 
1206  for  the  construction  of  7  six- 
room  residences  and  13  five- room 
residences  at  the  Davis  Government 
Camp,  Davis  Dam  Project  Arizona- 
Nevada.  The  work  Is  situated  about 
30  miles  west  of  Kingman,  Ariz. 

The  residences  will  be  of  wood- 
frame  construction  with  half  base- 
ments and  the  walla  will  be  covered 
on  the  outside  with  Insulating  fiber- 
board  sheathing  and  siding  or  shin- 
gles. The  inside  walls  and  ceilings 
will  be  covered  with  wood  lath  and 
three-coat  lime  or  gypsum  plaster. 
The  floors  for  porches  and  basements 
will  be  concrete.  All  other  floors  will 
be  oak  flooring  over  wood  subfloors. 
The  floors  In  the  kitchens  and  bath- 


land,  at  $30,000  awarded  contract  by  "on  of  bullet  stop,  all  with  the  nec- 
Clty  of  Kelso,  312  Allen  St,  Kelso,  I  e»«a^  earthwork,  paving,  concrete 
for  construction  of  sewage  disposal  co°8^'^"o°'  miscellaneous  steel  and 
n\axit  Iron   work,   roofmg   and   sheet   metal 

'work,  carpentry  and  Joinery,  glazing, 

_______^ 'hardware   and    field    painting.     Spec. 

34— DAMS,  RESERVOIRS  4  ''°do"^.'."?/»  '^^■. 

DREDGING  Chas.  E.  wait,  San  Francisco,  $26,- 

545.00. 


2/27/46 

BIDS   WANTED 

ALTUS  PROJECT, 
Until  March  15,  10  A. 
be   received  by  the  U. 


34  ■      J.   Henry  Harris,   Berkeley,   $28,788. 
Henry  Arian,  San  Francisco,  $29,- 
Oklahoma. — '  500.00. 

M.,   bids   will  I     Erbentraut  &  Summers,  San  Fran- 
S.  Bureau   of  I  Cisco,   $30,600. 

M.     Sofarelll,     Hayward, 


Reclamation,  Alius,  Okla.,  under  Spec.  I  Patrick 
No.  1180  for  the  construction  of  earth-  !  $31,745 
work  and  structures.  Alius  lateral  9.9 
extension  and  lateral  11.1,  Alius  city 
pipeline,  city  laterals  and  sublaterals, 
Altus  Project,  Oklahoma-  The  work 
t.s  situated  In  the  vicinity  of  Altus, 
Okla. 

The    principal   items    ot   work   and 

the  estimated  quantities  Involved  are    

as  follows :  '  0/27/46 

(1)  100,000  cu.    yds.    excavation    f or  j  |_ow    BIDDERS 
laterals ; 


2/27/46 

CONTRACT    AWARDED 

SAN  DIEGO,  Calif.— Flschbach  & 
Moore,  Inc.,  1509  W  8th  St.,  Los  An- 
geles, at  $872,000  awarded  contract 
by  the  U.  SL  Navy,  Public  Works  Of- 
fice, 11th  Naval  District,  1220  Pa- 
cific Highway,  San"  Diego,  Feb.  25, 
for  construction  of  additions  and  al- 
terations to  the  existing  station  elec- 
trical distribution  system  and  new 
facilities  to  provide  adequate  elec- 
trical service  and  outlets  to  piers 
10  to  13  Inclusive,  fro  reserve  fleet 
berthing  facilities;  Spec.  17544.  Bids 
were   received   February  14. 


39-.SEWERS 


2/27/46  39 

CONTRACT    AWARDED 

NAPA.  Napa  Co.,  Calif.— McGulre 
Sc  Hester,  796 — 66th  Ave..  Oakland, 
at  $1120  awarded  contract  by  State 
Director  of  Public  Works  C.  H.  I»ur- 
cell.  Public  Works  Bldg.,  Sacramento 
for  trench  digging  work  at  Napa 
Hospital. 


Johnson,   Drake  &  Piper,  Oakland, 
$31,947. 


37—     RAILROADS,  SUB- 
WAYS Sl  TUNNELS 


37 


(2)  50.0(X>  sta.  cu.  yds.  overhaul; 

(3)  60<X)    cu.    yds.    compacting    em- 
bankments ; 


COLORADO-Blg  Thompson  ProJ., 
Colo. — Loudermilk  Bros.,  Denver,  at 
$1,864,822  submitted  low  bid  Feb.  26 
to  the  Bureau  of  Reclamation,  Den' 


(4)  2500  cu.  yds.  excavation  for  yej.  for  the  construction  of  excava- 
dralnage  channels  and  dikes;         tion  and  concrete  lining.  Rams  Horn 

(5)38,000  cu.  yds.  excavation  for  [j^nj  prospect  Mountain  tunnels,  Pow- 
structures ;  gj.  canal  No.  1,  Colorado-Big  Thomp- 

(6)  37.500  cu.  yds.  backfill :  jgon    Project    Colo.;    Spec.    No.    1167. 


yds.   compacting  back- 


concrete  In   struc- 


(7)  4f?00  cu 
fill; 

(8)  900   cu.   yds. 
tures; 

(9)  nlaclng  70,000  lbs.  reinforcement 
bars; 

(10)   1(XX>  sq.  yds.  dry-rock  paving; 


splashbacks  of  kitchen  cabinets  will 
be  covered  with  linoleum.  The  roofs. 


(11)  erecting  17  M  ft  b.m.  of  timber  ]  Denver,  $2,083,260, 
In  structures; 

(12)  laying  244  lln.  ft  18-ln.  diameter 
concrete  pipe  for  turnouts,  cul- 
verts and  siphons; 

(13)  laying  1688  lln.  ft  24-ln.  diameter 
concrete  pipe  for  turnouts,  cul- 
verts and  siphons; 


The  work  ib  situated  from  one  mile 

south  to  four  miles  southwest  of  Es- 

tes  Park,  Colo. 

Second  and  third  low  bidders  were: 

Stlers  Bros.  Copstr.  Co.,  St  Louis, 

jMo..   $2,010,290. 

Fervls   Gregg   and   John   Magoffin, 


38 — ELECnUC  UOHTBiG 
TRANSMISSKX4  LB>^S 
EQUIPMENT 

(14)  laving  308  lln.  ft.  30-in.  diameter  ]  2/27/46  *     38 

concrete  pipe  for  turnouts,  cul- i  low  BIDDERS 

room,    and    the    couaUr    topa    and    ,,5,  ;.'^„7"5^t^''?,"V.n.  diameter  jc.'?i?%''-JfwrS.r'^'i'^^^: 

concrete  pipe  for  turnouts,  cul-    ice  Blvd.,  Los  Angeles,  at  $281,760.70, 
verts  and  siphons;  'submitted  low  bid  to  the  Bureau  of 


20 


2/27/46 

MASONIC    HALL 

YOLO,  Yolo  County.  Calif. 

Construction    of    two-story    concrete 

Masonic  hall   (40x70  ft)   to  replace 

fire  loss. 
Owner— Yolo  F.  &  A.  M.  Lodge  No.  81, 

H    B.  Hayden.  master,   Yolo,  Calif. 

Contractors  and  an  architect  will  be 
consulted  soon. 

22-2C>     RESIDENTIAL 
BUILDINGS 
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2/27/46 

RESIDENCE 

MILLBRAE  HIGHLANDS,  Sein  Ma- 
teo County,  Calif.  Comer  Hlllcrest 
and  Poplar  Sts. 

Construction  of  two-story  brick  and 
stucco  residence  (3  bedrooms,  2 
baths),  central  heating  system,  in- 
direct lighting,  Pabco  shingle  roof. 

Owner— Withheld. 

Architect— Oscar  R  Thayer,  1257  Ca- 
brillo  Ave.,  Burlingame. 


24 


2/27 '46 

PREPARING    PLANS 

SAN  MATEO  COUNTY,  Calif.  Felton 
Gables. 

Construction  of  two  stor>'  frame  and 
stucco  residence  (3  bedrooms,  2 
baths),  central  heating  system, 
split  shingle  roof,  tile  terrace,  two- 
car  garage. 

Owner— Wit  hheld- 

Archltect— Oscar  R.  Thayer,  1257  Ca- 
brillo  Ave.,  Burlingame. 
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2/27.46  • 

SEGREGATED     BIDS    WANTED 
RESIDENCE 

ORINDA,  Alameda  County,  Calif. 
Construction  of  1 -story  frame,  stuc- 
co and  some  brick  residence  (six 
rooms,  2  baths)  flat  roof,  hardwood 
floors,  tile  baths,  air  conditioning, 
attached  garage. 
Owner— Allvn    Wool.    3220   Telegraph 

Ave.,  Oakland    (Piedmont   1330). 
Plans  by   E.   Wright. 

The    owner    is    now    talting    segre- 
gated  bids   on   all   portions   of   work. 
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2/27/46 

PLANS  COMPLETED 

RESIDENCE  Est  Cost,  |12,000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Gordon  Ave. 

Construction  of  7- room  residence, 
rustic  exterior,  plaster  interior,  steel 
sash,  forced  air  heating,  2  tile 
baths. 

Owner — Carl  Owen,  c/o  architect 

Architect — Donnell  E.  Jaekle.  Build- 
ers' Exchange  Bldg..  201  S.  Market 
St     ^an   Jo3e. 


except  over  dormera  and  porchee.  will  ;  ,i6l  laving  40  lin.  ft.  42-ln.  diameter  1  Reclamation      Denver     CoS       under 

'hln^reTll^d  :^r  .oHd 'r^f'  "^^^  "'^^""Vry. ""  '""'°""'  """   Spec^No'Tij^X'The  ^onstnTcUo" 

snmgies    laia    over   soiia   rooi    ooara-  verts  and  siphons :  i  of    «     230-kilovolt    tran^mlHlaon     lln« 

wi!i  l^Vaill^'  wuHrilt'^nn  ^oS^'e  I  ''''  '^^'^"^  '''  ""    ""  *«-*"•  ^*'™^*"   '--  Or^vi'll^ro  Sacrament^         "^ 
ralLverlu  Sc^tSck  i^psS^^^^^^^  concrete  pipe  for  turnouts,  cul-       The     transmission     line,     approxi- 

«,.  o«7m   i^if  K^-Sw^A^^  verts  and  siphons;  matelv    56    miles    In    length,    will  be 

or  solid   roof  boarding.   The   celHngs  [  (jg)  laving  3920  lln.  ft.  24-ln.  diameter  '  a    230,000-volt    3-phase,    60-cycle,    S- 

concrete  pipe  for  city  pipeline;  ^jre,    single  -  circuit   of    steel  -  tower 

(19)  laying  12.850  lln.  ft.  30-ln.  dlam-  [construction.  The  towers  wlU  be 
eter  concrete  pipe  for  city  pipe-  ;  from  60  feet  to  110  feet  in  height 
'*"*•  iThe   conductors  for  the  line  will   be 

(20)  placing    600    lbs.     metal     water  either  795.000-circular  mU  aluminum, 

ment,  electric  storage  water  heaters,  j  ^21  >  fn°falline°{6«)0  lbs    eates-  i^^f,*'    ''^^''iZ''f'    °''   500.0()0  -  circular 

evaporative     coolers^     Insulation     f or !   ^J      Ssta    n|  16000  lbs    mlscehane-  >     '\f''^°'*^/?;P%'k?^''- T^**,^""*?,!' 
r#»lHnM  and  certain  Items  of  window  installing  it>.uw  IDS.  misceiiane-    pogjtions   will  be   constructed   In   the 

ceumgs  ana  certain  items  oi  wmaow  ^^g  metal  work.  fine    The    tower   footings   will   be   of 

and  door  casings   door  hardware  and       Copies  of   the  standard   forms   and    Jhe %eTnforceS  concreteYvnT 
some  plumbing  fixtures  and  f  ttlngs.    of  the  specifications  mav  be  obtained  .     second  IndtWMirw  bW^follow  ^ 
The  contractor  will  furnish  all  other  ,  f^om    the    following    offices    of    the       ^^''°"'*  *"^  **^  '°"       ' 

materials   required    to    complete    the   Bureau    of   Reclamation :   Walker  R.  ' 
residences.  ^1  Young,   chief  engineer,  U.   S.  Custom 

This  invitation  for  bids  does  not  ,  House,  Denver  2,  Colo. ;  W.  R.  Nelson, 
cover  the  purchase  of  materials  which 'eGTional  director,  P.  O.  Box  1609, 
are  to  be  furnished  by  the  govern-  'oiiver-Eakle  Bldg..  6th  and  Polk  Sts., 
ment   Materials    to   be   furnished   by  ,  ^marillo.  Texas;  H.  E.  Bobbins,  con 


40—         STREETS  AND 
HIGHWAYS 

2/27/46  •     40 

BIDS  WANTED 

ALAMEDA,  Calif —Until  March  12, 
2  P.  M.,  bids  will  be  received  by  the 
Public  Roads  Administration,  Charles 
C.  Morris,  division  engineer,  720  Phe- 
lan    Bldg.,    San    Francisco,    for    con- 
i  struction  of  0.171  mile  access  road  to 
j  Army  Air  Force  Intranslt  Depot,  Ala- 
meda   Project  Calif.  DA-WR-225  (1), 
I  Unit  2. 

The  work  involves: 

(1)  840  cu.  yds.  unclassified  excava- 
tion; 

(2)  25  cu.  yds.  excavation  for  struc- 
ture; 

(3)  34  M  gallons  watering; 

(4)  lump  sum,  provide  sjid  maintain 
water  plant  or  plants ; 

(5)  1450  tons  crushed  gravel  or 
crushed  stone  base  course; 

(8)  4  tons  medium  curmlng  cutback 
asphalt  for  prime  coat; 

(7)  1  ton  emulsified  asphalt  for  tack 
coat; 

(8)  4  tons  blotter  material  for  bitu- 
minous preservative  treatment; 

(9)  1  ton  medium  curing  cutback 
asphalt  for  bituminous  preserva- 
tive treatment ; 

(10)  584  tons  plant  mixture; 

(11)  29  tons  asphalt; 

(12)  78  lln.   ft.   vitrified  clay  culvert 
pipe; 

(13)  4     each     vitrified     culvert    pipe 
elbows ; 

(14)  4  each  catchbaslns; 

(15)  3  sets  cast  iron  frames,  gratings 
and  curb  Inlet; 

(16)  1  storm  drain  manhole; 

(17)  1460  lln  .ft  concrete  curb. 
Specifications   obtainable  from  the 

above  office ;  no  deposit  required. 


2/27/40  I  •     40 

BIDS  WANTED 

WASHINGTON  STATE.  —  Until 
March  12.  10  A.  M.,  bida  will  be  re- 
ceived by  CIar«ice  B.  Stialn,  state 
Qlrector  of  highways,  Olympia.  Waah., 
for  the  construction  of  the  following 
highway  and  bridge  improvement 
projects : 

(1)  Grading  and  conatnactlng  ce- 
ment concrete  pavement  and  side- 
walks on  0.577  mile  of  primjary  state 
highway  No.  3,  Yakima-S.  First  SL 
extension  In  Yakima  County;  FAP 
No.  U-132  (21). 

(2)  Grading  and  widening  existing 
pavement  with  portland  cement  con- 
crete, constructing  concrete  side- 
walks, storm  and  sanitary  sewers 
and  drainage  structures  on  4.153  miles 
of  primary  state  highway  No.  5,  in 
Tacoma  on  Pacific  Ave.  from  S.  34th 
St  to  S.  96th  St,  in  ptenje  County; 
FAP  No.   U-159   (11). 

(3)  Grading,  surfacing  and  stock- 
piling mineral  aggregate  on  6.604 
miles  of  primary  state  highway  No. 
18  and  secondary  state  highway  No. 
11 -C,  Imber  Creek  to  Ewah  in  Whit- 
man County;  FAP  No.  S-278  (6) 
Unit  1. 

(4)  Constructing  4  reinforced  con- 
crete bridges  on  primary  state  high- 
way No.  18  and  secondary  state  high- 
way No.  ll-C.  Imbler  Creek  to  E^wan 
in  Whitman  County,  as  follows:  3 
continuous  slab  bridges  72  ft  long, 
54  feet  long  and  50  ft  loag,  respec- 
tively, and  one  T-beam  bridge  132  ft 
long';  FAP  No.  S-276  (6),  Unit  2. 

(5)  Grading  and  surfacing  on  9.026 
miles  of  secondary  state  hiighway  No. 
3-E,  Junction  secondary  eltate  high- 
way No.  3-D  to  Waltsburg  in  Walla 
Walla  County;  FAP  No.  S-263  (6), 
Unit  1. 

(6)  Grading,  ballasting,  surfajclng 
and  constructing  light  bituminous 
surface  treatment  on  8.0612  miles  of 
secondary  state  highway  No.  10-A, 
Dlsautel  Summit  to  Omak  In  Okan- 
okan  County ;  FAP  No.  S-41  (8). 

Federal  funds  have  been  allocated 
for  the  above  construction.  Specifica- 
tions available  from  the  above  office 
at  $2  per  set 

2/27/46  •     •     40 

BIDS  OPENED 

CALIFORNIA  POINT,  Marin  Co.. 
Calif.— Parish  Bros.,  P.  O.  Box  1019, 
Benlcla,  at  |1,309  submitted  low  bid 
February  26,  2  P.  M.,  to  the  U.  S.  En- 
gineer Office,  74  New  Montgomery 
St,  San  Francisco,  under  Job  No. 
2350-2  for  resurfacing  county  road 
at  California  Point  Marin  County. 

Other   bidders   were: 

E.  A.  Forde,  $1,370.78. 

Fredrickson    Bros.,   $2,11>.70. 

A.  D.   Raisch.  |2,206. 

Piombo  Brothers,  $2,350. 

J.   Henry   Harris,   $2,371.65. 

Chas.  L  Harney,  $2325. 

Peter  Sorensen,  $3,860. 


74  New  Montgomery  St,  San  Fimn* 
Cisco,  for  leveling  and  ditch  work  At 
the  Municipal  Airport;  Specification 
No.  1400-& 

The  following  contmctora  have 
be^i  furnished  plans: 

Charles  Harney,  625  Market  SL, 
San  Francisco. 

J.  Henry  Harris,  2667  9th  St,  Berke- 
ley. 

Fredrickson  Bros.,  1269  65th  SL, 
Emeryville. 

Parish  Bros..  P.  C  Box  1019.  Be- 
nlcla. Calif. 

Piombo  Bros.  &  Co.,  1571  Turic  SL, 
San  Francisco. 

Peter  Sorenson,  927  ArgueUo  SL, 
Redwood  City. 


will  be  Insulated.  Certain  residences 
will  be  constructed  with  bay  windows 
and  certain  residences  with  fire- 
places. All  residences  will  be  provided 
with  evaporative  cooling  systems. 
The    government    will    furnish    ce- 


41 — GAS,  WATER  AND  OIL 
PIPE  LINES 

2/27^46  •     *1 

BIDS   OPENED 

LOS  BANGS.  Merced  Co..  Calif  — 
As  previously  reported.  Pacific  Pipe- 
line Construction  Co..  Avenal.  sub- 
mitted low  bid  to  the  City  of  Loa 
Banos,  City  Hall,  Los  Banos,  for  con- 
struction "of  water  extenslns  and 
sewer  extensions.  Plans  by  City  BSngl- 
neer  W.  E.  Bedesen. 

Complete  bids  follow: 

Pacific  Pipeline  Construction  Co., 
water  extensions  (1)  $9390,  (2)  $8008, 
(3>  $7645,  (4^  $6150;  sewer  exten«lon« 
(it  $123,  (2)  $1.23.  (3)  $2.34,  (4)  $145, 
(5)  $35;  approximate  total  on  sewer 
work.  $1852.57. 

Manuel  Smith.  Oakland,  water  ex- 
tensions (1)  $11,370.  (2)  $10,953.75,  (8) 
$10,076.80.  f4>  $8843.85:  sewer  work  (1) 
$1.50.  (2)  $1.35,  (3>  $2.50.  (4)  $110.  (6) 
$25;  approximate  total  on  sewer 
work.  $2235.50. 

Underground  Construction  Co..  Oak- 
land, water  extensions  (1)  $9^28,  (2) 
$9168,  (3)  $9100.  (4)  $7828;  sewer  ex- 
tensions (1)  $1.73,  (2)  $1  70.  (8)  $4.  (4) 
$100,  (5)  $25;  approximate  total  on 
sewer  work,  $2552.61. 

W.  M  Lyle.  Avenal.  water  exten- 
sions (1)  $4.72  per  ft.  (2)  $4.49,  (8) 
$4.18,  (4)  $2.81;  sewer  extensions  (1) 
$L46,  (2)  $1.50.  (3)  $2,  (4)  $110,  (5) 
$25;  approximate  total  for  sewer 
work,   $2167.82. 

Harvey  E.  Conner,  Redwood  City, 
water  extensions  (1)  $11,806,  (2)  $10,- 
880.  (3)  $9990,  (4)  $7858;  sewer  ea- 
ten slons  (1)  $1.56.  (2)  $1.56.  (3)  $8.80, 
<4)  $125,  (5)  $30;  approximate  total 
for  sewer  work,  $2007.72. 
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2/27/46 

CONTRACT    AWARDED 

DAVIS  DAM  PROJ.,  Artx.-Nev.— 
Chas.  J.  Dorfman,  124  N  La  Brea 
Ave.,  Los  Angelee,  at  $214,361.35 
awarded  contract  by  the  Bureau  of 
Reclamation,  Denver,  Feb.  25.  for 
construction  of  streets,  highways, 
sidewalks,  curbs,  gutters,  drainage 
facilities,  sewage  and  water  distri- 
bution system  for  Davis  government 
camp,  Davis  Dam  project;  Spec.  No. 
1136.  The  work  is  situated  about  30 
miles  west  of  Kingman,  Ariz.  Bids 
were  received  Jamuary  it. 


Machinery  &  Material 

42—  NUScTsUPPLlES  AND 
MATERIALS 
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2/27/46 

CONTRACT    AWARDED 

COCHISE  COUNTY,  Art*.— Pack- 
ard Constr.  Co.,  Luhrs  Tower,  P»hoe- 
nlx,  at  $394,932.15  awarded  contract 
by  the  Arizona  State  Highway  Com- 
mission, 1739  W  Jackson  St,  Phoe- 
nix. Feb.  23.  for  grading,  drainage, 
bituminous  surfacing  SC-4.  begin- 
ning about  1%  miles  southeast  of 
Bisbee  and  extending  easterly  on 
Benson -Douglas  Highway  in  Cochise 
County,  Ariz.;  F-11  (6),  AFE  8096, 
a  total  distance  of  approx.  3%  miles. 
Bids  were  received  February  13. 


40 


2/27/46 

BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  March  4,  2  P.  M.,  buds  wUl  be 
received  by  the  U.  S.  Engineer  Office, 


2/27/46 

BIDS  OPENED 

SAN  FRANCISCO— The  following 
submitted  bids  to  the  purchaser  of 
supplies.  City  Hall,  for  cable: 

John  A.  Roebllng  Sons.  $196.10  per 
100  feet. 

Okonlte  Callender  Cable  Co.,  $162.40 
per  100  feet. 

General  Electric  Co.,  $1886  per  1000 
feet 

General  Cable  Co..  $164  per  100  feeL 

Gamlte  Young  ft  Co..  $188.80  per  100 
feet. 


(Continued  on  Page  4) 


Sawmill  For  Sale 

SOUTHER  N   i )  R EGO'S 
S.  P.  TRACKS 

NOW  CUTTING  60M    FT.  FEE 
8   HOURS.    LO.\DING   DOCK; 
SORTING  CHAIN ;  ROSS  CAR- 
RIER; PL.\NER 

Pric«,  $110,000  C««li 

HUNDRED  MILLION    FT.   OF 

DOUGLAS  FIR  TIMBER   @ 

$3.50  PER  M.  8TUMPAGE 

TERMS   C?N    TIMBER 

TWOHY  LUMBER  CO 

801  Petroleum  Bldg.      t-ot  Aagi 


3. 

getet  f 

■M.ii'"wiiPi*»iii#"iiJ 


Underground     Construction,     Oak- 
land,  $426,883. 

Stolte,  Inc..   Oakland.  $487,616.96. 
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the    contractor   and    those   furnished  :  gtruction   engineer.  Altus,  Okla.',  and 


by  the  government  are  described  In  i  Michael 
the    specifications    which   will    be    a 
part  of  the  contract. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau    of   Reclamation :    Walker   R 


W.     Straus,     commissioner, 


2/27/46 

BIDS   WANTED 

PORTLAND,  Ore— Until  March  19 
10:30  A.  M.,  bids  will  be  received  by 
the    Bonneville    Power    Admin.,    1300 


k.»s!^4*. 


Bureau  of  Reclamation,  Washington  j^e  Union  Ave.,  Portland,  under  Inv 
25  ,D.  C.  Prospective  bidders  desiring  3505  fo^  surveying  location  of  De- 
to  visit  the  site  of  the  work  should  trolt-Chemawa  transmission  line,  ap- 
communicate  with  the  construction  ;  proximately  46  miles  In  length,  be- 
englneer.  ginning   at    proposed    dam   near   De- 

No     charge    for    specifications    to   ^^0^    Oregon,  and  running  in  west 


House.  Denver  2,  Colo. ;  E.  A.  Morttz, 
regional  director,  Administration 
Bldg..  Boulder  City,  Nev. ;  H.  F.  Bah-  ,  2/27/46 


I  not   returnable. 


land    thence    northwesterly    to    Che- 
mawa. 

merer,    acting    constructl^   engineer.  .3 foV  WANTED  j alS^e*^ omceTpon'^J^^^^^^^^ 

Kingman.     Ariz,     and     Michael     W.  i     oSAGE     COUNTY.     Okla   —  Until '  1- - 

Straus,  commissioner.  Bureau  of  Rec-    March  21    (tentative  date),  bids  will '  2/27/-W  88 

lamatlon.  Washington  25.  D.  C.  Pros- 'be   received    by   the   U.    S.    Engineer  ^  0,00  WANTED 

p«ctlve   bidders   desiring  to  visit   the    office.  P.  O.   Box   61,  Tulsa  2.   Okla.  !  ^cOLOlCaX)  BIG     THOMPSON 
site  of  the  work  should  communicate   f^^  ^^e  construction    of  part  of  th^pS^jScT    Colorado. -Vntil    March 
the    acting    construction    engi- ,  embankment   and  excavation  for  the   fa  ?oT  »^    bid«  ^»  ^e  received  by 
.^     .      ,.,      i  I  spillway  of  Hula  Dam.  located  on  the   the   RnrPRii'of  Reclamation.  Denver, 

Specifications  ^\^±^^'t,^^J^'C^r^^y  River  in  Osage  County,  Okla.,  '  5f,o^"[o?  thi  construcUon  of  th^ 
pectlve  bidders  without  charge ;  to  about  three  miles  west  of  Hula  and  b^T-L  sterilne  115-kllovolt  and  the 
others.  $3.50.  not  returnable.  j  about  16  miles  northwest  of  Bartlee-  ,  stTrUnf-  Ho^yoke  »  .  kilovoirtrans- 

60   miles    north    of    ^iggj^n    lines,   Colorado-Big   Thomp- 


wlth 
neer 


2/27/46 

PREPARING  PLANS 

HOUSING  PROJECT 


jTulsa,  Okla^  ;gon    Project    Colorado;   Specif icaUon 

I     The   work   to   be  performed    under   j^^    1210   The  work  is  situated  in  the 
•  this  contract  will  consist  of  excava-    „„,:tK«opt    nnrtlon    of    the    State    of 


Estimated  CostW-OOO^OOOtlon   for  ;"th;^pinwaT'com";i:t7on';f  ^"jj^' c^^^^  time,  150  days 


l>ortion 

SAN  PEI.RO.  LOS  Angeles  Ca  CaL  1  part  of  the  ^^nrelny^^nVr^rlnr^i  i  ^°rtharg:To'Uapectlve  bidders 
41-acre  tract  between  Gaffney  and  ,  construction  of  some  temporary  build-  '  for  snecifiStlons  and  drawings  ,  to 
Alma  Sts.      ,       ,      ^     .  _      '  in&s  for  use  by  the  government  dur-  i  „thPt4    12  25    Copies  of  the  standard 

Construction  of  private  housmg  proJ-  ing  construction  of  the  project;  400  ?™?'„h  of  the  specif l«itlonT may 
ect  consisting  of  approximately  540  calendar  days  for  completion.  Plans  ^^Tm^Jh^  f rom  theTo^^ow^off^es 
apartment  units.  The  buildtags  will  and  specifications  available  from  the  ^f  tw  Rnl^au  of  Reclamation  Walk- 
be  one-  and  2-8tory  and  will  con-  above  office  upon  deposit  of  $20  and  °^  ^S  Vo^n.^  chief  enSneer  US 
tain  3,  4,  6,  8  and  10  units  per  build-  will  be  available  for  inspection  at  "  ^  ^^TL  Denver  2  cSo  •  E  B 
ing;  the  apartments  to  have  2  to  3  the  office  of  the  U.  S.  Dlst'Sct  Engl-  ^utto"  ^irn-fdlrector''  iSV  ^ot 
bedrooms,  with  kitchen,  dining  and  neer,  751  S.  Flgueroa  St,  Los  An- 
llvlng  room  and  bath;  frame  and  geles. 
stucco     construction,      composition.     The  principal  Items  of  work  are: 

(1»  50,000  cu.  yds.  excavation  for  em- 
bankment foundation; 


BRICK  MIX 

I 
^fl  A  brand  new  Permanente  product  designed  to  save  you  time  and 

money      ^^^  BRICK  MIX  /$  o  masonry  cement  compounded  to  meef  the 

mo$f  exacfing  requirements       ^^m  BRICK  MIX  produces  morfar  of  high 

strength  .  .  .  excetlenf  plasticity  and  workability  .  .  .  unusual  bonding  qual- 

-  I 

ittes      ^^m  BRICK  MIX  reduces  handling        eliminofes  waste        just  add 

BRICK  MIX  is  "up  o  specifications"  for  the  biggest 

building  installatiof}  or  small 


sand  and  water 


roofing,  wood  sash,  type  of  heating 
undecided,  plastering.  i 

Owner   and  Builder — J.   E.    Haddock,  ; 
Ltd  ,   foot   of  Miner  St,   San   Pedro. 

Project  Manager  and  Purchasing 
Agent— O.  Kettering,  foot  of  Miner 
St,  San  Pedro.  1 

Bids  are  desired  for  plastering  and  [ 

cast  iron  sewer  pipe.      


FOR  SALE 

35-h.p.,  lOO-lb.  W  P  BOILERS,  VERTICAL— OIL  FIRED 
Complete  package  units  including:  Controls,  Burner, 
32-ft    Stack.  Insulating  Materials,  Spare  Parts,  Tools, 
Breeching,  Standard  Boiler  Fittings  and  Trina. 

A  COMPLETE   UNIT   READY   FOR   INSTALLATION 

IMMEDIATE     DELIVERY 

Pacific  Agencies,  Inc. 

333  Montgomery  St.  Phone  YUkon  0247 


FOR  SALE 

FROM  OUR  SURPLUS  STOCK 

§ 

7000#   Vsxl-in.  Band  Iron 

@  $4.80  cwt. 

S 

45.000  %xl-^.in.  Machine  Bolts 

American  Std.    Hex.  head  with 

Heavy  C.P.  Hex.  nuts  @  $15.00 

per  case  of  800 

§ 

5   Marquette  A.C.   Arc  Welders 

275  Amps.,  220  Volts.   Like  new 

@  $150.00  each 

§ 

Frank  Ashby,   Managing   Partner 

70  Chesley  St.     -     MArket  1230 

NATIONAL  STEEL 
FABRICATORS 


Debler  regional  director,  501  Con 
tlnental  Oil  Bldg..  Denver,  Colo.;  C. 
H  Howell,  project  engineer.  Estea 
Park  Colo.,  and  Michael  W  Straus, 
commissioner,  Bureau  of  Reclama- 
Uon,  Washington  25,  D.  C.  Prospec- 
tive bidd*-rs  desiring  to  visit  the  site 


Available  Now 

TARPAULINS 


10x12-ft. 
10x14-ft- 


12xl4-ft. 
12xl8-ft. 


15x20 -ft. 
20x20- ft. 


PAINTERS'    DROPS 

Self-Priming  A  Diaphragm  Pumps 

LIGHTING    PLANTS 

Rosoo  Tar  Kettles  on   Pneu.  Tires 
EI-ECTRIC  SAWS 

14S  Davis  Concrete   Mixer  —  Ga* 
21s   Koehring   Cone   Mixer— Elect. 


Standard  Machinery  Co. 

112   Market   St.,  San   Francisco 
Call      .     . 


EXbrook  8845 


patch  job  .  .  .  sold  in  bulk  or  bag 

! 

i 

J  .  .  for  further  information,  see 

your  dealer  or  any  Permanente 

I 

Cement  Company  salesman 


PKMAMENTE 


CEMENT 

COMPANY 

1924  Broadway,  Oakland 

TWinoakf  4600 

804  Quinby  Bldg.,  los  Angeles 


hjM 

^mIH^^^B 

5. 

TUckf  2S6V    . 
Or  Sec  Yowf  Deoler 

Ji^ats.««s»^ 

i 


^AGE4 


DAILY     PACIFIC     BUILDER 


WEDNESDAY.  FEBRUARY  2  7.  1946 


iMlditiq  Permits^,  Coittradig -^ — Recorcledl  IVoticets 


BUIU)ING  PERAffT 

Applications 


BAH  FRANCISCO 


AXTBR  HOMl:.  flOOO;  M-M  ^Mcon- 
dray;  owner.  John  Tampacke,  54 
Macondray:    builder,    Ja«    Mulhol- 

land,    73«    Huron. 

^Y^^^J^'^^^  STATION,  flOOO: 

3220  Fillmore  St.  own«r,  >lntoae 
Zietich.  900  Edinburgh ;  builder,  W 
Fletcher  Conatruction,  8200  Made- 
line St  Oakland. 

ALTER  ROOMING  HOUSE,  WOO; 
1905  Van  Ness  Ave;  owner,  L.  A 
Marston,  1734  Broderick;  build«r. 
Leonard  Salomon,  1734  Broderick. 

ALTER  APARTMBNTS.  WOO;  1517 
Jones  St;  ©wnw,  Lindy  Low,  prem; 
builder,  O  Polidoro,   13fl0  Green  St. 

FLATS  AND  GARAGE.  $500;  1721-23 
Taraval;  owner  and  builder,  Wm 
Fenciiuk,  2*K  33jrd  Ave. 

ALTER  DWEUUING.  J500;  88  Ma- 
rietta Dr;  owner  and  builder,  John 
Panag-otacos,   pxemlaes. 

ALTER  BOARDING  HOUSE,  |500; 
1350  Golden  Gate  Ave;  owner.  B  J 
Mahony,    1226   6th  Ave;   day   work. 

CLASS  A'  THEATEJl,  $185,000;  S 
Geary  Blvd  200  E  Arguello  Blvd; 
owner,  San  Francisco  Theaters,  Inc. 
»«5  Market  St ;  builder,  Cahill  Bros, 
206  Baaeome  St 

CLASS  "B"  (first  unit),  foundation 
only,  tZO.eoO;  SW  Market  and  9th 
Sta;  owner.  Western  Merchandise 
Mart,  10th  and  Market  Sts;  builder. 
Cahill  Brof,  206  Sansome  St 

ALTER  STORE,  $60,000;  SE  Stock- 
ton and  O'ParreU  Sta;  owner,  Jo- 
seph Magnin,  premises;  builder, 
Barrett  A:  Hilp.  918  Harrison  St. 

ALTER  BANK.  $38,000;  NE  San 
Bruno  75  NW  Thornton;  owner. 
Merchants  National  Realty  Corp,  1 
Powell  St:  builder,  Moore  &  Rob- 
erts. 683  MiH.=!ion  St 

ALTER  STORE  AND  OFFICES, 
$15,000;  747  Market;  owner,  Mitchel 
L  MttchelU  870  Brannan;  builder, 
MacDonatd,  Young  &.  Nelson,  127 
Montpomerv  St 

ALTER  DWELLING.  $12,000;  S  El 
Camlno  Del  Mar  125  W  30th  Ave; 
owner  and  bulkier,  E  Rlfklnd,  2231 
North  Point. 

DWT:LLJNG  (2-8tory  frame),  $6000; 
S  JClrkham  107.6  E  28th  Ave;  own- 
ers. Mr  and  Mrs  F  J  Desmond,  1523 
25th  Ave;  builder,  John  Newton. 
2029  Kirkham. 

DWELLING  (l-atory  frame),  $5000; 
N  Thomas  50  W  Ingalls ;  owner,  B 
Murer  and  E  Gana,  1274  Quesada 
Ave;   builder,   L  Murer,   1274  Que- 

DWELLING   (l-story  frame),   $5000; 
E  43rd  Ave  125  S  Irving  St;  owner, 
Sala  *  Corbell.  823  Irving  St;  build- 
er, Corbell  Realty  Co,  823  Irving  St. 
ALTER    DWELLING,    $3000;    91    Al- 
pine   Terrace;    owner.    Mrs    M   Mc- 
Pherson,   prem;   builder,  Fred  Gol- 
ben.  3856  California  St 
ALTER  FLATS.  $3000 ;  975  Lombard ; 
owner,   Alice   A  Hudson,   251   Post; 
builder.  Elvin  C  Stendell,  105  Gon- 
lales  Dr. 
FLATS    (2-8tory   frame).   $11,000;   W 
San  Jose  53.11  H  N  25th  St;  owners. 
O  and  Irene  Witt,  725  Tehama  St; 
builder,    Oliver    M    Rousseau,    725 
Tehama  St. 
BUILDING    (l-story    frame),    $2000; 
SW    Bayshore    Blvd    and    Stuben; 
owner  and  builder,  Hansen   &  No- 
wak.  750  Bayshore  Blvd. 
ALTER  DWELLING,  $1325;  1654  33rd 
Ave ;  owner,  J  Clark,  prem ;  builder. 
MAN   General    Contractors,    1422 
Market  St 
ALTER    STORE    BUILDING.    $900; 
548    Brazil     St;    owner.     Fernando 
Isola,  404  Naples  St;  buUder,  John 
Antone.  331  Lisbon. 
ALTER  DWELLING,  $800;  284  Rich- 
land Ave :  owner.  L  Munaell.  Menlo 
Park,  Calif;  builder,  Irwin  Co,  1040 
Oak  St. 
ALTBSK   STORE.  $«00;    2767   Mission 
St;  owner.  E  Mathes.  1558  21st  Ave; 
builder,  J  F  Linden,  617  Moraga  St. 
ALTER  DWELLING,   $585:   628  85lh 
Ave;  owner,  E  P  Flnnlgan,   prem; 
builder.    United    Roofing  &    Siding 
Co,  2906  Mission  St 
ALTER  DWELLING,  $500;  232  Ran- 
dolph   St;    owner.    Chas  Eastwood, 
prem;  builder,  John  J  Crugan,  1176 
Guerrero  St. 


1  contractor,  A  A  McDoaaLd,  3229 
AnMey  Ave. 
ADDWION,  $2000;  6016  Mancbeeter 
Drive;  ownev  and  buUder.  Bauer 
I4  Kramer,  premises;  architect  E 
T  Foulkes,  357  ;2th  St 

STORE,  bldg,  concrete,  l-story.  $ao,- 
000;  401  Jackson  St;  owner.  lOdw 
Amaro,  prem,  contractor,  Stolte, 
lac,  Kdom  726,  Bank  ot  America 
Bldg;  pl«Ae  by  builder. 

RSPA4RS,  11000 ;  383  Bellevlew  Av^; 
owner,  £U«n  A  Buller,  480  Post 
St  S  F;  contractor,  Ma«on-McDuf- 
fi«  C9.  21^1  SMtt^ifCk  Av/^  BtiTl^^' 

DWKLLINa.  l-8t9«3f  5-rooii).  $4500; 
3907  High  St;  owner,  A  G  Engel. 
6127  FoottOJl  Blvd;  contjnKWr.  C 
R  Tlaher,  6127  Foothill  Blvd. 


AUAHEPA 


DWSLLJNG  (l-«tory  5- room).  94000; 

U36A  Bay  St ;  owner,  Oscar  OstUng, 

1435  Bay  St 
STORE  BUILDING   (T  stores).  $35.- 

000;   1401-Q3-06-O7  Wat>Ster  St  M7- 

49-53  Central  Ave;  owners,  '^oquui 

Michaels  and   P  Jamison ;    buU4Wi 

Chris  Gaaiats  A  Son,  20fli2  40th  Ave, 

Oakland. 
ALTERATIONS.  $600;  U19  Ninth  St; 

owner,    F    Toffmier;    bulkier.    Jack 

Reno,  4172  Broadway. 
ADDITION  TO   STORK.   $1400;    20» 

High  St;  owner  and  builder,  George 

A  Sturtevant  2000  High  St;   plans 

by  B  V  Harry. 
ALTERATIONS,  $950;-1827A  Clinton 

Ave;    owner    and    builder.    Mrs    F 

Whittle,  1827  Clinton  Av«. 
ALTERATIONS.  $900;  1918  Park  St; 

owner  and  builder,  Kjell  H  Qvale. 

1918  Park  St 


Feb.  25,  1946— Lot  5,  Tract  506,  Oak- 
iBLod,  Caijtf.  Ernest  R  JarraU  to 
Waa  Splvock Feb.  23.  1946 

Feb.  2A,  l»46-~Xx}ts  7  and  8.  Block  B, 
Rose  Park  Tract  Oakland.  CaJif. 
Mary  A  S  Lemos  to  who«n  it  noay 
concern JPeb.  l«l  3L946 

Feb.  26,  1946— Lot  7.  Block  U,  Sub- 
division of  Frultvale  Heights, 
OakUMAd,  CiUif.  Eamie  E  Boulter 
to  UowAcd  PuUlMP ^.F«k^  il,  1M4 


8AN  MATEO  COUNTY 


BERKELEY 


R^cordsd  Accepted 

Feb.  IS,  1946— Lot  4.  Map  of  Sub- 
division Qi  Lot  269,  San  Matso 
City  Homestead.  San  Mateo.  Ar- 
vM  N  and  Qerta  E  Hamben;  to 
wkon^  It  Qiay  ooncem-.F'eb.  16,  1946 

Febk  19.  IMi— 66  Center  St  Saa 
Car^M*.  H  A  Huber  to  Baker  Ac 
MftrtOA Feb.   16»  1946 

Feb.  19^  ISHk^rrrSoutberly  60  feet  of 
Lot  16,  Alcora  Tract  lUlph  S 
a^d  Ethel  U  D9Uj[ias«  to  DuUeck 
Bros Feb.  15,  1M« 

Feb.  19.  194Cr-SE  ^  Ix>t  456.  San 
Mateo  City  Homestead.  Luoy  U, 
Potter  to  Irving  CasterJP'ab.  12.  1946 

Feb.  19,  1946— Lots  2  and  3,  Block 
1,1,  San  Mateo  Knolls.  Daniel  T 
Jr   and    Eleanor    G    Birtweli    to 

Peninsula  Home  Builders 

„.Feb.  15,   1946 

Feb.  20,  1946—736  Tamarack  Ave. 
San  Carlos,  Lot  10,  Block  1,  Brit- 
ton  Acres,  Map  2.  Victor  E  and 
Claire  C  Stoltz  to  Richard  Deluc- 
chl  &  Co -Jeb.  19,  1946 

Feb.  20.  1946— Lot  9,  Block  12,  How- 
ard Park  Map  No  2.  San  Carlos. 
Roderick  O  Lynch  and  Warren  C 
Bamett,  doing  business  as  The 
Barton  Co,  to  whom  it  may  con- 
cern  _ Feb.   19,  1946 

Feb.  20,  1946—1485-1459-1463-1467  Bl 
Camino  Real,  Belmont  E  C  Baker 
and  Louis  S  Morton  to  Baker  & 
Morton Feb.    20,  1946 


dealer,  Harold  Sogn;  1  fixture. 

1236  37th  Ave ;  owner,  Msjcy ;  deal- 
er^  Harold  Sogn ;  2  fixtures. 

5929  Acacia;  owner,  Fitzgerald; 
dealer.  Wm  O'Toole ;  24  water ;  sprin- 
kler system. 


Fmiace  Penads 


m'^i^^' 


OAKLAND 


4175  Bayo  St;  owner,  Albemethy; 
dealer,  J  Tancredy;  floor  fumaca. 

192ft  35tb  Ave ;  owner  Kosha :  d«&l- 
er.  C  lifllehan ;  central  furnace. 


Qectrical  P^fiHits 


8AN   FRANCISCO 


%l^9  Ywcht  Harbor;  owner.  Alhery; 
contractor.  Columbia  Electric;  Co  4 
plugs. 

9087  NW  comer  Turk  and  Taytor 
Sts;  owner.  Imperial  Grill;  contrac- 
tor.  Neon   Mtce  Corp;   sign- 

9088  450  Jones  St;   owner.  ; 

contractor,     Kenyon     Spencer.     Inc; 


9089    2532  Kirkham;  owner.  Swan- 
ton;    contractor,    Byington    Electric; 


9172-73     259-263  Ralston ;   owner,   B  1 
Lindsay;  contractor.  Arc  Electric.  10 
outlets  ;  10  switches  ;  8  plugs. 

9174  12  Lee;  owner,  Lind;  con- 
tractor. Arc  Electric ;  8  outlets ;  5 
switches ;  3  plugs. 

9175  £  Justin  Dr  100  N  Alemany 
Blvd;  owTxer,  H  Barber;  contractor. 
Arc  Electric;  

9176  764  MiasiQD  St;  owner.  Ira 
Friedman ;  contractor,  Chas  A  Lan- 
glais  Co;  12  outlets. 

9177  Comer  Powell  and  Geary  Sts ; 
owner,  St  Francis  Hotel;  contractor, 
Chas  A  Langlals ; 

9178  182  2nd  St;  owner,  Loula 
Mayne ;  contractor.  James  Electric ;  1 
outlet ;  1  switch. 

I  9179      112   Sagamore ;    owner.    City 
Tire  Co;   contractor,  Koinedy  BI«c- 
Ulc;  service;  motors. 
9180     1214  Market;  owner.  Maiacm 


Paul;    contractor.   Century    Electric; 
motors. 

9181     1637   Market;   owner.    ; 

contractor.  Century  Electric;  motors. 


BERKELEY 


Cisco,  Plat  No  1.  Grover  W  and 
Nadia  Lincoln  to  United  Con- 
struction Co Feb.  19,  1946 


San  Mateo  Terrace  7,  San  Mateo. 
Gust  A  Carden  to  Hardiman  Con- 
struction Co,  Inc Feb.  16,  1946 


ALTER.    $500;    2460    Parker;    owner,        

A  J  Wilson.  1604  Regent ;  contrac-  I  peb.   20,   1946— Ptn  of   Lota   14  and 
tor.    Maaon-McDuffle,    2101     Shat-       15    Block  125,   South    San   Fran 
tuck   Ava  — 

ALTER,  fT50;  2922  I>erby:  owner,  Dr 
Glass,  prem;  contractor.  Mason - 
McDuffie,  2101   Shattuck  Ave. 

GARAGE,  $500;  555  -Santa  Rosa; 
owner  and  builder,  G  S  Godspeed. 
2747   Haste    St 

WAREHOUSE.  $81,000;  2036  Ban- 
croft; owner,  Corder  Corp,  prem; 
contractor,  Parker,  Steffins  and 
Pearce,    135   South   Park.   S   F. 

ALTER.  $500;  2512  Etna;  owner  and 
contractor,   M  Randall,  2512  Etna. 

DUPLEX.  $11,000;  2580-82  Hilgard; 
owner,  Walter  F  Funk.  2712  Tele- 
graph; contractor.  E  M  Sorenson. 
1907  Parker;  architect,  Paul  Ham- 
marberg,  2  Norwood  Ave.  Berke- 
ley. 


9090  929-27  Fulton;  owner,  Zach- 
ary;  — 

9091  2213  Broderick;  owner.  Dal- 
ton;  contractor.  Byington  Electric; 
1  outlet;  1  switch;  12  plugs;  service. 

9092  843  Larkln;  owner.  Aloha 
Club;  contractor,  Byington  Electric; 
1  plug. 

9(>93  4218  3rd  St;  owner.  Puerto 
Rico  Cafe;  contractor.  Byington 
Electric;  

9094  3736  Ortega;  owner,  Rhuby; 
contractor,  Byington  Electric  Co; 
sorvicC' 

9005  575  Berry;  owner.  Chas  L 
Haraev:  contractor,  Kuchel  A  Slevers 


Feb.     21,    1946-Lot    1*.    Block    29,       Electric";   73  outlet^;   44  switches;   53 


SAN   MATEO  COUNTY 
( U  n  i  noorporated ) 


Non-Responsibflity 


SAN   FRANCISCO 


Feb  25,  194&-756  MARKET  ST. 
M  &  T.  Inc  as  to  Improvements 
on  property. 

Feb  21.  1946-937  GEARY  ST.  Pet- 
er D  Metaxaa  as  to  improve- 
ments on  property. 


plugs;  service. 

9096  420  Hooper  St;  owner,  W^  R 
Ames  &  Co;  contractor.  Kuchel  ft 
Slevers  Electric;  280  outlets. 

9097  128-130  Scott  St ;  owner.  Shar- 
man:  contractor.  State  Electric  Co; 
25  outlets;  17  switches;  18  plugs; 
service.  _^ 

I     9098-99      124-26,     132-34    Scott    St; 

I  contractor,  State  Electric  Co ;  25  out- 
lets :  17  switches;  18  plugs;  service. 
9100  450  Alabama;  owner.  Minne- 
sota Mining  Co;  contractor.  State 
Electric ;  4  outlets ;  1  switch ;  5  plugs ; 
service;  motors 


MARKET,     $13,000;     acreage.     Coast 
Highway,    Princeton    by    the    Sea; 
owners  and  builders,  D  M  and  V  J 
Ortisi,  1260  Thomas  Ave,  San  Fran-  i 
Cisco;   plans  by  F  Spellman.  ' 

RESIDENCE,  $6000;  McArthur  Ave,  I" 
Dumbarton  Acres  ;  owner  and  build-  j " 
er,  J  L  Sniper,  417  4th  St  Redwood  j 
City, 

ADD  2  BEDROOMS.  $1800 ;  2390  Cov 
ley,   East   Palo  Alto;   owner,  W 


65669  2332  Sacramento;  owner  and 
contractor,  John  M  Rhoda;  3  out- 
lets; 3  fixtures;  1  plug;  1  circuit 

65670  857  Vermont;  owner,  F  Q 
Hitl;  coatractor.  Paramount  Elec; 
11  outlets;  10  switches;  13  plugs;  3 
clccu^ts. 

65671  2618  Parker;  owner,  B  Lind- 
bloom;  contractor^  Paramount  Elec; 
32  outlets. 

Q56.72  600  University  Av^;  owner, 
C  M  Tiegland ;  contractor.  Paramount 
Elec;  18  outlets;  18  switches;  7  fix- 
tures; 4  plugs;  6  circuits;  3  motors. 

65673  2480  Shattuck  Ave;  owner, 
Dwight  Way  Hdwe;  contractor.  Par- 
amount Elec;  10  outlets;  10  fixtures; 
2   circuits. 

65674  2640  San  P»ablo;  owner,  — ^i 
contractor.  Paramount  Elec;  40  fix- 
tures; 16  outlets;  13  plugs;  18  cir- 
cuits; 9  motors. 

65675  2733   Alcatraz  ;    owner,   ; 

contractor,  Paramount  Electric;  new 
service. 

65676  2822  Claremont;  owner,  M 
Morehead ;  contractor.  Paramount 
Electric;  3  outlets;  3  switches;  8 
fixtures;   8   plugs;   1  circuit. 

65677  2140   Durant;    owner _.. ; 

contractor.  Paramount  Elec ;  2  out- 
lets;  1   switch;   2  fixtures;   2  plugs. 

65678  1805  Dwight  Way;  owner, 
R  M  Davis;  contractor,  Paramount 
Elec;  5  fixtures. 

65679  2290  Telegraph;  ow^ner,  ; 

contractor.  Paramount  Electric;  7 
outlets;  2  switches;  7  fixtures;  one 
plug;  1  circuit 

Q5680    11  Eucalyptus  Road;  owner, 

;     contractor,    College    Avenue 

Elec;    6    outlets;   3   switches;    5   fix- 


Phimbing  Permits 


9101  SW  comer  17th  and  Alabama ;  1  tures ;  8  plugs ;  range ;  2  motors ; 
owner,  Dinwiddle  Construction ;  con-    2  circuits. 

tractor,  Geo  F  Bray  er; |     g^esi     25lf  Regent;   owner, ; 

9102  235  Montgomery ;  owner.  Russ  |  contractor.  College  Ave  Elec ;  3  out- 
Bulldlng :  contractor,  Russ  BulUilng ;  ,  |g^^ .  j  switches ;  3  fixtures ;  4  plugs ; 
2  outlets.  [2   circuits. 

9103  265  Castenado ;  owner,  Stros-  |  65682  1818  Harmon ;  owner,  F  J 
helm;    contractor,    Malm    A    Welter ;  j urguhart ;     contractor.    College    Ave 


BERKELEY 


120  outlets;  20  switches;  21  plugs. 
'     9104    1418  Galve«  Ave ;  ovmer.  ; 

(contractor,  Malm  A  Welter;  3  outlets; 
il  plug. 

9105    584  Hill;  owner.  Heaphy;  con- 


Elec;  6  outlets;  4  fixtures;  4  plugs. 

65683  2716  Derby;    owner ; 

contractor,    College    Ave    Elec;    five 
plugs. 

65684  3022  Ashby;   owner,   ; 

contractor.    College    Ave    Elec;    new 
service. 


OAKLAND 


36756  NW  Cor  16th  and  Telegraph ; 
owner,  Latham  Square  Bldg;  con- 
tractor,   California    Ele.ctric    Co;    12 


^.  I     76  Bonnie  ^"^^j^^^^J^^^/"  ^0"  |tn*ctor.  Malm  A  Welter;  6  switches; 
Buck,  2390  Covley.  East  Palo  Alto;    water  closet ;  wash  basin     shower  F^^«    ^^^^^  p^^^„  ^  q^^^.  ^^, 

builder,     Edgar    T    Kephardt     211 '      1541  Dwight;  owner    J  CPellet^^^^  g^     Francis;     contractor. 

Pope  St.  Palo  Alto.  !  ^^^^  u'k^.  ^,?v    w^S ' tub    shower  '  Quality  Electric ;  motors. 

RESIDENCE.  $8000;  Lot  113,  Palmito; wash  bwin;  sink    was^  251    6th    St;    owner,    Duart; 

Dr.  Capuchino  Manor  No  1;  owner       2708  We^jst^r;  owner    Lacey.  deal    I    ^^4^^^^^^.  State  Electric  Co;  44  out- 

and   builder,  A  Meurer.   217  SanU   e^^;  Geo  Stoddard     wash  tub  switches;  3  plugs;  service 

Inez    Ave.   Lomita   Park.  ' ,.  ^l^^J^'^'^'^f^ '  ^^2    Vink 9108     3901   Mission;   owner.   Miller; 

GREEN   HOUSES.   BOILER   ROOM. , East  Bay  P  umblng.  sj^J^  contractor.   State  Electric;    4    plugs;    fixtures 

$22,000:  Garden  Acres,  Pulgas  Ave       2U9   We«t ;    owner    Moran     dea^^  ^^^^^^  35^5^      ^^^   ^^g„„g   g^.    ^wner.   G 

near  Bay   Rd ;   owner   and   builder,   H   Le* •    *    ?!^*** w- •  9  -i«w'« •  2  wmS  '     9109    770  Mission ;  owner.  Sun-Knit   r    Vaughn;    contractor.    Payne    and 

James    F    Knecht     1201    Redwood   basins ;  2  bath  tubs ,  2  smKs ,-«  waen    ^^ .    contractor.    State    Electric    Co; -Burks;   6  plugs. 

Ave,  Redwood  City.  :t"^i'^,    _.         „«^«,.     t    M   Walker •    motors.  _      ^         !     35758      360    12th    St;    owner.    Sam 

SUBSTATION    ADDITION.    $14.000 ;!  ^  27*1    f  o^r      owner     J    M    wa»cer^     ^^^^    674  Market ;  owner,  Hut  Cone  |  gawer;   contractor.   T   L  Rosenberg; 

40.5    acres    south    side   Wallbridge.  ^«^'"•  ^  ^^  h    -^t    wM^tub  Caf e ;    contractor.    Central    Electric ;,  7  fixtures. 

between    Schwerin  and  Bay  Shore   ^'^i^^  ^^^t'^^'JT^'  T^ Wsi^ier-  ^'^\^"^^^''''''-  «,     .,       35T59     4901    Tidewater    St;    owner. 

Blvd;  owner.   Pacific  Gas  A  Elec-  .     1337  ^urtLB;    owner    J   M  Walker    ,     ^^^^     ^^^  ^^^^^^  g^.  owrier.  Flood   padfic  Box  Co;  contractor.  T  L  Ro- 

tric  Co,  246  Market  St  San  Fran- 'dealer.  J  A  F^zlo    water  closet ^^  contractor.  Central  Electric;  4Lenberg  Co;    1   plug;  50-hp  motor. 

Cisco:  builder.   Leo  Epp.  817  Brod-  '  ba«in ;  ^^h  tub    sink,  wasb  ^^  owtfets;  2  switches;  8  plugs.  3576O    882  52nd  St;  owner   Shakes- 

erick  St  San   Francisco:   plans  by  ,      1510   l^ajns ;    owner,    J   M   Wal^^^^^^  341  Taraval ;  owner,  Amott  A    pe^r ;    contractor,    Matson    Electrical 

I  C  sreele  245  Market  St  San  Fran-  :dea  «,  J  ^^Faz^o  .water  closet    wash  ^^^^       contractor.   ^Edison  '  Equip  co;    new   service;    range 
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BIDS  WANTED 

SAN  FRANCISCO— Until  UsJDCh  U, 
3  P.  M.  bids  will  be  received  by  the 
imrckaser  of  supplies,  270  City  Hall, 
under  Bid  No.  3499  for  fun>ishmg  and 
delivering  armature  and  fiekl  ooUs 
for  the  Municipal  RaOway. 

Specifications  obtainable  from  tha 
above  offica 


Colhos,  Cola,  and   axiadow   Mountain 
government  camp  near  Granby    Colo  , 
or  deliverj-  by  rail  C.o.b    cars  at  the 
shijppig  point  or  f.o.b.   cant  at   Love- 
Is^,   Colo  ,    Fort   Collins.   Colo .    and 
j  Grauby,    Colo.,    two-b«droom    prefab- 
ricated.    portabi«e     and     demountabm 
I  houses  for  the  Coloxado-Btg  Thomp- 
'son   Project.   Colorado,  as  foliwE,,   33 
I  hou*es   for   tb«  jCstes   Park   go\em- 
ment   camp,    35  bouses    for   tJae    Fort 
CoUlss     government     CMJxxp    and     30 
houses    fo     rthf     Shadow     Mountain 
government    camp     The    houses   will 
,  be  t'rected'by  the  govemmect 

Winter  Weiss  Co^  Denver.  Sched.  1, 
(Ij  $»to.805.  a>  »94,&50.  tS/  $90,360; 
Sched.  2.  (4)  $71,855.  *5.  $llJiSA  t«> 
$61,590:    ship   from    Denver,    net 

General  Housing  Ca,  I>alla«.  Texas, 
Sched.  h  (1>  $«4.907.55,  (2)  $^.767.99, 
(3)  $5«,48i.iO,  fab.  Loveiand,  Fort 
Collins  and  Grandbj,   reepecUveiy. 

Decatur  Lumber  lEKlunirieis.  Deca- 
tur, Miss  $2*7.'i  each,  f.o.b.  Decatur; 
2%  10  days. 

Green  Lumber  Co.,  Laurel.  Miss.. 
Sched.  2,  (4>  $70,000.  (5)  $70,000,  (6> 
$60,000,  f.o.b.  destination ;  net 


4S 
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2/27/46 

BIOS  WANTED 

SAN  FFANCISCO— UnUl  March  S, 
3  P.  M.,  bids  wiU  b^  r^elved  by  the 

purchaser  of  supplies.  270  City  Hall,    _  .     .     ,  ... 

under    lav.    3498   for   furnishing    and  1  Obispo,  for  rentai  of   (1)  one  oil  dis- 
dellverine    2625    carbon    brushei    f or '  tributor,    ll90-fraL    capacity;    (2)    one 


2/27/46 

BID  OPEhiEO 

8AJN  LUIS  OBISF\),  CAllf.— R.  B. 
Snow,  Box  534,  St^Dija  Maruu  submit- 
ted only  bid  to  the  ytaie  Division  of 
Highways,  L  H  Giti«o&,  District  £d- 
gineer,   90   Hlguera   Street   San   Luis 


delivering    2625    carbon    brushes 
the  Municipal  Railway. 

Specifications   obtainable  from  the 
above  office. 
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2/27/46 

tow   BIDDERS 
COLUMBIA      BASIN      PROJECT. 

Washington. — The   following   SUbniit- 
ted  low  biids  to  the  U.  S.  Bureau  of 

Reclamation,  Walker  R  Young,  chief 

engineer.   Oenver,  Colo.,  .under  Spec     __^,^.^_ 

No.  1155  for  fumishlng  and  deUvering    foredosure.      Hotel     recover>-    was 
radio  telephone  apparatus  and  mis- ,  ^^jj  evidenced  by  the  fact 

cellaneoua    accessory    apparatus    for    .,***.      '  ^„_    „*    ^u^    ,,«i-o    „«   *^ 
Installation    at   Grand    Coulee    Dam.    that   m   none   of   the   years   up  to 


tank    truck.    2100- gal.    capacity:    (3) 

one    tank   trailer.    220a-gal.    capacity. 

and    (4)    one  booster   truck,   3780-gaI. 

capacity,   fob:    approx.    60  days'    use 

In   Santa  Barbara,   San  Luis  Obispo 

and   Monterey    counties. 
-  _  -i         —      —    '         " ^~^—.—     — 

New  Hotels 

(Continued  from  Page  One) 


Columbia  Basin  Project,  Washington, 
f.o.b.    shipping   point   and/or   Almira, 
Wash.  All  of  the  apparatus  will  be 
installed  by  the  government 

General  Electric  Co.,  Denver,  $8895, 
f.o.b.  destination ;  net 

Fred  M.  Unk,  New  York,  $4222.24, 
f.o.b.  destination;  net 

Galbin    Manufacturing   Corp.,  Chi- 
cago, $4322.30,  f.o.b.  Chicago;  net 


2/27/46 

BIOS  WANTED 
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1942  did  hotels  earn  even  two  per 
cent  for  interest  on  their  estimated 
valuation." 

Rely  on  Risk  Capital, 
Advises  Herndon 
Three-quarters  of  the  funds  used 
to  purchase  land  and  construct  ho- 
tels from  1929  through  1»32  was 
raised  on  mortgages,  according  to 
Herndon,  who  added:  "Recently, 
Hilton  Hotels  purchased  the  Stev- 
ens  Hotel,  Chicago,  for  74    mil- 


PANAMA  CANAL.-UnUl  March  6    jjpn    doHars.     It   cost    $28    million 
bids   will   be   received   by   the   Gen-     t^    build.     Completed    in    1927,    it 

r^nJ  "w*«h  nf  t?n  25    D    c    JJr^  I  ^^owed  a  million  dollar  deficit  the 
Canal,  Washington   ^5  ,JJ.   c,   lor  ^     «_,,       .  1     j.      i.      *.    »ii/\/\ 

end  door  locks,  gun -metal  finish;  36    J°"°.^"?„ /«*'','  J^^^.o^^^*    V^^j' 
water-pip«   sleeves;   100  handles  for    000  m  1929  and  by  1930  the  bonds 


barrel  hadd  trucks ;  2000  lbs.  f oupdry 
wire  nails;  1000  asbestos-magnesia 
block  boiler  lagging;  15  tons  fire  clay: 
10,000  lbs.  fire-clay  refractory ;  1000 
lbs.  animal  glue;  1000  gallons  carbon 
tetrachloride;  5000  lbs.  caustic  soda; 
10.000  lbs.  silica  mold  wash;  600  lbs. 
sulphur  dioxide,  S02,  and  500  lbs. 
linen  wiping  cloths ;  Sch.  8192. 


Cisco. 


basin;  bath  tub;  slnH;  wMh  tub.  !™—^^,.^^j^^j,g^g.    5   glitches;    10,     357^1      5635    Colton     Blvd;     owner, 

1506  Kalns;  owner.    J   M    wamer,    ^,^^^^.    ,^^4^^  'Rust;    contractor.    Paramount    Elec 


were  selling  for  a  few  cents  on  the 
dollar. 

Small   Hotels  Suff«-rfxt 
Reports  Frawky 
Speaking    for    small     investors, 
Frawley  disclosed  that  some  com- 
munity-financed   hotels    were    the 
result  of  a  genuine  need  for  mod- 
em inns.    "But  in  many  cases  the 
2/27/46  •    42    idea  was  planted  by  a  land  owner, 

BIDS  WANTED  ia  contractor,   or   an   outside   pro- 

PANAMA  CANAL.-Until  March  4  |  ^^0^^,.   ^  ^j^^j  ^.gve  of  enthusiasm 
ibids   will    be    received    ^y   the  Gen-  ;  ^nerated,    and    anyone    re- 

eral  Purchasmg  Officer,  The  Panama  1  „efj„*  vL.t^  „  ,~,ii  Jnort  to- 
Canal,  Washington  25,  D.  C,  for  24  "*^'"f  became  a  spoil-sport,  to- 
hand  taps;  60  do;  66  do ;  300  hand  i  tal  y  lacking  a  sense  of  cmc  pnde 
plug  taps;  204  pipe  taps;  18  sets  pipe  |  and  responsibility,  he  said, 
diestocks;  860  cap  and  set-screw  "Onpe  the  idea  was  slod,"  he 
wrenches,  engineer's  wrenches;  pipe  >  continued,  "land  was  purchased  at 
wrenches.  60  tap  wrenches;  box  '  a  big  profit  to  the  owner,  local  con- 
wrenches;  6  sets  engineer's  wrenches;  [tractors  were  hired  at  high  figures 

6    set    S    ^«ncbesj    ^    »«"k«y;and.  as  often   a.   not,  an   inexper- 
wrenches ;     12    socket    wrenches ;    24     .  ,  »    *.  1  __*    •      j 

machinists    bench  vises;   12   carpen-    fenced  hotel  manajrer  was  retained 
ter-s  levels  and  plumbs ;  Sch.  8180.  to  try  to  make  money  from  agross- 

. j  ly  over-finaneen  property.   The  re- 

2/27/46  •    43  )  sult  was  that  a  large  share  of  the 

BIOS  WANTED  '  81    per  cent   of  the   hotels   which 

PHOENpC.  Ariz.— Until  March  11. ;  failed  was  in  smaller  cities." 
?r^o^^  **'***  "*'"**  ^®  received  by  the    Building  Coats  Vp,  Says  Andre w»i 

Andrews  said:    The  definition  of 


BUILDING  PERMIT 

Granted 

SAN    FRANCISCO 


FEBRUARY   26,  1946 


RESIDENCE.  $6000;   Block  D.  Fair- 1      ^^"o    t  a  ^^.Tin.  w.'ter  closet    wash    Pl"f3;   service.  »,  ,r^« .  '  ^«»^  =    contractor.     Paramount    JLiec 

way    Dr,   Country  Club   Park.    I^t ;  Jea  ",  J  A  F^io    water  clo^^^  ^f^^  3005  Noriega ;  owner,  McKeon ;    co ;   outlets;  switches ;   fixtures ;   pi. 

24-    owners   and  builders.    Mr   and  ,  basin ;  bath  tub ,  sink .  wasn  tuo.         j     ^  ^^^^2      5645    Colton    Blvd;    owner. 

Mi^rrLl^e.    143    Winchester,  11132    Ward;    o^^^  ^^     S  Qulntara  100  W  25th  Ave;    R^gt;     contractor.     Paramount    Elec 

Dalv  Cltv  ****^*'''w^^^*irtL-^;nh  owner.    Pacific    Coast   ConstrucUon ;   co ;   outlets;  switches;  fixtures;   pL 

Da'v  ^"y  »«-in-  h*th  tub:  sink:  wash  tub.  ♦^  .•■..._„,  ,._,.._*„  ;     ^^^      jjjjg    ^^^^    Street;    owner. 

Lewis  Constr  Co;   contractor.  Para- 
mount Elec  Co;  fixtures;  alterations. 
35764     343  10th  St;  owner.  Pioneer 
SWOP    AND    WAREHOUSE.    $3600;'     ^'**'   ^*™^'^\"'*"''\'  ;^«C«V."^."«h       9116    634  12th  Ave ;  owner.  Helens ;  i  ggygr^ge  Co ;  contractor,  Paramcunt 
^Buriing^el^t^umblrt^niJres^^^^^^^  J   K   Herzog   Electric;   8  !  Eiec    Co;    fixture,     alterationa 

ownerlnd  builder,  Fred  Krieg.  416  :*>%«*?•  ^^t*?^^^^^^  35765      1001    35th    Avenue;    owner. 

Hudson,  Redwood  City.  •  ,  2830  ^«^^y;f^^"'3iSc.  i     9117    164  South  Park;  owner  John-    Vanderberg;   contractor.  Dlmond  El; 

ADD     BEDROOM    AND     GAIU^GK,   ^^^fl'  ^r^^f^r-olker    F   Seabom;    son;    contractor,   Mohrdlck    Electric;    4  outlets;!  plugs. 
$2000 ;   Palo  Alto  Park ;   owner  and  ,  J^*^    Hp   Murphy twIterJloset     10  outlets ;  1  switch ;  6  plugs  ;  motors.  ,     35766     1227  50th   Ave ;    owner    Na- 
builder.   H   Schmidt   2265   R*eme^  ' l^hbasln    shower  i     9118     Sutter   and    Keamy;    owner,  jciel;   pontcadlor.  Dlmond  Electric;   6 

Palo  Alto  Park.  ;    V.    Oxford-     owner,    J    Calome;   Sutter  Hotel  Beauty  Salon;  contrac-   outlets 

DINER     AND     DRIVE-IN.     $20.000 ;  j ^^^j^^   H  P  Murphy ;  2  water  closets ;    tor.   Mohrdlck  Electric;   3  outlets;    1 
Lots  9.   10,   11.   Block  9,   Woodland   ^  ^g^^  basins ;  2  bath  tubs ;  sink.        '  switch ;  6  plugs. 

Place.  Euclid  Ave  near  Bay  Shore;       3922  Derby:  owner.  Dr  Klass;  deal-  I     9119    b6  Sacramento;  owner,  I'^l^' \^%^^%^^^L^S^lt,  ^ve-  owner 
owner.  Nelson  D  Gustln   1040  Myr-  ^  j  gchmltt;  water  closet;  wash    ^on  &  Joseph:  contractor,  EU,  HoUn  I     S57W     57^  Telegmph  Aj^^^^^^^ 

_     .    _.      .............    «.^.    basin:wash  tub:  shower.  &  Galvan :  6  outlets ;  2  plugs  ;servlW.  :  Simijonco^^^^^^^  i!-i 

-       0190    Mfi  Potrcro  (basement) ;  own-  ,  Co     4  outlets .  4  plugs     1  moior 


ALTER  office.  $700;  291  Geary  St; 
owner.  Greo  S  May  Co. 

ALTER  store.  $20,000;  NE  Comer 
Stockton  and  Market  Sta;  owner, 
Roos  Bros. 

BLDGS.  three  l-story  frame,  $5300 
each ;  NE  cor  Burrows  and  Ham- 
ilton; E  Hamilton  33.4,  66.8  North 
Burrows;  owner,  A  Nelson. 

ALTER  bldg,  $732 ;  4014  Geary  Blvd ; 
owner.   Mack   E   Menary. 

ALTER  delicatessen  store,  $998;  2501 
Van  Ness  Ave;  owner,  A  H  Field. 

ALTER    restaurant   and    night   club, 

$500;  1025  Columbus  Ave;  owner,  F 
MartinellL 

ALTER  resUurant  $1500;  60  Geary 
St;  owner,  Harry  Leondos. 

ALTER  resUurant  $500;  206  Jef- 
ferson  St.;   owner,   J   Tarantmo. 

ALTER  dwelling.  $660 ;  619  35th  Ave ; 
owner,  J  Keenan. 

ALTER  dwelUng.  $5000;  720  41st 
Ave;  owner.  Community  of  Samt 
Saviour. 

OAKLAND 


tie.  East  Palo  Alto;  builder.  Rem- 
mett    Constmctlon,    931    Merdo  Dr. 


35767     3573    Foothill    Blvd;    owner, 
Dr  W   B   Pierce;    contractor,   West- 


^     „  ^  _^  _   ,         2045  Vine;  owner.  Whit  Kerr;  deal-       9120    636  Potrero  (basemen.,,  ...-    ,       -  _       -     y-  .  j^  ^ 

Menlo  Park;  plans  by  Robert  Dal-  ^  J  Schmltt :  3  wash  basins.  ;  er.  Chromograph  Mfg  Co;  contractor,  ,  ,  ^5760     SE^r  18th  Av^  and  |^t 

ton.  1040  Myrtle,  East  Palo  Alto.  _  1 1533   Woolsey;   owner.  J  H   Johnson ;:  stone  A  Ryals  Electric  ;^erylce._^  J  j^^^St.^ownw^^^^sociat^^^^^^  ^^^^^^    ^    ^^^^^    ^^^^^   ^^^ 


U.  S.  Bureau  of  Reclamation.  Den- 
ver, Colo.,  under  Inv.  7237 -A  for 
furnishini?  galv.  ground  wire,  guy 
Vlrek  f^'  *^^^  staples,  etc..  fob 
Phoenix.  Ariz,  and/or  points  between 
Phoenix  and  Tucson,  and/or  ship- 
ping point, 

Specifications  obtainable  from  the 
al)ove  office. 
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2/27/46 

BIDS  WANTED 

LOS  ANGELES.  Cal.— Until  March 
4,  12  noon  bids  will  be  received  by 
the  Los  Angeles  Couhty  Purchasing 
Agent,  1660  Eastlake  Ave.,  Los  An- 
geles, for  itnisc.  mild  steel ;  Quot  7859. 

43—    MACHINERY  AND 
EQUIPMENT 


2/27/46  •     48 

l_OW    BIDDERS 

CENTRAL  VALLEY  PROJECT. 
California. — The  following  submitted 
low  bids  to  the  Bureau  of  Reclama- 


the  future  is  30  to  40  years,  not  five 
or  ton.  Without  superior  aervice, 
we  know  that  the  average  new  ho- 
tel might  for  a  while  take  business 
from  older  competitors,  but  it  will 
not  retain  it  for  long.  Facts  prove 
that  in  a  short  time  the  occupancy 
figure  will  level  out  and  be  about 
the  same  in  all  hotels,  new  and 
old." 

Andrews  revealed  that  many  ex- 
isting hotels  would  have  a  definite 
competitive  advantage  over  new 
ones  "because  water  has  been 
squeezed  out  of  the  old  hotels'  fi- 
nancing, and  fixed  capital  charges 
have  been  red(|ced." 


Classified  Advertbiiig 


OAKLAND 


RESIDENCE.  $28,000;  Menlo  Oaks  ,  ^j^^^j^j.  jj  j  g^hnaltt ;  sprinkler. 
Dr  near  Cambridge ;  owner.  J  C 
Undsay.  698  Menlo  Oaks  Dr.  Menlo 
Park:  builder.  Dal  Engineering 
Association,  S883  Washington,  San 
Francisco:  plans  by  Frederick 
Shaw,  S  Van  Ness.  San  Francisco. 


FRESNO 


i     0121    76lat  St    owner  Pacific  Fruit :  Fabricators ;     contract 
9121    7S«»^St,owner,^»w  32   Electric  Co;  4  motors. 

Express ;  contractor,  Stone-«.yai» ,  o*  .  •«  »-^ 


.     ^  ,     35770    5675  College  Avenue;  owner, 

|°"9m  "Sth'^d  Sssion   Sts;   owner.  !  Peck  ;    contractor.    Jas    Anderson;    4 

1432  73rd  Ave;  owner.  J  OUvera ;  pjcUwlck  Hotel;  contractor.  Stone-  plugs^^  ^^  Foothill  Blvd;  owner. 
'^l*r<SSt  Vtf o^er,  Trayler;;^rm=rSSriman  75  W  Holyoke;  |  l^nj  Ci^- .  contx^ctor.  C  A 
dealer,  T  A  Miller;  water.  owner.   E   Blum;    contractor.  Grand!    Langlais .    2  fixtures 

4266    Atlas    Ave;    owner.    M    Sus- ;  Electric;  

—    maul :  dealer.  T  J  Lynch  ;  3  fixtures ;  I     9^24     1821  Taraval ;  owner,  : 

ADD    TO    BUILDING.    $27,000:    1955   j  gas  outlet.  i  centractor.  E  A  Koenig;  motort.  i  ^770'"  ^'  BancrofV^  owner    W  S 

Broadway;     owner,     Thompson     Ai     6780    Telegraph;    owner.    Simpson;;     9125.30    Various  locaUons  and  own-       w''^      contractor     Fluro    Electric; 
Durev:   builder.  A  R  Ecklund.  dealer.  Milton  Hull;  8  fixtures.  ";«„;  contractor.  Electrical  producU ;' Mwjln      contractor.    *iuro    *-iec 

5261  Golden  Gate  Ave;  owner -: 'signs.  ,  I     w74     iusoo  a&n  Pablo  Ave    owner, 

dealer.  H  Jensen;  8  fixtures;   3  gas      f,,,    ^  Beale  St  ^ea-  track    ow^:  ^^^^^^    g^,\*"  ro*n'tmc1or.*  Jo«.ph 
outlets.  „      .        er  and  contractor.  Southern  ^^^^^^ '  \  ^.^tt     2   switches     9   flxturea 

6501  Guvln  Rd;  ow^er,  Morols ;,  j  outlet ;  1  switch ;  1  plug;  ••rvice.  ;T»^°«'  ^(^  7th  st;  owner.  Valet 
dealer.    Jas    Pinkln  A   Sons;    8   fix-       9132     ^  J,^   ^ve     ovn^^-~--.^       ^^^^     i°JJ  ^^^,^,;  ^   c    Moody; 

tures.  .  1  contractor.    Hubert    ^r,.^  1 T  switch     moto 

....  dealer, , outlets ;  3  switches;  4  plugs. _ 


SHED,    $1500;     10880    Pearmain    St; 
owner    and    builder.    Modesto    Ro- 
man, premises. 
REPAIR  fire  damage.  $2000;  429  6th 
St ;     owner,     J     Larson,     premises ;  . 
contractor,  W  A   Rose.  478  25th  St.  i 
REPAIR  fire  dama««,  $500 ;  17i!0  46th 
Ave;  owner.  Patrick  J  Joyce,  17:^0 
46th    Ave;    contractor,    W    A    Rose, 
478  25th  St  _^ 

REPAIR    fire    damage,    $1500;     1497 
Oak  St;   owner.  Job  L  Noble,  1497 
Oak    St;    contractor,    W    A    Rose, 
478   25th    St, 
REPAIR     fire     damage,     $1000;     410 
14th   St;   owner,  A  Hynes.   Latham 
Square     Bldg;     contractor,     W     A 
Rose.  478  25th  St. 
APARTMBNTS,    two-story    24-room, 
$24,000;    190S-a0    38th    Ave;    owner, 
Harry  Lempke.  3804  Foothill  Blvd; 
contractor,  R  E  Johnson,  3491  3«th 
Avenue. 
DWELLING,   l-story  6-room.   $5,000; 
6109   Monadnock   Way;    owner   and 
contractor.  S  J  Dowimg,  2800  Clay. 
ALTERATIONS.     $8000;     IH     Grand 
Ave;    owner    and    contractor.    Kirk 
Hayes.   4211    FoothUl   Blvd. 
GARAGE,    $500;    934   41st    St;    owner 
and  builder.  W  H  Le  Fleur,  prem. 
ALTER,  $1200;  1647  19th  Ave;  own- 
er. R  E  Reed.  4623  Reinhardt  Dr; 
contractor.  Leo  Brandt.  2326  Cool- 
idge    Ave. 
ADDITION,  $500;    1270  91st   Avenue; 
owner.   John   J    Perry,    prem;    con- 
tractor.  F  M  Brown.   7039   Lacey. 
REPAIRS,  $700;  2819  E   12th   Street; 


ALTER  BANK.  $15,300;  1001  Fulton; 
o^vner.  Capjtol  Co. 

APARTMENTS.  $15,000:  1S4S-45-47- 
49  N  St:  owner,  Carl  Gustafson. 

STORK.  $18,000;  1855-59  S  Van  Ness; 
owner.  Pacific  Mill  A  Mine  Supply; 
builder,  Fisher  A  McNulty. 

STORE.  $12,000:  2332-40  Ventura; 
owner,  Coldbank  Investment  Co; 
builder.  Fisher  A  McNulty. 

DWELLING  AND  GARAGE.  $7000; 
8002  E  Tulare;  owner,  Alfred  J 
Genardlni. 

GARAGE.  $5000:  4017  Ventura:  own- 
er, Horace  A  Talbot 

ADD  TO  DWELLING.  $1500;  3747 
Tulare:  owner,  D  B  Smith;  builder, 
Wj^nan.  _^ 

ALTER  DWELLING.  $1000;  2432 
Thome ;  owner.  Albert  P  Garrett 

ALTER  STORE.  $500:  457  Black- 
stone  :  owner.  E  M  Hess. 

SIGN.  $1925:  204  Belmont :  owner. 
Golden  State  Athens  Baking  Co; 
builder.  Hamlin  Neon  Sign  Co.  Inc 


1173  19th  St;  owner,  ... 
P  H  Schoenf eld :  4  fixtures. 


)r8. 


Zn^»r     Oswakl  '      35776  5757  Broadway ;  owner.  Rock 

H  Schoenreic :  *  rixiuree.  j     9133      J887    union;    o^°*^>    S'"7T7  ^  PiX*.   Cleaners     contractor    Thas   C 

964  46th  St;  owner,  PuccetU;  dealer,  Jbtos;  contractor.  Enterprise  Electric;  ,  Ridge^  2   ^^chw 

J  A  Rankin  ;  8  fixtures ;  2  gas  outlets.    2  outlets     motors.  ot^moel's-  '     35777'  5751  Broadway;  owner.  Act- 

7501  Deerwood;   owner  and  dealer.;     9134    S20  Fell  St;  owner,  Stempel  s.       »'  contractor    Thomas  C 

Ralph  Williams:  spitakler  system.       I  contractor.  Enterprise  Electric;   °»o-    ^ood '  «lm.'   *=*'°''*"°^'    ^°  "" 

708  Adeline   St;   owner.  ^^  .™- !  tors.  c^-wav  I     35778  579  Alleen  :  owner,  Maltmal ; 

pie;  dealer,  James  Smith;  3  fixtur«^  I     9135     1»W)  Army ;   own^,^ JW  ]  g^^^    Electric;    repairs. 

406  7th  St;  owner,  Aperilla  Barber  ,  glares ;    contractor.  Enterprise  Biec    ,     ^^^  ^^^  ^^^^  ^^^    o^-ner.  An- 

Shoo:    dealer.    James    Smith;    2    flx-urfc;  motora  «wf»*.r  '  derson :  contractor.     Shea     Electric: 

tures-  ^     K-„.        »1^      1^1    ^'y*"**^  ^^.l^t^TSSr' i  outlets :  plugs;    service;    motors. 

681     33rd  St;  owner.  Mrs  Klmbell ,  i  consolidated   Milling  Co;   contractor,!  y    ^      owner.  Winters;  con- 
dealer,  James  Smith ;  2  fixtures.                 ■       ~               -          -* —                      •     **  *~ 

775   Barbara   Rd;   owner,  B  Morri- 
son;  dealer,    T   E    Planer;    sprinkler 

system.  ,        . 

3266  Frultvale   Ave;   owner,  Lee  A 


neer,  Denver,  Colo.,  under  Spec  No 
1156  for  fumishlng  and  deliveriAg 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Redding.  Calif.,  at  the 
option  of  the  bidder,  four  motor- 
driven  gate  hoists  for  operating  the 
50x50-ft  regulating  gates  to  be  in- 
stalled in  the  spillway  at  Keswick 
0am,  Kennett  Division,  Central  Val- 
ley Project,  California.  The  gate 
hoists  win  be  Installed  by  the  govern- 
ment 


POSITION  WANTm 

"~E>aPERIENCED  SPECIFICATK)N 
TYPIST     desires      temporary      work 
Write    or     wire    UlUan     Price.     1277 
Spruce  St.,   Berkeley. 

2/27-28,  3/1-4-5/46 


CONSTRUCTION     SUPT.     PROJ- 
ECT MAMAGEli.  age  S5  ,  eogtoeerlng 
Western  Machinery  Corp..  Portland,    background ;     veteran;     heavy     con 


Ore.,  $195,$10.  f.o.b.  Portland;  2%  10 
days. 

Commercial  Iron  Works,  Portland, 
$195,963,  f.o.b.  Portland;  net 

Western  Gear  Works,  Seattle.  $201,- 
000,  f.o.b.  Seattle:  net 

■  ■ 
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t CONTRACTS  AWARDED 


struction.  utilities  and  earth -moving 
Reply   Box   226-A,   c/o   Dailv    Pacifjr 

Builder  to  2/28/46 

DRAFTSMAN,  SENIOR,  would  like 
part-time  work  or  partner  for  ready 
cut  and   buUt   epeclaJtles    E    ra.rrol!. 

626  South    11th    St Bam    Jose.    Phone 

BALLARD  8052 -W 

2/21-l$-26/4f 


HELP  WANTED 


Atlas  Elevator  Co;  °^^^  T.r*val •!  tractor,   M  F  Deach ;   7  motors. 

9137     E   45th   Ave  200  ^  T»rTOi .  j     ^^^^     ^^^  Auseon :  owner.  Wlers- 
owner,    Bessinger;    contractor,    o    ".^^j.;   contractor,   R  F  Long;   4   out- 

Doherty ; i^ta  •  2  switches ;  4  fixtures ;  2  plugs ; 

„  9138-44    Various  locaUons  and  own-    "j^^-' 

Jacks  Service  Co ;  dealer,  F  B  Planer ;    e„  .     contractor.     WonderUte     Neoo  '  »'^'' 


1  flxture- 


]  Products;  sicna 


85782     10329   Foothill   Blvd;    owner, 
Glen    Bunker;    contractor.    Johnston 


45    Pershing    Dr ; .  owner,   Cashey^  | "  9145    18^9  church  St ;  owner,  Jo^n^  ;  ^^^      outlets ;     switches ;     fixtures ; 

,  son ;    contractor,   Strom   A    Smiin .    .* 


plugs. 


SIGN.    $1530:    2244    Railroad;    owner.        „     „  .  .  „ 

Alcap  Lumber  Co;  builder.  Hamltn    dealer,    R    A    Raeber;    4    fixtures;    Sj 

Neon  Slfm  Co.  Inc.  plumbing:  14  water;  3  gas  loutleU;  1  switcii ;  2  plugs         ^     __    I '   35783     1020  Broadway:   owner.  Mrs 

SIGN.  $964 :  905  Thome :  owner.  Call-        370    Grand;     owner.    Dr    Herman;;     9146.90    Various  locaUons  and  own-    ^^^^      contractor,   T   C   Mody ;    one 
fomia     Nursen,-;     builder.     Hamlin  j  dealer,    R    A    Raeber;    4    fixtures;    6  ^  g^s .     contractor.    Neon     Mtce    ^*"T'' ,g^itch. 
Neon  Sign  Co,  Inc.  (water.  signs.  \     35784    6757  Broadway:  owner,  Rock 

_        I     462   8th   St;   owner,  — ;  dealer,       9161.62    Various  locaUons  and  owb-   j^^       Cleaners;   contractor.  Thos  C 

J  E  Frutas;  1  fixture.  ers;  contractor.  Brite-Ute  Neon  ^o,  ^^^^y.  2  awitches. 

6416     Telegraph ;    owner,     Safeway   gigns.  T^  a  r»  I     35785     403    Wood    St ;    owner.    Ekl- 

Stores;  dealer,  D  Durant;  1  gas  out-  ,     9163     900  Eddy  St;  owxier,  D  *"  1  wards;  contractor.  T  C  Moody;  1  out- 
i  let  i  Grocery  ;  contractor,  Pacific  Buecin-  ■  ^^ .  ^  ^j^^ .  ggJ.^'ice. 

2536A  and   B  Ivy  Dr;  owner.  A  B  jcal  Const;  motors.  -.  _,  1     85786     38th   and    Mac  Arthur   Blvd; 

SAN   FRANCISCO  Pablmeyer;    dealer.    R   A    Raeber;       9154     1293  Dolores  St;   owner,  *-^*    owner.   Hopkins    Market;    contractor, 

8  fxtures;  14  water;  6  gas.  I  Anderson;  contractor.  Pacific  Electn-    Broadmoor  Electric,  19  fixtures. 

Accepted  I     910    Rosecrest;    owner,    Armstrong ;    cal  Conpt;  8  plugs;  service.      ^    ^   ^        36787     10151  E  14th   Street;   owner. 


SANTA  CRUZ.  Calif —The  follow- 
ing awarded  contracts  by  the  City  of 
Santa  Cmx,  City  Hall,  for  supplying 

maintensJice  equipment; 

Edvi'ard  "R.  Bacon  Co..  17th  and  Fol-  i  - __-- 

som  Sts..  man  Francfflco.  $7180.  power  ',     EXPERIENCED  ENGIVEEE.  Mu- 
grader  and  roller    60  days' deliverv       Iniclpal    experience    preferred.    Salary 

Edward     F      Hale     Co..     Havwartl      $300    per   month     Apply   at    Personnel 
$3600    tandem   grader  and   roller  ,  Department    Room     215.    City     Hall. 

Buran    Equipment     Co..    777    lOOtta    City  of  Stockton.  Stockton,  California. 


Ave.  Oakland.  $5020,  truck  crane;  60 
days'  deliverv- 


2/24-27-28.  8/1 -4/46 


JR.  ARCHITECTURAL  DRAFTS- 
MAN, 2  to  3  yrs,  exp.  Phone  HM.  6MM, 
Fainting    Division,    for    appoiatmesL 

Acnerican    Building   Maintenan.c3e   Co,. 
'  l«th   and  Venmont  SU,.  S.  F. 


Cmnpletiaii  Notices 


water 


10200    Dante    Ave ;    owner.    Souza ;  |  asso  Elect  A  Mech  ;  motors 


Recorded 

Feb  25,  1946— S  VALLEJO  345-4  W      ; dealer.  Henrv   E   Lee;   3   fixtures;    1 

Broderick  W  37  SE  141-3  E  19-5% 

N     138-4  H.      Howard     McGurren 

to  Chas  O  Jones Feb  25.  1946 

At AM EDA  COUNTY 

Recorded  Accepted 

Feb.  26,  1946— Lot  83.  Forestland, 
Oakland,  Calif.  Marie  H  and  Wil- 
fred H  W^est  to  Montclalr  Con- 
stmctlon Co _ Feb.  20,  1946 

Feb.  25.  1946—520  Haight  Ave.  Ala 


to  Mar.  1.  '46 


awnpr    HaT«,v,^_  T3         ^                              meda.  Calif.  Henry  Armstrong  to 
owner,  Hammer-Bray  Co.  premises  |     x  H  Lapham 1 Jeb.  l|  1946 


9165 
I  Auto 


owner.  A  A  R 


1215   Fell  St;  °^*^*|^„^!:tnr  1  Geisfeld ;    contracotr.   Broadmoor   El ;    jj^^^j,o„  ^juij^jn^  ^nder  Rpei?ificati 
ReconstrucUon   Co;  oonirat«i»,  ,  g  outlets;    1   switch;   6   plugs  j^^    190«-2,  at  the  Benicia   Arsenal 


2/27/46  48 

BIDS    WANTED 

LOS  ANGELES.  Calif —Until  Mar 
1.  10  A  M  .  bids  will  be  received  by 
♦he    Los    Angeles    Water   and    Power 

Purchasinie    Agent.    Room    1202.    811  .  

S  Spring  St  for  one  brtdj^e  ramp.  !  QUANTITY  SURVEY  MAN  for 
"EHxabeth  Iron  Works"  type  3246  or  G«iera!  Bldg  Construction.  Most 
equal-  Bid  No.  6660.  (have  initiative  and  good  background. 

I  Permanent  position.   Salary   opan.   A, 

2/27/46      I  48lKkmeIl    Blair    Co.,    Inc.    9    Main    St., 

2/27/46  •  I  San  Francisco.  Phone  YU.  0390. 

BIDS  WANTED 

BKNICIA  ARSENAL.  Solano  Ca. 
Calif.— Until  March  5  .2  P.  M  bids 
will  be  received  by  the  U.  S  Eng^ineer 
Office.  74  New  Montgomery  St..  San 
Francisco,  for  roof  leaders  in  the  rec- 

on 


2/21-25-26.1T-ia/4« 


dealer.  H  Lass;  1  fixture;  2  water 

2275  85th  Ave;  owner.  Peterson; 
H  Lass ;  3  fixtures ;  6  water. 

2674  109th  Ave ;  owner.  Hiel ;  dealer. 
H  Lass;  5  fixtures;  12  water;  3  gas. 

7915  Hillmont  Dr;  owner.  Wm  May- 
nard  dealer.  F  E  Nearhood;  7  fix- 
tures; 15  water;  3  gas. 

534  23rd  Ave :  owner.  Simplex  Wrap- 
ping Machine;  dealer,  F  E  Nearhood; 
15  fixtures:  30  water;  6  gas. 

2280    35th    Ave;    owner.    Barfaart; 


35788    5263  FoothUl  Blvd;  ow^ner,  H        Specifications   obtainable   from    the 


48 


2/27/46 

LOW  BIDDERS 

COLOADO-BIG  THOMPSON  PROJ- 
ECT. Colorado. — The  following  sub- 
mitted low  bid  to  the  Bureau  of  Rec- 
lamation. Denver.  Colo.,  under  Spec. 
No.  1169  ftor  fumishlng  and  deHveHn(ij 
by  trucks  at  BSstes  Park  government 


9166  766    CsCyuga;    owner,    Ander-  |^  .^  j^.^^  store:  contractor,  Broad-    ^bove  office 
son :  contractor.  Arc  Electric ; moor  Electric;    service,   alterations. 

9167  W  Ralston  200  S  Shlew ;  own-  g^^gg  ^^^^  ^^.^  j^^j  Sunnyslde; 
er,  Boyd  Lindsay .  contractor,  AW  owner.  Auto  Lite  Battery  Co ;  con- 
Electric; _..  ,    i  tractor.  Broadmoor  Elec ;  2  switches ; 

9168  2366  34th  Ave ;  owner,  K  Dahi-    ajtgraUons. 
berg ;    contractor.    Arc    Electric ;    0*       35790     6316  San  Pablo  Ave ;  owner, 
outlets ;   10  switches ;  8  plugs.  I  white  ;  contractor.  A  L  Solari  ;  1  out- 

9169-71     1046-40-34   Alemany  Blyd;    j^^.  j  switch;  3  fixtures. 

owner,    B   Lindsay;    contractor.    Arc       35791      ^-^    cor    20th    and    Bmsh;    ^^  ...^^^  „.  — „..„ „ 

Electric;    10   outlets;    10   switches;    8    owner.   Glen   Sturdevant;    contractor.  ^  ^.^^^    „^^j.   iijstes    Park.    Colo       Fort 
plugs.  Conrad  Electric ;   service  ColUaa   government   camp  near  Fort 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Wrtte  for  Prices 

Paciilc  Pi|i€Caa 

160  Spear  St,  Baa  FrancMco 


I 


PLANS  and 
Speculations 


S:  S  ^^y.  Post-grradiiate  school 
t2f>  oS  nJi''"^  ."^^  "^"  between 
?S2£'?^^*"^  $60,000,000,  ac- 
cording tj  official  Washin^on.  The 

board  of  i,''^  "^f^  ^^^^"  by  a 
S^  «f/  b^«^-^!^"kins:  Navy  offi- 
cials after  a  nation-wide  tour,  and 
Forr.^^?  approved  by  Secretary 
Cnn^^'  ^"'^""^ent  of  more  than 
JOUO  officers  will  necessitate  the 
?io?!  expenditure  for  dormitory, 
classroom  and  other  facilities.  Pi- 
nal approval  of  the  plan  must  come 
irom  Congress  and  the  Navy. 
oOo 

•i^n^j?:?^  County:  The  proposed 
11,204,000  flood  control  project  on 
l^ry  Creek,  now  authorized  by  both 
<^?"»ffss  and  the  state  le^slature, 
niS  •  /*'*'®  approximately  $180,- 
UWJ  m  flood  damage  a  year  and  in- 
crease land  values  in  the  floor  area 
some  $3,000  annually,  according  to 
t.  G.  Christian,  head  of  the  plan- 
ning branch  of  the  Sacramento  dis- 
trict oflfce  of  the  U.  S.  Engineers, 
which  will  invite  bids  on  the  proj- 
ect shortly. 

oOo 

Crescent  City:  The  urgent  need 
lor  lumber  for  housing  projects 
throughout  the  nation,  may  be  the 
deciding  factor  in  determining  the 
construction  of  the  main  harbor 
at  Crescent  City  this  year,  accord- 
ing to  a  letter  received  this  week 
by  George  E.  Tryon,  chairman  of 
the  Del  Norte  County  Board  of 
Supervisors,  from  Representative 
Charles  F.  Lea.  Lumber  companies 
and  timber  interests  in  the  county 
have  pledged  themselves  to  an  al- 
most immediate  output  of  at  least 
97  million  feet  of  lumber  a  year, 
following  the  cumpletion  of  the 
harbor. 

oOo 

Firebangh:  The  board  of  trus- 
tees of  the  Firebaugh  Joint  Ele- 
mentary School  District  in  Fresno 
County,  has  decided  to  proceed  at 
once  with  a  school  construction 
program  for  which  a  bond  issue  of 
1140,000  was  voted  just  before  the 
war  brought  to  a  halt  all  building 
not  needed  for  war  purposes.  Arch- 
itects David  Horn  and  W.  D.  Mort- 
land  have  been  instructed  to  re- 
sume the  preparation  of  plans  with 
a  view  to  immediate  construction. 
oOo 
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PRICE  1^  CE-NT;?  PER  COPY 


PERFECT  TIMING 


Use  ''Buifderads"- 
TEey  Bring  Resdts 


The  element  of  timing  is  in- 
volved in  all  activities  of  life. 
Astronomers  use  time  in  terms  of 
187,560  miles  per  second.  Time  in 
the  life  of  a  redwood  tree  is  meas- 
ured in  centuries. 

•  •    • 

Timing  is  involved  in  every*- 
thing  from  phases  of  love-making 
as  poetry,  music  and  dancing,  to 
the  simplest  form  of  cooking,  such 
as  boiling  an  egg. 

•  •    • 

For  timing,  just  watch  our  Sec- 
retary of  State  Jimmy  Byrnes. 
For  instance,  the  Canadian  spy 
story:  Byrnes  rushed  to  the  front 
balcony  and  announced  that  no 
atomic  bomb  secrets  were  involved. 

•  •    • 

His  timing  was  perfect!  He 
was  just  one  news-day  ahead  of 
a  statement  out  of  Moscow  that 
Russia  had  stolen  atomic  secrets! 

•  •    • 

This  is  just  one  of  the  many 
instances  where  the  State  Depart- 
ment has  been  reversed  by  the 
facts.  Mr,  Byrnes  is  now  claiming 
that  no  Americans  are  involved. 
Perhaps  this  means  no  Americans 
will  be  arrested  if  it  would  em- 
barrass Russia. 

•  •    • 

Joseph  E,  Davies,  alumnus  of 
the  State  Department  and  former 
U.  S.  Ambassador  to  Russia,  comes 
to  the  defense  of  the  Soviet  with 
his  classic  remark  about  Russia's 
"Moral  Right"  to  obtain  atomic 
bomb  secrets  through  military  es- 
pionage. 

•  •    * 

This  official  attitude  to- 
ward the  spy  incident  is  my 
reason  for  frequently  re- 
marking that  our  State  De- 
partment should  take  out  U.  i 
S.  citizenship  papers. 


SOMMERBEIL  ROOF  STRllOTURES 

t7«6  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

Enterprise  f0930  TWinoaks  3622 


Modglin  and  Harney 
Of  National  AGC 

National  recog^nition  of  two  San 
Francisco  construction  contractors, 
B.  F.  Modglin,  of  the  M  &  K  Corp., 
and  Charles  L,  Harney,  of  the  con- 
struction company  bearing  his 
name,  was  made  during  the  27th 
annual  convention  of  the  Asso- 
ciated General  Contractors  of 
America  in  Chicago  last  week 
when  these  men  were  elected  na- 
tional directors  of  the  association. 

Past  presidents  and  directors  of 
the  Northern  California  chapter 
of  the  contractors  association,  Mr. 
Modglin  and  Mr.  Harney  have  for 
many  years  played  a  large  part 
in  the  construction  of  many  out- 
standing western  projects.  Dur- 
ing the  war  their  companies  built 
some  of  the  largest  Army  and 
Navy  installations  on  the  coast. 
# 

Frank  T.  Crowe, 
Boulder  and  Shasta 
Superintendent^  Dead 

Frank  T.  Crowe,  63,  construction 
superintendent  on  Boulder  and 
Shasta  dams  and  internationally- 
noted  construction  engineer,  died 
last  Tuesday  in  his  home  in  Red- 
lands,  Calif. 

Known  as  a  "hardrock"  engi- 
neer, Mr.  Crowe  has  been  asso- 
ciated with  nearly  every  major 
western  reclamation  job.  He  was 
active  in  construction  of  Yellow- 
stone, McDonald  Lake  and  Guern- 
sey projects  in  Wyoming;  Arrow- 
rock  and  Deadwood  dams  in  Idaho; 
Tieton  in  Washington  and  the  Van 
Giesen  in  California. 

He  was  bom  in  Trenholmville, 
Canada,  and  graduated  from  the 
University  of  Maine  in  1905.  The 
following  year  he  joined  the  Bu- 
reau of  Reclamation  and  in  recent 
years  has  been  consultant  engineer 
on  dams  and  power  plants  for  a 
group  of  prominent  California  con- 
tractors. 

He  is  survived  by  his  widow  and 
two  daughters. 


For  Better  Building  -  - 

A  Central  Vacuum  Cleaning  System 

Modem  efficient  dustkss  vacuum  cleaning  is  now  available  to 
homeowners  in  a  small  compact  unit  which  is  installed  in  the  home 
preferably  at  time  of  building.  The  Unit,  manufactured  by  the  Spen- 
cer Turbine  Company,  Hartford, 
Conn.,  makers  of  vacuum  cleaning 
equipment,  has  already  been  in- 
stalled in  many  of  the  country's 
leading  hotels,  theaters,  office 
buildings,  and  larger  residences. 

It  is  comprised  of  a  series  of 
pneumatic  steel  tubes  sealed  with 
streamlined  aluminum  castings 
which  carry  the  dirt  picked  up  in 
various  rooms  of  the  home  to  a 
central  dire  repository  through  the 
aid  of  a  powerful  vacuum  pro- 
ducer. 

The  housewife  operates  only  a 
flexible  hose,  similar  to  a  portable 
vacuum  cleaner,  attaching  the  par- 
ticular cleaning  nozzle  or  tool  re- 
quired to  do  the  job.  This  hose  is 
attached  to  any  of  the  outlets  in- 
stalled in  all  rooms  of  the  home, 
including  garage  and  basement. 
The  dirt  is  whisked  down  to  the 
basement  via  the  pneumatic  tubes 
and  in  a  jiffy  the  room  is  clean 
with  no  bulky  contrivances  to  con- 
tinually move  around,  such  as  re- 
quired by  ordinary  cleaners. 

A  labor  saver  for  the  housewife, 
it's  easy  to  handle  and  operate. 
The  man  of  the  house  will  want 
to  use  it.  He  will  find  it  a  pleasure 
to  clean  the  upholstery  of  his  car, 
to  remove  dirt  from  the  furnace 
and  heating  ducts  with  the  Spencer 
Vacuum    Cleaning  equipment. 

No  cleaning  job  is  too  difficult 
for  this  equipment.    It  will  remove 


cobwebs,  polish  linoleum,  clean 
walls,  draperies,  rugs,  floors,  fur- 
niture and  a  hundred  other  things. 

The  Spencer  Vacuum  Cleaning 
system  is  easily  installed  in  any 
home  or  factory,  hotel,  theater  or 
office.  Once  installed  you  have  a 
system  which  is  buUt  to  serve  and 
will  prove  satisfactory  for  a  life- 
time— Mith  only  infrequent  oiling 
of  the  vacuum  producing  machin- 
ery to  think  about. 

Any  mechanic  will  tell  you  that 
a  Spencer  System  is  built  to  out- 
last small  portable  machines  many 
times  over.  Many  of  these  sys- 
tems are  in  satisfactory  operation 
throughout  the  country  after  more 
than  a  quarter  century  of  use.    It 


Appointed  Assistant 

vVi   Water  ifiasfer 

» 

Eugene  L.  Christian,  an  eng^i- 
neer  who  for  20  ywa-s  has  been 
handling  diversions  from  the  San 
Joaquin  River  for  private  irriga- 
tion companies,  including  Miller  & 
Lux,  has  been  appointed  Assistant 
Water  Master  of  the  Central  Val- 
ley Project,  Richard  L.  Boke,  Re- 
gional Director  of  th^  Bureau  of 
Reclamation,  announced  today  in 
Sacramento. 

Christian  will  assist  Martin  H. 
Blote,  Chief  of  Irrigation  Opera- 
tions, of  the  Branch  of  Operation 
and  Maintenance. 

"Because  of  his  familiarity  with 
the  behavior  of  the  San  Joaquin 
River,  Christian  is  a  welcome  ad- 
dition to  our  regional  staff",  said 


is  an  economy  as  well  as  a  luxury    „  ,        ..wr  xl    r.  •     .        jr., 
-you  can't  afford  to  be  without  ^  ?<^j^.^j  .J^l^Ji    Friant   and   Shasta 


it  in  your  new  home. 

Spencer  representatives  will  sub- 
mit a  plan  for  the  location  of  out- 
lets in  your  home,  desigrning  an 
arrangement  of  sufficient  outlets 
convenients  to  your  needs.  They 
will  also  help  you  select  the  vac- 
uum tool?  you  will  need  for  the 
specialized  cleaning  operations  in 
your  home. 

Letter  F.  Scott,  factory  repre- 
sentative in  this  area,  has  offices 
at  55  Brady  Street,  San  Francisco, 
and  will  answer  any  questions 
about  this  modem,  convenient,  ef- 
ficient method  of  household  clean- 


dams  and  the  Madera  and  Contra 
Costa  canals  in  partial  operation 
and  with  construction  under  way 
on  the  Friant  -  Kern  Canal  and 
about  to  begin  on  the  Delta-Men- 
dota  Canal,  his  experience  will  be 
of  great  value  in  the  Bureau's 
preparation  for  full  operation  of 
these   project  features. 

Christian,  a  native  df  Oregon, 
has  been  a  resident  of  the  San 
Joaquin  Valley  for  26  years.  He 
is  married  and  has  one  son. 


Architects  And 
Engineers  Joint 
Meeting  March  5 

J.  Francis  Ward.  AIA,  and  Wm. 
Popert,  engineer,  are  chairmen  for 
the  dinner  meeting  of  the  North- 
em  California  Chapter  of  Ameri- 
can Institute  of  Architects  and  the 
Sturctural  Engineers  Aasociation 
of  Nothem  California,  This  meet- 
ing is  to  be  held  at  the  EnciiKiav 
Club  in  San  Francisco  on  Tuesday, 
March  5,  with  assembly  scheduled 
for  5:30  p.  m.,  and  dinner  to  begin 
at  6:15. 

The  meeting  will  be  a  symposium 
on  "Building  Codee  and  Their  Re- 
lationship to  Modem  Construc- 
tion", with  the  following  speakers 
giving  talks  on  particmar  phases 
of  the  subject:  Mark  Falk,  engi- 
neer, "An  Approach  to  a  Rational 
Solution  of  the  Earthquake  Prob- 
lem"; Vincent  Raney,  architect, 
and  member  AIA  Chapter  Com- 
mittee on  Buikiing  Codes,  "Con- 
flicting and  Overlapping  Regula- 
tions Affecting  Building  Designs''; 
llarold  Engle,  engineer,  "Sugges- 
tions for  Improvement  of  Fire- 
proofing  Requirements  in  Building 
Codes". 

L.  Harold  Anderson.  President, 
California  Railroad  Commission, 
will    act   as   moderator. 

This  is  a  very  important  meet- 
ing for  the  profession.  Members 
are  urged  to  attend  and  bring  their 
guests. 


Did  Yuu  Know  That  .  .  . 
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BURKE  FORM  CLAMPS 


=«H5 


L=w:w 


Available  Now 

TARPAULINS 


10x12- ft. 
10x1 4- ft. 


12x14-ft. 
12x18-ft. 


15x20-ft. 
20x20 -ft. 


PAINTERS'    DROPS 
Self-Priming  &  Diaphragm  Pumps 

LIGHTING     PLANTS 

Rosco  Tar  Kettles  on   Pneu.  Tires 

Et-ECTRIC   SAWS 


SNAP   TIES  TIMBER    RINGS  CURING   COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types   of   Concrete   Constraction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
-hH  Brvrf  Street       -       San  Francisco  Phone  GArfield  8768 


14S  Davis  Concrete   Mixer  —  Gas 
21S    Koehring   Cone.   Mixer — Elect. 

Standard  Machinery  Co. 
112   Market   St.,  San   Francisco 
Call      ....      EXbrook  8845 


Don  Kimball,  George  King  and  Herbert  Ginsberg  have  been  oper- 
ating as  the  Endurance  Metal  Products  Company  for  the  past  several 
months.  The  firm  has  the  organization  and  facilities  to  make  a 
diversified  line  of  products  for  the  construction  industry.  Present 
production  includes  light  steel  buildings  for  service  stations  and 
industrial  purposes,  miscellaneous  iron  and  bronze  items,  and  sheet 
metal  work. 

Each  of  the  partners  has  had  a  background  of  twenty  or"  more 
l^ears  experience  in  the  metal  fabrication  business.  "Empco"  is  located 
at  7490  Mission  Street,  Colma.    Telephone  JUniper  6-0352. 

— 0— 

The  California  State  Personnel  Board  has  announced  an  opening 
for  the  position  of  Architectural  Property  Analyst.  The  final  date 
for  filing  applications  is  Marcl'  27.  Examination  date  has  been  set 
for  April  11.  Further  information  can  be  obtained  from  the  offices 
of  the  "Builder".  Complete  information  is  obtainable  from  the 
California   State  Personnel  Board. 


this  cleaner  removes 
*M,  iKirdeneri  laiiit 
riijht  to  the  heel  .     . 


Cabot's  Brush 
Cleaner 

Distributed  hy 

Gonn  Carle  &  Co. 

20  Polrero  Ave., 
San  Francisco 


eONGRETE  .GUTTING 

BY   HOUR   OR  CONTRACT 
All   Kinds 

DOuglas 

4790 

Day  and   Night 


FULLER 

SHOWER 

DOORS 


i/OU  Oa4€  0444^  ^ 


Contractors 

Equipment 

Rented  .  .  . 

Fully        < 

Maintained  anil 

Operated 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay  BrWge 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission    1836-0755 


IRUM11  pninis 

ore  Laboratory  Controlled 
to   Professional  Painters' 
High   Standards 

iRiuin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Caiif. 
i  Phone:  BErkeley  3440 


\0»\ 


'^^ 


ATTENTION 

SUB-BIDS  wanted  for  TRENCHING  approximately  10,000  feet 
for  6-inch  PIPE  not  over  6-feet  deep. 

Frank  Rossetto 

Phone  KEllogg  2-62U   -ft,  r  7   P.   M. 


for  I 

STUCCO 


THE 


IMPROVED 


analyze  and  survey  contingencies 


w 

before  you  bid  — let  (JJ^  give  you  the 
benefit  of  a  complete  Insurance  Survey. 

FIKE,  CASUALTY,  FIDELITY  and  SURE!  I 
See  Your  Agent  or  Broker 

INSURANCE  AND  iNDEMNtTY  6I0UP 


Pacific  Coast  Dep't,,  650  Mills  Tower,  San  Francisco  4 

R.  H.  Grifftth,  Vice  Pres.  R.  Lynn  Colomb,  Ass't  Mgr. 

Craig  H.  Dill,  Supt.,  Survey  Department 


More  Yards  Per  Sack  •  Spreads  Easter  •  less  Shrinkage 
PACIFIC     PORTLAND     CEMENT    COMPANY 


'kiiA 


4.XXJ>XAA4.4.J^,^4.J>J.J.4>4^4.*4>X4.X*4.J.4>4.*4.4.4>*4>*^J.j 


All  glass  used  is  a  full  7/32  inch  thick  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  sive  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UU-P    FULL€R   £■  CO- 


301  Mission  Street 
259  Tenth  Strc«t 


Sdn  Francisco 
Oakland        • 


EXbrook  7151 
CLencourt  0167 


John  Cassaretto  Co. 

since  1886   -    -    and   StII'    Active 

BUILDLNG  MATERIALS 

READY-MIX  CONCRETE 

ROCK-SAND-QRAVEL-LIME 

CEMENT-PLASTER-MORTAR 

METAL   LATH-WOOD    LATH 

STUCCO-WIRE-NETTINO 

SERVICE  UNEXCELLED 

BUNKERS 
Phone:    GArrleld   S79f 
-r>~^r,r^  CnnnnH.  Han  *^ra«H)l 


m  m 


i 


For   Maintenance-Free  Service   m 

Underground  and  Exposed  Steam, 

Hot  water  &  Refrigerant 

Piping  Systems 


Write  for 

Full 
Particulars 


TR\nF     \i*"K 


OURtlfHISIILATED  PIPE  COMPANY 


}015  RUNNYMIDE  5T. 


J'ALO  ALTO    CAL, 


Dhfribufejd  By 

NEIL  H.  PETERSON  COMPANY 


1129  FOLSOM  STREET 


SAN  FRANCISCO  3.  CALIF. 


Pfcone  UNderfiHI  8050  


STANDARD  PATTERN  CAST 

BRONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 


FLUTED  OR  ABRASTVE  SURFACES 


MtTAl 


Miclief  &  Pfeffer 
Iron  Works    Inc. 


paoDucrs 


Tenth  and  Morrison  •  Son  Fronci&co,  CoMforn»0 


i 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  FEBRUARY  28.  1946 


ADVANCE  COMSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Eatabtished  1W0) 
iMued   Every  Horning,  Except  Saturday,  Sunday  and   Legal  Holldaya 


DAILY  PACIFIC  BUILDER  ia  the  pioneer  construction  daily  (rf  the 
Pacific  Coast.  Maintaining  a  complete  news  reporting  service 
covennjf  ^ftU  principal  building  and   engineering  projects; 
consolidated  January  2,  1930,  with  Larsen's  Advance 
Construction'Reporta.  A  Legal  Newspaper  of  gen- 
eral circulation   as  defined   by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
13.00  oe\  Month;  130  per  Year  (Payable  In  Advance).  Single  Copy,  ISo 

Entered  as  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San  Francisco.  California,   under  the   Act   of  March    3,   1879 

Published  by 
STARK-RATH  PRINTING  A  PUBLISHING  CO.     «^^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN.  Editor  J.  E.  ODGER8,  Advertising  Manager 

466  Tenth  St.,  San  Francisco  3  TeL:  MArket  7110 
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j  PREPARING    PLANS  (WORK   UNDERWAY 

i  SHOP  AND   STORE   BLDG.  i  RECEIVING  SHED  Est.  Cost,  $10,000 

■  PALO   ALTO,   Santa  Clara  Co.,  Cal.  |  REED  LEY,     Fresno     County,     Calif. 

I     High  Street  i     Across  the  street  from  main  build- 

j  Construction  of  shop  and  store  bldg.  '     ing  at  8th  and  H  Sts.  on  the  Santa 

I     with  75  ft  frontage.  i     Fe  Railroad  line. 

I  Owner— Sellar  Tire  Service,  513  High  ;  Construction  of  receiving  shed. 

I      St,  Palo  Alto.  i  Owner  — California    Fruit  Exchange, 

I  Architect— Leslie  I.  Nichols,  156  Uni-  1     Holland  Bldg.,  Fresno. 


versity  Ave.,  Palo  Alto. 


2/28/46  •     •     t 

CONSTRUCTION     UNDERWAY 
ALTER    BUILDING 
SAN  FRANCISCO    Sutter  and  Kear- 
ny   Streets. 


i  Contractor — J.    h     Carpenter,    P. 
I      Box  224,  Reedley,  Calif. 


O. 


10 


12/28/46 
,  PREPARING 
i  WORKING    DRAWINGS 
ENGRG.   BLDG.  ADDN. 
Alterations  to  building  involving  en-  |  IvENTFIELD,    Marin    Co.,   Ciil.     Ma- 
lai-gement  of  record  and  radio  de-  ;      rin  Junior  College  Campus, 
pariments   and   addition  of  aji   ap-  ,  Construction  of  two-stor>'  reinforced 
!     piiance  department  I     concrete  and  frame  addition  to  the 

;  Owner — Sherman   Clay  &  Co.,   Sutter  '  _  Engineering    Building. 
J      and  Kearny   Sts. 
j  Architects  —  Wurster,    Bemardi    and 
I     Emmons,  402  Jackson  Street. 
I  Contractor — Cahill     Bros.,     Inc.,     206 
Sansome'  Street. 


Owner — Marin  Junior  College  Dist., 
W.  H.  Austin,  principal,  Kentfield. 

Architect— Arnold  S.  Constable,  95 
Spencer   Ave..    Sausalito. 


BUILDING  SECTION 


2/28/46 

BIDS   WANTED 
OAKLAND,    Alameda   Co.,   Calif. 


'  2/28/4t> 
BIDS    WANTED— TO     BE 
OPENED    MARCH    14,   8  P. 


10 


M. 


NEWS  INDEX 

For   convenient   reference, 

news 

reports  in  this  section  are  c 

lassl- 

fled  as  follows: 

Commercial   Bidgs.        _     .„ 

1- 

■   8 

Educational   Bidgs 

9 

■10 

Hospitals    ..._ 

11 

Industrial    Bidgs 

12-13     1 

Public    Buildings   „ 

14 

■1/ 

Religious    Buildings    

18 

•19 

Social,   Recreational   Bidgs. 

20- 

21 

Residential    Buildings   

22 

■26 

Transportation   Bidgs. 

2/ 

1     Miscellaneous   Bidgs.  

28 

■30 

above  office. 


2/28/46 

LOW   BIDDER 

STORE  BUILDING 

BERKELEY,  Alameda  County,  Calif.    2/28/46 


Until  March  11,  4  P.  M.,  bids  will  be    l^^i^'^?^>^^<-\E   BLDG. 
received   by  the  Oakland  Port  Com- 
mission, foot  of  Grove  St,  Oakland, 
for  furnishing  floor  covering  for  in- 
terior of  airport  office  building.  r»«.„^^    x*„>        t  /^  ii««„    T-ki„» 

Specifications  obtainable  from  the  °  w    ^  a^^^   '^"''"''in^f  Tf.nmliri' 
wX«  ^ffi^«  W-   "•  Austin,   principal.  Kentfield. 


KENTFIELD,  Marin  Co.,  Cal.  Ma- 
rin   Junior   College    Campus^ 

Construction  of  one-story  concrete 
block   maintenance  building. 


95 


Architect — Arnold     S.     Constable, 

Spencer  Ave.,   Sausalito. 
j     Plans    and    specifications    may    be 
obtained  at  the  office   of  the   Junior 


Con.struction    of    reinforced    concrete  ^'°SJ^^!;)^^°,  ,      ^„      -  „- 

store  building.  ,  ..^^.^^^i^^^^^'   ^l^"^   ^fv    ^^  f  C  College  in  the  main  building  at  Kent- 

Owner-University  YMCA.  Berkeley.  !^"H^  ^^^\?^  }^'  n  ui^H  Pnrt  ri^  field  upon  deposit  of  |25.  Returnable. 
Architects -Miller    &    Wamecke,    fI-  ;  received   by  the   Oakland  Port  Com-        Each  bid  must  be  accompanied   by 

nancial  Center  Bldg,  Oakland.  I  mission,   foot   of  Grove   St.,   Oakland,  ^^^.^.^^  payable     to     Marin 

!«:  construction  of  addition  to  hangar   j^^.  j;  >  amount  of 


!  Low   Bidder— John    M.    Bartlett,    1706 


Parker  St.,  Berkeley. 


6 


i2D. 

j     Specifications  obtainable  from  the 
'  above  office 


5% 


of  bid. 


2/28/46  13 

BIDS   POSTPONED— TO   BE 
OPENED  MARCH  12,  11  A.  M. 

STEAM    DISTRIBUTION,   ETC. 
INYOKERN,     Kern     County,     Calif. 

Naval  Ordnance  Test  Station. 
Construction  of  steam  distribution 
and  alteration  of  heating  systems, 
Area  FH,  under  Spec.  No.  17505, 
NOy  13344.  The  work  involves  the 
installation  of  steam  heating  fa- 
cilities in  additional  buildings  and 
the  existing  underground  steam 
distribution  system  extended  to 
provide  ser\'ice  thereto  which,  in 
general,  will  consist  of  underground 
steam  main,  laterals  and  conden- 
sate return  piping,  concrete  man- 
holes, condensate  return  pump,  fit- 
tings and  accessories,  together  with 
steam  and  return  piping  and  acces- 
sories in  the  buildings;  adapt  por- 
tions of  existing  hot  water  circulat- 
ing system  in  various  buildings  to 
steam  disti-ibution  and  instal  lelectric 
hot  water  heaters  and  other  equip- 
ment necessary  to  provide  hot  wa- 
ter service  for  purposes  other  tht^n 
tpai-e  heating. 
Owner — Bureau  of  Yards  and  Docks, 
Officer  in  Cnarge  of  Construction, 
Naval  Ordnance  Test  Station,  Inyo- 
kem,  Calif. 
Engineers— Holmes  &  Narver,  626  S. 
Spring  St.  ,Los  Angeles. 
Bid  opeumg  date  postponed  from 
March  5. 

Plans  and  specifications  may  be 
obtained  from  the  officer  in  charge, 
NUTS,  Inyokeni,  upon  deposit  of 
check  or  postal  money  order  forv|15, 
payable  to  the  Chief  of  the  Bureau 
of   Yards  and  Docks. 

A  set  of  plans  and  copy  of  speci- 
fications are  now  on  file  for  exami- 
nation at  the  office  of  DAILY  PA- 
CIFIC BUILDER,  466  Tenth  St,  San 
Francisco. 


PLANS  ON  FILE 


I  The    f4>llowing    list    of    plans    and    epeclficatione    for    construction 

projec^  are  now  available  for  inspection   at  the  office  of  DAILY 
fACIFiC   BUILDER,  465  Tenth  Street,  San    Francisco. 


Work 


Location 


Bid  Opening  Date 


Tube  Steam  Radiation, 
Spec.  No.  i7460,  NOy  13296 

- 

Street  Lighting, 
NOy  13343.  Spec  17504 


San  Leandro 


S-  8 


Invokem 


S-  5 


Steam  Distr.  and  Alter  Heating  Sys. 
NOy  13344;  Spec.  17505 


NOTS.  Inyokern 


3-12 


Roads,  Pa^-king  Area 
NOy  13342.1  Spec  17503 


Invokem 


3-12 


Earthworl^.  Canal  Lining, 
Spec  iin 


Friant-Kern  Canal 


3-  S 


Spec.   1172 

Earthworl^,  Canal  Lining, 


Friant-Kern  Canal 


8-12 


SUB  -  BIDS  WANTED 


General  contractors  deslHng  sub-bids  on  any  job  are  invited  to  make  known 
their   requirements    In    this    column.     There    Is    no    charge    for   this    service. 


2/28/46 


California  Ave. 


1.8— COMMERCIAL  BLDGS. 

2/28/46  8 

TO  START  WORK 

DISPLAY  ROOM 

GRASS  VALLEY,  Nevada  Co.,  Calif. 
S.  Auburn  St.,  vacant  lot  adjoining 
the  Richfield  Oil  distributing  plant 
and  the  Grass  Valley  Public  Market 

Construction 

play  room   (prefabricated 

Owner— Howart    Staats,    312    Colfax 
Ave..  Gra.ss  Valley. 
Work  will   start  as  soon  as  mate- 
rials become  available. 


2/28/46 

LOW    BIDDER 
I  STORE  BUILDING 
OAKLAND.    Alameda   County,    Calif.  '  PR^P^^'^G  PLANS 

Broderick  Street  •    ,^r,^T^,,;^»r^TAI     rtttt 

Construction  of  reinforced  concrete 
store  building. 

Owner — Norman  Ogilare,  c/o  archl- 
te.st 

Architects — Miller  &  Wamecke,  Fi- 
nancial Center  Bldg.,  Oakland. 

Low  Bidder — Empire  Construction  Co., 
Ltd.,  344  Harriet  St,  San  Fran- 
cisco. 


9 


2/28/46 

BID    OPENED 
SAN     FRANCISCO.— Adam     Arras 
COMMERCIAL  BUILDING  &   Son,    116  New  Montgomery'  St.,  at 

PALO  ALTO,  Santa  Clara  Co.,  Calif.    $3,333  submitted  only  bid  to  the  De 


12  I. 


partment  of  Public  Works.  Room  282, 


Construction  of  five-story  reinforced    city  Hall,   for  alterations  and   addl- 


concrete  commercial  building. 
Owner — Pine  Company. 
Architect— Leslie  L.  Nichols,  156  Uni 

versity  Ave.,  Palo  Alto. 


itions  to  Room  207  Hall  of  Records, 
Kearnv  and  Washington  Streets;  Job 
No.   498. 


I 


2/28/46 

CONTRACT    AWARDED 

ALHAMBRA,      Los      Angeles 


8 
Co., 


2/28/46 

WORK   UNDER  WAY 
PACKING  PLANT 
I  REEDLEY,     Fresno     County, 


9 


of    Willys-Knight    dis-    „  .-t    Zi      t    '  ,  ^       ^«Jigeies     v.o., 
(nrpfahricntPdi  |  Calif.— The   Louis    C.    Dunn    Co..    417 

(prefabricated).  ,g     j^.jj    g^      ^^    Angeles,    awarded!     Fruit  Co.  plant  (60x30  ft) 

contract  for  remodeling  store  building  '  Owner— D'Arrigo    Bros.    Co., 
at  241-45  E.  Main  St.,  Alhambra,  for  I     William  St.,  San  Jose, 
the  Owl  Drug  Co.,  355  S.  Broadway,  i  Contractor— J.    H.    Carpenter, 
Los    Angeles.    The   work    consists    of  I     Box  224,  Reedley,  Calif. 

installing  new  metal  studs,  metal  lath  '  

and  plaster,  new  store  front,  terrazzo  'o/oo/^c 
floor,    electrical    and    plumbing   work  ,  2/28/46 


2/28/46 

PRELIMINARY   PLANS 

COMPLETED 

MEDICAL-DENTAL  BUILDING 


8    2/28/46  • 

,  BIDS  OPENED 

i     SAN  FRANCISCO— Patrick  N.  So- 

Calif.  :  farelli.    20337    Anita    Ave.,    Hayward, 

Dinuba  Ave.  at    $1,840    submitted    low   bid    to    the 

Construction    of   the   Western   States    Department  of   Public  Works,  Room 

282,  City  Hall,  for  alterations  to  Rm. 
164.  Traffic  Fines  Bureau,  City  Hall. 
Other   bidders   were : 


2/28/46 

PREPARING    PLANS 

SAN  BERNARDINO,  Calif.— Arch- 
itect Harold  Cross,  124  W  4th  Street, 
Los  Angeles,  is  preparing  prelimin- 
ary plans  for  construction  of  a  one- 
story  factory  on  the  south  side  of 
Rialto  Ave.,  near  H  St.,  San  Ber- 
nardino, for  Kirk  &  Weideman.  740 
S  Broadway,  Los  Angeles;  22,000  sq. 
ft.  of  floor  space;  special  heating 
system  Inlaid  in  floor;  est.  cost,  $50,- 
000. 


1052    E. 


P.    O. 


3 


N.    O.   Wiseth,   $1,875. 

Bureau  of  Bldg.  Repair,  $1,924. 

Adam  Arras  &  Son,  $2,190. 


Cost  $20,000  I  *25,000 

WALNUT  CREEK.  Contra  Costa  Co., 
Calif. 

Construction  of  one-story  medical- 
dental  building,  wood  siding  on  ex- 
terior, wood  sash,  linoleum  floors, 
hot-air  heating  system,  etc. 

Owner — Withheld. 

Architect — J.  Clarence  Felclano,  4010 
Montecito  Ave.,  Santa  Rosa. 


for  soda   fountain,   toilets,   etc;    cost,  j  WO"K   UNDER  WAY 


9 


2/28/46  4 

PREPARING     PLANS 

NORTH  HOLLYWOOD.  Los  An- 
geles Co.,  Cal. — Scherer-Ayers  &  As- 
sociate.s.  architects.  13.111  Ventura 
Blvd.,  North  Hollywood,  are  prepar- 
ing plans  for  a  two-story  store  and 
office  building  to  be  built  on  Ven- 
tura Blvd..  North  Hollywood,  for 
Cliff  Swanson  ;  masonry  and  concrete 
walls,  composition  roofing,  steel  sash 
plate    and    structural    glass,    cement. 


2/28/46  • 

PACKING  PLANT     Est.  Cost,  $15,000    BID   OPENED 
REEDLEY,     Fresno     County,     Calif.  ;      SAN     FRANCISCO.— Adam     Arras 

16th  and  H  Sts.  '  &   Son,   116  New  Montgomery  St.,  at 

Construction   of    fruit   packing    plant    $5,249  .submitted  only  bid  to  the  De- 

(80x90  ft.).  I  partment  of  Public  Works,  Room  282. 

Owner-»Youngstown  Grape  Distribu-  :  City    Hall,    for    general    construction 

tors.  Irving  Goldberg,  Youngstown,    of  covered  porch  at  Miraloma  School, 

Ohio,  and  J.  D.  Young,  Selma,  Calif.    Omar  and  Sequoia  Way;  Job  No.  497. 
Architect — Not  given.  ! 


2/28/46  12 

WORK    STARTED 

POMONA,  Los  Angeles  Co.,  Calif.— 
W.  P.  Stover,  116  N.  Alexander  Ave., 
Claremont,  is  starting  work  on  the 
construction  of  a  factory  and  admin- 
istration building  on  a  10-acre  site  at 
the  northeast  corner  of  Reservoir  SL 
and  L.exmglon  Ave.,  Pomona,  for  the 
Salisbury  Motors,  Inc.,  a  subsidiary 
of  Northrup  Aircraft,  Inc.  The  struc- 
ture will  cover  65,(X)0  square  feet  of 
floor  space  and  will  be  steel  and  re- 
inforced concrete  construction.  Esti- 
mated cost  is  $1,000,000.  Plans  are 
being  completed  by  Architects  Kauf- 
mann,  Lippincott  &  Eggers,  627  S. 
Carondelet  St,  Los  Angeles. 


Superstrudture,  Shop  Bldg.  No.  411    Shipfitters  and  Boilermakers  Shop,  San 
Francii^o    Naval    Shipyard;    Bids   open    March   4,   11:00    A.    M. 
Erbentraiut  &  Summers,  446  Sixth  St,  San  Francisco   (MArket  8310) 
A.    Fam<|>ll    Blair.    9    Main    St.,    San    Francisco    (YUkon    03901 
Jas.  I.  Barnes  Constr.  Co.,  941  Rusj  Bldg.,  S.  F.   (EXbrook  6905  or  7054  • 
Peter  Kilewit   Sons  Co.,  442  Post  St.   San   Francisco    (EXbrook   5736) 
Parker,  ifeteffens  &  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 
Barrett  &  Hllp,   918  Harrison    St,   San    Francisco    (DOuglas   0700'. 
Clinton   Conatr.   Co.   323   Folsom   St.,    San    Francisco    (SUtter   3440). 
Parker,  ftteffens  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  6639) 
M  &  K.  Corp.,  200  Financial  Center  Bldg.,  San  Francisco   (EXbrook  7624) 

Truck  Terminal,  Ore.-Nev.-CaUf.  Fast  Freight;   Bids  open   Mar.  1,  2  P.  M, 
Jacks  &  Irvine,   620  Market  St..   San  Francisco    (GArfleld   2106) 
Barrett  ft  Hilp,  918  Harrison   St     San   Francisco   (DOuglas  07001. 
M.  &  K.  Corp,  200  Financial  Center  Bldg.,  S.  F.    (EXbrook  7624) 
Biltwell  lOonstr.  Co.,  4745  Geary   Blvd.,   San   Francisco    (BA>"V'ieW  5947) 
H.   E.   Rkhlman,   251    Kearny   St.,    San   Francisco    (DOuglas   8023). 
Clinton  Constr.  Co.,  923  Folsom   St,   San  Francisco   (SUtter  3440). 
M.  J.   King.   Inc.,  231   Franklin   St.   San    Francisco    (UNderhill   8209). 
Moore  &  Roberts,  693  Mission  St.   San  Francisco   (GArfield  8579). 
Carrlco  ft  Gautier,  S65  Ocean  Ave.,  San   Francisco    (JUnlper  4-8081). 

Shell  Chertilcal  Shop  and  Storage  Bldg.,  Shell  Point;   Bids  open  March  6 
Howes  A  Whltaker,  626  Russ  Bldg.,   San  Francisco    (GArfield  5729) 

Escalator  and    Elevator   Additions,   Lincoln    Bldg.,   867    Market   Street,   San 
Francksco;    Bids    open    March    12,    3:00    P.    M. 
Dinwiddle  Constr.  Co..  210  Crocker  Bldg..  San  Francisco   (EXbrook  5616) 
MacDonald.   Young  &  Nelson,   127  Montgomery-   St..   S.   F.    (SUtter  8296) 


Contractor — J.    H.    Carpenter,    P. 
Box  224,  Reedley,  Calif. 


O. 


11 —HOSPITALS 


14-17— PUBUC  BU>GS. 


! COMPLETING    SKETCHES 


2/28/46 

MONUMENT     Est  Cost  $8000-$10,000  !  j^«od  and  asphalt  tile'floors,   toilets!  !  ALTO  SALES  BLJ)G 
WOODLAND,  Yolo  County,  Calif.            intervor    plastering.  Cost,    $60,000.  ^^^^^.t^^;,  i^^J^^t.Z.' 

Erection     of     granite     monument     In  I  '         ^^^^  *°^  ^'^^  ^^^^^^ 

proposed    veterans'    memorial    park  I  2/28/46  g 

(526x280    ft.\     to    be    enclosed     by  1  COMPLETING    PLANS 

Third   St..  HoUister  Rd..  Oak  Lane  j      VAN  NUYS.  Los  Angeles  Co.,  CaL 

and     Woodland    Ave.     A    complete  j 

playground    for    children    will   also 


8    2/28/46 


11  ! 


E. 


be  constructed  and  the  city  plans 
to  build  a  tennis  court  on  the  prop- 
erty. 
Owner — Yolo  Post  of  the  American 
Legion  No.  77,  Bush  St.,  Yolo,  Geo. 
Hazeman,   chairman. 


2/28/46  6 

STARTING    WORKING 

DRAWINGS 

STORE    BUILDING 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
First  Street 

Construction  of  two-story  and  base- 
ment store  building. 

Owner — Lemer  Shops.  Inc.,  8675  W. 
Third   St..   Los  Angeles. 

Architects — Wurdeman  &  Becket,  3757 
Wilshire  Blvd..  Los  Angeles. 


2/28/46 

PLANNED 

CLINIC  Est.  Cost,  $100,000 

SAN   MATEO,   San  Mateo  Co.,  Calif. 
17  Baldwin  Ave. 
Construction  of  "an  automobile  sales  '  Construction  of  concrete  clinic  build- 
room  and  garage.  j     ing  (100x100  ft). 
Owner — Jelton    Motor  Co.,   4030   Elast  '  Owner  —  San    Mateo    Clinic,    23    2nd 
r>  v..                 ..  »,  T^     -  „           .              '      14th   St.,  Oakland.  ;      Ave.,  San  Mateo. 
o.S:  ^     °r  *"?  McDowell,  engineers,    Architects- Wurster,     Bemardi     and  !     A  three-.story  etructure  on  the  site 
2425   Gundry   Ave.,   Long   Beach,   are  I      ^j^rnons.     and    Hawrell     Hamilton  1  will   be  razed  to   make  way  for  the 


14 


completing  plans  for  construction  of  j      associate,   402   Jackson   St.,  :  clinic 

a  three-story  department  store  build-        „        -RVRnciqoo 

ing  50x65  feet  in   area,   and   will  re-        ^*"   l<Tancisca 


model  an  existing  building.  50x135 
feet  in  area,  at  6469  Van  Nuys  BlvH., 
Van  Nuys,  for  Morey  Rosenthal.  The 
new  building  will  be  constructed  of 
reinforced  concrete  and  concrete 
blocks;  plate  glass,  pine  and  terrazzo 
floors,  structural  steel  mezzanine, 
elevator,  heating,  ventilating,  plumb 


11 


9-1 0— EDUCATION  AL 
BUILDINGS 


9 


North- 


hospital 


2/28/46 

BONDS   VOTED 
ing    and    electrical    work ;    estimated  !  SCHOOL  ADDITIONS  Cost  $1,150,000 


cost  $75,000. 


2/28/46  4 

PLANS    BEING    PREPARED 

LOS  ANGELES,  Calif.— Saul  H. 
Brown,  architect,  and  W.  D.  Tread- 
way,  engineer.  2412  W  7th  St.,  Los 
Angeles,  have  completed  plans  and 
bids  are  being  taken  for  the  con- 
struction of  a  three-story  loft  build- 


238x96    ft.     Bids    will    be    submitted 


4  I 


2/28/4b 

PREPARING   PLANS 

LOS    ANGELES.    Calif.— Architect 
H.   W.    Underbill,    4958  Valley   Ridge 
Ave..  Los  Angeles,  is  preparing  plans 
for    the    construction    of   a  two-story  1  March  12. 
building  containing  5   stores,   market  j 
and  offices  on  the  east  side  of   Lin-  j  2/28/46 
coin   Blvd.   near  84th  Place,   for  Max  ,  PLANNED 

Rav  Investments.  6516  W.  86th  Place,  !  SAN  MARINO,  Los  Angeles  Co.. 
Jjos  Angeles.  It  will  contain  16,000  (  Cal.— L.  E.  Shepard  and  E.  R.  Mor- 
.square  feet  of  floor  space ;  estimated  j  gan,  2300  Huntington  Drive.  San  Ma- 
cost  is  $100,000.  '  rino,    will    erect    a    two-stor>'    store 

j  and  office  building  at  2300-16  Hunt- 

!  Ington  Drive,  San  Marino,  for  selves; 
2/28/46  8  i  100x120  ft.  in  area,  "to  contain  seven 

SUB-CONTRACTS  AWARDED  j  stores  on  ground  floor  and  15  offices 

LOS  ANGELES,  Calif.  —  Banich  j  on  second  floor.  Cost,  $150,000.  Plans 
Corp..  625  S.  Olive  St.,  Los  Angeles,  ,  prepared  by  Jay  Ellsworth,  architect, 
awarded    the   following    subcontracts  '  Palm  Springs. 

for  a  new  sen-ice  building  the  corpo-  j  

ration  is  erecting  at  Jefferson  St.  and  !  2/28/46  •     4 

Grand    Ave..     Los    Angeles,    for    the;  BIDS   WANTED 

May  Co. :  estimated  cost.  $1,500,000.  j  S.\N  FRANCISCO— Until  March  19, 
Plumbing— Lohman  Bros.,  1149  S.  San  '  3  P.  M.,  bids  will  be  received  by  the 

Pedro  St..  Los  Angeles.  ~ 

Heating— Howe    Bros..    1198    S. 

Pedro   St,  Los  Angeles. 


SAN  MATEO.   San  Mateo  Co.,  Calif. 

Construction  of  immediate  city-wide 
schoolhouse  construction  and  Im- 
provement of  existing  school  plant 
facilities. 

Owner— San  Mateo  Elementary  School    Owner 


1 2/28/46 

'low  BIDDERS 
:  HOSPITAL  GROUP 
'GRAND  JUNCTION,  Colo. 
I  eastern  section  of  city. 
I  Construction  of  group  of 
i  buildings  of  brick  fireproof  con 
I  struction ;  14  units  to  cover  a  plat 
j  of  40  acres.  The  hospital  will  pro- 
vide 140  beds  and  work  will  in- 
I  elude  officers'  building,  nurses' 
building,  attendants'  quarters  build- 
I  ing.  storehouse,  garage,  boilerhouse, 
i  utility  shops  building  and  laundry. 
Veterans'     Administration, 


2/28/46 

BIDS   WANTED 

NORWALK,  Los  Angeles  Co.,  Calif. 
—Until  March  19,  10  A.  M,  bids  will 
be  received  by  the  Los  Angeles  Covm- 
ty  Board  of  Supervisors,  501  Hall  of 
Records,  Los  Angeles,  for  the  con- 
struction of  a  concrete  roller  skating 
rink  in  Norwalk  Park,  701  E.  Sproul 
St,  Norwalk;  Specification  No.  789; 
45  days  for  completion. 

The  bids  will  be  taken  as  follows : 

Proposition  A — Lump  sum  for  roller 
rink  complete,  100x50  ft 

Proposition  B — Lump  sum  for  roller 
rink  complete,  90x50  ft 

Bidders  may  bid  on  either  or  both 
of  the  above  propositions. 


Laurel    School,    San    Mateo;    Bids    open    February    28,    8    P.    M. 

B.  ft  R.  Constr.  Co.,  238  Market  St,   San   Francisco    (DOuglas   7516). 

C.  F.   Pa.rker,   1644   Monterey   Blvd.,   San    Francisco    (OVerland   3723). 
Peter   Sartorio,    262    Clementina   St,    San    Francisco    (GArfield   8317) 

Theatre   Bildg.,  Guernevllle;    Bids  open    March  6,   12   Noon. 

A  J.  Hopper  Co.,  243  Langton  St.   San   Francisco    (MArket   7070). 

■      ■         ■-       * i^  ■  — — —  * 

Schools,  CAstro  and  Alvarado  Sts..  Richmond;    Bids  open   March  6,  8  P.  M. 
1      Jas.  I.  Blames  Constr.  Co.,  941  Russ  Bldg.,  S.  F.   (EXbrook  6905  or  7064) 
I      Moore  &  Roberts,  693  Mission   St..   San   Francisco    (GArfield  8379). 
I      Elmer  J    Freethy,   1432   Kearney   St,   El   Cerrtto   (Landscape   6-S811). 

I  , . 

!  Superstrudture   for   Ordnance    Shop,    San    Francisco    Naval    Shipyard;    NOy 
12968;    Spec.  17152;    Bids  open    March   18,  11:00  A.   M. 
Jajs.  I.  Barnes  Constr.  Co.,  941  Russ  Bldg  ,  S.   F.    (EXbrook   6905  or  7064) 
E.   S.   McKittrick   Co..    610— 16th    St..    Oakland    (TWin    Oaks    5070). 

i • -.— — 

Alter  Apt.   House,  601   O'Farrell   St..  SAn   Francisco:    Bids   open    March   10 
G.   P.  W.   Jensen  St  Sons,   Inc.,  320  Market   St,   S.   F.    (GArfield  2444) 

Esberg  Reeldence,  16th  Ave.  and  Preeidlo,  S.  F.;   Bids  open  Mar.  8,  2  P.  M. 
G.  P.  W.   Jensen  &  Sons.   Inc..  320  M&rket  St.   S.   F.    (GArfield  2444) 


2/28/46  •     15 

;  CONTRACT  AWARDED 
I  SAN  FRANCISCO.— State  Sign  Co., 
■808  7th  St,  at  $42.50,  awarded  con- 
[  tract  by  the  Department  of  Public 
i  Works,  Room  282  City  Hall,  for  sign 
lettering  in  the  Bureau  of  Engineer- 
ing. 


MacDONALD.  YOUNG  &  NELSON 

'  General  Contractors 

Specializing  io  Industrial  and  Cornmercial  Binldings 


GRAEME  K.  MacDONALD 

DALLAS  YOUNG 

C.  EDWARD  NELSON 


12 


7   M( 

SAN 


MON'r<;<niFjn   s'l  kei  i 

FRANCliCO,    CALi*. 
PHONE— SUTTER  8296 


District.  Albion  H.   Horrall,   super-  ,     Washington,  D.  C. 
intendent    of   schools,    120   N.    Ells-  j  General  Work 

worth   Ave..  San  Mateo.  I      Olson   Construction   Co.,  250  E.   Ist 

The   district   voted   February  26  to  '  St.,   Salt   Lake  City.  Utah,   $2,243,500, 
issue  bonds  in  the  amount  of  $1,150.-  halt,    a)    add    $191,000,     (alt.    b)    add 


15 


Sh    s"ts.''LJs'  Ingelerifrr^'^MareriopO  to  finance  sch  constmc-    ?1^08.900Jalt.  c '.add  $24,900,^  ^(alt^^d^) 

and  J.  Baver.    It  will  cover  an  area 


tion,  including: 


add    $105,100,     (alt.    e)   deduct    $9775, 


(1)  Borel  School,  two  large  wings  (alt.  ez)  add  $1140.  (alt.  eb)  add  $570, 
and  pymna.sium,  $254,200;  (alt.   f)    deduct   $3200.    (alt   gi    deduct 

(2)  Bunnybrae  School,  two  classroom  $8000,  (alt  h)  add  $8400,  (alt.  ha) 
wings,  administrative  wing  and  add  $850,  (alt  hb)  add  $450.  (alt.  he) 
cafeteria.  $254,100;  add  $12,500,  (alt  1)  deduct  $1800.  (alt. 

(3)  Baywood  School,  auditorium  and  la)  add  $145.  (alt  lb)  add  $160,  (alL 
plav  area,  $95,475;  lc>    deduct   $10,    (alt.   id)    deduct  $10, 

(4)  Beresford  School,  replacement  of  (alt   If)   add  $670. 
old     buildings     with     new     wnng,  Robert  E.  McKee,  Los  Angeles,  $2,- 
cafeteria  and  plav  area,  $159,000;  300,000,  (a)  add  $230,000,  (b)  add  $120,- 

(5)  Havward  Park  School,  repairs  000,  (c)  add  $40,000.  (d)  add  $130,000, 
and  fixtures.  $10,000;  (e)   deduct  $5000,   (ea)  add  $400.    (eb) 

(6)  Lawrence  School,  classroom  wing,  add  $200,  (f )  add  $12,000,  (g>  deduct 
$75,625;                                i  $1000,   (h)  add  $10,000,  (ha)  add  $1000, 

(7)  Laurel  School,  two  classroom  (hb)  add  $3000,  (he)  add  $11,000,  (1) 
wings,  administration  wing,  cafe-  deduct  $1800,  (la)  add  $150,  >lb)  a^d 
teria  and  yard.  $194,150:  $17.5,    dc)   add  $10,    (Id)   add  $8,    (») 

(8)  San    Mateo   Park    School,   repairs  add  $750. 
and  fixtures,  $10,000;  Electric  Elevators 

(91  Tumbull  School,  classrooms,  etc..  Murphy  Electric  Co.,  Louisville, 
$63,225                                                         j      Ky..   $85,650.    (alt)    $17,733. 

Public     Utilities     Commission.    Room  !  h      '      Otis  Elevator  Co..  $94,642.  (alt)  $24,- 

287  City  Hall,  under  Municipal  Rail-  '  2/28/46       -^  9  ^  864. 

way  Contract  No.   244   for   construe-  I  PREPARI NG  WORKING  Refrigeration    Equipment 
Electrtc — Commercial  Electric  Co.,  180  I  tion  of  central  control  office  of  Geary  •  DRAWINGS                                                    I      Hugh    Robinson    &   Sons,    Los    An- 

Glendale  Blvd..   Los  Angeles.               ;  carhouse.                                                                 NORWALK,  Los  Angeles  Co.,  Calif,  geles.  $50,000. 

Plans  were   prepared   by  Architect  ]      Specifications   obtainable   from   the  1  Arcl\itects  Kistner,  Curtis  ft  Wright,  Pacific    Marine    Refrigeration    Co., 

A.   C.   Martin,  233  Hlggins  Bldg..  Los    office    of    the   cashier.    6th    floor,    425  :  Architects'  Bldg.,  816  W.  5th  St,  Los  $56,900. 


I  2/28/46 

I  BIDS  WANTED 

;      SAN  FRANCISCO.— Until  March  6, 

;  1 :45  P.    M.,   bids  will   be   received   by 

'  the    Department    of    Public    Works, 

I  Room  282   City   Hall,  for  installation 

j  of   acoustical   tile  in   the   controller's 

;  office,  City  Hall. 

I      Plans  and  specifications  obtainable 

>  from    the    office    of     City    Architect 

,  Dodge  A.  Riedy,  Room  265,  City  Hall, 

'  upon  deposit  of  $5. 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Superior  Rock  Coapany 


248  McAdam  St.,  Oakland  1 1,  CaKf. 


Oiymptc  1636 


San 


Angeles,   and    Samuel   A.   Marx,   Chi 
cago.   111.,   consulting  architect.  I 

< !  2/28/46 

:  COMPLETING 
3  i  DRAWINGS 


Mason  St.,  upon  deposit  of  $10. 


WORKING 


8 


2/28/46 

PREPARING   PLANS  i  OFFICE   BUILDING 

LOS   ANGEI^S.    C-alif-- Architect  I  sAN    JOSE.    Santa   Clara   Co.,   Calif. 
A.  C.  Munson.  728  Fidelity  Bldg.,  548       gn  The  Alameda 
S.    Spring   St.,    Los    Angeles,    is    pre 
paring  plans  for  a  3-stor>-,  reinforced 


Angeles,  have  started  working  draw-        Kohlenberger  Engineering  Co.,  Ful- 
ings    for    the    construction    of    new    lerton,   $59,000. 
elementary  school  buildings  at  Rose-  Steel  Water  Tank  and  Tower 

crans    and   Norwalk    Blvd.,   Norwalk,        Chicago  Bridge  &  Iron  Co.,  Wash- 
for  the  Norwalk  School  District.  Reg-    ington,  $29,960. 

inald  Benton,  superintendent.  Walnut 

and  Funston  Sts..  Norwalk.  The  proj- 
of    four    classroom 


WANTEH 

FOR  SALE .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


Safety  fINlENITE  Tread 

Steps,  Norings,   f'latformg.   Sidewalk  Boxe« 

All  Types   Grav   Iron   Casting* 

SAN    FRANCISCO    IRON    FOUNDRY 

.£AN   FRANCISCO  IRON   WORJCij* 

9r,n  TAWV^END  STREET  -  Phone  DO.u'Up   1175 


o±i    iiie  .^ittineaa-  ;  ect    will    consist    wi    iw^i     v,.».i»o.^v^i..    i  o  t  o       TKirvf  TcT^f  AI 

Construction    of   office   building   con-  i  buildinps  with  three  classrooms  each ;     1*-10— InlUUa  I  I\l/\l- 

taining  12.000  sq.   ft  floor  area.        ja  building  to  contain  food,   clothing,  BUILDINGS 


12 


concrete  loft  building  to  be  built  af  •  owner— Richmond-Chase   Co..   64   W.  '  science,    art   rooms    and    library;    an  

Olympic  Blvd.  and  Wall  St..  Los  An-  .      Santa  Clara  St..  San  Jose.  administration    building,    a    cafeteria  2/28/46 

geles.   for    t^he    Goss    Coated    Fabrics  i  Architects —  Wurster,    Bemardi    and  I  and  assembly  building,  shop  building.  plannED  N 

"'  -     -   •  -  Emmons,  402  Jackson  Street,  San  |  warehouse   building   and   bus   garage  WOODWORKING  PLANT 

Francisco.  j  building  for  a  total  of  approximately  Cost,   $300,000 


Co. ;   104x145  feet  In  area. 


I 


*  j  Contractor— Carl  N.  Swenson  Co.,  355 
Stockton  Ave.,  San  Jose. 


2/2S/46 

CONTRACT   AWARDED 

MEDICAL-DENTAL    BUILDING         | 

SAN  MATEO.   San   Mateo  Co.,  Calif.  '  2/28/46  •     4 

San  Mateo  Dr.  !  BIDS  WANTED 

Construction  of  1-story  frame  medl- |      OAKLAND.    Alameda   Co     Calif  — 

cal-dental     building     containing     8    Until  March  11,  4  P.  M,  bids  will  be 

suites ;   panel  heating.  j  received   by  the  Oakland  Port  Corn- 

Owner— Norman  Morrison  Jr.  ;  mission,   foot   of  Grove   St,   Oakland, 

Architects— Ward  &  Bolles.  369  Pine    for  painting  interior  of  airport  office 

St..  San  Francisco.  I  building. 

Contractor — Oscar   L.    Cavanagh,   432  j      Specifications   obtainable  from  the 


47,000  sq.  ft  of  floor  spafee;  $450,000.    sANTA  CLARA  ,Callf.  Between  San- 

,  ta  Clara-Alviso  Rd.  and   Southern 

2/28/46  V       Pacific  Railroad  tracks. 


BONDS  VOTED 
SCHOOL  BUILDINGS 


_     ^   ..jftAAftA   Construction    of    reinforced    concrete 
Cost.  $600,000       woodworking   plant  covering   40.000 


Occidental  Ave..  San  Mateo. 


above  office. 


Wanted 


ARCHITECTURAL  DRAFTS- 
M.VN.  to  work  for  long  estab- 
lished A  R  C  H  I  T  E  C  TURAL 
FIRM.  .Vpplicant  must  be  ex- 
perienced in  all  types  of  DE- 
SIGN and  WORKING  DRAW- 
INGS. HiRh  salary,  ideal  work- 
ing conditions.  Centrally  located 
in  East  Bay.  Reply  Box  228-A 
c/o  Daily  Pacific  Builder. 


Sawmill  For  Sale 

SOUTHERN  OREGON 
S.  P.  TRACKS 

NOW  CLTTTING  60M.  FT.  PER 

8   HOURS.    LOADING   DOCK; 

SORTING  CHAIN;  ROSS  CAR- 

RIER;  PLANER 

Price,  $110,000  Cash 

HUNDRED   .MILLION   FT.  OF 

DOUGLAS  FIR  TIMBER  @ 

$3.50  PER  M.  STUM  PAGE 

TERMS  ON   TIMBER 

TWOHY  LUMBER  CO. 

801   Petroleum  Bldg.      Los  Angeles 


REDWOOD    CITY.    San    Mateo    Co., '     square  feet 
Calif. 

Construction  of  (1)  majiual  arts  and 
homemaking  building  and  gym- 
nasium at  McKlnley  Elementary 
School.  Duane  St  and  James  Ave., 


Owner — Oregon  Woodwork,  Ltd.,  8137 

SE.  Stark.  Portland.  Ore. 
Architect — Not  announced. 
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2/28/46 
$160,000;  (2)  alterations  and  repairs  v^^-r-J  TRACT  AWARDED 
to  Lincoln  Elementary  School,  SEATTLE,  Wash.— Raymond  Con- 
Whipple  Ave.  and  Oakdale  St.,  $12.-  ^rete  Pile  cfo  816  W.  5th  St.  Los 
000:  (3>  4-classroom  addition  to  Angeles,  and  care  of  the  Ford  Motor 
John  Gill  Elementary  School,  Jef-  co..  Northern  Life  Tower  B3dg..  Se- 
ferson  Ave.,  between  Avenue  del  attle.  Wash  awarded  a  contract  for 
Ora  and  Myrtle  St.  $70,000;  (4)  placing  approximatelv  700  wedge- 
alterations  and  repairs  to  Wash-  type  composite  piles  and  construct- 
ington  Elementary  School.  Wood-  jng  foundations  for  a  new  factory 
side  Rd.  and  Ogress  Ave..  $20,000;  building  to  be  built  on  4th  Ave.  S., 
(5)  Central  Elementary  School,  Seattle.  Wash,  for  the  Ford  Motor 
Broadway  and  Middlefield  Rd. :   (6)  co.    General    contract    bids    for    the 

I     Garfield    Elemental^    School,    Mid-  pi^nt  itself  are  now  being  taken  from 

!     dlefield  Rd.  and  Fifth  Ave.  a  group  of  selected  contractors. 

■  Owner  —  Redwood    City    Elementary 

j      School     District,     Andrew     Spinas,  2/28/46                                                          12 

I      superintendent.  Redwood  City.  PLANNED 

;  Architect— Ernest   J.   Kump   Co.,   251  los  ANGELES  Calif.— The  Austin 

Kearny  St..  San  Francisco.  co..   A.  E.   Schmidt    engineer.  777  EL 

The  school  district  voted  February  Washington  Blvd    'los  Angeles,  will 

26   to  issue  bonds   in   the  amount   of  build  a  steel  frame  factor>'   building 

$600,.000    to    finance    construction    of  on  Valley  Blvd     Los  Angeles,  for  the 

'  the  above.  Square  D  Electric  Co.;  $350,000. 


NEW  &   RECONDITIONED 
DIMENSION    LUMBER 
[TIMBERS,    wallboards,    plumbing. 
!  pipe,   millwork.   and  otiier  building 
I  materials.    SALE  PRICES.    Large 
I  stocks  of  "hard  to  get"  items. 
j  Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 
I  2900  Third  St.       -       VAlencia  4977 

,      Miscellaneous  lot  of  3-  and  4 -Inch 

WELDING  FITTINGS  &  FLANGES. 

;  Flanged    and    screwed    fittings    and 

I  valves    up    to    5-ln. ;     also    TOLEDO 

'DIES.    2H-    to    8-ln. ;    BARNS    AND 

CHAIN    WHEEL    PIPE    CUTTERS. 

I  Central  California  Constr.  Co.    HEm- 

lock  7926.  (to  3/5/46) 

CEMENT  IfflXER.  JABGER,  Size 
14M,  T%ith  HOPPER  WATER  TANK 
and  5  H.P.  ELECTRIC  MOTOR  705 
Atherton  St,  Ha>'ward.  Calif. 

to  Mar.  1.  1946 


FOR   RENT 

LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS, 
TRUCKS.  Call  Mac,  Pacific  Carriers. 
Oakland.    KE  4-165L 


WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton   666.^9  tf 

WANTED  TO  BUY  OR   RENT 

Small  single  DRLT4  HOIST,   gaso- 
line  driven.    Phone   YU.   0656.    Leave 
t  message.  to  Mar.  1,  '46 


Boilers — High  Pressure  and  Heating 

I       NEW       AND       R.  E  1  U  I  L  T 

All  Site*   and    Types   of   Steel  Tanks 

iM  f:AN  SHuRt  IKON  WORKS 

5.S0  Eghth  St.  ■   Phone  UNderhill  4310  -  San  Fr«iid»c« 


6AMERST0N  &  GREEN  LUMBER  GO. 

Wholesale  mnd  Jobbing  Yardt 

LL'MBER  ~  TIMEE-RS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 


Sar    Francisco 
1S00   ARMY    STREET 

ATwater    1300 


Oakland 
2001     LIVINCSTOM     STREET 

KEItog    4-1884 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

10th   &   Division    Streets   -    ^A.N    1  H.\NClSro    -    Klondike    2-04*>2 
Main  Offir*^  &  Factory,  401  Pacific  Ave.,  Alameda  -  LAkehurst  2-3377 


Associated  Wood  {"^rodiicts  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  CaMI. 


THURSDA^  ,  FRBRUARY  28.  1946 


D  A  !  I.  Y     PACIFIC     B  I '  f  L  D  E  R 


i    /'\  V^  t    J 


ADVANCE  CONSTRUCTION  REPORTS 
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2/28/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.  — Western  As- 
bestos Co.,  675  Townsend  St.,  at  $943, 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282  City  Hall, 
for  installation  of  acoustical  tile  in 
office 
tion ;    No.    499. 


22-26— RESIDENTIAL 
BUILDINGS 


34 


2/28/46 
PLANNED 
of  Bureau  of  Building  Inspec-  i^P^J'p 


26 
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2/28/46 

BIOS  OPENED 

MONROVIA.  Los  Angeles  Co.,  Calif. 
—Dayton  Engineering  Co.,  Hunting- 
ton Park,  at  52125,  submitted  low  bid 
to  the  office  of  the  district  engineer, 
Federal  Works  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
interior  and  exterior  painting  at  U.  S. 
Post  Office,  Monrovia. 

Other  bids  were: 

Williams  &  Kelly,  Loa  Angeles, 
$2274. 

Klass  Bros.,  Los  Angeles,  $2483. 

Dan  Sullivan,  Santa  Monica,  $2565. 

R.  A.  Newman,  McMinnville,  Ore., 
$2850. 

Fred  Wopschall,  Pasadena,  $3370. 

Van  Daele.  $3600. 

Grohme  Co.,  Decatur,  III.,  $4230. 


SANTA  CLARA,  Santa  Clara  County, 

Calif.  Homestead  Rd.  west  of  Gould. 
Construction  of  45  houses  for  veterans 

(5  and  6  rooms  each). 
Owner    and    Builder — P.    J,    Pasetta, 

2390  Park  Ave.,  aSnta  Clara. 

Work  will  start  shortly.  Sidewalk, 
curb  and  gutter  installation  will  start 
at  once. 


25 


2/28/46  • 

CONSTRUCTION    STARTED 
I  RE.SIDENCE 

I  KENT  WOODLANDS.  Marin  Co.  CaL 
'Construction  of  residence  (&  rooms) 
j  Owner— Henry  Hayes,  c/o  Architects. 
•  Architects  —  Wurster,  Bernard!  and 
I         Emmons,  402  Jackson  Street,  San 

Francisco. 
Contractor — Otis  H.  Smith,  Larkspur. 


'2/28/46 


26 
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2/28/46 

BIOS   OPENED 

NAPA.  Napa  Co.,  Calif— Nick  Hem- 
minga.  627  38th  Ave.,  San  Francisco, 
at  $1750,  submitted  low  bid  to  the 
office  of  the  district  engineer,  Fed- 
eral Work.s  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  concrete 
sidewalks  and  driveway,  terra  cotta 
tile  and  miscellaneous  repairs  at  the 
IT.  S.  Po.st  Office,  Napa. 

Other  bids  were: 

P.  Sofarelli,  Havward,  $1880. 

C.  E.  Wait,  San  Frsoicisco,  $2545. 


'PLANNED 

I  HOME  BUILDING  PROJECT 
ANTIOCH,   Contra   Costa  Co.,   Calif, 
i     End  of  10th  St.  from  L  and  O  Sts., 
'      Antioch. 

Construction  of  36  residences  on 
southern  portion  of  Fibreboard 
Products  straw  field. 
Owner  and  Builder — Swinerton  & 
VValberg,  225  Bush  St.,  San  Fran- 
cisco. 

Building  of  the  36  units  will  be 
under  way  by  March  1  and  addl- 
iKjnal  units  will  be  started  later. 


24 


M. 
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2/28/46 

BIO  OPENED 

TACO.MA,  Wash. -Otis  Elevator 
Co..  1  Beach  St.,  San  Francisco,  at 
$193,  submitted  only  bid  to  the  office 
of  district  engineer.  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  alterations  to  ele- 
vator hoistway  doors  in  the  U.  S. 
Post  Office  and  Courthouse,  Tacoma, 
Wash. 


and 
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2/2S   46 

BIDS   OPENED 

FULLERTON,  Los  Angeles  Co., 
Calif.— Dan  Sullivan,  Santa  Monica, 
at  $780.  submitted  low  bid  to  the 
office  of  district  engineer.  Federal 
W^orks  .\gency.  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg..  San  Francisco,  for  interior  and 
exterior  painting  at  U.  S.  Post  Office, 
Fullerton.  Calif. 

Other  bids  were: 

Van  Daele  &  Van  Daele,  Monte- 
bello.  $935. 

Dayton  Eng^lneerlng  Co.,  Hunting- 
ton  Park.  $1125. 

R.  A.  Newman,  McMinnville,  Ore., 
$1384. 

Grohme  Co.,  Decatur,  111.,  $2429. 


2/28/46 

PLANS   BEING    FIGURED- 
BIDS  OPEN    MARCH   8,  2  P. 
RESIDENCE 
SAN  FRANCISCO.    16th  Avenue 

Presidio  Wall. 
Construction  of  one-story  frame  and  j 

.stucco  residence   (8  rooms*.  ; 

Owner — Dr.    Hans   Esberg,   co   Arch,    j 
Architects— Ward  &  Bolles,  369  Pine,  j 

Following  contractors  are  figuring  ' 
plans : 

Mattock  Constr.  Co 

G.  P.  W.   Jensen  & 
Market  Street. 

William  Martin.  666 

Russell   Cullen,   478 


,  212  Clar|i 
Sons,  Inc., 


St. 
320 


Mission  Street. 
Jackson    St. 
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2/28^46  •     16 

BIDS   OPENED 

LOS  ANGELES.  Calif.— Lee  Wil- 
.son,  Inglewood,  at  $265,  submitted 
low  bid  to  the  office  of  the  district 
rngineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser'.s  Bldg.,  San  Fran- 
risro,  for  ventilation  of  switchboard 
room  In  the  Western  Pacific  Bldg., 
Los  Angeles. 

Other  bids  were: 

J.  Herman  Co.,  Los  Angeles,  $298. 

Hugh  Rohnson  &  Son,  Los  Angeles, 
$308. 


2/28/46  • 

PLANS   BEING    FIGURED- 
BIDS    OPEN    MARCH    10 

ALTER   APARTMENT   HOUSE 

.SAN  FRANCISCO.    60l  O'Farrell   St. 

Alterations  to  apt.  house,  involving 
new  restaurant,  cocktail  lounge,  ex- 
terior and  interior  alterations. 

Owner — P.  Tremain  Loud,  c/o  Arch. 

Architects — Ward  &  Bolles,  369  Pine. 
Following  contractors  are  figunng 

plans : 

Mattock  Constr.   Co.,  212  Clara  St. 
G.  P.  W.  Jensen  &  Sons,  Inc.,  320 

Market  Street. 
Russell   Cullen,   478  Jackson   St. 
Jacks  &  Irvine,  620  Market  Street. 
Haas    Constr.    Co.,    326   Merchants' 

Exchange  Building. 
Fred  J.  Early,  Jr.,  369  Pine  Street. 


2/28/46 

BIDS   WANTED 

CENTRAL  VALLEY  PROJECT.— 
As  previously  reported,  until  Mar.  5, 
10  A.  M.,  bids  will  be  received  by  U. 
S.  Bureau  of  Reclamation,  Walker  R 
Young,  chief  engineer,  Friant,  under 
Spec.  No.  1171  for  the  construction 
of  earthwork,  canal  lining  and  struc- 
tures, station  1144+00  to  station  1591-1- 
66.15,  Friant-Kem  Canal,  Friant  Divi- 
sion, Central  Valley  Project,  Califor- 
nia. The  work  is  situated  about  18 
miles  east  of  Fresno. 

The   principal   items    of  work   and 
the  estimated  quantities  involved  are 
as  follows : 
(1)  1,570,000     cu.     yds.     excavation, 
common,  for  canal; 
286,000  cu.  yds.  excavation,  rock, 
for  canal; 

171,000  sta.  cu.  yds.  overhaul; 
170,000  cu.  yds.  compacting  em- 
bankments ; 

28,000  cu.  yds.  excavation,  com- 
mon, for  drainage  channels  and 
dikes ; 

12,000  cu.  yds.  excavation,  rock, 
for  drainage  channels  and  dikes ; 
8000  cu.  yds.  excavation,  com- 
mon, for  structures; 
1750  cu.  yds.  excavation,  rock, 
for  structures ; 

preparing  141,000  sq.  yds.  rock 
foundations  for  concrete  lining; 
trimming  330,000  sq.  yds.  earth 
founSations  for  concrete  lining; 
6200  cu.  yds.  of  backfill ; 
3300  cu.  yds.  compacting  back- 
fill; 

200  sq.  yds.  dry-rock  paving; 
1775  cu.  yds.  concrete  In  struc- 
tures ; 

22,600  c.y.  reinf.  cone,  in  canal 
lining; 

22,600  c.y.  unreinf.  do; 
1,170,000  lbs.   placing   reinf.   bars 
in  canal  lining; 

placing  260,000   Ib.s   reinf.   bars; 
placing  760  sq.   ft.   elastic  joint- 
filler  material ; 
placing     140     l.{.     rubber 
stops ; 

erecting  283   M.   bt.   b.m. 
in    structures ; 
Installing  2500  lbs.  miscel 
work ; 

constructing   24    cattle   guards; 
constructing  16  miles  of  barbed 
wire   right-of-way  fence; 
constructing     two     miles     comb, 
barbed    wire    and    woven    wire 
•  right-of-way     fence; 
removing  1800  l.f.   existing  pipe 
lines; 

laying  800  l.f.  2\A-  and  3-.  diam. 
iron   pipe ; 

laying   5800    l.f.    4-,    6-,    and«12- 
in.   diam.  thin-wall  steel  pipe; 
laying  16  l.f.   18-in.  diam.   corru. 
metal  pipe; 

in.stalling  145  units  of  orchard 
outlets    and    stand    pipes ; 

17,000    l.f.     under- 

uncemented   joints ; 

12,500     l.f.     feeder 


(2) 

(3) 
(4) 

(5) 


(6) 

(7) 

(8) 

(9) 

,(10) 

i  (11) 
!  (12) 

I 

I 
;  (13) 

(14) 

(15) 

(16) 
i(17) 

I  (18) 
(19) 


(20) 

(21) 

(22) 

(23) 
(24) 

(25) 


(26) 
(27) 
(28) 
(29) 
(30) 
(31) 


water 


timber 


metal 


(32) 


constructing 
drains  with 
constructing 
drains. 
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CONTRACT     AWARDED 

SANTA  ANA  FREEWAY,  Calif.— 
Valley  Cities  Constr.  Co.,  4119  Whit- 
tier  Blvd..  Los  Angeles,  at  $23,500 
awarded  contract  by  C.  H.  Purcell, 
State  Director  of  Public  Works,  Sac- 
ramento, for  the  relocation  of  five  ( i" ^_^ 
buildings  on  the  right-of-way  * —  ' 
the  Santa  Ana  Freeway. 


for 


2/28/44  •     1% 

BIDS  OPENED  i 

FULLERTON,  Los  Angeles  Co., 
Calif.— Automatic  Burner  Co..  Los 
Angeles,  at  $271,  submitted  low  bid 
to  the  office  of  the  di.'^trict  engineer. 
Federal  Works  Agency,  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
new  sump  pump  in  U.  S.  Post  Office, 
Fullerton. 

Other  bids  were: 

Earl  Van  Atta,  Puente.  $298. 

Lohman  Bros.,  Los  Angeles,  $374. 


Engineering  Section 
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BIDS    OPENED 

PRESTON,  Franklin  Co..  Idaho. — 
R.  A.  Newman.  McMinnville,  Ore.,  at 
$2255,  submitted  low  bid  to  the  office 
tif  the  district  engineer.  Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration, 838  U.  S.  Appraiser's 
Bldg..  San  Francisco,  for  Interior  and 
exterior  painting  and  installation  of 
new  entrance  doors,  etc..  In  the  U.  S. 
Post  Office,  Preston,  Idaho. 

Other  bids  were: 

Grohme  Co..  Decatur,  111.,  $2694. 

Lewis  Construction  Co.,  Seattle, 
Wash..   $3800. 


NEWS  INDEX 

For    convenient    reference,    news 
reports  in  this  section  are  classi- 
fied  as  follows: 
Water  Supply  and  Sewage 

Disposal    Plants  .— _...  ai-32 

Bridges     _ 33 

Oams,    Reservoirs   and 

Dredging    34 

Docks.  Piers  &   Harbors 3t> 

Parks.   Airports  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels    37 

Electric   Lighting   and 

Transmission    Lines  38 

Sewers   — - 39 

Streets  and    Highways. 40 

Gas,    Water   and    Oil    Pipe 

Lines  _ _ 41 


j  This  invitation  for  bids  does  not 
I  cover  the  purchase  of  materials  which 
I  are  to  be  furnished  by  the  govem- 
j  ment.  Materials  to  be  furnished  by 
I  the  contractor  and  those  furnished 
j  by  the  government  are  described  in 
'  the  specifications  which  will  be  a 
j  part  of  the  contract. 
i  No  charge  to  prospective  bidders 
I  for  copies  of  the  specifications  and 
I  drawings ;  to  others.  $2.25  per  copy, 
j  not  returnable. 

I     Guarantee    will    be    required    with 
!  each  bid  in  an  amount  not  less  than 
i  10  per  cent  of  the  amount  of  the  bid. 
I     Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
the    following    offices    of    the 
j  Bureau  of  Reclamation :  R.   L.  Boke, 
j  regional    director.    Old    Post    Office 
Bldg.,  7th  and  K  Sts.,  Sacramento  14, 
I  Calif. ;  R.  K.  Durant.  acting  construc- 
j  tion  engineer,  Friant,  Calif. ;  Walker 
;  R.  Young,  chief  engineer,  U.  S.  Cus- 
!  tom     House,     Denver     2,     Colo.,     and 
j  Michael    W.     Straus,     commissioner, 
Bureau  of  Reclamation,  Washington 
25,  D.  C.  Prospective  bidders  desiring 
to  visit  the  site  of  the  work  should 
communicate    with    the    acting    con- 
struction engineer. 

Specifications  and  drawings  are  on 
file  for  examination  at  the  office  of 
Daily  Pacific  Builder,  465  Tenth  St., 
San   Francisco. 
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BIDS   WANTED 

CENTRAL  VALLEY  PROJECT, 
Calif.— Until  March  12,  10  A  M..  bids 
will  be  received  by  the  Bureau  of 
Reclamation,  Denver,  Colo.,  under 
Spec.  No.  1172  for  the  construction 
of  earthwork,  canal  lining  and  struc- 
tures, Contra  Costa  Canal,  station 
2321-1-25  to  the  end.  and  Mountain 
View  Reservoir,  Delta  Division,  Cen- 
tral Valley  Project,  California.  The 
work  is  situated  from  about  one  mile 
east  to  about  3^  miles  southeast  of 
Martinez,  Calif. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings ;  to  others,  $2.75  per  copy, 
not  returnable. 

Guarantee  will  be  required  with 
each  bid  in  an  amount  not  less  than 
10  per  cent  of  the  amount  of  the  bid. 

Bids  will  be  considered  on  either 
or  both  of  the  following  schedules. 
Bidders  may  make  such  stipulations 
as  they  desire  regarding  a  combina- 
tion of  the  schedules  but  no  bid  will 
be  considered  for  only  a  part  of 
either  schedule. 

Work  Involves : 

Schedule  No.  1 
Earthwork,  canal  lining  and  struc- 
tures,   Contra    Costa    Canal,    station 
2321-F25  to  station  2512-1-25. 

(1)  clearing  23  acres  orchards  and 
vineyards ; 

(2)  grubbing  20  acres  orchards  and 
vineyards ; 

(3)  65,000  cu.  yds.  excavation,  all 
classes,  for  cajial; 

(4)  400  cu.  yds.  of  excavation,  all 
classes,  for  subbase  for  struc- 
tures ; 

(5)  100,000  sta.  cu.  yds.  of  overtiaul; 

(6)  1000  cu.  yds.  of  comjMicting  em- 
bankment ; 

(7)  400  cu.  yds.  of  gravel  subbase 
under  structures; 

(8)  51.000  cu.  yds.  of  excavation,  all 
classes,  for  structures; 

(9)  18,800  sq.  yds.  of  trimming  foun- 
dations for  concrete  lining; 

(10)  42,000  cu.  yds.  of  backfill; 

(11)  10,000  cu.  yds.  compacting  back- 
fill: 

(12)  2350  cu.  yds.  of  concrete  In  struc- 
tures ; 

(13)  1550  cu.  ydg.  of  concrete  In  canal 
lining; 

(14)  placing  260,000  lbs.  of  reinforce- 
ment bars; 

(15)  placing  120  sq.  ft.  of  elastic  filler 
material  in  joints ; 

(16)  placing  18,000  lbs.  of  metal  water 
stops  in  joints ; 

(17)  200  sq.  yds.  of  dry-rock  paving; 

(18)  driving  500  lin.  ft.  timber  piles; 

(19)  erecting  26  M  ft.  b.m.  timber  in 
structures  except  cattle  guards; 

(20)  constructing  10  cattle  guards ; 

(21)  jacking  36  lin.  ft.  6-ft.  diameter 
corrugated  metal  pipe  under  rail- 
road ; 

(22)  jacking  50  lin.  ft.  of  5-ft  6-ln. 
diameter  corrugated  metal  pipe 
under  highway; 

(23)  laying  300  lin.  ft.  of  12-ln.  diam- 
eter concrete  pipe; 

(24)  laying  200  lin.  ft.  of  15-in.  dlam- 
meter  concrete  pipe; 

(25)  laying  200  lin.  ft.  of  18-In.  diam- 
eter concrete  pipe; 

(26)  laying  60  lin.  ft.  of  24-in.  diam- 
eter concrete  pipe ; 

(27)  installing  3500  lbs.  of  gates  and 
gate  hoists ; 

(28)  installing  6500  lbs.  of  miscellane- 
ous metal  work. 
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BIDS  OPENED 

SAN  DIEGO,  Calif.— Haddock  BSi- 
gineers,  Ltd.,  129  W.  2nd  St.,  Los  An- 
geles, and  P.  O.  Box  479,  Oceanslde, 
at  $151,960,  submitted  the  low  bid 
lo  the  City  of  San  Diego,  office  of 
the  city  clerk.  Room  356  Civic  Cen- 
ter. San  Diego,  February  19,  for  the 
construction  of  a  portion  of  trunk 
sewer  No.  2,  Old  Town  to  Cudahy 
and  Linda  Vista  connection,  San 
Diego. 

Tne  bids  submitted  were : 

Haddock   Engineers,    Ltd.,    $151,960. 

Tom  L.  Gogo,  $164,000. 
I     Artukovich  Bros.,  $169,000. 

P.  &  J.  Artukovich,  $179,000. 

V.  C.  K.  Construction  Co.,  $273,000. 
I      Carroll  &  Foster,  $288,900. 

R.  A  Watson  Construction  Co., 
$434,766.50. 


— — — — 1 

the  Department  of  Public  Worits, 
Room  282,  City  Hall,  under  Spec.  No. 
20,038  for  improvement  of  pottion  of 
4l8t  and  42nd  Avenues  betw4?en  Ri- 
vera and  Santiago  Sts.  and  Rivera 
between  41st  and  42nd  Avenue«. 

Work  Involves: 
(1)  11.750  s.f.  asph.  concrete  (ftn  rock 
subbase  pavement  conisfing  of 
6-in.  compacted  rock  subibase.  a 
4-ln.  asph.  concrete  base  and  a 
2-ln.    asph.    cone,    wearing    surf.; 


(2)  565  Lf.  unarmored  concrete  curb; 

(3)  275  l.f.  6-ln.  VCP  side  sewers; 

(4)  11  each  water  services   (long)  at 
$17.55  each: 

(5)  2  each  water  services  ( short >  at 
$8  each. 

Specifications  obtainable  from  the 
office  of  Ralph  Wadsworth,  city  en- 
gineer. City  Hall,  upon  deposit  of 
$10.00. 

(Continued  on  Page  4) 


2.3  MILES  GRADING,  ETC.,  CONTRA  COSTA  COUNTY 
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BIDS    OPENED 
j     SAN    FRANCISCO.— E.   J.    Treacy, 
!425  Dewey  Blvd..  at  $7,090.60  submit- 
;  ted    low    bid    to    the    Department    of 
j  Public   Works.  Room  282,   City  Hall, 
;  lor    laying    sewer    from    Jackson    St. 
to  Presidio  Ave. ;  Spec.  19813. 
1     Work   involves : 
'(1)  295  l.f.  21-in.  VCP  sewer  pipe; 
88  Lf.   18- Inch  do; 
31   l.f.    10-in.  VCP  culvert  p»pe ; 
6  each  21x6-lnch  wye-branch; 
brick  manholes ; 
catchbasin ; 
trap  caichbasm ; 
routing  work. 
Complete    bids    follow: 
E.    J.    Treacy,    (1)    $17.08 
(4)    $11;    (5)    $150; 
(8)   $50;  total,  $7,090.60, 
&    Smith,    (1)    $20;    (2) 
(4)    $10;    (5)    $200;    (6) 
(8)  $200;  total,  $9,058.06. 

Desiano,  (1)  $22.70;  (2) 
$12.25;  (4)  $24.25;  (5)  $232; 
(7 1     $60;     (8)    $299;    total. 


:(2) 
i  (3i 

(4j 
1(5. 
,  (6> 

(7) 
,(8) 


4  each 
1  each 
1  each 
traffic 


1(3)  $5; 
1(7)  $25; 
!  Eaton 
'(3)  $6; 
i (7)  $50; 
I  Michael 
i  $21.15;  (3) 
!(6)    $161 


(2) 
(6) 


$12; 
$100; 

$19; 
$190; 


(1)  $22.50;  (2) 
$14;  (5)  $300;  (6) 
$360;  total,  $10,- 


;  $10,530.95. 

;     Chas.    L    Harney. 
I  $21;    (3)   $4.70;    (4) 
jMhU;     (7)    $49;    (8> 

504.20. 
McGuire  &  Hester.  (1)  $32;  (2)  $30; 

(3)    $5;    UJ    $20;    (5)    $300;    (6)    $200; 

a)  $75;   (8)  $330;  total.  $14,160. 
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be  received  by 
Public  Works, 
under  Spec.  No. 
motor    -    driven 
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BIDS   WANTED 

SAN    FRANCISCO. 
2:30   P.   M..   bids   will 
the    Depa.rtment    of 
Room  262,  City  Hall. 
20,060   for   instaUing 
sewage  pump,  Fitzgerald  Ave.  pump- 
ing station. 

Bids  will  be  taken  as  follows: 

(1)  lump   sum,   mecnanical   work; 

(2)  lump  sum,  electrical  work. 
Specifications  ootainable  from  the 

office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hali,  upon  deposit  of  $10. 


CONTRA  COSTA  COUNTt.  Calif. 
—Guy  F.  Atkinson  C^..  Oraflge  and 
Railroad  Aves.,  South  San  Fitanclsco 
at  $209,469.50  submitted  low  bid  to 
the  State  Division  of  Highways,  G. 
T.  McCoy,  State  Highway  Engineer. 
Public  Works  Bldg.,  Sacramento,  for 
about  2.3  miles  in  length  to  bei  graded 
and  paved  w  ith  portland  cement  con- 
crete in  Contra  Costa  Couttty  be- 
tween Concord  Ave.  and  fout-tenths 
mile  west  of  Ohmer  Station. 

This  is  a  national  defense  cbntract. 

The  work  involves: 
(1)  280  cu.  yds.  remove  conclrete; 
(2)  clearing  and  grubbing; 

(3)  107,000  cu.  yds.  roadway  excava- 
tion ; 

(4)  550   cu.   yds.   structural  jexcava- 
tlon; 

(5)  50    cu.    yds.    ditch    and  channel 
excavation ; 

(6)  16.000   sq.   yds.   compact   original 
ground ; 

(7)  42.000    tons   Imported    bajse    ma- 
terial ; 

(8)  3,200.000  sta.  yds.  overha|ur, 

(9^  21,500   sq.   yds.    prepare   class   C 
subgrade ; 

(10)  develop  water  supply  ahd  fur- 
nish water  equipment; 

(11)  2600  M  gallons  apply  waiter; 

(12)  123  sta.  finish  roadway; 

(13)  7000  tons  crusher  run  base; 

(14)  50  tons  liquid  asphalt  MC-1 
prime  coat  and  penetration 
treatment ; 

(15)  21  tons  liquid  asphalt  MC-2 
penetration  treatment; 

(16)  155  tons  sand  penetration  treat- 
ment; 

(17)  20  tons  asphaltic  emulsion  seal 
coat ; 

(18)  120  tons  screenings  seal  coat; 

(19)  3400  tons  minimum  affgregate 
plant  mix  surfacing; 

(20)  175  tons  paving  asphalt  plant 
mix  surfacing; 

(21)  300  lin.  ft.  raised  bars; 


(22) 


cement 


ce- 


ce- 


4875    cu.    yds.    portland 
concrete  pavement; 

(23)  3500  each  tie  bolt  aasembliea 

(24)  65  cu.  yds  class  A  portland 
ment  concrete  structures; 

(25)  75  cu.  yds.  class  B  portland 
ment  concrete  curbs; 

(26>  40  each  monuments; 

(27)  400  lin.  ft.  laminated  guard  rail- 
ing: 

(28>  18  each  culvert  markers  and 
project  markers ; 

(29)  58  each  guide  posts; 

(30)  3.3  miles  new  property  fence; 

(31)  0.3  mile  remove  and  reconstruct 
existing  propertv  fence; 

(32)  54  lin.  ft.  15-in.  reinforced  con- 
crete pipe,  standard  strength; 

(33)  56  lin.  ft  21. in  reinforced  con- 
crete pipe,  standard  strengfth; 

(34)  660  lin.  ft.  24-in.  reinforced  con- 
crete pipe,  standard  strength; 

.(35)  56  lin.  ft.  27-ln.  reinforced  con- 
crete pipe,  standard  strength ; 

(36)  37  lin.  ft  18-in.  reinforced  con- 
crete pipe,  extra  strength ; 

(37)  48  lin.  ft.  21. in  reinforced  con- 
crete pipe,  extra  strength; 

(381  10  lin.  ft.  8-ln.  CMP  downdralns, 

16  gage; 
(39>  1  each  spillway  assembly; 
(40>  3500  lbs.  bar  reinforcing  steel; 
(41)  1  each  frame  and  cover  for  drop 

inlet. 
Total  bids  follow: 

(A)  Guy  F.  Atkinson  Co,  South  San 
Francisco.    $209,469.50. 

(B)  Fredrickson    &    Wat.son    Constr. 
Co.,    Oakland.   $210,60680. 

(C)  Gunnar   Corp.,    Pasadena. 
231.50. 

(Dt   Piombo  Bros.  &  Co..  SaJi 
Cisco.  $221,068. 

N.  M.  Ball  Sons,  Berkeley.  $221,- 
696.50. 

Louis  Biasotti  &  Son.   Stockton, 
$236,015.50. 
Chas.  L.  Hamey. 
$244,888.30. 
Unit  prices  follow: 


$219,- 
Fran- 


(E) 


iF) 
(G) 


San  Francisco, 


40—         STREETS  AND 
HIGHWAYS 

•      •      40 
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BIDS  WANTED 

SAN   FRANCISCO. 
2:30  P.   M.,  bids   will 
the    Department    of 
Room  282,  City  Hall, 


—Until  Mar.  20, 
be  received  by 
Public     Works, 

under  Spec.  No. 
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BID     OPENED 

LOS  ANGELES,  Calif.— J.  H.  Val- 
lev,  Pa.^adena,  at  $556  submitted  on- 
ly bid  to  the  office  of  the  district 
engineer.  Federal  Works  Agcy.,  I*ub- 
lic  Building.s  Administration,  838  U. 
S.  Apprai.ser's  Bldg..  San  Francisco. 
for  repairing  acoustic  ceilinprs  in  Post 
Office  and  Courthouse  Bldg..  Los 
Angeles. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


31 


-  Mateo   Co. 
San   Mateo 


West 
High 
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BIDS    OPENED 

SAN  GABRIEL,  Los  Angeles  Co., 
CaL — Rav  Bumer  Sales  &  Bervice 
Co..  Los  Angeles,  at  $127.15  submit- i 
ted  low  bid  to  the  offfce  of  the  dis- 
trict engineer.  Federal  Works  Agcy., 
Public  Buildings  Admin.,  838  U.  S. 
Appraisw's  Bldg..  San  Francisco,  for 
relining  firebox  heating  boiler  in  U. 
S.   Post  Office,   San  Gabriel.  | 

Automatic   Bumer  Co.,    Los   Ange- 
les, at  $156  submitted  only  other 


2/28/46 

BIDS  WANTED 

SANTA  MARIA,  Santa  Barbara 
Co..  Calif.— Until  March  20.  2  P.  M., 
bids  will  be  received  by  the  office 
of  district  engineer.  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  relining  boiler 
fireboxes  and  overhauling  oil  burner 
at  the  U  S.  Post  Office  at  Santa 
Maria. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


2/28/46 

BIDS   OPENED 

HIGH  SCHOOL 

SAN  MATEO.  San 
of  Lomita  Park, 
School. 

Construction  of  gravel-packed  well, 
installation  of  casing  and  run  test 
at  San  Mateo  High  School. 

Owner — Board  of  Trustees,  San  Ma- 
teo Union  High  School  District, 
Carleton  W.  Herrmann,  cleik,  San 
Mateo. 

Complete  bids  were: 
Western     Well    Drilling    Co.,    Ltd., 

$9067.88.   (2a)   $18.88.   (2b)   $17.88,    (3a) 

$13.70,   (3b)  $12.70,   (4)  $1.16,  (5)  $1.73, 

16)  $6. 
Archer  Equipment   Co.,   $9895,    (2a) 
bid.  :  $10.   t2b)   $8,  (3a)  $14.10,   (3b)   $12,   (4) 

.  .  (5)  .....  (6)  $7.50. 
J.   E.    Pontes,   $10,300.50,    (2a)    $9.11, 

(2b)  $9.11,  (3a)  $17.51,  (3b)  $17.61,   (4) 

$717.50,   (5)  $.68,  (6)  $7.50. 
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BIDS  WANTED 

GRASS  VALLEY,  Nevada  Co..  Cal. 
—Until  March  13,  2  P.  M..  bids  will 
be  received  by  the  office  of  the 
district  engineer.  Federal  Works 
Agency,  Public  Buildings  Administra- 
tion. 838  U.  S.  Appraiser's  Bldg.,  San 
Francisco,  for  relining  boiler  fire- 
boxes and  overhauling  oil  bumer 
at  the  U.  S.  Post  Office  at  Grass  Val- 
ley. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


34 — DaMS,  RLSERVOiKS  & 
DREDGING 
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BIDS  OPENED 

NAPA  COUNTY,  Calif.— George  E. 
Murray.  1702  E.  Mariposa  Rd.,  Stock- 
ton, at  $14,200,  submitted  low  bid  to 
the  State  Engineer,  Room  402  Public 
Works  Bldg.,  Sacramento,  for  fur- 
nishing labor  and  materials  for  clear- 
ing the  Rector  Creek  reservoir  site 
of  approximately  75  acres  gross  area 
in  Sections  17,  19,  20  and  21,  T.  7N, 
R  4W,  M.D.B.  &  M. 

Other  bids  were: 

Barker  Corp.,  Patterson,  $18,790. 

H.  Earl  Parker  and  N.  M.  Ball 
Sons,  Berkeley,  $26,625. 

C.  M.  Syar,  Vallejo,  $28,425. 


1 2/28/46  •     34 

BIDS    WANTED 

LOS  ANGELES,  Calif.— Until  Mar. 
27,  1  P.  M..  bids  will  be  received  by 
the  U.  S.  District  Engineer  Office, 
^  751  S.  Figueroa  St..  Los  Angeles,  for 
the  completion  of  embankment  and 
spillway.  Santa  Fe  Dam.  Los  An- 
geles County ;  Serial  150.  The  site  of 
the  work  is  on  the  San  Gabriel  River, 
3^^  miles  southwest  of  the  City  of 
Azusa. 

,  The  work  involves  completion  of 
j  embankment  of  the  dam  to  final 
grade  and  section,  requires  filling 
j  w  ith  impervious  core  material  ob- 
!  tained  from  an  existing  stockpile; 
j  filling  w  ith  pervious  material  of 
'  varied  grading  obtained  from  a  bor- 
,  row  pit  and  from  excavations,  and 
j  grouted  stone  ramps  for  service  roads, 
j  walks  and  curbs.  In  the  spillway 
I  portion  of  the  dam,  the  new  w^ork 
i  consists  of  completing  the  concrete 
ogee  and  placing  derrick  stone  be- 
■  low  the  stilling  pool.  The  recorder 
I  house  .shall  be  completed  above  the 
I  existing  construction  joint. 

The  bids  will  be  taken  as  follows: 

(1)  2000  cu.  yds.  stripping; 

(2)  28.300  cu.  yds.  stockpile  excava- 
tion; 

(3)  218.300  cu.  yds.  borrow   excava- 
tion; 

(4)  125,000   cu.    yds.    of    construction 
ran^p  excavation ; 

(5)  18.600  cu.  yds.  zone  I  fill; 

(6)  16.300  cu.  yds.  zone  II  fill; 

(7)  160,700  cu.  yds.  zone  III  fill; 

(8)  54.800  cu.   yds.   zone   TV  fill; 

(9)  31,900  cu.  yds.  zone  V  fill; 

(10)  16,500   tons    of    spillway    derrick 
stone ; 

(11)  370  cu.  yds.  grouted  stone  ramps, 
stairways  and  curbs ; 

(12)  20.100  cu.  yds.  ogee  concrete; 

(13)  2250  sq.  ft  %-ln.  expansion  joint 
!           filler: 

(14)  4  tons  water  stop  material: 

,  (15)  27.000  bbls.  portland  cement; 

j  (16)  144  lin.  ft.  fencing; 

I  (17)  lump  sum  recorder  house  super- 

!  structure. 


Schedule  No.  2 

Earthwork,  dam   embankment  and 
structures,   Contra  Costa  Canal,  sta- 
tion 2512+25   to   end,  and  Mountain 
View  Reservoir. 
(1)  clearing  13   acres  orchards  and 
vineyards ; 

grubbing  13  acr«e  orchards  and 
vineyards ; 

2000  cu.  yds.  of  excavation,  all 
classes,  for  outlet  and  spillway 
channels ; 

9500  cu.  yds.  of  excavation,  strip- 
ping dam  foundation  and  borrow 
pits; 

360  cu.  yds.  of  excavation,  all 
classes,  for  embankment  toe 
drains; 

160.000   cu.    yds.   of   constructing 
dam  embankment; 
10,000  lin.  ft.  of  .<^and-filled  drain 
holes ; 

17,000  cu.  yds.  of  sand  drain  in 
dam  embankment; 
60(K)  cu.  yds.  of  riprap  on  dam ; 
450  cu.  yds.  of  gravel  surface  on 
dam  crest: 

10.000  cu.  yds.  of  excavation,  all 
classes,  for  structures; 
3000  cu.  yds.  of  backfill; 
2500  cu.  yds.  of  compacting  back-  , 
fill ; 

480  cu.  yds.  of  concrete  In  stnuc- 
tures ; 

placing  55.0(X)  lbs.  of  reinforce- 
ment bars ; 

placing  25  sq.  ft  of  elsistlc  filler 
material  in  joints; 
placing  10  lin.  ft  of  rubber  water  i 
stops  in  joints;  i 

placing  380  Tbs.  of  metal  water  | 
water  stops  in  joints;  j 

600  sq.  yds.  of  dry-rock  paving;  ! 
constructing  1400  lin.  ft.  of  12-  j 
In.  diameter  sewer  pipe  drain  ; 
with  uncementad  joints; 
laying  100  lin.  ft.  of  12-ln.  diam-  \ 
eter  sewer  pipe  with  cemented  | 
joints : 

"installing  2100  lbs.  of  gates  and 
gate  hoists :  i 

Installing  7100  lbs.  of  outlet  pipes 
and  valves : 

Installing   13,400   lbs.   of   miscel- 
laneous metal  work. 
Specifications     and     drawings     are 
on    file    for   examination    at   the    of- 
fice   of    Daily    Pacific    Builder,    465 
Tenth    St,    San    Francisco. 


of  portion  of 
Vicente    and 


(2) 
(3) 


(4) 


(5) 


(6) 

(7) 

(8) 

(9) 
(10) 

(11) 

(12) 
(13) 

(14) 

(15) 

(18) 

(17) 

(18) 

(19) 
(20) 


(21) 


(22) 
(23) 
(24) 


20,014  for  improvement 
j  44th    Avenue    between 
;  Wawona  Streets. 
!      Work  involves: 

I  (1)  5100  s.f.  asph.  concrete  on  rock 
!  subbase  pavement  conlsting  of 
I  6-in.  compacted  rock  subbase,  a 
I         4-ln.  asphaltic  concrete  base  and 

a    2-ln.    asph.    concrete    wearing 
!         surface ; 

255  l.f.  unarmored  concrete  curb ; 

140  If.  6-in.  VCP  side  sewers; 

water  services  (long)  $17.50  each 

water  services  (.short)   $8.50  each. 

Specifications  obtainable  from  the 

>  office  of  City  Engineer  Ralph  Wads- 

I  worth.  City  Hall,  upon  deposit  of  $10. 


(2) 
(3) 
(4) 
(5) 


•2/28/46  '     •     40 

BIDS    WANTED 

SAN    FrtANCISCO— Until  Mar.  20, 
2-30  P.  M..  bids  will  be  received   by 


(A) 

(1) $2.40 

(2) 700.00 

(3) —  .30 

(4) 2.00 

(5) 2.00 

(6) .05 

(7) 1.15 

(8) _ .004 

(9) -...  .10 

(10).....- 1000.00 

(11) - 2.00 

(12) lO.OQ 

(13) 2430 

(14) 16.00 

(15) ^  14.50 

(16) — -  2.50 

(17) 19.00 

(18) 3.25 

(19) 4.30 

(20) 13.00 

(21) .75 

(22) 10.60 

(23) .55 

(24)..- 45.00 

CS) 35.00 

(26) ._ 4.00 

(27) 2.00 

(28) -..  3.50 

(29) 3.50 

(30) 1000.00 

(31)._ 700.00 

(32) 2.00 

(33) 3.00 

(34) 4.00 

(35) 4.50 

(36) 3.50 

(37).„ __  4.00 

(38) 1.50 

(39).. 25.00 

(40) .10 

(41) 70.00 


(C) 

$5.00 

750.00 

.34 

2.00 

2.00 

.    .05 

1.20 

.005 

.10 

1500.00 
1.50 

10.00 
2.30 

20.00 

16.00 
4.00 

25.00 
5.00 
4.70 

a4.00 
1.00 

10.00 
60 

40.00 

40.00 

5.00 
2.00 

4.oa 

4.00 

1000.00 

500.00 

3.00 

4.00 

4.50 
5.00 
4.50 
5.50 
1.50 

25.00 
.07 

80.00 


(D) 

$2.00 

500.00 

.25 

2.00 

1.00 

.05 

1.50 

.005 

.10 

500.00 
1.50 

10.00 
2.50 

21.00 

21.00 
3.70 

23.00 

4.75 
4.65 

16.50 
1.00 

10.00 
.50 

40.00 

36.00 

4.00 
2.00 
4.00 
4.00 
1100.00 
1000.00 
2.50 
3.50 

4.00 
4.50 
4.00 
4.50 
1.50 

25.00 
.07 

70.00 


(E) 

12.00 

500.00 

.30 
2.00 
1.00 

.04 
1.45 

.005 

.10 

800.09 
1.75 
5.00 
2.40 

16.00 

l&OO 
300 

21.00 
4.00 
4.00 

15.00 
1.00 

10.00 
.56 

60.00 

42.00 

3.00 
2.00 
4.00 
4.00 
1000.00 
500.00 
2.00 
3.00 

3.50 
4.00 
3.50 
4.00 
2.00 

25.00 
.07 

50.00 


(F) 

$3.25 

500.00 

.30 
2.00 
2.50 

.10 
1.50 

.004 

.15 

1000.00 
2.00 

10.00 
2.35 

22.50 

21.00 
4.00 

25.00 

5.00 
5..W 

14.00 
1.10 

11.00 
.60 

50.00 

40.00 

4.00 

2.00 

4.00 

4.00 

1000.00 

800.00 

2.60 

4.00 

5.10 

5.90 

4.50 

5.90 

1.50 

30.00 

.15 

150.00 


(G) 

$3.70 

700.00 

.37 

1.75 

l.SO 

.06 

1  50 

.006 

.13 

1750.00 
2.25 

13.00 
2.70 

23.50 

23.50 
3.10 

26.50 

5.10 
5.00 

20.00 
1.55 

10.40 
.65 

40  00 

35,00 

4.50 

2.00 

3.80 

3.10 

1225.00 

1225.00 

1.95 

3.00 

8.75 

4.80 

3.50 

4.25 

1.50 

24.00 

.08 

77.00 


TERMINAL  ISLAND  FREEWAY,  LOS  ANGELES  COUNTY 


LOS    ANGELES.    Calif. —  As    pre- 

'  viously  reported,  Macco  Constr.  Co., 
815  Paramount  Blvd..  Clearwater,  at 

i  $1,141,080    submitted    low    bid    to    the 

I  State  Division  of  Highways,  G.  T. 
McCoy,      State     Highway     Engineer, 

1  State  Bldg.,  Los  Angeles,  for  about 
2.10  miles  in  length  to  be  graded 
and  paved  with  asphalt  concrete  on 
Terminal  Island  Freeway  between 
Henry  Ford  Ave.  and  Willow  Street 
(VII-LA-Term,  Is.),  In  the  cities  of 
Los  Angeles  and  Long  Beach. 

!      The  work  Involves  : 

j    (1)  1200  cu.  yds.  remove  concrete; 

i    (2)  58  acres  clear  and  grubb; 

!    (3)  14,500  cu.  yds.  roadway  excava- 

i  tion ; 

j    (4)  23,500  cu.  yds.  structure  exeat va- 

I  tion ; 

'    (5)  4700  cu.  yds.  ditch  and  channel 
excavation ; 

ft.     vertical     holes 


sand    backfill   sand 


imported 
imported 


3S—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


144,000  lin. 
sand  drains 
16,500  tons 
drains ; 
680.000  tons 
72,000  tons 
material ; 

125..500  sq.  yds.  prepare  class  C 
subgrade ; 

develop  water  supply   and 
nish  water  equipment; 
7200  M  gallons  apply  water; 
finish  roadway : 

290     tons    liquid     asphalt    RC-2 
bituminous  surface  treatment; 
(15)  24,000  sq.  yds.  prepare,  mix  and 


(6) 

(7) 

(8) 
(9) 

(10) 

(11) 

(12) 
(13) 

(14) 


borrow ; 
subgrade 


fur- 


(16) 

(17) 
(18) 
(19) 

(20) 

(21) 

(22) 

(23) 
(24) 

(25) 


(26) 

(27) 
(28) 
(29) 

(30) 

(31) 

(32) 

(33) 

(34) 

(35) 


shape  surface  bituminous  sur- 
face treatment; 

2  tons  liquid  asphalt  SC'2  prime 
coat; 

540  tons  plant  mix  surfacing; 
50,500  tons  asphaltic  con<brete; 
132  tons  asphaltic  emulstlon  cur- 
ing seal  and  seal  coat; 
330    cu.    yds.    portland    cement 
concrete  pavement  base ; 
720  cu.  yds.  portland  cement  con- 
crete structures ; 
315  tons  gravel  backfill  retain- 
ing wall  foundations ; 
400  lin.  ft.  rubber  waterfltops; 
30    sq.    yds.    membrane    water- 
jJroof  Ing ; 

410  cu.  yds.  class  C  portland 
cement  concrete  pipe  reinforce- 
ment; 

2800    cu.    yds.    portland    cement 
concrete  curbs  and  gutters ; 
34,500  lin.  ft  chain-link  fence; 
15  each  walk  gates; 
1420  lin.  ft  18-in.  reinforced  con- 
crete pipe,  standard  strtengjth ; 
2500  lin.  ft  24-in.  reinforced  con- 
crete pipe,  standard  streng^th; 
1320  lin.  ft  30-in.  reinforced  con- 
crete pipe,  standard  strength ; 
390  lin.  ft  36-ln.  reinforced  con- 
crete pipe,  standard  strength ; 
90  lin.  ft  48-ln.  reinforced  con- 
crete pipe,  standard  stremgth ; 
180  lin.  ft  54-in.  reinforced  con- 
crete pipe,  standard  atr^tngth; 
1960  lin.  ft  66-in.  relnfor>ced  con- 
crete pipe,  standard  streingth; 


(36) 
(37) 

(38) 

(39) 

(40) 
(41) 
(42) 

(43) 

(44) 
(45) 


(B) 


(C) 


(D) 


(E) 
(F) 


(G) 


pipe  shaft  manholes; 
ft  12-ln.   plain   concrete 


ft  15-ln.  plan  concrete 
6-ln.    steel   pipe   con- 


5  lin.  ft 

680  lin. 

pipe; 

1980  lin. 

pipe; 

90  lin.    ft 

duit; 

3  each  adjust  manholes  to  grade; 

50,000  lbs.  bar  reinforcing  steel; 

35,000  lbs.  miscellaneous  Iron  and 

steel : 

145,000  each  mesembr>'anthemum 

edule  cuttings; 

electrical  equipment; 

pump  house  and  pumping  equip- 
ment 
Total  bids  submitted  were: 
(A)    Macco   Constr.    Co.,   Clearwater, 
$1,141,080. 

James  I.  Barnes  Constr.  Co., 
Santa   Monica.    $1,218,496. 

Griffith  Co.,  Los  Angeles,  $1,- 
241.804. 

Warren  Southwest  and  C.  G. 
Willis  &  Sons.  Los  Angeles,  $1,- 
278  986. 

Peter  Kiewlt  Sons  Co..  Los  An- 
geles.   $1,392,829. 

J.  E.  Haddock.  Ltd..  Pasadena, 
$1,412,079.05. 

Guv  F.  Atkinson  Co.  Long  Beach 
$1,436,000. 
(H)    Basich   Bros,    and    Basich   Bros. 
Constr     Co.,     Los     Angeles.     $1.- 
493.476.50. 
(I)  Clyde  W.  Wood.  Inc. 
lywood.   $1,581,162.50. 
Unit  bids  were: 


oNrth  Hol- 
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BIDS  WANTED 

SAN  DIEGO,  Calif. — Until  March 
14,  11  A.  M.,  bids  will  be  received  by 
the  U.  S.  Navy,  Public  Works  Office, 
11th  Naval  District,  1220  Pacific 
Hlghw^av,  San  Diego,  imder  Spec. 
17553  for  concrete  paving  of  fillets 
for  taxiways  In  vicinity  of  building 
No.  516  at  the  Naval  Air  Station, 
North  Island,  San  Diego. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10. 


REPAIR  BRIDGE,  SOLANO  COUNTY 


34 


2/28/46 

BIDS   WANTED 

ONTARIO,     San 
Calif.— Until  March 
will  be  received  by 
district      engineer. 


•     •     16 

Bernardino  Co., 
13,  2  P.  M.,  bids 
the  office  of  the 
Federal  Works 
Agency,  Public  Bldgs.  Admin.,  838 
U.  S.  Appraiser's  Bldg..  San  Fran- 
cisco, for  painting  flagpole  and  misc. 
repairs   at   the   U.S. P.O..   Ontario. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  district 
engineer. 


2/2S/46 

LOW    BIDDER 

WISTER,  Okla.-^roves,  Lundln  & 
Cox,  908  Wesley  Temple  Bldg.,  Min- 
neapolis 4,  Minn.,  at  $4,016,727,  sub- 
mitted the  low  bid  to  the  U.  S.  Dis- 
trict Engineer  Office,  P.  O.  Box 
61,  Tulsa,  Okla.,  Februar>-  25,  for  the 
construction  of  the  Wister  Dam  on 
the  Poteau  River  near  Wister,  Okla. ; 
Announcement  46-4.  The  work  will 
consist  of  a  rolled  earth  fill  dam, 
reinforced  concrete  spillway.  The 
work  will  also  include  construction 
of  temporary  frame  buildings  for  use 
by  the  government  during  the  con- 
struction work ;  800  calendar  days  for 
completion. 


S  SOLANO  COUNTY,  Calif.— Healv- 
•  Tibbitts  Construction  Co.,  1100  Evans 
[Ave..  San  Francisco,  at  $13,345,  sub- 
1  mitted  low  bid  to  State  Division  of 
!  Highways.  G.  T.  McCoy,  state  high- 
jway  engineer.  Public  Works  Bldg.. 
1  Sacramento,  for  repairing  a  bridge 
1  fender  across  Napa  River  at  west 
i  city  limits  of  Vallejo,  Solano  County, 
Calif. 
The  work  Involves: 

(1)  14   each  remove  existing  piles; 

(2)  3.5  M  ft  B.M.  Douglas  fir  timber: 

(3)  12  M  ft  B.M.  treated  Douglas  fir 
timber; 

(4)  3000  lbs.  hardware; 

(5)  4125  lin.  ft  furnish  treated  Doug- 


(6) 
(7) 
(8) 


las  fir  piles ; 
55  each  driving  piles ; 
electrical  work; 
miscellaneous  items  of  work. 
The  state  will  furnish  one  naviga- 
tion light  in  connecUon  with  item  7. 

Total   bids  follow: 
(A)  Healy-Tibbitts  Construction  Co., 
San  Francisco.  $13,345. 
Duncanson  -  Harrelson    Co.,    San 
Francisco,  $13,958. 
J.    D.    Proctor,    Inc.,    Richmond, 
$17,350. 

(D)  H.  F.  Lauritzen.  Antioch,  $19,990. 

(E)  J.  A.  Br>'ant,  San  Francisco,  $22,- 
583.75. 

Unit  prices  were : 


(B) 
(C) 


(1).... 
(2).., 

(3) 

(4)...- 
(5).... 

(6) 

(7) 

(8) 

(9) 

(10).... 

(11) 

(12)...- 

(13) 

(14).... 

(15) 

(16) 

(17) 

(18)-.- 

(19) 

(20)..,. 

(21) 

(22)..... 
(23)..... 
(24)-... 

(25) 

(26) 

(27) 

(28) 


(1). 

(2). 

(3) 

(4) 

(5). 

(6). 

(7). 

(8). 


(A) 

(B) 

(C) 

(D) 

(E) 

50.00 

$  100.00 

$     50.00 

$     2000 

$     20.00 

250.00 

150.00 

200.00 

310.00 

209.00 

335.00 

225.00 

400.00 

450.00 

312.00 

.15 

.12 

.40 

J20 

.43 

1.20 

1.00 

1.20 

1.00 

.97 

30.00 

75.00 

50.00 

140.00 

124.00 

200.00 

300.00 

250.00 

300.00 

300.00 

500.00 

423.00 

2000.00 

500.00 

5417.00 

(29).^ 

(30) — 

(31) 

(32) — 

(33).., - 

(34). 

(35) 

(36) - 

(37) 

(38) 

(39) 

(40) 

(41)..— 

(42). 

(43). 

(44). 

(45). 


(A) 

$3.00 

50.00 

.70 

2.00 

.70 

.80 

2.00 

.42 

1.60 

.10 

3000.00 

1.50 

2500.00 

15.00 

.15 

50.00 

5.50 

3.80 

25.00 

12.00 

30.00 
2.00 
2.00 
3.00 

20.00 

24.9 
1.30 

50.00 
4.00 

5.00 

11.00 

14.00 

18.00 

23.00 

30.00 

15.00 

3.50 

4.50 

2.00 

125.00 

.06 

.20 

.03 

8000.00 

5000.00 


(B) 

$4.00 

50.00 

.50 

2.30 

1.20 

.85 

1.50 

.55 

1.87 

.10 

3,000.00 

1.85 

2,000.00 

15.00 

.15 

20.00 

3.25 

3.75 

17.50 

13.00 

30.00 
1.80 
2.00 
3.00 

18.00 

26.00 
1.25 

50.00 
3.50 

4.50 

6.00 

8.50 

10.50 

12.00 

20.00 

50.00 

2.00 

2.30 

6.00 

100.00 

.06 

.15 

.03 

9.000.00 

6.000.00 


(C) 
$4.50 
150.00 

.50 
3.15 

.65 

.95 
2.20 

.48 
2.00 

.11 

3.500.00 

1.60 

1,500.00 

19.00 

.10 

30.00 

4.50 

4.00 

22.00 

12.40 

40.00 
2.90 
2.25 
3.25 

25.00 

22.50 
L50 

50.00 
3.25 

4.20 

5.70 

7.50 

11.00 

13.00 

16.00 

11.00 

1.20 

1.50 

2.30 

30.00 

M 

.06 

.04 
9.000.00 
4.400.00 


(D) 

$3.00 

35.00 

.40 
1.29 

.60 
1.00 
2.25 

.465 
2.25 

.20 

1.200.00 

L65 

1.850.00 

15.40 

.15 

30.00 

6.50 

4.55 

21.00 

14.75 

46.2S 
3.50 
2.50 
2.50 

19.00 

27.25 
1.45 

50.00 
4.25 

5.30 

7.20 

9.00 

12.50 

14.75 

23.50 

16.30 

2.50 

2.85 

3.70 

10.50 

.075 

.12 
.06 

5.035.00 
7.625.00 


(E) 

$4.20 

85.00 

.35 

2.50 

1.75 

.80 

1.85 

.70 

1.80 

10 

15,900.00 

1.80 

2,500.00 

19.00 

.14 

do.oo 

5.25 

3.90 

25.00 

18.50 

54.00 

3.00 

2.50 

3.50 

20.00 

3100 

1.50 

50.00 

4.00 

5.00 

6.40 

8.00 

12.00 

15.00 

20.00 

16.00 

2.20 

2.60 

3.00 

100.00 

.08 

.12 

.04 

10,000.00 

5.i00.00 


(F) 

$4.85 

66.00 

.70 

5.15 

.75 

.64 

3.50 

.66 

L87 

.09 

16.000.00 

1.60 

4.500.00 

12.25 

.14 

27.50 

4.50 

4.35 

21.50 

18.00 

40.00 

3.60 

1.30 

2.20 

17.00 

22.85 

1.40 

52.00 

3.60 

4.50 

6  00 

7.JW 

11.80 

14.10 

1&30 

9.25 

1.36 

1.75 

1.10 

30  00 

.078 

.17 
.032 
13.400.00 
3.30000 


(G) 
$2.50 
40.00 

.60 
2.00 
1.50 
1.50 
3.00 

.63 
2.00 

.10 

5,000.00 

1.50 

4.000.00 

16.00 

.10 

35.00 

4.25 

4.50 

25.00 

13.00 

55.00 
2.60 
2.00 
2.00 

16.00 

22.00 
1.25 

50.00 
3.00 

4.00 

.5.50 

7.50 

10.00 

12.50 

16.00 

25.00 

1.25 

1.50 

6.00 

30.00 

.07 

.25 
.0ft5 

12,000.00 
7.266.00 


(H) 

$6.50 

75.00 

.45 

2.50 

1.10 

.90 

2.00 

.70 

2.00 

.10 

7.450.00 

260 

6,500.00 

17.50 

.10 

130.00 

6.50 

5.50 

22.00 

12.00 

75.00 
2.50 
4.00 
3.25 
9.75 

21.00 
1.50 

50.00 
3.25 

4.20 

5.75 

7.75 

12.00 

13.50 

17.00 

13.50 

L30 

1.70 

3.00 

25.00 

.09 

.20 

06 
14,000.00 
14.000.00 


(I) 
$3.00 
100.00 

.60 
4.50 
LOO 

.T5 
2.90 

.78 
196 

.10 

2.000.00 

100 

4,500.00 

16.00 

.16 

50.00 

5.00 

4.60 

30  00 

15.00 

6500 

3.50 

2.00 

5.00 

70.00 

25.00 

L35 

4500 

4.00 

7.00 

9JDO 

9.50 

17.00 

19.00 

30.00 

23.00 

3.00 

4.00 

3.50 

60.00 

AO 

JO 

.08 
12.000.00 
12,500.00 
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D  A  i  L  Y     P  A,  C  I  F  I  C     BUILDER 


THURSDAY.  FEBRUARY  28.  1946 


■  I  II  ■■  W   III.  -  r-Wi __        ___ ___  I  _^^  ._„  ,^       -        ■  -  '         "  '      — —  '"""!'        .      '' ""'"      * ^ '.i'-ST' 

iiiUiMiq  Permiisi,  Contraicls^ RecorJe J  l^oticets 


BUILDING  PERMIT 

Applications 


SAN   FRANCISCO 

CLASS  "C"  WAilEHOUSE,  $483,000; 
SW  7th  and  Irwin ;  owner,  Standard 
Oil  of  California,  225  Bush ;  builder, 
Clinton    Construction   Co,    923   Fol- 
som  St;  engineer,  Austin  Co. 
C-STORY  OFFICE  BUILDING,  J460,- 
000;     NW    comer    California    and 
Batterj'  Sts ;  owner,  John  R  Cahill, 
206   Sansome   St;    architect,   Meyer 
&  Evers ;   engineer,  L  H  Nishklan, 
1045  Sansome  St 
ALTER  CO*rMERCIAL  BUILDING, 
$125,000;    SW    comer    16th    St    and 
Treat  Ave;  owner,  California  Cas- 
ket  Co,    prem ;    builder,    McDonald, 
Young  &  Nelson,  135  Montgomery; 
architect.  P  A  Ryan,  1095  Market; 
engineer.  George  Washington,   1451 
Market  St 
ALTER   OFFICE   BUILDING,   $120,- 
000;  130  Sutter  St;  owner,  A  Ichel- 
son,  et  al,  prem ;  builder,  Dinwiddle 
Construction  Co,  Crocker  Bldg. 
ALTER    STORE,    $48,000;    2630    Mis- 
sion ;   owner,  Grayson's   Shops,  Inc, 
prem ;    builder,   Midstate  Construc- 
tion Co,  1299  Bush  St 
ALTER  STORE  AND  OFFICES,  $19,- 
999;  NE  7th   Ave  and  Clement  St; 
owner.    Quality    Flower    Shop,    554 
Clement    St;     builder,    Leonard    S 
Mosias,    255    California    St 
CLASS  "B"  MORGUE  and  AUTOPSY 
ROOM,  $15,000;  S  Clinton  Park  300 
W  Valencia;   owner,   Roman  Cath- 
olic   Archbishop   of  San    Francisco, 
1100   Franklin   St;    builder,   Barrett 
&  Hllp,  918  Harrison  St. 
1-STORY    FRAME    TRUCK    SHEL- 
TER. $8000:  N  Palou  175  E  Selby; 
owner.  Dairy  Belle  Farms,  Inc,  2065 
Oakdale  Ave;   builder,  Robert  Mc- 
Carthy Co,   1050  Kirkham  St 
ALTER     EMERGENCY     HOUSING, 
$5000:  SE  Phelan  and  Judson ;  own- 
er. Board  of  Education,  San  Fran- 
cisco :    builder,     Robert    McCarthy, 
1363   14th    Ave. 
ALTER  DWT:LLING,  $5000;  468  Pine 
St :  owner,  V  Feder,  prem ;  builder, 
Shumate  &  Schilling,  573  26th  Ave. 
ALTER  HOTEL  STORES.  $5000;  SE 
Sutter  and  Keamy:  owner,  Eugene 
N  Fritz,  593  Market ;   day  work. 
ALTER    FILM   EXCHANGE.    $5000; 
140   I-,eavenworth ;   owner.   National 
Screen  Service,  prem ;  builder,  Peter 
Sartorio,    262    Clementina. 
DWELLINGS     (1-story    frame)     (3), 
$4800  each;  W  Arch  163,  188,  213  S 
Garfield :  owner  and  builder,  Frank 
,T  O'Neill,  150  Kenwood  Way. 
DWEI^ING    (1-story   frame),   $4000; 
W   Lucy    1(K)    S   Thornton ;    owner, 
Fred    C   Rudisill,    1435    Carlos    Ave, 
Burlingame;  builder,  Jas  Amott  & 
Son.  633  Taraval. 
ALTER   BANK,    $3300:    1401   Market; 
owner   and    builder,    Capital   Co.,   1 
Powell  St 
ALTER     DWELLING,      $2000;      1077 
Vallejo;     owner,    Maxine    McElroy, 
premises. 
ALTER  OFFICES,  $2000;  717  Market 
St ;     o\\'ner,     Morris     Plan     Co,     715 
Market  St;  builder,  G  P  W  Jensen 
&  Sons,  Inc,  320  Market  St. 
ALTER  DWELLING,  $1300;  1555  9th 
Ave ;  owner,  Leonard  Breanof  f ,  456 
Central  Ave;  day  work. 
ALTER  CLUB,  $1200;  NW  California 
and   Mason ;    owner,   Pacific   Union 
Club,    prem;    builder,    Chas    Stock- 
holm &  Sons,  391  Sutter  St. 
ALTER   OFFICE,    $1000;    SW   Sutter 
and     Montgomery;      owner.     Dean 
Witter   &    Co,    45    Montgomery    St; 
builder.    Ostlund    &    Johnson,    1901 
Bryant  St 
ALTER  DWELLING,  $980;  2711  San 
Jose   Ave ;    o'wner   and   builder,  El- 
liott Booth,  premises. 
ALTER      DWELLING,      $900;      1306 
Franklin  St :  owner,  G  Brucia,  1309 
Franklin ;  day  work. 
ALTER  DWELLING,    $896;   1359  5th 
Ave;    owner,   Ray  Cartmell,   prem; 
day  work. 
ALTER    OFFICE    BUILDING,    $885; 
315    Montgomery    St;    owner,   Cali- 
fornia    Commercial     Union     Bldg., 
prem;    bulder,    Monson    Bros,    475 
Sixth    St. 
ALTER  DWELLING,  $800;  2475  34th 
Ave;     owner.    B    Reinhart,    prem; 
builder.  J  A  Pereira,  1601  20th  Ave. 
RETAINING  WALL,  $650 ;  E  Mission 
90  S  Allison ;  owner  and  builder,  A 
Argentl,  780  Athens  St 
ALTER  COCKTAIL  BAR,  $560;  3845 
Mission   St;    owner,   Mrs   G  Weber, 
prem;  builder,  J  C  Graf,  2721  Har- 
rison St. 


$5500  each ;  9420,  9426  Burr  St;  own- 
er and  builder,  A  Casqueiro,  2072 
82nd  Ave. 

ALTERATIONS,  $600;  1189  7th  St; 
owner  and  builder,  L  G  White,  1191 
7th  St 

FIRE  REPAIRS,  $1500;  6046  College 


9188  1781  Yosemite;  owner.  Atlas 
Metal  Spinning;  contractor,  Dover 
Elec  Co;  alterations. 

9189  1181  Market  St;  owner,  J  M 
Long  &  Co;  contractor,  Dover  Elec 
Co;  40  outlets;  alterations. 

9190  290  Sea  Cliff;  owner,  .._ ; 

Ave;  owner,  Thomas  Laugh lin.  2643  !  contractor.    Golden    Gate    Elec    Co; 
Carisbrook  Ave;  builder,  Van  Bok-  ! 

kelen-Cole  Co,  956  22nd  St  '     W.91     912  Cole  St;   owner,  _ „.; 

DWELLING  (l-story  5-room),  $6000;  J  contractor.  Golden  Gate  Elec  Co;  al- 
5276    Redono    Ave ;     owner,     Rexno    terations. 


Lucchetti,  5124  Miles  Ave;  builder, 
Chaa  Ungaretti  &  Son,  1727  Foothill 
Blvd;  architect,  Ray  Keefer,  770 
Wesley  Ave. 
ADDITION,  $500;  1011  Campbell  St; 
owner,  A  A  Mercer,  prem ;  builder, 
Thompson  &  Thomas,  981   61st  St 


SAN    LEANDRO 


9192  389  Shotwell  St;  owner,  ; 

contractor.   Golden  Gate  Elec;    - 

9193  799  Golden  Gate  Ave;  owner 
Coulan;  contractor.  Golden  Gate  El; 

9194  112  Valencia  St;  owner,  Car- 


In    the    city    of    Lo»   Angeles;    Road 
VII-LA-2-LA-7. 
Relocations    involved    are : 

(1)  442  S.   Pecan  St;    (2)   446  S  Pe- 
can St;  (3)  2211  B  Atlantic  St;  (4) 
1043  E  Soto  St  j 
Complete  bids  were:  i 

(A)  Frank    F.    Rasche,    (1)    $5930;  I 

(2)  $8090;    (3)  $2124;   (4)  $3316;  total, 
$17,461. 

(B)  Chas.  Buschlen,  (1)  $6290;  (2) 
$6460;  (3)  $2300;  (4)  13221;  total, 
$18,190. 

(C)  R.  J.  Brennan,  (1>  $8303:  (2) 
$6116;  (3)  $2501;  (4)  $3437;  total, 
$20,357. 


penters    Hall;    contractor,    M    Scbi 
metschek ;    alterations. 


2/28/46 


40 


only  bid  to  the  City  of  Sacramento,    2/28/46  •     •     42 

city  clerks  office.  City  Hall,  for  10,000  i  BIDS  WANTED 

feet  of  6-inch  asbestos   cement  pipe  {     FORT   PECK,  Mont— UnUl   March 
for  the  Water  Department  1 18,  2  P.  M,  bids  will  be  received  by 

j  the    U.    S.    Bureau    of    Reclamation. 

2/28/46  •     42  '  I^over,     Colo.,     under    Inv.     18,005-A 

BIDS  WANTED  j 'or   fumishling   5,227,200    Lf.    of   steel 

SAN  FRANCISCO— UnUl  March  12,  I  reinf.  bare  aluminum  stranded  con- 
10  A.  M.  bids  will  be  received  by  ductor.  compression  connectors, 
the  Nav>'  Material  Redistribution  &nd  ^^renches.  etc.,  fob  shipping  point 
Disposal  Office,  785  Market  St,  S&n  and/or  Wolf  Point,  Mont ;  Wllllston, 
Francisco  3,  under  Sales  No.  B-299-48  ^orth  Dakota ;  Watford  City.  North 
for  fumUhing  5000  Grove  hydraulic  !  1^*^°^  •  KiMdeer,  North  Dakota  and/ 


releasing   devices    for    life  floats    lo 
cated    at   Grove    Regulator   Co.,   1190 
67th  St,  Oakland. 


BIDS  WAtJTED 
INYOKERN,  Kem  Co.,  Calif.— Un- 


9195      1773    Fulton    Street;    owner.  |  til    March    12  '  11    A    ^    (postponed 
Brown;  contractor,  M  Schimetschek ;  jfrom  March  5),  bids  wUl  be  received 

572 


1  plug. 
9196 


42 


1 


CHINERY  AND 

EQUIPMENT 


2/28/46 

BIDS  WANTED 

DAVIS   DAM  PROJECT.   Ariiona- 
Nevada.— Until  April  5,  2  P.  M,,  bids 

will    be    received    by   the    Bureau    of  1 2/28/46 
r-oa+tvx     «♦«»*♦       «««-».  1**^  ^^^  office  of  the  officer  in  charge  !  ReclamaUon,   Denver.  Colo.,   for  fur-  ,  BIDS  WANTED 
h.tnr    M^!^rA«taoh^t'  i°'  Construction,  Naval  Ordnance  Test  ,  nighing  f.o.b.  shipping  point  or  Phoe-  ,      OAKLAND,    Alameda   Co.,    Calif.— 


or  Hazen,  North  Dakota- 
Specifications   obtainable  from   the 
above  offlcfe. 


43 


STORE  BUILDING,  $4600;  Davis  St;  _  „.^...  ^  ^ 

"^f'ff  t?'^  ^"*^?'''  ^^^^^^  &  ^e<»-    ^'^^'^  contractor,  M  Schimetschek ;  I  statlon,"liVokem,YoT  construction  of  |  JlJ""^d  "  TuM<!iiT  Ari^?' elecwlS.!  '  U^Ul  MarcTll  bids  ^wiirb^' received 
erighi,  1441  Franklin  St,  Oakland.  i         .  .  i 

STORE  BUILDING  (1-story  2-room), 

$6000 ;  Washington  Ave ;  ovmer  and  '  owners 

builder,  Frank  Souza,  1550  W  132nd    Bigna 


MQ^'  *r.  QOM  T7o,^,M,o   i~,ot4«»,o  onH    ^^^s,   parking  areas  and  sidewalks,  >  equipment  for  the  Phoenix  and  Tuc-  'by   the   U. 
5;®JJ.°  i^J^.t?°''A^2^^'^^  '^^    consisting  of  asphaltlc  concrete  pave-  :^„  Lbstations,  Davis  Dam  Project,    1107  Finan 


contractor,    Apex   Elec    Co ; 


Ave,  San  Leaadro. 


SAN  MATEO  COUNTY 
(Unincorporated) 


9206  B  Shannon  150  N  Geary  St; 
owner,  Catz  &  Meir;  contractor,  Mac- 
Cabe  Elec  Co;  2  outlets. 

9207  E  6th  St  135  N  Clementina; 
owner,  Duart  Mfg  Co;  contractor, 
W  B  Baker  &  Co ;  1  outlet ;  14  plugs ; 


SL    Maritime   Commission. 
Financial  Center  Bldg.,  Oakland 


EMPLOYMENT  SERVICE 

For  further  information  regarding 
poKftlons  listed  under  this  classttica- 
tlon  address  Newton  D.  Cook,  Man- 
ager. Engineering  Societiee*  Pereon- 
nel  Service,  57  Post  St.,  San  Fran- 
cisco. 

DRAFTSMAN,  exper.  on  city  and 
county  work ;  perm,  oppor. ;  $250-300 
month  to  start.    Monterey  Co.    S-616. 


CONSTR  ESTIMATOR,  exper.  on 
preparation  of  bids  for  bldg.  con- 
tractons.  Salars'  $600  month.  S.  F. 
S^SM. 


STRUCTL  BNGR,  licensed,  take 
charge  of  dept. ;  (B)  STRUCTL  DE- 
SIGNER, steel,  chief  draftsman;  (C) 
JR.  BNGR.,  some  struc.  drafting 
exper.  Salaries  up  to  $5(X)  mo.  East 
Bay.    S-SMl 

A8ST.    ENGR.    civil,    with  exper. 

oi>eratlng     and     maintaining  water 

works.     Salary    $275    month.  Peim. 
Northern   Calif.     S-622. 


TEMPORARY     QUARTERS,     $1000 ;  '  ^  switch ;   service ;   motors. 


9208     60  Geary  St;   owner,  London 
_  House;    cpntractor,   W  B  Baker  and 

Block  1,  Rd'venswoi^  Villa;  owner  ^o;  5  outlets;  1  fixture. 

'   "**""*       9209      1244    Market;    owner,    Peter 


4   acres,   more   or   less,    on    N    side 
of    Bay    Rd,    opposite    Lots    6-15, 


ment,   and   grading  pertinent  to   the  |  ^^.j^ona-Nevada ;     Specification     No.   for  the  conversion  of  two  600-ft.  twin 

placing  thereof,  and  portland  cement  j  1211 :    1    self-cooled    transformer.    15,-  i  screw    turbine-driven    passenger    and 

concrete    sidewalks.    Naval  Ordnance  ,  qqq    j^va.,    66,400/115,000    Y    to    13,000   cargo  ships.    Contractors  will  be  per- 

Test  Station,  Inyokem.   Specification  ^  delta- volt.  3-phase,  60-c>-cle,  outdoor,  j  mitted  to  bid  on  one  or  both  vessels 

No.  17503,  NOy  13342,  may  be  had  on    ^jj  immersed,  and  with  "3  single-pole  I  and  the  work  must  be  performed  In        MECHL     DESIGNER,     exper.     on 

application   to  the   officer  in   charge  1  ughtning  arresters  for  13,800-volt  un-  '  yards  of  cohtinental  U.  S.    Plans  and    plant    layout    and    machine    designs 

of  construction.  Naval  Ordnance  Test    grounded-neutral    circuit;    4    outdoor    specifications    may    be    obtained    at  ■  Sal.   open.    San   Francisco.    S-617 

Station,    Inyokem,    Calif.    Deposit    of  ;  ^y^^  ^jj  circuit  breakers,  115.000-volt,  j  the  above  office. 

check  or  postal  money  order  for  $25,  j  ^.ampere,  with  automatic  reclosing  1  — 

payable  to  the  Chief   of  the  Bureau  |  equipment :  1  outdoor  tvpe  oil  circuit  i      „^  i 

of  Yards  and  Docks,  is  required  for  |  breaker.    15,000-volt,    1200-ampere.    3  >  2/28/46 


43 


the   safe  return   of  each   set   of  Wd- }  disconnecting    switches,     115,000-volt,  I  COMPLETE  BIDS 


1 600-ampere,  with   manually-gang  op- 


CENTRAL  VALLEY   PROJECT.— 


and    builder.     Hall    H    Ching,    827  i  „  *«"«      ^^'»*    ^T  ^^'^  ^  «  J       IT^  '  <ling  data,  _ 

Grant   Ave.   San   Francisco.  Space;    contractor.   W   B  Baker   and  j      Rgviged     plans    and    specif IcaUons  ;  ^^t;;^'''"^;,^^' blades"    mVscellaneoGs  j  The  following  submitted   bids  to  the 

SHED,  $1500;  Lots  3,  4  and  5,  Block   Co:.      .-  .     g,.  g  „        are   on   file   for   examination    at    the   ji5ooo..^^ojt    outdoor  tvpe  disconnect-  \omce  of  the  Bureau  of  Reclamation, 

l-kacon??ac^orWB   Baker  &S-^°^^^^                                                                                 switches:    mlsceflaneous    15.000-  ,  Walker    R-     Young,     chief     engineer 
Ilka,    contractor,    w    a   uaKer  <x   k^o,    ■g,^^     .«  rp-^^h    o.     o__   -pvancisco.         '     .,..    ^. x. i*_i j    -...-_  i  Denver.    Colo.,    under    Snec.    No.    1147 


ESTIMATOR,  prefer  young  engrg. 
grad.  to  learn  steel  plate  mfg.  busi- 
ness. Salary  $200-250  mo.  to  start. 
East  Bay.    S-61& 


16,  Dumbarton  Subdivision,  War- 
ren and  Northside ;  owner  and 
builder,  H  Gridley,  2610  El  Camino, 
Redwood  City. 

RESIDENCE,  $6000;  Lot  8,  Block  5, 
University  Heights,  Oakley  Ave; 
owner  and  builder,  Herbert  Kronz, 
28111    E    11th    St,    Hayward. 

2-ROOM  ADDITION,  $2000;  Lots  37, 
38,  Block  10,  89th  St,  Homestead; 
owner    and    builder,    J    C    Donald- 


iER.  465  Tenth  St.,  San  Francisco, 
motors. 

9211  52  2nd  St;  bvmer,  Monrach 
Gold  Leaf  Co;  contractor,  W  B  Bak- 
er &  Co;  

9212  1379-81  28th  Ave;  owner.  Pa- 
cific   Coast    Constr    Co;    contractor, 

Strom  &  Smith;  23  outlets;  18  plugs ;  |  ^'^-^^^  282,  City  Hall,  under  Spec.  No 
^^««^iiT,fl       o.tAn  no      'iAna  no      9Ain  19   '  20,036    for    improvement    of    portions 


v/iTicn3.i  1  ropo^a.! 


Army  Air   Force   Intransit   Depot. 


„-^°"'  ^°^™^-   -^    „  .  ,  „,   ,  Coast   Constr  Co;   contractor,    Strom  1 

BUILDING,  $1000;  Bnsbane  Highway  ^  3^^^^;  19  outlets;  16  switches;  24 


;  volt  disconnecting  switches  and  cur- !  Denver.    Colo.,    under   Spec.    No.    1147  o      .     .    ^    ,.,     r^*  va.o 

.     ,     ,„lrent    transformers;    2    outdoor    type  'for   furn^h^ng    and    delivering   ^ob-  I  Construction    Project    Calif.    DA-WR 
2/28/46  •     •     *0  I  potential  transformers,  15,000-volt  and  I  cars    at    th*    shipping    point    or  f.o.b.  j  225(1).    Unit    2.    Access    Road    to 

BIDS  WANTED  '  miscellaneous  lightning  arresters  and    cars   at  Coiham,   Calif     at   the   opUon 

SAN  FRANCISCO.— Until  Mar.  20,  [  ^^^^^^  electrical  equipment.  No  charge  !  of  the  biddler,  structural  steel  an- 
2:30  P.  M.,  bids  will  be  received  by  |  prospective  bidders  for  specif ica- j  chorages  amd  gate  seats  for  three 
the    Department    of     Public     Works,    ^jons  ■  to  others    $150  !  drum  gatesi  at  Shasta  Dam,  Kennett 

j  Division,  Central  Valley  Project : 
I      Continental  Bridge  Co.,  Denver,  (1) 
42  *  $23,000,  fob.  Peotone,  111. ;  212.000  lbs. ; 
%%  10  days 


Ward   Streets. 


Lots,  Parcel  38,  Bayshore  High- 
way ;  owner  and  builder,  Wm  Ben- 
netts, Box  173,  Brisbane. 


plugs. 


Consolidalted    Steel   Corp.,   Los  An- 
geles, (1)  $^2,320,  204,000  lbs.;  (2)  $36,- 


I 


OAKLAND 


REDWOOD  CITY 


35792     1250  E  14th  St;  owner,  Allied  ;  (3)  100  l.f.   6-in.   VCP  side  sewer; 


BIDS  WANTED 

Work  involves:  i      TURLOCK,   Stanislaus  Co..  Calif.— 

(1)  3770   s.f.   asph.    concrete   on   rock  !  until  March   5.   7:30  P.  M.,  bids  will 

subbase    pavement    consisting   of  i  y^^   received   by   the  City  of  Turlock,  j  380,    117,000   lbs. ;    f.o.b.    Los   Angeles ; 
6-in.    compacted    rock   subbase,   a  j  -^vr alter  M.   Brown,   city  clerk,   108   N.    net. 

4-in.   asph.    concrete   base   and   a  j  Broadway,     Turlock,    for    furnishing  [     Pacific  Cbast  Engineering  Co.,  Ala-  I  work   for   constructing  Project   Call 
I         2-in.   asph.   cone.   -Rearing  surf.;    !  |,owl  unit,'  shafting  and  other  mate-  i  meda,    (1)  J$24,750.   200,000    lbs.;    f.o.b.    fomia  DA-WR  225(1)  Unit  2,  Access 
•  (2)  251   l.f.   unarmored   cone,    curb;      j  rials  for  a  city-owned  pump.  'Oakland;  (^)  $23,800,  136,000  lbs.,  f.o.b.  J  Road    to   Army   Air   Force    Intranslt 


FEDERAL  WORKS  AGENCY, 
PUBLIC  ROADS  ADMINISTRA- 
TION, San  Francisco.  California. 
February  26.  1946.  Sealed  bids  will 
be  received  at  the  office  of  the  Pub- 
lic Roads  Administration,  720  Phelan 
Buildings,  San  Francisco,  California, 
until  2:00  p.m.  on  March  12,  IMfi,  and 
then  publicly  o|>ened  for  furnishing 
the     materials     and     performing    the 


(Market;   contractor,   Fluoro  Electric;  i  (4)  1    each   water  services    (long)    at  ,  ^^^^^  office. 

GUEST   HOUSE,    $2500;    1122   Wood- ,  alterations.                                                      •          $22.40  each ;  I 

side  Rd.  Portion  2,  Valvota  Park;!     35793     301  E   12th  St;   owner,  Spot  ;  (5)  5  each  water  services   (short)  at,  2/28/46 
owner  and  builder,  Wm  A  Delaney.    Liquor;    contractor,   Fluoro   Electric;!      _  $10  each.  .„_,.,.    ^ ^^     ;  BIDS  WANTED 


Specifications  obtainable   from   the  I  Alameda;  liet;  combination  bid,  $48.- 


42 


STORE  BUILDING,  $11,000 ;  870  Jef -  ;  2  fixtures 
f  arson    Ave,    Por  4,   Block  2,   Diller  ■      35794     5200  E  12th  St ;  owner,  Rog 
Addition ;     owner,     J    B     Mirande ;  '  ers ;    contractor,     Johnston    Electric 
builder,    SJoberg   &    Sjoberg.  i  outlets ;     switches ;     fixtures ;     plugs ;  '  $10.00 

TRIPLEX,  $15,000;  804-806-808  Adams  ;  motors.  ' 


^      Specifications   obtainable  from   the  |      CENTRAL     VALLEY     PROJECT, 

'  office  of  Ralph  Wadsworth.  city  en-  |  California.— Until  March  13.  2  P.  M, 

gineer,    City    Hall,    upon    deposit    of.^j^jg    .^ju    ^^g   received    bv    the   U.    S. 


230. 

Schmitt  Steel  Co.,  Portland,  (1) 
$24,800,  205,000  lbs.;  (2)  $20,450,  150,- 
000  lbs.;  f.o,b.  Portland;  ^%  10  days; 
combinatioti   bid,  $44,900. 

Omaha    $teel    Works,    Omaha,     (1) 

S30,350,   207,(000  lbs.;    (2)   $41,235,   132,-  |  watering;   Lump  Sum   providing  and 

Bureau  of  Reclamation,  Denver,  Colo.,  1 483    lbs.;    f.o.b.    Omaha;    net.  'maintaining   water    plant    or    plants; 

;  under    Inv.    No.    A-48,764-A    for    (1)  |      American  Bridge    Co.,    Denver,    (1)  }  1,450  tons  crushed  gravel  or  crushed 


Depot,  Alameda,  Alameda  County, 
California.  The  length  of  the  project 
Is  0.171  mile  and  the  principal  items 
of  work  are  approximately  as  fol- 
lows :  840  cu.  yds.  unclassified  exca- 
vation ;  25  cu.  yds.  unclassified  exca- 
vation   for    structures :    34    M    Gals. 


St,   Lot  1,   Block  8,    Robinson   and!     35795    714  Washington ;  owner,  (Sold  i  41 GAS,  WATER  AND  OIL ,  23.000  pieces  %-inch  round  deformed  |  .$20,341.  192,000  lbs. ;  (2)  $30,964,  126,100  !  stone    base    course;    4    tons    medium 


Eagle  Hill ;  owner  and  builder,  C  H  i  Rush    Cafe ;    contractor,    Spott   Elec- 


Fritschen. 


trie;  1  outlet;  2  switches;  2  plugs. 


PIPE  LINES 


Furnace  Permits    I  Engineering  Section 


reinforcement  tars   31   feet  8   inches  j  lbs. ;  f.o.b.  Gar>',  Ind. ;  net ;  combina 
_ilong    and     (2)    115,000    pieces    % -inch  |  timi  bid,  $5ll,000_ 
41  I  round    deformed    bars    31   feet    long, 
I  f.o.b.    shipping    point    and/or    Friant, 


(Continued  From  Page  Three) 


2/28/46 

"^  SAN^mEGO^CaU^^FCCO   Con-  !  Friant  Division,- Central  Valley  Proj- 
struction  Co.,  2650  Cherry  Ave.,  Long  I  ect.  California.  . 

Beach,   at  $833,650,  awraded  contract  !      Specifications    obtainable  from  the 
by    the    U.    S.    Navy,    Public    Works  I  above   office. 
'  Office,  11th  Naval  District,  1220  Pa 


Willamette  Iron  &  Steel  Corp., 
Portland,  (2)  $22,036,  144,000  lbs.;  f.o.b. 
Portland. 


43 


OAKLAND 


35—      DOCKS.  PIERS  & 
HARBORS 


42 


1654  81st  Ave;  owner,  Thomsburg;  i 
dealer,  A  E  Hess ;   floor  furnace  ' 

7050     Broadway     Terrace;      owner,  ,2/28/46 
Smith;   dealer,  A  E  Hess;   floor  fur- !  qqnTRACT   AWARDED 


2/28/46 
COMPLETE    BIDS 

PARKERI     DAM     POWER     PROJ. 
Calif.— FolUnving    submitted    bids    to  j  c^jst-lron   frames,   gratings   and   curb 
the    BureaiJ     of     Reclamation^    Pur-  ^  j^gj  housings ;    1    storm   drain   man 


'  curing  cutback  a.sphalt  for  prime 
coat;  1  ton  emulsified  asphalt  for 
tack  coat ;  4  tons  blotter  material 
for  bituminous  prescr\'atlve  treat- 
ment; 1  ton  medium  curing  cutback 
asphalt  for  bituminous  pre8er\'ative 
tmeat ;  584  tons  plant  mixture ;  29 
tons  asphalt;  78  Un.  ft.  vitrified  clay 
culvert  pipe;  4  citrified  clay  culvert 
pipe  elbows ;    4    catch    basins :    3   sets 


35 


cific  Highway,   San   Diego,   February! 
i25,  for  the  construction  of  new  con-  ^^/^^^'^^ 
]  nections  to  the  station's  existing  low 
'pressure    fresh    water   piping    system  ____  _ 

with   branches   and   outlets  on    Pif™  ;  ^;;;j  purcha.-'^ing  Officer.  The  Panama  '  and  delivering  fob  cars  at  the  ship- j  ;;n'^-^VjrpVojec7"shTrrbriVacc"^Mance 
1 10  to   13,   mclusive,   a  new   extension    ^^^^^    Washington  25.  D.  C.  for  8000    ping  point  i^r  fob  cars  at  ^arp.  Cal.,     ^^^j,    ^^    classified    labor    rates    set 


BIDS   WANTED  ...  .  „  ^r«  tt    o    ,r^         =- •    -    

PANAMA  CANAL— Until  March  5  |  chasmg  Aglent.  Room  400  U.   b.  Cus-  ihole;  1,460  lin.  ft.  concrete  curb.  The 
bids    will    be    received    bv    the    Gen-|toms    Bldg..    Denver,    for    furnishing  ,  ^j^jmum  wage  paid   labor  employed 


Plumbing  Permits 


nace.                                                                       sAN    DIEGO,     Calif.-Ofcco     Con-  '  to  the  existing  ^'ty  16-in.  h  gh  pres-  ;  ^  ^^           shipping    cans,     teme  j  at  the  option  of  the  bidder    the  steel  |  j^^^h  in  the  Special  Provicions.  Plans 

5880  Chabot  Rd ;  owner.  Dye;  deal-  istruction  Co.,  2650  Cherry  Ave.,  Long  ?"re  ^ater  main  extending  up  to  ana    ^^^^^   ^^.^^  ^^^^  ^^^.  g^j^   gjgg              .partition  add  housing  for  the  I^rker  ,  ^^^   specifications   may  be  examined 

er,  A  E  Hess;  central  furnace.  .Reach,  at  $274,289,  awarded  contract    IP.^'"^\"/,  **T,''*'Jl^,l,„^J!^   n^w  hoile?  i  '  «°'';^^  ^^^^    Tn''^'^^  S^f"     ^n'^!'"  I  »>>•   prospective  bidders   at   Room   723 

'by  U.  S.  Navy,  Public  Works  Office.  P^ers  10  to  13,  1"^J"«*7^^;, J^^„,^°"J'   2                                                           *     «    Project    Caif^  AH  materials  will  be  I  p^^};„  ^^^uding,  San  Francisco,  and 

illth     Naval     District,     1220     Pacific  ho"fe.  ^eluding  new  equipment  c^  I                   ^^^^^^                                            installed    by    the   Government :               i  at    the   A.s.sociated   General   Contrac- 

'Highwav.    San    Diego     February    19.  fating  in  pneral   of   t^ree   new^  ,     p^^^^^A  CANAL-Until  March  4    „^l"8on  J^eel    Mfg.    Co.,    Phoenix   ^^^,   ^^^^^^  ^^   2I6  Pine   Street,   San 

^for  the  construction  of  new  connec-  ^P,  ^'^^«';  *."^f  5°*^^"  ^*^JJ„f  "i'hS?  '  bids    will    be    received    by    the   Gen-,  $5  560,   26,000  lbs.;   ship  60   days;   fob    p^^„^,,^„     p,^^^     Bpeciflcations    and 

tions    to   the    station's    existing  fresh    ^^"^Hf "  '  i!l^^^nmrf<f^  nTl    JumTra  ^^r^Tr''}'^T.l?^r.H„nf.n^    -R.^h       Proposals    may    be    obtained    at    the 

water  piping  with  branches  and  out-    er,    boiler    feed    P'^^P^'    °"  .^^^^tt^j    Canal,  Washington  25,  D   C,   for  500        California  Steel  Products  Co    Rich-    ^„,^^   ^^   ^j^^    p^^,,,^   ^^^^^    ^^„i„. 
,„._  „»*'x>*:„.!  «  „„-,  fi.  o  w,nw  «,f.n„lnn    draft  fans.  steel  stacks,  water  soften    ;  ^^^^  ^^^^^  scrapers,  96  wood    mond,    Calif     $7013;    30,000   lbs. ;    ship    i^tratlon.    720    Phelan    Building.    San 

pertinent  auxiliary  ^^^^   Rn  nm«rut  hund  saws.  24  hand  '  120  days ;    f4)b   Richmond;   terms  net.  ;  pj.j^^^,j^j,*^    ^      California.     CHAS.     C. 


OAKLAND 


lets  on  Piers  6  and  8;  anew  extension  „„„,.i^t-  r.»T-tinpnt  nnxiuarv    •->"■■"  -"■  -— •  "— ■ ■ 

to  the  existing  city  16-in.  high-pres-  ers  and  '^^'"P'et^  P"*^"!"^,^"^"'^!^  ,  rasps.  60  crosscut  hand  saws.  24  hand  : 

sure  water  mfin  extending  up  to  and  equipment;  two  250  h.p.  motor-driven    _  P  _^^     ^^   ^„ov,Pt«.,    with    bone  : 

510    Henry    St ;     owner        -     -  -  —  —■■ 

pairs 

4150     39th     Ave;     owner,     Lindley ;  ^  equipment    in    existing    boiler   house  f:^^f"^    "'^;^'';'X3Sptrornier8"com-  ' ''hears.  24  sheep  or  grass   shears    60 

dealer,   Harold   Sogn;   1   fixture.  n^.    3    con.sisting   in    general    of    one  ^^^'^^  J^T/nf^trih  ftion  svstim  frL    "^vthe  snaths,  20  blacksmiths'  sledge 

606  55th  St;  owner,  B  Herz ;  dealer,  '  ^ew  400  h.p.   water  tube  boiler  with  pressed  air  <i>8t'^^"t'0"  ^^^^^f  ™  jOO  hand  shovels,  108  com- 

Cleaners  Exchange;  1  gas  outlet.  induced    draft    fan.    oil   burners    and  ^^e^^P^'^f^^^,!"  „°?,i'^\f  J°.  ^dn"'    No     blnation   pliers,   12   dozen   trowels.   60  1 

3405    Grand    Ave;    owner,    T    Shu 
man;    dealer.    Cleaners   Exchange 

gas  outlet.  i  and  including  a  new  steam  connec 

2745  E  10th  St ;  owner,  Roop ;  dealer,  ;  ^^^^^  ^ ^om  the  existing  header  to  con 


,_..    ,.„ „      .  'ui^'^  VriCHr'cont^l    saw   .sets.    1500    machetes    with    bone  |      Mills    Co.,    Cleveland    .Ohio.    $7157 ;  ,  Division  Engineer. 

,    Wimbley;;rneluding    branches    and    outlets    on    compressors    ^*«^,^^"^°"*" ^nmeS^  ^^                                                                                          **'%•  ^^^    T      ^^'^''                                                   (Dally  Pacific  Builder) 
dealer  .AMcDougall;  6  fixtures.  \j,,,^,    g^and    8;    new    facilities    and    ^r.''.J'l!l:^llL.t'^'''l'^:Zrr.^t^^  pairs    hedge    shears,    12    tinners^  j  tination^tegns^net^^^^^    ^^    ^^     \ (Feb.  28,  1946) 

000  lbs.;  ship  120  days;  fob  Peotone,  !j.^„^^^^^^,^^    of    t^w    Road    Across 

III ;  terms   K%  10  days.          ,,,  _     „  Berkeley  Campus  of   U.  of  C. 

Estey    Brothers    Co.,    Brooklyn,    N.  I  '            '^ 
Y.,    $9250;    30,000   lbs;    ship   90   days;  I 

fob  Brnokljin  :  terms  net.  '  

W.llamettje    I^o"    and    «««!    Corp.  |  subject  to  conditions  prescribed  by 

^uf^'^io^'^^""*'   /K'^U.!?.'Tt^;Khe   undersigned,  sealed  bids  are  in- 
ship    120   ddys;   fob   Portland;    terms  { ^,^^    ^^^   construction    of   new    road 

"®^-  j  between    Piedmont    Avenue    and    La 

!  Loma     Avenue     ajid     Hearst     Street 

43    across    the    Berkeley    campus    of    the 

University   of   California.     A   deposit 


"'="■  Piers    6    ana    »      new    lacunies    miu  -"  -J^  ,..^iy^,,^.^„    «v<3tpm    from    the    i-^    pairs    neuRe    nucoi.-.,    ±^    •■ 

Llndley;  ipment    in    existing    boiler   house  f;*^? ™  ^*^^,^*"^""°" /^ron^^^^  24  sheep  or  grass   shei 

"re.  No.    3    con.sisting   in    general    of    one  ^^^'^^  J^T/nf^trih  ftion  svstim  frL    "^vthe  snaths,  20  blacksmiths' 

'   -tier,  '„e^  400  h.p.   water  tube  boiler  with  Pressed  air  distribution  system  from  ^  ^^^^^^    ^oo  hand  shovels,  lOJ 

induced    dmft    fan.    oil   burners    and    ^°P^P''^"f°"^,l°  °"l  Jv^rk-   Sn?c    No     blnation   pliers.   12   dozen   trowels.   60 

hu-,  auxiliary     equipment,     new     existing   °!J"  Sidrllere^^^^^^^ 

''    ^i  steam,  water  and  oil  piping  systems.  ,  17474.  Bids  were  receivea  reo.  10.        .^    ^^^^^    ^^^^^     ^^     34     conductors' 

41  ,  ticket  punches ;  Sch.  8184. 


lO  H  Hanson;  1  fixture.  I  nect    with    outside    new    distribution 

409    13th    St;    owner,    Elite   Barber  1  ^^gj^g^.  ^  ^^.^^  gte^jn  distribution  sys- 

Shop;  dealer,  Geo  May;  5  fixtures,      [i^rn  from  existing  boiler  house  No.  3 

658  56th  St ;  owner,  John  Laurence ;  ]  -  ' 


2/28/46 

BIDS  WANTED 

MARCH     FIELD.     Riverside     Co., 
Calif.— Until  March  13,  1  P.  M.,  lump 
be    received    by    the 


BUILDING  PERMIT 

Granted 


dealer,  Geo  May;  1  fixture. 

1463  8th  St;  owner,  ;  dealer, 

Cleaners  Exchange;  1  gas  outlet. 


up    to    and    including    branches    and    sum    J^f^^"'        .^^^  office,  751  S. 
outlets  on  Piers  6  and  8,  and  connec-    U.  b.  uistnct  ii^nginee  :_    _. 


2/28/46  •     *2 

BIDS   WANTED 

PANAMA  CANAL— Until  March  5 
bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 


outlets  on  tners  o  ana  o,  anu  ^.uuwcv.-     -    -  -     a„<,p1ps     for    re-    erai  furinasiii^;  v^mv-^r.,   *..v.  ...  >........ 

Jions  to  existing  air  along  the  exist-  F.gueroa  St  'Los  ^^^^^^^^^^  ^^  ;  canal,  Washington  25,  D.  C,  for  65 
ing  quay  wall,  sln  Diego;  Spec.  17445.  ,  v-os  of  aviatio^  0  1  ^^^^^^^S  ,  000  ft^  b.m.  California  redwood  lum 
Bids  were  received  January  25.  :  „f.PA"!i"^^r„,:;r.Tc^r^ai  1KI  .  (her;   Sch.  8191. 


Completi(m  Notices 


SAN    FRANCISCO 


[Riverside  County;  Serial  151 


2/28/46 

BIDS  OPENED 
TACOMA,    Wash. 


35; 


•     41    2/28/46 
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Man  son 


Con 
821 


ADVERTISEMENT   FOR   BIDS 


17417  for  inactive  fleet  berthing  fa- 
cilities, Todd  Pacific  Shipyards,  Inc. 


SAN    FRANCISCO 


FEBRUARY   26.  1946 

Af^TER  DWELLING,  $2000;  354  11th 
Ave ;  owner,  I  Marcher. 

DWELLING  (1 -story  frame),  $5500; 
E  side  Brussels  St  75  S  Olmstead 
St ;  owner,  G  Carraro  &  Sons. 

DWELLINGS  (l-story  frame)  (4), 
$5500  each;  W  Victoria  26.  52  S 
Randolph ;  E  Ramsell  29.  54  S  Ran- 
dolph;  owners,  Chas  T  Burke  and 
Angelo  Infuslno. 

ALTER  RESIDENCE,  $2000;  345  Ma- 
rina Blvd;  owner,  Tracy  Byers. 

ALTER  BAKERY,  $60,000;  SW  York 
and  Alameda;  owner.  Continental 
Baking  Co. 

BUILDING  (l-story  frame).  $7000; 
W  20th  Ave  61  N  Rivera;  owner, 
N  W  Anderson. 

ALTER  DWELLING.  $3600;  3541 
Scott  St ;   owner,   Joe  Auteri. 

ALTER  BANK.  $15,000;  555  Mont- 
gomery St ;  owner.  Bank  of  Canton. 

DWELLINGS  (l-story  frame)  (2), 
$5800  each;  N  Alemany  194,  219  W 
Benton  Ave;  owner,  H  Barber  & 
Son. 

ALTER  HOME,  $980;  2711  San  Jose 
Ave;  owner,  Elliott  Booth. 

OAKLAND 

DWELLING  (l-story  5-room),  $4500; 
10919  Repose  Dr;  owner,  McGah  & 
O'Shea.  4939  Broadway;  builder, 
Ray  Towers,  2508  Benvenue,  Berke- 
ley. 

DWELLING   (l-story  5-room),  $4500 
10937  Reposo  Dr;   owner,  McGah   & 
O'Shea,     4939     Broadway;     builder, 
Ray  Towers,  2508  Benvenue,  Berke- 
ley. 

DWELLINGS  (l-story  5-room)  (2), 
$4500  each;  10925  and  10931  Reposo 
Dr;  owner,  McGah  &  O'Shea,  4939 
Broadway;  builder,  Ray  Towers, 
2508  Benvenue.  Berkeley. 

ALTER  AND  ADD,  $1000;  6322  San 
Pablo  Ave;  owner  and  builder,  A 
Soda,  1077  65th  St. 

DWELLING  (l-story  5-room),  $5000; 
3925  Laguna  St ;  owner  and  builder, 
Melvin  C  Shain,  3821  Park  Blvd. 

ADDITION  (2-stor>),  $6000;  4838-42 
E  14th  St;  owner  and  builder,  M 
Ambrosio,  4842  E  14th  St. 

ALTERATIONS,  $2000;  481  30th  St; 
owner,  Dr  Harrv  Hor^vitz,  481  30th 
St;  builder,  C  M  Teigland  Co,  600 
University   Ave,   Berkeley. 

DWELLING  (l-story  5-room),  $5000; 
9410  Burr  St;  owner  and  builder, 
A  Casqueiro,  2072  82nd  Ave. 

DWELLINGS    (l-story   5-room),   (2), 


Recorded  Accepted 

Feb  25,   1946— NE   LOT  3  and   NW 

Santa    Cruz    Ave.      Eugene    Vig- 

nati   and   F  C  Frank  to  Vignati 

[     &  Frank February  25,  1946  i  V""^' 

Feb  20.   1946-NE  LOT  2  and  NW      \  '^t^er  bids  were: 

Santa    Cruz    Ave.      Eugene    Vig-      j     j^^^     Construction 

nati   and   F  C  Frank   to  Vignati      '.ooTnoo 

&  Frank February  20,   1946  ;  »^^^^/^„„  .  ^nudsen 

Feb  26,   1946—42  and  48  HAHN.    A  wiorn^ 

Nelson  to  whom  it  may  concern 

February  31,   1946 


2/28/46 

BIDS    POSTPONED  .    ,    -,«^    ,  ..    ,  , 

CENTRAt  VALLEY   PROJECT.-    of    ^}^-^J^    required    for   plans    and 

Until   March   27,   2  P.   M.    (postponed  |  specifications     No   bids   received   af- 

from   Feb.  i7t,    bids  will   be   received  her    2 :00    P     M..    Monday.    March    11. 

by    the   Department   of   the    Interior,    1946.    For  plans  and  information    call 

,  ,/o8/.R  -     -.x  ,  ^/zn/'.o  ~    Bureau  of  Reclamation,  Denyer.  Colo.  !  at     or    address    the   Ca-shlei-s   Office, 

'mnQ  WANTED  'BIDS  WANTED  under   Spec,  No.    1158  for   furnishing  ,  103  Administration  Building,  UnWer- 

^ANFRANCISCO-Until  March  19,  i      PANAMA  CANAL-Until  March  4    and    installing    electric    elevator    for    Blty  of  California,   Berkeley   4.   Call- 

SAN  i'KAI^^Cl^»cu     jjiiiii  iii«,»v   ^^_>!,/_      _,,,    ^_    ,,^^^    ^^,,    ^^^    n^n-iir j„i,    c.,.:!-    oio.^*     v^,,,,^**-   r»<.    fomia.    The   right  to   reject  any  and 

all  bids  is  reserved. 

THE    REGENTS    OF  THE 
UNIVERSITY    OF  CALIFORNIA 
(Daily   Pacific  Builder) 
(February  26.  March  1,  5,  1946 » 


struction     &     Engineering     Co.,     821        ^ain  r  i^ai  «^icsv.  ^^^^^  ^^^^^    ^^    received    by    the    Gen- j  Keswick    Po-wer    Plant.    Kennett   Dl- 

Alaskan   Way,   at  $236,180,   s"^™»"«^    t,fhlic' Utilltils    Commission,    Room  I  eral  Purchasing  Officer,  The  Panama    vision.   Central  Valley  Project 

low  bid  to   the   officer  In    charge   of   Si'^cl..  Hall    ^nder  Water  Depart- :  Canal.    Washington   25,   D.    C,    for   1       The   Kesv^ick    Power   Plant   is   sit- 


construction,     13th     Naval     District,    287  CitjHaUun^er  ^^^    ikying  :  hand    measuring    pump;    500    pencil 

Exchange  Bldg,  Seattle,  under  Spec,    ment    con^rac^  cast   iron  !  sharpeners :     24     plunger    type    door 

'"'--''-''-*   '''''^'''"''  '''•'r^Zs  in  Sl^^^  2000    pieces    clear    "'«""-- 

view  Terrace 


uated  on  thiC  Sacramento  River  near 
Redding. 
The    elevator    will    be    an    electric 


Co.,     Tacoma, 
Co.,   Inc.,    Se- 


attle, $255,000. 


Liesis  Filed 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


window 

glass  •   30  pieces   figured   glajss,  30x60    elevator   having   a   capacity    of   3,000 

ThP  work  involves-  1  ins. ;  146  gross  steel  machine  screws;  jibs,   and   wiiU   be   used   primarily   for 

a)  800  lin    ft   excavation  and  back-    150    gross    brass    wood    screws;    400  j  passenger  service.  The  travel  will  be 

fUl-  excavaxio  |    ^^^ ^^^^  machine  nuts;  2500  aluml-  !  67  feet  6  inches. 

rAnwno'lln   ft   install  bell  and  spigot    numware  .soup  bowls :  2500  aluminum  j      This    invitation    for   bids    does   not  j 

(4a)  400  lin.  ft.  instau  oeu  a  «     fs      i^rtnging    cups:    20,000   yards    36-lnch  I  cover     the     purchase     of     materials; 

cheesecloth ;   5000  paper  bags,  94-lb. ;  |  which    are    to    be    furnished    by    the  | 
•.__.     -!c«__     ^^.Kir^o^a      oo'^tirina •  ,  Q^vemment;.      Materials    to    be    fur-  j 

nished   by  the   contractor  and   those  1 
furnished    by    the    Government    arej 


cast  iron  pipe; 
i  5Jc)   120  iin."  ft*:  de-  i  12  "steel     office     cabinets,     sections;  :  Government 


Gassified  Adyertismg 


described  in  the  specifications  which 
will   be  a  part   of  the   contract. 
Specifications   obtainable  from   the 


POSITION  WANTED 


SAN    FRANCISCO 


i  2/28/46 

I  BIDS  WANTED 


!    (5)  1800  lbs.   install  fittings,  valves,  '  card  size,  and  36  letter-size  do;  Sch. 

I  etc.  j8188.  

!  (6a)  90  lbs.  bell  and  spigot  joints  for  ^     ^ 

I    ..X  SilR^  *"'^*^'"*^"!rT,«vement-  'BI^DS   WANTED  i      Specifications   obtainable   from   the  j      EXPERIENCED  SPEni^^rATIoN 

!     8    3TeI?hinsur%-r8Se;^  taps;  i  ^PANAMA  CAN^^  March  6  !  abo?e  of  fie*.    No  charge  ^ojrospec-  (TYPIST     desires^  tern,.,  rary      u„rk. 

ft.   Install    %-in.    service    bids    will    be    received    by    the    Gen- 


38  •    (9)   500   lin. 


tive   bidders  for  copies  of  the  speci-    Write     or    wire     LMlian     Price,     1277 


eral  Purchasing  Officer,  The  Panama  if ications    a|»d    drawings;    to    others,    Spruce  St.,   Berkeley 


MARIN  COUNTY 


Recorded  Amount 

Feb.  25,   1946— State  Highway  near      t 

Ignacio.     E     Cavasso    vs    Myron      ;  2/28/46 


(10)?Uiiated    field    inspection     per   canal,  Washingon  ^f.  D  C.  for  100  ,  $1.50  per  cdpy.  not  returnable. 

calender  day,  $10.75.  i  double  metal  beds  with  springs .  Sch.  

...    .,v..  I      (A)    materials  furnished  and  serv- 1 8189. 
«jcu     «iu^c»u     -i^.      --W    Central    ices    rendered   by  the  San  Francisco,  ^ 

Bide      Vancouver,     for'    construction  I  Water  Department.  $1336-50.  .,»,-.    ?/.^,£iv*yAK.-rirr.  '     HUNTERS  POINT,  San  Francisco 

^of   Sybase     11000-volt    power   line.  Specifications   obtainable  from   ^he  .  BIDS  WANTED  March  6 ' —Until    Mal-ch    11.    bids    will    be    re- 

l^S^fft^aiions   obtainaWe  from   the  '  cashier's  office,  6th  floor,  425  Mason  ^PANAMA^CANAL-Unm^M^^^  ^^    ^^^   ^     g     j,^^     ^^^^^ 

'  above   office  upon   deposit    of   $5.00.    I  St. ;  no  deposit  required. 


Recorded                                          Amount  1     VANCOUVER.    Wash.— Until    Mar.  ; 
tFeb  27,  1946—1544  GRANT  Avenue.       ■21,    10    A.    M..    bids    will    be    received, 
Ed  Friedlander  vs  J  D  Cuneo,  et       by   the   Public   Utlllites   District    No 
al  $98.75  1.    Geo.    Hibbert.    Mgr.,    210    "-   " 


2/27-28,  3/1-4-5/46 


2/28/46 
•     42  j  BIDS   WANTED 


i  2/28/46 
38;  CONTRACT    AWARDED 


bids    will    be    ^J^^^l^^^/y  f^^^^^a  I  of  Yards' arid  Docks.  Washmgton.  D. 

eral  ^J-^^^^/^^.^^ie^^  ^„!.  SS>  ibs  I  C.,   for  furriishing  eight  antl-frictlon 

41  i  Canal,  Washington,  D^-  f°r  6M0  lb s^    ^^^^      ovtertiead,   electric,  traveling 

800  lbs.    extreme    ^^^^^  ^^^  ^^^  ^    g    ^^^^^^  Shipyard, 


!  CONSTRUCTION  SUPT..  PROJ- 
ECT MANAGER,  age  35 ;  engineering 
backgrouni;  veteran;  heavy  con- 
structioB.  utilities  and  earth -moving. 
RepFy  Box  22«-A.  c/o  Dallv  Pacific 
Builder.  to  2/28/46 

■    -  '  I.—  I-  I  -^B 

POSITION  WANTED 


lubricating    grease; 


LiiN  I  n^u  I     «¥v/^nl^•-''  I  •" "   w_j„.*j.»«    ^n  ■     on  onA    lh«i     cranes  lor  une    u.   o.   i^bivoli  omp, 

Holcomb  and  wife $1.250  39    LOW    BIDDER  ,      SAN  FRANCISCO-Fred  T.  Fairey    pres.sure    1^^^^""1„°"-  ^^^^  ^^l  \  Hunters  Paint;  Spec  No.   17301. 

■■ KALISFELL  Mont-Hughes  Elec-  1 1874  25th   Ave.,   at   $1,227.95   awarded    titanium-barium  pigment    n  oil     iw^  I  

trie   Co     917  W.   First    St     Spokane,  !  contract  by  the  Public  Utilities  Com-    OOO  lbs.  white  lead  paste  in  oil.  6000 


Non-RespoDsib9ity 


wash.,   at   $73,701   submitted  the   low    mission.   Room  ^7.  ^^^y.^'-^TuW^iUt^'^^^^^^  ^i^te^  011- '  ^b^^S 

Inc..    Kali-.pell.    Mont.,    for   the    con-    for  laying  8-inch   main   in    Alemany  1 4OOO     lbs.     chrome     yellow     pigment,        STOCKTON,  San  Joaquin  Co.,  CaL 


43 


SAN    FRANCISCO 


Feb  26,  1946— NW  UNION  and  Fill- 
more. Minnie  Rabinovich  as  to 
fmprov^ements  on  property. 

Feb  21,  1946— LOT  29  Blk  7028-A 
Sub  No  2.  Geneva  Ter.  Veterans 
Welfare  Board  of  Calif  as  to  im- 
provements   on    prop>erty. 


struction  of  62.33  miles  of  transmis 

sion  line. 
I     Plans    and    specifications    prepared 

bv   Engineer  T.   Karkainen,    Armory 
jBldg.,  Helena,  Mont. 


40— 


STRFFTS  AND 
HIGHWAYS 


Blvd.  east  of  Maglee. 

2/28/46 

CONTRACT    AWARDED 


ESTIMATOR,  not  just  a  dope  with 
a  pencil,  but  a  MAN  WITH  EXPE- 
RIENCE IN  EVERYTHING  a  GEN- 
ERAL CONTRACTOR  CAN  BUILD. 
I  base  my  ^'stlmates  on  thorough, 
accurate,  takeoff  and  conservative 
pricing:    and    SUBS    who    know    and 


41  1 1000  gals,  turpentine;  Sch.  8195. 


at     S/d,<Ul     SUDmilieu     iiic     njvv      mission,     rv.UUin     ^Ol.    -^^^J •,-      .,-      — \         i.        1     ,,^^^^      rvooio    in     nU  ■      ^  .  r^     ^ntr       cr\ 

b,d  to  F,a.L.d  Electric  CcceratH...  :Watcr  Department  C<.r.^'^'^\^JL*}l^^^'^^'\'SZ,r;"iloTV^S:i.    ^'sTOCKTo" 

oaste  in  oil :  30,000  lbs.  dry  zinc  oxide    —Elgin    Svvleeper    Co.,    Elgin.    111.,    at  »       ,,  .   „     .    j  j      . 

Pigment ;  500  lbs.  drvbismarck  brown;  I  18  i94.g8    submitted    only    bid    to   the  ;  trust  me.  Am  financially  Independent, 
^  ^  •'"-'""'  I  ^ockton  CDtv  Council,  B.  L  Trahem,  :  therefore  do  not  have  to  take  chances 

i  Citv    Clerk    City    Hall,    for   furnish-  ,  with  your  money  to  hold   Job    Work 

SA>.pSA.CISCO-T.eS.F.^W^   ,,^,«  •    »p^,  „itor_^  »wee,.r.  j  -  SIS*;^P  7a^.  "h-Ivb^Th'S 

ter  Department  at   $4,389.05  awarted    BIDS  WANTED  „^.j,  jj^^^j,  19  I     „_  .     43    CAN     MANAGE     MULTI-MILLION 

mTslT  R^m  2^'atrSir  unTe^   2  P^!l"  ds%5ll' br^ec'eW^^y  tJie    ^co nTr ACT  AWARDED  i  P^2f '^'^'if '  ^^  ^"^ /T  "^IS    "S^"" 

wX  bS^rtmpnt  Con^raS  No.  414  u  S  Bureau  of  Reclamation,  Custom  ;  BERKELEY.  Alameda  Co..  Calif,  cated  cultured  and  traveled.  Can 
Water  Department  V°,"  Af  cast  iron  House  Denver  2.  Colo.,  under  Inv.  '  -Aladdin  Heating  Corp..  2222  San  ;  meet  top  level  people  on  equal  terms. 
r^Iin    'in'^Lil'v  "S?    Uescott    cJ^  i  5-46152-A  fo^^^  steel   rein-    p^^rive.  Oaklan^d.  at  $1497.  award-  '  Expect  8alar>-   com^tible  with  work 

mam    m    Lilv     St.,    ^'^^-^^-^-^    street    fniSd  aluminum  bars  stranded  con- !  ed  contract  by  the  City  of  Berkeley,  ;  and  res^^^ 


r-«-** 


SAN   FRANCISCO 


2/28/46 

BOND    ELECTION 

SANTA  ANA  Orange  Co.,   Calif. 

,  The  Santa  Ana  City  Council  has  set  |  ^ 

'  April  9  as  the  date  for  a  special  bond 

'  election  for  the  approval  by  the  vot- 

'  ers  of  a  bond  issue  in  the  amount  of 

$1,.'50Q,000  to  finance  the  construction 

-.„-    _  of  sex^-ers.  storm  drains,  flood  control 

5423    Gear>';    owner ;--;    and    street    imnrovements.    The    cost 


40  ,  Buena  Vista  Terrace  and  15th 


SAN    FRANCISCO 


Machinery  &  Material 


ductor.  compression  connectors,  etc.,  |  eity  clerk.  City  Hall,  Beriieley.  for  '  tracto|-s  license  Reply  Box  228,  c/o 
fob.  shipping  point  and/or  Sterling,  fu^ishing  labor  and  materials  for  '  Daily  P-^^-f>c  B""^^'"  «"  ^^r  «  '^*^ 
Colo.,  and/or  intermediate  points  be-  jngtamng  blast  coils  in  warm  air 
tween  Brush  and  Holyoke,  Colo. ;  ducts  of  Steam  heating  system  at 
Brush-Sterllng-Holyoke   transmission    ^ain    Publiic  Library,   2090  Kittredge 


HELP  WANTED 


9182 
contractor,  Centurj-  Elec  Constr  Co;    ~;\'^;\;7forthe"pTOjects  are  as  fol 

!  irt-wn  •    afrfct   imnrovements,    $575,000; 
9183     12th  and  Mission  Sts;  owner  ' '^^^^  dSns.  5S),000;  main  line  sew- 

f''^'tf'n"'^=^''°''t.T^°V  ^1''''^"'  ^^   era,  $300,000:  improvements  for  flood 
&  Mech  Co;  4  outlets;  1  plug;   mo-    ^^^'^JJ,  j„  g^ntiago  Creek,  near  San- 

'°5!"84      582    Geary    St;    owner,    Natl  ^  »*^^°  ^^^^^   *12_5^000_ 

Liquor  Stores;  contractor.  Malm  and   n,no/Aa  40 

Air„i4. o   „..»i„*„  2/i:8/48  "^ 


Welter;   3  outlets 
9185     282   Minna  St 


»    .  BIDS   OPENED 

_        ^              .                ^  °    ^®™'.  -'^«*°*  LOS    ANGELES.    Calif —Frank    F. 

Eng  Co;  contractor,  Dover  Elec  Co;  j^g^he    2027  N  Hobart   St..  Los  An- 

"^°^0"-  efies     at    $17  461    submitted    the    low 

9186  695  Stevenson  Street;  owner,  ^.,     '     ^^^   California    State   Depart- 
;    contractor,    Dover    Elec    Co;  ^^^^    ^^    Public   Works.    Division    of 

*^^^^^^°?f^.c    vr     1,  *    a*       ♦  High wa vs.  808   State  Bldg..  Los  An- 

9187  1175  Market  Street ;  owner,  f>  Februarv  25.  for  the  relocation 
Crystal  Palace  Market;  contractor,  »  buildings  and  grading  and  filling 
Dover  Elec  Co;  11  outlets.  !  properties  to  the  level  of  sidewalks 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  &  Materials 
Machinery  and   Equipment 


42 


Specifications  obtainable  from  the 
above  office. 

•     42 


St..  Berkeley. 


43 


2/28/46 

BIDS  WANTED  

SOCORRO.  N.  M. — Until  March  13,    ^vill    be    received    by    the   Del    Norte 


2/28/46 

BIDS  WANTED 

CFvESCEN'T   CITY,  Del  Norte  Co., 
Calif— Until  March  12,  8  P.  M.,  bids 


42— 


2  p.  M..  bids  will  be  received  by  the  county  High  School  District,  A.  T 
U  S.  Bureau  of  Reclamation.  Custom  Manuel,  prfesident.  Crescent  City,  for 
House.  Denver  2,  Colo.,  under  Inv.  y^g  school  bus  with  capacity  of  31 
C-8586-A    for    fumishine    (1»     120.000    school  passengers. 

lin    ft   5/16-in.  diameter  3-wire  gal-        Specif icaf ions   obtainable  from   the 
-J  vanized   ground   wire;    (2>    37.000   Hn- 1  above  offide. 

:  ft  7/16-ln.  diameter  7-T*ire  galvanized  ,  

.,       f^    ^.ijj^    2/28/46  •     •     43 


■ T7^    AMrk    imiv  wire-   <3>  $1,220,000  lin.  ft.  «<,-in. 

MISC.    SUPPLIES    AriU   \  ^^ameter  7-wire  galvanized  overhead 


CONTRACT    AWARDED 


MATERIALS  eround  wire;   (4)   46.500  2-in.  galvan-        g^N    FliANCISCO— Pacific   Heat- 

^ "^'^"^^ ^ed  steel  staples  and   (5)   13.000  each    jng  4  ghe^t  Metal  Co..  3420  18th  St.. 

2/28/46  "     *2    3.in     galvanized    steel    staples,    f.o.b.    ^t    $1,915    ^warded    contract    by    the 

BIDS   OPENED  I  shipping  point  and/or  Socorro.  N.  M.    Department   of  Public  Works.   Room 

SACRAMENTO    Calif —The  Johns- j      Specifications   obtainable   from   the    282,    City     Hall,    for    equipment    for 

ManviUe    Co^     at    $0  877,     submitted   above  office.  J  kitchen  at  Galileo  High  School. 


EXPERIENCED  ENGIIV'EER  Mu- 
nicipal experience  preferr*>d  Salary 
$900  per  month.  Apply  at  Personnel 
Department.  Room  215.  City  Hall, 
City  of  Stockton,  Stockton,  Calif  era  ta. 
2/2«-27.28,  8/1-4.46 

JR    ARCHITECTURAL  DRAFTS- 
MAN. 2  to  3  yrs.  exp.  Phone  HE    5«)4. 

Painting  Division,  for  appointmisDt. 
American  Building  Maintenance  Co , 
16th  and  Vermont  Sts.,  S.  F. 

to  Mar   1.  "46 


QUANTITY  SURVEY  MAN  for 
General  Bldg.  Construction.  Must 
have  initiative  and  good  background. 
Permanent  position.  Salary  open.  A 
Famell  Blair  Co.,  Inc  .  9  Main  St. 
San  Francisco.  Phone  TV.  0390 

2/21-25-26- tT-28/4i 


^ 


\J 


m 


i 


K       «"--■»«•/)««(, 


I -a' 
1', 


PLANS  and 
Speculations 


Richmond:  City  officials  were 
preparing  to<iiiy  to  lure  Henry 
f-*'^^'  and  his  gypsum  plant  back 
to  Kichmond  after  previously  dis- 
couragjni?  the  production,  king 
iron?  building  here  because  of  the 
l!!i  "^^ard  which  would  be  cre- 
ated. Tuesday  city  officials  con- 
ferred with  Kaiser  executives  in 
^^,  attempt  to  "woo"  them  back 
and  offered  the  proposed  plant  site 
a  lot  near  Parr  Terminal  No.  1. 
oOo 

Kt-dw  MHJ  atv:  More  than  1500 
signatures  of  the  needed  2600  vot- 
ers, necessary  to  fill  a  petition 
asking  for  a  south  county  hospital, 
nave  already  been  obtained  and 
the  quoU  is  expected  to  be  filled 
by  March  16.  Committeemen  met 
Wednesday  night  in  the  city  hall 
to  discuss  plana  for  the  campaign. 
oOo 

Htrktiley;  Proposals  for  a  well- 
planned  community  shopping  area 
in  the  vicinity  of  Sather  Gate, 
were  revealed  this  week  when 
members  of  the  Sather  Gate  Busi- 
*ness  Association  confessed  that 
the  proposal  to  rezone  Durant  Ave. 
from  College  to  Shattuck  Avenues, 
was  only  "a  means  towards  an 
end".  Larry  Blake,  president  of 
the  organization,  asserted  the  plan 
IS  to  make  the  area  the  "most 
modern  and  efficient  business  dis- 
trict in  the  state". 
oOo 

Klamath  Falls,  Ore.:  The  stete 
board  of  higher  education  has  in- 
spected and  approved  the  former 
Klamath  Marine  barracks  site,  ten- 
tative conversion  project,  to  be 
made  a  6V3  million  dollar  co-edu- 
cational college  for  1500  veterans 
unable  to  study  at  Oregon's  over- 
crowded schools.  Acceptance  of 
the  site  is  assured  provided  the 
Navy  turns  it  over  "with  no  strings 
attached",  board  officials  said. 
oOo 

Chico:    A    Venetian    blinds    man- 
ufacturer   is    planning   to    open    a 
small  plant  here,  Ralph  Lewis  of 
Chico,   has  announced. 
oOo 

Redwood  City:  Plans  are  being 
considered  for  the  repair  and  im- 
provement of  city  water  mains  and 
facilities  which  deteriorated  dur- 
ing the  war  and  are  needed  to 
keep  abreast  of  current  building 
progress,  city  officials  announced 
yesterday.  The  city  council  has 
approved  a  portion  of  the  neces- 
sary funds.  $27,000,  which  will  be 
spent  mainly  for  materials  such 
as  pipes.  The  project  will  be  com- 
pleted over  a  four-year  period. 
oOo 

Richmond:  Public  Works  Direc- 
tor E.  A.  Hoffman  has  been  given 
approval  from  the  city  council  to 
conduct  a  city-wide  survey  of  street 
lit^ting  for  the  purpose  of  deter- 
mining the  nef'd  of  additional  light- 
ing. 
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U.  S.  Bureau  of  Reclamation  To  Aid  China 
In  Developing  World's  Largest  Power  Project 

Aided   by   engineers   of  the  U.   S.   Bureau   of   Reelamatioa,   the 

government  of  China  is  planning  development  of  the  largest  irrigation 

and  hydroelectric  power  project  the  world  has  ever  known.  Key  feature 

of  the  project  which  is  designed 
to  revitalize  the  heavily-populated, 
hunger  -  ridden,  flood  -  menaced 
Yangtze  valley,  will  be  a  huge  dam 
in  the  gorge  of  the  river  about 
300  miles  east  of  Chungking. 

Tall  as  a  skyscraper,  this  dam 
as  planned  will  reach  higher  into 
the  sky  than  Boulder  dam  on  the 
Colorado  river,  now  the  world's 
highest  (750  feet  compared  with 
726).  Its  hulking  mass — a  third 
greater  than  Grand  Coulee  dam  on 
Columbia,  dwarfs  the  largest  pyra- 


YMSTZE  DAM  DWARFS  PYRAMIDS 


COMPLETE  COVERAGE 
IN  SAN  MATEO  CO. 


With  the  recent  appointments 
of  correspondents  in  Atherton, 
Belmont,  Hillsborough,  San  Bru- 
no, South  San  Francisco  and 
Daly  City,  the  Daily  Pacific 
Builder  takes  pleasure  in  an- 
nouncing complete  coverage  for 
San  Mateo  County. 

All  building  permits  granted 
for  $1000  and  over  in  the  entire 
county,  including  the  unincor- 
porated areas,  are  now  or  soon 
will  be  regular  "Builder"  fea- 
tures. 


mid.  A  record  250-mile  reservoir 
backed  up  behind  the  dam  (50 
million  acre-feet  capacity,  compar- 
ed to  Boulder's  approximately  31 
million)  will  store  water  for  the 
mammoth  irrigation  project,  to 
maintain  navigation,  for  flood  con- 
trol, and  for  power  production. 

"It's  gigantific!"  exclaimed  a 
visitor  to  the  Bureau  of  Recla- 
mation design  office  upon  being 
shown  artist  conception  drawings 
of  the  dam. 

The  Bureau  of  Reclamation  of 
the  Department  of  the  Interior  is 
participating  in  the  pl-mning  of 
the  project  under  a  contract  be- 
tween the  government  of  the  Unit- 
ed States  and  the  National  Re- 
sources Commission  of  China.  Com- 
missioner of  Reclamation  Michael 
W.  Straus  said  that  work  on  de- 
signs and  specifications  is  under- 
way at  the  Denver  office,  and  that 


the  government  of  China  has  adr 
vanced  $250,000  toward  payment 
of  the  cost  of  the  Bureau's  serv- 
ices. This  is  the  first  installment 
toward  the  $500,000  estimated  total 
payment  that  will  be  required. 

The  arrangement  which  was  ar- 
rived at  in  consultation  with  the 
State  Department,  covers  only 
technical  studies  and  design  work 
as  paid  for  by  China.  Specifically, 
the  agreement  sets  forth  that  the 
United  States  assumes  no  responsi- 
bility for  financing  or  construction. 

Hinging  on  construction  of  the 
dam  is  a  comprehensive  plan  to 
rebuild  the  valley  from  the  rice 
roots  up.  Within  a  300-mile  range 
of  the  dam  site  recurrent  famine 
and  flood  have  devastated  an  area 
containing  a  population  greater 
than  that  of  the  entire  United 
States. 

The  dam  will  impound  waters 
of  the  Yangrtze  to  provide  irriga- 
tion for  10,000,000  acres  of  land, 
and  also  protect  the  valley  against 

floods. 

(Continued  on  Page  Three) 
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PLASTIC  SPECIALTIES 
IDEAS 
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WIN,   PLACE  AND  SHOW 


i^of  new   24-page  colorful   catalog  |  Yangtze  Gorge  dap   (1)    will  be  a  straight   gravity  concrete    overflow    dam    with    spillway    and    outlet 
"Plastic  Advertismg  Specialties  of  j  ^^^j^g  occupying  the  whole  river   channel    portion  of  the  dam.    A  nonoverflow  abutment  portion  of  dam 


Distinction  has  been  prepared  by  (2)  will  close  the  gap  between  the  channel  portion  of  dam  and  each  wall  of  the  gorge.  Spillway 
The  Emeloid  Co.,  286  Laurel  Ave.,  i  ^jg^i^j^^g^  ^jn  be  controlled  by  nine  135-foot  by  56- foot  drum  gates  (3)  of  Coulee  Dam  type.  Outlet 
Arhngton,  N^  J.,  to  stimuUte  sales    discharge  will   be  controlled   by    104   aerated   jet    gates  installed  in  tandem  in   32   102-inch  conduits    (4) 

extending  through  the  dam.  These  outlet  conduits  will  be  protected  against  floating  trash  by  means 
of  trashracks  ins-tailed  on  the  upstream  face  of  dam.  At  least  one-quarter  of  the  outlet  conduits  will  be 
designed  to  facilitate  the  pasJMng  silt  carried  by  the  Yangtze  (not  shown).  Energy  dissipation  of 
spillway  and  outlet  flow  will  be  controlled  by  an  unusually  long  and  massive  hydraulic  jump  concrete 
apron  (not  shown).  A  highway  and  railway  bridge  (not  shown)  will  be  probably  constructed  over  the 
spillway  portior  of  the  dam. 


of  plastics  specialties.  One  of  the 
most  completely  equipped  plastics 
plants  in  America,  Emeloid  offers 
advertising  specialties  custom-made 
to  individual  requirements.  Write 
to  them  for  the  booklet. 
# 


CORROSIVE  LINING 
BULLETIN 


A  new  sales  bulletin  titled,  "Lin- 
ing for  Industrial  and  Process 
Equipment",  and  thoroughly  de- 
scribing the  complete  range  of 
synthetic    rubbers,    Bakelite,    plas- 


Sacramento  Constn 
Pioneer  Dead 


SAC  RAMENTO.  February  27.- 


SUMMERBELL  ROOF  STRUCTORES 

1746  Thirteenth  St.,  Oakland,  Calif. 
From  San  Francisco  From  other  exchanges 


Adolph  Teichert,  Sr.,  91,  founder 
tics,  vinyl,  thickol  and  neoprene  j  of  the  A.  Teichert  ft  Sons  Constr. 
lining  manufactured  by  them  to  Co.,  died  last  night  in  his  home 
combat  corrosion  in  a  host  of  com-  at  2401  J  Stre<:t. 
mercial  equipment,  is  now  avail-  Mr.  Teichert  came  to  Sacramen- 
able  by  writing  to  Industrial  Lin-  to  more  than  50  years  ago  and 
ing    Engineers,     Inc.,     Edgeworth,   was  prominent  in  the  construction 

business  and  Masoric  circles  here 


ENterprise  10930 


TWinoaks  3622 


\ 


BURKE  FORM  CLAMPS 


— gJll'M 


ifJMyilfl 


SNAP    TiES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 
780  Bryant  Street       -      San  Francisco       .       Phone  GArfield  87«« 


)iST  HANGERS 

ALL    SIZES 
FOR  IMMEDL\TE  DELIVERY 

PATTERSON  &  ELVIN  IRON  WORKS 

280— Mth    STKI-ET.  SAN    FRANCISCO  -  MArket   3647 


Pa.,  c/o  Sewickley  Post  OfHce. 


PRIOniTIESNO 
LONGER  RiQt/IRfD 


CONVERT  TO 
FLUOtESCENT' 


(^■i  i»»»ii^yw%.  ft^*H^  fmtmm 


Fluorescent  Products  Co. 

7  ■:  .'  C.  I  L  (  N  GAT  e   A V  [    .  S  r    w  A  H    ■   • ' 


INSULATION 

..for  piping,  boilers, 

industrial  equipment 

and  refrigeration 


The  body  is  at'  tiie  chapel  of 
Miller  &  Skelton  where  funeral 
arrangements  are  pending.  He  is 
survived  by  one  son,  a  daughter, 
and    six    grandchildren. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 
Air  Toob  of  AU  Kinds 

CLEMENTINA  «0. 
227r'JERROLD  AVENUE 
Phone  Mission  XP36  .  0155 


Industry  Approves 
Copper,  Brajis  Pipe 
Practice  Plan 


A  simplified  practice  recom- 
mendation for  copper  water  tube 
and  copper  and  brass  pipe  has 
been  approved  for  promulffation, 
according  to  an  announcement  of 
the  Division  of  Simplified  Prac- 
tice of  the  National  Bureau  of 
Standards.  It  is  effective  from 
Mar.  15,  and  will  be  identified  as 
R217-46. 

The  recommendation  covers  cop- 
per water  tube  and  copper  and 
brass  pipe  intended  for  plumbing 
uses.  It  establishes  as  a  useful 
standard  of  practice  in  the  pro- 
duction, distribution,  and  use  of 
these  items,  a  simplified  list  of 
types   and   sizes. 

Until  printed  copies  are  avail- 
able, free  mimeographed  copies 
may  be  obtained  from  the  Divi- 
sion of  Simplified  Practice,  Na- 
tional Bureau  of  Standards,  Wash- 
ington 25,  D.  C. 


SURPLUS  GOODS 
LISTINC;S 


National  consumer  goods  list- 
ings are  published  in  a  new  mag- 
azine-type format  titled,  "Surplus 
Reporter",  by  the  Reconstruction 
Finance  Corporation.  Containing  a 
complete,  concise  listing  of  mate- 
rial for  sale,  the  booklet  is  obtain- 
able by  writing  to  the  Tenth  Re- 
gional Office  of  Consumer  Goods 
Division,  Office  of  Surplus  Prop- 
erty, 30  Van  Ness  Ave.,  San  Fran- 
cisco 2,  and  requesting  to  IxiJ  placed 
on  their  mailing  list. 


Gimnt   Grip  Drive  Dowels 


fEGO 


Double    Grip   Spike$ 

Timber  Connectors  and  Tools 


TIMBER  ENGINEERING   CO.  OF  CALIFORNIA 


268  Market  St.,  San  Francisco 
EXbrook3909 


1151  So.  Broadway,  Los  Angeles 
PRospect8269 
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iRium  pniiiT  compnnv 


MAKES 
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niiE  PRinr 

4th  &  Addison  Sts  •  Berkeley  2,  Co!  f. 
Phone:  BErkeley  3440 


Use  "Builderads^^- 
They  Bring  Resdts 


On  Tuesday,  the  26th,  at  Miami's 
Hialeah  horse  park,  in  the  second 
race,  a  "sleeper"  came  in  paying 
$120.70  for  a  win  ticket.  This 
means  that  very  few  of  the  horse 
players  thought  the  nag  had  a 
chance. 

•  •    * 

On  the  same  day,  W  i  n  a  t  o  n 
Churchill,  just  awarded  an  Hon- 
orary Degree  of  Doctor  of  Laws 
by  the  University  of  Miami,  was 
on  the  air  with  a  "harmony,  unity 
and  peace  talk". 

•  •    • 

Boys,  get  oat  your  dream  book — 
the  horse  paying  $120.70  w»a 
'PEACE  TALK". 

•  •    • 

Winston  Churchill's  pal,  Joseph 
P.  Kennedy,  former  U.  S.  Ambas- 
sador to  the  Court  of  St.  James, 
and  importer  of  excellent  scotch 
whiskey  (if  there  is  any  left)  owns 
the  Hieleah  Park,  if  that  means 
anything  to   you. 

•  •    • 

On  the  same  day,  off  the  coast 
of  Miami,  ex  -  President  Herbert 
Hoover  caught  a  bonefish  w^eigh- 
ing  10  lbs.  3  oz.  This  is  the  sea- 
son's record  to  date  and  puts  Mr. 
Hoover  in  place  for  first  money, 

•  •    • 

The  w^rld  record  bonefieh, 
weighing  13  lbs.  12  oz.,  was  caught 
in  March  1919  between  Miami  and 
Bimini,  B.W.L,  by  B.   F.  Peek. 

•  •    * 
(Marguerite,    how    did    Herbert 

Hoover  manage  to  drag  a  fish  in 
here.  I  started  talking  about 
horses.) 

ir  ir  -k 
Florida,  palm  -  fringed,  chrom- 
ium-plated and  filled  with  bril- 
liant sunshine,  thousand  -  dollar 
bills  and  expensive  sinning,  is 
right  now  at  the  peak  of  the  win- 
ter  season. 

•  •     • 

The  place  is  also  crawling  with 
baseball  training  camps — the  Dod- 
gers at  Sanford,  Giants  at  Miami, 
(IJardinals  at  St,  Petersburg,  Tig- 
er§  at  Lakeland,  Boston  Braves  at 
Ft,  Lauderdale — this  could  go  on 
into   the  eleventh  inning. 

•  •    • 

If  I  ever  expect  to  return  to 
Los  Angeles  for  my  forgfotten 
raincoat,  I  had  better  mention  the 
Santa  Anita  track  at  Arcadia,  Cal- 
ifornia. 

•  •    • 

Hialeah  conwdera  a  1.5 
iniUion-^Uar  daj  as  tops, 
while  Santa  Amta  tloewi't 
become  eicrited  over  a  three - 
minfon-dollgr  day. 


STUCCO 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  Francisco 
Telephone:  HEn-.lock  4884 


WE  ARE  PLEASED  TO 

ANNOUNCE  THE  APPOINTMENT 

OF 

MACNSONS 

161  TEHAMA  STREET    •    SAN  FRANGSCO    CAi  F. 

f^%  mi  fRANCHISED 

CHRYSLER    AIRTEMP 

CONTRACTOR  FOR  NORTHERN  CAUFORNlJ\ 


Compiefe  Accommodations  for 
Sales  and  Service  of 


Heating  -  Air  Conditioning      Retrigerition 


CONTRACTORS:  hee  us  heeum  \nu  rid! 

We  liiil  liiiiinre  siiiiiid 
Improvement  ilistriet  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  ao:reed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  101 3  Act 

BONDS  and  WARRANTS  •  boughi  •  quoted  •  sold 

Phone  Collect    S  T  0  1*^1  E     &    Y  fl  If  ^  C  R  F  II  li 

Sutter5460  **<*    RUS:>    BIILDING    ■    i/<A    tRAACli>tO  4 


riVIPROVED 


STUCCO  CE 


More  Yards  Per  Sack  •  Spreads  Easier  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


ATTENTION  CONTRACTORS! 

Even   though   the  manufacture    of   WINDOW   SHADE 

CLOTH  has  been   greatly  curtailed,    WE  DO  have  oti 
hand  at  this  rime  a  supply  to  take  care  of  vour  needt 

for  WINDOW  SHADE5. 

James  C.  Franken  Co. 

1112  Polk  St.,  San  Frunciaco  9        Phone  GRay»tonc  506S 


V 


Galvcnized,  plain  and  corrugated; 
Hot  and  Cold  Rolled 

BETHLEHEM   PACIFIC 


COAST         STEEl 


C    O 


ORATION 


^ETHLEHrM 
5TEEI 


General   Offices.    Son   Froncisco 

Districf  Offices.  Seotfie,  Portland,  Los  Angeles,  Salt  LcA*  CHy 

Sfe«/  Plonfa:  SeoHt*,  South  Son  Francisco,  los  AngalM 

Fabricofing  Works .  Sooth  Son  Froncisco,  Aloineda,  Lot  A<i8«Us 

Mi"  Depots :  SeaHle,  Portland,  Son  FrancUco,  Los  Ai»j|el«« 
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WE    HAVE 


MATERIALS   FOR   SPEEDY   DELIVERY   Ol 

PIPE  R4lifNG$ 

STEEL  STAIRS 

WINDOW  GUARDS 

LADDiRS 

LIGHT  STEEL  FRMMi 

MATERIAL   RACKS 

AND   MISCELLANEOUS   IRON 

j  ■  froBi    Aihby,,    Maaagtitg    Parfa&f 

70   ChetUf    St       ■      MArlis*    1230 

NATIONAL  STEEL   FABRICATORS 

IformriY  ftofioital  OrBammnfal  Jroii  &  iro«ie  Co. I 
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Highway   ImprovemenU— Mwidocino 
County 

,^«r«?I^"^^   °^  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

Mendocino  County,  at  Doeley  Craek, 
1  mile  east  of  Hopland  (l-Men-16-A), 
a  reinforced  concrete  slab  bridge  on 
concrete  pile  bents  to  be  constructed 
and  about  twelve  hundredths  (0.12) 
mile  of  approaches  to  be  graded  and 
surfaced  with  road-mixed  surfacing 
and  seal  coat  applied  thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlsiona 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asf^alt  plant  dryerman  or 

fireman   |1.40 

Asphalt  plant  mixer  operator 1.45 

Asphalt  spreading  machine 

operator 1.75 

Carpenter    ., 1.126 

Cement  finisher 1.75 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  —  1.70 
Concrete  vibrator  operator  —  L25 

Flagman  — .  1.00 

Jackhammer  operator 1.26 

Laborer  1.00 

Motor  grader  operator 1.85 

Oil  distributor  bootraan  _..  1.125 

Oiler,  power  shovels  or  cranes  1.26 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equpment, 
shovel  type  controls  (over  one 

cubic  yard)  2.00 

Pile  driver  hoistman  or 

operator    _ _ 1.85 

Pile  driver  man  1.61 

Reinforcing  steel  worker 1.50 

Roller  operator  L65 

Tractor  driver  ~ 1.70 

Truck   driver   (18   cubic   yards 

water  level  capstclty  or  more)  1.5625 
Truck    driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4376 

Truck    driver    (8    cubic    yards 
and  less  than  14  <«iblc  yards 

water  level  capacity)  _...  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capaciyt)  ..._ 1.1875 

Truck  driver  (leas  than  4  cubic 

yards  water  level  capacity)..  1.0626 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this  _ 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building.  Sacra- 
mento. California,  and  they  may  Be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  1.  1»46. 

(Dally  Pacific  Builder) 
(Mar.  1-8-15,  1946) 


other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  L86 
Operator  of  |>ower  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  ona 

cubic  yard)  2.00 

Paintar  (structural  steel) LflSS 

Pile  driver  hoistman  or 

operator    ■■  1^ 

Pile  driver  man  „ L41 

Reinforcing  steel  worker 1.60 

Roller    operator    1.66 

Structural  steel  worker  1.76 

Tractor  driver  .„ L70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.6626 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  L4375 

Truck  driver   (   8  cubic  yards 
and  less  than  14  cubic  yards 

water  level  capacity)  — 1.376 

Intermediate  Grade  Labor 

Concrete  vibrator  operator. 1.26 

Jackhammer  operator 1.26 

Oil  distributor  bootman  L126 

Oiler,  power  shovels  or  cranea..  1.26 
Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1876 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)..  1.0625 
Unskilled  Labor 

Flagman  1.00 

Laborer  1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  leas  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations win  apply  to  such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8,  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  stnd  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (General 
Contractors  In  San  Francisco. 
No    bid   will    be    considered    unless 


FIRST  PUBLISHED  TODAY 


it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcatlona. 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Worics 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  1,  1946 

(Dally  Pacific  Builder) 
(Mar.  1-8-15,  1946) 
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Truck    driver    (18    cubic    yards 

water  level  capacity  or  more)  1.5626 
Truck   driver    (14   cubic   yards 
and  leas  than  18  cubic  yarda 

water    level   capacity) „..  L4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity) L875 

Intermediate   Grade    Labor 

Concrete  vibrator  operator 1.26 

Headerboard  man  1.375 

Jackhammer  operator 1.25 

Oil   distributor  bootman 1.125 

Oiler  power  shovels  or  cranes..  1.25 
Truck    driver    H    cubic   yards 
and  less  than  8  cubic  yards 

water   level  capacity) 1.1875 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      1.0625 

Unsklllcvd  luibor 

Flagrman    „ LOO 

Laborer    ... .,,    -  l-OO 

Posltl6n8  not  listed  above  will  be 
allocated  in  accordance  with  the  def- 
initions which  appear  m  the  special 
provisions,  as  interpreted  in  the  light 
of  this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all 
Intermediate  labor,  for  which 
rates  are  not  shown  above,  shall  be 
not  less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labdr,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime:  one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  ajid  flagman) : 
one  and  one-half  (1%)  times  the 
above    rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  Is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subartlcle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials; and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications  regard- 
ing subcontracting  and  assignment 
of   the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtamed  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Ssu:- 
ramento.  California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors   In    San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequallfled  as  required  by 
law  (See  said  Proposal  Require- 
ments and  Conditions). 
,  The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated:  March  1,  1946. 

(Dally  Pacific   Builder) 
(March  1.  8.  15,  1946) 


specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  anthorlxed 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Bngl- 
neer.  Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  tie  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco 

No  bid  will  be  considered  imlesa 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcatlona 
Each  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
O.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  1.  1946. 

(Dally  Pacific  Builder) 
(Mar.  1-8-15,  1046) 


Highway  Improvements— Santa  Clara 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


fications  may  be  obtained  at  the 
office  of  the  State  Highway  Ehtgl- 
neer.  Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (]reneral 
Contractors  in  San  Francisco. 

No  bid  win  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Speclflcatlona 
EJach  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  February  15.  1946 

(Dally  Pacific  Builder) 
(Feb.  15-21.  March  1,  1946) 


Highway    Improvements— Lake  Co. 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Highway  Imp.— Merced  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

X 

NOTICE    TO    CONTRACTORS 


Highway    Improvements— Lake   Co. 

*    Mil 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construc- 
tion In  accordance  with  the  specifica- 
tions therefor,  to  which  special  ref- 
erenoe  ia  made,  of  a  portion  of  State 
highway  as  follows: 

Lake  County,  across  Kelsey  Creek 
at  Keiseyvllle  (l-Lak-»-D),  a  struc- 
tural steel  girder  bridge  and  ap- 
proaches   to    be  constructed. 

Bids  are  required  on  the  entire 
work  deecrlbed  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  PubUc  Works 
has  ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  woilc 
to  be  done  to  l>e  as  follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Asphalt  plant   dryerman   or 

fireman  — ♦1.40 

Asphalt  plant  mixer  operator—  1.45 

....  1.75 
_..  1.125 
„  1.75 


Asphalt  spreading  machine 
operator   _,- 

Carpenter  

Cement  finisher 


Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type) 1-70 

Derrick    operator 2.00 

Motor  grader  operator 1.85 

Operator   of    power    shovel    or 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  PubUc  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  March  27,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Merced  County,  between  Black 
Rascal  Canal  and  Buhach  Station 
(X-Mer-4-C),  about  three  and  eight- 
tenths  (3.8)  miles  In  length  to  be 
graded  and  paved  with  Portland  ce- 
ment concrete  and  four  (4)  bridge* 
to   be  constructed. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification   _..     Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman     - 1.40 

Asphalt  plant  mixer  operator..  1.46 
Asphalt  spreading  machine 

operator     _ 1-78 

Carpenter     1.S25 

Cement   finisher 1.75 

Concrete   mixer   operator    (one 

cu.  yd.  capacity  or  less).„ 1.45 

Concrete  mixer  operator  (over 
1  c.y  yd.  capacity  and  paving 

type)    1-70 

Mechanical  tamper  and  fmish- 
er  operator  (concrete  or  as- 
phalt)      1-70 

Motor  grader  operator 1.88 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  1 

cubic    yard)    2.00 

Pile  driver  hoistman  or  oper- 
ator     1-88 

Pile  driver  man 1.61 

Reinforcing   steel   worker L60 

Roller    operator 1.66 

Tractor    driver 1.70 
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Highway   I  mprovemente— Siskiyou 
County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  20,  1»46 
at  which  time  they  will  be  pubUcly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made-  as 
follows : 

Siskiyou  County  between  Yreka 
and  Camp  Lowe  (I  |.SIe-S-Yre,C), 
about  thirteen  and  three-tenths  (13.3) 
mile*  in  length  to  be  surfaced  with 
imported  borrow  base  and  plant- 
mixed   surfacing 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   11.40 

Asphalt  plant  mixer  operator.™  1.45 
Asphalt  spreading  machine 

operator   1-75 

Flagman  ._ }-^ 

Laborer }^ 

Motor  grader  operator 1.88 

Oil  distributor  bootman  „ —  1.126 

Oiler,  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  200 

Roller  operator !•« 

Tractor  driver 1-70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5635 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less   than   14  cubic  yards 

water  level  capacity) 1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (leas  than  4  cubic 

yards  water  level  capacity)-  1.0625 
Any  classification  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    <Hie-haIf    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (1%)     times     the    above 
rates. 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  13,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  Is  made,  as 
follows : 

Santa  Clara  County,  on  Bayshore 
Freeway  at  Santa  Clara  Street  In 
the  City  of  San  Jeee  (IV-SCI-68,2- 
SJs),  a  separation  structure  to  be 
constructed  and  approaches  a^ut 
six-tenths  (0.6)  mile  In  length  to  be 
graded  and  surfaced  with  Portland 
cement  concrete  and  asphalt  cenorete 
on  crusher  run  base. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provlalons 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Skilled  Labor 
Asphalt  plant  dryerman  or 

fireman  . ....«>,™ 61.40 

Asphalt  paint  twnr  operator..-  1.46 
Asphalt  spreadlBg  machine 

operator   ..„ 1.76 

Carpenter  —  USO 

Cement  finisher 1.60 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one   cubic  yard   capacity   or 

paving  type)  .  1.70 

Electrician  _ 1.70 

Mechanical    tamper    and    fin- 
isher  operator    (concrete    or 

asphalt)    - — (  1.70 

Motor  gn:^der  operator 1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  — — .  2.25 

Pile  driver  hoistman  or 

operator    1-85 

Pile  driver  man  >  1-*1 

Plumber   1®5 

Reinforcing  steel  worker 1-50 

Roller  operator  ^'^ 

Tractor  driver  1-70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  morei  1.50 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1-25 

Intermediate  Grade   Labor 

Concrete  vibrator  operator 1.25 

Headerboard  man ^•'75 

Jackhammer  operator 1^ 

Oil  distributor  bootman  1.00 

Oiler,  power  shovels  or  cranes-  1.40 
Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  —  l-^O 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)—  1.00 


Unskilled  Labor 


Flagman 
Laborer 


1.00 
LOO 


Positions  not  listed  abore  will  be 
allocated  In  accordance  with  the  defi- 
nitions which  appear  in  the  "P^^^f 
provisions,  as  Interpreted  In  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  ie«« 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-hau  U^^ 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen)-- 
one  and  one-half  dH)  t*™««  *^ 
above  ratea 

The  rates  of  wages  Including  over- 
time, holiday  or  Sunday  rates.  »oo"^ 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  execuUve  owera 
of  the  President  of  the  United  Statee 
and  to  any  modlflcaUon  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  anv  other  authorised 
Federal  office  or' agency.  Insofar  as 
the  same  may  be  applicable  to  ttls 
contract  In  case  of  any  Inconslat- 
ency.  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control.  

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posal to  be  done  will  be  financed  to 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  ap- 
plicable Federal  statutes,  rulee,  a^ 
regulations  will  apply  to  such  work. 

The  atteoUon  of  bidders  Is  par- 
tlcularl5%  directed  to  the  provisions 
of  SecUon  7,  article  (a),  subartlcle 
(6),  of  the  Standard  SpecllfcaUons 
regarding  the  use  of  domestic  nmte- 
rials;  and  also  to  the  provisions  of 
SecUon  8.  articles  la)  and  (b)  of  the 
Standard  Specifications,  "*«»rd»nK 
subcontracting  and  assignment  of  the 
contract,  respectively. 
The  rates  of  wages,  tocluding  over-  Plans  may  be  seen,  and  forms  of 
time,  holiday  or  Sunday  rates,  above    proposal,  bonds,  contract,  and  sped- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  im- 
til  2  o'clock  p.m.  on  March  20,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  8i>eclflcatlons  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Lake  County,  between  1.2  mllee 
north  of  Rodman  Narrows  Road  and 
Route  15  (l-Lak-89-E),  a  total  length 
of  about  two  (2)  miles  of  highway 
to  be  graded  and  surfaced. 

Bids    are    required    for   the    entire 

work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Worics  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  wozk 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _ 61.40 

Asphalt  plant  mixer  operator.-.  1.45 
Asphalt  spreading  machine 

operator    _ —  L75 

(!^rpenter  L125 

Cement  finisher LBO 

(Concrete  mixer  operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity)  1.70 

Concrete  vibrator  operator L25 

Flagman  LOO 

Jackhammer  operator iJU 

Laborer  — 1.00 

Motor  grader  operator L86 

Oil  distributor  bootman LOO 

Oiler,  power  shovels  or  cranes..  1.26 
Operator  of  power  shovel  or 
other  excavtlng  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls    (over 

one  cubic  yard)  —  2.00 

Reinforcing  steel  worker l  50 

Roller  operator  L66 

Tractor  driver  1-70 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  mere)  1.4376 
Truck   driver    (14   cubh:   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.3126 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)   1-25 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.0625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity).-.  0.90 
Any  classification  omitted 

herein  not  less  than -  LOO 

Overtime — One    and     one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — One 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages.  Including  over- 
Ume.  holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  anv  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
It  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Kach  bidder  must  be  licensed  and 
also  prequallfled  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves   the   right   to  reject   any   or 
all  blda 
DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 
Dated  February  21.  1*46. 

O.  T   McCOT. 
State  Highwav  Engineer. 
(Dailv  Pacific  BuUder) 
(Feb.  21 -Mar  1-8,  1046) 


Pro, 


•no. 


1717— 16-ln.    Oreeser    Pipe 
C*upllng« 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
In  Room  205  of  the  office  of  the 
East  Bay  Municipal  Utility  District, 
512 — 16th  Street,  Oakland  California, 
until  5:30  P.  M.,  Wednesday,  March  6, 
1M6,  and  will  at  that  hour  be  op- 
ened for  furnishing  approximately 
100  16- inch  DRESSER  PIPE  COUP- 
LINGS,  as   per    specifications. 

Propoaal    No.    1717    covering    same 
may    be    obtained    upon    application 
at    Room    312,    Purchasing    Depart- 
ment, of  the  office  of  the  District 
DANIEL  READ, 
Secretary. 
Oakland.  California. 
February  2L  1M6. 

(Dally  Pacific  Builder) 
(February  26.  1»46) 


Bid  Opening  Schedule 


Bid  Openinf  Date 


Prejeet        Location, of  Project 


Noted  In  issue 


PUILDING  PROJECTS 


3- 
3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3 

3 

3 

3 

3- 

3- 
3 
3- 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
3 
4 
4 


5— 
6— 
6— 


1  —  2 :06  P.M..   Basement 

1  Painting  (Govt.) 

1_  2 :00  P.  M— Truck  Terminal 

4 —  2  :(X)  P.M — Dormitory 
5—11 :00  A.M— Power  Plant 
5—11 :00  A.M.— Storage  FacUitle* 

5—  3 :00  P.M.— Carhouae 

5—  3 :00  P.M.— Paint  Shop 
8  K)5  P.M.— Light  Standards 
2 :00  P.M.— Painting 
2 :00  P.M— Painting 

6 —  — Shop 
6—  2 :00  P.M.— School 
6—  2  K)0  P.M— Painting 
6—  2 :00  P.M.— Painting 
6—  8:00  P.M. — School 
6—  2 :00  P.M,   PalnUng 
6—  5 :00  P.M.— Remodellnf 
6—12  M.     —Theater 
7—11 :00  A.M.— Clinic 
6—11 :00  A_M.— Tube  Radlatloa 

11— 12:00  M.    School 
11—10 :00  A.M.— Courthouse 
12—  1:30  P.M.,   Flagpole 
12—11  K)0  A.M. — Storehouse* 

12—  3  K)0  P.M— Store 

13—  2 :00  P.M.— Cables 

12—  1 :30  P.M.— Flagpole 

13—  2 :00  P.M.— Painting 
13—  2 :00  P.M.— Painting 
13—  2  :O0  P.M.— Painting 
13—  2  m  P.M.— Painting 

2 :00  P.M.— Painting 

2 :00  P.M.— Burner 

2 :00  P.M.— Painting 

2 :00  P.M.— School  Buildings 
15—  9 :00  P.M.— Store 
18— 11:0(!>A.M..    Shop 
18—11  .-00  A.M.— Shop 
25—  9 :00  P.M— Plant 

-  1—10 :00  A.M.— Residences 

-  9— 3 .00  P.M,   Cottage 


13— 
13— 
13— 
U 


Lancaster 

Eureka.  Utah 

San  Francisco 

Los  Angeles 

Inyokem 

Barstow 

San  Francisco 

San  Francisco 

Alameda 

Covlna 

Brawley 

Pittsburg 

Sunnvside.  Wash. 

Reedley 

Payette,  Idaho 

El  Cerrlto 

Calexico 

Las  Vegas,  Nev. 

OuemevlUe 

Long  Beach 

San  Leandro 

Palm    Snnngs 

San  Rafael 

Livermore 

Hawthorne,  Ner. 

San  Francisco 

Safford,  Aria. 

Livermore 

Gardena 

Huntington  Beach 

Santa  Clara 

Orange 

San  Francisco 

Vallejo 

Tacoma,  Wash. 

Maricopa  Coimty,  Aria. 

Las  Vegas 

San  Francisco 

San  Francisco 

Torrance  

Davis  Dam,  ArlxonA-N«T»aa 
San  Francisco 


S-41 

1-ai 
a-it 

S-M 
2-11 

s-u 

2-96 
2-21 
S-M 
2-16 
2-10 
S-16 
t-18 
S-IS 

s-u 

2-11 
S-26 

2-21 
3-26 
2-20 
•/-  7 
2-26 
S-IS 
2-21 
2-27 
2-lS 
2-lS 
2-26 
2-26 
2-26 
2-26 
2-26 
2-27 
2-27 
2-  8 
2-U 
2-25 
2-26 
2-18 
2-27 
2-26 


ENGINEERING  PROJECTS 


3. 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3- 

3 

3- 

3- 
3- 

3- 

3- 

3 

3 

3- 

3 

3 

3 

3 

3- 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

3 

4 


1—  5  K)0  B.M.— Street 
1—  1 :30  P.M.— Highway 
1 —  8:00  P.M. — Sewers 
2—11 :00  A_M.— School 

4 :00  P.M. — Sewers 

2  RM — Leveling 
5— 10  K)0  A. M.— Earthwork 
5—11 :00A.M— Street  Lighting 
5—11 :00  A.M.— Roads 
5 — 10 :00  A.M.— Grading 
6—  2 :30  P.M.— Sewer 
6—  2 :30  P.M.— Repaving 
6—  2 :30P.M.— Sewer 
6—  2 :30  P.M.— Deck 
6—  2 :00  P.M.— Highways 
6—  2  :O0  P.M.— Highways 
6—  2  K)0  P.M.— Highways 
6—10 :00  A.M.— Transmission 
6—10 :00  A.M.— Grading 

6—  2 :00  P.M— Plant 

7—  2 :00  P.M.— Highways 
5— 10:OOA.M   Canal 

Transmission   Line 
Grading 
Grading 
Clearing 


5—  1:30  P.M. 

6— 10:00  A.M. 

6— 10:OOA.M., 

6 — 11:00  A.M., 

6— 10  K)0  A.M.— Highway 

7—  2:00  P.M— Bridges 
7—10 :00  A.M— Earthwork 

8—  2  K)0  P.M— Canal  

9—11 :00  A.M.— Water  DlatributlonLine    Sharp  Park 


Sacramento 

Nevada  State  Highway 
Oakley 

Phoenix,  Aria. 
Tucson,  Ariz. 
Oakland 

Central  Valley  Project 
Inyokem 
Inyokem 
Glendale 
San  Franc|0CO 
San  Francisco 
San  Francisco 
San  Francisco 
Monterey  County 
Alameda  County 
Oakland 
Lin*  Rio  Grande  Project 

Klickitat  County,  Wash. 
AJo,  Calif. 
Los  Angeles  County 
Central   Valley   Proje^ 
Spokane,  Wash. 
Los   Angeles 
Los  Angelea 
Fort  Lyon,  Colo. 
Clallam  County,  WaJlL 
San  Diego  County 
Shoshone  Project 
Grass  Valley 


8 :00  P.M — Casing 

12— 10  :O0  A.M— Earthwork 

12—10 :00  A.M.— Blarthwork 

12—  3 :00  P.M.— Airport 

12—11 :00  A.M.— Railroad 

12  Kortes  Dam  «3ovt.) 

12  9:00  A.M.,   Pumping  Plants 

12—10 :00  A.  M.— Bridge 

12—  2  K)«>  P.M.— Road 

1 :00  P.M. — River    Improvements 
2:90  P.M. — Street  improvements 


IS- 
IS— 
13— 
14— 
14— 
15— 


Exeter 

Colombia  Basin  Project, 

Central  Valley  ProJ^st 

San  Francisco 

Rough  and  Ready  Island 

Missouri  Basin  Project 

VaUeJo 

Washington  State 

Alameda 

Los  Angeles 

San  Francisco 


2  K)0  P.M— Freeway 
2  :O0  P.M.— Grading 
2 :00  P.M. — Crossing 
2  RM— Steel  Towers 
18 — 10 :00  A.M.— Earthwork 
15 — 10:00  A.M.,    Landscape 
15—10 :00  A.M.— Earthwork 


lg_  1  :O0  P.M— River    Improvements 
lg_10  :O0  A.M —Transmission    LlnOa 


Santa  Clara  County 
Los  Angeles  County 

Los  Angele."  County 
Central  Valley  Prelect 
AltuB  Project,  Oklahoma 
Central  Valley  ProJtMrt 
Alius  Project,  Oklahoma 


19—10 :00  A.M.— Earthwork 
19—10 :30  A.M— Dam 
20—  2 :00  P.M.— Grading 
20—  2 :00  P.M.— Steel 

20 —  8:00  P.M.,    Sewer 
21—10 :00  A.M.— Dam 
21— Tentative — Dam 

21—  2 :00  P.M.— Highway 
27—10 :00  A.M.— Canal 
27  10:00  AM.,   Elarthwork 
27—10 :00  AM —Structures 
27—  2 :00  P.M. — Canal 
27—  2 :00  P.M.— Bridge 

27—  2 :00  P.M.— Bridge 

28—  2  :O0  P.M.— Bridges 
29—10 :00  A.M.— Earth  woric 
29—10 .00  A.M.— Earthwork 
20—10 :00  A.M.— Earthwork 
.  2 —  2 :00  P.M.,  Needle  Valves 


Los  Angeles 
Colorado-Big  Tbompftcm  ProJ 


Boulder  Canyon  Project 

Portland,  Ore. 

Lake  County 

Central  Valley  Project 

Burlington.  Wash. 

Boise  Projefct,  Idaho 

Osage  County,  Oklahoi 

San  Bernardino 

Central  Valley  Project,  CaUf. 

Central  Valjey  Project 

Tucurocari  Project,  New  Mexico 

Merced  County 

Mendocino  County 

Lake  County 

San  Diego  County 

Central  Valley  Project,  GaM. 

Central  Valley  Project,  Oallf. 

Central  Valley  Project 

DMiver,  Colo. 


2-12 

i-n 

8-lf 

2-14 
2-12 

2-2T 

2-12 

2-16 

2-10 

2-21 

2-21 

2-21 

2-21 

2-21 

2-  S 

2-  6 

2-  8 

2-12 

2-26 

2-li 

2-  8 

2-  7 

2-  7 

2-  7 

2-16 

2-18 

2-26 

2-  8 

2-  8 

2-18 

2-26 

2-26 

2-26 

2-18 

2-20 

2-18 

1-18 

2-26 

t-ar 

2-2T 
2-18 
2-18 
2-12 
2-12 
2-12 
1-88 
2-21 
2-26 
2-27 
2-18 
2-27 
2-21 
8-27 
2-18 
2-19 
2-26 
2-26 
2-27 
2-28 
2-21 
2-25 
2-21 
2-26 
2-26 
2-26 
2-26 
2-21 
2-21 
2-18 
2-13 


SUPPUE5  AND  EQUIPMENT 


3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 
3- 

8- 

8- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3- 

3 

3 

3 

3 

3 

3 

8 


1— 
1— 
1— 
1— 
1— 
1— 
1— 
1— 
1 


2 :00  P.M. — Conductor 
2  rOO  P.M. — Lumber 
2  KM)  P.M,    Stationary 
2 :00  P.M.— Grinders 
2K)0P.M — Telephone  CoUa 


Phoenix,  Aria. 
Denver,  Colo. 
San  Francisco 
San  Francisco 
San  Francisco 


■Fire  Extinguishers  Panama  Canal 


2 :00  P.M.— Poles 
5 :00  P.M.— Gate  Valree 
10 :00  A.M.— Bridge  Ramp 
2 :00  P.M— Milk  Cans 

2  P  M— Cars 
3 :00  P.M.— Water  Metcn 

3  K)0  P.M— Steel 
3  :O0  P.M.— Trolley  Cord 
3 :00  P.M  — FieW  Cols 

4—  2 :00  P.M.— Auger  BlU 
4—  3 :0(0  P.M— Matting 

4 Broom 

4—  2  :aO  P.M,   Loader 
4—  1 :3to  P.M —Tanks 
4—12 :00  M.     —Steel 

4—  Tape 

5—  2  .-OO  P.M— Roof  Leaders 

5—  2  :€le  P.M.— GasoUne 
6— 10  KHO  A.M.— Grading 
6—10 :«)  A.M.— GasoUne 

6—  5:30  P.M.,  Pipe 
6—  5.30 P.  M 
6—  5:30  P.  M.,  Cable 
6—  2  Kto  P.M— Kltchenware 
6 —  — Locks 

2:00  P.M.,   Stools 
2 :00  P.M— Arsenic 
7  Pumtps.  Etc  ((5ovt.> 
7—12  M  M.    — Crossties 


Dresser  Couplings  Oakland 
Oakland 


Casper,  Wyo. 
Sacramento 
Los  Angelea 
San  Francisco 
Reddtag 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
Sacramento 
Metkdoclno  County 
Portland.  Ore. 
Los  Angeles 
Panama  Canal 
Benicla  Arsenal 
Oakland 
Los  Angeles 
Berkeley 
Oakland 


2-21 

2-21 
2-11 
2-18 
2-19 

2-20 
2-20 
2-30 
2-27 
2-18 
1-88 
2-19 
2-19 
2-18 
2-19 
2-20 


7— 
7— 


ProJecL 


-  8—  8  Kk)  P.M— Bmshes 
8—  3 :00  P.M.— TroUey  Cars 

11—  2 :00  P.M.— Auto  ParU 

11—  5 :00  P.M.— Pumper 

11—  8  K»  PM— Chevrolet 

11—  2  K»  P.M.— Wire 

11—  3 :00  P.M.— Coils 
3-12—  2  P.M.— Cars 
3-12 —  2 :00  P.M.— Annunciators 
3-12 —  2 :00  P.M.— Lumber 
3-13 —  2 :00  P.M.— Houses 
3-14—  8 :00  P.M.— Cable 
3-14—  8:<»P.M— Air  Compressor 
3-15—  2 :0o  P.M.— Houses 
3-15—  2  rOO  P.M.— Houses 
3-15— 10:00  AM.— Drum   Gates 
3-15—  2 :0O  P.M— Houses 
3-19 —  2  KK)  P.M.— Pumps 
3-19—  2 :00P.M.— Crane 
3-20  Sanitarv  Sewer  (City) 
3-20—  2:00P.M.— Oil  Circuit 
3-21—  2  :00  PM— Crane  Structure 
3-20—  2  :OOP.M— Metal  Doors 
3-21—  2  )00  P.M.— Storage  Tanks 
8-25—  2 :00  P.M.— Pipe 
3-27—  2KK)PM— Pumps 
3.28—  2 :00  P.M..  Elec.   Equip. 
4-  1—  2 :00  P.M.— Louvers 


San  Francisco 

Panama  Canal 

San  Francisco 

San  Francisco 

Columbia  Basin 

Portland,  Ore. 

San  Francisco 

San  Francisco 

San  Frandsoo      ^ 

Stockton 

Lone  Pine 

Phoenix,  Ajrlz. 

San  Francisco 

Denver,  Colo. 

Boulder  Canyon  Project 

San  Francisco 

Missouri  Baain  Project,  Neb. 

Alameda 

Alameda  

Missouri  Basin  Project,  Wyo. 
Missouri  Basin  Project,  Wyo. 
Central  Valley  Project 
Hungry  Horse  Project 
Denver,  Colo. 
Denver,  Colo. 
Mill  Valley 
Breakerparker  Dam  Project,  Arizona 
Columbia  Ba.«1n  Prolert 
Parker  Dam  Project.  Arizona 
Central  Valley  Project 
Gila  Project,  Arizona 
Boulder  Canyon   Project 
CMitral  Valley  Project 
Central  Valley  Project 


2-28 

2-25 
2-26 

2-27 

2-27 

2-27 

2-20 

2-14 

2-21 

2-25 

2-25 

2-25. 

2-26 

t-27 

2-25 

1-21 

1-U 

2-38 

2-2T 

2-28 

2-26 

2-19 

2-21 

2-27 

2-27 

1-28 

2-  8 

2-26 

2-21 

2-21 

2-21 

2-21 

2-21 

2-  1 

2-28 

1-21 

2-15 

1-18 

2-21 

2-  8 

2-26 

2-19 

2-18 

2-26 

2-26 

2-19 
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DAI!  V     PACIFIC     BUILDRP 


PACJLS 


BUILDERADS 


For  Construction  Equipment,  Rentals^  Sales 


The  mechanical  lock  facilities  will  include  mammot 
vessel  (2)  of  several  thousand  tons  displacement 
(China  Merchant  Marine)  will  be  specially  construe 
weight  of  the  loaded  vessel  from  cable  fastenings  ( 
reeving  of  the  cables  (4)  will  be  such  that  the  te 
The  hoists  (5)  will  be  connected  together  either  m 
load  properly  and  operate  at  exactly  the  same  sp 
which  many  SR<all  boat.s  can  be  moored  in  rows  w 
handling  the  largt  traflic  of  sampan  and  junk  boats. 


h  gantry  cranes  (1)  capable  of  hoisting  a  loaded 
capacity.  Some  of  the  ships  plying  the  Yangtze 
ted  with  hull  and  framing  designed  to  carry  the 
3)  distributed  along  the  top  edge  of  the  hull.  The 
nsion  in  all  cables  of  a  hoisting  unit  is  equalized, 
echanically  or  electrically  so  that  they  divide  the 
eed.  A  large  corrugated  tank  (not  shown  (  into 
ill  be   raised  and  lowered  by   the   gantry  cranes   in 


The  navigation  facilities  include  two  means  for  passing  ships  over 
the  dam,  namely,  the  usual  hydraulic  method  of  filling  and  emptying 
the  lock  basin  and  the  mechanical  hoisting  method  using  mammoth 
gantry  cranes.  The  principal  features  of  the  structure  passing  from 
reservoir  to  tail  water  are:  (1)  the  curved  entrance;  (2)  emergency 
bulkhead  slots:  (3)  bascule  bridge;  (4)  ship  channel  230  feet  deep; 
(5)  pair  of  hydraulically  operated  lock  gates  200  feet  high;  (6)  ship 
lock  basin  about  580  feet  deep;  (7)  pair  of  hydraulically  operated 
lock  gates  200  feet  high  at  upstream  portal  of  ship  tunnel  (not  shown) ; 
(8)  ^ip  tunnel  200  feet  high  extending  from  lock  basin  to  downstream 
navigation  channel  (not  shown);  and  (9)  four  or  more  mammoth 
gantry  cranes  will  serve  for  the  mechanical  handling  of  ships  and  boats. 


ATTENTION 

SUB-BIDS  wanted  for  TRENCHING  approximately  10,000  feet 
for  6-inch  PIPE  not  over  6-feet  deep. 

Frank  Rossetto 

Phone  KEllogg  2-6213  after  7  P.  M. 


Here  is  tin  way  Irhange  Dam  will  look  from  theair.  In  the  center  is  the  big  dam  itself  stopping  up 
Ichang  (.orjje  The  dam  (1)  like  Grand  0>ulee  is  concrete  gravity  type.  The  spider-web  dashed  line* 
indicate  a  maze  of  underground  concrete-Lined  tunnels  and  shafts.  Only  the  portals  of  these  would 
show  from  the  air. 

City  of  Ichang  is  about  three  miles  downstream  from  the  Gorge.  It  is  a  city  of  more  than  100,000 
population. 

Facilities  shown  include:  (2)  twelve  diversion  and  power  tunnels  on  each  side  of  the  Yangtze 
discharging  into  tributary  streams  that  join  the  Yangtze  downstream  from  the  dam;  (3)  a  power-house 
tunnel  normal  to  and  above  the  diversion  and  power  tunnels,  housing  48  Grand  Coulee  capacity  pow«- 
units  on  each  side  of  the  Yangtze,  or  a  total  of 96  108,000-kw.  units;  and  (4)  navigation  facilities 
comprising  a  single-lock  basin  extending  from  the  roadway  elevation  of  the  dam  down  to  a  bottom 
elevation   30    feet    below    minimum    tail    water   level  of  the  Yangtze  downstream  from  the  danu 


ttiea  f  roject 

(Conui.ucd   Hum   Page  One) 

Plans  also  call  for  construction 
of  the  world's  largest  hydroelectric 
plant,  with  a  generating  capacity 
three  times  that  of  plants  at  Boul- 
der, Grand  Coulee,  and  Shasta  com- 
bined. 

China  plans  to  utilize  this  power 
production  to  more  fully  develop 
the  resources  of  the  valley,  repay 
the  estimated  billion-dollar  cost  of 
the  dam,  and  to  raise  living  stand- 
ards in  the  area  beyond  anything 
previously  existent.  The  dam  will 
turn  the  flow  of  the  Yangtze  thru 
96  Coulee  -  type  108,000  kilowatt 
turbine  generators  nested  in  tun- 
nels drilled  into  the  solid  rock 
walls  of  the  gorge.  All  main  pow- 
er facilities  except  the  switchyard 
will  be  underground. 

A  shop-lock  of  revolutionary  de- 
sign is  also  under  consideration  as 
a  means  of  getting  ships  past  the 
dam.  This  would  be  a  ship  lift  de- 
signed to  raise  or  lower  loaded 
ships  mechanically  a  distance  of 
550  feet.  Ships  may  also  be  floated 
through  by  filling  and  emptying 
locks  of  conventional  design.  The 
alternate  method  of  dry  -  lifting 
ships  past  the  dam  with  mammoth 
gantry  cranes  has  been  conceived 
by  designing  engineer  John  Lucian 
Savage. 

"Ill  be  disappointed  if  no  one 
says  *it  can't  be  done',"  Savage  de- 
clares. 

A  200-foot  high  tunnel  through 
solid  rock  leads  ships  from  down- 
stream into  the  lock  basin  at  river 
level.  While  the  ship  floats  in  the 
basin,  cables  from  gantry  cranes 
straddling  the  top  of  the  lock  are 
dropped  down  and  fastened  to  the 
hull.  The  crane  hoists  the  ship 
above  the  dam,  moves  with  it 
afong  tracks  until  the  vessel  is 
suspended  over  the  navigation 
channel  and  then  plunks  it  back  in- 
to the  water.  Ships  taking  this 
lift  will  have  to  be  especially  de- 
signed and  built  with  strengthen- 
ed hull  and  frame,  A  ship  of  nor- 
mal design  if  suspended  in  this 
manner  would  break  or  buckle. 

Sampans  and  junks  will  be  gath- 
ered into  a  big  corrugated  metal 
tank  and  hoisted  over  the  dam  like 
a  basket  of  milk  bottles. 

The  lock  gates  are  as  revolu- 
tionary as  the  main  lock  desigrn. 
Huge  'in  size,  200  feet  high,  they 
will  operate  hydi'aulically  and  when 
closed  form  a  perfect  steel  arch 
dam.  The  outlet  gates  of  the  lock 
*  basin  are  designed  to  withstand 
the  pressure  of  a  530-foot  column 
of  water. 

Design  and  planning  work  is  be- 
ing done  at  the  Denver  office  of 
the  Bureau  of  Reclamation  under 
supervision  of  Chief  Engr.  Walker 
R,  Young.  Preliminary  over-all  de- 
signs were  prepared  by  John  Lu- 


cian Savage,  until  recently  chief 
designing  engineer  of  the  Bureau, 
and  world  -  renowned  designer  of 
Boulder,  Grand  Coulee,  and  other 
dams.  Savage  is  participating  in 
the  work  as  consulting  engineer 
for  the  Chinese  Government. 

Under  the  contract  with  the  Chi- 
nese Government  the  Bureau  will 
assist  in  the  preparation  of  final 
reports,  including  review  of  pre- 
liminary studies,  hydraulic  model 
tests,  stress  and  stability  studies, 
design  studies  and  cost  estimates, 


and  contract  designs  and  specifica- 
tions. 

Chinese  engineers  and  technic- 
ians, paid  by  their  own  govern- 
ment, are  participating.  The  con- 
tract specifies  that  Bureau  work 
in  connection  with  domestic  Rec- 
lamation projects  in  the  United 
States  has  priority  over  the  Yang- 
tze Gorge  project  at  all  times,  and 
that  this  counttry  is  no  way  obli- 
gated to  assist  in  either  the  fi- 
nancing or  construction  of  the 
project  in  China. 


COMPRESSORS 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    -    GA08 

V-BELTS 
WIRE    ROPE   AND   FITTINGS 
BALL  A.  ROLLER   BeXrINGS 


GEORGE  M.  PHILPOTT  CO. 

BRYANT  bet.  9th   and   10th   STS.,  S.   F. 


HE 


MASTER  GASOLINE  GENERATORS 


Portable 


Lighting  Plants 

From 
650  Wmttt  to  IS  KW 

Gcnwutc  I  ovr  Ows 
El«ctriaty  Riglit  <m  Job 


Electric  Table  Saws   •   Band  Saws  •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQU1I*'ME\T  C03H*ANY 

160  Tenth  Street    ^S^Fi^asco  P**'  ^^'^'^  ^^^l 


Haven  Saw  &  Tool  Co. 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT   SAWS 


I/,  to 


15  H.  P. 

FOR 


AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St. 


corner  of  N.tom.        p|,.  MArket  16S1 
SAN   FRANCISCO 


li 


miock 


5475 


60  —  Good  Late  Trucks 

1941-1942  — V2  to  6  TON 

DUMPS  CARGOES  —  CHASSIS  —  VAN 

AND  ARMY  RECONS 

INTERNATIONAL— DODGE— GMC— WHITE 

CHEVROLET— FORD 
Standord— 4  Wheel— 10  Wheel  Duot  Drivt 

Low  Mileage 
...PRICED  TO  SELL... 

TRUCK  WRECKING  CO.,  INC. 

1710  HARRISON  STREET    -    MARKET  6528 

CALL.  PHONE.  WIRE   OR   WRITE   FOR   INFORMATION 


NT 


BIG  UNITS 


SMALL  UNITS 


Contact  your  nearest  Wemco  office 
for  fast,  guaranteed  Wemco  Rental 
Service  on  air  compressors  and  tools 
of  all  sizes. 


AUTHORIZED  DISTRIBUTORS 


Chicago    Pnewa^at 


AIR  COMPRESSORS   AND   AIR   'WQi 


WESTER 

760  FOISOM  STREri     i  AN  f-R  ANC' '.CO    CAnfOR'vi 
TELEPHONE    EXBROOK    4i67 


ACHINERY   COMPANY 


■  i.^i'-'-O-.i     iACSAVr' 


WOOD    •    METAL    •    STONE 

• 
SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    *    Drills    *    Sanders 
STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  Drills,  Screwdrivers,  Metd!  Shears 
BOICE-^^  CRANE  &  DURO 
Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Large  Sfoclr  on  Hand  for  )nr)nr>edlafe  Delivery 

SALES    •    RENTALS    •    REPAIRS 

!       • 

PERSONAL  SERViCi  —  24  HOI  tS  a  DAY  DURIN6  EMERGENCY 


SAN  FRANCISCO      ! 
1072- 1076   Howard   StrMtt 

MIwIuLk  6212 


OAKLAND 
950  East  14th  Straat 

«U»cewt  1742 


a  COMPRESSOR 

FROM  BACON!    * 

The  right  size  compressor— the 

air  tools  you  need— in  first  clasH 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 


ii«« 


BLIIDKRADS   SELL   AND    RKNT   CONSTRUCTION    EQUIPMENT 

WHEN     COMMUNICAT»NG     WITH     ABOVE     ADVERTISERS 
PLEASE   MENTION    DAILY    PACIFIC    BLMLDEP 


utmutmtiMXA 


^^m^tm. 


"ACjJt  ^ 


PACIFIC    BUILDER 


FRIDAY,  MARCH  f.   1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Established  laOO) 
issii«d   Every  Morning,  Except  Saturoaj.  Sunday  and   Lagai  Holldayt 

^"^D^  l!-^9P^^  BUILDER  U  the  pioneer  construction  d*lly  of  the 

i'acuic  Coast,  Main  taming  a  complete  news  reporting  senric* 

covering  all  principal  building  and  engineering  projects; 

consolidated  January  2,  19J»,  with  Larsea'*  Advano* 

Construction  Reports.  A  Legal  Newspap«r  of  gea- 

eral  circulation  as  defined  by  the  Superior 

Court  of  San  BYanclsco  County. 

^^  .  SUBSCRIPTION   RATES: 

$3.00  om  Month;  |30  per  Year  (Payable  In  Advanca).  Singia  Copy,  IBe 

Entered  as  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San   Pr&nctsco,  California,   under  the   Act   cf  March    8,   1879 


Published  by 
STARK.RATH  PRIKHNG  A  PUBLISHING  CXX     "^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION.  Ownm 

G.  E.  McGAVRAN.  Editor  J.  E.  OOQER8,  Advertising  Manaoar 

466  Tenth  St.,  San  Francisco  3  TeL:  MArket  7110 


3/1/46  •    7 

WORK  STARTED 

STORE  BLDG.  Cost,  |50,000 

OAKLAND,   Alameda  County,  Calif. 

4th  and  Jackson  Sts. 
Construction  of  one-story  reinforced 

concrete    wholesale    poultry    store 

(100x100  ft). 
Owner — Ed  Amero,  c/o  contractor. 
Architect— Not  Given. 
Contractor — Stolte,  Inc.,  8451  San  Le- 

andro  St,  Oakland. 


9-10— EDUCATIONAL 
BUILDINGS 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 


Commercial   Bidgs. 

Educational   BIdgs. — 

Hospitals    

Industrial     BIdgs. 

Public    Buildings 

Religious   Buildings   

Social.  Recreational  BIdgs. 

Residential    Buildings 

Transportation   BIdgs. 

MtsceUaneous   BIdgs.  


1-  8 

9-10 
11 
12-16 
14-17 
18-19 
20-21 
22-26 
21 
28-30 


3/1/46 

WORK    UNDER    WAY 

SERVICE    STATION 


3/1/46  •     » 

BIDS  OPENED 

SCHOOL 

SHAFTER,  Kern  County,  Calif. 

Construction  of  12  classrooms,  alter- 
nate bid  for  18  classrooms,  addi> 
tions  to  the  Shafter  Street  School; 
wood  roof,  structural  steel  frame, 
wood  and  brick  veneer  walls,  con- 
crete floor,  etc. 
I  Owner— Richland  Elementary  School 
District,  Shafter. 

Architect— Ernest  J.    Kump   Co.,  251 
Kearny  St.,  San  Francisco. 

Low  Bidder— Guy  E.   Hall,  1326  SOth 
St..  Bakersfield,  $223,330. 
James   I.   Barnes  Construction  Co., 

San  Francisco,  at  $247,000,  submitted 

the  only  other  bid. 


3/1/46  •    9 

PREPARING   PRELIMINARY 

PLANS 

SCHOOL  ADDITION 

TRACY.  San  Joaquin  County,  C«aif. 
Central  School,  Central  St,  be- 
tween 10th  and  11th. 

Addition  to  present  school  building 
consisting   of    approximately    eight 


ter  service  for  purposes  other  than 

space  heating. 
I  Owner — Bureau  of  Yards  and  Docks, 

Officer  in  Charge  of  Construction, 

Naval  Ordnance  Test  Station,  Inyo- 

kem,  Calif. 
Engineers — Holmes  &  Narver,  626  S. 

Spring  St.  ,Los  Angeles. 


_     ^        ^  Bids  scheduled  to  have  been  opened 

classrooms,  cafeteria,  kindergarten,    March  12.  11  A.  M.,  have  been  post- 
library  and  enlargement  of  general  i  poned  indefinitely, 
offices ;  concrete  foundations,  wood  — — — 

floors,  wood  frame  and  brick  veneer   3/1/46  •     •    12 

Owner  —  Tracy    Elementary    School    SITE   SELECTED 
District    Tracy  FACTORY  Cost,   |50.000 

Architect— E.  G   Ernst,  561  E.  Hard-    SAN    FRANCISCO.     Williams    Ave. 
Ing  Way.  Stockton.  i     ^^^  Mendell  Street. 

The    school    district    voted    bonds   Construction  of  cabinet  factory  bldg. 

February  26  in  the  amount  of  $250,-  ,  Owner— Carver-NUes    Co.,    1001    Cle- 

(KW,  proceeds   of   which   will  finance       ment  Street 

above   construction   and   a   new    ele-    Architect— Not   Annoimced. 

mentary  school  building.  ,  i  


PLANS  ON  FILE 


Tha    follewing    Hst    of    plana    and    apeolfloatlons    for    oonatnictJen 

proJecU  are  now  available  for  inspection  at  the   office  of   DAILY 

PACiFiC   BUILDER,  465  Tenth  Street,  San   Franclsoa. 


Work 


Location 


Bid  Opening  Data 


Tube  Steam  Radiation, 
Spec.  No.  17460.  NOy  13286 


San  Leandro 


I-  8 


Earthwork,  Canal  Lining, 
Spec.  1171 


Friant-Kem  Canal 


S-  6 


Spec  1172 

Earthwork,  Canal  Lining. 


Friant-Kem  Canal 


8-12 


-f- 


9 


1, a— COMMERCIAL  BLDGS. 

3/1/46  •     •     8 

CONTRACT    AWARDED 
WAREHOUSE  Cost,  $350,000 

FRESTNO,    Fresno    Co.,    CaL     Church 

and  Elast  Avenues. 
Construction    of    storage    warehouse 

(200x640-ft)   with  20  loading  doors 

and  special   conveyor  system. 
Owner^-Roma  Wine  Co.,  Church  and 

East  Aves.,  Fresno. 
Plans  by  Owner. 
Contractor — BYanceschi    Constr.    Co., 

845   Marina   Blvd.,   San   Francisco. 


M. 


I  ^/1  /aa 
Cost,   $40,000    g,Q 5   WANTED— 
EAST  OAKLAND,  Alameda  Co..  CaL  ;  ^.q  qlOSE  MARCH  18,  8  P 
ConstructicHi  of  1-story  concrete  ser-  i  g^HOOL  BUILDINGS 

vice   station.  |  pi^TSBURG,  Contra  Costa  Co.,  CaL 

Owner— Robert  Beck,  c/o  architect      construction  of  two  frame  and  con- 


Archltect— Harry  A.  Bruno,  Syndi- 
cate Bldg.,  1440  Broadway,  Oak- 
land., 

Contractor — Norman  Peterson,  Oak- 
land. 


3/1/46  •     1 

PLANNED 

BRANCH  BANK 

SAN  MATEO,  Calif.  San  Mateo  Dr 
between  4th  and  5th  Aves. 

Construction  of  branch  bank  building 

Owner— American  Trust  Co.,  464  Cali- 
fornia St.,  San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St.,  San  Francisco. 


•    I 


3/1/46 

PLANNED 

BRANCH  BANK 

SAN  CARLOS,  San  Mateo  Co.,  Calif.  |  3/1/46 


3/1/46  •     5 

CONTRACT  AWARDED 

ALTER  BAR 

OAKLAND,  Alameda  County,  Calif. 
7th  and  Washingrton  Sts. 

Alterations  to  bar  involving  tile  fac- 
ing, glass,  counters,  asphalt  tile, 
electrical  wiring,  plumbing,  sheet 
roclk,  painting  and  fluorescent  light- 
ing. 

Owner— Withheld. 

Architect— Guy   L    Brown,    Bank   o£ 

Commerce  Bldg..  Oakland- 
Contractor— Victor  E.  Slgge.  3912  Lln- 
wood  Ave.,  Oakland. 


Crete  and  brick  veneered  additions, 
one  3-classroom  addition  to  the 
senior  high  school  and  one  4-class- 
room  and  toilet  addition  to  the 
junior   high   schooL 

Owner— Pittsburg  Unified  Sch.  Dist, 
Armand  Stow,  Clerk,  Senior  High 
School,  School  St  opp.  Norton  St, 
Pittsburg. 

Architect — Chas.  F.  Dean,  1407  Cali- 
fornia   State     Life    Bldg.,     Sacra- 
mento. 
Specifications  obtainable  from  the 

office  of  the  architect 
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11— HOSPITALS 


_    3/1/46 

!  PLANNED 
•  FACTORY 
~  '  SAN  FRANCISCO,  Calif. 

i  Construction  of  factory  building  for 
manufacture  of  plastic  and  electri- 
cal appliances. 


6    0 


West  side  Laurel  Ave.  between  San 
Carlos  and  Cherry  Aves. 
Construction  of  branch  bank  building 
Owner— American  Trust  Co.,  464  Cali- 
fornia St,  San  Francisco. 
Architect- W.    D.    Peugh,    333   Mont- 
gomery St.,  San  Francisco. 


3/1/46  • 

WORK  STARTED 

MARKET  CENTER  BUILDING 

Cost,    $20,000 

OAKLAND,  Alameda  County,  Calif. 
Between  19th  and  Williams  and 
Telegraph  and  San  Pablo. 

Construction  of  two-story  reinforced 
concrete  market  center  and  ware- 
house building  (33x80  ft). 

Owner—Skaggs,  c/o  contractor. 

Architect— Not  Given. 

Contractor — Stolte,  Inc..  8461  San  Le- 
andro St,  Oakland. 


3/1/46 

PLANNED 

SCHOOL  BUILDING      Cost,  $250,000 

WELLS.  Elko  County,  Nev.  Wells 
High  SchooL 

Construction  of  new  school  building 
and  gymnasium. 

Owner— Elko  County  Board  of  Edu- 
cation. Wells  High  School,  Wells, 
Nev. 

Architect — Not  selected. 


3/1/46 

BID    MODIFIED 

GRAND    JUNCTION.    Colo.  —  The 
office  of  Robert  E.  McKee.  4700  San  ;  owner-Sino  Ef^ctric  &  Plastic  Corp., 
Fernando  Rd    West  ^os  Angeles    re-  ^     ^^^^  Stockton  St.  San  Francisco, 
ports    that    they    submitted    a    tele- ,  ^^^j^j^^^^_j^^^  ^^^^^^^,^ 
graphic   modification   to  their  bid  to  ■  .      ^ 

the  Veterans'  Administration,  Wash-  i 

ington  25,  D.  C,  February  26.  result-  '3/1/46  •     12 

Ing  In  a  low  net  bid  of  $2,239,000  for    BIDS    POSTPONED 
the  construction  of  a  hospital  build-  ;     pASADENA.  Los  Angeles  Co.,  Calif, 
ing  and  utilities  at  Grand  Junction,  :  _until  March  11.  1  P.  M.  (bid  open- 
Colo.  ;  Project  No.  2451.  '  jng   date    postponed    from    February 

As  previously  reported.  Olson  Con-  27),  bids  will  be  received  by  the 
struction  Co..  250  E.  1  S..  Salt  Lake  u.  s.  District  Engineer.  751  S.  Fig- 
City,  Utah,  submitted  the  low  bid,  ^eroa  St.,  Los  Angeles,  for  the  con- 
at  the  hour  of  opening,  at  $2,243,500.  gtructlon  and  compleUon  of  buildings 
•  ^  and  facilities  for  the  Jet  propulsion 
3/1/46  11  j  laboratorv.  Arroyo  Seco  site.  Calif  or- 
CONTRACTS  AWARDED  .ma  Institute  of  Technology,  Pasa- 
WARD  BUILDINGS  dena ;  Serial  147. 
STOCKTON.   San   Joaquin  Co.,  Calif.  \  

Stockton  State  HospltaL  !  3/1/46  *     18 


SUB  -  BIDS  WANTED 


General  contractor*  desiring  sub-t»lds  on  any  job  are  Invited  to  make  known 
their  requirement*   In    this    column.    There    I*    no    charg*   for  thio   aopvlco. 


Superstructut-e,  Shop  Bldg.  No.  411    Shlpfltters  and  Bollerniakera  Shop,  San 
Francisco    Naval   Shipyard;    Bids   open    March   4,   11:00   A.    M. 
Erbentraut  &  Summers.  446  Sixth   St.  San   Francisco    (MArket  8310) 
A.    Famell    Blair,    B    Mam    St.    San    Francisco    (YUkon    0390) 
Jas.  L  Barnes  Constr.  Co..  941  Rusj  Bldg..  S.  F.  (EXbrook  6905  or  7054) 
Peter  Klevrtt  Sons  Co.,  442  Po<»t  St.   San   Francisco    (EXbrook   6736) 
Parker,  St ef fens  ft  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 
Barrett  &  Hllp.  918  Harrison   5?t..  San   Francisco    (DOugias   0700). 
Clinton   Constr.   Co.   J23   Folaom    St.    San    Francisco    (SUtter   8440). 
Parker,  Steffena  ft  Pearce,  135  South  Park.  San  Francisco  (EXbrook  6639) 
M.  ft  K.  Corp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624) 
Moore  ft  Roberts,   693   Mission   St,   San   Francisco    (GArfleld   8579) 


Truck  Terminal,  Ore.-N«v.-Callf.  Fast  Freight;   Bids  open  Mar.  1,  2  P.  M. 
Jacks  ft  Irvine.  620  Marttet  St..  San  Francisco    (GArfleld  2106) 
Barrett  ft  Hllp,  918  Hamson   St .   San   Francisco    (DOuglas  0700). 
M.  ft  K.  Corp.,  200  Financial  Center  Bldg..   S    F.    (EXbrook   7624) 
Blltwell  Constr.  Co.,  4745  Geary  Blvd..  San  Francisco    (BAyvleW  5M7) 
H.   E.  Rahlman,  281   Kearny   St,   San   Francisco    (DOuglas   8023). 
Cnnton  Cohatr.  Co.,  923  Folsom  St.  San  Francisco   (gutter  8440). 
M.  J.  King.  Inc.  231  Franklin  St.   San   Francisco    (UNderhill   8209). 
Moore  ft  Roberts.  693  Mission  St.   San  Francisco   (GArfleld  8679). 
Carrico  ft  GauUer.  365  Ocean  Ave..  San  Francisco   (JUniper  4-8081). 


Construction   of   one-   and  two-story    gjQg  OPENED 

reinforced  concrete  ward  buildings    BOILER 

for    infirm    females    and   disturbed    g^j^   JOSE.   Santa  Clara  Co.,  Calif. 

females,    havlg    a    combined    floor   purnig^  and  Install  one  500  hp.  high- 
area  of  approximately  160,000  sq.  ft,        pressure  steam  boiler. 

with    hollow    tile    partitions,    steel   owner— U.    S.    Products   Corp.,    Ltd., 

sash     and    clay    shingle    tile    roof       ji^ce  and  Moorpark  Ave..  San  Jose. 

covering.  Engineer— G.  M.  Richards  and  Asso- 

Owner— State  of  California,  Division  •     elates    333  Kearny  St,  San  Fian-     Escalator  aHid    Elevator  Additions,   Lincoln    Bldg.,  867   Market    Street,    San 

Public     Works'  '  •^  -  -■  ■  ..       .     -_ _     .. 


Shell  Chemieal  Shop  and  Storage  Bldg.,  Sholl  Point;   Bids  open   March  6 
Howes  ft  Whltaker,  626  Ruse  Bldg.,  San  Francisco   (GArfleld  572») 


PLANS  COMPLETED 

ALTER  RESTAURANT 

SAN  FRANCISCO.  Van  Ness  Ave. 
and  Pacific  St 

Alterations  and  additions  to  restau- 
rant involving  Installation  of  bar 
and  oyster  bar. 

Owner— Grlson's    Steak    House,    Van    g/j/^g 

Ness  and  Pacific.  _„^    .^„     -.COMPLETING  WORKING 

Architects— Hertzke    &    Knowles,    80  i  |^p^^,|^Qg 


3/1/46  •     3 

COMPLETING   PLANS 

TRIMMING  AND  STORAGE  BLDG. 

SAN  FRANCISCO.  Eighth  and  Mis- 
sion Sts. 

Construction  of  one-story  trimming 
amd  storage  building  (50x60  ft), 
concrete  walls  and  wood  roof. 

Owner— Withheld. 

Architect  —  DeMartlnl    ft    Igaz. 
Market  St.,  San  Francisco. 


785 


of      Architecture,      fuouo      Yvonts       clsco. 

Bldg..  12th  and  N  Stjs..  Sacramento.    -^^^  Bidder— W.  S.  Leland  Co.,  WaJ- 
Plans  by  State  Architect  Anson  Boyd,       ^ut  Creek    $29,050. 

Public  Works  Bldg.,  Sacramento.      ]     other  bidders  were: 
General     Work  —  H.     Mayson,     9315  i     j   o.  and  C.  U.  Martin,  $30,192. 

Hooper  Ave.,  Los  Angeles,  $1,132,476.  1     Macnson's.  $32,387. 
Electrical    Work  —  Collins    Electrical  ;     western  Piping  &  Engineering  Co., 

Co.,    729  E.    Miner   Ave.,    Stockton,  ;  ^35  555 


$42,620. 
Plumbing— J.    A.    Fazio,    686   4th    St, 

Oakland,  $103,821. 
Heating    and    Ventilating  —  Charles 

Thumm  Co.   of  California,  145  Na- 

toma  St.,  San  Francisco,  $104,390. 


C.  C.  Moore.  $36,369. 
Ekiulpment  Sales  Co.,  $37,788.60. 


14.17— PUBLIC  BLDGS. 
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12-13--INDUSTRIAL 
BUILDINGS 

•   12 


Post  St.,  San  Francisco. 
Owner  will  build. 


3/1/46  •     * 

COMPLETING  PLANS 

OFFICE  BLDG.         Est.  Cost,  $20,000 

SAN  FRANCISCO.  McLea  Court  off 
Ninth  a,nd  Harrison  Sts. 

Constnictlon  of  two-story  frame  of- 
fice building. 

Owner— Withheld. 

Architects— Hertzke  ft  Knowles,  85 
Post  St.,  Sam  Francisco. 


-  t 


NEED  MATERIALS? 


SCHOOL  BLDGS.  Cost.  $351,000 

STOCnCTON.  San  Joaquin  Co..  Calif. 
Elmwood  Elementary  School. 

Constinictlon  of  one-story  reinforced 
concrete  building  to  contain  ap- 
proximately 17  rooms,  cafeteria, 
kitchen  facilities,  play  area,  etc. 

Owner — Stockton  Unified  School  Dis- 
trict Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaquin 
and  Lindsay  Sts.,  Stockton. 

Architect — E.  G.  Ernst,  561  E.  Hard- 
ing Way.  Stockton. 

Structural  Engineer — F.  W.  Kellberg, 
320  Market  St,  San  Francisco. 

Electrical  Engineer — A.  A.  Coddlng- 
ton.  251  Kearny  St.,  San  Francisco. 


3/1/46 

COMPLETING   PLANS 

INDUSTRIAL   BUILDING 

SAN   FRANCISCO.    W.    9th    St,    be 
tween  Mission  and  Howard  Sts. 

Constnictlon  of  two-story  and  mez-  '  above  office, 
zanlne.  class  C  industrial  building  \ 
(75x113.4),   concrete   exterior  walls, '3/1/46 


3/1/46 

BIDS   WANTED 

OAKLAND.  Alameda  Co.,  Calif.— 
Until  March  5.  1  P.  M.,  bids  will  be 
received  by  the  City  of  Oakland, 
Charles  M.  Don,  city  clerk,  City  Hall, 
for  renewing  hoisting  cables  for  pas- 

'  senger  elevator  No.  1  in  the  City  Hall 

1  building. 

Specifications  obtainable  from  the 


Francisoo;    Bids    open    March    12,   3:00    P.    M. 
Dinwiddle  Constr.  Co.,  210  Crocker  Bldg.,  San  Francisco  (EXbrook  5618) 
MacDonald,  Young  ft  Nelson,  127  Montgomery  St,  S.  F.    (SUtter  8296) 

"Kheatre   Bldg.,  Guerneville;    Bids  open   March  6,   12   Noon. 
A.  J.  Hopper  Co.,  243  Langton  St,  San  Francisco   (MArket  7070). 


Schools,  Castro  and  Alvarado  Sts.,  Richmond;   Bids  open   March  8,  8  F.  M. 
Jaa.  I.  Bamea  Constr.  Co.,  941  Rusa  Bldg.,  S.  F.   (EXbrook  6806  or  7064) 
Moore  ft  Roberts,  693  Mls.slon  St ,  San  Francisco   (GArfleld  8579). 
Elmer  J.  Freethy,  1482  Kearney  St,  El   Cerrtto    (Landscape  6-3811). 
John  ML  Bartlett,  703  Everett  St..  El  Cerrito    (LAndscape  5-9133) 
M-  J.  King,   Inc.,  231   Franklin   St,   San   Francisco    (UNderhill  8209) 
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3/1/46  •     9 

TO  PREPARE  PLANS 

NEW  SC!HOOL 

TRACY.   San   Joaquin  County,  Calif. 
Holly  and  Beverly. 

Construction      of      new      elementary 
school  building. 

Owner  —  Tracy    Elementary    School 
District,  Tracy. 

Architect — E.  G.  Ernst,  561  E.  Hard- 
ing Way,  Stockton. 
The    school    district    voted    bonds 

February  26  In  the  amount  of  $250,- 
1 000,    proceeds    of   which    will    finance 

above  construction  and  an  addition  to 

the  Central  School. 


concrete  columns   and   beams    and,  BIDS  WANTED 

girders,  wood  joist  floors.  j     PETALUMA,   Sonoma  Co.,  Calif. — 

Owner— Julius  Harband,  c/o  engineer,  j  Until  March  13,  2  P.  M.,  bids  will  be 

Consulting  Engineer— Hyman  Rosen-  ;  received  by  the  office  of  the  district 
thai,  617  Montgomery  St  j  engineer.     Federal     Worits     Agency, 

Architect— Theo.  O.  Ruegg,  617  Mont-  \  Public  Buildings  Administration,  838 
gomery  St.  JU.    S.    Appraiser's    Bldg.,    Sain    Fran- 

Plans   win  be  completed   within   a }  clsco,  for  removal  of  trees  at  U.  S. 

few  days.  iPost  Office,  PetalumsL 

.^f  i^.i  ;     Specifications   obtainable  from   the 

3/1/46  •    IS  above  office  of  the  district  engineer. 

BIDS  POSTPONED  INDEFINITELY!  

STEAM   DISTRIBUTION,  ETC.  13/1/46  *     16 

INYOKERN,     Kern     County,     Calif.    BIDS  WANTED 
Naval  Ordnance  Test  Station.  i     PORTLAND,  Ore.— Until  March  13, 

Construction  of  steam  distribution  1 2  P.  M.,  bids  will  be  received  by  the 
and  alteration  of  heating  systems,  office  of  the  district  engineer,  Fed- 
Area  FH,  under  Spec.  No.  17505,  eral  Works  Agency,  Public  Buildings 
NOy  13344  The  work  involves  the  Administration,  838  U.  S.  Appraiser's 
installation  of  steam  heating  fa-  Bldg.,  San  Francisco,  for  ribbed  glass 
cilities  in  addlUonal  buildings  and  in  skylights  of  the  U.  S.  Post  Office 
the     existing     underground     sybm  at  Portland,  Ore. 

distribution     system     extende<r   to !     Specifications  obtainable  from  the 
provide   service  thereto    which,    in  i  above  office  of  the  district  engineer, 
general,  will  consist  of  underground 
steam   main,   laterals   and   conden- 
sate  return   piping,  concrete  man- 
holes, condensate  return  pump,  fit-  j 
tings  and  accessories,  together  with  j 
steam  and  return  piping  and  acces- 
sories in  the  buildings;  adapt  por- 
tions of  existing  hot  water  circulat- 
ing system  in  various  buildings   to 
steam    distribution.    Install    electric 
hot  water  heaters  and  other  equip- 
ment necessary  to  provide  hot  wa- 


Superatructure  for  Ordnance   Shop.   San    Francisco    Naval   Shipyard;    NOy 
12968;   Spec.  17152;    Bids  open   March   18,  11:00  A.   M. 
Jas.  I.  Barnes  Constr.  Co..  941  Russ  Bldg..  S.  F.  (EXbrook  6906  or  7064) 
E.   8.   McKlttrick  Co.,   610— 16th    St,   Oakland    (TWln    Oaks    5070). 
M  ft  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 


Alter  Apt.  House,  601   O'Farrell   St.,  San   Francisco;   Bids  open   March   10 
G.  P.  W.  Jensen  ft  Sons,  Inc.,  320  Market  St,  S.  F.   (GArfleld  2444  > 
R.  A.  CuUen,  478  Jackson  St,  San  Francisco  (SUtter  1961). 


Esberg  Rasldenee,  16th  Ave.  and  Preeidle,  8.  F.;  Bids  open  Mar.  8,  2  P.  M. 
G.  P.  W.   Jensen  ft  Sons,  Inc.,  820  MArket  St,   S.   F.    (GArfleW  2444) 
R.  A.  CulHen,  478  Jacltson  St,  San  Francisco   (SUtter  1961). 


CONTRACTORS  . 

mi^mmmmmmmmmmmmmmmmmmmmmmmmmMm i — — 

See  us  regarding  Improvement  District  Jobs.  We  handle 
collections:  buv  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  (iArfield  8000. 

HANNAFORD    &    TALBOT 
519  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


CONTRACTORS- -Save   Money   and  Time 

BY    U  S  1  N  c; 

!      QUANTITY  SURVEYS 

165  JESSIE  STREET  SUtter  8361  SAN   FRANCISCO 

PREPARED    BY  L  6  R   I  )   >        ^   F    R  V   !  C  E 


Ij 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


JUST  GRAB  YOUR  PHONE 


Call 


EXbrook  36S7 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  service  representadvea  .  .  .  backed  up  by  a  highly 
cxpenenced  TECHNICAL  STAFF  ...  can  help  you 
solve  your  tough  problems  of  WHAT  TO  USE  AND 
HOW.  And,  when  you  need  competent,  rcHablc,  p-xpcri' 
enccd  PAINT,  ROOFING  or  FLOOR  COVERING 
APPLICATOR^  to  figure  on  sub-contracts,  wc  CAN 
GET  THEM  FOR  YOU! 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  . . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San   Francisco,  19 
Government  Specification 

PAINT     -     ROOFING     -     LINOLEUM 

Camouflage  Faints  and  Roofings,  Mastipave,  Pabco  Soil- Scaled  linoleums 


THE 

BROOKMAN 

COMPANY 


Scalers  /s 


FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING  MATERIALS 


Call  J.  A.  MANCiNi,  Owaar 
or  WILLIAM  O'CONNOR 


Tamporory  Locoflon 
55  MAIN   STREET    SAN   FRANCISCO.  5 

Teleplione  YUhon  07O 


A    new    ORGANIZATION    of  experienced    MEN 


BRICK  MIX 

^fl  A  brand  new  Permanente  product  designed  fo  «Ove  you  time  and 
money  ^^^  BRICK  MIX  is  a  masonry  cement  compounded  fo  meef  fhe 
most  exacting  requiremenis  ^H  BRICK  MIX  produces  mortar  of  high 
strength  .  .  .  excellent  plasticity  and  workability  .  .  .  unusual  bonding  qual- 
ities     ^^9  BRICK  MIX  reduces  handling  .  .  .  eliminates  waste  .  .  .  ^usf  odd 

BRICK  MIX  ;$  "up  to  specifications"  for  fhe  biggest 

building  insfaflofion  or  small 
patch  job  sold  in  bulk  or  bag 
.  .  .  for  further  information,  see 


sand  and  water 


CONECO 


PRODUCTS 


C  p.  Concrete  Eqoipinent 

COMPANY 

FORM  CLAMPS  -   SNAP  TIES      SCREED 

SUPPORTS   -    COLUMN   CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS    ■    ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  .iOiNT 

CONCRETE    VIBRATORS 

13S5  W.   16th  St,  Oakland.  CKf. 
TEmplebnj  1405 

24-HOUR  PHONE  SERVICE 


your  dealer  or  any  Permanente 
Cement  Company  salesman 


PERMAHENTE 

Km  t  ffm  t  IN    I 

COMPANY 

1924   Broadwoy,  Ookiand 
TWmoaki  4600 

804  Ouinby  Bldg.,  Lot  Angeles 

TUtkef   25d9    • 

Or  See  Voyr  Deoler 


\Y^  MARCH  ],  1946 


D  A  !  L  Y     PACIFIC     BUI  L,  D  E  R 


PAGES 
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ADVANCE  CONSTRUCTION  REPORTS 


3/l/4«  •     15 

BIDS  WANTED 

PORTLAND,  Ore.— Until  March  13, 
2  P.  M.,  bids  will  be  received  by  the 
office  of  the  district  engineer,  Fed- 
eral Works  Agency,  Public  Buildings 
Administration,  838  U.  S.  Appraiser's 
Bldg.,  San  Francisco,  for  radio  grilles 
and  stools  for  windows  at  the  U.  S. 
Courthouse    (new)    at   Portland,   Ore. 

Specifications  obtainable  from  the 
above  office  of  the  district  engineer. 


erly,  2419  McGee  Ave.,  Berkeley  3. 
Plans  are  completed  and  bids  will 
be  asked  shortly. 
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3/1/46 

CONTRACT   AWARDED 

BERKELEY,  Alameda  Co.,  Calif.— 
R.  W.  Reade  &  Co.,  2019  Blake  St.. 
Berkeley,  at  (1)  $411,  and  Chas.  F. 
Schaefer  &  Son,  Berkeley,  at  (2) 
$1195,  awarded  contracts  by  the  City 
of  Berkeley,  city  clerk.  City  Hall, 
Berkeley,  for  furnishing  all  labor, 
materials,  equipment,  transportation 
and  services  for  (1)  painting  fire- 
house  engine  No.  4,  located  at  1450 
Shattuck  Ave.,  and  (2)  for  painting 
offices  of  assessor  and  treasurer  at 
Public    Works    Department    building. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 

(Continued   on   Page  Seven) 

3/1/46  •     •     20 

TO    PREPARE    PLANS 

SWIMMING   POOL         Cost,   $120,000 

OAKLAND.  Alameda  Co.,  Cal.  City 
Corporation  Yard  No.  2,  4551  Foot- 
hill Blvd.,  nr.  Fremont  High  School 

Construction    of    swimming   pool. 

Owner — City  of  Oakland,  Chas.  Don, 
city   clerk,   City   Hall,   Oakland. 

Architect— F.  H.  Slocombe,  132  Monte 
Cresta  Ave.,  Oakland. 


Construction  of  one-story  reinforced  I 
concrete  automobile  and  appliance  | 
sales  and  service  building;  work 
includes  excavation,  concrete  work, 
structural  steel,  carpentry,  mUl- 
work,  roofing,  sheet  metal  work, 
porcelain  enameled  iron,  miscel- 
laneous and  ornamental  steel  and 
iron  work,  lathing  and  plastering, 
glass  and  glazing,  painting,  lino- 
leum, auto  hoists,  gasoline  tanks 
and  pumps,  electrical  work,  etc 

Owner— Harry    Krieger   &.    Son,    c/o 
engineer. 

Consulting  Engineer — Hyman  Rosen- 
thal, 617  Montgomery  St 

Architect — Theo.  G.  Ruegg,  617  Mont- 
gomery St. 

Low    Bidder  — Jacks    &    Irvine,    620 
Market  St.,  San  BYancisco. 


34    ' 


40 


17 


3/1/48  • 

PROPOSED 

DETENTION    HOME      Cost,    $180,000 

SANTA  ROSA,  Sonoma  County,  Cal. 

Construction  of  county  detention 
home,  including  two  separate  bldgs. 

Owner — County  of  Sonoma,  Court- 
house, Santa  Rosa. 

Architect— E.  Geoffrey  Bangs.  605 
Market   St,    San   Francisco. 


3/1/46 
RECOMMENDED 

HAYWARD,  Alameda  Co.,  Calif.— 
City  Engineer  John  A.  Mancini  has 
recommended  the  resurfacing  of  up- 
per B  Street  at  a  cost  of  $40,000,  to 
the  Hayward  City  Council.  Project 
will  include  an  area  from  First  St. 
to  the  easterly  city  limits. 


40 


18-19— RELIGIOUS  BLDGS. 
BUILDINGS 

3/1/46  19 

SUB-CONTRACTS  AWARDED 
MORTUARY  Cost,  $45,000 

MONTEREY.  Monterey  County.  Calif. 

Franklin    St 
Construction    of    one-story    Monterey 
style  mortuary  building  with  shake 
roof,  some  Carmel  stone  and  stucco. 
Owner — Mission  Mortuary  Co. 
Architect— Charles  E.  Butner,  7  Win- 
ham  St.,   Salinas. 
Contractor  —  Stolte,    Inc.,    8451    San 

Leandro  St.,  Oakland. 
Plumbing,  Heating  and  Sheet  Metal — 
Monterey     County     Plumbing     Co., 
8275  San  Leandro  St.,  Oakland. 
Electric  Wiring— Del   Monte  Electric 
Co.,    P.  O.    Box    145,    Elmhurst   Sta- 
tion, Oakland. 
Tile  Work— C.  L  Frost,  1221  Fremont 

St.,   Monterey. 
Glass    and    Mill   Work  —  Hollenbeck- 
Bush  Planing  Mill.  P.  O.  Box  1006, 
Fresno. 
Iron  Grille  Work— Engfer  Iron  Wks., 

535  W.  San  Carlos,  San  Jose. 
Lumber— Eureka  Mill  &  Lumber  Co., 

3737  San  Leandro  Blvd..  Oakland. 
Hardware  —  Marshall-Newell    Supply 
Co.,    Spear    and    Mission    Sts.,    San 
Francisco. 
Lathing    and    Plastering— Bay    Plas- 
tering Co.,  Route  1,  Box  466,  Mon- 
terey. 
Linoleum— D.    C.    Cummings    8c    Co., 
801  Lighthouse,  Monterey. 


3/1/46 
RECOMMENDED 

HAYWARD,  Alameda  Co.,  Calif.— 
City  Engineer  John  A.  Mancini  has 
recommended  to  the  Hayward  City 
Council  the  following  water  improve- 
ments : 
(1)  500,000 -gal.  steel   tank   located  at 

C  and  Alice  Sts.,  $83,000; 
(2»  1,500,000  -  gal.     reservoir    east    of 

Castro  Street,  $72,000; 

(3)  improvements   in   the   water   dis- 
tribution   system.   $90,000; 

(4)  smaller  distribution  line  replace- 
ments and  expansions,  $51,000; 

(5)  new  12-lnch  water  main  west  of 
Castro  Street,  $50,000; 

(6)  standby  power  for  pumping  sta- 
tion,   $40,000. 

22-26— RESIDENTIAL 
BUILDINGS 


tngineering  Section 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Bridges    _. 33 

Dams,   Reservoirs   and 

Dredging   _ — .         34 

Docks,  Piers  A.  Harbors —  3!> 
Parks,  Airports  and 

Playgrounds    _ 36 

Railroads,  Subways  and 

Tunnels   ..._ 37 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers   — 39 

Streets  and    Highways 40 

Gas,   Water   and   Oil    Pipe 

Lines  41 


3/1/46 

BIDS  WANTED 

SANDERS  COUNTY,  Mont— Un-  i 
til  March  6,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  District  Engineer 
Office,  Textile  Tower,  Seattle,  for 
exploratory  foundation  investigation 
at  the  site  of  the  projected  Paradise 
dam  on  Clairk's  Fork  River  in  San- 
ders County,  Mont.  The  work  in  gen- 
eral consists  of  450  ft.  of  diamond 
core  drilling  and  reaming  for  dia- 
mond drill  holes  and  50  hours  pump- 
ing test.  , 

3/1/46  •     •     34 

LOW    BIDDER 

ELLSWORTH  COUNTY,  Kan.  — 
Western  Contracting  Corp..  Sioux 
City,  Iowa,  at  $4,142,832.60  submitted 
low  bid  to  the  U.  S.  District  Engi- 
neer Office,  601  Davidson  Building. 
Kansas  City,  Mo.,  Feb.  26,  for  con- 
struction of  Kanapolis  Dam,  across 
the  Smokey  Hill  River  near  Ells- 
worth and  Salina  Kan.  The  dam  is 
a  compacted  structure,  approx.  100 
ft.  high  and  4000  ft.  long  with  riprap 
on  the  slope. 


84 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


41 


3/1/46 

CONTRACT   AWARDED 

SANTA  CRUZ,  Calif .— Hebbroo- 
Nlgh  Lumber  Co..  Santa  Crux,  at  |1 
per  foot  for  10  piles  14-in.  In  dlaimeter 
at  the  butt  and  8-in.  at  the  tip,  each 
68  .to  72  feet  long,  and  $0.91  per  foot 
for  15  piles  of  the  same  diameter 
58  to  62  feet  in  length,  awarded  con- 
tract by  the  City  of  Santa  Cru«,  City 
Hall.  Santa  Crux,  for  fumishimg  pU- 


42|lnv.   No.   SF-2840-46  for  trwtftd  ASd 
untreated   Douglaa  fir   lumber,   i.o.b. 
hipping  point  and/or  MountAls  Horn*, 
Idaho;  EUko,  Nev 


3/1/46  26 

BIDS    OPENED 

BOULDER  CITY,  Nev.— The  Laa 
Vegas  Roofing  Co.,  Las  Vegas,  Nev., 
at  $5133.42.  submitted  the  low  bid  to 
the  Bureau  of  Reclamation,  BouldCF 
City.  Nev..  for  reroofing  36  fr&me 
dwellings  In  Boulder  City,  Nev.,  for 
the  Bureau  of  Reclamation.  The  work 
involves  approximately  47,400  sq.  ft. 
of  asphalt  composition  shingles. 

The  complete  bids  were: 

Las  Vegas  Roofing  Co.,  $5133.42. 
Morrow    Roofing    Co.,    Los    Angeles, 
1  $5261.40. 

William  T.  Honeycutt,  Boulder  City, 
$535620. 

Riness    Roofing   Co.,   Los    Angeles. 
$5894. 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


31 


3/1/46  19 

ARCHITECT    SELECTED 

VAN  NUYS.  Los  Anereles  Co.,  Cal. 
—Architect  Claude  FaJthfull,  4453 
Vlctorta  Park  Drive.  Los  Angeles, 
has  been  commissioned  to  prepare 
plans  for  a  new^  church  plant  to  be 
built  on  Tvronf  St.,  Van  Nuvs,  for 
the  Van  Nuys  Methodist  Church.  The 
new  plant  will  consist  of  a  500-  to 
600-seat  auditorium,  100-seat  chapel 
and  educational  unit,  parlors,  social 
hall,  and   kitchen;    est.   cost.   $100,000. 


19 


J/1 /46 

PREPARING    PLANS 

CHUnCH 

CRESCENT  CITY,  Del  Norte  Co., 
Calif.  7th  and  H  Sts. 

Construction  of  new  Federated  Com- 
munity Church. 

Owner— Rev.  Edwin  R.  Freeman.  441 
E  St.,  Crescent  City. 

Architect  — J.  S.  Gould,  1201  Kohl 
Bldp ,  San  Francisco. 


3/1/46  26 

SITE    SELECTED 

LOS  ANGELES  COUNTY,  Calif.— 
The  Housing  Authority  of  the  Coun- 
ty of  Los  Angeles.  3723  Wilshire 
Blvd.,  Los  Angeles,  has  selected  the 
following  sites  for  416  emergency 
housing  units  for  veterans: 

Brooklyn  Ave.  east  of  Mednik  Ave. 
— 100  units. 

103rd  St.  and  Central  Ave. — 100 
units. 

Bonnie  Beach  St.  near  Uelon  Pa- 
cific Shops— 116  units. 

Anaheim-Telegraph  Road  near  At- 
lantic Blvd.— 100  units. 

The  county  is  re.sponslble  for  the 
preparation  of  the  sites  for  above 
projects  and  work  will  be  done  by 
the  county's  own  forces.  Type  of 
housing  units  will  be  determined  by 
the  Federal  I*ubllc  Housing  Author- 
ity. Broadway-Arcade  Bldg.,  Los  An- 
geles, and  contractors  have  been 
selected   to   move   and   erect   same. 


3/1/46 

CONTRACT    AWARDED 

CENTRAL  POINT,  Ore. —  Thorn- 
bum  &  Logozo  Co.,  4608  36th  SW., 
Seattle,  Wash.,  at  $36,990,  submitted 
low  bid  and  awarded  contract  by 
Guy  Tex,  city  recorder.  City  Hall, 
City  of  Central  Point,  Ore.,  for  the 
Installation  of  two-mile  8-lnch  main 
to  connect  with  the  Medford  city 
water  system,  ajid  for  constructing 
nine  miles  of  water  lines  in  Central 
Point's  own  distribution  system.  The 
work  will  consist  of  installing  ap- 
proximately 42.000  ft.  of  cast  iron 
pipe.  5500  ft.  galvanized  Iron  pipe 
and  12,000  ft.  of  copper  tubing,  with 
miscellaneous  valves,  fittings  and  ap- 
purtenances. 

Other  bids  were: 

P.  S.  Lord  Co..  Portland,  $38,718. 

N.    P.    Van    Valkenburgh,    Sacra- 
mento. $42,919. 


3/1/46 

LOW   BIDDERS 

DESCHUTES  PROJ.,  Ore— Sleep- 
er &  Keyes.  Bend,  Oregon,  at  $24,- 
718.75  submitted  low  bid  to  Bureau 
of  Reclamation,  Bend.  Oregon,  under 
Spec.  1174  for  furnishing  labor  and 
materials  and  performing  all  work  i 
for  construction  of  highway  cross-  S 
Ing,  sta.  2718  plus  78,  North  Unit  | 
Main  Canal ;  sta.  29  plus  17.7,  lateral 
M-48;  sta.  30  plu3  51.23,  lateral  M-51,  ' 
Deschutes  Project,  Ore.  The  work  is  ^ 
situated  in  the  vicinity  of  Metolius,  | 
Oregon.  i 

Second  and  third  low  bids  follow:  | 

W.    C.    Thompson,    San    Francisco,  I 
$24,965.45. 

McLaughlin  Constr  Co.,  Richmond,  1 

Ore.,    $25,948.  i 


3/1/46  • 

TOTAL    BIDS 

ALAMEDA  and  Contra  Costa  Cos., 
Calif.— A.  J.  Peters  A  Son,  410  North 
10th  St.,  San  Jose,  at  (Sched.  I)  $7,- 
805.24,  and  (Sched.  Ill),  $12,267.37, 
and  McGuire  &  Hester,  796  66th  Ave,,  ' 
Oakland,  at  (Sched.  II)  $4,213.85  sub-  |  ing  for  the  municipal  wharf. 

mitted  low  bids  to  the  East  Bay  Mu-  . 

nicipal   Utility   District.  512   16th   St.,  1 3/1/46 

Oakland,    under   Pro.   LS-348   for  In-    BIDS  WANTED 

stallation  of  2-,  4-,  4-,  8-,  and  10-in. 

cast     Iron     water    mains     in     Contra 

Co:jta  and  Alameda  Counties. 

Total    bids    follow: 

A.  J.  Peters  &  Son,  San  Jose,  (I) 
$7805.24;  til)  $4795.76;  (III)  $12,- 
267.37. 

McGuire  &  He2«:er,  Oakland,  (I) 
$8293;    (II)    $4213:85;    (III)    $14,114.95. 

Pacific  Pipe  Line  Constr.  Co.,  Kl 
Cernto,     (1)     $9055.97;     (II)    $5710.13;    -,i-.- 

(Ill)    $17,07L16.  CONTRACT    AWARDED 

;      Martin  Murphy.  Oakland,    (II>   $5,-    CONTRACT   AWARDED 

1643.60;    (lU)    $21,635.80. 
j     Freethy  Fogelberg,  El  Cerrito,   (I) 
;  $10,908.40;     (II)    $813a80;     (III)    $19,- 
014.35. 

Combs  Bros.,  San  Leandro,  (I)  $8,- 

400.13;    (II)    $4852.65;    (III)    $14,076.70. 

Underground  Constr.  Co.,  Oakland, 

(I)     $10,952.85;     (II)     $5704.37;     (III) 

$15,911.35. 


Machinery  &  Material 


42 


OAKLAND.  Alameda  Co.,  Oallf.— 
Until  March  13,  5:30  P.  M.,  bids  will 
be  received  by  the  Elast  Bay  Munici- 
pal Utility  District,  Room  40(6,  512 
16th  St..  Oakland,  under  LS-S49  for 
furnishing  steel  pipe  for  Orlnda  filter 
plant,  wash  water  line. 

Specifications  obtainable  froKn  the 
above  office. 


42 


SANTA  CRUZ.  Calif.— U.  Si  Pipe 
&  Foundry  Co.,  Monadnock  Bldg., 
San  Francisco,  at  $9373.81,  submitted 
low  bid  and  awarded  contract  by  the 
City  of  Santa  Cruz,  City  Hall.  Santa 
Cruz,  for  furnishing  5(X)0  feet  of 
water  pipe  and  fittings. 

American  Cast  Iron  Pipe  (to.,  at 
$9501.42,  submitted  only  other  bid. 


42 


3/1/46  •     ** 

BIOS   WANTED 

OAKLAND.  Alameda  Co.,  CaMl— 
UnUl  March  IS,  6:30  P.  M..  bkia  wiU 
be  received  by  the  Bast  Bay  Munici- 
pal UtUity  District,  Room  406,  512 
16th  St..  Oakland,  under  Pro.  LS-350 
for  furnishing  cast  iron  pipe  and 
fittings  for  Orinda  filter  plant 

Specifications  obtainable  from  the 
above  office. 

(Continued   on   Pa«e   Seven) 


MACHINERY  AND 
EQUIPMENT 
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3/1/46  •     19 

PLANS    COMPLETED 

CHURCH  ADDITION      Cost.  $120,000 

OAKT^ND,  Alameda  County,  Calif. 
47th  and  Bond  Sts. 

Con.'t ruction  of  a  frame  church  build- 
ing 

Owner— 'Melrose  Baptist  Church,  47th 
and  Bond  St.<<. 

Architects— C.  W.  McCall,  837  Santa 
Rav  Ave..  Oakland,  and  J.  I.  East- 
erlv,  2419  McGee  Ave.,  Berkeley  3. 


3/1/46 

PLANS  COMPLETED 

RESIDENCE 

Approximate  Cost,  $17,00O-$18,00O 
ORINDA,  Contra  Costa  County,  Calif. 
Construction  of   part  one-   and   two- 

storv  residence. 
Owner  and  Builder— Victor  E.  Slgge, 

3912  Lin  wood  Ave.,  Oakland. 
Architect — Guy    L.    Brown,    Bsjik    of 

Commerce  Bldg.,  Oakland. 


33— BRIDGES 


38 ELECTRIC  LIGHTING 

TRANSMISSION  LINES 
EQUIPMENT 

3/1/46  •     38 

BIDS  POSTPONED  INDEFINITELY 
INYOKERN,  Kern  Co.,  Calif.— Bid 
opening  date  has  been  postponed  in- 
definitely (previously  set  for  March 
15)  by  the  officer  in  charge  of  con- 
struction. Naval  Ordnance  Test  Sta- 
tion. Inyokem.  under  NOy  13343, 
Spec.  17504  for  street  lighting  system 
In  the  FH  area.  Naval  Ordnance  Test 
Station,  Inyokem. 


NEWS  INDEX 

For  convenient  referenor,  news 
reports  in  this  section  are  clasel- 
fled  as  follows: 

Misc.  Supplies  &,  Materials  42 
Machinery  and   Equipment        44 


3/1/46 

BIDS  WANTED 

OAKLAND,   Alameda   Co.,    <l!allf.— 
Until  March  7,  5  P.  M.  bids  Will  be 
received  by  the  Board  of  Playground 
Directors,  Dorothy  L.  Lanyon,  secre- 
tary.  Room  315  City  Hall,  Oakland, 
'  for    furnishing    one    five-unit    gang 
!  mower,    two   metal   type   canoes  and 
'  six  sponson  tj'pe  canoes  for  the  Rec- 
;  reatlon  Department 
i     Specifications   obtainable  from  the 
j  above  office. 


39--SEWERS 

(Continued   on   Page  Seven) 


3/1/46  33 

CONTRACT   AWARDED 

SAN  DIEGO  COUNTY,  Calif.— M. 
H.  Golden  Construction  Co.,  3485  Noell 
St.,  San  Diego,  at  $62,053.88,  awarded 
contract  by  C.  H.  Purcell,  state  direc- 
tor of  public  Works,  Public  Works 
Bldg.,  Sacramento,  for  the  construc- 
tion of  a  reinforced  concrete  over- 
crossing  over  Balboa  Parkway  at 
Richmond  St.  in  the  City  of  San 
Diego;  XI-SI)-77-SD.  Bid*  were  re- 
ceived February  14. 


34— DaMS,  RESERVOIRS  & 
DREDGING 


3/1/46  39 

CONTRACT   AWARDED 

FRESNO.  Calif.— The  Pacific  Pipe- 
line Construction  Co.,  2268  Firestone 
Blvd.,  Los  Angeles,  at  $15,651,40,  was 
awarded  a  contract  by  the  City  Coun- 
cil of  the  City  of  Fresno,  D.  E.  Rough- 
ton,  city  clerk.  City  Hall,  Fresno, 
February  26,  for  the  construction  of 
e-lnch  and  8-inch  vitrified  sewer  In 
the  High  Addition,  Clinton  Terrace, 
Frlsbee  Tract  and  Weldon  Terrace, 
Fresno.  The  bids  were  received  Feb- 
ruary 14. 


42— MISC.  SUPPLIES  AND 
MATERIALS 


3/1/46 

CONTRACT.  AWARDED 

SAN  FRANCISCO.— Sunset  Supply 
Co.,     Alemany     Blvd.     and     Crescent  j 

Ave.,    San    Francisco,    awarded    con-  '  

tract   by   the   purchaser   of    supplies,  | 

270  City  Hall,  under  Bid  No.  3475  for  [  3/1/46 

furnishing    and    delivering    tan    baiis  !  BIDS  WANTED 


3/1/46  •     42 

;  BIDS  WANTED 

SAN  FRANCISCO.  —  UntU  March 
15,  3  P.  M,  bids  will  be  received  by 
the  purchaser  of  supplies.  270  City 
Hall,  under  Bid  No.  3502  for  furnish- 
ing and  delivering  one  arc  motion 
picture  projector  for  the  School  De- 
partment 

Specifications   obtainable  from  the 


above  office. 


42 


for  the  Recreation  Department 


40— 


STREETS  AND 
HIGHWAYS 


3/1/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— National  Car- 
bon Co.,  Inc.,  114  Sansome  St,  San 
Francisco,  awarded  contract  by  the 
purchaser  of  supplies,  270  City  Hall, 
under  Bid  No.  3471  for  furnishing  and 
delivering  9250  carbon  brushes  for 
the  Municipal  Railway. 


i  SAN  FRANCISCO.  —  UnUl  March 
jl5,  3  P.  M.,  bids  will  be  received  by 
^  i  the  purchaser  of  supplies,  2T0  City 
i  Hall,  under  Bid  No.  3500  for  fmmish- 
'  ing  and  delivering  of  manuf4ctured 
,  school  furniture. 

j      Specifications   obtainable  fr<>m  the 
above  office. 


3/1/46  •     « 

COMPLETE   BIDS 

CENTRAL  VALLEY  PROJECT, 
California.— The  following  submitted 
bids  to  the  Bureau  of  Reclamation, 
Walker  R.  Young,  chief  engineer, 
Denver,  Colo.,  under  Spec  Na  1156 
for  furnishing  and  delivering  f.ab. 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Redding.  Calif.,  at  the  option 
of  the  bidder,  four  motor-driven  gate 
hoists  for  operating  the  50x60-ft 
regulating  gates  to  be  installed  In 
the  spillway  at  Keswick  Dam,  Ken- 
nett  Division.  Central  Valley  Project, 
California.  The  gate  hoists  will  be 
Installed  by  the  government 

Watertown  Arsenal,  f.o.b.  Water- 
town,  Mass.,  $175,382.  936.000  lbs. ;  net 

Western  Machinery  Corp.,  f.o.b. 
Portland,  Ore..  $195,910.  784,000  Iba. ; 
2%   10  days. 

Commercial  Iron  Works,  f.o.b.  Port- 
land,  Ore.,   $195,963.   700.000  lbs.;   net 

Western  Gear  Works,  f.o.b.  Seattle, 
Wash..  $201,000,  655.000  lbs.;  net 

Premier  Gear  &  Machinery  Works, 
f.o.b.  Portland,  Ore..  $204,000,  690.000 
lbs. ;  net. 

Pacific  Coast  Engineering  Co.,  f.ab. 
Alameda.  Calif.,  $211,110.  688.000  lbs.; 
net 

ConsoUdated  Steel  Corp.,  f.ab.  Loe 
Angeles,  $215,600,  750.700  lbs. ;  net 

Joshua  Hendy  Iron  Works,  f.o.b. 
Sunnvvale,   $231,399.   700,000   lbs.;  net 

Koppers  Co.  f.o.b.  Baltimore,  Md., 
$234,000,  600.000  lbs.;  net 

WlUiamette  Iron  &  Steel,  f.o.b. 
Portland.  Ore..  $245,820,  720,000  lbs. 

Foote  Bros.  Gear  A  Machy.  Corp., 
fob.  Chicago,  111.,  $261,100,  660.000 
lbs.;  net 

Lakeside  Bridge  &  Steel  Co.,  f.o.b. 
destination,  ship  Milwaukee,  $331,000. 
696,000  lbs.;  net 
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3/1/46  42 

CONTRACT   AWARDED 

SAN  FRANCISCO.— C.  F.  BulotU 
Machinery  Co.,  829  Folsom  St,  San 
Francisco,  awarded  contract  by  the 
purchaser  of  supplies,  270  City  H&ll, 
under  Bid  No.  3477  for  furnishing 
and  delivering  12  only  lathes  for  the 
School  Department. 
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3/1/46 

BIPS  WANTED 

feAN    FRANCISCO.  —  Until    March 

11,  2  P.  M.,  bids  will  be  recetved  by 

the  U.   S.   Treasury  Department   821 

'  Market  St.,   San    Francisco   3,    under 


3/1/46 

NEW    BIDS   ASKED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  March  13,  5:30  P.  M,  bids  will 
be  received  by  the  East  Bay  Munici- 
pal Utility  District,  Room  312.  612 
16th  St,  Oakland,  under  Pro.  1719  for 
one  oil  circuit  breaker. 

Bids  submitted  under  Pro.  1700 
were  all  rejected. 

Specifications  obtainable  from  the 
above  office. 

(Continued  ""  Vuge  Eight) 


3/1/46 

BIDS  POSTPONED 

ALAMEDA,  Alameda  Co.,  Calif. — 
Until  March  7,  2  P.  M.  (postponed 
from  February  28),  bids  will  be  re 
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4013/1/46 

BIDS  WANTED 

CROCKETT,  Contra  Costa  Co., 
Calif.— Until  March  19.  8  P.  M,  bids 
will  be  received  by  the  high  school 


27— TRANSPORTATION 
BUILDINGS 
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3/1/46 

PRELIMINARY    PLANS 

APPROVED  ..„^« 

CHURCH  Est.  Cost,   $40,000 

VALLEJO.  Solano  County.  Calif.  So- 
noma and   Carolina  Sts. 

Const  rtjrt  on  of  renforced  concrete 
and  brick  church  building. 

Owner— First  Baptist  Church,  1001 
Sansome  St.,  Vallejo. 

Architects— C.  W.  McCall,  837  Santa 
Rav  Ave.,  Oakland,  and  J.  I.  East- 
teriv.  2419  McGee  Ave.,  Berkeley  3. 


3/1/46 

LOW    BIDDERS 

AUTOMOBILE  AND  APPLIANCE 
BUILDING 

SAN  FRANCISCO.  Northeast  comer 
Geary  Blvd.  and  Blake  St 


(Continued   on   Page   Seven) 
3/1/46  •     34 

CORRECTION— BIDS  WANTED 

CENTRAL  VALLEY  PROJECT, 
California.  —  As  previously  reported, 
until  March  12,  10  A.  M.,  bids  will 
be  received  by  the  Bureau  of  Recla- 
mation, Old  High  School  Bldg,  An- 
tloch,  under  Spec.  No.  1172  for  the 
construction  of  earthwork,  canal  lin- 
ing and  structures,  Contra  Costa 
Canal,  station  2321+25  to  the  end,  and 
Mountain  View  Reservoir,  Delta  Divi- 
sion, Central  Valley  Project,  Califor- 
nia. The  work  Is  situated  from  about 
1  mile  east  to  about  3^  miles  south- 
east of  Martinez,  Calif. 

Place  of  opening  previously  re- 
ported   incorrectly. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $2.75  per  copy, 
not   returnable. 


celved  by  the  Federal  Public  Hous-  board  of  John  Swett  Union  High 
ing  Authority,  Room  001  Phelan  Bldg.,  School,  clerk.  High  School  building, 
San  Francisco,  for  supplementary  Crockett,  for  one  stage  control  board 
road  construction  nad  drainage  at  of  the  modified  preset  type,  conslst- 
Alameda  Project  Calif.  4895-N.  ;ing   ot  a   composite   pilot  board   and 

Specifications  obtainable   from   the   dimmer  bank,  a  circuit  breaker  panel, 

la  cross -connecting  panel  and  a  mag- 
netically operated  contarctor  board. 
Entire  board  shall  be  designed  for 
operation  on  230/115-volt  60-cycle 
alternating  current. 

Specifications  obtainable  from  the 
above    office. 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  ^  DUSTLESS  .-  NON  AB.SORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Harmon  St.  DO  5583  San  Franctaco 


I 


above  office. 


40— 


STREETS  AND 
HIGHWAYS 


3/1/46  •     40 

BIDS  POSTPONED  INDEFINITELY 

INYOKERN,  Kern   Co.,  Calif.— Bid  i 
opening  date  has  been  postponed  in-  i 
definitely    (previously   set   for   March  1 
12)    by   the    office   of    the  officer    in  . 
charge  of   construction.   Naval    Ord-  , 
nance  Test  Station,  Inyokem,  under 
Spec.  17503,  NOy  13342,  for  construc- 
tion of  roads,  parking  areas  and  side-  j 
walks,    consisting    of    asphaltic    con- 
crete pavement  and  grading  pertinent 
to  the  placing  thereof,  and  portland 
cement     concrete     sidewalks.     Naval 
Ordnance  Test  Station,  Inyokem.  j 


WIDEN  BRIDGE,  SAN  BERNARDINO  COUNTY 


WANTED 

FOR  SALF  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


Cement  Gun  Construction  Company 


GUNITE.  SAND-BLASTING,  CONCRETE  CLfrnNG 
CONTRACT  or  RENTALS 

Phone:  GRrficld  7663    •    24  C*Iif orma  St,  San  Francbco 
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3/l/4« 

TO  ASK   BIDS  "       -^^/wx 

CHimCH  ADDITION       Cost.  $60,000 
OAKLd\ND,    Alameda  County,   CaUf. 

1183  Tenth  St. 
Construction  of  alterations  and  addi- 
tion  (housing  two  assembly  rooms 
and  classrooms >  to  Beth  Eden  Bap- 
tist Church 
Owner— Beth    Eden    Baptist    Church, 
Rev    J     P.*«ubbard.    pastor.   Tenth 
and  Magnolia  Sta.,  Oakland. 
Archltects-C.  W.  McCall.  837  Santa 
Ray  Ave.,  Oakland,  and  J.  I.  East- 


SAN  BERNARDINO  COUNTY, 
CaUf. — Carl  Broome.  1450  Washing- 
ton St..  Redlands,  at  $9873,  submitted 
low  bid  to  the  Department  of  Public 
Works,  Division  of  Highways,  district 
engineer.  247  3rd  St..  San  Bernardino, 
Calif.,  for  performing  work  as  fol- 
lows: San  Bernardino  County,  across 
Mission  storm  drain,  six  miles  south- 
east of  San  Bernardino  (VIII-SBd- 
26-A>,  a  bridge  to  be  widened. 

The  work  involves: 


(1)  25  cu.  yds.  removing  concrete; 

(2)  clearing  and  grubbing; 

(3)  200  cu.  yds.  structure  excavation; 

(4)  136  cu.  yds.  class  A  portland  ce- 
ment concrete; 

(5)  52  lin.  ft.  concrete  railing; 

(6>  21.000  lbs.  bar  reinforcing  steel; 

(7)  17    each,    portable    timber   barri- 
cades : 

(8)  miscellaneous  items  of  work. 
Total  bids  submitted  were: 

(A)  Carl   Broome,   $9873. 


(A)  (B>  (C^  (D1  (E)  (P) 

(1)         „.  $     20.00     $     37.00     $     18.00  $     12.00    $     15.00  $     15.00 

(2)             150.00  300.00  50.00  50.00  75.00  200.00 

(3)              5.00  4.00  4.75  3.00  3.50  5.00 

(4>                     32.00  32.00  39.75  44.00  45.00  50.00 

(5)         11.00  5.00  10.00  9.00  7.50  10.00 

(6)            .08  .08  .10  .085  .11  .08 

(7)     32.00  50.00  35.00  55.00  20.00  80.00 

(8)  .._ „....  1155.00  800.00  215.00  556.00  500.00  1000.00 


(B)  Thorston  &  Dahl,  $9967. 

(C)  Egglestone  &  Root,  $10,286. 

(D)  O'Rourke  &  Parker,  $10,678. 

(E)  George  Herz  &  Co.,  $10,810. 

(F)  Oberg  &  Cook.  $12,085. 

(G»  N.    M.    Sallba  Co.,   Los   Angeles, 

$14,686. 
(H)  Matlch  Bros.,  $15,764. 
(I)  C.  B.  Tuttle,  $16,411. 
(J)  Contracting  Engineers,  $17,666. 

The  unit  bids  submitted  were: 

(J) 


Associated  ^X^oocI  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

1336  SIXTH  ST.,  Berkeley  2 


Berkeley  8317 


FOR  SALE 


(G) 

17.00 

375.00 

6.45 

54.25 

15.00 

.12 

67.50 

770.50 


(H) 

$     20.00 

700.00 

8.00 

52.00 

16.00 

.10 

80.00 

1600.00 


(I) 

(     28.00 

148.00 

11.00 

66.00 

9.00 

.09 

37.00 

1400.00 


$     20.00 

400.00 

10.00 

.      60.00 

8.00 

.08 

30.00 

400.00 


NEW  &  RECONDrnONED 

DIMENSION   LUMBER 

TIMBERS,    wallboardK,    plumbing, 

I  pipe,  millwork,  and  other  building 

I  materials,    SALE  PRICES.    Large 

itocJcB  of  "hard  to  g^t"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING    CO. 

!  2906  Third  St.      -      VAlencia  4977 


GAMERSTON  &  GREER  LOMBER  GO. 

WholewJe  and  Jobbinf  Yardi 

LUMBER  ..  TIMliERS  .-  TIES.  -  BR  -  REDVv'OOD 
PONDEROSA  -  SUGAR  PINE 

8ap.  FrancUco  Oakland 

1800  ARMY   oTREET        !  2001    LIVINGSTON    STREET 

ATv^ater  1300  KEUog  4-i&M 


Miscellaneous  lot  of  3-  and  4-lnch 
WELJDLNO  FITTINGS  &  FLANGES. 

;  Flanged    and    screwed     fittings    and 
vrtvea    up    to    5-ln. ;    also    TOUEaX) 

iDIKS,    2^-    to   8-ln.:    BARNS    AND 
CHAIN    WHEEL,    PIPE    CUTTERS,  i 
Central  California  Constr.  Co.   HEm- 
lock  7926.  (to  3/5/46) 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  ior 
immediate  delivery  ...  40'  0"  -  50'  0"  -  60'  0"  -  70'  0"  -  80'  0"  - 
90'  0"  or  100'  0"  Spans,  any  length.  Call  for  particulars 


MANUFACTURERS  OF: 
Fabricated  Stmciural  Stee!   •   Steel  Build- 
ings   •    Bridges    •    Barges    •    Dredges    • 
Service  Stations    •    Plate  Work    •    Steel 

Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •■  Miscellaneous  Iron  •  Tru^ck 
Taiife   •   Road  Machinery. 


The  latest  detelop- 
ment  in  modem  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Economical 


CEMENT  MIXER,  JABOER,  Size 
14M.  with  HOPPER,  WATER  TANK 
and  5  H.P.  ELECTRIC  MOTOR  706 
AUierton  St.  Hayward,  Cailf. 

to  Mar.  1,  1M6 


FOR  RENT 

LUMBER      HANDLING      EQUIP- 
,  MENT :      CARRIERS.      STACKERS. 
TRUCKS.   Call  Mac.  Pacific  Carriers.  ! 
Oakland.    KE  4-1661.  j 


NATIONAL  EXPANSION  JOINT  CO. 

M4NVFA€7VREIt   4NB   DISTRIBUJOK 

FIBER    BOARD-  FELT-SIDED    .\SPHALT    AND 

REDWOOD  EX  P ANSION   JOINT  FILLERS 

MA.RVEL.KOTE.-— Concrete  Cunng^_Compound 
SEALZ — ^Ejcpanuon  Joint  Scaling  Compound 

Compljep  With 
FfKleraJ  Specificationt  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.     UNderhiU  7172     San  Franci»«)  3,  CaW. 


WANTED 


WORK     FOR     D     8     TRACTORS. 
CARRYALLS  and  TERRA  COBRAS. 
I  Phone  Stockton  66639.  tf 


WANTED  TO  BUY  OR   RENT 


1     Small  single  DRUM  HOIST,  gaso- 
'line    drtven     Phone   YU.    0656.    Leave 

1  •  r.   Mar    1    '4^ 

;  message  yi>i.i.   i.    t^j 


OAKLAND.  CALIFORNIA 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

F&dlities  for  pip«  bendinsf 
and  manifolds 
WHte  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St^  Saa  Frandseo 


The  ACME  SWING  SAW 


Self  Starting  Portable  Contractors  Saw 

Manufactured  bT  The   Acme  Saw  and  Grinding  Worls 
%4  BRYANT  ST..  SAN  FRANOSCO  —  Ph©ne  HEmiock  2tS4 


'. 
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DAiLY    PACIFIC    BUILDER 


FRIDAY.  MARCH  1.  1946 


PROFESSIONAL  DIRECTORY  of  Northern  Callfiortda 


^ 


PRACTICING   ARCHITECTS 


SAN    FRANCISCO  COUNTY 


AARON.  GUSTAVE.  562  19th  Ave. 
ABRAHAMS.  HARRY  W.,  646  BucUd 

Avenue. 
AM  ANDES,  F.  FRBIDERIC,  414  Dew- 
ey Boulevard. 
AMBROSE.  Wm.  C,  251  Kearny  SL 
APPLEGArtH,  G.  a.,  235  Montgom- 

er>-  Street 
APPi^TON,  A,  68  Post  Street 
HYMAN  &  APPLETON,  68  Post  St 
AUSTIN,  ELIZABETH  M.,  1162  Fil- 
bert Street 

BAKEWELL,  JOHN,  Jr.,  251  Kearny 
Street 

BAKEWELL  &  WEIHE,  261  Kearny. 

BANGS,  E.  GEOFFREY.  605  Market 
Street 

BAROVETTO.  SILVIO  L.,  58  Sutter 
Street 

BARSS.  FREDERICK  B.,  268  Market 
Street 

BAUMBERGER  WALTER  B.,  3226 
Cabrlllo  Street 

BAUMANN,  HERMAN  C,  251  Kearny 
Street 

BERGER,  G.  A..  309  Valencia  Street. 

BERNARDI.  THEODORE  a,  402 
Jackson   Street 

WURSTER.  BERNARDI  AND  EM- 
MONS,  402   Jackson   Street. 

BERTZ,  EARLE  B..  156  Montgom- 
ery  Street 

BLANCHARD,  NORMAN  K,  869 
Pine  Street 

BLANCHARD   &   MAKER  369  Pina 

BISSANTZ  .EDGAR  F..  2128  Vallejo. 

BLISS,  WILL  M..  235  Montgomery  St 

BLISS,  WALTER  D.,  582  Market  St 

BLISS  &  FAIRWEATHER  582  Mar- 

BOLLES.  JOHN  S..  369  Pine  St 
WARD  &   BOLLES.   369   Pine  Street 
BORN,    ERNEST,    730    Montgomery 

Street 
BRANNER  JOHN  K.,  210  Post  St 
BICKEL.  REDDICK  H.,   582  Market 

Strict 
BROWN,   ARTHUR  Jr.,   251  Kearny 

Street 
BUCKLEY,  VINCENT,  110  Sutter  St 

CANTIN,  A.  A,  704  Market  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 

IcGt   StrG6t« 
CAULDWELL,  ALBERT  M.,   17  Os- 
good Place. 
CHINN,   FRANCIS   LAI,  622   Wash- 
ington Street. 
CIAMPl,    MAPaO    J..    85    San    Pablo 

Avenue. 
CLARK,  HERVEY  P.,  210  Post  St 
CLAUSEN,  CHAS.    O..   746  46th   Ava 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLIFFORb,    WALTER    C,    310    Lo- 
cust Street 
COBBY,  E.  v.,  260  Tehama  St 
COBLENTZ.     DOROTHY     W.,     8647 

Washington  Street 
COLLINS,     FREDERICK     R.,     10S2 

Hyde   Street 
CONRICH,  J   LLOYD,  593  Market  St 
CORBETT.  MARIO,  210  Post  Street 
COULTER.  NORMAN  R,  251  Keamy 

Str66t. 
DAILEY,  GARDNER  A.  210  Post  St 
DAKIN,  FRANK  W..  626  Market  St 
DAVIS  F.  C.  515  Buena  Vista  Ava 
DAY.  WM,  PEYTON,  405  Montgom- 
ery Street. 
DEICHMANN,  OTTO  A,  1026  Market 

Street 
DE     MARTINI.     EDMUND     P.,     785 
Market  Street 

de:nke.  edmond  h.,  1317  Hyde  St 
DEVITT.   JOHN  H..   580  Market   SL 

DINWIDDIB.  JOHN  SKIN.  233  San- 

some    Street 
MENDELSOHN.    DINWIDDIE    AND 

HILL  233  Sansome  Street 

EDIE,  WM.,  47  Roclcwood  Court. 
EDWARDS.  THOS.,   M..  704   MarlMt 
EMMONS,  DONN,  402  Jackson  St 

FABRE.  ALBERT  J.,  251  Keamy  St 
FAIRWEATHER   J.    S.,   582    MaiiMt 

Street 
BLISS  &  FAIRWEATHER,  682  Mar- 
ket Street 
FALCH.  WALTER  C,  1302-3  Hearst 

Building. 
FITZGERALD.  GERALD  J.,  112  Up- 
per Terrace. 
FOLEY.  JOHN  J.,  770  Fifth  Avenua 
FRASIER   EMORY  M.,   1112  Larkln 

Street 
FRANKLIN,  CHAS.  H.,  2645  Chest- 
nut Street 
FI^ICK,  EDWARD  L,  251  Kearny  St 
FUNK.  JOHN  C.  21  Columbus  Ava 
GEILFUSS.  CARL,  417  Dewey  Blvd- 
GLASS,  EDWARD.  965  Union  Street 
GOLDSTINE,  IRVIN  WILLIAM.  821 

Market  Street 
GOl»JD,  J.   S..  406  Montgomery  St 
GUNNISON.    WM.    F..    1666    Golden 

Gate  Avenue. 
HARPER.  W.  W..   681   Market  St 
imSvS,   ANDREW  T..  525  Market  St 
KENT  &  HASS.  525  Market  Street 
HELM,  WILLIAM  J..  33  Mame  Ava 
HEIMAN,  S.,  605  Market  Street 
HERTZKA.  W.  S..  369  Pine  St 
HERTZKA  &  KNOWLES,   369   Plna 
HILDEBRAND,  ERNEST,  251  Kear- 
ny Street 
HILL.    ALBERT    HENRY,   233   San- 

sonae  Street 
MENDELSOHN,    DINWIDDIE   AND 
HILL,  233  Sansome  Street 

HINTERMANN,  OTT«  G.,  2847  Gold- 
en Gate  Avenue. 
HOBART,  LEWIS  P.,  625  Market  St 
HORSTMAN.  ANTHONY  J.,  677  19th 

Avenue. 
HOWARD.  HENRY  T.,  2944  Jackson 

Street 
HUB  BERT.  WALLACE  H.,  580  Mar- 
ket Street. 
HURD.  LESTER  W.,  407  Sansome  St 
MASTEX  &  HURD.  407  Sansome  St 
HURT,  EDGAR  R,  682  Market  St 
HYDE,    WINFIELD    H..    706    Butler 

Building. 
HYMAN,    SAMUEL   LIGHTNER,    68 

Post  Street- 
HYMAN  &  APPLETON.  68  Post  St 
IGAZ,  RUDOLPH,  Jr.,  785  Market  St 
IRVINE  .RICHARD  R,  3841  18th  St 

JACOBS.  ALFRED  H..  110  Sutter  St 
JAEHNE,     ALFRED     H.,     2528     25th 

Avejnue. 
JOHNSON,  ALFRED  W^  681  Market 

Street 
JORGE NSEN,    MARK    T.,    60    SanU 

Ana  Avenue. 
JOSEPH,    BERNARD   J.,   681   CFJiT- 

rell  Street 
K:ENT,  THOMAS  J..  525  Market  St 
KENT  &  HASS.  525  Market  Street 
KEYSER.  LAWRENCE.  701  Parnas- 
sus Avenua 
KNOLL,  A.  H..  726  Sutter  Street 
KNOWIJES.  WM.  H..  369  Pine  Street 
HERTZKA   &   KNOWLES,   369  Ptna 
KRAFFT,  ELMER  J..  760  Market  St 
KRUSE.  LAWRENCE  A,  251  Keamy 

Street 
KUHN,  ALFRED,  206  Castenada  Ava 
KUMP,   ERNEST  J.,   251   Keamy  St 

LAMB,  ARTHUR  H..  251  Keamy  St 
LANGHORST,    FREDERICK  L^,   447 

Sutter  Street 
LEASEN,  HARRY  J.,  1710  10th  Ava 
LLOYD,  F.  E.,  210  Post  Street 
LOVELL.  H.  K,  185  32nd  Avenua 

MAHER  EDWARD  J.,  369  Pine  St 
BLANCHARD  &  MAHER.  369  Plna 
MASTEN,  CHARLES  F.,  407  Sansome 

Street 
MASTEN  &  HURD,  407  Sansome  St 
HASTEN.  J.  KENDALL,  2001  Sacra- 
mento Street 
MASTROPASQUA,  LOUIS,  2434  Un- 
ion Street 


MAURY,  CHAS.  F.,  1617  Lyon  Street 

MacDONALD,  EARL  R,  203  Garden 
Lane,  Colma 

McCarthy,  FRANCIS  J.,  «3  Mis- 
sion Street 

McCREA,  GEORGE  B.,  286  7th  St 

McGUINNESS,  JAMES  F,  488  Pine 
Street. 

McSWEENY,  A  McF.,  Hearst  Bldf., 
Third  and  Market  Sts. 

McSWEENEY,  ANGUS,   614  Mission 

RESING  &  McGUINNESS,  486  Pine 
Street 

Mclaughlin,  richard  a^  as 

20th  Avenue. 
MENDELSOHN,  ERIC,  233  Sansome 

Street. 
MENDELSOHN,   DINWIDDIE   AND 

HILL,  233  Sansome  Streat 

MERCHANT,  Wm.  G.,  67  Post  Street 
MEYER,  FREDERICK  H.,  406  Mont- 
gomery Street 
MICHELSEN,  HARRY  M.,  80  Ma- 
drone  Street 
MILLER.  JAMES  R,  580  Market  St 
MILLER  &  PFLUEGER,  680  MailLet 

Street. 
MINTON.  HENRY  A..  1045  Sansome 

Street. 
MITCHELL.    J  AS.   H.,    407    Sansoma 
MOHR.   NORMAND  W.,  481   Noe  St 
MOONEY,    WALTER   E.,    1229   UUoa 

Street 
MOOSER,  WILLIAM,  251  Keamy  St 
MOOSER   WILLIAM,    Jr.,   681    Mar- 

ket  Street 
MORGAN,  JULIA.  465  California  St 
NEUMARKEL,    EMIL  A,    1374    36th 

Avenue. 
OGLOU,     VLADIMIR.     2784     Sacra- 
mento Street 
OSBORNE,    ERLE    J.,    2518    Pacific 

Avenua 
PAGE,  EDWARD  B.,  251  Keamy  St 
PERRY,  WARREN  CHAS.,  260  Cali- 
fornia Street 
PETERSON,     CLARENCE     O.,     604 

Mission  Street. 
PEUGH.  W.  D.,  333  Montgomery  St 
PFLUEGER.  MILTON.  580  Market  St 
PFLUEGER  TIMOTHY  L,,  680  Mar- 
ket Street. 
MILLER  &  PFLUEGER  580  Market 

Street 
POLLACK,    RALPH   N.,   700   Stelner 

Street 
POPE.  CHARLES.  308  Laurel  Street 
QUANDT.  FRED  W..  995  Market  St. 
RANEY.  VINCENT.  233  Post  Street 
REID.  JOHN,  Jr.,  405  Montgomery. 
REIMERS,  FREDERICK  H.,  79  Post 

Street 
RESING,   EDMUND   J..  488  Pine   St 
RESING  &  McGUINNESS,  488  Pine 

Street. 
REYNOLDS  &  CHAMBERLAIN,  664 

Market  Street 
RIEDY.  D.  A.  265  City  HalL 
RIST,  MARTIN  J.,  760  Market  St 
ROGERS.  CHAS.  E.  J..  760  Market  St 
ROLLER  ALBERT  F.,  620  Market  St 
ROWE,      WILLIAM      HENRY,      214 

Front  Street 
RUNGE,  C.  W..  1623  35th  Avenue. 
RUEGG.  THEODORE  Q..  617  Mont- 
gomery Street 
SHARPE,  ED.  MUSSON,  277  Pine  St 
SHAW.  FREDERIC.  642  18th  Ava 
SHELDON.  MARTIN  A.  681  Maricet 

Street  

SMITH.  DONALD  POWERS,  58  Sut- 
ter Street 
SMITH,   WTLTON,   1045   Sansome   St 
SMITH.  THOMAS,  3121  26th   Street 
SPACKMAN.     WENDELL     R.,     6M 

Mission  Street 
SPENCER  ELDRIDGB  T.,  261  Kear- 
ny Street 
ST  ARKS.  LEONARD  F ,  904  De 
Young  Bldg..  Market  and  Keamy. 
STEINER  CARLTON  A..  Wl  Post 
STEWART,  JOS.  L.,  206  Sansome  St 
STONE.  DOUGLAS  D.,  381  Bush  St 
STRINGHAM.  ROLAND  I..  261  Kear- 

ny  Street. 
STROTHOFF.   CHAS.   F.,   1867   Mar- 
ket Street. 
SWAIN.  CLARKSON,  2425  Buchanan 

Street 
SWEETING,  HOWARD  EDWIN,  101 

Post    Str^e^ 
THOMSEN.  H.  A,  Jr.,  315  Montgom- 
ery Street. 
TRAVIS,  GEO.  W.,  426  4l8t  Ava 

WARD.  JOSEPH  FRANCIS,  869  Pine 

Street 
WARD  &  BOLLES,  369  Pine  Street 
WEEKS.  HAROLD  H..  698  Market  St 
WEIHE.  ERNEST  E.,  251  Keamy  St 
BAKEWELL  &  WEIHE.  281  Keamy. 
WELLINGTON,  WINFIELD  SCOTT, 

260  Callfomia  Street 
WHITE.  C.  BOLTON.  221  Spruce  St 
WIEMEYER,  GEORGE  H..  704  Mar- 

ket  Street. 
WICKENDEN.  JAMES  D..  402  f  ack- 

son  Street. 
WILLARD.      STANTON,     1847     29th 

Avenue. 
WILLIAMS,    ALBERT   R,   281    Post 

Street. 
WILLIAMS.  ALFRED  C,  1231  Fifth 

Avenue. 
WILLJAMS.  MORTON  A.,  6824  Ocean 

View  Drive. 
WILSON.  ALECK  L.,  715  Montgom- 
ery Street. 
WONG  WORLEY  K..  101  Pjsst  Street 
WYNKOOP,  FRANK.  821  Market  St 
WURSTER.    BERNARDI   AND   EM- 
MONS.  402   Jackson   Street. 
WURSTER  WM.  W.,  402  Jackson  St 
WURSTER  &  BERNARDI,  402  Jack- 
son Street 


BERKELEY 


MILL  VALLEY 


ALLEN,  HARRIS  C,  2614  Hillegasa 

ANTHONY,    JOHN    B.,    2829    Forest 
Avenua 

BALLANTINB,    JOHN    KNOX,    Jr., 
1512  La  Loma. 

CHILDS,  ELMER  E.,  702  Spruce  St 

CONFER    FREDERICK    L.,     Hotel 
Claremont 

De    MARS,    VERNON,     1195     BucUd 
Avenua 

DeCHENE,  ERNEST  R,  716  Arling- 
ton Avenue. 

DE  LONG,  SCOFIELD,  2866  LeCkmte 
Avenue. 

DeSANNO,    RAYMOND,    2584    MUvla 
Street 

DONOVAN,  JOHN  J.,  950  Parker  St 

DRACiON,     PAUL    L.,    2068    Allston 
Way. 

FERREE,  HAROLD,  2100  Virginia. 

GENSS,    HAROLD    F.,    11319    McGee 
Avenue. 

GOODMAN,    MICHAEL,    2161    Shat- 
tuck  Avenue. 

GUTTERSON,  HENRY  H.,  2922  (lar- 
ber  Street  _ 

deLAPPE,  RUSSELL  GUERNE,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R,  2068  Allston  Way. 

HAMMARBERG,    PAUL  H.,   2   Nor- 
wood Avenua 

HATCH.    JOHN    DAVIS,   2631   Hille- 
gass  Avenua 

RAYMOND.    SCOTT,    2323    Shattuck 
Avenua 

HAYS,  WM.  C.  2924  Darby  Street 

HUNTER    ALBERT    R,    1604   Capl- 
strano. 

JEANS,    RAYMOND    W.,    1824    San 
Pedro  Avenue. 

JORY.  ARTHUR  V..  1395  Scenic  Ava 

JORY,    STAFFORD    L.,    1370   BucUd 
Avenue.  _ 

KLINKHARDT,  GEORGE  R,  44  Eu- 
calyptus Road. 

LAKE,  H.  RAFAEL,  Claremont  Hotel 

LINDLEY,   CHARLES   R,   1037   Co- 
lusa Avenua  

MAYBECK.  BERNARD  R,  2761  Bu- 
ena  Vista  Way. 

MEMMLER,  ARTHUR  H..  P.  O.  Box 

MILLER,     LEFFLER    B.,     2368     Le 

Conte  Street 
MOISE,     HOWARD.     71     Panoramic 

Way.  ^^^  „     .     , 

MEYERS,  MILDRED  S.,  2024  Central 

Avenue.  , .,  ^ 

OFFICER.     GWYNN,     2068     Allston 

W^ay 
PLACHEK.  JAS.  W..  2131  University 

Avenue. 
PRICE.  OSCAR  M..  1667  Short  St 
StCLIFF.    W.    H.,    2323    Shattuck 

Avenue. 
RUSS,  E.,  3141  CoUege  Avenue. 
SANFORD,  FLORENCE  H.,  2?4  Ban- 

SCHmDTS.*  CARL  R.   2068  Allston 

SHAW.^NORMAN  W.,  71  Tunnel  Rd. 
SIMPSON,   HORACE  G.,  201  Tunnel 

STEILBERG.  WALTER  T..  No.  1  Or- 
chard Lana  ...,^««,o      ki 
TALLEY.     WESLEY     ANDRES.     51 

Maryland  Avenue. 

THOMA£,  JOHN  HUDSON,  31  Nor- 
wood Avenue. 

WAGNER,    WALTER   E.,    775    Vln- 

WELLINGTON.  WINFIELD  SCOTT. 

1526  Arch  Street 
WITKIN,     ELIZABETH     HILLIKR, 

2712  Shasta  Road. 
WOLFARD.  HAROLD  N.,  2772  Shasta 

YELLAND,  W.  R.  829  Coventry  Rd. 
CARMEL 


BERTENSHAW,  JAS.  W>,  420  MoUne 

Avenue. 
LAMB,    ARTHUR    H.,    209    Oakdale 

Avenue. 
MILANO,  J.  P.,  de  Silva  Island. 


MODESTO 


De    LAPPS,     RUSSELL    GUBRNB, 

1901  Downey  Street 
HILBURN,  GEORGE  N..  1211  K  St 


MONTEREY 


RYLAND,  C.  P.,  P.  O.  Box  847. 
STANTON,  ROBT.,  Pebble  Beach. 


OAKLAND 


ALAMEDA 


ASHCROFT,    G.    B.,    1823    Alameda 

Avenue. 
CORNELIUS,  ALBERT,  Clinton  Ava 

and  Grand  Street 
HASS,    ANDREW   T.,    1711    Palmera 

Court. 
HEWETSON,    ANGELO,    1100    Ver- 

saille,s  Avenua 


ALBANY 


DelioNTE,    LOUIS    A.,    618    Carmel 
Avenua 


ALOERPOINT 


HIGBIE,  HOWARD  W. 


ATHERTON 


JANSSEN.    ARTHIR   D.,   58   Anstln 
Avenue. 


BAKERSFIELD 


BIGGAR,  CHAS.  H..  730  Holtby  Rd- 
CULLIMORE.    C.    C,    2329    Truxton 

Avenue. 
WYNKOOP,    FRANK,   Haberfelde 

Building. 

BELMONT 

LARSEN,  ALBERT  H.,  Box  69. 


BURLINGAME 

BROWN.  IRVING  FORBES,  1915 
Adeline  Drlva 

GILLAM,  W.  C.  F.,  1404  Palm  Drtva 

McSWEENEY,  ANGUS,  112  Pepper 
Avenue. 

NORBERG,  ERNEST  I*.  407  Occi- 
dental Avenua 

SHARPS,    L    J.,    735   W.    Poplar    St 

SHARPS.  LEO  J.,  1477  Burlingame 
Avenue. 

STEPHEN.  WALLACE  A.,  2025  Car- 
melita  Avenua 

THAYER  OSCAR  R.  1267  CabrUlo 
Avenua 


GENTRY.  LAWRENCE,  Box  352,  Los 

GREENE,  C.  SUMNBR  Box  1955. 
JONES,  ROBERT  Box  »^ 
LATHAM.  MILTON.  P.  O.  Box  1287. 


ANDERSON,      ARTHUR     W.,      1801 

Bank  of  America  Building. 
BAXTER  WM.  F.,  1025  Second  Ava 
BLAINE,  ROGER  W.,  5574  Florence 

Avenue. 
BLODGETT,  EDWARD  OSCAR,  1989 

Hoover  Avenue. 
BROOKE,  HERBERT  VAUGHN,  642 

Fairbanks  Avenue. 
BROWN.  GUY  L.,  601  Bank  of  Com- 
merce Building. 
BRUNO,  HARRY  A.,  1440  Broadway. 
CERRUTI,  EDW.  D..  426  13th  Street 
CHAMBERLAIN,    LOY,    8833    Pied- 
mont Avenue. 
COLEMAN,  N.  L.,  Lafayetta 
COLLINS,   ALLEN  C,    5945    Marden 

Lane. 
CORLETT,  WILLIAM  G.,  1801  Bank 

of  America  Building. 
deLAPPE,  RUSSELL  GUERNE,  6460 

Carlton. 
ELLINGER  GEO.  E.,  1801  Casterllne 

Road. 
EVANS,   JOHN  M.,   1308  E.   38th   St 
FLORES,  ERNEST,  2225  9th  Avenua 
FORD,  LEONARD  H.,  3361  Bmce  St 
FOULKES,    EDWARD    T.,    357    12th 

Street 
FROBERG,  ALBEN,  3454  Harlan  St 
GEBHARDT,  W.  H.,  486  Mandana 
GEERING,      JOHN      HENRY,      3914 

Randolph   Avenue. 
GIBBS,    W.    ROLAND,    6144    Rock-' 

ridge  Blvd.  South. 
GOSLINE,   RICHARD   C,   638  Cald- 
well Road. 
HANIFIN,    ARTHUR    C,    3202     San 

Pablo  Avenue. 
HUDSPETH,  JOHN,  427  13th  Street 
HUTCHISON.  ROBERT  A,  3433  And- 

over  Street. 
JOHNSON.    IRVIN   M..    449   MacAr- 

thur  Blvd. 
JOHNSON,  HERBERT  T,  4716  Reln- 

hardt  Drive. 
JOHNSON.  KEPLAR  B.,  5347  Golden 

Gate  Avenue. 
KEEFER,  RAY  F..  770  Wesley  Ava 
KOUE.  A.  LEWIS.  428  Thirteenth  St 
LUIS.  MISS  ROSEE..  811  6th  St 
MAYHEW,      CLARENCE     W.,      6026 

Acacia   Street. 
McCALL,  CHAS.  W.,  837  Santa  Rey 

Avenue. 
MILLER.    CHESTER    H.,    Financial 

Center  Building. 
MORRISON,    MILTON,    3710    Vlrden 

Avenue. 
MORROW,  GERTRUDE  C,  6175  Hlll- 

egass  Avenue. 
MORROW.    IRVING    F.,    6175    HlUe- 

gass  Avenue. 
NEWSOM,   ARCHIE  T.,  5961  Contra 

Costa  Road. 
OLSON.  DAVID.  4051  Kuhnle  Ave. 
PONSFORD.   KEITH   E.,    1214    Web- 
ster Street 
PRICE.    OSCAR    M.,    2025    10th    Ava 
REYNOLDS.     MALCOLM     D.,     3833 

Piedmont  Avenue. 
SAWYER.   HOUGHTON.    2058    Oak- 
land Avenue. 
SCHALK.  LOUIS.  6615  Market  St 
SCHIRMER,  WM.  E.,  1419  Broadway. 
SLOCOMBE.  FRANCIS  H..  132  Monte 

Creeta  Avenua 
THOMSON.  LAWRENCE  G.,  1308  E. 

38th  Street 
TREICHEL.  CHESTER  H..  606  Cleve- 
land St 


FRANCESCHI,  R  R,  Rt  5.  Box  8115 
GILLEM,  JAMBS  A.,  4701  D  Street 
GOODPASTER,  HERBERT  E..  Mltaa 

Building. 
HARRISON,    FREDERICK    S.,    1812 

Del  Paso  Blvd. 
LEWIS,   W.   O.,  2741   Tiago  Way. 
LONG,    W.   J.,    4200    "T"    Street 
MANHART,  W.   E.,  Rt   6.  Box  8346. 
MURRAY.   ROBERT   D.   Rt   9.    Box 

1061. 
POAGE,   P.  T.  1610  12th  Avenua 
SEADLER.  EUGENE.  2749  10th  Ava 
SATTERLEE,    IVAN    a,    California 

State  Life  Building. 
SELLON.  GEO.   C,  California  StaU 

Life  Building. 
STAFFORD,  GORDON,  1825  3rd  Ava 
STARKS,   LEONARD  F,  416  NaUve 

Sons'  Building. 
WILLARD,    STANTON.    1606    Cara- 

SAN   LEANDRO 

KERR    RALPH   N.,    308  Broadmoor 

Boulevard. 
KREINKAMP,  H.  A,  684  Maple  Court 
MOWBRAY,    MELTON    V.,    Jr.,    766 

Rodney  Drlva 
ROSEBROOK,  GUY  L..  1706  San  Le- 

andro  Blvd. 

SAN    MATEO 

COLLINS,  HENRY  C.  No.  9  Aragon 

Boulevard. 
EDWARDS,    THOMAS    M.,    123   Elm 

Street 
HESS,   KENNETH  H.,   1444  Shafter. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.   ALBERT,    28   W. 

Fourth  Avenue. 
ROWE,     WILLIAM     HENRY,     1036 

Lancaster  Road,  Hillsborough. 


Structural  Elngineers 


SAN  FRANCISCO 


SAN  RAFAEL 


GROMME,  CARL  F.,  110  "B"  Street 
LESSWING,      SYLVESTER     A.,     17 

Hillcrest  Driva 
McDOUGALL,  GEO.  B.,  Box  265. 


SANTA  CRUZ 


DUCKERING,  LYNN  ROLLETT,  27 
Front  Street 


SANTA  ROSA 


CAULKINS,    C.    A.,    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARBNCB,     4010 

Montecito  Avenue. 
HERBERT,  WM.  P.,  1633  Austin  Way. 


SAUSALITO 


CHICO 


STORY,  A.  W.,  116  W.  Second  St 


CONCORD 


REID,   FRANCIS   W.,   Route  No.    1. 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hotchklss 
Avenue. 


EUREKA 


ACKERMAN,    NEWTON,    104    West 

Fourth  Street 
GEORGESON.  F.  T.,  Box  55. 


FAIRFAX 


de  COLMESNIL,  GEO.  T..  14  Canyon 
Road. 


FRESNO 


ORINDA 


ANDERSON.  JAMES  H.,  No.  5  Via 
Hermosa.  0 

SI6SON.  RALPH  C,  11  El  Campa- 
nero. 

WHfTE.  LAWRENCE  R.,  30  La  Cin- 
tllla. 

WINTER.  ALBERT  H.,  171  Las  Ve- 
gas Road. 


PALO  ALTO 


STEDMAN,  HENRY  MORGAN,  666 
Kellogg  Avenue. 

SUMNER,  CHAS.  K,  Decker  Oak 
BuTOlng. 

BOYTKR.  ELIZABETH,  316  Kipling. 

CLARK.  BIRGE  M..  310  University 
Avenue. 

CLARK,  DAVID  B..  310  University 
Avenue. 

THOMSON.  DOLE  FORD,  179  Lin- 
coln Avenue. 

NICHOLS,  LESLIE  I.,  532  Emerson. 

SAWYER,  CHARLES,  155  Dana  St 

SUMNER,  CHAS..  760  University. 


PIEDMONT 


BUCKINGHAM,  PHILIP  S.,  1922 
Clinton  Avenue. 

COATES,  W.  D.,  704  Helm  Building. 

COLLINS.  ALLEN  C.  356  Vassar. 

FRANKLIN,  CHARLES  H.,  B44  O 
Street. 

HORN,  DAVID  H.,  601  Rowell  Bldg. 

KUMP,  ERNEST  J..  1244  O  Street 

LAKE.  H.  RAFAEL,  1205  Mattel 
Building. 

PETERSON,  EDW.  W.,  Mason  Bldg. 

SWARTZ.  FREDERICK  I*.  624  Row- 
ell Bldg. 


FARR.  ALBERT,  175  Santa  Rosa 
NEWSOM.     NOBLE,     2083     Oakland 

Avenue. 
BURNETT,  HOWARD  E.,  52  Manor 

Drive. 
CHAPMAN,      FREDERICK     A.,      86 

Wildwood  Avenue. 
GALLION,  ARTHUR  B.,  1074  Anner- 

ley  Road. 
MILWAIN.  W.  E.,  1503  Oakland  Ava 


BICKEL,  REDDICK  H.,  148  Harrison 
Avenue. 

CONSTABLE.  ARNOLD  S.,  95  Spen- 
cer Avenue. 

FAVILLE,  WM.   P.,  35  Central  Ava 

KETT,  CONRAD  F.  T..  76  Creclenta. 


SONOMA 


JORGENSEN,  VIRGIL  W,  Route  1, 
Box  399. 


STOCKTON 


BISSELL,  HOWARD  Q.,  1226  W. 
Acacia  Street. 

CL^WDSLBY,  J.  UPTON,  1767  Lu- 
cerne Street 

ERNST,  ELMORE  G.,  501  E.  Hard- 
ing Way. 

GALBRAITH,  VICTOR  834  W.  Wil- 
low Street 

JOHNSON.  ERIC,  Elks'  Building. 

LOSBKANN,    JOSEPH,   311   B.    Mar- 

MAYO,  FRANK  V.,  3119  N.  American. 
SALA,  PETER  L.,  2130  N.  Commerce 
Street 

STANFORD   UNIVERSITY 

WARD,  EUGENE  V.,  627  SalvaUerra 
Street 


SUSANVILLE 


TAYLOR   RALPH  D.,  716  Court  St 


VALLEJO 


FRENCH.    EDW.    R.    Jr.,    89    Santa 

Paula  Way. 
PERRY.  CHARLES  E..  514  Marin  St 


WALNUT  CREEK 

FORD.  LEONARD  H..  1350  Main  St 
COMSTOCK.  FLOYD  B.,  RFD  No.  1, 

Box  347R 
DEAN,    MARSHALL,    Colonial    Inn, 

1329  Main  St 


ADRIAN.  W..  417  Market  Street 
APPLEFORD.  CARL  W-  246  Market 
BARKER  RALPH,  63  Femwood  Dr. 
BEIEBEE.  RALPH  A,  1261  41st  Ava 
BLUME.  JOHN  A.  68  Post  Street 
BOGVAD    -    CHRISTENSEN,     VILr 

HELM.  City  HalL 
BREITE,  W.  W..  375  Sutter  Street 
BROWN.  ARCHIBALD  A.,  461  Mar- 

ket  Str6€fl. 
BRUNNIER  H.  J..  612  Sharon  Bldg. 
BUELL,  RAYMOND  C,  Second  Floor 

Call  Building. 
BULLEN,  ARTHUR  C,  2  Pine  Street 
BURGESS,  E.  O.,  1200  17th  Street 
BUSH,  PHILIP  LEE,  101  California. 

CHACE,  THOMAS  F,  268  Market  St 
CHERNO  J.,  245  Market  Street 
CHEW.  RICtlARD  SANDERS,  844-A 

Mills  Buiildlng. 
CORWIN,  T.  J..  Jr..  245  Market  St 
GOTTEN.   SHEPARD   M..   308   Eddy. 

DEGENKOLB.  HENRY  J..  405  Mont- 
gomery Rtreet 
DEWELL,  HENRY  D.,  604  Mission. 

EARL,  AUSTIN  W..  233  Sansome  St 
ELLISON  ,W.  H.,  500  Sansome  St 
ENGLE,  HAROLD  MARSHALU  HO 

Sutter  Street 
FALK,  MARK  M.,  251  Keamy  St 
FISHER,  ALFRED  P.,  300  Montgom- 
ery Stre«|t 

FISHER,  R  J.,  826  Crocker  BuUdlng. 

GOULD,  JOHN  J.,  Financial  Center 
Building. 

HALL,  FREDERIC  F,  251  Keamy. 
HAMMILL,  HAROLD  B.,  381  Bush. 
HANSON,  ROBERT  A,  19th  and  In- 
diana Streets. 
HARRIS,    FREDERIC    R,    Inc.,    1045 

Sansome  Street 

Califomi*  Street 
HASSENMILLER,  WILiiXDRD  S.,  100 

Bush  Street 
HAUN,  GEORGE  CLEVELAND.   680 

Market  Street 
HAYES,  JESSE  E..  525  Market  St 
HENRY,    RODNEY    WM.,    Shell    OH 

Building. 
HILL,  GEORGE  S.,  36  Diamond  St 
HJUL,  JAMES  H.,  128  Russ  Street 
HUBER,    EARL  RAYMOND,    USFS, 

Phelan  Building. 

HUBER  WALTER  LeROY,  1  Mont- 
gomery Street 

IRVIN,  LESLIE  A.,  Fort  Wlnfleld 
Scott 

JAKOBSEN,  B.  F,  Balfour  Building. 

KEGLER     HOWARD    L.,     661    29th 

Avenue. 
KELLBERG,    F.   W.,   320  Market   St 
KING,  STANLEY  C,  509  Sansome  St 
KNAPIK.  EDWARD  MATHIAS,  1825 

Crocker   1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY,  EDWIN  F,  727  17th  Avenua 
LITTLE.      JOHN     GOULDINO,     261 
Keamy  Street 

MARDEL.  CHARLES  M..  2335  Pacific 

Avenua 
MEYERHOLZ.  R  IVAN,  246  Market 

NISHKIAN,  L  H.,  1045  Sansome  St 

PAQUETTE  J.  ALBERT,  820  Market 

Street 
PERKINS.  MAC  B.,  110  Sutter  St 
PHILLEO.   ft.   A,  CBC   Hq.,  4th  Air 

Force. 
POWERS,  H  C.  612  Sharon  Bldg. 
PREGNOFF,  M.  V.,  261  Keamy  St 
RINNE,  JOHN  E.,  225  Bush  Street 

ROSENTHAJ^  HYMAN,  617  Mont- 
gomery Street 

ROSENWALD,  JBSSE,  626  Market 

SAMPSON.  RAPHAEL,  883  Mont- 
gomery Street 

SAPH.  A  v..  Jr.,  Rlalto  Bldg. 

SCHELLENBERG,  G.   W..  225  Bush. 

SEAGE.  CLARBNCB  B..  681  Market 
Street 

SJOBERG.  HAROLD  O..  233  Sansome 
Street 

SKYTTB,  JOHANNES,  City  HalL 

SMITH,  HARVEY  A.,  712  Pacific 
Building. 

SMITH,  JAS.   M..  251  Keamy  Street 

SPITZER  FELIX  H..  City  HalL 

SQUIRE.  HARRY  ISDWIN.  19  Ferry 
Building. 

STEELE.  L  CLEVELAND,  245  Mar- 
ket Street. 

SWAIN,  CLARKSON,  320  Market  St 

THAYER  EDWARD  S.,  1208  Balfour 

Building. 
THEILL,  KAJ.  580  Market  Street 
•»IOMPSON,  ISADORE,  58  Sutter. 


VENSANO.  H.  C  City  HalL 

WASHINGTON,  GEO.,  417  Market 
WHIPPLE.  S.  K..  225  Bush  Street 
WHITE.  FRANK  G.,  18  Ferry  BWg^ 
WOODRUFF.  GLENN  B.,  888  Mont- 
gomery Street 
WRIGHT,  J.  G.,  233  Sansome  Street 
ZOLLNER  CARL  W..  838  Kearny  Bt. 


/ 


OAKLAND 


ANDERSON,  ARTHUR  W..  1801  Bank 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  Pier. 
COOLEY,  R  H..  354  Hobart  Street 
CORLETT,   WILL  G.,  1801  Bank  of 

America  Building. 
COTTERILL,  GEO.  W..  6854  Lawtoa 

Avenua 
DALTON,  ROBT.  DOCK,  1630  Web- 
ster Street 
DEWELL,  ROBERT  D..  6231  Contra 

Costa  Road. 
ELLERY,  N.  B..  2124  Coloma  Street 
GUPTILL,   JOSEPH  R,  6936  McAn- 

drews  Driva 
HANSEN.  CHARLES.  Grove  St  Pier. 
KENNEDY,  ROBT.   CHAS.,   512  16th 

Street 
KITCHEL.  MILTON  P.,  City  HalL 
LYMAN.     RICHARD     F,     Jr., 

Chabot  Road. 
MANOV,  MATEO  M.,  337  17th  Street 
NEVIUS.  SEARLE  B..  184  13th  St 
O'NEIL,  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B..  858  Alma  Ave. 
SANDNER.    VICTOR   R,  c/o   Moore 

Drydock  Comj>any. 
SAWYER  FRANK  L..  1026  2nd  Ava 
SCHIRMER  HOWARD  A,  1444  14th 

Street 
SLY,  CLARENCE  JEFFERSON,  638 

Miranda  Street 
THURSTON,  EUGENE  T.,  869  Rose- 

mount  Road. 

wniTTON,  CHAS.  A.,  1025  2nd  Ava 
WILLIAMSON,  H.  P.,  3589  Frultvale 
Avenua 


WASHINGTON,  D.  C. 


LOTZ,  WM.  D.,  Bureau  of  Yards  and 
Docks.  •*- 


WALNUT  CREEK,  CALIF. 


McKEE,  GEORGE  T,  Saranap. 


LOS  ALTOS 
NORDWELL,  ALFRED  W.,  Box  2ia 


ROSS 


NORDWELL,  ALFRED  W..  Box  218. 


WOODLAND 
PROCTOR    ASA   G..   P.  O.    Box   327. 


SAN  ANSELMO 


•HJORT,  SIGGB  L,  Box  2<L 


SACRAMENTO 


No.  California  County  and  City  Engineers 


HAYWARD 


SIMONDS,  GEORGE  P.,  40  Main  St 


HILLSBOROUOH 


ROWE,  WM.  HENRY,  1035  Lancas- 
ter Road. 


LAFAYETTE 


EVANS,  ROBERT  J.,  Box  634. 
NARBETT,  KEITH  O.,  Rt  2,  Box  80. 


LARKSPUR 


STONBR    HAROLD    G.,    71    Marina 
Vista  Ava 


LOS  ALTOS 


HODGSON,    GILBERT,   Rta    1,    Box 
697. 


LOS  GATOS 


ROOT,  CHESTER  Blossom  Hill  Rd. 
KENSIT,  HENRY  DAVID,  Poet  Of- 
fice Bldg. 


MENLO  PARK 


FENNACY,    JOHN    E.,    716    College 

Avenua 
HEMPEL,  WM.  F,  380  Laurel  Dr. 
YOUNG,  JOHN  D.,  N.  Lemon  Ava 


ROSS 


WINNER,   H.   H.,  Wordsworth   Ava 


SAN  CARLOS 


HODGSON.   GILBERT,   1212   Cherry 
Street 


SALINAS 


BUTNER   CHAS.  E..   7  Winham   St 


SAN  JOSE 


BINDER,  WILLIAM.  35  W.  San  Car- 
los Street 
CURTIS.  E.  N..  35  W.  San  Carlos  St 
HIGGINS.  WM.  L..  84  S.   First  St 
JAEKLE.    DONNELL    B.,    Buiklera' 

Exchange  Blcte. 
KRESS.  EDWARD  W..  515  First  Na- 
tional Bank  Building. 
McKENZIE,   CHAS.  S.,  22  S.   7th  St 
ROOT.  CHESTER  84  S.  First  St 
SOBEY,  GIFFORD  E..  69  S.  First  St 
WYCKOFF.     RALPH.     Anglo     Bank 
Building. 

SACRAMENTO 


ADAMS,  ELLIOT  J..  1153   Swanston 

Drive. 
ASHCROFT.  G    B     1419  13th   Street 
BARTGES,  W.   K    418  25th   Street 
BOYD.    ANSON,   2691    14th    Street 
CUFF.   CLARENCE  C.  1315  Q  St 
DANIELS.  W    K    2640  3rd   Avenue. 
DEAN,  CHARLES  F..  1407  Caltfomla 

State  Life  Building. 
DeHAVEN,    H     W      1175    Robertson 

Way. 
DEVINE.  HARRY  J..  Cronan  Bldg. 
DUDMAN.  ARTHUR  F..  1400  44th  St 
EICHLER,  ALFRED,  2717  Harkness 

Avenue. 
FRANKLIN,  CLIFFORD  N.,  1739  9th 

Avenua 


ALAMEDA,    Carl    Froerer. 
ALAMEDA  CO.,  Wallace  B.  Boggs. 
ALBANY,  U.   R  Grey. 
ANTIOCH,  John   S.  Bates. 
ARCATA,  Hal  C.  Acheson. 
ATHERTON,  James  S.  James. 
ATWATER,   W.  E.   Bedesen. 

BAKERSFTELD,  Joseph  Holfelder. 
BELMONT.  Robert  Klassen. 
BENICIA,  Phil  R  Jones. 
BERKELEY.    Harry   Goodridge. 
BURLINGAME,  Cecil  L  Longson. 
BUTTE  COUNTY.   Bert  Paxton. 

CALAVERAS  CO.,  Oliver  C.  Wyllie. 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO,  Frank  Robinson. 
CONCORD,  John  S.  Batea 
CONTRA  COSTA  CO.,  J.  W.  Barkley. 

DALY  CITY,  Robert  Klassen. 
DAVIS,  Alexander  M.  McKinnon. 
DEL  NORTE  CO.,  H.  M.  Malpas. 
DOS  PALOS,  W.  E.   Bedesen. 

EL  CERRITO,  R   R  Randall 
EMERYVILLE,  Geo.   T.   Oliver. 
EUREKA.   Geo.   S.    Winzler. 
EDCETER  Irrin  M.  Althousa 

FRESNO  COUNTY,  A  J.  Nielsen. 

GILROY,  W.  J.  Hanna 

HANFORD,   Walter  K.  Hopkins. 
HAYWARD.  J.  A  ManclnL 

KERN  COUNTY.  J.  R  Thomton. 
KING  CITY.  H.  F.  Cozzena 
KINGS  COUNTY,  J.  H.  Hayes. 

LTVERMORE,  C.  G.  Clarice 
LIVINGSTON,    W.    EL    Bedesen. 
LODI,    Clinton    Henning. 
LOS  BANGS,  W.  E.  Bedesen. 
LOS  GATOS.  L.  Cedric  Macabea 

MANTECA,  John  S.  Batea 
MARIN  COUNTY.  C.  P.  Clow. 
MARTINEZ,  Leonard  McChntock. 
MARYSVILLE.   F.  H.  Dlwer.  Jr. 

MENLO   PARK.  Edwin   Smith. 
MERCED,    G.    E.    Winton. 
MERCED   CO..  W.   E.   Bedesen. 
MILL  VALLEY,   Edward   Hussey. 
MODESTO,    Frank    J.    RossL 
MONTEREY.  Howard  Severance 
MONTEREY  CO.,  H.  F.  Cozzens. 
MOUNTAIN  VIEW,  M.  C.  Christen- 
sen. 

NAPA.  H.  A  Harrold. 
NAPA  COUNTY.  E.  P.  BalL 


OAKLAND,    Walter  N.   Frickstad. 
GROVILLE.   S.   J.   Norris. 

PACIFIC  GROVE,  Alfred  D.  Coons. 
PALO  ALTO,   Fabian   S.  Miller. 
PASO  ROBLES,  Hal  Johnson. 
PETALUMA,    S.   Gonzales. 
PINOLE.    RoiBs   Calfee. 
PITTSBURG,  E.  L  O'Hara. 
PLACER  COUNTY.  John  A  Shields. 
PORTERVILLE,  Irvin  H.  Althouse 

REDDING.  A  H.  Ross. 
REDWOOD  CITY.  R  A  Klassen. 
RICHMOND.  B.   A.   Hoffman. 

SACRAMENTO.  Fred  J.  Klaus. 
SACRAMENTO    CO..  A    L    Klefer. 
SALINAS.  Donald  Davies. 
SAN   BRUNO.  C.  L.  White 
SAN  CARLOS.  R  A  Klassen. 
SAN  FRANCISCO,  R  G.  Wadsworth. 
SAN  JOAQUIN  CO.,  J.  B.  Manthey. 
SAN  JOSE,  Harold  J.  Flannery. 
SAN  LEANDRO,  Chas.  P.   Martin. 
SAN  MATEO.  Harold  Porter. 
SAN  MATEO  CO..  M.  A  Grant 
SAN  RAFAEL,  Raymond   A   Boege. 
SANTA  CLARA  Edgar  C.  Sohott 
SANTA  CLARA  CO..  R  D.  Chandler. 
^SANTA  CRUZ,  Robert  Jennings. 
SANTA   CRUZ  CO..  A    B.    Baldwin. 
SANTA  ROSA.  Walter  F.  Adams. 
SHASTA  COUNTY.  Ernest  Bretming 
SEBASTOPOL   Walt   Adams. 
SISKIYIU  COUNTY,  A  F.   Parrott 
SOLANO  COUNTY,  J.   R   Bumham. 
SONOMA  CO ,   Marshall  M.  Wallace 

SONORA  B.  H.   Maynard. 

SOUTH   SAN   FRANCISCO,   Charles 

T.   Broughton. 
STANISLAUS'  CO..  G.  D.  Macomber. 
STOCKTON,   Lyle  Payton. 
SUISUN.  F.  A  Steiger. 
SUNNYVALE,  H.  N.  Bishop. 
SUSANVILLE,  M.  J.  Tilley. 
SUTTER  CO,.  Edward  Von  Geldern. 

TEHAMA  C0.,  Chaa  A  Lunlng. 
TRACY,  Johh  SL  Bates. 
TULARE  CO ,  T.  Wayne  Swltzer. 

TURLOCK.   Don   Davis. 
TULARE,  John   Boardman. 
VALLEJO,   T.   D.   Kilkenney. 

VISALIA.  Norman  A  Huth. 

WOODLAND.   Asa  G.   Proctor. 

YOLO  COUNTY.  Henry  Von  Dorsten 
YREKA  Howard  O'Connor. 


AEPPLI.  ERNEST,  Rte  B,  Box 

BROWNFIBLD.   ALLBN  H.,   5088   V 

Street 
BUEHLER  WALTER  A..  3410  Land 

Park  Drive. 
ENGBR  ARTHUR  L.,  Public  WortM 

Bulkllng 
EWTNG,  M.  A..  1120  "N"  Stre<?t. 
FRANCIS,      ERNEST      D.,      Cronan 

Building. 
HOLLISTER    LEONARD    C,    State 

Bridge  Department 
HUTCHINSON,    RALPH    W.,    Publle 

Works  Building 
ILLERICH,  OTTOMAR  THEODORE, 

Public  Works  Building. 
JOHNSON.  FRANK  A,  Public  Works 

Building. 
KROMER    CLARENCE   HERBERT, 

Wright  Building. 
LONG.   WALTER  J..  Department  of 

Public  Works. 
McGINNESS.  ARTHUR  R.  Old  Post 

Office  Building. 
MEEHAN,    ANDREW   J..   2540   Fifth 

Avenue. 
NELLDOV,  rVAN  M.,  Public  Works 

Building. 
PANHORST.   F.  W..  P.   O    Box   1499. 
PETERSEN.  WM..  HARTMAN,  Pub- 

lie  Works  Building. 
PURCELL,  CHARLES  H.,  210  Public 

Works  Buildinp 
REYNOLDS.  FRANK  HOWARD.  905 

Forum   Building, 
ROWS,    R    ROBINSON.    339    Publle 

Works  Building. 
SHIELDS.  JAMES  RALPH.  206  City 

HalL 
STOVER,    HARVEY    D..    32T    Public 

Works  Building. 
WAIJCER.  ARTHUR  V  ,  um  "N"  St 
WILLETT,  ALBERT  B..  T08  35th  St 
WILLETT,  D.  C.  Public  Works  Bldg. 


ALAMEDA 


ASHCROFT,  GLEN  B.,  1828  Alameda 

Avenue. 
GORMAN.  SIDNEY  8.,  2308  Webster 

Street  ^ 

GREEN.    FREDERICK    M      8r?7    San 

Antonio  Avenue. 
HESS,  C.  W.,  1242  Hawthorne  Street 


BERKELEY 


DAVIS.     RAYMOND     E       Untver«tt^ 

of  Callfomia. 
DERLETH.  CHARLES  Jr     21*  Bngl  .• 

ne^rifte  Bldg..  U    of  C 
JAMEYS»N    BRUCE,  C    E    B»dg  .  U. 

of  C.  Campus 
JENNINGS,  GEORGE  H...  T^U  Buen* 

Avenu*. 
SEAGE,    ri^ARENCE    E,      Jr.,    lOMf' 

B rtiad  \v&  \  Te rrace., 
WDELAND,    CHAS.    F.,    19«    Hlllcrefit 

Road. 


STOCKTON 


BAMBERGER,     SIDNEY     F.,    F.     Q. 

Box  1848. 
GUUCK,  CHAS.   W.,   College   of   it* 

Paclfle 


SAN   MATEO 


BERTWELL.  WILLIAM   ms  Colum- 
bia Drive. 
COX,  HARRY  A.  215  Elm  Street 


PIEDMONT 


BROWN.  ULYSSES  G..  82  Arf>or  Dr 
COLLINS.  MERTON  C,  82  FWrvlew 
Avenue 


FORT  BAKER 


BBLL.  CHARLES  LAMBERT. 


PALO  ALTO 


GILL.  G.  F..  550  Forrest  AxmuB. 
WELLS.  JAS.  BERTRAND    S46  Lyt- 

ton  Avenue. 

WING.   CHAS.   B..   345    Line^la    Ave. 


V 


FRTOAY.  MAFICH  1.  1946 


DAILY    PACIFIC    BUILDER 
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S/V46 
PLANNED 

r^??MJy°^^'  ^«  Angeles  Co.. 
CaUf.— Huber  E.  Smutz,  Los  Angeles 
zoning  administrator,  has  granted 
Earl  Carroll  permission  to  build  a 
new  theater  on  Sunset  Blvd.  con- 
tlguoB*  to  De  Longpre  and  El  Cen- 
tre Avenues,  for  the  Radio  City 
Realty  Corp.  The  structure  will  seat 
6000  people  and  will  have  a  frontage 
of  204  feet  on  Sunset  Blvd.  with  a 
depth  of  585  feet 

Preliminary  plans  are  being  pre- 
pared by  Architects  Kaufmann,  Llp- 
pencott  A  Effgers,  627  S.  Carondelet 
St..  IxM  Angeles. 


No  charge  for  specifications  to 
prospective  bidders;  to  others,  $2.50, 
not  retumabla 
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3/1/46  2i 

PREPARING    SKETCHES 

SAN  FERNANDO  Valley.  Los  An- 
geles Co.,  Calif— Scherer-Ayers  and 
Associates,  architects.  13,111  Ventura 
Blvd.,  North  Hollywood,  are  prepar- 
ing sketches  for  the  development  of 
a  new^  community  housing  develop- 
ment on  a  200-acre  tract  in  the  San 
Fernando  Valley,  for  clients.  The 
project  will  Include  a  riding  ring, 
clubhoiise,  store  buildings  and  resi- 
deno«a. 


34 — DAMS.  RESERVOIRS  & 
DREDGING 


3/1/46  34 

BIOS  WANTED 

BALMORHEA  PROJECT,  Texas.— 
Until  March  27,  10  A.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Amarlllo,  Texas,  under 
Spec  1186  for  construction  of  earth- 
work and  structures.  Phantom  Lake 
canal  and  inlet  feeder  canal.  Bal- 
morhea  Project.  Texas.  The  work  la 
situated  In  the  vicinity  of  Balmor- 
hea,  Texas. 

The  work  involves: 
Schedule  No.  1 — Phantom  Lake  Canal 
(1)  8400   cu.    yds.    excavation,    com- 
mon, for  canal; 
<2)  300  cu.  yds.  excavation,  rock,  for 

oanal; 
(3>  200  sta.  cu.  yds.  overhaul; 
<4>  3300   cu.    yds.    excavation,   com- 
mon, for  structures ; 
(5>  30  cu.  yds.  excavation,  rock,  for 
structures ; 

(6)  1000    cu.    yds.    compacting    em- 
bankments ; 

(7)  preparing   200    sq.    yds.    of    rock 
foundations  ftor  concrete  lining; 

(8)  trimming    18,000   sq.    yds.    earth 
foundations  for  concrete  lining; 

(9)  2000  cu.  yds.  backfill; 
<10>  300  cu.  yds.  compacting  backfill; 
(11)  175   cu.    yds.    concrete   in    struc- 
tures; 

(12 >  1640  cu.  yds.  concrete  In  canal 

lining; 
<13">  placing  105,000  lbs.  reinforcement 

bars; 

(14)  25  sq,  yds.  dry-rock  paving; 

(15)  160  cu.  yds.  rubble  masonry; 

(16)  erecting  2  M  ft.  b.m.  of  timber 
tn  structures; 

(17)  laying  240  Un  .ft.  15-ln.  diameter 
precast  concrete  pipe; 

(18)  laying  1360  lin.  ft.  27-ln.  diameter 
pre<"a.9t   concrete  pipe; 

(19)  laying  132  Un.  ft.  30-ln.  diameter 
precast  concrete  pipe; 

(20>  erecting  24  Un.  ft.  No.  84  metal 

fhime: 
(21)  tnstalltng    2000    Ib«.    gates    and 

miscellaneous  metal  work. 
Schedule  N».  2 — Inlet  Feeder  Canal 

(1)  11.500  cu.  yds.  of  excavation  for 

canal ; 

(2)  160  cu.  yds.  backfill; 

(3)  80  cu.   yds.   compacting  backfill; 
(4>  600  cu.  yds.  compacting  embank- 
ments; 

(5)  22.000  sq.  yds.  preparing  surface 
for  concrete  lining; 

(6)  80  cu.  yds  concrete  in  structures; 

(7)  1880  cu.   yds.    concrete   in    canal 
lining; 

(8)  placing  110,000  lbs.  reinforcement 
bars: 

(9)  erecting  20  M  ft.  b.m.  of  timber 
in  stiructures. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R. 
Young,  chief  engineer,  U.  S.  Custom 
House.  Denver  2.  Colo.;  W.  R.  Nel- 
son, regional  director,  P.  O.  Box  1609, 
01iver-E:aklf«  Bldg.,  6th  and  Polk  Sts., 
Amarllk).  Texas,  and  Michael  W. 
Straus,  commissioner.  Bureau  of  Rec- 
lamation. Washington  25.  D.  C.  Pros- 
pective bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with  the  regional  director. 

Specifications  obtainable  by  pros- 
pective bidders  without  charge;  to 
others,  »2,  not  returnable. 
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S/1/46 

BIDS  WANTED 

ALTUS  PROJECT,  Oklahoma  — 
Until  March  15,  10  A.  M,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Altus.  Okla.,  under  Spec. 
1179  for  the  construction  of  earth- 
work and  structures,  station  1+06 
to  station  590+36.  west  canal.  Altus 
Project,  Oklahoma.  The  work  is  sit- 
uated north  and  west  of  Blair.  Okla. 

The  principal  Items  of  work  and  the 
estimated  quantities  Involved  are  aa 
follows :  ^,         -  , 

(i»  200.000   cu.   yds.   excavation   tor 

(2)  125.000  sta.  cu.  yds.  overhaul ; 

(3)  50.000  cu.   yds.   compacting   em- 
bankments ; 

(4)  46.000    cu.    yds.    excavation    for 
dnUnage  channels  and  dlkea; 

(5)  17,000    cu.    yds.    excavation    for 
stnftstures ; 

(•6)  12.000  cu.  yds.  backflU; 

(7)  7600  cu.   yds.  compacting  back- 
fill;                                     .  . 

(8)  2090  cu.  yds.  concrete  In  stnic- 

(9)  oUcfng  214,000  lbs.  reinforcement 

(10)  1500  sq.  yds.  dry-rock  If^n^-. 

(11)  erecting  30  M  ft  b.m.  timber  in 
stmctures; 

(12)  laying  48  Un.  ft  18-ln.  diameter 
concrete  pipe ; 

(1S>  laying  264  Un.  ft  24-ln.  diameter 
concrete  pipe;  

(14)  laying  108  Un.  ft  30-ln.  diameter 
concrete  pipe; 

(15)  laying  84  Hn,  ft  48-ln.  diameter 
concrete  pipe; 

(16)  placing   2100    lbs.    metal    water 
stops  in  joints; 

(17)  installing  14.000  lbs.  of  gates; 

(18)  installing  4500  lbs.  miscellaneous 
metal  work. 

Copies  of  the  standard  forms  ana 
of  the  specification  a  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Ceclamation  Walker  R. 
Young,  chief  engineer.  U  S.  Custom 
House.  Denver  2.  Colo.;  W.  R.  Nel- 
son, regional  director.  P.  O.  Box  1609, 
Oliver-Eakle  Bldg..  6th  and  Polk  Sis.. 
Amarillo.  Texas:  H.  E.  Bobbins,  con- 
struction engineer,  Altus,  Okla.,  and 
Michael  W.  Straus,  commls.sloner, 
Bureau  of  Reclamation,  Washington 
25.  D.  C.  Prospective  bidders  desiring 
to  visit  the  site  of  the  work  should 
communicate  with  the  construction 
eng^ineer. 


3/1/46 

BIDS  WANTED 

ALTUS  PROJECT,  Oklahoma.— 
Until  April  3,  10  A  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Altus,  Okla.,  under  Spec. 
1182  for  the  construction  of  earth- 
work and  structures,  west  canal  lat- 
erals W-6.2  to  W-11.5  and  sublaterals, 
Blair  laterals  and  sublaterals.  Altus 
Project,  Oklahoma.  The  work  is  sit- 
uated in  the  vicinity  of  Blair,  Okla. 
The  principal  Items  of  work  ajid  the 
estimated  quantities  Involved  are  as 
follows : 

Schedule  No.  1 

West  Canal  Laterals  and  Sublaterals, 

W-6.2,  7.4,  8.4,  9.5  and  10.6 

(1)  60,000    cu.    yds.    excavation    for 
laterals ; 

(2)  30,000  sta.  cu.  yds.  overhaul; 

(3)  3500    cu.    yds.    compacting    em- 
bankments : 

(4)  1000  cu.   yds.  of  excavation  for 
drainage  channels  and  dikes ; 

(5)  7000  cu.   yds.   of   excavation  for 
structures ; 

(6)  6500  cu.  yds.  backflU; 

(7)  4000  cu.  yds.   compacting  back- 
fill; 

(8)  600   cu.   yds.  concrete  In   struc- 
tures ; 

(9)  placing  48,000  lbs.  reinforcement 
bars; 

(10)  600  sq.  yds.  dry-rock  paving; 

(11)  erecting  12  M  ft  b.m.  timber  in 
structures ; 

(12)  laying  188  lin.  ft  18-ln.  diameter 
concrete  pipe; 

(13)  laying  892  Un.  ft  24-ln.  diameter 
concrete  pipe; 

(14)  laying  356  lin.  ft.  30-ln.  diameter 
concrete  pipe; 

(15)  laying  56  lin.  ft.  36-ln.  diameter 
concrete  pipe ; 

(16)  laying  192  Un.  ft  42-ln.  diameter 
concrete  pipe; 

(17)  laying  116  Un.  ft.  48-ln.  diameter 
concrete  pipe; 

(18)  placing  400  lbs.  metal  water  stop 
In  joints; 

(19)  Installing  13.000  lbs.  of  gates; 

(20)  Installing  2(X)0  lbs.  miscellaneous 
metal  work. 

Schedule  No.  2 
West  11.3  Laterals  and  Sublaterals 

(1)  51.000    cu.    yds.    excavation    for 
laterals ; 

(2)  25.000  sta.  cu.  yds.  overhaul; 

(3)  3500    cu.    yds.    compacting    em- 
bankments ; 

(4)  750   cu.    yds.    of    excavation    for 
drainage  channels  and  dikes; 

(5)  3200  cu.   yds.   of  excavation  for 
structures ; 

(6)  3000  cu.  yds.  backf Ul ; 

(7)  1800  cu.   yds.   compacting  back- 
flU; 

(8)  425   cu.   yds.    concrete  in    struc- 
tures; 

(9)  Placing  29,000  lbs.  reinforcement 
bars; 

(10)  400  sq.  yds.  dry-rock  paving; 

(11)  erecting  9  M  ft  b.m.  timber  in 
structures ; 

(12)  laying  268  Un.  ft.  18-in.  diameter 
concrete  pipe; 

(13)  laving  836  Mn.  ft.  24-ln.  diameter 
concrete  pipe; 

(14)  laving  204  Un.  ft.  30-in.  diameter 
concrete  pipe: 

(15)  laving  290  Un.  ft.  36-ln.  diameter 
concrete  pipe; 

(18)  laying  60  Un.  ft.  42-in.  diameter 
concrete  pipe: 

(17)  InstaUing  17.300  lbs.  of  gates; 

(18)  installing  2100  lbs.  miscellaneous 
metal  work. 

Schedule  No.  3 
West  11.6  Laterals  and  Sublaterals 

(1)  55.000    cu.    yds.    excavation    for 
laterals ; 

(2)  30.000  sta.  cu.  yds.  overhaul; 

(3)  2000    cu.    yds.    compacting    em- 
bankments : 

(4)  3000  cu.  yds.   of  excavation   for 
drainage  channels  and  dikes; 

(5)  6000  cu.   yds.   of  excavation   for 
structures ; 

(6)  5000  cu.  yds.  backflU: 

(7)  3000  cu.  yds.   compacting  back- 
flU; 

(8)  470   cu.    yds.   concrete   In    struc- 
tures; 

(9)  placing  34,000  lbs.  reinforcement 
bars; 

(10)  600  sq.  yds.  dry-rock  paving; 

(11)  erecting  5  M  ft.  b.m.  of  timber 
in  structures: 

(12)  laying  160  lin.  ft.  18-ln.  diameter 
concrete  pipe; 

(13)  laying  428  lin.  ft.  24-in.  diameter 
concrete  pipe; 

(14)  laying  288  Un.  ft  30-ln.  diameter 
concrete  pipe; 

(15)  laying  100  lin.  ft  36-ln.  diameter 
concrete  pipe; 

(16)  laying  420  Un.  ft.  42-in.  diameter 
concrete  pipe; 

(17)  placing  350  lbs.  metal  water  stop 
in  Joints; 

(18)  InstaUing  13,500  lbs.  of  gates; 

(19)  installing  1600  lbs.  miscellaneous 
metal  work. 

Schedule  No.  4 
Blair  Laterals  and   Sublaterals 

(1)  94,000    cu.    yds.    excavation    for 
laterals ; 

(2)  65,000  sta.  cu.  yds.  overhaul; 

(3)  3000    cu.    yds.    compacting    em- 
bankments ; 

(4)  8000   cu.   yds.   of  excavation  for 
drainage  channels  and  dikes; 

(5)  10.000  cu.  yds.  of  excavation  for 
structures ; 

(6)  9000  cu.  yds.  backfill; 

(7)  5000  cu.  yds.   compacting  back- 
fill ; 

(8)  975  cu.   yds.   concrete   In   struc- 
tures; 

(9)  placing  77,000  lbs.  reinforcement 
bars; 

10)  1000  sq.  yds.  dry-rock  paving; 

(11)  erecting  17  M  ft  b.m.  timber  in 
structures ; 

(12)  laying  436  Un  .ft  18-ln.  diameter 
concrete  pipe; 

(IS)  laying  1372  Un.  ft  24-in.  diameter 
concrete  pipe; 

(14)  laying  492  Un.  ft  SO-ln.  diameter 
concrete  pipe ; 

(15)  laying  160  Un.  ft  S6-ln.  ifilameter 
concrete  pipe; 

(16)  laying  180  Un.  ft  42-ln.  diameter 
concrete  pipe; 

(17)  layign  196  Un.  ft  48-ln.  diameter 
concrete  pipe; 

(18)  placing  600  lbs.  metal  water  stop 
in  joints; 

(19)  Installing  22,000  lbs.  of  gates ; 

(20)  insUlUng  3300  lbs  miscellaneous 
metal  worlc 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young,  chief  engineer,  U.  S.  Custom 
House,  Denver  2,  Colo.;  W.  R.  Nel- 
son, regional  director.  P.  O.  Box 
1609,  Oliver-Eakle  Bldg..  eth  and  PoUt 
Sts..  AmariUo.  Texas;  H.  E.  Robblns. 
construction  engineer,  Altus,  Okla.. 
and  Michael  W.  Straus,  commissioner, 
Bureau  of  Reclamation.  Washington 
25,  D.  C.  Prospective  bidders  desiring 
to  visit  the  site  of  the  work  should 
communicate  with  the  construction 
engineer.  No  charge  to  prospective 
bidders;  to  others,  |2.50,  not  return- 
able. 


fob  cars  at  the  shipping  point  or  fob 
cars  at  Louise,  Ariz.,  three  gate 
frames  and  anchorages  for  the  50x 
50-ft.  spillway  regulating  gates  for 
Davis  Dam,  Davis  Dam  Project,  Ari- 
zona-Nevada. The  gate  frames  and 
anchorages  will  be  Installed  by  the 
Crovemment  No  charge  for  copies 
of  the  specifications  to  prospective 
bona  fide  bidders;  to  others,  $1.00, 
not  returnable.  For  particulars,  ad- 
dress the  Bureau  of  Reclamation, 
Denver. 
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3/1/46 

BIDS  OPENED 

LONG  BEACTH,  Los  Angeles  Co., 
Calif — Standard  Dredging  Corp.,  800 
Central  Bldg..  Los  Angeles,  submitted 
the  low  bid  and  awarded  contract  by 
the  Board  of  Harbor  Commissioners 
of  the  City  of  Long  Beach,  office  of 
E.  J.  Amar,  port  manager.  1333  El 
Embarcadero.  Long  Beach,  February 
19,  at  (1)  $.95  per  cu.  yd.,  total  $76.- 
000,  and  (2)  at  $100,  for  the  dredging 
at  channel  No.  3,  slip  No.  5,  entrance 
channel  and  adjacent  to  Pier  D,  Long 
Beach  Harbor. 

(1)  dredging,  transporting  and  dump- 
ing approximately  80,000  cu.  yds. 
of  material ; 

(2)  rental  of  clamshell  dredge,  com- 
pletely equipped  and  manneid,  xmit 
price  per  hour. 

The  bids  submitted  were: 

Standard  Dredging  Corp.,  (1)  $.95, 
total  $76,000 ;  (2)  $100. 

Case  Construction  Co.,  (1)  $.98,  total 
$78,400. 

Guy  F.  Atkinson.  (1)  $1.35,  total 
$108,000;   (2)  $66. 


3&—      DOCKS,  PIERS  & 
HARBORS 
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3/1/46 

PROSPECTIVE    BIDDERS 

LOS  ANGELES,  CaUf.— Following 
contractors  have  taken  out  plans  for 
constnjctlon  of  Los  Angeles  River 
Improvements,  North  Broadway  to 
Alhambra  Ave.,  river  mile  23.5  to 
river  mile  22.9,  Los  Angeles,  for 
which  bids  will  be  opened  March  13, 
1  P.  M..  by  the  U.  S.  District  Engi- 
neer Office,  751  S.  Figueroa  St.,  Los 
Angeles,  under  Spec.  148: 

W.  E.  Kier  Constr.  Co.,  1462  North 
Stanley  Ave.,  Lo's  Angeles. 

Peter  Kiewit  Sons  Co.,  650  South 
Grand,  Room  505,  Los  Angeles. 

Winston  Bros.  Co..  411  W  Fifth 
St.,  Room  1216,  Los  Angeles. 

Guy  F.  Atkinson  Co.,  1103  Heart- 
well  Bldg.,  Long  Beach. 

E.  B.  Bishop.  Box  325,  OrlanS. 

Bressi  &  Bevanda  Constructors, 
Inc.,  417  S.  Hill  St.,  Los  Angeles. 

Case  Constr.  Co.,  Box  6,  Berth  109, 
San  Pedro. 

Grafe  -  Callahan  Constr.  Co.  and 
Gunther  &  Shirley  Co.,  714  W  Olym- 
pic,  Los  Angeles. 

United  Concrete  Pipe  Corp.,  Box 
1,  Station  H,  Los  Angeles. 

Morrison  -  Knudsen  Co.,  810  Title 
Guarantee    Bldg.,    Los    Angeles. 

J.  F.  Shea  Co.,  Inc.,  617  S.  OUve 
St.,   Los   Angeles. 

Macco  Constr.  Co.,  815  N.  Para- 
mount Blvd.,  Clearwater. 

Griffith  Co.,  502  Los  Angeles  RaU- 
way   Bldg..   Los   Angeles. 

J.  E.  Haddock.  Ltd.,  3538  K.  Foot- 
hill Blvd.,  Pasadena. 

Frank  T.  Hlckey,  Inc.,  and  Spencer 
Webb,   1645  Allesandro  St.,   Los  An- 

Clyde  W.  Wood,  Inc..  6900  Tujunga 
Ave.,    North    Hollywood. 

Chas.  T.  Brown  Co.,  1955  6th  St., 
San  Fernando. 

E.  W.  Elliott  Constr.  Co.,  906  Mar- 
ket St.,  Hewes  Bldg.,  San  Francisco. 

Mark  C.  Walker  &  Son,  412  First 
National   Bank   Bldg.,    Santa   Ana. 


construction  substation.    The  34.5-kv 
transmission    line    will    be   a    three- 
phase,  single  circuit  60  cycle,  single 
wood   pole   transmission    line   of  trl- 
ajigular     configuration,     using     pin- 
type  insulators.    The  conductors  will 
be    No.    1/0    AWG    aluminum    cable, 
steel   reinforced,   oc  No.  2   AWG,   3- 
wlre,  copper  condueior,  or  No.  2  cop- 
per  equivalent,   type   2A,    three-wire 
copper-copperweld    conductors.     Two 
disconnecting    switches    will    be    in- 
stalled  in   Pilot   Butte-    Thermopolts 
line,   one   on    each    side   of   the    tap, 
and   fuses   will    be   installed    In    the 
tap  line.    The  2,300  volt  line  from  the 
proposed    construction    substation    at 
the  Boysen  dam  site  to  the  Boysen 
Govt,    camp   will   be   a   three   phase, 
single  circuit,   60  cycle,   single  wood 
pole   Une   with    pin    type    insulators. 
The  conductors  will  be  No.  2/0  AWG 
bare  copper  conductor.    The  Boysen 
Government    camp    distribution    sys- 
tem will   be  of  wood   pole  construc- 
tion, and  the  work  will  include  set- 
ting  of    poles,    installation    of    guys, 
installation  of  cross  arms  and  insu- 
lators,  stringing  conductors  for  pri- 
mary, 8econdar>',  and  street  lighting 
circuits,    installation    of    distribution 
transformers    on    poles,     installation 
of   street    lighting  fixtures,    and    the 
installation   of   service   drops    to   the 
residences.     The   conductors   for   the 
distribution    circuits    will    be    No.    2 
AWG  and  No.  4  AWG  weatherproof 
copper.    The  work   Is  situated   near 
Shoshone,  Wyo. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices 
of  the  Bureau  of  Reclamation ;  Walk- 
er R.  Young,  Chief  Engineer,  U.  S. 
Customhouse,  Denver  2,  Colo.;  H.  D. 
Comstock,  Regional  Director.  P.  O. 
Box  2130,  Billings,  Mont.;  Paul  H. 
Berg.  Engineer,  P.  O.  Box  658,  301 
Federal  Bldg..  Cheyenne,  Wyo.,  and 
Michael  W.  Straus,  Commissioner. 
Bureau  of  Reclamation,  Washington 
25,  D.  C.  Prospective  bidders  desir- 
ing to  visit  the  site  of  the  work 
should  conununicate  with  the  Engi- 
neer. 

No  charge  for  specifications  to 
prospective  bidders;  to  others,  $1.25, 
not  returnable. 


MACHINERY  AND 
EQUIPMENT 


phase,  three  wire,  watt  hour.  Indi- 
cating demand  meters  .with  30  min- 
ute   interval,    in    weatherproof    case. 

socket    tyj)€,    complete    with    sockets  i  ___^^ 

and   test   Jacks.   The   equipment   wiu!~ ,- 

be   instaUed   by   the  Government.  !  3/1/46  *• 

No  charge  for  copies  of  the  spec-    BIOS  WANTED 
ificaUons    to    prospective    bona    fide '     MISSOURI  BASIN  PROJ.,  Wya— 
bidders;   to  others  $1.25.  not  return-    Until  April  14,  2  P.  IL.  bids  wlU  be 
able.     For    particulars,    address    the    received  at  the  office  of  the  Bureau 
Bureau    of    Reclamation.    Denver.        j  of    Reclamation,    Denver.    Colo.,    for 

■ i  furnishing   and    deUverlng    fob   caw 

fin/AK  ,    ^-at  the  shipping  point  or  fob  cars  at 

BIDS  WANTED  **   Thermopolis.  Wyo..  at  the  opUon  of 

Bureau  of  Reclamation  Denver,  Colo..    ^^^^^^  ^^  ^^  Lucerne  Relift  Pump- 
under  Spec.    No.   1198  for   furnishing   j        p^^^   q^j  ^reek  Unit,  MlMOurt 

nw^^tll^n/^"^  ^f\  "*"  *^  W^'P-    B^ln  Project  Wyo. ;   Spec.   1209. 
ping   point    or   f.o.b.    cars    at    Engie,  ;     ^he  pumping  units  wiU  be  Inatal- 
Alamogordo.  Tularosa  or  Socorro.  N.    j^^  by  the  government.    The   specl- 
M..  as  mdlcated  In  the  specifications,    fjcations     contain     a    provision     for 
the  following  electrical  equipment  for    liquidated    damages    for    deliay.     No 
the  Elephant  Butter  power  plant  and    charge   for   copies   of   the   speciflca- 
the  Alamogordo.  Hollywood  and   So-    ^^^^^   ^^   prospective   bona    fide    bld- 
corro   substations,  Rio  Grande   ProJ-    ^ers-  to  others   $1.29,  not  returnable 
ect.    New   Mexico:    four    (4)    667/517/ •  pq^  part-iculars,  address  the  Bureau 
233-kv-a..     115,000    delta-     to     34.500   of  ReclamaUon,   Denver,   Colo. 
delta-/7200/12.470    Y-volt,    3-wlnding.  '        ^'=^««^^ 
single-phase,    60-cycle.    oil-immersed, 
self-cooled,   outdoor   type   transform- 
ers, each   with  one  single-pole  light- 
ning arrester  for  34,500-volt,  3-phase, 
ungrounded-neutral  circuit,   and   one 
single-pole  lightning  arrester  for  12.- 
470-volt,     3-phase,     grounded-neutral 
circuit  mounted  on  the  case;  four  (4) 
500-/200-/400-kv.-a.,   115,000  delta-   to 
34.500     delta-/7200/12,470     Y-volt,     S 


3/1/46  *• 

COMPLETE   BIOS 

DENVER,  Colo.  —  The  folktwinf 
8«bmitt«l  bids  to  the  Bureau  of 
Redamatioa.  Dmrt.  Colo.,  under  Bid 
No.  1146  for  fumlahlng  and  dellver- 
IM  one  12xll-ft  buUthead  gate  for 
Installatloo  at  the  Inlet  end  of  an^ 
one  of  the  outlet  conduit*  at  Grand 
Coulee  Dam,  Columbia  Baeln  rrojr 
ect.  Washington,  f.o.b.  shipping  paot 
and/or  Odalr.  Waah.: 

SchmUt  Steel  Co.,  Portland,  (i) 
$8650,  40.000  Ibe,,  f.ab.  Portland;  H> 
10  daya 

Consolidated  Steel  Corp..  ^^^,£±r 
geles.  (1)  $8190.  44.500  Iba:  (2)  $8BT(^ 
38.000  lbs..  f.o.b.  Loe  Angeles;   net 

Watertown  Arswial.  Watertown, 
Mass..  (2)  $7320.50,  81,000  Iba,  tab. 
Watertown;  net. 

American  Bridge  Co..  Denver,  (1) 
$7418,  41,500  lbs.;  f.o.b.  Gary,  Ind.; 
net 

Omaha  Steel  Work*,  Omaha,  (1) 
$9600,  41.085  ll>s. ;  f.o.b.  Omaha;  nat. 

Pacific  Car  A  Foundry.  Rantcn, 
Wash..  (1)  $7305.  43,600  Iba;  (2)  17225, 
38,500  Iba;  f.o.b.  Renton ;  net. 


tn-'lieved. 


i?AilAwin<r  nrirMi  are  obtained  irom  rt*poriAiiule  »ourct-s5  atid  are 
winding,    single-phase.   60-cycle. '  oil- i '^^XJ'T.Vctb^^^                    guaranteed.    In  each  case  quotat.ims  are 
immersed,    self-cooled,    outdoor  type   2^,**^ Jwl^  on  thriob  in  San  Francisao,  except  ae  otherwise  nated. 
transformers,  each   with    one  single-  '  *•*'  delivery   on  vne  jww  *» __ 

pole  lightning  arrester  for  34,500-volt, 
3-phase,  ungrounded-neutral  circuit, 
and  one  single-pole  lightning  arrester 


PAPER5  AND  FELTS 


39— SEWERS 
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3/1/46 

PROSPECTIVE    BIDDERS 

LOS  ANGELES,  Calif.— Following 
contractors  have  taken  out  plans  for 
construction  of  Los  Angeles  River 
Improvements,  Allso  Street  to  Al- 
hambra Ave.,  river  mile  22.2  to  river 
mile  22.9;  Serial  149,  for  which  bids 
will  be  opened  March  18  at  1  P. 
M  by  the  U.  S.  District  Engineer 
Office,  751  S.  Figueroa  St..  Los  An- 
geles, under  Spec.  149; 

W.  E.  Kier  Constr.  Co..  1462  North 
Stanley  Ave..  Los  Angeles. 

Peter  Kiewit  Sons  Co.,  650  South 
Grand.  Room  505,  Los  Angeles. 

Winston  Bros.  Co.,  411  W  Fifth 
St.,  Room  1216.  Los  Angeles. 

Guy  F.  Atkinson  Co.,  1103  Heart- 
well  Bldg..   Long   Beach. 

E.  B.  Bishop,  Box  325.  Orland. 

Bressi  &  Bevanda  Constructors, 
Inc.,  417  S.  Hill  St.,  Los  Angeles. 

Case  Constr.  Co.,  Box  6,  Berth  109, 
San   Pedro. 

Grafe  -  Callaihan  Constr.  Co.  and 
Gunther  &  Shirley  Co.,  714  W  Olym- 
pic,   Los   Angeles. 

Morrison  -  Knudsen  Co.,  810  Title 
Guarantee    Bldg..    Los    Angeles. 

J.  F.  Shea  Co.,  Inc.,  617  S.  Olive 
St.,   Los  Angeles. 

United  Concrete  Pipe  Corp..  Box 
1,  Station   H.  Los  Angeles. 

Macco  Constr.  Co..  815  N.  Para- 
mount  Blvd..   Clearwater. 

Griffith  Co.,  502  Los  Angeles  Rail- 
way  Bldg.,   Los  Angeles. 

J.  E.  Haddock,  Ltd.,  3538  E.  Foot- 
hill Blvd..  Pasadena. 

Frank  T.  Hlckey.  Inc.,  and  Spencer 
Webb,  1645  Allesandro  St..  Los  An- 
geles. 

Clyde  W.  Wood,  Inc.,  6900  Tujunga 
Ave.,    North    Hollywood. 

Chas.  T.  Brown  Co.,  1955  6th  St., 
San   Fernando. 

E.  W.  Elliott  Constr.  Co.,  905  Mar- 
ket St.  Hewes  Bldg.,  San  Francisco. 

Mark  C.  Walker  A  Son,  412  First 
National    Bank   Bldg..    Santa   Ana. 


3/1/46  •     39 

BIDS  POSTPONED 

FORT  LYON,  Colo.— Until  March 
12,  10  A.  M  (bid  opening  date  post- 
poned from  March  6),  bids  will  be 
received  by  the  U.  S.  District  Engi- 
neer Office,  Albuquerque  District  P. 
O.  Box  509,  Las  Animas,  Colo.,  to  be 
opened  at  the  court  room.  Bent  Coun- 
ty Courthouse.  Las  Animas,  Colo., 
for  the  construction  of  the  Port  Lyon 
protective  works,  near  Lajs  Animas, 
Bent  County.  Colo.;  Serial  46-31. 


S8 


3/1/46 

BIDS  WANTED 

WESTBY,  Mont.— UntU  March  20, 
10  A.  M.,  bids  will  be  received  by 
Consulting  Engineer  Tolvo  KartuUn- 
en,  Montana  State  Conservation 
Board,  233  Armory  Bldg.,  Helena, 
Mont,  for  construction  of  334  mUes 
of  electric  transmission  line  In  Sheri- 
dan and  Roosevelt  counties,  Montana, 
and  Divide  County.  North  Dakota. 

Specifications  obtainable  from  the 
above  office. 
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BIDS  WANTED 

LODGE  GRASS.  Mont— UnUl  Mar. 
13  bids  will  be  received  by  the  Big 
Horn  County  Electric  Cooperative, 
Inc..  Lodge  Grass,  Mont,  for  approxi- 
mately 136.7  miles  REA  project,  lo- 
cated in  Big  Horn  County,  Montana, 
and  Sheridan  County,  Wyoming. 

Specifications  obtainable  from  the 
State  Water  Conservation  Board, 
Tovlo  Karkainen,  engineer,  Helena, 
Mont.,  upon  deposit  of  $25. 


$2.35 
-  2.60 
_  2.35 
Blue"  plaster   board,    2S0-ft    roll, 

600-ft   roll.    60-lb 4.40 

FELT   PAPERS 

Deadening  felt  %-lb.,  6-ft  Holl-.-$2.86 

Deadening    felt     1-lb i 8.M 

Deadening   felt,    1%-lb 1. 4.20 

Asphalt   roofing,   15   Iba 1 1.75 

Asphalt   roofing,   30   lbs — i 2.60 

Rosin,  sized,  20  lbs , 1-SO 

Rosin,  sized.  25  lbs 1.70 

Rosin,  sized,  30  lbs. \ 196 

Rosin,  sized.  40  Iba j 2.70 

ROOFING  PAPER 

Standard  Grade.  108-foot  roll: 

Ught    .. 

Medium 

Heavy 


CompeUtive  Grade,  108-ft  noH: 

Ught : H 1-18 

Medium 1 1*0 

Heavy 1 1-66 

Extra  Heavy 1 IM 


M.IIXWORK 


(] 


Machinery  &  Material 

42—  MISC.  SUPPLIES  AND 
MATERIALS 


for  12,470-volt  3-phase.  grounded-  S»^^ATHING  PAPERS 
neutral  circuit  mounted  on  the  case-  I  Asphalt  sheathing.  15-lb.  rol 
one  (1)  15.kv.-a..  33,000-  to  120/240-  P^^P*^^^  sffeathlng,  30-lb.  roU 
voU,  single-phase.  60-cycle.  oil-lm- !  ^^"P<=°""^'  2^*"":  "^ii- 
mersed.  self-cooled,  outdoor,  distribu- 
tion type  transformer  with  four  2% 
per  cent  taps  below  rated  voltage 
and  with  two  cover  bushings,  com- 
plete. In  accordance  with  Federal 
specification  W-T-631,  except  for  33,- 
000-volt  primary;  two  (2)  lO-kv.-a., 
7200  to  120/240-volt,  single-phase,  60- 
cycle.  oil-immersed,  self-cooled,  out- 
door, distribution  type  transformers, 
with  standard  taps  and  with  two 
cover  bushings,  complete.  In  accord- 
ance with  Federal  specification  W^-T- 
631;  one  (1)  90/180-ampere,  single- 
phase,  oU-immersed,  self-cooled,  out- 
door type  Petersen  coil;  two  (2)  8000- 
kv.-a.  (approximated  115,000-volt.  3- 
phase,  oil-immersed,  outdoor  type. 
Iron-core  shunt  reactors;  one  (1) 
115,000-volt,  800-ampere,  3-pole,  sin- 
gle-throw, outdoor  type  oil  circuit 
breaker  with  automatic  recloslng 
mechanism:  five  (5)  34,500-volt,  600- 
ampere.  3-pole,  single-throw,  outdoor 
type,  automatic  power  circuit  break- 
ers; two  (2)  15,000- volt  8-pole,  sin- 
gle-throw, outdoor  type,  automatic 
power  circuit  breakers :  four  (4)  115,- 
000-volt  600-ampere,  3-pole,  single- 
throw,  manually-gajig  operated,  hori- 
zontal mounting,  outdoor  type  dis- 
connecting switches  -with  manually- 
grang  operated  grounding  blades ;  five 
(5)  34,500-volt  400-ampere.  3-pole, 
single  -  throw,  manually  -  gang  oper- 
ated, horizontal  mounting,  outdoor 
type  disconnecting  switches  with 
manually-gang  operated  grounding 
blades;  two  (2)  15.000-volt,  400-am- 
pere. S-pole.  single-throw,  manually- 
gang  operated,  horizontal  mounting, 
outdoor  type  disconnecting  switches 
with  manuallygang  operated  ground- 
ing blades;  six  (6)  115,000-volt  600- 
ampere.  single  -  pole,  single  -  throw, 
hook  -  operated,  vertical  mounting, 
outdoor  tvpe  disconnecting  switches ; 
thirty  (30>  34.500-volt  400-ampere, 
single-pole,  single-throw,  hook-oper- 
ated, vertical  mounting,  outdoor  type 
disconnecting  switches;  twelve  (12) 
15,000-volt,  400-ampere,  filngle-pole, 
single-throw,  hook -operated,  vertical 
mounting,  outdoor  type  disconnecting 
switches:  fifteen  (15)  115,000-volt 
200-ampere,  single-pole,  hook  oper- 
ated, vertical  mounting,  outdoor  type, 
expulsion -fuse  disconnecting  switches 
with  eighteen  (18)  50E  fuse  units, 
nine  (9)  20E  fuse  units,  nine  (9)  15E 
fuse  units,  and  nine  (9)  lOE  fuse 
units;    two    (2)    34.500-volt    200-am 


WALLBOARD  &  PLYWOOD 


..$1.80 
-  2.15 
„  2.40 


INTERIOR  FINISH  Up  to  TV  0" 

BAB  o.p.     cl.  rwd. 

1x4,  6  and  8. $120.00 

1x5,  10  and  12 120.00 


$120.00 
120.00 
160.00 
176.00 
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CONTRACT    AWARDED 

SOLANO  COUNTY,  Calif.— Colberg 
Boat  Works.  41  E.  Weber  St,  Stock- 
ton, at  $5452.50,  awarded  contract  by 
state  director  of  public  works,  Sacra- 
mento, for  repairing  an  existing  ferry 
moored  on  the  Sacramento  River 
about  0.5  mile  upstream  from  Rio 
Vista,  Solano  County   (X-IOO-A). 


3/1/46  5* 

BIDS   WANTED 

DAVIS  DAM,  Arizona-Nev.— UntU 
March  29,  2  P.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Spec 
1206    for    furnishing    and    deUverlng 


38~  ELECTRIC  UGHTING 
TRANSMISSION  LINES 

3/1/46  38 

BIOS  WANTED 

MISSOURI  BASIN  PROJ.,  Wyo.— 
UnUl  March  29,  10  A.  M..  bids  wlU 
be  received  by  the  U.  S.  Bureau  of 
Reclamationr,  Denver,  under  Spec 
1200  for  the  construction  of  the 
transmission  lines  and  distribution 
system  for  the  Boysen  Unit  Wyo.. 
Missouri   Basin    Project,    as    follows: 

(a)  Approxiinately  12«  miles  of  34.5- 
kv.  transmission  line  from  a  tap 
connecting  to  the  existing  34.5-kv 
Pilot  Butte- Thermopolts  transmission 
line  to  the  proposed  construction 
sul>station  at  the  Boysen  dam  site. 

(b)  Approximately  1%  miles  of 
2.300  Tolt  line  from  the  construction 
substation  at  the  Boysen  dam  site 
to  the  proposed  Boysen  (]rOvemment 
camp. 

(c)  The  distribution  system  for 
the   proposed    Boysen    Govt    camp. 

The  34.5-kv  tnuismission  line  will 
be  connected  to  the  existing  Pilot 
Butte-ThermopoUs  transmission  line 
at  a  point  in  T.  6N..  R4E..  Fremont 
Co.,  Wyo.,  and  will  extend  in  an 
easterly   direction   for  approximately 
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BIDS  WANTED 

MISSOURI  BASIN  PROJ.,  Wyo.— 
UntU  March  27,  2  P.  M,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation,  Denver,  imder  Spec 
1202  for  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or 
fob  cars  at  Casper,  Wyo.,  the  fol- 
lowing electrical  equipment  for  the 
Kortes  Construction  Substation,  Kor- 
tes  Unit,  Wyo..  Missouri  Basin  i*roj- 
ect:  three  (3)  500-kva,  66,000  delta- 
to  2.400/7,200/14,400  delta  volt,  single 
phase,  60  cycle,  oil  Immersed  seH 
cooled,  outdoor  type  transformers; 
one  (1)  7,500  volt.  400  ampere,  three- 
pole,  single  throw,  outdoor  type  pow- 
er circuit  breaker;  one  (1)  69,000  volt 
600  ampere,  three  pole,  single  throw, 
manually  gang  operated,  outdoor- 
type  disconnecting  switch;  three  (3) 
69.000  volt  200  ampere,  single  pole, 
hook  operated,  outdoor  type,  expul- 
sion fuse  disconnecting  switches; 
two  (2)  5,000  volt  Insulated  .400-  to 
5-ampere,  single  phase,  60  cycle,  dry 
or  compound  insulated,  outdoor  type 
current  transformers;  and  two  (2) 
5.000  volt  Insulated.  2.400-  to  120-volt 
single  phase.  60  cycle,  dry  or  com- 
pound insulated,  outdoor  type  poten- 
tial transformers.  The  equipment 
will  be  installed  by  the  Government 

No  charge  for  copies  of  the  spec- 
ifications to  prospective  bona  fide 
bidders;  to  others,  $1.50,  not  return- 
able. For  particulars,  address  the 
Bureau    of    Reclamation,    Denver. 


1x14,  and  16. 160.00 

1x8  &  up,  glued  up-  170.00 

Plain  S48  stock  &  Pulley  SUIes  116.00 

HxlH  1*0  00 

For  straight  "A"  Grade  O.  P., 

add   .  — -    12.00 

For  vertical  grain,  add , —    12.00 

2-incb  B  and  better  flnlsh-i —  140.00 
Over  12  Inches  wide,  add. — i —    10.00 
(for  each  addlUonal  2  inch<w) 

For  rough,  deduct 5-00 

Battens,  A  3^3  or  4. — f —  liaoo 

Drawer  bottom,  A  TAG —    60.00 

Mouldings,  O.  P.  and  Redwood      1-20 
Grounds,  O.  P.  or  Redwood — 
Set  up  charges  (mln.)  per  ea... 
Stock  window  frames 


Stock  fir  doors  (Colonial)—.-. 


.80 
2.25 
AM 
4.76 


DOUGLAS  FIR   PLYWOOD 
Standard   Panels— Sound  Irwo  Bildee 
Up  to  30  Inchea  long 
(Prices  are  per  1,000  eq.  ft) 
^-Inch  up  to  48  inchea  wide — $59  40 
%-lnch  up  to  48  inches  wide —  78.50 
H-inch  up  to  48  Inches  wide — 105.30 
^-Inch  up  to  48  Inches  wide. — 184.10 
^-inch  up  to  48  Inches  wlde_....140.65 
WATERPROOF    PANELS 
Spund   Two  Sides — Up  to  96-in.    long 
>4-lnch  up  to  48  mches  wide. — $80.90 
H-lnch  up  to  48  Inches  wide — 102 J5 

^-Inch  up  to  48  Inches  wide 147.30 

^-Inch  up  to  48  mches  wide — J7S.aO 
\-lnch  up  to  48  inches  *ide — .206.09 
%-lnch  up  to  48  inches  wide — 254.10 
1-lnch  up  to  48  Inones  wldeL — 28536 
1^-inch  up  to  48  Inches  wlde.-.31&3a 
SHEATHING    ROUGH 

A -inch »47  35 

H-lnch 06.10 

H-lnch - 74.00 

H-lnch »1  50 

CONCRETE    FORM    i»ANELS 
(Made  with  highly  water- 
resistant  glue,  and  oU  treated) 

%x48x»6-inch    $146.00 

(NOTE:  Under  present  controls.  D. 
F.  plywood  may  be  sold  to  the  trada 
under  AA-1,  AA-2  and  AA-2X  prlort- 
tlea)  -  • 


CEMENT 


(In   paper  aaoka). 

White  cement 

Keene  cement  

Lime  


.40.90  per  sack 

^  2.85  p«r  B&ck 

..  1.96  per  sack 

XWperbbL 


CONCRETE  AQGREQATES 
(DeUvered  to  Job) 

River    sand $2.18  per  ton 

Sand,  gravel  and  rock. —  2.10  per  ton 
Roofing  gravel  2J»5perton 


River  sand 


(At  bunkera) 


,70  per  ton 


LUMBER 


DOUGLAS   FIR  No.  1   No.  2  No.  S 

Common,  2-ln.  thlck„456  $53  $45 
••     1-ln.  X  6-  *  8-ln...  64        62        64 

"     l-ln.  x  lO-m _.  62        60        63 

"     1-ln.  X  12-ln 65        63        66 

REDWOOD 

No.  1  Heart  Common,  2-ln 47^00 

1-ln.    X   6-ln. _.j-. —  86.00 

No.  2  Heart  Common,  2x6-m —  65.00 
l-ln.   x   6-la. ^ WOO 


Sand,  gravel  and  rock 1  65  per  ton 

Roofing  gravel  „ 1  SO  per  ton 

READY-MIXED   CONCRETE 

1.6  mix  to  10  yards $8  M 

10  to  100  cubic  yards 7  M 

Over  100  cubic  yards 7.06 

Plus   Sales   Tax;   3%  caah   dIaoounL 


HARDWARE 


Due  to  excessive  demand  by  Armed 

Forces   for   1-lnch   boards,  the  mills 

pere,  single-pole,  hook -operated,  ver-  i  have   been    given    increases    tempor- 


Common 

Face 

Firebrick 
Paving    (Sta.) 
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BIDS   WANTED 

MISSOURI  BASIN  PROJ.,  Wyo.— 
UnUl  March  25,  2  P.  M.,  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Denver,  under  Spec 
1199  for  furnishing  and  deUverlng 
fob  cars  at  the  shipping  point  or  fob 
cars  at  Emery  Siding,  Wyo..  or  Sho- 
shone. Wyo..  the  following  electrical 
equipment  for  the  Boysen  Construc- 
Uon  SubataUon,  Boysen  Unit  Wyo., 
Missouri    Basin    I*roJect : 

Three  (3)  7,500  volt  400  ampere, 
three  pole,  single  throw,  outdoor- 
type  power  circuit  breakers,  manual 
closing,  automatic  trip;  one  (1)  94,- 
500  volt,  400  ampere,  three  pole,  sin- 
gle throw,  manually  gang  operated, 
outdoor  type  disconnecting  switch, 
with  manually  gang  operated 
grounding  blades;  three  (S)  34.500 
volt  200  ampere,  single  pole  ho<^- 
operated.  outdoor  type,  expulsion 
fuse  disconnecting  s^n-itches  complete 
with  fuse  units;  three  (3)  7.500  volt 
400  ompere,  three  pole,  single  throw, 
manually  gang  operated,  outdoor- 
type  disconnecting  switches;  ^gbt- 
een  (18)  7,500  volt  400  ampere,  single 
pole,  single  throw,  hook  operated, 
outdoor  type  disconnecting  switch- 
es; three  (3)  single  pole,  thyrite  or 
autovalve.  outdoor,  dlstribuuon  type 
lightning  arresters  for  34.500  volt 
three  phase,  ungrounded  neutral  cir- 
cuit; three  (3)  single  pole,  thyrite 
or  autovalve.  outdoor.  dlstribuUon- 
type  Ughtnlng  arresters  for  2.400  volt 
three  phase,  ungrounded  neutral  cir- 
cuit •  six  (6)  5.000  volt  Insulated,  200- 
to  5-ampere.  60  cycle  dry  type  out- 
door current  transformers i  two  (2) 
5.000  volt  insulated,  2.400  to  120  volt 
60  cycle,  dry-  or  compound -fUled, 
outdoor  type  potential  transformers; 


tical  mounting,  outdoor  type,  expul 
slon-fuse  disconnecting  switches  with 
six  (6)  2E  fuse  units;  two  (2)  7500/ 
12.470-volt,  grounded  wye,  50-ampere, 
single  -  pole,  hook  -  operated,  angle  - 
mounting,  outdoor,  enclosed,  indicat- 
ing type  fuse  cutouta  with  fuse  hold- 
ers, hangers  and  twelve  (12)  5-amp>ere 
fuse  links:  four  (4)  34,500-volt -Insu- 
lated 30/60-  to  5-ampere,  double  pri- 
mary, single  -  phase,  60  -  cycle,  oU  - 
Immersed,  self-cooled,  outdoor  type 
current  transformers:  four  (4)  34,500- 
volt -Insulated,  20/40-  to  5-ampere, 
double  -  primary,  single  -  phase,  60  - 
cycle,  oil-Immersed,  self-cooled,  out- 
door tvpe  current  transformers;  two 
(2)  34,"500-volt-in8ulated,  10/20-  to  5- 
ampere.  double-primary,  single-phase, 
60-cyclc.  oU-lmmersed.  self-cooled, 
outdoor  type  current  transformers; 
three  (3)  "l5.000-volt-lnsulated  40-  to 
5  -  ampere,  single  -  phase,  90  -  cycle, 
compound -filled,  outdoor  tv-pe  current 
transformers:  three  (3)  15,000- volt- 
Insulated  50-  to  5-ampere,  single- 
phase,  eo-cycle.  compound-filled,  out- 
door type  current  transformers :  six 
(6)  34,500-volt-lnsulated,  34.500-  to 
115-volt,  single-phase,  60-cycle.  oil- 
immersed,  self-cooled,  outdoor  type 
potential  transformers;  six  (6)  15.- 
000- volt-Insulated,  7200-  to  120-volt, 
single-phase,  60-cycle,  oU-lmmersed. 
self-cooled,  outdoor  type  potential 
transformers;  two  (2)  2-element  8- 
phase,    3-wlre,    watt-hour    recording 

demand   meters,   four    (4)    Induction-  I  

type,  overcurrent  relays  and  asso-  12x12x2  Inchee. 
elated  test  devices,  fuses  and  terminal  12x12x3  Inchea 
blocks,  mounted  In  a  weatherproof 
cabinet:  one  (1)  3-element  3-phase. 
4-wlre.  watt-hour  meter  with  contact 
device,  one  (1)  2-element,  3-phase.  3- 
wire.  watt-hour  meter  with  contact 
device,  one  (1)  2-element  3-phase. 
3-wlre,  watt-hour  recording  demand 
meter,  one  (1)  totalizing,  recording 
demand  meter,  seven  (7)  Induction 
t>'pe,  overcurrent  relays  and  awo- 
clated  test  devices,  fuses  and  terminal 
blocka  mounted  in  a  weatherproof 
cabinet;  one  (1)  3-element,  3-pha8e, 
4-wlre.  watt-hour  recording  demand 
meter,  one  (1)  2-element  3-phase, 
S-wire.  watt-hour  recording  demand 
meter,  five  (5)  induction  tvpe  over- 
current  relays  and  associated  test  de- 
vices, fuses  and  terminal  blocks. 
mounted  in  a  weatherproof  cabinet 
and  nine  (9>  single-pole,  thyrite  or 
autovalve.  outdoor,  station  type  Ught-  j* 


arily. 

FIR    FLOORING 

(SI,  V.  G.,  1x4 

1x6. 


No.  2  No.  S 
..410S.00  $98.00 
„  116.00  105.00 
_  9$.00  80.00 
,_    9t06    88.00 


Cl.   S.   O..  1x4 

lx6u 

FIR  CEILING 

Cl.    S.   O.,  1x4 82.00    79.00 

1x6. 9«.00    87.00 

REDWOOD    RUSTIC  (A)         (B) 

IX  8 10».00  100.00 

1x10 12i.00  110.00 

SHINGLES        Rdw.  No.1    Cedar  No.  1 

barrels  per  sq 46-75  $6.78 

LATH,  No.  1 $l«.00perM 


O  .I^JI  Ito*' «» 


JI21.00 

.945.04   to  60.00 
.™_„^ T6.00 

L 45.00 


(plus  cartage  on  smkll 
job    carlots    f.o.b.    Jdb) 


QLASS 


pereq.  ft. 
Window  glass  (double  stren^gth)  $  .28 
Window  glass  (single  strength )„    .28 

Wire    polished    plate 1.40 

Vi-inch  moaa  or  rou^i \ .22 

%-lnch  nMLxe  or  Florentlnel J7 

%-inch    wire    ribbed J6 

^-Inch  wire  rough .____    .84 


HOLLOW  TILE 


12  miles  to  Boysen  d&tn  site,  where    ,.      . 

It    wiU    terminate    at    the    propoeed  and    three    (3)    two    element,    three 


12x12x4    inchea- 
12x12x6    Inches- 


94-75  per  M 

96.00  per  M 

106.00  per  M 

144.00  per  M 

(In  lots  of  15  tons  or  over) 

REINFORCING  STEEL 

L<ess   than   2.<)00    lbs.,   per   cwt 

(pluB   $2  00   per   order) > $3.30 

2.00e  to  ».99«  IhB..  per  cwt — ► — —  3.25 

10.000  to  12,499  IhB.,  per  cwt  3.16 

12,500  to  39,999  lbs.,  per  cwt. —  8.06 

(-f   $12.50  switching  charges) 
40J0O0  to  49.999  lbs.,  per  cwt 2.80 

(-^  $12  50  switching  chargee) 
50*00  lbs.  and  over,  per  cwt 2.82^ 

Prices  f  o.b    warebouae  or  cara 

Add  10c  per  cwt  for  deUvary. 


Nails,  per  keg.  base 
Nails.  25  to  60  lb.  loU 
Nalla,  lees  than  26  Iba 


SpUcea.  8-lnch  and  over,  baaa 
Heavy  bevel  steel  lock  seta. 


Butts,  dull  braas  plated  on  ateel. 

3%x3H    - M 

Sash  cord,  good  common  grade. 

per  100  feet  No.  7 188 

Sash  weights.   1-ton  loU 75.00 

Less  than  1-ton  lota 964)0 


OAK  FLOORlt^G 


IxS-ineh  T.  4  O,  fin.  25/82  x  2«/4-lneh 

Whftw        He«l 
P«r    h  .   ft 

Clear  quartered  $18&76  $164.26 

Select  quartered 156.25    167.76 

Clear    plain    180  60    ISBM 

Select  plain   --. —  163.00    153  00 

No.  1  Common  plain 144.56     144  76 

y2x2'/a-lnch  T.  A  G.,  fin.  2-lnch    face 

Clear  quartered  157-60     ^-'^' 

Select  quartered   13*  00 

Clear   plain    —  iM25 

Select  plain 131.75 


152.50 
136.50 
138.25 
186.00 
No  1  (5ommon  plain. —  128.75  IZI.75 
Hx2«/a-lnch  T.  4  O,  ^n. ^-'.If '',.!.*^! 
Clear  quartered 
Select  quartered 

Clean  plain  

Select  plain 

No.  1  Common  plain — 

^»2-lnch  Square  Edge 

Clear  quartsred  UUU)6 

No.  1  Common  plain —  114JW 

Select  quartered 127.25 

Clear  plain l»-76 

Select  plain .  l»-76 


139.60 
108.75 
11700 
100/CS 
94.25 


Ul,60 
112.00 
117.00 
10L25 
94.26 

140.25 
114.50 
127.25 
1X2.26 
12575 


MAPLE  FLOORING 


1x3- Inch  T.  4  O,  fin.  tS/»  x  2'/4-lnch 
Selected  whlU   — ^-$174-80  per  M  n 

First    grade 160  00  p«r  M  ft 

Second    grade   i53  00p«rM  ft 

Third    gntde ISO  75  per  M.  ft 

1x4.|nch  T.  4  O^  fin.  2S/32  m  ty4-i'*ch 

First    grade 158^)0  per  M  ft 

Second   gnfcde 151  »«  P*'  ^  '^ 

1«A-.ln.  X  S-ln.  T.  4  O..  nn,  83/S2x2'/4- 

First    grade     i68.!IW  p*T  M  ft 

R«M-ond    grade lfia.-2S  i»er  M.  ft 

54,Jt2Va-inch  T.  4  G.,  f»n-.  2-lneh    fa«« 

First    grade     125.00  per  M,.  ft 

Second    grade 1»  75  P^T*^' - 

1x4-ln.  Square  Edfl«,  fi"-,  ^^'^^^J 
Second  grade  &  b€it:«r  160.25  p€.T  M..  n 
Third    grade 1S4  25  per  M  ft 

BUILDING  TDLE 


Sz5%xl2    Inches.. 

6x6^x12    lnch4 
4x5Hxl2    inch* 


.4108.00  p^r  M. 
M-OO  per  M. 
tO.00  per  M 


PAINTS  AND  OILS 


LINSEED  OIL.  Strictly  Pure    (t>a«i«7%    lbs.    per  gallon 


nlng    arresters,    designed    for    base   jj^ht  Iron  Drums,  per 
mounting  and  suitable  for  service  on    5. gallon  Cans,  per  gallon 
115.000-volt,  3-phase.  ungrounded  neu-  h.g.aik)n    Cans,    eadl 

tral   circuits.   The   equipment  will   b^ 'Quart   Cann,    each 

installed  bv  the  Government  No  pint  Cans,  each 
charge  for  copies  of  the  specifica- 
tions to  prospective  bona  fide  bid- 
ders :  to  others.  $2.25.  not  returnable. 
For  particulars,  address  the  Bureau 
of  Reclamation.  r)«iver,  Colo. 


_$U8 

__    M 


Half -Pint  Cans,   each , 

NOTE :  Drums  Invoioed  at  $6.06;  returnable. 

Five-galkm    steel   oootatoaia  $1.00.  retumabla 


M 


TURPENTINE  (bausls  7  lbs   per  gal) 

{Light   Iron   Drums,   per   gallon 

•     42  j  5- gallon    Cans,    per   gallon-. -• 

ll-gallon  Cans,  each 1 ■ — — • 


3/1/46 

BIDS  WANTED  ^   ,.   , 

SOCORRO,  N.  M. — Until  March  12,  |  Quart   Cans,  each 
2PM     bids  will  be  received  by  the  )  pint  Cans    each 
U   S   Bureau  of  Reclamation.  Custom  I  Half -Pint   Cans.   each- 


Pure  Gum 

Spims 
_  fl.tf 
U8 


Bolted 

fl  41 

Uil 

LA 

.4« 

M 

Oft 


Steam 

Di»tined 

$1..(M 

I.IK 

1.28 

.37 

.n 


JS 


-80.12%  per  lb. 


WonM>     Denver    2     Colo.,    under    Inv.  1  koTE     Brume    invoiced   at  $6.00:   returnable. 

C  M66-A  for  17  000  auspension  t>'p«.  1  WHITE  l^AD    IN   OIL   (heavy.  eoTt  paste  and  all-purpoM) 

high-voltage    Insulators,    f.o.b    "^'^  ^  5W-lb    lot.  at   one  rmrchase^  to  lOO-lb.  lw«a 

ping    point    and/or    .Socorro.    N.    M.;    PAINTERS   and    INDUSTFIAl^  ni9«.rvr.h 

ElefhiSTButte-Socorro  transmission  j  Less  than  500  lb.,  in  100-lb.  kegs JS5  Sr  b 

lij,^  1  List   price ' "•«»  P**^  '"• 

Specifications   obtainable  from   the    RED  LELAO  IN  OIL..  Ic  per  lb.  big*  er. 


above  offlca 


i 
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BUILDING  PERMIT 

Applications 


8AN    FRANCISCO 


ADMIN  BLDG,  Cl&aa  C.  No  4.  $250,- 
000;    SE    Bameveld    and    Apparel- 
owner.  Apparel  City  Corp,  360  Pine 
St;    contractor,    Haas    Conatr    Co 
1104    Merchants     Exchange     Bldg- 
architects.  Ward  &  Bowles. 
SALES.    Class    C    commercial     1200  - 
000;    N    Industrial    120    W    Bame- 
veld; owner.  Apparel  City,  Inc,  Rl- 
alto  Bldg;  contractor.  Barrett  and 
Hllp,   918  Harrison   St. 
SALES  bldg.  No  1,  Class  C  commer- 
cial.    1185.800;     SE     Oakdale     and 
Bameveld ;     owner,     Apparel     Cltv 
Corp.  369  Pine  St ;  contractor.  Haas 
Constr    Co.    1104    Merthants    Exch 
Bldg:   architect.  Ward   &  Bowles 
AUDITORIUM  &  service  bldg.  Class 
veld  bet  Apparel  and  Palou;  own- 
er, Apparel  City  Corp.  369  Pine  St  • 
contractor,    Haas    Constr    Co,    1104 
Merchants    Exch    Bldg;    architect 
Ward  &  Bowles. 
&ALES,    Class   C    commercial,    $150,- 
000;    W    Bameveld    240    N    Indus- 
trial;   owner,     Apparel    City,     Inc, 
Rlalto    Bldg;     contractor,     Barrett 
&  Hilp,  918  Harrison. 
SALES,    Class    C    commercial,    Bldg 
No  6.   $125,000;   SW  Industrial  and 
Oakdale;  owner,  Apparel  City  Corp 
369    Pine    St;    contractor,    not    let- 
architect.  Ward  &  Bowles. 
SALES,    Class    C    commercial,    Bldg 
No  5.  $125,000;   SW  Palou  and  Ap- 
parel;   owner.    Apparel    City    Corp, 
360  Pine;  contractor.   Haas  Constr 
Co,  1104  Merchants  Exch  Bullaing; 
architects.   Ward   &   Bowles. 
SALES,    Class    C    commercial,    Bldg 
No  2,  $90.000 ;  SE  Palou  and  Bame- 
veld;   owner.    Apparel    City    Corp, 
369  Pine;  contractor,  Haas  Constr 
Co,     1104    Merchants     Exch     Bldg; 
architects.   Ward  &   Bowles. 
STORAGE  bldg.  1 -story  frame.  $60.- 
000;    S   Army   St  bet  DeHaro   and 
Kansas;  owner.  National  Lead  Co. 
2240   24th   St;    contractor,   not   let. 
ALTER  dept  store,  $50,000;  867  Mar- 
ket  St;   owner,  Hale   Bros,   Inc,  56 
5th  St;  contractor,  not  let. 
AUTO    Sales    and    service.    Class    C, 
$45,000;  W  Mission  524.238  S  Onon- 
dago ;  owner.  Priola  Bros,  4885  Mis- 
sion   St;    contractor,    Carrico    and 
Gautier.  365  Ocean  Ave. 
STORES  and  offices.  Class  C  2-sty, 
J40.000;    E   9th    St   125   N    Mission; 
owner,   C  C  Brown  Co.   26  9th   St; 
contractor.  Central  Calif  Constr  Co 
116  Erie  St. 
STORES    and    offices,    $40,000;     SW 
Cor   Beary   and    14th    Ave;    owner, 
John  B  Coakley,  1707  Balboa;  con- 
tractor,   not    let ;     engineer,    Jason 
Bloom,    544    19th    Ave. 
BLDG,  l-story  all  steel  Class  A,  $20,- 
000 ;  W  3rd  St  100  S  18th  St ;  owner 
and   builder,   Frank  W  Brady,  921 
Bryant  St;  architect.  J  L  Conrtch. 
593  Market  St 
ALTER  dress  shop  $15,000 ;  285  Geary 
St;  owner.  Frank  More  Shoe  Shop, 
233  Geary  St;  contractor,  not  let. 
ALTER    food    market.    $15,000;    1175 
Market   St;    owner,   S   M   Ong   and 
Co,  Inc,  premises. 
ALTER     theatre,     $15,000;     85     West 
Portal  Ave;  owner.  Oser  Est  Corp, 
Hobart   Bldg;   contractor.  Harry  J 
Oser,    Hobart   Bldg. 
ALTER    apta,    $12,000;    1688    to    1698 
Green    St;    owner   and    contractor, 
A  Esmiol.   1694  Green   St 
ALTER    of  ices,    $12,000;    61    Ellis    St; 
owner.   A  S  Samuels  Co.  856  Mar- 
ket  St;   contractor,  not  let 
STORE  and  dwelling.  1 -story  frame, 
$10,990;    NE   Judah   and   45th   Ave; 
owner.    I   M   Cambridge,    4620   Irv- 
ing   St;    contractor,    R    B    Hamill, 
4124   Geary  Blvd. 
FEED    Mfg   Bldg.    1 -story  fr.   $8,000; 
SW     Indiana    and     Army;     owner, 
Mar-Veg  Processing  Co,  209  Post; 
contractor.  Standard  Concrete  and 
Constr  Co,  3026  Geary. 
DWELLING.     1-story     frame.    $5000; 
W    48th    Ave    125    N    Noriega    St; 
owner   and   builder.   E   Vigen,   3000 
Kirkham   St 
DWELLING.    1-story    frame.    $5,000; 
W  48th  Avenue  100  N  Noriega  St; 
owner   and    builder,    E    Vigen,   3000 
Kirkham  St 
INDUSTRIAL      bldg,      steel      frame. 
Class    A,    $4500;    W    Harrison    St; 
owner,    Mr    and    Mrs    D    Schaffer, 
766  Church  St;  contractor,  not  let. 
DWELLINGS,    three,    1-story    frame. 
$4000  each;  E  San  Jose  Ave  69,  80, 
105  S   25th   St;   owner  and  builder, 
J  A  Johansen.  1393   Valencia   St. 
OFFICE.     1-story    frame,    $3600;     W 
Mississippi   40  S   Mariposa;    owner, 
Mayfalr    Inv    Co,    198    Mississippi; 
contractor,     Mariposa     Constr     Co, 
1106  Mariposa   St. 
ALTER   furniture  warehouse,    $3000; 
680  Folsom  St;  owner,  W  T  Sleane 
Co,  prem ;   contractor,  Wagner  and 
Martinez,    181    South    Pari^. 
AC.TER    apt.  -  of  f  ice  -  garage,     $2500; 
$2416  Market  St;  owner,  W  Rasto- 
f  er,   premises ;   contractor,  Moore  & 
Madsen,   365  Dorantes  Ave. 
ALTER     power    station.     $2500;     430 
23rd  St ;  owner,  PG&E,  245  Mar- 
ket;  contractor,  H  H  aLrsen  Co,  64 
South  Park. 
ALTER  flats.  $2000;  305  30th  Street; 
owner,  Manfred   Axelson,  premises 
contractor,  Jas  Hjul,  128  Russ  St. 
ALTER  fur  store,  $2000;    146  Geary; 
owner,    Robt  Wallace,   prem;    opn- 
tractor,    Mangrum,    Holbrook    and 
Elkus.   Fell  and  Gough   Sta. 
ALTER   restaurant,   $2000;   2100   Van 
Ness   Ave;   owner,   Grison   Restau- 
rant,   premises ;    contractor.    Rome 
Carpenter   Shop.   1659   Powell   St. 
ALTER   flats.   $1000;    14   Woodward; 
owner.    J   Higgins.    c/o   cntr;    con- 
tractor.  Ira  W  Cobum,  2048  Mar- 
ket  St 
ALTER   flats   and   apt.   $500;   1241 -A 
Guerrero   St;    owner   and   contrac- 
tor, Pete  Bemardoni,  1241  Guerrero 
Street 


'    NE  Cor  2Stli  Ave  and  Noriega  St; 

owner,  P  Herllhy. 
ALTER  theatre  and  concesaions,  $18- 

000;    1125   Market   St;   owner,  Km- 

bassy  Theater  Co. 
ALTER   hotel.   $1000;   630  Geary   St; 

owner,  Paul  R  Clarit 
CANOPY,  steel.  $1000;   3rd,   Newhall 

and  Hudson   Sts;   owner,   Standard 

Oil  Co. 
BLDG,   steel.   $8000;    Third,   Newhall 

and  Hudson  Sts;  owner.  Standard 

Oil  Co. 
ALTER  hotel,  ^,000;  SE  Cor.  Calif 

tmd  Mason  Sts;  owner.  Hotel  Mark 

Hopkins. 
DWELLINGS,   three  l-story  fr,  $4,- 

000  each;   E  46th  Ave  300,  325,  350 

E  Moraga;  owner,  Atlas  Realty, 
CLASS  C  bldg,  $35,000;  SE  Harrison 

275   NE  3rd   St;    owner,   California 

Pacific  Title  and  Trust  Co. 


REDWOOD   CITY 


DWELLING,  5-room,  and  garage, 
$9950;  267  W  Oakwood  Blvd.  Oak- 
wood  Blvd  West  Subdlv;  owner 
and  builder,  Frederick  Walthera, 
Redwood  City. 

ADDN  to  store,  reinf  concrete,  $25,- 
000;  2426  El  Camlno  Real;  owner, 
Currie  Mfg  Co,  Redwood  City. 


Electrical  Permfts 


remins 


OAKLAND 


3810  West;  owner,  Mrs  C  Wayne; 
dealer,  N  Weber;  4  fix;  7  water. 
5733    San    Leandro;    owner,    F    M 


DWELLINGS,     six     i-»tory     frame,  a^^i^^    t   »ir«w.««„.    •>  #<- 

$4000    each;    W   46th    Ave    143,    168   ^all   Co;    dealer,   J   Morcony;    2   fix; 

S  Noriega  St;  W  46th  Ave  150,  200  |  2  ^f-^^iy^  ^^^.  . 

N  Ortega;  W  46th  Ave  193  S  Nor-  ^S"  35tn  Ave  owner  _...  dealer, 
ieea-  W  46th  Ave  175  N  Orteea  Wallace  MacMillan;  5  fix;  10  w  3  g. 
lega,    w  46th  Ave  17D  w    urtega,  i  Terrace  St;  owner  Shaktaugh; 


owner.  Atlas  Realty  Co. 

ALTER  store,  $60,000;  N  Market  120 
E  Stockton  St;   owner,  Roos  Bros. 

ALTER  dwelling,  $2200;  3329  Wash- 
ington St;  owner,  Mr  and  Mrs  Ern- 
est LllienthaL 

DWELLING.  2-story  frame,  $9,500;', 
N  Kirkham  95  E  14th  Ave ;  owner,  ; 
E    Vigen. 

DWELLING,  l-story  frame,  $9,000; 
SE  Cor  14th  Ave  and  Vicente  St; 
owner,  R  V  McAninch. 

ALTER    dwelling,    $2000;    1763    27th 


SAN  FRANCISCO 


dealer,  H  E  Brand;  3  fix;  6  w. 

5802  Foothill  Blvd;  owner,  Fulton 
Creamery;  dealer,  C  W  Roland;  5 
fix;  10  w. 

484  13th  St;  owner,  King  Sandwich 
Shop;  dealer,  P  H  Blake;  1  fix. 

2119  25th  Ave;  owner,  Matheny; 
dealer,  P  H  Blake;   1  gas  line. 

7623  Outlook;   owner,  ;  dealer, 


9217  620  Prentiss  St ;  owner.  Berg- 
Strom   &  Larvick;  contractor,   Strom 

9218  1474  45th  Ave;  owner,  Corbell 
&  Sala;  contractor,  Strom  St  Smith; 
10  ouUets;  10  switches;  10  pluga 

9219  2355  Maiicet  St;  owner,  Kres- 
teller  Motor  Co;  contractor,  Neon 
Mice  Corp;  sign, 

9220  333  Shotwell;  owner,  John 
Pyll;  contractor,  Weber  &  Conroy; 
6  plugs;  service. 

9221  755  Laguna  St;  owner, ; 

contractor.    Pacific  Elect   Const   Oo; 
motors. 

9222  SE  comer  Alabama  and  Mari- 
posa; owner,  Bradley  Plastering  Co; 
contractor.  Central  Electric;  6  out- 
lets; 3  switches;  3  plugs. 

9223  16th  and  Br>ant  Sts;  owner. 
Seals'  Stadium;  contractor,  Central 
Electric;  alterations. 

9224  Civic  Auditorium ;  owner,  City 
of  San  FVancisco;  contractor,  Chas 
A  Langlais;  3  plugs. 

9225  110  Sansome;  owner,  Adam 
Grant  Building;  contractor,  Chaa  A 
Langlais;   12  outlets. 

9226  3146  Mission;  owner,  Stewart 
Chevrolet    Co;     contractor,    Chas    A 

(Langlais;  42  outlets;  19  plugs 


-•—  f  35813  4170  Rifle  Lane ;  owner.  Mili- 
tello;  contractor,  Clifford  Electric; 
ouUets;  switches;  fixtures?  plugs. 

35814  SW  comer  19th  and  Web- 
ster; owner,  Lewis  Construction  Co; 
contractor,  Clifford  Electric;  outlets; 
switches;  fixtures;   plugs. 

35815  NW  comer  104th  Ave  and  E 
14th  St;  owner,  George  Colden;  con- 
tractor, Clifford  Electric;  outlets; 
switches;  fixtures;   plugs. 

35816  5774  Shafter;  owner  Mrs  Men- 
denhall;  contractor,  Roberts  Light- 
ing Fixture;  17  outlets;  9  switches; 
16  plugs. 

35817  861  Milton ;  owner,  Van  Bok- 
kelen ;  contractor.  Roberts  Lighting 
Fixture  Co;  repairs. 

35818  1206  28th  St;  owner.  Van 
Bokkelen;  contractor,  Roberts  Light- 
ing Fixture  Co;  repairs. 

35819  505  Clay  St;  owner.  Van 
Bokkelen ;  contractor.  Robei^  Light- 
ing Fixture  Co;  repairs. 

35820  7404  E  14th  St;  owner,  John 
Traini;  contractor,' R  F  Long;  mo- 
tors. 

35821  3200  13th  Ave;  o\^'ner,  WU- 
shire  Oil  Co ;  contractor.  Electrical 
Products  Corp;  slg^n. 

35822  2035  San  Pablo  Ave;  owner, 
Ray  Morowit;  contractor.  Scott-Butt- 
ner  Electric  Co ;  24  fixtures ;  20  plugs ; 


S/1/46  4S 

CONTRACT   AWARDED 

BOULDER  CITY,  Nev.— Httdr* 
Bolthoff  Manufacturing  Sc  Supply  Co.. 
Denver,  Colo.,  at  $3018.50,  awarded 
contract  by  t.he  Bureau  of  Reclama- 
tion, Denver,  Colo.,  for  furnishing 
and  delivering  ventilating  and  air- 
cooling  equipment  for  installation  In 
Boulder  pow«^r  plant,  Boulder  Canyon 
Project,  Arisona-Califomla-Nevada; 
Specifcaton   No.   1141. 


43 


3/1/46  ! 

CONTRACT   AWARDED 

PASADENA  Los  Angeles  Co., 
Calf.  —  Alls-Chalmers  Manufacturing 
Co.,  458  S.  Spring  St,  Los  Angeles, 
and  Milwaukee,  Wis.,  at  $693,317,  was 
awarded  contract  by  the  city  of  Pasa- 
dena, February  26,  on  a  basis  of 
Schedule  1,  items  la,  lb  and  Ic,  for 
one  35,000-kvt'.  steam  turbine  for  the 
light  plant  at  Glenarm  and  Raymond 
Ave..  Pasadena.  The  bids  were  re- 
ceived January  29. 


43 


9227      665    Union    St;    owner.    Colt !  1  switch :  2  plugs 


8/1/46 

BIDS  WANtEO 

SALINAS,    Monterey    Co.,    Calif.— 
Until  March  6,  1  P.  M.,  bids  will  be 
received   by  the  Salinas   Union   High 
School  District  R  D.  Case,  secretary, 
flltemflons  1 102     Salinas     National     Bank    Bldg.,  ;  ment ;  1  ton  medium  curing  outback 

35S3     2319  E  14th  St;  owner.  Pool  ! Salinas,   for   purchase   of  two   school  ;  asphalt    for    bituminous   Pr^^^aUvj 
Hall:  contractor.  Broadmoor  Electric;  jbuseswuh     capacity    of    73    school  ,  tmeat^5J»^^  tons  ^plsjjt  ^^^^^ 


Construction  Project  Calif.  DA-WR 
2»(1),  Unit  2,  AoooM  Road  to 
Army  Air  Foroo  Intransit  Dapet. 

FEDERAL  WORKS  AGENCY, 
PUBLIC  ROADS  ADMINISTRA- 
TION. San  Francisco,  California, 
February  26,  194&  Sealed  bids  -will 
be  received  at  the  office  of  the  Pub- 
lic Roads  Administration,  720  Phelan 
Buildings.  San  Francisco,  California, 
until  2:00  p.m.  on  March  12,  1946,  and 
then  publicly  opened  for  furnishing 
the  materials  and  performing  the 
work  for  constructing  Project  Cali- 
fornia DA-WR  226(1)  Unit  2.  Access 
Road  to  Army  Air  Force  I^translt 
Depot,  Alameda,  Alameda  County, 
California.  The  length  of  the  project 
is  0.171  mile  and  the  principal  items 
of  work  are  approximately  as  fol- 
lows :  840  cu.  yds.  unclassified  exca- 
vation ;  25  cu.  yds.  unclassified  exca- 
vation for  structures;  34  M  Gals, 
watering;  Lump  Sum  providing  and 
maintaining  >vater  plant  or  plants ; 
1,450  tons  crushed  grravel  or  crushed 
stone  base  course ;  4  tons  medium 
curing  cutback  asphalt  for  prime 
coat;  1  ton  emulsified  asphalt  for 
tack  coat;  4  tons  blotter  material 
for     bituminous     preservative    treat - 


1236     37th     Ave;     owner,     Maccy; 

dealer,   ;   1  fix. 

903      Apgar;      owner,       McKenzie; 


Ave ;    owner,   Dr  A  Horung.  •  ^      .        -,>.  -r^  i.     o  

CLASS    B    concrete    blea\hers,    |60,- |<iefler.  D  Durant;  2  ^. 
000;  NE  Cor  16th  and  Bryailt  Sts;  '     ^009  Avenal;  owner  Brandon ;  deal- 
owner,   S  F  Baseball  Club.  ^'"u?.^  ?°^*'!,'*i>?  ^     '       "^^       k 

DWELLINGS,     five     l-story     frame,       3716  Redwood  Rd ;  owner.  Murphy ; 
$4000   each;    W   46th   Ave    243.   268,    <iealer    Gus  A  Berman :  2  f ix ;  4  w. 
218  S  Noriega;  E  48th  Ave  100.  125      .^34  23rd  St;  owner,  Simplex  Wrap- 
N  Rivera;  OA^-ner.  Atlas  eRalty  Co.    P'^f  Machine;  dealer,  F  E  Nearhood 

ALTER    (fwelling,    $1000;    54-6    Ma-    2  fix.  t>    ,;,    ^        *♦ 

condray  St;  owner.  John  Tampeke         2225    Brush;    owner.    R   E    Gavett; 

ALTER  store.  $6500;  1401  Market  St;    dealer.  J   Marsony;   1   fix;   2  w. 
owner.  Capital  Co.  1      «21    PershmgDr;    owner.    „.; 

ALTER  bank  and  empty  lot  $23,000;  |  ^eale'";^^,*!^  ^^^ ,   1^  gas^  line 
5000  3rd  St;  lessee,  Bank  America. 


P  H  Blake;  1  fix;  4  water;  gas  o.      (Cleaners;  contractor.  Casey  Electric; 

motors, 

9228  240  10th  St;  owner.  Heglin; 
contractor,  Richmond  Electric  Co;  7 
outlets;  4  switches;  2  plugs;  service. 

9229-31  2011-17-31  15th  Ave;  own- 
er, Doelger;  contractor,  Richmond 
Electric;  10  outlets;  10  switches;  10 
plugs ;    service. 

9232-39  2627-29,  2633-35,  2829-31, 
2835-39,  2909-11,  2915-17.  2927-29,  2933- 
35  Irving  St;  contractor,  Richmond 
Electric  Co;  22  outlets;  22  switches; 
22  plugs;  service. 

9240-43  1382-84,  1386-88,  1890-92, 
1394-96  29th  Ave;  owner,  Doelger; 
contractor,  Richmond  Electrc ;  22  out- 


35824     2897  Chapman;   owner,  Col- 
lins; contractor,  Broadmoor  Electric; 


!  passengers. 
3/1/46 


asphalt ; 
i  culvert  pipe ;  4  citrif  led  clay  culvert 
43  I  pipe  elbows ;  4  catch  basins ;  3  sets 
cast-iron  frames,  gratings  and  curb 
inlet  housings;  1  storm  drain  man- 
hole; 1.460  lin.  ft  concrete  curb.  The 
minimum  wage  paid  labor  employed 
on  thi.*;  project  shall  be  In  accordance 


^^^ 430-32  13th  St;  owner.  United  Stu 

CLASs"'c    bldg,"$45,'oooT  W   Mission  i  dios  ^Contr;^  d^ler.    F   J    Lynch;    13  |  ,etg'.  "22*''8wirches;   22   plugs;   service 
St     524.238     S     Onondaga;     owne^, 
Priola  Bros. 


fix;  20  w;  2  gas.  |     9244.45    6631-33,  6625-27  Clement  St; 

I  706  E  14th  St;  owner,  Campigli ;  1 0^^^^,  United;  contractor,  Richmond 
dealer.  H  P  Sheridan  ;  19  f  ix ;  20  w ;  !  Electric  ;  22  outlets ;  22  switches ;  22 
4  gas. 


1  motor  !»-0W   BIDDERS 

35825  2324  San  Pablo  Ave;  o^vner.  1  g^^TRAL  VALLEY  PROJ  Cal. 
Peters  &  Wilson;  contractor,  Conrad  ' -*^°ii°^^'"S  submitted  low  bids  to 
Electric  Co:  6  fixtures.  i  ^^e  Bureau  ^,f  Reclamation,  Denver. 

35826  1524  Market  St;  owner,  Lee  ""^«^  JP^^^  ^o  1160  for  furnishing  ^,„„,,i,H  uhnr  r«t.,  -.t 
&  Weafer;  contractor,  Conrad  Elec- |  ^^^^^  .delivering  fob   cars  at  «»^»PP'"f  !  ;^"*?    .">«   ^»^«»^^^^^ 

trir-   flTtiirPB-   nintrq     mntnr«  I  point  Or  fob   cars   at   Coram  and   at    forth  m  the  Special  I»rovisions.  Plans 

358^  1577  E  38th  St^ol^er,  Vanl-  l^^^''^  ?^";^'  l^^  option  of  the  and  specifications  may  be  eja^lned 
tpria  Cleaners  •  contmrtor  Cnnrnd  1  bidder,  fabriciated  stmctural  steel  for  by  prospective  bidders  at  Room  728 
Sectric  Cof  outirri2  flkturert  ^^%?30-kv.  J^;itchyard,  Shasta  Pow-  Phelan  Building.  San  Francisco,  and 
Dlues  ■  1  motor  '        er  Plant,  and  230-kv.  switchyard  and 

35828  foot  of  5th  Ave;  owner,  Hur-i^SO-'cv.^™"^^""^     circuits      Kes- 

lev    Marine   Works:    contractor    T   L  1  ^■'^*'   i^°^'«';    ^'^^'     ^*"°%"     ^'^*- 

Rosenberg;  alterations.  ^'"^  ^^""l^l  ^^^^^  J/""^^,^^''    r. 

tfiaoa     ati   «♦»,   o*  •   r>,...,o^    r- 1«^, .«.»■»,  ^      Chas.    E.    Schuler    Mfg.    Co.,    New- 

35829  631  6th  St,  owner,  Glenvlew  ,      .     _.  .      ^tiAi^n  fob  Newark-  net 

Laundry  Co;  contractor,  T  L  Rosen-  i     „' ,T;?ih!aZ!^t^i   ^^t^     «I^'  ^n 

berg  C6;  5  hp  motor.  |     Bethlehem  Steel  Corp.,  San   Fran- 

35830  1500  E  15th   St ;  owner.  Pa-  ; 


OAKLAND 


I 


ADDITION,    $600;    1924    Adeline    St;}_ 
owner    and    builder,    Clarence    Lo-  , 
max,   1926  Adeline   St  '_ 

DWELLINGS,  three,  l-story  5-room,  ' 


I  plugs;  service. 

i     9246      46    Geary;    owner,    Gtordon; 

•  contractor.  Crown  Electric;  .— 

!     9247    2151  Lombard ;  owner.  In  Egg 

jCo;  contractor.  Crown  Electric  Co;  3 

;  plugs. 

i     9248    S  Geneva  Ave  200  E  Mission ; 

;  owner,     ;     contractor,     Cimino 

■  I  Electric;  service;  motors. 

1320  88th  Ave ;  owner,  East  Shore  j     9249     4406  California ;  owner,  ; 


Furnace  Permits 


OAKLAND 


LTATe-'owne"?.  AlaSeda'S;mL^;Hornesj^_dealer.^ Atlas    Htg    &    Vent    contractor.  Byington  Electric ; 


?UT  ^  .'^^^  I'i4trsr '°''  "i^'sh/'St'h'AveTowner,  East  Shore 
^S^?r^r^  ^iS^^t^n^  14  000  'Homes;  dealer,  Atlas  Htg  &  Vent 
DWELLING,  l-story  6-room,   $4,000,    ^^.   j,j^^  furnace. 


322    Bergedo   Drive;    owner,    E    W 
McGagh  &  J  P  O'Shea,  4939  Broad- 


7336  Rudsdale;  owner.  East  Shore; 
Homes;    dealer.    Atlas    Htg    &    Vent 


9250  465  Calif omia  St ;  owner.  Mer- 
chants' Exchange  Bldg;  contractor, 
Matson  Electrical ;  2  outlets ;  2  plugs ; 
i  motors ;  alterations. 


cific   Heat  &  Vent;   contractor.  Clif 
ford  Electric :  furnace  control. 

35831  2029  84th  Ave ;  owner.  Vert ;  ' 
contractor,  Clifford  Electric;  outlets;  j 
switches  ;  fixtures  ;  plugs.  \ 

35832  481    30th    St;    o-wner,    Teig- 
land ;    contractor.    Paramount    Elec-  '■ 
trie  Co ;  outlets ;  fixtures ;  alterations,  i 

35833  1497  Oak  St;  owner.  Rose;  I 
contractor,  Matson  Electrical ;  fire  i 
repairs. 

55^834  3040  Broadway ;  owner,  Com- 
mercial Auto  Paint;  contractor.  Shea 
Electric;   repairs. 

35835  6323  San  Pablo  Ave;  owner, 
Nu  Vu  Venetian  Blind  Co;  contractor. 


Cisco,    $73,257190    fob    San    Francisco; 
net 

American  bridge  Co.,  Denver,  $77,- 
173  fob  Pittslburgh;  net 


(Continued  on  Page  Four) 


Prospective  Bidders 


at  the  Associated  General  Contrac- 
tors' Office  at  216  Pine  Street,  San 
Francisco.  Plans,  specifications  and 
proposals  may  be  obtained  at  the 
office  of  the  Public  Roads  Admin- 
istration, 720  Phelan  Building,  San 
Francisco  2,  California  CHAS.  C 
MORRIS,   Division  Engineer. 

(Daily  Pacific  Builder) 
(Feb.  28,  1946) 
John  J.  Siino,  1020  Beacon  St,  Pltts- 
j  burg. 


9251      284    Richland    Ave ;     owner,  1  California   Electric ;    motors ;    altera-  | 


School  Buildings, 

El  Cerrito  and  Ridunond, 

California 


"f 
"f 


EMPLOYMENT  SERVICE 

For  further  Information  regarding 
,  positions  listed  under  this  claselfica- 
j  tlon  address  Newton  D.  Cook,  Man- 
i  ager.  Engineering  Societies'  Person- 
j  nel  Service,  57  Post  St.,  San  Fran- 
j  Cisco. 


way;  contractor.  Roy  Towers,  2508   co     floor  fumkce 

Benvenue   Ave.    Berkeley;    garage,       ^^^3  ^^^^  ^^^.  ^^^^    ^^^  ^^^^^ 


l-story.  $200. 

STORE  Bldg.  2-story  brick,  $30,000; 
2328  Telegraph  Ave;  owner.  Na- 
tional Furniture  Co,  2096  Tele- 
graph Ave;  contractor.  Shale  Ort- 
zow.  1511  Jackson  St;  plans  by 
Burrell  &  Dalton,  409  15th   St. 

ALTER,   $2500;   1405  34fh   St;   owner 
and     contractor,     Clifford 
3161    Hollis    St 

APTS,  one-story  lA-'-oom,  $12,500; 
10491-93-95 


;  contractor,  Mohrdick  Electric ; 


9252  20  Annie  St;  owner.  Dawn 
Homes ;  dealer.  Atlas  Htg  &  Vent ;  ^j^^j .  contractor.  Mohrdick  Electric ; 
Co;  floor  fumace.  (jj  outlets;  1  switch. 

5755  B    14th    St;    owner,    Safeway  1     5353     2085   Washington    St;   owner. 
Stores;   dealer,    Morrill;    „^.  lEiagle  Cleaners;    contractor,    Ameri- 

7506  Krause;   owner,   Arts  Elec  &  1  can  Elect  Const  Co;  1  plug. 
Supply    Co;    dealer.    Atlas    Htg   and       ^254      761    Howard    St;    owner,    K 
Vent  Co;   floor.  „  „     .      ,     ,      Irving;    contractor,    American    Elect 

Wlxon.  I     10?l  *^«\,?^ '  °^**";  T^.""°^*'  =**?'■  i  Const  Co ;   alterations. 

er.  Atlas  Htg  &  Vent  Co ;  central,      i     ^355    Civic  Auditorium ;  owner.  City 

v.„i:  owner,  'J  ^^^^tl.V^^ :  \ ,^^  ^^^ZLTv^n?'^^^  I "SL'r  «r iatH  Av^  own.r.  Bp.^; 
cont-ctor    W  F  Beckett,  l^tham  | ->«»'«•  ^.'^"^"'^  ^t.'^^'j.S;- Ji-S^  !*^^^^^  '   <"■'■ 

r>l?^Z^O%..ory   6-rocm,   WOOO ;  I Home.^  dea...   Afas   Htg   4    Vent  j '« ^^ -^^Si^r foi    W  Church; 
5134  Masonic  Ave;  owner,  DT  Kay.  r°i.,I'°2L    t>>k.^    a..».    «,. ^..  I  owner.    Church    of    the   Open  _ Bible; 


>adway;  owner,  Andrew  Williams;  |  3    '  „  -3-       „    p,^„, 

tractor  Califomia  Electric;  4  out- I  p^^p^^     by     Architect.     Dragon     d 
1,  4  fixtures.  I  cr.hmiwf«   9naa  Aii**Aii  \A/a\j  fUu>k*ra\r. 


6633   San    Pablo   Ave;    owner,   Ca- 


p^muSi:    contractor.    A    I.    »''<^'\^°^r.r^^^\,^s''^riy^ll^Z'^^''^^^^^  «  <""'■ 

10601   Beverly  Ave.  L--^-  oontmi  llets;   32  switches,   J4  piugs. 

DWELLING,   l-story   5-room,    l»000 ;  p^° •  "^^^^^J;  ^  ^     ^       !     9268     101  Turk   St;   owner. 

L.7,!?  5/;!^**:   ^Yrr^f.°*iJi^;/^*^'    contractor.  Central  E^^^ 

1425  Foothill  Blvd ;  contractor,  Cos 


--5  Foothill  Blvd;  contractor,  Cos-  ;  ^"?«    si^^so^-^^e^Cof Si    dealer  i     »259     8^9  Market  St;  owner,  Leeds  ,  contractor.   T   L  Rosenberg;   service. 

&   Marquis    Constr   Co.    3000    E  |  .  ®3*  ^iinson     owner^  Cosca .  t^ea'er.  ;  ^^^^^ .  ^^^^^^^^^   Victor  Lemoge ;  102       35843     1947  7th   Ave;   owner.  Berg- 

h    St  i'*^V^,^«?.*^^».\^"'£?'.?^^„.......    outlets ;  8  switches;  11  plugs;  service;  I     an  ^   contractor,   Ets-Hokln   &  Gal- 


ea 

REPAIRS.   $500;    1115    13th    ^-enue ■^ ^^^f^  ^^^f- ^^^-^l' ^^^^^^^^ 
owner.   T    Borr.    prem;    contractor.    ^'^IJ'    co^v       o^"^^     ^^^ '  ^^^^  9260    5OO  Florida ;  ou-ner.  Bay  Cities  ^ 

J    H  Fitzmaurice.   2857   Hannah.  «36    ^^^^ '^^''^''^^^^^^^^^^^^  Hardware  Co ;  contractor, 

>;  8411- ;f®®:'®'^'    -^"^^    "-^^   *    ^^^^  ^°'    ^^      IV    Lemoge 


tlons. 

35836 
Broad 
contractor, 
lets 

35837  385    5th    St;     owner. 
Cohn ;  contractor.  T  L  Rosenberg  Co;  J94rRuVs  BWgT  sln  F^cl^co. 

ProFo      00,    «*u    o*  c  1     Moore  &  Roberts,  693  MUsion   St. 

35838  381    5th    St ;    owner.    Sasso  !  g^^^  Francisco 
Bros;  contractor,  T  L  Rosenberg  Co;  |     j,^^^^  j   ^^^^i,y  1432  Kearney  St., 

™2H";     *    *  r*u  A    A  TT        I  El  Cerrito,  Calif. 

35839  foot  of  5th  Av6;  owner,  Hur-  |     j^^^   ^    Bartlett,   1706  Parker  8t. 
lev   Marine   Works ;    contractor,   T   L  '  Berkeley    Calif 

^«t7J^*'"f,Po;!f"l**'*-  o,       '     J^  Fai^ell  Blair  Co..  Inc..  9  Main 

35840  534   23rd   Ave;   owner.    Sim-  jg^    g^^  Francisco. 

P^^'LV  «PP  "£  Machine  Co ;  contrac-  1     p^^ker.     Steffens     A     Pearce.     188 
tor  T  L  Rosenberg;  outlets;  switches ;    g^^^j^  p^^^    ^^  Francisco. 

^•««rr',?i"ll:T?.    'S*  -     B-  M.   J.  King,  Inc.,  231  Franklin  St. 

35841  315  Franklin  St;  owner.  Ba-  '  prancisw. 
nana  King;  contractor,  T  L  Rosen-  {  . 
berg;  4  outlets;  1  switch;  3  fixtures; 

Keaidence 

16th  Ave.  and  Predidio 

Wall,  San  Francitco 


BIDS:  Richmond  Union  School  Die- I  Ji^^"^  KNOR.,  with  ammonia 
trict  Walter  F.  Helms,  superintend- 1 '■«f^/«"^"o°  ^P**^-  to  manage  serv- 
ent  Administration  Bldg,  1108  B......  j -,f  P^^'  f^  '^rsS^oo^Tlll'"' 


_,.    'Schmidts,  20d8AIIHon  Way,  Barkeley.'MECHLENGR,    30-45   years   old. 

^^^^ '  James  I.  Barnes  Constmctlon  Co ,  ^^h  plant  maintenance  and  con- 
struction exper.  Perm.  Salary  $300 
month.    East  Bay.    S-OOO. 

EXPEDITOR,  young  engr.  with 
some  bldg.  exper.  to  take  charge  of 
Finishing  Dept  Perm.  Salary  open. 
San   Francisco.    8-602. 

ARCHTL  DRAFTSMAN,  for  work 
on  precision  built  homea  Sal.  open. 
San   Mateo  County.    8-BTD. 

ARCHTL  DESIGNER  exper.  on 
industrial  work.  Salar>-  $403-450  mo. 
San  Francisco.    S-471. 


8  plugs 
35842    3810  Foothill ;  owner,  Semple ;  I 


STORE,  l-story  3-room,  $7500; 

13-15  East   14th   St;   owner,   Harry 


tral. 


15    outlets;    6   switches; 


Schuster.    1300    Webster    St;    con- !  J^f/^  f^^ort    «*        ^^^^^^^^^ 

'     2106  RosSare!  ^™er.  R  5  B^ker ;  i  contractor.  California  Elect  Const  Co ; 


tractor  .Geo  H  Calder.  8056  Earl. 


ALTER    $1800;   2220  23rd  Ave;  own- ,  ^^,^^^   Jackson's   Furniture   Co;    fl.    !  motors 


er.    Alex    Netti,    prem;    contractor, 
J  V  Adams.  744  65th  St 


3276  Grand  Ave;  owner.  Safeway;  \ 


DWELLING,  J6700;   6156  Monadnock   «ef'f '^' ^°™  •  -; 


"^IJ^^^I  ^^^.^'^r'^  2  ""V  idetirr.  Morrill; 


3811   San   Pablo;    owner,   Safeway;  j 


9262  684  Third  St ;  owner,  William- 
son Estates  Co;  contractor,  Dowd- 
Seid  Electric;  alterations. 

9263-64      3214    24th    St;     owner,    A 


chings,  3216  Madera  Ave;    garage 


9567    D    St;     owner, 


,    Krippenberg;    Cunfurman;    contractor,    Dowd  -  Seld  ,  ^j^^^^^.  g^^,,^^ 


van ;  alterations 

35845  5515  Grove  St;  Owner,  Grif- 
fin Craft  Supplies :  contractor,  Spott .,  _    „ 
Electric;  outlets;  fixtures.  I      T,'  il'    ,     ^^     »      j^       0,0  ^^          o» 

35846  6046    College :     owner.    Van  !     Mattock  COnstr.  Co.,  212  Clara  St 

Bokkelen :  contractor.  Roberts  Light- 

'"35M7'''"274o'^  liiv'oro^er.   Dr   Sea-  William  Martin,  666  Mission  Street 

quist;    contractor    Dlmond    Electric;  1     Russell   Cu,llen,   478   Jackson   bt. 

provide  for  extra  meter.  j      . 

35848     5907  Foothill ;   owner.   Home  '    .       .  ,           »                          -,                 "^ 

Delicatessen ;       contractor,      Dlmond  Alter   Apartment   HoUSe, 


i      BIOS:    ArchltecU    Ward    A    Bollea. 
j  369  Pine  St.,  San  Francisco,  March  8, 


G.  P.  W.   Jensen  &  Sons,  Inc.,  320 
'Market  Street 


35849     972  Grosvenor  Place;  owner. 


601  OTarreU  St,  S.  F. 


l-stor>-.  »400.  ;d*.rier     Geo  "camnbeil-  'floor  ° ';  Electric ;  alterations  

tor,  Sam  Upshitz,  601  63rd   St.  |     ^^^^'  ^^^^^    ^^^.    ^;,^^^     ^ 

9266 


ALTER,  $1750;   1400  Lakeshore  Ave;!^^1^626    104th    Ave;    owner,    Schuster;  ,  =^-^"'^4ot^^c'oTumSus  Ave ;_ owner.  M 

owner,  Mrs  K  E  Reinke.  premises;    dealer.  Bay  cities,  noor. 

contractor.    J    D     Andrewson.    485 1  _ 

Stow   Ave.  1 

ALTER.  $1500 ;  4921  Broadway ;  own-  j 

er,    Stayner    Corp,    2100    Ward    St,  , 

Berkeley ;  contractor,  J  D  Andrew- 
son,  485  Stow  Ave. 
ALTER   and    repair.    $600;    1005    57th 

St;    owner   and   contractor.   Martin 

D   Ardissone,   premises. 


Completion  Notices 


ALAMEDA  COUNTY 


A    Bollee, 

369  Pine  St.,  San  Francitco,  March  10. 

Mattock  Constr.  Co.,  212  Clara  St 

G.   P.   W.   Jensen   &   Sons,   Inc.,  320 

Market  Street 

Russell    Cyllen,   478  Jackson    St 
,      .^  .  ,      Jacks  &  In'ine,  620  Market  Street 

own.=r,    ,»8-(     35852     3333  Lakeshore  Ave;  owner,!      Haas    Con*tr.    Co 
Electric  CoTe   "arris  Bros;  contractor,  Joseph  Tal-|g^^j^^„       Building. 
"  «        ...  ^         c  ^1...,^  off:   fixtures;  alterations.  ;      -prf^ft    t    Krirlv    Jr     369  Pine  Street. 

°"«''f.''    o<f'''ii''*'f'  t^    S?"      owner!      35853      406   7th    St;    owner,    Lopez;        Fred  J.  E^ri>,  Jr..  369  Pine  street. 
9269       26     Montezuma    St .     owner,  | 


Co:  remodel  bath. 
35850    944  Broadwkv ;  owner.  Bach;  1 
I      9266     4U8  coiumous  ^vc     »vv..^..  -*        ^  j^^^^    Talof f ;     10    fix- i 

'  Eckhardt ;  contractor.  Dowd-Seid .  al-  j  ^^^^^^  .  ^it^^tlons  I 

terations.  j      35351    469  13th  St :  o-w-ner.  The  Hub  ;  ; 

;      9267      J5<>0    Sutter:    owner        ..^-^.^.1^^^^^  j^  ,j,^,^„^ 

.contractor,  Arc   Electric,   alterations.,     ^^^^^     .,,,,  t  oVochnr*.   Ava-  nwn 
!     9268      1649    Revere;     owner.    Fag-  ( 

gionl ;  contractor,  Arc 


ENGINEER,  (A)  with  wide  exper. 
on  power  and  irrigation  projects  for 
planning  supervision;  (B)  CONSTR. 
ENGR  exper.  on  desig^n,  layout  and 
construction  of  construction  plants 
and  malntenaince  of  equipment.  Sal. 
open.    Apply  by  letter.    China    S-457. 

STRUCTL  ENGR.,  licensed,  with 
design  exper.  and  admin,  ability. 
Also  young  civil  engr.  with  some 
structl  drafting  exper.,  to  leam  bus- 
iness.   Salary  open.    East  Bay.    S-596. 

STRUCTL  DESIGNER,  exper.  on 
preparation  of  steel  and  concrete  de- 
sign drawings.  Salary  open  S.  F. 
S-580. 


DRAFTSMAN,  with  general  civil 
engrg.  exper.,  for  municipal  work. 
Perm.    $300  month.    East  Baj'     S-586. 


MECHL     DESIGNER,     exper      on 
plant    layout   and    machine    designs. 
H^as"  ConVtr^Co7326   MeVchan^"    Sal.   open.    San    Francisce.     S-617. 


i      S'^**"^   ^«     '^°"'^^!""nrnr"Arr"Ere''c-' '  contractor,  Joseph  Taloff:   4  fixtures, 

aid  AJHerald  ReS[ Estate;  contractor,  j  t^ratimis^^^  ^_^^  ^^_  ^^^^   ^^^^^^ 


l-story,   $650. 


iFeb  27,  1946—525  DOLORES  Ave, 
San  Leandro.  Evelyn  E  Mellen- 
camp   to   B   H    Mellencamp     . .  Electric;  3  plugs. 

- -February    26.    1946        ^272      230    6th    StT    ' 

Lopez;   contractor.  John  Philis;   mo 

,  tors. 

~~~~  Recorded  Accepted*      »273    2094  Oakdale  Ave;  owner.    ....; 

DWELLING,    $8000;     1333    Rosewood! -5  acres  in  Rancho  Los  Lau-      1  5=?°^''^^*°'''   ",  ^,  ^''^°"ivW 

11  switches;  7  plugs;  service. 

9274     716  Grant  Ave;   owner,  Hang 


EtcalaAor  and  Elevator 

Atlditiotis,  Lincoln  Bldg., 

867  Market  St.,  S.  F. 


ESTIMATOR,  prefer  young  engrg. 
grad.  to  leam  steel  plate  mfg.  busi- 
ness. Salar>'  $200-250  mo.  to  start. 
E:ast   Bay.     S-618. 


SAN  CARLOS 


«„...,      «n«    .,..».    r..      ^,..ncT-     «;amiiel  !  contractor,    Johnston    Electric;     out- 
9272      230    6th    St;    owner.    Samuel  ^^^^     switches;  fixtures;  plugs. 


MONTEREY  COUNTY 


Fat;    contractor.   Malm  &   Welter;    2 


Ave;    owner  and   builder.   F  E   La-  i      reles  in  the  Carmel  Valley.  Ron- 
moreaux.  \     aid    B    and   Gertrude   M    Stoney. 

DWELLING.  $9500;  450  Chestnut  St;!     Jamesburg    Route,    Monterey,    to      ,  . 

owner  and  builder,   Edward   Drot- j     whom  It  may  concern.  Feb.  20,  1946.0"^'«":  ^  switcnes. 
lef  f .  j  Feb.  26,  1946— Lots  34  and  35,  Block 


DWELLING.  $8000 ;  556  Emerald  Ave ; 

owner  and  builder,  Charles  Ewen. 
DWELLING.  $8000 ;  130  Emerald  Ave ; 

owner,     D     W     Moses;     builder,     J 

Aaronson. 
ADDITION,    $1000;    2120    Greenwood 

Ave;  owner  and  builder,  Cecil  Ball.  ! 


9,  Map  1,  Del  Monte  Heights, 
outside  City  of  Monterey.  D  C 
Morrow,  Box  211,  Seaside,  Calif, 
to  whom  it  may  concern 


OAKLAND 


BURLINGAME 


•I 


RESIDENCE,   $10,000;   Lot  25  Blk  4, 
Winchester;  o"wner  and  builder.  W 


,     35796     MacArthur    Blvd    and    Un- 

_ _ „      'coin;   owner.  Moody   Motel;   contrac- 

Feb.   18    1946   tor.  Del  Monte  Electric ;  service. 

.  ,     35797     5850  Marshall;  owner,  Hoss- 

.-I     ....--.  -■ -  »      ,1  .  ,  I    !pooi    &    Romine;    contractor.    Pacific 

f  •  17*1     J  i Electric  Motor;  5  hp  motor. 

Liens   rued  ;     35798     4821  Tidewater;  owner,   Pa- 

-  i  cific  Tank  &  Pipe;  contractor.  Pacific 

'Electric    Motor;    motors;    alterations.) 

35799     Jensen;  owner,  2372  E   14th 
St;  contractor,  Marelco,  Inc;  outlets; 


35853  406  7th  St;  owner,  Lopez;  i 
contractor.  Joseph  Taloff;  4  fixtures.  ' 

35854  1140  4th  Ave ;  owner.  Rest  j 
Home:  contractor.  Shea  Electric;  ad-  j 
dltion. 

35855  1514  56th  Ave  (rear)  ;  owner.  ■ 
Evan:  contractor,   Shea  Electric;   al- 
terations. ! 

35856  3307  High  St;  owner.  Tlsher;  ▼ 
contractor.  Johnston  Electric ;  out-  ;  I 
lets:  switches;  fixtures;  plugs. 


BIDS:    Male   Bros.,  867   Market   St. 
San   Francisto.  Mar.  12.  3  P.  M.    Btd 
prepared     by     Architect    William     Q 
Merchant.  57  Post  St.,  San  Francisco,  i 

H    H.    Larsen   Co.,   64   South   Park, 
San  Prancisfco.  [ 

McDonald,    Toung    &    Nelson,    127  ] 
Montgomery  St,  San  Francisco. 

Dinwiddle    Construction     Co.,    Inc., 
210  Crocker  Bldg.,  San  FraLnclsco 


si  Classified  Advertising 


POSITION  WANTED 


Engineering  Section 


Shop  Bldg.  No.  411,  Ship- 
fitter**  and  Boilermakers' 
Shop,  S.  F.  Naval  Shipyard 


EXPERIENCED  SPECIFICATION 
TYPIST  desires  temporary  work. 
Write  or  -wire  Lillian  Price,  1277 
Spruce  St,  Berkeley, 

2/27-28,  8/l-4-5/4t 


CONSTRUCTION     SUPT..     PROJ- 
ECT MANAGER,  age  35;  engineering 
4-  j  background  ;     veteran  ;     heavy     oon- 
BIDS:  Public  Works  Officer,  Room  Utruction.  utilities  and  earth-movtng. 


ALAMEDA  COUNTY 


Van  Bilderbush.  426  W  El  Camino  ,  Recorded 


Amount  I  »^'itches ;    fixtures;    plugs;     motors; 


BUILDING  PERMIT 

Granted 


SAN    FRANCISCO 


FEBRUARY  27,  1946 
ALTER    dwelling,    J950;    NE   Comer 
Noriega  and  24th  Ave;   owner.   Dr 

OFFICE  bldg,  11.100.000;  W  Main 
St  136.9  S  Market;  owner,  Matson 
Navigation    Co. 

ALTER  apt  house.  $20,000 ;  850  Pow- 
ell St ;   owner.   Douglas   Dom. 

ALTER  bank.  $14,000;  2901  Dia- 
mond St;  owner.  Capital  Co. 

ALTER  dwelling.  $585;  623  35th  Ave; 
owner,  E  P  Flnnigan. 

ALTER  store  and  offices,  $35,000; 
747  Market  St;  owner,  M  L  Mitch- 
ell. 

ALTER  store.  $60,000;  SE  Cor  Stock- 
ton and  O'Farrell  Sts;  owner.  Jos 
Magnin. 

ALTER  bldg.  $125,000;  SW  Comer 
16th  St  and  Treat  Ave;  owner, 
Calif  Casket  Co. 

CLASS  C  Bldg,  $100,000;  NE  Comer 
Balboa  and  Great  Highway;  own- 
er.   Roller   Enterprises,    Inc. 

CIlA^S  C  bldg.  $42,000;  NE  Comer 
Geary  Blvd  and  Blake  St;  owner, 
«arry  Krieger  &  Son. 

MARKET,   one-story   frame,   $32,500; 


alterations.  ,  

35800    7614  MacArthur;  owner,  Ray  i 
D  Nichols;  contractor.  Marelco,  Inc:    d/i/*o 


Ptn  Lot  26  Blk  3.  Broadway;  own-  i 
er.  W  McClellaui,  Ray  Park ;  con-  ; 
tractor.  A  Mattock  Co.  Burlin-  j 
game.  | 

MOVE    and    repair    bldg.    $1000;    99 1 
California  Drive;   owner  and   con- 
tractor.   Wm    Bourne,    premises. 

FRESNO 


owner,  Jen- 


Real.   San   Mateo.  jp^^,  27.  1946—3211  STERLING  Ave, 

MOVE    and    enlarge    garage.    $1,000;       Alameda.     Superior    Tile    Co    vs 
170  Pepper;   owner^  Mrs   Eastland.  I     Linton   W   and   Ruth    E    Knight,      . 
prem;  contractor,  Geo  A  Cole,  1119;     -y^   j^   Peak  $45600  i^^ "^'*^®- 

El  Camino  Real.  .  pg^    „.    1946-^9io"'AJlDLiiY '  Ave",      !     35801    3332  E  14th  St ; 

ADD    story    to    present    bldg,    $8,000;  j      Oakland       Superior    Tile    Co    vs        ^en;    contractor,    Marelco,    inc.    oui 

Geo  P  and  Vida  M  Parsons $72:»ets;  switches;  fixtures;  Pl"«f*-    ^,- . 

Feb  .  .  1946-LOTS  11  and  12  Blk  i  35802  628  12th  St;  °^°"'  ^,?2f: 
K.  Estudillo  Estates.  San  Lean-  contractor.  Marelco,  inc.  ^"^*f: 
dro.     Broadmoor   Electric    Co    vs      'switches;     fixtures;    plug«,     nioi""», 

Charles    A    and    Louise    Holman,      |  alterations  . 

Dave  M  Reid  -  $275,00  1     35803    7116  Rudsdale;  Owner,  Luba. 

Feb  ....  1946— LOT  22  BLOCK  G,  contractor,  Flagler  Electric,  new 
Estudillo    Estates.    San    Leandro.      i  service.  , 

Broadmoor   Electric   Co   vs   Earl     !     35804     729    Clay    St;    o'^^l'  I.^^ 
J    and    Florv    H    Kuenster.    and      :  Shapiro ;  contractor.  Paramount  ji,iec- 

Dave  M  Reld $325.00  i  trie  ;  fixtures.  cn^^  ■ 

Feb  26,  1946— Ptn  BLK  527,  Board-      ,     35805     1073  54th   St;   owner,   buva. 


43— 


MACHINERY  AND 
EQUIPMENT 


2110  Administration   Bldg..  San   Fran 

Cisco;   Spec.  17099;    March   4,  11   A.   M. 

I       James   I.   Bames  Construction  Co., 

'941  Russ  Blc^g.,  San  Francisco. 

i     Barrett   &   Hllp,   918   Harrison    St, 
San  Francisco. 

I     A   Famell   Blair,   9  Main   St,   San 

'  Francisco. 

1     Clinton   Construction   Co.,   928  Fol- 


Replv   Box   226-A.   c/o   Dallv   Pacific 
Builder.  to  2/38/4€ 


POSITION  WANTED 


;  BIDS  WANTED 
MARIN,       NAPA 


and 


ESTIMATOR,  not  just  a  dope  with 
a  pencil,  but  a  MAN  WITH  BTXPE- 

RIENCE  IN  EVERYTHING  a  GEN  - 

•     43  I  som  St.  San  Francisco.  '  ERAL  CONTRACTOR  CAN  BUILD. 

Erberrtraut   &    Summers,   446   Sixth    I    base    my    estimates    on    thorough, 

SONOMA    S*^-  S*"  Francisco.  '  accurate,    takeoff    and     con8*>r%atlve 

-^,^„     ^  i<«     TT.,Mi     vr»»J>,     1  i     Peter    Kietwlt    Sons*    Co.,    442    Post;  pricing;    and    SUBS    who    know    and 

i  ?^^i^^K  H-    ^m  hT^ceiv^  Jfthe  i  St,  San  Francisco.  I  tmst  me.  Am  financially  independent, 

I  3  P.  M.,  bids  ^ »",*)€  receivea   dV  ^«        M.  &  K.  Corp.,  200  Financial  Center  ;  therefore  do  not  have  to  take  chances 

:  State    division    of    High^^ay^    J.    H.  i^j  g^  i^rancisco.  j  with   your  money  to  hold   Job    Work 

jSkeggs,    district    engineer.    f^\l^\     Parker,  SHeffens  &  Pearce,  135  So.  ,  for    ETHICAL   FIRM    onlv     Alwavs 

Ness  Ave..  San  ^^°^!f*=°;^*°r,I?°^  i  Park.  San  Francisco.  ,  commanded   top  salarv    HAVE   AND 

of    one    tree   ^^"jy   T^^  J^°^^°^  \     Guy   F.   Atkinson   Co..   Orange  and  ;  CAN     MANAGE     M^LTI-MILLION 

pneunriatic-tired  t'^^j''^"|,PPf°„^^  ,  Railroad  AVes..  South  San  Franciaco.  i  PROJECTS,  or  run   your  firm.   Edu- 

a  tank  canacitv  of  not  less  tnan  sou, L.-....1 i. j     __j     . ,_..      ^- _ 


DWELLING  and  garage,  $6000;  5089 
Piatt;   owner.  Geo  Krotter. 

DWELLINGS,  two.  and  garages.  $5,- 
000  each;  3211-3219  Piatt;  owner. 
Jack  Kruzle. 

ALTER  store,  $5000;  1140  Van  Ness;  j^ 
owner,  Cinderella  Market ;  contrac-  i 
tor,   L  E  Gibson.  '■ 

ADDN   to   dwelling.   $2000 ;    — ; 

owner.    T    R    Jackson ;    contractor,   ^ 
Taylor  &  Wheeler.  ]_ 

ADDN     to     store,     $1985;     1470    Van  ^ 
Ness;   owner,    F   O   Gardner;    con- .  _ 
tractor,  Solko  &  Harness. 

DWELLING,  $1000;  38  Lemon;  own- 
er,  Mar>'  E   Dixon. 

ADDN  to  dwelling,  $1000 ;  1525  Olive ; 
owner,  Mrs  Dodge;  contractor,  Wm 
Dame. 


a  tank  capacity 
gallons,    capable   of    spra>'ing   at    the  • 
rate  of  25  gallons  or  more  per  minute 
at  a  pressure  of  600  lbs.  per  square  ! 
inch,   for  approximately  80  hours   of  ] 
work    In    Marin,    Napa    tfnd    Sonoma  i 


ooovo     J.V40  oiui   ^'-> -;  .     I  Counties 

man's   map   of   Oakland   and   Vi-      I  contractor.  Paramount  Electric ;  oui-  ;  g       j^j^^ 
cinitv,    Oakland.     J    L    Jones    vs      '  leU ;  switches ;  fixtures ;  plugs.      _.,  i  .JrT,..  office. 
Charlie   Bell   $310.00 1     35806     3258  E  14th  St;  owner,  Rief    above  of  nee. 

■      ■  I  Ice    Cream ;    contractor.    Paramount 


Specifications    obtainable    from     the  j  Berkeley  Campus  of   U.  of  C. 


cated,  cultured  and  traveled.  Can 
'  meet  top  level  people  on  equal  tprms. 
I  Expect  salary  compatible  with  work 

^___ 'and  responsibility.  Have  general  con- 

^ '  tractor's    license.    Reply   Box    228     :  o 

Construction    of    New    Road    AcroM  ;  ^*">' ^^^^**^  ^"»^"-       to  Mar.  6    46 


Official  Proposal 


ADVERTISEMENT  FOR  BIDS 


HELP  WANTED 


Non-Responsibility 


*3  }     Subject  to  conditions  prescribed  by  !     EXPERIENCED  ENGINEER  Mu- 


ALAMEDA  COUNTY 


Feb  26,  1946  —  534  BOULEVARD 
Way,  Oakland.  Jane  Hickman 
as  to  Improvements  on  property. 

SAN    FRANCISCO 


Electric;  fixtures.  .  |  3/1/46 

35807     184  10th  St;  o^*^®!^'  *^r*°^'    BIDS  WANTED  !  the   undersigned,   sealed'bids  are  to'-  I  nicipal    experience    preferred     Salary 

contractor,  C  A  Langlais  CO,  z  om- |     ALAMEDA,  CONTRA  COSTA  and\^^te<j    f^j.   cpnstmction    of   new    road  ;  $300  per  month.  Apply   at   Personnel 
'lets;   2  fixtures;   6  plugs.  .„,_,    '  SAN  MATEO  COUNTIES,  Calif— Un-    ^^^^.^^0    piiedmont    Avenue    and    La  |  Department    Room     215,     City     Hall, 

i     35808    851  73rd  Ave ;  owner,  Amen-  ^.j    jj^r^h    5.    3    P.    M.    bids    will    be    Lx)nia     Avenue     and     Hearst     Street  I  City  of  Stockton,  Stockton,  California 

can    Welding    Co;    contractor,    '^"l*    received    by    the    State    Division    of ,  across   the   Berkelev   campus   of   the'  2/26-27-28    3/1-4/46 

1  Electric;    outlets;    switrfies ;    motors.  .  j^j^j^^^^yg    j    jj    Skeggs,  district  en- i  university   of   California.     A   deposit  i 

j      35809     NE  comer  79th   ana   tiouy .  ,  ^^^^^^      20OI     Van     Ness     Ave..     San    q,    jioqo    is    required    for    plans' and;      JR    ARCHITECTURAL  DRAFTS- 

!  owner.    Da    Rocca ;   contractor,    »-'"-    pran Cisco,     for    rental    of     one    tree    specifications.    No   bids   received   af- j  MAN.  2  to  3  vrs.  exp   Phone    113   59fi4 

i  ford  Electric ;  outlets;  switcnee,  iix-    ^p^^  ^^  mounted   on   a  pneumaUc-    ter    2:00   P.    M..    Mondav,    March    11, '  Painting    Division,    for    appointment! 


tures ;   plugs.                                                    .  ,  tired  truck,  equipped  with  tank  capa-  594^^    For  pjana  and  information,  call 
j     35810  6210  Claremont ;  owner,  »now,  i^^^  ^^  ^^^^  j^gg  ^^^n  500  gallons  and  j^^,   or   address    the   Cashier's   Office, 
.r^r  T  T^^^     .o^     oAt^   c^^.^   Qt  •  '                                                                           |  contractor  R  O  Diedrick;  spot  welder,      ^pable  of  spraying  at  the  rate  of  25  io3  Admini.tt ration  Building,  Unlver- 
DWELLING,    $800;    2462   Cherry   St,  ;  py^,  37    i94g_g79  MARKET  Street           35811     4231  E  12tb  St;  owner.  Hen- { ^^jj^^^g    ^^    ^^^^6    per    minute    at    a  gity  of  Callfomia    Berkel^   4    Call- 
owner,   Clarence   Ross. g^n  Francisco  Holding  Co  as  to      ;  sely ;  contractor,  Clifford  Electnc  Co ;  1  pj^^gg^j.^  ^j  ^qq  ibs.   per  square   inch  fornia.    The   right  to  reject  any  and 


American   Building  Maintenance   Co., 
16th  and  Vermont  Sta..  S    F. 

to  Mar.  1.  '46 


ALTER  office,   $760;   2015  Mariposa;:      improvements    on    property 
owner,    Jas    C   Janjiglan ;   contrac-  ;  -peh  27,  1946—879  MARKET  Street 


tor,    Solko    Sc   Harness, 
OUTBLDG,  $600;  225  Michigan;  own- 
er, Frank   GianninL 


WilUam  H  Woodfield  Jr,  Albert 
Ichelson  and  David  R.Elsenbac^ 
as  to  improvements  oi*s  property. 


outlets ;  switches ;  fixtures ;  plugs.  ^^^  approximately  60  hours  of  work    im  t,)^  {^  reserved 


35812     1577  E  38th  St ;  owner.  Mor-  j  j^    Alameda.    Contra  Costa  and    San 
rlale   Vanitera   Cleaners ;    contractor,  ,  ^ateo  Counties. 

Clifford   Electric ;    outlets ;    switches ;        Specifications   obtainable  from   the 
fixtures;  plugs.  above  of  flea 


THE   IREGENTS   OF  THE 
UNIVERSITY    OF   CALIFORNIA 
(Daily  Pacific  Builder) 
(February  26.  March  1,  6,  1948) 


QUANTITY  SURVEY  MAN  for 
General  Bldg.  Construction.  Must 
have  initiative  and  good  background. 
Permanent  position.  Salary  open.  A. 
Famell  Blair  Co..  Inc.  9  Main  St. 
San  Francisco.  Phone  YV.  eaW. 


^^71  n?^^ 


PLANS  and 
Speculations 


^n^i^T**  ^  *2^'^<^  recreational 
construction  project  will  be  voted 

wlf  f  fP"^  election  to  deter- 
wisaes  Of  the  electorate  for  a  new 
swimminjf  p^jol  and  youth  recrea- 
Uonai  center. 

oOo 
Klamath  Falk,  Ore.:  A  blueprint 
Burvey  of  Klamath  Basin's  land 
and  water  redourcea  has  been  draft- 
ed by  federal  reclamation  bureau 
officiaia  and  a  staff  will  be  set 
up  in  July  to  study  the  baaxn  and 
Its  tributaries. 

oOo 
Anderscm:  Authority  to  employ 
an  engineer  to  survey  and  estimate 
the  coat  of  a  water  district  for 
Anderson  wais  approved  recently 
at  a  meeting:  of  the  Anderson  Pub- 
lic U  t  i  1  1 1  y  District  Association. 
The  chamber  of  commerce  was  au- 
thorized to  do  the  work. 

oOo 
Paradae:  OfficiaLs  of  the  Bank 
of  America  haTe  announced  plans 
to  open  a  branch  bank  here  within 
90  days,  itnicture  and  furnishing 
to  cost  about  125,000.  It  will  be 
the  first  bank  for  this  community. 

oO© 
Fretino:  R.  L.  Cochran,  assistant 
chief  uf  thp  ftHJtjral  bureau  of  the 
budget's  eaitircates  division,  on  tour 
of  Central  Valley  Projects  sites, 
▼isited  the  Friant  dam  and  the" 
Priant-Kern  canal  Ifut  week  to 
absorb  first-hiind  information  about 
VCP  problems.  0)chran  said  he 
hopes  ti»  gatiuT  information  which 
will  be  of  assistance  in  resolving? 
any  difFerences  which  might  exist 
between  the  bureau  of  reclama- 
tion and  the  corps  of  army  engi- 
neers over  the  question  of  what 
part  each  is  to  have  in  CVP  con- 
st ruction. 

oO» 
Redding:  A  new  Catholi«  gpram- 
uar  school  will  be  erected  on  Eu- 
reka way  between  Willis  and  Rose, 
Dr.  Julius  M.  Kehoe,  chairman  of 
the  fund  -  raising  committee,  has 
announc«i.  Further  plans  for  de- 
velopment of  the  two-acre  site  are 
being-  dlmntmed. 

oO« 
Reno:  Immediate  acquisition  of 
a  site  for  the  propo9e<i  civic  cen- 
ter 1*  adT<x:ated  by  Deming-  L.  Til- 
ton,  regional  planning  director  for 
San  Francisco,  who  outlined  a 
plan  for  constructing  the  center 
at  a  meeting  of  the  city  council 
recently.  An  auditorium  approxi- 
mately 250  feet  square  and  a  large 
memorial  bui1din(?  are  included  in 
plane. 

oOo 
Tttrl»ck;  M,embera  of  the  Tur- 
lock  Kleraentary  School  Board  are 
considering:  plana  which  may  de- 
velop into  a  building  program  to 
relieve  T  u  r  I  o  c  k  '  8  overcrowded 
Mhool  conditions,  Harold  F.  Mark- 
ley,  board  president,  announced. 


SB 
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SAN  FRANt :iSC:Q,  MONDAY,,,  .MARCH  4.  1946 


PRICE  1  S  CEKTS  PER.  COPY 


Red  Cross 
Veteran's  Friend 
In  War  or  Peace 


Red  Cross  was  their  friend  thru 
the  years  of  war.  And  Red  Gross 
still  stands  hand  in  hand  with  the 
wounded,  the  man  overseas,  the 
returned  veteran  and  his  family. 

Its  war  job  Ls  only  partly  fin- 
ished. And,  in  order  to  finish  the 
task,  Red  Cross  will  ask  San  Fran- 
cisco to  contribute  $1,547,000  as 
iU  share  of  the  1946  Red  Cross 
fund  which   ooena    Mareh   1. 

Jean  C.  Witter,  cnairman  of  the 
successful     1945    drive,    again    is 


For  Better  Building  -  - 

New  Plan  Stops  Bectrical  Job  Chiseling 


GRQMl 


LEST  WE  FORGET 


Electrical  Ideas 
Booklet  In  Color 

For  consumers,  architects,  build 

J^. W  f^«i?^^viPt  °flhi8^iSi         Protection  to  the  electrical  contractor  who  bids  competitively  on  j  v.      .v      «     ,.        w^- 

^^  n/'^Jf^^.i^  fr-nrnZ  w2t  i<^^  ^^  ^^sured  now  through  the  organization  of  the  Electri^l  Industry  I  ^  Remember  ^e  Brettx>n  Woods 
^^!tl'J^»^^^^^^rS^v^if  Depository  of  California,  a  greup  designed  to  further  the  interest  of  i  Agreement  and  the  Internljtoonal 
Disney  production     The   Dawn  of   f^ff"^^^  gutter  business  practices  in  the  electrical  trade.  Monetary   Fund?     You   should-:- 1 

..  .  Icost  you  about   seven  buhon  dol- 

Th«  following  article  explains  the  reasons  for  the  existence  of  jiars!  i 

this  group,  how  they  operate  and  what  it  means  to  electrical  con-  |  *     *     •  ' 

tractors.  It  protects  the  building  public  as  well  as  mutually  benefiting  i     As  I  understand  the  douhle-Ulk 
the  building  industry  and  the  electrical  contractor.  iof  international  finance,  the  Bret- 


SYMPOSIUM  TO  BE 
HIGHUGHT  OF  SEA 
MEETING  MARCH  STH 


A  syaipoeium  on  '^Boiiding 
Codes  and  Their  Relationship  to 
Modem  Construction",  will  be  a 
feature  o€  a  joint  meeting  with 
srehitects  of  the  Stmctoral  En- 
eineers*  Association,  Tuesday, 
March  5,  5:M  p.  n.,  at  the  En- 
gineers*  Clpb,   206   Sansome   St. 

The  following  speakers  will 
sire  15-niinnte  talks:  (1)  Mark 
Falk,  "An  Approach  To  A  Na- 
tional Solution  of  the  Earth- 
quake Problem";  (2)  Vincent 
Raney.  "Conflicting  And  Over- 
lapping; RefTulations  Affecting 
Building  Design";  (3)  Harold 
Engle,  "Saggeetloiui  For  Im- 
provement of  Fireproofing  Re- 
quirements In  Building  Codes". 
L.  Harold  Anderson,  President, 
C4ilifomia  Railroad  Commisaio«« 
will  act  a«  moderator. 

Because  of  limited  seating  ca- 
pacity, members  are  asked  to 
return  their  dinner  reservation 
cards  immediate]  r.  Dinner  will 
b«  served  at  6:15  p.  m.,  with  the 
program  starting  at  7:30  p.  m. 


general  campaign  chairman  for  San 
Francisco  and  has  as  his  aides  most 
of  the  committee  heads  who  as- 
sisted him  last  year.  These  leaders 
are  eager  to  give  their  efforts  be- 
cause of  their  appreciation  of  the 
vital  services  performed  by  Red 
Cross  and  of  the  necessity  of  con- 
tinuing them. 

Several  thousand  Red  Cross  field 
workers    remain   on   foreign    duty 

(Continued  on  Page  Four) 
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Better  Living"  is  announced  by 
the  Westinghouse  Electric  Corpor- 
ation for  distribution  through  util- 
ities and  dealers. 

The  40-page  booklet  contains 
many  practical  ideas  on  planning 
and  equipping  kitchens,  laimdries 
and  other  rooms,  and  outlines  four 
degrees  of  electrification  according 
to  the  size  and  type  of  home.  New 
ideas  for  lighting  beauty  and  com- 
fort are  includ^  Wiring  essen- 
tials are  listed  and  discussed,  and 
the  booklet  stresses  the  necessity 
for  planning  wiring  adequate  for 
immediate  and  future  electrical 
needs. 

Copies  are  available  to  utilities 
and  dealers  at  10  cents  each  from 
any  Westinghouse  distributor. 

# 

Price  Increase 
Authorized  by  OPA 
For  Small  Boilers 

The  Steel  Boiler  Institute,  Ine., 
announces  that  it  has  received 
from  the  Office  of  Price  Admin- 
istration an  increase  of  14  per  cent 
in  ceiling  prices  which  were  frozen 
October  1,  1941.  Effective  Feb.  16, 
under  Amendment  10  to  Order  48 
of  MPR-591,  this  increase  applies 
to  any  steel  boiler  designed  to  op- 
erate at  less  than  100  pounds  steam 
pressure  per  square  inch;  jdso  to 
sub-assemblies,  jackets,  repair  and 
service  parts  specifically  designed 
and  produced  as  a  sub-assembly, 
repair  or  service  part  for  use  on 
or  in  connection  with  a  low  pres- 
sure steel  boiler. 

Steel  Boiler  Industry  figures 
show  an  average  increase  of  32.94 
per  cent  in  basic  wage  rate  sched- 
ules since  October  1941,  and  13.07 
per  cent  increase  in  material  prices 
during  the  same  period. 

The  increase  in  ceiling  prices, 
therefore,  is  an  effort  to  adjust 
current  costs  so  as  to  permit  many 
manufacturers  of  residential  and 
low  pressure  steel  boilers  to  pro- 
duce these  items  without  the  loss- 
es which  some  of  them  have  re- 
i  cently  sustained.  It  will  also  stim- 
ulate the  production  of  residential 
steel  boilers  which  are  so  badly 
needed  for  the  President's  Veter- 
ans' Housing  Program,  and  the 
volume  production  of  which  has 
been  retarded  by  the  prohibitively 
high  costs  of  producing  them. 


WHAT  IT  19 


{ton  Woods  Agreement  was  to  sta- 
Ibilize  the  exchange  of  the  signa- 


Under  California  state  law  (The  Unfair  Practices  Act)  a  pro- l^^T  n»<^o^f-  Then  the  Intema- 
cedure  is  set  up  wherein  a  large  majority  of  a  service  industry  may  *^Wi  ?*®JP,^^7  5^,f  ^*?.  *<?,P®'- 
be  called  together  and  under  legal  procedure  set  up  regulations  which   "?'^    8"?^<^  T  w^^  v^  ^^  i^    SJ 


WHAT  IT  DOES  , 

By  establishing  a  definite  closing  time  for  the  receipt  of  bids  and 
then,  after  that  closing  time  ONLY,  making  a  public  declaration  of 
what  the  bids  are,  it  discourages  the  wasteful  and  unfair  practice 
known  as  "bid  peddling"  or  "bid  shopping."  In  governmental  public 
works  this  fixed  time  and  place  for  bid  opening  and  publishing  Is 
establi^ed  by  law.  Hence  no  need  exists  for  electrical  contractors 
to  use  the  Bid  Depository  in  bidding  direct  to  the  government,  or  on 
private  work  where  the  bids  are  opened  in  the  presence  of  the  bidders. 
The  filing  of  bids  extends  to  private  work  this  same  government 
process  that  is  fair  to  all. 

WHAT  IT  MEANS 

To  the  public,  to  architecte  and  builders,  this  means  that  you 
get  the  lowest  bids  possible  and  you  get  them  first,  without  the  need 
for  sebsequent  horse-trading.  Under  fair  bidding  practice  the  public 
can  expect  an  honest  dollar  value  for  electrical  work. 

To  the  bidder  it  means  the  same  fair  treatment  accorded  on  public 
work.  It  insures  that  the  considerable  time  and  expense  he  goes  to 
jn  Older  to  prepare  a  bid  at  a  fair  price  gives  him  a  just  chance 
under  honest  rules  to  get  the  work.  No  one,  in  fairness,  should  ever 
ask  a  contractor  to  bid  to  whom  he  would  not  be  willing  to  award 
the  work  if  his  bid  is  low. 

HOW  THE  OBJECTIVE  IS  ACCOMPLISHED 


change  in  established  value  to  20 
per  cent. 

*    *    *  ! 

Nothing    was    said    abotft,    nor 
recognition   taken   of,   the   Official 

a   reeog- 


Veterans'  Guide 
Published  For 
CoQstrucbon  Field 


Frojii  San  Francisco 
ENtcrprisc  10910 


f'O'^  other  'xchan 
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BURKE  FORM  CLAMPS 


8fN.AF>    TIES      •  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREAtJEl)    RODS  -  REINFORCED    PAPER 

Al!    l>pe«  of  Concrete   Construction  Specialties 
W.  J.  BURKE  St  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco       •       Phone  GArfield  8768 


ARCHITECTURAL  DRAFTS- 
MAN, to  work  for  long  esUb- 
lished  ARCHITECTURAL 
FIRM.  Applicant  must  be  ex- 
perienced in  all  types  of  DE- 
SIGN and  WORKING  DRAW- 
INGS,  High  salary,  ideal  work- 
ing conditions.  Centrally  located 
in  East  Bay.  Reply  Box  228-A 
c/o  Daily  Pacific  Builder. 


will  eliminate  a  practice  that  is  detrimental  to  the  public  and  the 

trade.  Under  such  law  the  Electrical  Industry  Depository  of  California 

was   established;   a  non-profit,   completely   independent   organization, 

and  its  membership  is  open  to  anj^one.   Membership  becomes  automatic 

with  the  filing  of  a  bid  with  the  Depository,   no  other  requirement  ...     ,  u-  v    • 

being    necessary,   except    compliance    with    its    by-laws.     The    entire    «/acjc   market   wnicn   is 

process  is  handled  by  an  absolutely  independent  agency,  baring  no   ^^^  *"<>  HT'^^*  mdnatry  in  all 

connection  with  any  aswKiation  or  union.  °^«'  countries.  ^   ^ 

When  inflation  beconeB  raiapant, 
attempting  to  control  the  Mack 
market  is  about  like  trying  o  pick 
up  a  drop  of  qoieksilver  with  your 
flngotipc 

it    it    -k 

This    isnt    critical    of    France; 
it  is  merely  using  the  French  franc 
to  illustrate  the  figures: 
it    it    It 

Under  the  Bretton  Woods  Agree- 
ment, the  franc  was  stabilize  at 
119  per  U.  S.  dollar.  Under  the 
monetary  pact,  the  exchange  was 
increased  to  143  francs  per  dollar. 
it    it    * 

At  the  time  of  the  Bretton  Woods 
Conference,  the  French  franc  was 
selling  in  the  open  black  market 
at  250  per  dollar.  j 

♦  *    *  I 
Latest  report  indicates  that  the 

exchange  is  not  less  than  SHOO  per 

dollar. 

it    it    it 

Here  is  the  little  deal  in  '*8weet- 

nese-and-light"    arranged    by    our 

...J.  .  ,  ^  J  c   -4.     r.i^„: t;«.->  j  State  Department     MiHionn  of  our 

A  member  bidding  on  a  job  must  secure  a  defimte  ClosirigTim^j^jji^^   j^    P^^^^   ^^^   ^^.^  j„ 

Date  and   Place^forjhe  '[^\\n8^.^'^^^<^-_™,^2   ,^J*^J^^^^^^  franc  at  th*  rat4i  of  M  per 

This  means  that  for  the  $50  we 
thought  we  were  paying  our  GI's, 
they  were  receiring,  instead,  2,500 
frances  and  their  purchases  were 
at  French  inflated  prices.  , 

•  *     ♦ 
Had  the  Gl  beea*    paid  S6 

U.  8.  doll&re,  he  could  hare 
gone  aropnd  the  comer  to 
Pierre's   Place   and    becight 


A  complete  thorough  analysis  of 
opportunities  for  veterans  in  tha 
construction  industry  has  been 
printed  in  booklet  form  titled, 
"Opportunity  Unlimited — A  Guide 
for  Veterans  Interested  in  the  Con- 
struction Industry",  and  is  now 
available  to  veterans. 

Although  the  56 -page  booklet 
was  prepared  specifically  for  vet- 
erans, it  is  of  sufficient  interest 
to  capable  men  in  the  construetioR 
industry  to  warrant  inquiry  by 
them. 

It  is  distributed  by  E.  L.  Chand- 
ler, Secretary,  Room  703,  Defen?* 
Building,  1026  17th  Street,  N.W  . 
Washington,  D.  C,  who  will  mail 
it  upon  receipt  of  10  cents  in  coin. 

Chapters  are  devoted  to  the  prob- 
lem of  returning  servicemwti,  tho8« 


NOTICB 


thrilled  by  the  Custodian  and  all  bidders  are  notified  to  file  copies 
of  their  bids  with  the  Depository.  The  Filing  Time  deadline  in  a  case 
where  the  bidding  is  direct  to  the  owner  is  two  hours  prior  to  the 
Closing  Time  set.  In  the  case  of  a  general  contractor,  where  the 
Cloaing  Time  is  in  the  a.m.,  the  Filing  Time  deadline  is  at  4:00  p.m. 
the  previous  day,  and  where  the  Closing  Time  is  in  the  p.m.  the 
Filing  Time  deadline  is  at  9:00  a.mu  the  same  day.  After  bids  have 
been  opened  by  the  owner  or  his  agent,  the  Custodian  will  open  the 
filed  copies  of  the  bids  deposited  and  furnish  each  bidder  wi^J  * 
tabulation  of  all  bids  submitted.  Registering  or  depositing  of  bids 
in  the  Depository  is  not  required  where  bids  are  publicly  opened 
and  tabulated. 

Further  information,  if  required,  may  be  obtained  by  calling 
the  Custodian  of  the  Electrical  Industry  Depository  of  C^hforma, 
660  Mission  StreeU  San   Francifeco  5.    Telephone  YUkon  0553. 
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Architectural  Renderings 

LEIF  L.  NIELSON 

DESIGNER 

Store  Fronts,  Residences,  Etc. 

61 M    STREET,  OAKLAND  9  —  Telephone  Piedmont  1728-W 


FULLER 
SHOWER 


DOORS 


T- -•?•.«• 


iAe  oedi 


4fm€ 


ca4i. 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  •  0755 


iRuiin  pninTS 

ere   Laboratory    Control! '"d 
•c    Pfofe<siof-.  c'    Paintt-rs 
High    Standards 

iRiuin  PRinr  compnnv 

4th  &  Addfson  Sts  ■  Berkeley  2,  Calif. 
L  Phono:  BErKel^y  3440 


ipUJ-n  POirir, 


•fe^S'.<^ 


The    Paulson    Lanber    S&le^* 

Agency,  681  Markft  Street.  San 
Franeiseo,  is  contirtomg  himinefip 
ss  nsaal  anti)  further  rtotirf>. 
following  the  recent  destli  of 
Arthar  M.  Paalson. 

irrterested  in  acquiring  a  iiew 
trade,  persons  who  wiiw  to  taks 
advantage  of  the  apprentice  train- 
ing program  and  learn  the  eon- 
struction  industry,  "Gl'a"  interest- 
ed in  starting  their  own  business, 
professions  in  the  construction  ia- 
dustry,  and  information  pertinent 
to  the  employers'  viewpoint  and 
problems  in  handling  retorned 
veterans. 

"Opportunities  in  the  Industry 
are  greater  than  ever  before,"  the 
booklet  states,  "not  only  beeatrae 
of  prospects  for  greatly  increased 
construction  activity,  but  also  b«^ 
cause  of  the  special  benefits  ex- 
tended to  honorably  disch&rpred 
veterans  by  legislation  which,  oa 
the  federal  level,  offers  farioas 
forms  of  educational  and  vt)«a- 
tional  assistance,  loan  guaraiit^H^ 
to  help  veterans  get  starts  la 
small  business,  and  veterans'  pref- 
erance  in  old  jobs. 

J  "In  many  eases,"  the  bookUit 
continues,  "such  assistance  will  en- 
able the  veteran  to  train  himself 
for  work  in  the  industry  and  to  it* 
started  on  a  sotind  basis. 

"Because  all  signs  in  the  eon- 
struction  industry  point  to  a  great- 
ly increased  volume,  the  industry 
offers  a  variety  of  opportunitief 
to  veterans  anxious  to  start  small 
manufacturing  plantp,  go  into  dia- 
tribntion,  work  on  constrmction 
projects,  or  prepare  themselves  for 
technical   and  professional   fields." 
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Building  and  Curing  Papers 

Stondord 

ond  Econdmy  Brownskin 

BurMo-mot...Ansutote 
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1 1111  analyze  and  survey  contingencies 
before  you  bid— let  (JJ  give  you  the 
benefit  of  a  complete  Insurance  Survey. 


d^-^ 


7^ 


FIRl,  usyAllY,  HDIUTY  Olid  SURETY 

See  Your  Agent  or  Broker 
INSURANCE  AND  INDEMNtTY  GROUP 


Pafific  Coast  Dep't.,  650  Mills  Tower,  San  Francisco  4 
R.  H.  GRirriTH,  Vice  Pres.  R.  Lynn  Colomb, Ass'tMgr. 
Craio  H.  Dill,  Supt.,  Survey  Depftrtment 
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PKODUCTS 

St*«l  Window*  ofvd  Dooft 
W«l4»d  Fobric  •  R*inforcint  S>*«l 
M«tal  Loth  Proclwcti  •  St»«l  Formi 
Expanded  Matoi  *  S*vcce  f4i*ttin9 
Fobricoivd  $«•*(  •  Marchonf!  it—\ 


For  Reinfor€in§ 

FLOORS  •  ROOf  SLABS 
STUCCO  •  COLUMNS 

ARCHES  •  BEAMS 
PAVEMENT 
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STEEL  COMPANY 
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All  slass  used  is  a  full  7/32  inch  thick.  Doors  arc 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.    Heavy  concealed   cast   corner   braces  sive   Fuller 

shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available— 
cnc  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UUPFULLCR  €•  CO- 


WESTERN 
ASBESTOS 

COMPANY 

b7;  "3A-is'-r>f<  ;♦_    Sot  haviiCL 


301  Mission  Slj«et 
259  Tenth  Street 


San  Francisco 
Oakland        • 
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SERVICE 


INTEGRITY 


RESPONSIBILITY 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Writ*  for  Prices 

Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


THE 
BROOKMAN 

COMPANY 


Dealers  la 

FIOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING  MATERIALS 


Con  J.  A.  MANCfHl.  OwMr 
or  WILLIAM  O'CONNOt 


Teivperary  Locef'mn 

i;S  MAIN  STREET.  SAN  FKANCrSCO.  5 

Tefepfcone  YUkon  0717 


Sisalkraft  Reinforced 
Building  Roper 

FOR  ClUtmrv   AND  PtOTECTING  CONClETf 
SHEATHING  AND  COVERING  MATERIAL 

Tongli  —  Waterproof  —  Windproof 

GINN  CARLE  AND  CO. 

20  POTRitO  AVE.  UN.  S4M  SAN  FRANCISCO 


The  ORIGINAL  Pre-seaied  Insulated  Pipe 


A    new    OR<'ANIZATION    of  experienced    MEN 
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For    Maintenance-Free  Service 

Underground  and  Ejiposed  Steam, 

Hotwater  &  Refrigerant 

Piping  Systems 


Write  lor 

full 
Particulars 
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HEIL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREET  SAN  PRAI«l$CO  3.  CALIF. 
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DAILY    PACIFIC     BUILDER 


MONDAY.  MARCH  4.  1 946 
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f, 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«Ubli«h«d  IIM) 
••^•d  Ev»ry  Homing,  ExMpt  tetuniay.  Sunday  and  Lagai  HaUdayw 

"^Zilfi^r'S?  SiS^*^  *■  ^®  pioneer  conatrucUoE  dally  «C  tka 
^  -4^*^*h  Maintaining  a  compiet*  news  reporting  aei^ftM 
^*^,.^"  £f^^^P*^  building  and  engineering  proJecU; 
consolidated  January  2,  1»«,  with  llmen".  Idvanoa 
Conrtructlon  Report*.  A  Legal  Newspaper  of  gen- 
•rai  circulation  aa  defined  by  the  Superior 
Court  of  San  Fraociaco  County. 

MM  a*     ...    —   SUBSCRIPTION  RATES: 

W9Jn  DM  Month;  130  pw  Year  (Payable  In  Advanea).  Slngla  Capy,  Ma 

Bntered  ae  Second-Claae  matter  July  25,  1907,  at  the  poet  office 
at  Baa  Franclaco.  California,  under  the  Act  of  March    8,   1«TO 

Pnbfithed  by 
STARKRATH  PRIKHNG  A  PUBLISHING  00.     H^ 
Under  a  maiuicement  f  ifwnwt  with 
F.  W.  DODGE  CORPORATION,  Ovmm 

Q.  E.  MoQAVRAN,  Editar  J.  E.  OOQERS,  Advertlelnfl  Manaoar 
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TeLiMArk^TllO 


SUB-CONTRACTS    AWARDED  ,t:^i*Z.„^ .  „^«  •* 

OFFICK   BUDG    ADDN.  1  CONTRACT  AWARDED 

Coat,  11.900,000    SCHOOL  BUILDING 

SAN  FRANCISCO     W  Main  SL  13S  ■       „  ,  Contract  Price.  |llf»4 

S   Market   Street.  i  SAN  MATEO,  San   »&iteo  Co.,  Calif. 

Conatructlon    of    15-«tory    and    baae-  j     Laurel  SchooL 

ment  Class  A  addition  to  office  '  Construction  of  eight-classroom  steel 
building.  a0xl37  ft  la  araa ;  lalnf.  i  frame  school  building,  concrete 
concrete  and  structural  steel,  tcr-  floor  slab,  wood  roof  raftera  and 
ra  cotta  extehor;  2  or  4  new  ele-       "vrood  stud  walls,  etc. 

Owner   —   San     Mateo     Elementary 


U 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
r«p«rts  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs.  1-  I 

Educational   Bldfi.   ,...„    9>10 

Hospitals 11 

Induetrlal    BIdge. 12*f3 

Public    Buildings 14-17 

Religious    Bullrflngt    18-1» 

SociaJ,  Recreational  BIdgs.  20-21 

ReaMentlal    Buildings  22-26 

TrarMportatlon   BIdgs.  27 

Miscellaneous   BIdgs.  2>-S0 


3/4/46  • 

CONTRACT   AWARDED 

RESORT  HOTEL  Cost,  »250.000 

SMITH  RIVER,  Del  Norte  Co.,  Calif. 
Redwood  Highway,  1000  ft.  south  of 
Oregon -California  line. 

Construction  of  3-story  L-shaped  red- 
wood frame  resort  hotel,  containing 
30  rooms  with  baths,  white  stucco 
exterior,  plaster  redwood  interior, 
oil  hot-water  heating  aystem.  out- 
door salt  water  heated  swimmlBS 
pool  (25x70  ft),  parking  lot,  drive- 
way. 

Owner— H.  A.  Saunders,  Astoria,  Ore. 

Architect — Rol  L.  Morln,  PuMto  Serv- 
ice Bldg.,  Portland,  Ore. 

Contractor — Mercer-Praaer  Co.,  2nd 
and  Commercial  Sts.,  Eureka. 


315 


vatora,    etc 
Owner— Matson    Navigation   Co., 

Market  Street 
Structural  Engineer — Leland  S.  Rose- 

ner,  233  Sansome  Street 
Contractor — SVinerton  and  Walberg, 

225  Bush  Straei. 
Driving  Piles  Only  for  Foundations — 

M.  B.  MeGowan,  Inc.,  §29  Market 
Wrecking — ClevAand    Wrecking    Co., 

2800  Third  Street 


School  District  superlntand«it  of 
school,  120  N.  Ellsworth  Bt,  aaa 
Mateo. 

Architect— Ernest  J.   Kump   Co.,   251 
Kearny  St,  San  Francisco. 

Contractor— C.  F.  Parker,  1«*4  Monte- 
rey Blvd.,  San  Francisco. 
Contract  awarded   on  the  basis  of 

accepting  all  alternates  except  No.  L 
i     Complete  bids  were: 
I     C.  F.  Parker,  San  Francisco,  |10«.- 

—  1 9474,    (alt   1)   add  $250,    (alt   2)    add 
;  11150,    (alt  3)   add  J«00,   (alt  4)   add 

12200,   (alt  5)  add  $1700,   (alt  6)  add 
1950,   (alt  7)  deduct  |250. 

—  I     B.    A    R     conatructfcm    Ca,     San 
10 ;  Francisco,  1114.177,  (aJt  1)  add  $809, 

(alt.  2)  add  $1115,  (alt  3)  add  $1127.50, 


SUB  ■  BIDS  WANTED 


3/4/46 

PLANNED 

MANUFAITTURING  PLANT 

SPARKS,  Washoe  Co.,  Nev.  Staoford  -  Q^;^i;^amMm^t^7Sl^^ 

Way.  south  of  railroad  tracks.  ^^  requ.-frmante    In    this   column.     There    is   nm   oharge   for  this 

Construction   of    plant   for   manufac-  '        ^   ^^      -prnwciw    m    «.i»   w.« 

and 


ture   of    prefabricated    houses 
ranch  buiidings. 
Owner  and    Builder— Baird  &.   Allen, 
Inc.,  154  W   First  St,  Reno,  Nev. 
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8/4/46 
WORK   UNDER   WAY 
ALTERATIONS  TO  PLANT 
EUREKA.    Humboldt    County,    Calif. 

Eureka  Ice  &  Cold  Sto]»c^  Col 
Alterations  and  additions  to  plant, 
including  installation  of  skarp* 
freeze  room,  reinsulation  of  MithPS 
plant  with  freezer  cells  tnstallad. 
addition  of  new  giant  York  am-  ; 
monia  compressor  and  removal  of 
old  concrete  floors  to  maice  way 
for  added  iusaiallon  In 
room. 


Swparatrueture,  Shop  Bldg.  No.  411    ftWpfmer*  and  Boilermakers  &hop»  San 

FrancUiioo    Naval    Shipyard;    Bids   opan    Hareh   4,   11:$D   A.    M. 
Srfontraut  *  Summers.   446  Sixth    St.,   San    Francisco    <MArket   8510* 
A.    Famen    Blair.    0    Main;    St..    Saii    Francisco    cYUkon    03»0.> 
Jas.  L  B*meis  Constr.  Co..  Ml  Ru«./  Bldg..  a  F.    (EXbrook  8905  or  7054) 
Peter  Kiirwlt  Sons   Ca.   442  Post   St.    San    Fraaciwco    <EXbn>ok    573«> 
Parker.  Steffeos  *  Pearec,  135  Scuth  Park,  Sac  FYancl^co   . EXbrook  OTN) 
Barrett  ft  Hllp,  918  Harrlaon    St     San  Francisco    (DOuglas   0700). 
CllBtaa  (DoBStr    Ca.   MS    Felaom    St..    San    Francisco    (SUtter   S44»)- 
Parkar.  flteffoie  A  Pearce.  135  South  Park.  San  Francisco  tEXbrOoh,  iiai>. 
M.  *  K.  Corp..  200  Ftnaa.ciaJ  Center  Bldg,.  San  Francisco   (EXbrook  7«24) 
Moorv  St  Roberta.   893    Miaaioo  St,  San   Francisco    (GArfield  8571) 


9-10— EDUCATIONAL 

BUILDINGS 

3/4/46 

CONTRACT   AWARDED 

HONOLULU,  T.  H.— John  F.  Nick-  '  (ait!  4)  add  $200e!40,  (sit  5)  add  flMO, 
ols,  Honolulu,  T.  H..  at  $124,887,  was    (j^it.  g)  add  $985.  (alt  7)  add  $86B. 
awarded  contrax:t  by  the  Bureau  of  !     p     sartorio,    $117,886,    (alt   1)    add 
Yards  and  Docks,  Navy  Department  '  $360    (alt    2)   add   JlOOO,    (alt  3)   add    3/4/46 
Washington,  D.  C,  for  relocation  and    $1296,   (alt  4)  add  $2346,   (att,  5)  add  ■  TO   START   CONSTRUCTION 
construction    of    Honolulu    Magnetic  ;  i^ggg^  ()alt  8)  add  $1145,  (alt  7)  no  i  STEAM  BOILER  PLANT^ 


Shell  ChenHaal  Sfiep  mnd  St«r«ge   Bldg-    SheU  Point;   Bids  apen   Marat)  6 
Howes  *  Whltaker.  €«l  Ru«s  Bldg     San  Francisco   (GArfield  S7»\ 
StOtte.  file,  F.  O.   Box    781.    PUt^burg    (1417). 


°^°o'~~Sf**^^*'''    Fisheries,  foot  of  |  Escalator  nnd   Elavstor  Additions.   Unooin   Bldg.,   867    Market   Strast,  Sam 


F  St.  Eureka. 
Architect — Not  given. 
Contractor  —  Phillips    Refrigeration 

Products  Co.,  444  Potrero  Ave.,  San 

Francisco. 


Fran€4aM-«,     Bids    op«n    March    12,    3:00    P.    M. 
DtowUMle  Conatr.  Oo.,  210  (Drockcr  Bldg.,  San  Francisco     EXbnK)k 
MacDoaaJd.  Toung  ft  Nelaoo,  117  Montgomery  St.  S.  F.    ^SUtter 


5818) 
) 


n 


Observatory;  NOy  12753. 


I  change. 


3/4/46  •     5  13/4/48  •     •     9 

CONTRACT   AWARDED  i  ,  BIDS    WANTED— 

WAREHOUSE  Cost,  $40,000  J  to   BE  OPENED  APR.  2,  8  P.  M. 

SAN  RAFAEL,  Marin  County,  CaMf.  i  SCHOOL  ADDITION 
Francisco  Blvd.  |  STOCKTON,  San  Joaquin  Co..  Calif. 


1.8— COMMERCIAL  BLDG3. 

3/4/46  t 

PLANNED 

STORE  BJJXJS.        Est  Coat  $100,000 

ALAMEDA.  Alameda  Co.,  Cal.  Web- 
ster Street  bet  Central  and  Taylor 
Avenues. 

Construction  of  group  of  store  build- 
ings (97  ft  of  frontage  on  Web- 
ster Street). 

Owner  —  Duncan  and  Schwartz,  1440 
Broadway,    Oakland. 


3/4/46  6 

PLANNED 

STORE   BLDG.  Cost    $130,008 

SAN  LEANDRO,  Alameda  Co.,  CaL 

East  14th  Street  near  Juana. 
Construction    of    store    building    (324 

ft  of  frontage). 
Owner— H.    B.    Watson,    c/o    Lucky 

Martcet,  lessee,  337  2nd  Ava,  Oali- 

land. 


2— « 


3/4/46 

COMPLETING    WORKING 

DRAWINGS 

OFFICES   AND  STORES 

Approximate  Cost,  $50.0(X) 
SAN   FRANCISCO.    9th   St.  between 

Mission  and  Market  Sts. 
Construction  of  class  C  two-story  and 

basement  office  and  store  building. 
Owner — C.  C.  Brown  Co..  26  9th  St 
Architect  —  Francis    Lai    CThinn,    622 

Washington  St 


3/4/48 

TO    START   WORK 

SHOWROOM  Est  Cost,  $25,000 

4  I  HANFORD.  Kings  Co..  Cal.    E  Sixth 
St.  opp.  Central  Valley  Coopera- 
tive Supply  Assn. 

Construction  of  glass  showroom  (2RX 
40)  for  the  Kaiser-Frazer  automo- 
bile agency. 

Owner — Millard  D.  Woods,  Tulare 
County. 

Contractor — R     H.     Hougham,     1420 
Kaweab   St,   Hanford. 
Construction  win  begin  shortly. 


Construction  of  four  quonset  type 
buildings  (40x100  ft),  with  3-ft 
separations. 

Owners — Jack  and  Jeff  Zander,  Ma- 
rin Beverage  Co..  523  Franclaco 
Blvd..  San  Rafael. 

Architect — Not  announced- 

Contractor  — Charles  E.  Warner,  9 
Antoinette  Ave.,  San  RafaeL 


3/4/46 

BONDS  VOTED 

SCHOOL  ADDITION 

WOODLAKE,  Tulare  County,  Calif. 
Woodlake  Elementary  SchooL 

Construct  additional  classrooms  . 

Owner— Woodlake  Union  Elementary 
School  District,  F.  J.  White,  super- 
intendent Woodlake. 

Architect — Not  announced. 
The  district  voted  bonds  February 

21  in  the  amount  of  $72,000  to  finance 

above  construction. 


Llneohj    and    Jefferson    Streets. 

Construction  of  two  additional  claas- 
room.H  at  Hazelton  elementary 
school. 

Owner— Board  of  Education,  Stock- 
ton Unified  School  Dlst,  Adminis- 
tration  Bldg..   Stockton. 

Architect— J.  U.  Clowdsley,  Exchange 
Bldg.,  Stockton. 
Plans  and  specifications  ohtalnable 

from  the  office  of  the  architect  upon 

deposit  of  |38.0a 
.    .^~wM     Each  bid  must  bf*  accompanied  by 
^^}'  '"'^iricash,  certified  check  or  bid  bond  In 

amount  of  not  less  than  10%  of  bid. 


Cost,  $123,000 
OAKLAND,    Alameda   Co..   Calif. 
Construction  of  brick  and  steel  frame 

steam   boiler  plant    (building,   $33,- 

000;    equipment,    $90,000). 
Owner  —   (Berber   Products   Co.,  801 

98th   Ave     Oakland. 
Consulting   Engineer — (]reo  E  Atkins, 

1308  Hobart  Bldg..  San  Francisco. 
Contractor — C.    H.   Thrams.   28  Home 

Place,   Oakland. 
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3/4/48  • 

PLANS  COMPLETED 

STORE 

LOS    ALTOS,    Santa    Clara    County, 
Calif. 

Construction  of  one-story  frame  store 

Ownev — Thomas   MorUni,   c/o   archi- 
tect 

Architects  —  DeMarUni    ft    Igaa,    786 
Market  St,  San  Francisco. 
Work  will  be  done  by  day  labor. 


3/4/4«  •     8 

PREPARING   PLANS 

SHOP  BUILDING 

SALINAS,    Monterey    County,    Calif. 

Construction  of  farm  implement  re- 
pair building  (60x110),  concrete 
walls  and  trusses  and  foor  roof. 

Ownei^-Withheld. 

Architects  —  DeMartlnl  ft  Igaz,  785 
Market  St.,  San  Francisco. 


3/4/46  •     •     4 

PLANS   COMPLETED 

OFFICE  BUILDINO 

STOCKTON,  San  Joaquin  Co.  Calif. 
South   Sutter  Street 

Construction  of  1-story  general  of- 
fice, display  room  and  bookkeep- 
ing dept ;  part  stucco  and  f race, 
steel  beams,  Akio  i^te  glass  and 
glass  block,  Acoustlc-celotex  ceil- 
ing, cement  floor  with  asj^alt 
tile,  heating  and  air  condtCioning 
systems. 

Owner— Union  Planing  Mill,  S.  Sut- 
ter St,  Stockton. 

Architect — Joseph  Losekann.  Room 
206  Elks  Bldg.,   Stockton. 


3/4/46  •    t 

BIDS  REJECTED 
SCHOOL 

SHAFTER  Kern  County.  CaUf 
Construction  of  12  classrooms,  alter- 
nate  bid   for   18  classrooms,   addl- 


8/4/46 

PREPARING    PLANS 

ADHESIVE  PLANT        Cost.  $200,000 

LOS  ANGELES.  Calif. 

Construction  of  one-story  relnf.  cone 

adhesive  plant   (98aLl2S-ft) 
Owner— Swift  ft  Co..  H.  W.  Ruskamp 

Chief   Engr..    Union    Stock   Taxds» 

Chicago. 
Plans  by  Engrg.  Dept  of  Owner. 

Plans   may  be  ready  for  figuring 
about  March  10. 


'Bhaatra  BMg.,  Quamavilla;   Bids  span  March  6,  72  Noon. 
A.  J.  Hajp^er  Oo,  148  Langtsn  Bt,  San  Francisco   (MArket  7870). 


Setwals,  Caatre  and  AJvfd9  Sta.,  Richmond;   Bids  open  March  8,  8  P.  M. 
Jaa.  L  Blurnas  Oo&str.  Co,  941  Russ  Bidg..  8.  F.  (EXbrook  6906  or  TMM) 
Moora  ft  Roberts    «9S  Mission  St     S&n  Francisco   (OArfieUi  86T9>. 
■knar  J.  Fraethy.   14S2   Kearney   St..    Bi   Cerrtto    (Landscape    5-3831). 
John  M.  Bartlett.  703  Kverett  St.  El  Oerrito   (LAndscap^  »  9133 
U.  J.  Klttg,  Inc.,  281  Franklin  St,   San   Francisco   (UNderhiU   8»0»> 


NOy 


SupemtTucrture  fer   Ordnano*    Shop,    San    Franclsoo    Naval    Shipyard; 
12988;    i9pec.  17182;    Bids  ©pan    March   18.  11:00  A.   M. 
Jaa.   L   B»me«  Constr    Co.,  Ml   Ruas   Bldg.,  S    F    (EXbroolt   6»06  t»  3068) 
B.   8.   MoKittrtck  Co.,    fllO-- 16th    St      OaJ?;lan«3    (TWin    Oakjp    !5O70)- 
M  ft  K  Corp..  JOO  Financial  Center  Bldg .   Sai5  Francli»c.o  iKXhrtwk   7624'. 
A.   Ikmell   Blair  Co..    Inc..    9   Main    St     S&.n    FYancisco    (TUkon 


03*"' 


Altar  Apt.  Hauae,  881  O'Farrell  St,  San  Frai^aco;   Bids  op*f^    MaroU  It 
O.  P.  W.  Jeosee  A  8<,,n8.    Inc.  IM  Market   St,   S.   F.    (GArfield  2444) 
R.  A.  Ctdlen.  4m  Jaekaon   St.   Baa  FrancUoo   (SUtter  1951). 
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Esbarg  Raaldanaa,  18th  Ay.  and  Preeldle,  8.  F  :  Bids  epen  Mar.  a  1  P.  M. 

O.   p.  W.   Jaaaan   &    Sons.    Inc.  820    MArket    St-,    3.    F,    (GArfJeW'   •♦M: 

R  ft.  Otllen,  *T8  JacJuwn   St.  San   Franclaco  (SUtter  1901 

Ehrta  C.  Stendall,  106  Qonaalea  Dr..   Saa   Francisco    UUniper  4-85221) 


17.600.000 


3/4/46  4 

TO    START    WORK 

0FFICB:S  Est    Cost     $25,000 

HANFORD.  Kings  Co..  Calif.  Duty 
Street  next  to  California  Gas  Co. 

Sonstnictlon  of  brick  offices  and 
showroom    (25x95)    terrazso  floors. 

Owner — The  Southern  California  Ed- 
ison Company, 

Contractor— Ft  H.  Hougham,  1420 
Kaweah    St.   Hanford. 


3/4/46  8 

PLANNED 

STORE   BUILDING- 

NAPA,  Napa  County,  Calif. 

Construction    of     store    building     to 

house  auto  supply  business  (42x95) 
Owner — Jos.   Lazarus,   1754  Jefferson 

Street.  Napa. 


s/4/46  •  a 

BIDS  IN— HELD  UNDER 

ADVISEMENT 

TRUCK  TERMINAL 

SAN  FRANCISCX).   675  Brannan   St 

Construction    of    reinforced   concrete 
truck   terminal  building. 

Owner  —  Oregon  -  California  -  Nevada 
Fast  Freight  Lines,  675  Brannan  St 

Architect— W.   D.    Peugh.    333    Mont- 
gomery St 
AnnouncMnent  shortly. 


3/4/48 

PLANNED 

COMMERCIAL  BUILDINO 

Estimated  Cost.  $40,000 

PITTSBURG.  Contra  CosU  Co..  Calif. 
Fifth  to  Sixth  St.  Immediately  west 
of  Purity's  parking  strip. 

Construction  of  block-long  building 
to  house  either  a  12-business  unit 
or  department  store,  1-story  struc- 
ture (35x250). 

Owner— Al  Afflnlto,  296  W.  8th  St. 
Pittsburg. 

Architect— Philip  D.  Tomasello,  605 
Washington  St.  San  Francisco. 


8/4/46  •     •    8 

PLANS    BEING    FIGURED- 
BIDS    OPEN    MARCH    12 
BANK  Est  Cost.  $65,000 

EAST  SALINAS,  Monterey  Co.,  Cal. 

Allsal  Street 
Construction   of  one-story  reinforced 

concrete  bank  building. 
Owner — Monterey  County  Trust  and 

Savings   Bank,   Allsal  Branch. 
Architect — C^has.   E.   Butner.   7   Win- 

hafti  St.  Salinas. 

Plans  are  being  figured  by  the  fol- 
lowing contractors: 

Pacific   Builders,  812  E.  Allsal  St, 
Salinas. 

Coast   Counties   Constr.   Co.,   P.   O. 
Box  509.  Salinas. 

Lloyd  V.  Hampshire,  103  NaUonal 
St..   Salinas. 

Stolte,  Inc..  8451  San  Leandro  St., 
Oakland. 

Harold  C.  Geyer,  787  Munras  Ave., 
Monterey. 

Cliff  Hicks.  296  El  Camlno  Real  S., 
Salinas. 


3/4/46  •     9 

FUNDS  APPROVED 
SCHOOL  ADDITIONS  $168,752 

SAN  BSaiNARDINO,  Calif.  Richard- 
son Junior  High   School,  Mill  and 
K  Sts. 
Construction  of  shop,  cafeteria,  audi- 
torium, physical  education  facilities 
and    remodeling   of    existing    class- 
rooms, adding   about   14,000  sq.   ft 
of  floor  space. 
Owner — San  Bernardino  School  Dis- 
trict. 
Architect — Not  announced. 

Apv^catlon  for  advance  planning 
funds  has  been  approved,  according 
to  Wright  L  Felt  divllaon  engineer, 
Bureau  of  Community  Facilities,  Fed- 
eral Works  Agency. 


3/4/48  •    • 

FUNDS  APPROVED 
SCHOOL  ADDITION        Cost,  $72424 
SAN  BERNARDINO,  CaUf.  Ramona 

School,  1524  W.  7th  St 
Construction  of  four  new  classrooms 
and     remodeling,     renovation     and 
equipment 
Owner — San  Bernardino  Sc1kx>1  Dis- 
trict • 
The   district's    application    for   ad- 
vance planning  funds  has  been   ap- 
proved, according  to  Wright  L.  Felt 
division  engineer   of   the    Bureau   of 
Community  FaclUttes,  Federal  Works 
Agency. 


j 3/4/48 
PLANNED 
INDUSTRIAL  BLDGS. 

Goat, 

LOS  ANGELES,  Calif.  | 

tlons  to  the  Shafter  Street  S<^ool ;    coBStructlon   of  brick,  concrete  and  j 
wood   roof,   structural   steel   frame,  ,     ^teel  bar,  rod  and  wire  mill  bldgs.,  i 

power  plants,   etc.  ! 

Owner — Bethlehem    Steel    Co.,    John  ; 
Taylor.   Chief   Engr.,  East  3rd   St. 
Bethlehem,  Pa. 
Plana  by  Engrg.  Dept  of  Owner. 


Altar  Vela  Theatre,  WeedUnd:    Bidfc    epan    March 
Mariposa   Constr.   Co     198   Mi.Hfti.Mlppl   St..    S,    F. 


IS.    2  00    P.    M. 

(U.NderhiU    0373) 


wood  and  brick  veneer  walls,  con- 
crete floor,  etc. 

Owner — Richland  Elementary  School 
District.  Shafter. 

Architect- Ernest   J.   Kump   Co., 
Kearny  St.  San  Francisco-  , 

The  district  rejected  all  bids  which  ,  3/4/45 

were  submitted  as  follows:  I  PREPARING 


251 
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CONTRACTORS  .  ,  , 

See    lis    regarding    Improvemwd    Distrirt    lobs.     We 
eollertioTUB ;  buy   Warrmnt^i  or  Bonds   on   all   1^15  or   1911 
Bislrict*.    Telephone  GArfield   8008 

HANNAFOiD    & 
5W  CALIFORNIA  STREET 


,A.ci; 


T  A  L  i  O  T 

SAN    FRANCISCO  I 


Cost,  $300,000 


,.  .._ _    PLANS 

Guy  E.  Hall.  1326  30th  St,  Bakers-  ;  COOLER  BUILDING 
field.    $223,330.    (1)    $84,934,    (2)    $3487.  l  ^03  ^^j^qj-LES,  Cattf. 
(3>    $3467,    (4)    $2760,    (5)    $1840,    <«>  JconstructhKi  of  new  reinforced  con- 
$27,000,   (7)  $1600,  (8)  $18,723  :     grete    cooler    building    to     replace 

James  I.   Barnes  Construction  Co.,  |     present    facilities,    to    be   3  stories, 
San    Francisco,    $247,000,    (1)    $85,080,  i     .^^^i  future  3  storiea  more  (132x150 


(2)    $2500,     (3)    $2500,    (4)    $1000,    (5) 
$500,  (8)  $22,000.  (7)  $1800.  (8)  $17,00a 
Bids  will  be  readvertlsed  at  the  end 
of  the  year. 


ft),   including  refrigeration. 
Owner— Swift  ft  Co.,  H.  W.  Ruskamp,  j 
chief  engineer.  Union  Stock  Yards, 
Chicago.  111.  I 

Plana  by  engineering  depaxtment  of 
}     owner. 
j     Plans   OMiy  be  ready   for  figuring; 

j  about  May  L 


3/4/46  •     » 

PREPARING  PRELIMINARY 

PLANS 

SCHOOL  ADDITION        Cost,  $70,000 

SOQUEL,  Santa  Cruz  County,  Calif.  1 3/^/^  •     •     12 

Soquel  Grammar  SchooL  I  ^.q  gTART  WORK 

AddlUoa  to  present  grammar  eOwwI  j  p^(^,.pQj^Y  cost   $80,000 

of  three  classrooms,  cafeteria  and   g^^jj  FRANCISCX).   WllMams  Avenue 

lavatories.  1     ^^^  Mendell  Street 

Owner  —  Sequel    Union    Elementary  j  construction  of  cabinet  factory  bldg; 

School  DUtrict,  Soquel  |  Owner  and  Builder— L.  E.  Niles  Co., 

Architect— Charles  E.  Butner,  7  Win-  1     jqqj  clement  Street 

ham  St.  Salinas.  > 


AMIEISTOII  ft  6IEEI  LIMIER  M. 

WlK»leMle  mm!  JMUng  Tardb 

LUMBER  .  TIMBERS  -  TIES  -  FIR  -  REDWOOD 

PONDEROSA  .  SUGAR  PINE 

Oakland 
LIVINGSTON    STREET 
KEtla«  4-1884 


S«r    Franoiaoo 
1S80  AI<«MY   STREET 
AT«ira*ai 


As   previously  i^lported,  the  ■^of)^  1     Market  Street 


8/4/46  •  •    • 

BOND    ELECTION 
,  SCHOOL  BUILDING        Cost,  $13,000 
BUTTE  COUNTY.  Calif. 
Construction  of  school  building. 
Owner— Pleasant  Valley  School  Dis- 
trict of  the  County  of  Butte. 
Architect- Not  announced. 

The  district  will  vote  March  22  cm 
a  proposal  to  issue  bonds  In  amount 
of  $13,000  to  finance  above  construc- 
tion. 


district  voted  bonds  February  14  In  j 
the  amount  of  $70,000  to  finance  the  j 
above  construction.  1 3/4/46 


I  Engineer  —  Clarence   E.    Seage.   681  j 
Market  Street  j 

Worit  wlU  start  within  two  weeks.  • 


U 


CcBMiit  Gm  ConstnidiM  Cempuiy 


1 


5SB3B 


GUWITE,  SAND^LASTWG,  CONCRETE  CUTTINC 
CONTRACT  or  REMTAU 


ll^HOSPTTALS 


11 


PhoM):  GRrMd  7M3    - 

i 


SITE  PURCHASED 

EMERYVILLE,  Alameda  Co.,  Calif. 

Green    St    between    8ith    St    and 

Ocean  Ave. 
Construction   of   facttry   building  on 

50,000  S4.  ft  site. 
Owner— Western  Paper  Box  Co.,  Fred 

Kewell    Jx.,    6th   and    Adeline   Sta, 

Oakland. 


3/4/46  •     •    2 

STARTING    WORKING 

DRAWINGS 

GARAGE -DISPLAY    ROOM 

SALINAS,  Monterey  Co.,  Cal.  Gabl- 
lan   Street 

Construction  of  one-story  reinforced 
concrete  garage  and  display  room 
(100x130)  for  Nash  automobiles. 

Owner— Withheld. 

Architect- Chas.  E.  Butner.  7  Win- 
ham  St.,  Salinas. 


8 


3/4/46 

WORK  UNDER  WAY 

ALTER  STORE 

OAKI^ND,    Alameda  County,  Calif. 

Washington  and  11th  Sts. 
Alterations  to  building  to  prepare  for 

Installation  of  esculator. 
Owner — Hale  Bros.,  Washington  and 

11th  Sts. 
Architect — Wm.  G.  Merchant  67  Poet 

St.,  San  Francisco. 
General    Contractor — Dinwiddle  Con- 
struction    Co.,     Inc..     210    Crocker 

Bldg..  San  Francisco. 
Escalator — Otis  Elevator  Co.,  1  Beach 

St,  San  Francisco. 


For 

STUCCO 


3/4/46  •     9 

FUNDS  APPROVED 

SCHOOL  ADDITION        Cost,  $54,628 

BAN  BERNARDINO.  Calif.  Burbank  [  3/4/4* 
School,    Mill    and    Mountain    View  j  pi_an NED 
Aves. 

Construction  of  four  new  classrooms 
and  remodeling  and  renovations, 
etc. 

Owner — San  Bernardino  School  Dis- 
trict 

Architect — Not  announced. 
The   district's   application   for   ad 


3/4/46 

BIDS  WANTED— TO  CLOBE 

MARCH  22,  2  P.  M. 

HOSPITAL  ADDITIONS 

SALEM,  Oregon.  | 

Construction  of  additions  No.  1  and  2  1 

to  nurses'   home  for  Eastern  Ore-  j  Architect — Not  announced. 

gon  State  Hospital  I 

Owner  —  Oregon    Board    of    Control,  j  — 

Roy     H.     Mills,    Secretary,     Salem,  | 

Ora. 

Architect— Leslie  D.  Howall,  402  Flta- 

patrick  Bldg.,  Portland  5,  Ora 

Specifications  obtainable  from  the 
office  of  the  architect  upon  deposit 
of  $20.  i 


WANTED 


11 


HOSPITAL  ADDITION 
SAN  FRANCISCO.   2300  Post  Street 
Construction   of  hospital  addition. 
Owner — Mount    Zion    Hospital,    2200 

Post  Street 
Architect— Not  Selected. 

Capital  Funds  Committee  meeting 
in  the  Community  Chest  offices  Feb. 
▼ance  planning  funds  has  beeo  ap-  |  g  approved  an  approximate  $2,000.- 
proved,  according  to  Wright  L.  Felt, '  qqq  building  drive  from  Dec.  1,  1948 
division    engineer.   Bureau    of    Com-    through  January  1947. 

munity     Facihties,     Federal     Works  ,  .— 

Agency.  \  3/4/46  U 

,  — — —  [PLANNED 


FOR  SALE.  FOR  RENT 
US£b   EQUIPMENT 

AND  material: 


CLAY  PRODUCTS 

I  S|>ecih-  QUALITY  MaMriaU 

'        N.  CLARK  &  SONS 

10th   &    Division    Streets   -    SAN    FR.\NCISCO    -   KLondik*    2  0462 
Main  Office  &  Factory,  401  PaeiAc  Ave.,  Alameda  -  LAkahurst  2-3377 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS  ^ 

STEELFORM  CONTRAaiNG  CO. 


Ooo  rtefTtson  S%* 


DOssaa 


SmmW\ 


FOR  SALE 


,•   ^'MATERNITY   HOME 

8/4/46  "     8   SAN  FRANCISCO    Site  not  selected. 

FUNDS  APPROVED  IconstnicUon  of   Class  A  or  B   ma- 

8CHOOL  BUILDING       Cost  $151,000 ;     temity   home. 

DUNCAN.  Greenlee  Coxinty,  Aria. ',  owner— Florence  Crittenton  Home, 
U.  S.  Highway  No.  70.  j     370  20th  Avenue. 

Construction  of  new  high  school ;  Architect— J.  Francla  Ward,  368  Pine. 
building,  including  a  gymnasium.  1  capital  Funds  Committee  meetmg 
auditorium,  farm  shop,  music  room   jj^  ^^  Community  Cheat  offices  Feb.  ^  ^  nn^^  -» 

and  shower  facilities,  covering  17,-    g   approved   an   approximate   $260,000  1  •ftAfl'^'iTrsrti^fiV 
000  sq.  ft  of  floor  space.  j  building  drive  to  be  launched  during  '  '"^^  *  ""^  •*• 

Ownei^Duncan    Union   High    School    February  1847. 
District.  J.  Vernon  McGrath,  presi 

3/4/46  •     11 

PLANNED 


NEW  &  RECONDITIONED  j 
DAiENSION  LUMBER      | 

TIMBERS,    waUbMT^B,    plambinc; 
pipe  mill  work,  mn4  atker  Imilding 
■lateriaU.    SALE  PRICES.    Large 
fltocks  of  "hard  to  g^t"  itona. 

Wire,  write,  or  *plioBe 
CLEVELAND  WRECKING   CO. 

VAleneia  4977 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 
SAND  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 
METAL  LATH  -  PLASTER  BOARD 

Distributom  for 

J.  S.  GUERIN  &  COMPANY 

720  F  OLSOM  STREET  Phoar :  SUtt«  4494 

CERTAIN-TEED  ROOFING  PRODUCTS 


dent,  Duncan. 
Architect— Norman  A.  Bell,  Phoenix, 

Aria. 

The    district's    application    for    ad- 
vance  planning  funds   has   been   ap- 


THE 


proved,  according  to  Wright  L.  J^lt, 
division  engineer  of  the  Bureau  of 
Community  Facilities,  Federal  Works 
Agency,  Berkeley. 


HOSPITAL  ADDITION 

Cost,  $132,480 
OAKLAND.   Alameda  County,   CaUf. 


Nit¥ 

IMPROVED 


c:7Y7  -U-'iaAli 


STUCCO   CEMENT 


More  yards  Per  Sack  •  Spreads  ffosfer  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


3/4/46  9 

PLANNED 

SCHOOL    BLDGtS. 

LOS  GATOS.  Santa  Clara  Co..  Calif. 
Blast  side  of  Los  Gatos. 

Construction  of  primary  school. 

Owner — Los    Gatos    Union    El«nen- 
tary  School  Dlst,  Board  of  Trus- 
tees, University  Ave..  Los  Gatos. 
The   school   district   plans   to   hold 

a  bond  election  at  some  future  date 

to  finance  construction. 


1557  Jackson  St 
Construction  of  addition  to  the  Jack-  ' 
son -Lake  Hospital  to  house  33  beds, 
together  with  operating  rooms,  etc  | 
i  Owner — Jackson-Lake  Hospital,   1567 


MisoellaneouB  lot  of  3-  and  4-tnch 
WELDING  FITTINGS  &  FLANGES. 
Flanged  and  screwed  flttlngps  and 
valvee  up  to  5-in. ;  also  TOLEILX) 
DIES,  2%-  to  8-ln.;  BARNS  AND 
CHAIN  WHEEL  PIPE  CUTTERS. 
Central  California  Constr.  Co.  HEm- 
lock   7926  (to  3/5/46) 


FOR  RENT 


I     Jackson  St,  Oaiiland.  |     lumbER      HANDLING      EQUIP- 

Architect— Russell   Oueme   DeLappe,   j£g;j^.      CARRIERS.      STACKERS, 

TRUCKS.    Call  Mac,  Pacific  Carriers. 


Claremont  Hotel,  Berkeley. 


1 2- 1 3— INDUSTIUAL 
BUILDINGS 


Oakland.   KB  4-165L 


12 


Available  Now 

TARPAULINS 


10x12-ft 
10x14-ft 


12x14- ft 
12x1f-ft 


15x20- ft. 
20x20-ft 


PAINTERS'    DROPS 
Self-Prtming  A  Diaphragm  Pump* 

LIGHTING    PLANTS 

Roaoo  Tar  Kettles  on  Pneu.  Tires 

E1.ECTRIC  SAWS 

148  D%vis  Concrete  Mixer  —  Gas 
21 S   Koehring  Cone.  Mixer — Elect. 


Standard  Machinery  Co. 
112   Market   SL,  San   Francisco 
Call     ....     EXbrooif  884.5 


3/4/46 

BIDS  WANTED 

LONG  BEACH,  Los  Angeles  Ca, 
Calif.— Until  March  11,  1  P  M..  bids 
win  be  received  bv  the  U.  S.  District 
Engineer  Office,  751  S.  Figueroa  St, 
Los  Angeles,  for  the  removal  of  the 
camouflage  and  gun  positions  from 
the  Douglas  Aircraft  plant  Long 
Beach;  Serial  154. 

— ■ *— 

Sawmill  For  Sale 

SOUTHERN  OREGON 
S.  p.  TRACKS 

NOW  CUTTING  60M.  FT.  PER 
8  HOURS.    LOADING   DOCK; 
SORTING  CHAIN;  ROSS  CAR- 
RIER; PLANER 
Price.  $110,000  Caih 
HUNDRED  MILLION   FT.  OF 
DOUGLAS  FIR  TIMBER   @ 
13.50  PER  M    STUMPAGE 
TERMS   CM    TIMBER 

TWOHY  LUMBER  CO. 

801  Petroleum  B  dg-      l-os  Angeles 


WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAA. 
Pbon*>  Stockton   86«.m  tf 


FOR  SALE 

FROM  OUR  SURPLUS  STOCK 

§ 

7(H)0#   ■/•xl-in.  Band  Iron 

@  $4.80  cwt. 

I 

45.000  Hxl-H-iit  Machine  Bolts 

American   Sid.    Hex.  head   with 

Heavy  CP.  Hex.  nuts  @  $15.00 

per  case  of  800 

§ 

5   Marquette  A.C.   Arc  Welders 

275  Amps.,  220  Volts.    Like  new 

@  $150.00  each 

I 

Frank   Ashby,  Managing   Partner 

70  Chesley  St.     -     MArket  1230 

NATIONAL  STEEL 

FABRICATORS 


^/^•^^^i^^^^i^m-^m     4iP    ^      HI      ■  — ^ — —  —  -——  —  -—-  —~~    —    —    —    —       ——    —      —    — ^    —      ___  _____ 

NATIONAL  EXPANSION  JOINT  CO. 

MAHVrACTUHEM  AHO  DISTUBUTOK 
FIBER  BOARD— FELT-SIDED   ASFHALT  AND 
R  B  B  W  O  O  D  EXPANSION  JOINT  PILLEB8 

0lf  7lf  B9T9B 
MARVEL-KOTE — Concrete  Curmg  Compound 
SEALZ — Expantton  Joint  Sealing  Compound 
i  Complies  With 

Federal  SpedBcatiom  dS.F-336 

'        FOR  CONCRETE  CONSTRUCTION 
333  Seireotfa  St.    UNderbiU  7172    S«i  Fnmcbco  3,  Cafif 


i 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plants 


6S0  Watti  to  IS  RW 


Generate    i  < 
Oectrictty  Rifht  on  Job 

AVAILABLE  STOCK 

FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  TenOi  St.  ^°""*lf*.  !^"*°T*      Pfc.  MArket  1651 


Corner  of    Natoma 
SAN    FaA,NClSCO 


iailTii^i'a  '\ttnmMh  I  i  I 


MONDAY.  MARCH  4,  1946 


DAILY    PACIFIC     BUILDER 
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ADVANCE  CONSTRUCTION  REPORTS 


14.17_-PUBUC  BtDGS. 


3/4/41  15 

TO    PREPARE    PLANS 
LIBRARY   BLDG.  Cost,  $500,000 

FRESNO,    Fresno   CouuQty,    Calif. 
Conatrijction   of   county   library  bldg. 
Owner    —    County    of    Fresno,    Court 

House,   Fresno. 
Architect— Frederick  L.  Swartz,  Ro- 

well  Bldg.,  Fresno. 


Engineering  Section 


IS 


3/4/44 

FUNDS   APPROVED 

CrVIC  CENTER 

ALHAMBRA,  Los  Angeles  Co.,  Calif. 
Construction  of  civic  center,  Incit- 
ing city  hall,  cost  $257,000;  city  Jail 
bulldtng,  $181,600;  communication 
building,  $18,760;  fire  station,  $34.- 
400. 
Owner — City  of  Alhambra,  Edwin  A. 

Ingham,  city  manager,  Alhambra. 
Plans     by     Associated      Contractors 
Q\iinn  &  Westberg,  Trudeau,  Far- 
rell  ft  Tawllna. 

The  city's  application  for  advance 
planning  funds  totaling  $20,250  has 
been  approved,  according  to  Wright 
L.  Felt,  division  engineer  of  the  Bu- 
reau of  Community  Facilities  of  the 
Federal  Works  Agency. 


16 


3/4/46  • 

BIDS    WANTED 

EL  MONTE,  Los  Angeles  Co.,  Cal. 
—Until  March  20,  2  P.  M..  bids  will 
be  received  by  the  office  of  the  Dis- 
trict Engineer,  Federal  Works  Agcy.. 
Public  Buildings  Administration,  838 
tr.  9.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  new  service  window,  U.  8. 
Post  Office,  Bl  Monte. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building  at  El  Monte. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants SI -32 

Bridges    33 

Oams,   Reservoirs  and 

Dredging   _ —         34 

Docks,  Piers  4  Harbors —  3d 
Parks,  Airports  and 

Playgrounds    ..- 36 

Railroads,  Subways  and 

Tunnels   - 37 

Electrio' Lighting  and 

Transmission   Lines  38 

Sewers   - — —         3B 

Streets  and    Highways 40 

Gas,   Water  and   Oil    Pipe 

Lines *1 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


Olympian  Dredging  Co.,  525  Market 
SL,  San  Francisco. 

Hubert  H.  Bverlst  Sr.,  604  Mission 
St.,  San  Francisco. 

Case  Construction  Co.,  Box  416^ 
Alameda. 

Ben  C.  Gerwick.  Inc.  112  Maricet 
St.,  San  Francisco. 

Charles  L  Harney,  625  Market  St. 
San  Francisco. 

Pacific  Bridge  Co.,  333  Kearny  St, 
San  Francisco. 

Baton  &  Smith,  715  Oceaa  Ave., 
San  Francisco. 

Western  Dredging  k.  Construction 
Co.,  315  Park  Central  Bldg.,  Los  An- 
geles. 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bldg.,  Oaklaod. 

Peter  Kiewit  Sobs  Co.,  442  Post  St. 
San  Francisco. 

George  Pollock  Co.,  Forum  Bldg., 
Sacramento. 

Granite  Rock  Co.,  Box  151,  Watson- 
ville. 

Franks  Dredging  Co.,  260  California 
St..  San  Francisco. 

T.  E.  Connolly,  461  Market  St,  San 
Francisco. 

Standard  Dredging  Corp.,  800  C«»- 
tral  Bldg.,  Los  Angeles. 

American  Predglng  Co.,  1419  Broad- 
way, Oakland. 


32 
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3/4/4«  • 

BIOS  WANTED 

aiSASTOPOL,  Sonoma  Co.,  Calif. 
—Until  March  20.  2  P.  M.,  bids  will 
be  received  by  the  office  of  the  Dis- 
trict Engineer,  Federal  Works  Agcy., 
Public  Buildings  Administration,  838 
U.  S  Appraiser's  Bldg.,  San  Fran- 
cisco, for  relinlng  boiler  firebox  and 
overhauling  oil  burner,  U.  S.  Post 
Office,    Sebastopol. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building  at  SebasCbpoL 

8/4/46  •    •     16 

BIDS    V/A:^^TEO 

YUMA,  Ariz— Until  March  20,  2 
P.  M,  bids  will  be  received  by  the 
office  of  the  District  Engineer  Fed- 
eral Works  Agency  I*ubllc  Buildings 
Admin.  838  U.  S.  Appraiser's  Bldg,. 
San  Francisco,  for  relining  boiler 
firebox  and  misc.  plumbing  repairs, 
U.   S.    Post   Office,   Yuma.  Arizona. 

Specifications  obtainable  from  the 
above  office  of  the  District  E:ngi- 
neer  or  from  the  Custodian  of  the 
building  at  Yuma. 


3/4/46 

PLANNED 

SEWAGE  TREATMENT  PLANT 

Cost,  $520,000 

HAYWARD,  Alameda  County,  Calif. 

Construction     of     sewage    treatment 
plant. 

Owner— City  of  Hayward.  City  Hall, 
Hayward- 

Elngineer — John  A.  Manclnl,  city  en- 
gineer. City  Hall.  Hayward. 

3/4/46  •     52 

BONO    ELECTION 

REDDING.  Shasta  Co.,  Calif.— The 
City  of  Redding  will  vote  April  9  on 
a  proposal  to  issue  $201,000  In  bonds 
for  constructiton  of  sewage  disposal 
plant  • 

Plans  by  City  Engineer  H.  A.  Ross. 


33— BRIDGES 


S3 


18.1S.— RELIGIOUS  BLDGS. 
BUILDINGS 


3/4/46  1> 

PLANNED 

CHURCH 

MONTEREY,  Monterey  County,  Calif. 
Llghthoiiae  Ave  near  First  St 

Conatructioo  of  new  church  building. 

Owner — Flr^t  Baptist  Church,  Cali- 
fornia and  Wlnham  Sts..  Monterey. 


20^2i™--5OCL4L  AND 
RECREATIONAL  BLDGS. 

3/4/46  •     20 

BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Cahf  — 
Until  March  13,  5:30  P.  M.,  bids  wiU 
be  received  by  the  East  Bay  Munici- 
pal UtiUty  District,  Room  312,  512 
16th  St.  Oakland,  uader  Pro.  1718  for 
200.000  »q.  ft.  galvanized  and  welded 
Btee!  wire  fabric,  2x4-ln.  weave,  gage 
No.  13. 

Specifications  obtainable  from  the 
above  office. 


3/4/46 

BONO   ELECTION 

REDDING.  Shasta  Co..  Calif.— The 
City  of  Redding  will  vote  April  9  on 
a  proposal  to  issue  bonds  in  amount 
of  $225,000  for  the  Gold  St  under- 
pasa 

Plans  by  City  Engineer  H.  A.  Ross. 


34— DAMS,  RESERVOIRS  St 
DREDGING 


3/4/48  •     34 

BIDS   WANTED 

MOSS  LANDING,  Monterey  Co.. 
Calif.— Until  March  21,  2  P.  M.,  bids 
will  be  received  by  the  U.  S.  Engi- 
neer Office,  74  New  Montgomery  St, 
San  Francisco,  under  SeriBtl  No.  04- 
203-46-5  for  dredging  and  jetty  con- 
struction at  Moss  Landing  Harbor, 
Moaterey  Bay. 

(1)  66.000  cu.  yds.  dry  excavation; 

(2)  850.000  cu.  yds.  dredging; 

(3)  216    each     pile     driving    (certical 

piles) ; 

(4)  199  each  pile  driving  (brace  piles) 

(5)  7000  sq.  ft  sheeting.  4-in.; 
(6>  23.800  sq.  ft.  sheeting,  6-in. ; 
(7>  61.5  M  b.m.  timber  framing; 

Specifications  obtainable  from  the 
above  office. 


37—    RAILROADS,  SUB- 
WAYS  &  TUNNELS 
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PROSPECTIVE  BIDDERS 

ROUGH  AND  READY  ISLAND, 
near  Stockton.  Saji  Joaquin  Co.,  CaL 
— As  previously  reported,  until  Mar. 
12,  11  A  M..  bids  will  be  received  by 
the  officer  in  charge  of  construc- 
tion. Naval  Supply  Annex.  Rough  ft 
Ready  Island,  for  approx.  8  miles  of 
railroad  at  the  Naval  Supply  Depot, 

The  wortc  Involves  removing  pres- 
ent 75-pound  rails  and  replacing  with 
90-   to  110-lb.   rails. 

Plans  and  specifications  obtainable 
from  the  above  officer  in  charge  of 
construction  upon  deposit  of  check 
or  money  order  payable  to  the  Chief 
of  the  Bureau  of  Yards  &  Docks. 

Following  contractors  have  taken 
out  plans: 

Sharp  &  Fellows  Contr.  Co.,  and 
Wm.  A.  Stelth,  593  Market  St,  San 
Francisco. 

O.   B.   Richter,   Box  264,   LodL 

Clifford  C.  Bong  &  Co.,  6  North 
1st  Ave.,  Arcadia. 

Eaton  &  Smith,  715  Ocean  Ave., 
San    Francisco. 

A.  D.  Schader.  144  Spear  St,  San 
Francisco. 

R.  Goold  &  Son.  Box  190,  Stockton. 

H.  B.  Nicholson,  572  Chamber  of 
Commerce  Bldg.,  Los  Angeles. 

Guerin  Bros.,  208  S.  Linden  Ave., 
South    San    Francisco. 


and   place    reinf.    steel  in  tower 
f oundauons . 

(6)  75,000  lbs.  place  steel  stubs  for 
tower  foundations; 

(7)  4,500,000  lbs.  erection  of  towers 
complete ; 

(8)  56  3-phase  circuit  miles  of  line 
stringing  500.000  circular  mil- 
segmented  hollow  -  cop{>er  con- 
ductors ; 

(9)  858  assemblies,  assemble  ajid  at- 
tach single  string  suspension 
iasulator  assemblies  with  16  In- 
sulator units ; 

(10)  36   assemblies,    same    as    above, 

double  string; 
(ID  60   assemblies,    same    as    above, 

double  string  with  17  insulator    (19)  7 

units   per  string; 

(12)  56  miles  of  line  stringing,  2  %- 
in.  galv.  steel  overhead  ground 
wires; 

(13)  350  posts,  place  fence,  ground 
posts  and  grounding  fences. 

Total  bids  were: 
I  A)  H.  H.  Walker,  Inc.,  Los  Angeles, 
$281,760. 

(B)  nderground  Constr.  Co.,  Oakland, 
$426,883. 

(C)  Stolte,   Inc.,   Oakland,   $487,616. 

(D)  Electric  Constr.  Co.,  Tacoma, 
Wash.,    $496,780. 

(E)  Abbett  Electric  Co.,  San  Fran- 
cisco, $565,222. 

Unit  bids  were: 

(A)         <B)         (C)  (D) 

(1) $17,820  $32,243  $35,000  $25,000 


(12)  41  stjind    manholes  with  frames,  .^^.r/v^i,,- 

covers,     dust-pans     and     rungs  t  Nev..  at  $427,046.36,  submitted'  second  ;  a)  i=«2  hn.  ft  eiectrlcaliy  wekietl  sieel 

low  bid.  •         pjp,^  25-in.,  O.D.  by  S/lfi-tn..  thicic. 

Complete    bids    will    be     piib.LLab.ed  ;         with  fltttng-s  aiid  apF-irten&ticPS' ; 


«)..._... 

(5) 

(4) 

(5)..„.... 

(6) 

(7). 


9.750  13.950    22.500    39.000 

3.600  2.790      9.000     10.200 

51.300  81.000  112.500  113.400 

24.000  28.800    16.800 

4.500  5.250       1.125 


85.500  121.500  168.750  146.250 


constructed    in    sewer   complete;  ; 

(IS)  4    drop    manholes    wjth    frames. 

covers,    dust    pans    and     rungs 

constructed  in  sewer  complete; 

(14)  2  manholes  with  frames,  cov- 
ers, base  slab,  dust  pans  and 
runga  ctmatructed  in  30-ln  sew- 
SF  oa  ^le  trestle,  complete : 

(15)  1  lamphole  with  frames  and 
covers  constructed  in  sewer, 
complete ; 

(16)  1  18-ki.  viL  pipe  stub  with  plugs 
constructed  in  sewer,  complete; 

(17)  1   12-inch  do; 

(18)  3   10- inch  •         do; 
8-lnch  y       do ; 

(20)  5  30x6-iB.  vit.  pipe  Y  branches 
constructed  in  sewer,  complete; 

(21)  15   21x&-inch  do; 

(22)  7    18x6- bich  do; 

(23)  67  15x6- inch  do; 

(24)  67  12x6-inch  do; 

(25)  30  10x6-inch  do; 

(26)  40  8x6-ipch  do; 

(27)  1  unit  installation  for  protect- 
ing 39-in.  VC  pipe  imder  rail- 
road near  manhole  No.  7.  incL 
excav.,  comi.  pipe,  gravel,  etc., 
complete  according  to  plans  but 
not  Including  the  furnishing  or 
installing  of  30-in,  pipe; 
1  unit  Installation  for  protect - 
ting  10-in.  VC  pipe  under  rail- 
road near  manhole  No.  10,  incl. 
excav.,  concrete,  etc.,  complete 
according  to  plans,  but  not  Incl. 
the  furnishing  or  installing  of 
KV-in.  VC  pipe; 

38.400  j  (29)  28    l.f.    constructing    8-lnch    vlL 
15.000  I  pipe  sewer  coimectlons  between 


shortly. 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  refere«ae,  news 
•sports  In  this  section  are  classi- 
w  follows: 


Mieo.  Supplies  4  Matenala 
Machinery  and  Equipment 


4,£ 


(2)  lump  sum,  insiaU  828  litx.  ft  ce- 
ment mortar  lining  %-ln.  thick 
on  IwUde  s\utaoes  of  25-ln.  OJX 
steel  pipe; 

(3)  lump  sum,  install  520  lln  .ft.  ex- 
tester  cement  saoctar  ooating  %•% 
In.  thick  on  outside  surfaoea  of 
25-in.  O.D.  steel  pipe. 

Specifications   obtainable  from  the 
above  office. 


^ 


MISC.  SUPPLIES  AND 
MATERIALS 


(28) 


(8) 49.728 

(9) 2.745 

(10) J64 

(11) .945 

(IJ) 31.980 

(IS) .437 

(1) $54,000 

(3) 38.400 

(5) 21.600 

(7) .225.000 

(9) asso 

(11) 1.020 

(IS) 1.225 


84.000 

8.580 

.720 

1.500 

44.800 
1.750 

(E) 


new  manholes  and  existing  sew- 

99.064    72.8001  er  structures; 

11.445      4.290!  (SO)  108   l.f.    constructing   10-in.     do; 

.969         .540  1(31)  10   l.f.   constructing   12-ln.        do; 

1.597       6.000  I  (3*)  10    Lf.    constructing   15-in.         do. 


6.778    22.400  j     Specifications  obtainable  from  the 

2.100      3.500   office    of    Engineer    John    S.    Bates, 

3134   Eton    Ave.,    Berkeley,    vi^n    de- 

(2) -...$30,000   posit  of  $25.   returnable. 

(4)_._ 117.000  1  

(•> 6.750  !  3/4/46  •     S9 


(8). 
(10). 
(12). 


3&— PARKS.  AIRPORTS  & 
PLAYGROUNDS 
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BIDS    WANTED— 
TO  CLOSE   MARCH  11,  4  P.  H. 
RESURFACE    TENNIS    COURTS 
RED  BLUFF,  Tehama  Co.,  Cal.    Red 

Bluff  Union  High  School. 
Resurface  three  tennis   courts. 
Owner— Red   Bluff   Union   High   Sch. 
Dlst.,   Fred   H.   Weeks,   Clerk,   Red 
Bluff. 
Plans  by  Owner. 

Specifications   obtainable  from  the 
office  of  the  district  clerk. 


38 — ELECTRIC  UCHTING 
TRANSMISSION  UNES 
EQUIPMENT 


39— SEWERS 


49.280    CONTRACT   AWARDED 

J540       SAN   FRANCISCO.— E.    J.    Treacy, 

11.827  1 425  Dewey  Blvd.,  at  $7090.60.  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  Room  282  City  Hall,  for 
laying  sewer  from  Jackson  St  to 
Presidio  Ave.;  Spec.  19813. 
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BIDS  WANTED  ' 

COTTAGE  GROVE,  Ora  —  UnUI 
March  6,  5  P.  M.,  bids  will  be  re- 
ceived by  the  City  of  Cotta^  Grove, 
office  of  the  city  recorder,  OKy  Hall. 
Cottage  Grove,  Ore.,  for  furnishing 
f.o.b.  ears  Cottage  Grore,  Ore.,  ap- 
proximately 5000  lln.  ft.  of  M-ln.  m 
pipe  for  water  works  purposila.  Speci- 
fications available  from  the  offtee  <rf 
Engineers  Stevens  A  Koon,  Spalding 
Bldg.,  Portland,  Ora 

Alternate  bids  will  be  received  and 
considered  for  materials  of  ilaa(dilli#- 
banded  wood,  electric-welded  steel, 
cement- lined  cast  iron  and  cement- 
asbestos. 


42 


39 


STREETS  AND 
HIGHWAYS 


40 


3/4/46 

PLANNED 

SHWAGE  PROJECTS 

HAYWARD,  Alameda  County,  C^allf. 

Improvement   of    outfall   line,    $7000;    ,,,.,-, 
improvement  of  collecUng  system,  ■;„y*'j-^-_,^p,Pn 
$9000;    Increasing    capacity    of    ex- ;  "^°!!r^^°"  Calif - 

isting  sewer  lines,  $100,000;  storm  i  ^,r^4/^>*^'  VT^^  ^^' ^^,J~ 
drainage   on    upper   B    St,    $23,000;  ^^^^  Engineer  John   A   Manclnl  has 

storm  fewer  work  on  Suniet  Blvd.  ! '"tl^^^'^^fff  .*?*  ^^^^*^  2L"?; 
oAAnn-  m  mnA  Tarkann  «♦■  >tni^  '  P®'  ®  Street  at  a  coet  of  $40,000,  to 
fri'X?J;.^Tn^rmemSt,  Ji(ioS  -^ith«  Hayward  City  Council.  Project 
i?/»   If   ^r^y^n^^S^^rP'' ***   will   include  an   area  from   First   St. 

Ori?4ity'rSf^^dty  Haiuh-  ^«  easterly  city  Umlts. 
Hayward.  j 

Engineer — John  A.  Manclnl,   city  en-  '  3/4/49  •     •     40 

glneer.  City  Hall,  Hayward,  j  RECOMMENDED 


3/4/46 

CONTRACT  AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
C^ardner  Electric  Co..  4227  Hollls  St, 
Emeryville,  at  $4725,  awarded  con- 
tract by  the  East  Bay  Municipal 
Utility  District,  612  16th  St,  Oak- 
land, under  Pro.  1706  for  furnishing 
three  500-kva.  outdoor  traatforflBen. 
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CONTRACT   AWARDED 

OAKLAND.  Alameda  Co.,  Calif.— 
Moran  Plumbing  Supply  Co..  6th  and 
Ja<duK>n  Sts.,  Oakland,  at  fUUKB,  waa 
awarded  contract  by  the  But  Bay 
Municipal  UUlity  District,  Daniel 
Read,  secretary,  512  leth  St,  Oak- 
land, under  Pro.  1711  for  gate  valves. 
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I     HAYWARD,  Alameda  Co.,  Calif.— 

S9 1  City  Engineer  John  A.   Manclnl   has 

i  recommended   to  the  Hayward  City 


21 
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PLANS    BEING    FIGURE 

8ID8  OPEN  MARCH  13,  2  P.  M. 

THEATRE 

WOODLAND,  Yolo   Co..   Calif.    Main 

Street 
Alterations  to  Yolo  Theatre. 
Owner — Yolo  Theatre.  Main  and  Elm 

Streets,  Woodland. 
Architect  — O.     A.     Deichmann,     1026 

Market  St.,  San  Francisco. 

Plans  are  being  figured   by  a  se- 
lected list  of  contractors. 


36 


22  26 — RESIDENTIAL 

BUILDINGS 

3/4   If  •     34 

PREPARING    PLANS 

RESIDENCE  E^st.  Cost  $8000- $10,000 

LAFAYETTE,  Contra  Costa  County, 
Calif. 

Construction  of  one-  and  one-half- 
story  residence. 

Owner— Withheld. 

Architect — Guy  L.  Brown,  Bank  of 
Commerce  Bldg.,  Oakland. 
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PREPARtMG    PLANS 

RESIDENCE  Eat  Cost  $12,000 

VVALNTT  CREEK,  Contra  Costa  Co.. 

Calif. 
Constraction    of    one    and    part    two- 

Btory  residence. 
Owner — With  held. 
Architect — Guy    L    Brown.    Bank    of 

Commerce  Bldg.,  Oakland. 


3/4/46 

FUNDS  APPROVED 

SWIMMING  POOL  Cost,  $32,300 

CASA  GRANDE,  Pinal  County,  Ariz. 

Construction  of  municipal  swimming 

and  wading  pool  in  the  city  park. 
Owner — City  of  Casa  Grande,  Holmes 

Galloway,  mayor. 
Architects  — r  Johannessen    &    Glrand, 

Phoenix,  Ariz. 

The  city's  application  for  advance 
planning  funds  has  been  approved, 
according  to  Wright  L.  Fait,  division 
engineer  of  the  Bureau  of  Corfimu- 
nlty  Facilities  of  the  Federal  Works 
Agency,  Berkeley. 

3/4/46  •     36 

PROSPECTIVE   BIDDERS 

SAN  FRANCISCO.— The  following 
contractors  have  taken  out  pljins  for 
airport  extension  fill,  pavement  and 
related  construction  at  the  San  Fran- 
cisco Airport  for  which  bids  will  be 
opened  March  12,  3  P  M.,  by  the 
Public  Utilities  Commission,  Room 
287  City  Hall,  under  San  Francisco 
Airport  Contract  No.  82: 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves..  South  San  Francisco. 

Union  Paving  Co.  ,212  Babcock 
Bldg..  San  Francisco. 

San  Francisco  Bridge  Co.,  503  Mar- 
ket St.  San  Fraacisco. 

Macco  ConstrucUon  Co..  Freight 
and   Ferry   Sts.,   Oakland. 

Plombo  Bros.  &  Co..  1571  Turk  St, 
San   Francisco. 
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COMPLETE    BIDS 

OROVILLE  to  Sacramento.  Calif. 
As  previously  reportefl,  H.  H.  Walk- 
er, Inc.,  1816  S  Grand  Ave.,  Los  An- 
geles, and  P.  O.  Box  389,  Ellensburg, 
Wash.,  at  $261,760.70  submitted  low 
bid  to  the  Bureau  of  Reclamation. 
Denver,  Feb.  25.  for  construction  of 
a  2a0-kilovolt  transmission  line  from 
Orovllle  to  Sacramentq;  Spec.  No, 
1U3. 

The  transmission  line,  approxi- 
mately 56  miles  In  length,  will  be 
a  230,000-volt  3-pba8e,  60-cycle,  8- 
wlre,  sfcngle  -  circuit  of  steel  -  tower 
constructk>n.  The  towers  will  be 
from  60  feet  to  110  feet  In  height 
The  conductors  for  the  line  will  be 
either  795,000-circuIar  mil  aluminum, 
steel  reinforced,  or  500.000  -  circular 
mil  expanded  type  copper.  Two 
transpositions  will  be  constructed  in 
the  Una  The  tower  footings  will  be 
of  the  reinforced  concrete  type. 

Bids  were  taken   as  follows: 

(1)  lump    sum.    clearing    land    and 
right   of   way; 

(2)  3000  c.y.  common  excavation  for 
f  otiadatlons ; 

(3)  600  c.y.  rock  excavation; 

(4)  1800  c.y.  place  concrete  In  tow- 
er  foundations ; 

(5)  240,000     lbs.     furnish,     fabricate 


3/4/46  • 

BIDS  WANTED  

MILL  VALLEY,  Marin  Co.,  Calif,  i  Oouncil  the  following  water  improve 
— ^As   previously  reported,  until   Mar.  1  nMats : 
20,  8  P.  M..  bids  will  b*  received  byj(i)  5o6.000-gal.  steel  tank  located  at 


S/4/46 

CONTRACT  AWARDED 
OAKLAND.   Alameda  Co.,   Calif.— 

American  Cast  Iron  Pipe  Co.,  Sharon 
Bldg..  San  Francisco,  at  (1)  $18,702.06, 
(2)  $8315.64,  awarded  contract  by  the 
East  Bay  Municipal  Utility  District 
512  16th  St..  Oakland,  under  Pro.  LS- 
347  for  furnishing  3755  cast  Lrcm  and 
spigot  water  pipe  fittings  of  4-  to 
12 -inch  diameter. 
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the  City  of  Mill  Valley,  City  Clerk, 
City  Hall.  Mill  Valley,  for  the  con- 
struction of  sanitary  sewer  system 
including  vitrified  clay  pipe  sewers 
of  8-,  10-,  12-,  15-,  18-,  21-  and  30-ln. 
sizes,  cast  iron  pipe  sewers  of  8-  and 
12-lnch  sizes,  together  with  man- 
holes, lafnpholes,  stubs,  Y  branches 
and  appurtenances  and  a  reinf.  con- 
crete trestle  on  wood  piles  for  sup- 
porting the  30-inch  VP  i>ipe  in  un- 
stable ground. 
Work  involves: 

(1)  1640   Lf.   constructing   30-ln.   vit 
pipe  sewer  complete; 

(2)  8t4   Lf.    constructing   30-in.    vit 


C  and  AUce  SU.,  $83,000; 

(2)  1.500,000  -  gal.     reservoir    east    of 
Castro  Street  $72,000; 

(3)  improvements  in  the  water  dis- 
tribution  system,  $90,000; 

(4)  sasaller  distribution  line  replace- 
ments and  expansions,  $51,000; 

(5)  aev  12-iach  water  xxxain  west  of 
Oastro  Street  $50,000; 

(6)  standby  power  for  pumping  sta- 
tion, $4o,ooa 


40 


13/4/46 
LOW   BIDDERS 
CLARK     COUNTY,     Nev.— West- 
ptpe  eewer  on  trestle,  taoL  con-  ;  brook  Si.  Pope,  1331  C  St.  Sacramento, 
structlon   of  reinf    concrete  amdjat    $421,094.06.    submitted    low    bid   to 
wood   pile  trestle,   complete;        {the    State    of    Nevada    Directors    of 
(3)  1883   If.   constructing   21-in.   vit 'the  Department  of  Highways,  Robert 


do; 


pipe  sewer  complete; 

(4)  664   Lf.   construcUng  18-in. 

(5)  4145  l.f.  constructing  15-in. 

(6)  4253  l.f.  constructing  12-ln. 

(7)  1352  Lf.  constructing  10-in. 

(8)  221s  Lf.  constructing  8-in. 

(9)  54     l.f.     constructing     12-in 
pipe   sewer  complete ; 

(10)  87   l.f.   construcUng  8-ln. 

(11)  250  cy.  rock  for  unsuitable  sub 
grade    material,    furnished    and 
placed    complete   in   trench; 


A  Allen,  state  highway  engineer. 
Heroes'  Memorial  Bldg.,  Carson  City, 
do ;  i  Nev.,  for  construction  of  18.842  miles 
do;; of  state  highway  In  Clark  County, 
do ;  ,  from  a  JuncUon  with  U.  S.  96,  ap- 
do ;  I  proximately  one  mile  north  of  the 
CI ;  Nevada-California  state  line,  to  Davis 

'Dam,  Route  77,  Section  A- 
do ;  !     Dodge    Constructlor^    Inc..    Fallon, 


3/4/46  I 

CONTRACT   AWARDKO 

OAKLAND,  Alameda  Co,.  CaUt— 
Neptune  Meter  Co.  3W  Market  St, 
San  PVanclsco.  at  $24,536.50.  awarded 
contract  by  the  E^^t  Bay  Municipal 
Utility  District  512  l«th  3t,  Oak- 
land, under  Pro.  1712  for  furnishing 
approximately  2500  water  metera 

»    ■     ■  —  ■      ■ 
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NOTICE  OF  SALE 
SAN  FRANCISCO— Until  March  14. 

10  ▲.  M.,  bid«  will  be  recei^'M  by  the 
Navy  Material  RediatribioUon  and 
Disposal  Offk^e,  786  Market  sl,  San 
Francisco  under  Sales  Catalog  No. 
B-306-46  for  misceUaneoua  materlaU 
(fire  extinguishera,  pole  line  equip- 
ment, laaulating  material*,  etc.),  lo- 
cated at  Pollock  Stockton  Sh^buUd- 
ing  Co.,  Mt  Diablo  Ava,  Slocktaa. 

3/4/46  •     42 

BIOS   WANTED  I 

OAKLAND,  Alameda  C6..  Calif  — 
As  previously  reporteid,  until  March 
13,  5:30  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District  Room  406,  512  16th  St,  Oak- 
land, under  Lfi-S48  for  fumiahlng 
steel  pipe  for  Orinda  filter  i^aat 
wash  water  liaa  j 

Bids  will  be  taken  on:      \ 


43—    MACHINERY  ANB 
EQUIPMENT 
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BJDS   WANTED 

SACRAMENTO,  Calif.  —  Bids  will 
be  received  by  the  State  Purchasing 
Agant    SacramMito,     for    fumishmg 
equipment   as   follows: 
March  4 
QUa  SSatT;  Req.  204: 

One  manure  spreader.  4-wheel  rub- 
ber tires.  Oliver,  or  equaL  fob 
Napa. 

March  6 
QUO.  SS461;   Req.  A-110662: 
One    truck    and    trailer,    llq.    asph. 
MC-2,     fob     vender's     spreading 
equipment  4  miles  east  of  Indio 
on   Hlghwav   60. 

March   7 
QUO.  S7923;  Req.  3966: 
Two    heavy    weight    jackhanuner 
drills   for  7/8-in.    steel   fob  Rad- 
dlng. 
QUO.  37925;   R«q.  9982: 
Two   400-gaL   heatlnc  kettlea  with 
power  spray.  Uttleford  MDL  101 
or  equa^  fob  Redding. 
March  t 
QUO.  57926;   Req.   4781: 
Seven  wiphalt  heaUng  ketUee  ap- 
prox.   400-gal.    capacity,    2-wh«el 
trailer  type  with  ^eu.  tlrea,  fob 
Fresno. 

March   13 
QUO.  S7«4;  Req.  36378: 
Two     V4-c.y.     gas     powered     truck 
shovels,   fob  Eureka 


3/4/46  •     •     43 

BIDS  OPENED 

SACRAMENTO.    CaL— The   foUow- 
ing  submitted  bids  to  State  Purchas- 
Ix^    Agent    Sacramento,    for    equip- 
ment  aa  follows: 
QUa    3C387:    Req.    309-334: 
Edward  R  Bacon  Co..  $606.80,  del. 

indefiniU;  net 
A.  L.  Youilg  Mchy.,  $526.90.  minus 
$36.75  if  chute  is  wanted  Instead 
of  gateti  hatch  hopper;  48-60  da.; 
disc  2%  30. 
Coast  Equip.  Co.,  $420;  30  day  deL; 

nat 
Rick  Williams,  $381 ;  for  tUter  type; 

50-60  day  del. :  net 
Standard  Machy.,  $442 ;  60  days  ded. 
Net 
QUO.   36960;   Req.  3884: 

Edward  F.   Hale  Co..  Huber  MDU 
$3600;  100  day  deL;  disc.  2«  30. 
Capital    Tractor,     Buffalo  -  Sprtnf  • 
field   KT-16.   $3545.63;   immediate 
deL;  no  disc. 
Western  Traction  Co.,  OaUon.  |S,» 
545;  30-45  day  deL;  dlac  1%  20. 
QUO.   36966:   Req.  38S6: 

N.   E.   Otterson   &   Co..   S.  F.,   Seco 

type  J   MDL  126  for  two.   11764; 

$22  for  extra  screen;  10  wka.  deL; 

disc.  2%  10  days. 
Alt  bid  on  New  Hollaxvd  MDL  241- 
E-6,  $1680  for  two;  $87  for  extra 
screen;  13  weeks  deL  dlac  2%  10. 
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X'4/46 

BIDS    WANTED 

ROSEVILXJE     Placer   Co..   Calit— 
Until  March  11,  8  P.  M.,  bids  will  be 

receiv»<l  by  the  Roeevllle  Joint  Union 
High  School  District  Wlllari  Dell- 
rich,  clerk  Roetvtlle,  fox  pickup  truck 
of  80  h.p.  or  more. 

3/4/46  •     *» 

BIDS  WANTED 

SAN  LUIS  OBISPO.  CWlf.— UntU 
March  7,  2  P.  M,  bids  will  be  re- 
ceived by  the  State  Division  of  High 
ways,  L.  H.  Gibson,  district  engineer 
50  Higuera  St.  San  Luis  Ohlspo  for 
rental  of  one  69-  to  80- lb.  Jackbam- 
mer  for  not  to  exceed  30  days  in  San 
Luis  Obispo  County. 

Specifications  obtainable  from  the 
above  offica 


Announcing  The  Opening  Of  Our  New  Plant 

343  North  Mont«:omery  Street 

San  Jose,  California 

FOR  THE  FABRICATION  OF 

Structural  Steel  Code  Storage  Tanks 

Miscellaneous  Iron  *Air  Receivers 

Hoppers  *  Butane  Tanks 

Stacks  'When  Boiler  Plate  is  available 

Somers,  O'Rear  &  Stephan 

STEEL  FABRICATORS  AND  ENGINEERS 

TELEPHONE   COLUMBIA   4407 


nOO*^^ 


WHft 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST^  Berkeley  2,  Calif. 


f  RICK  MIX 


# 


money 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 
immediate  deUvery . . .  4(r  0"  ^  50'  0"  -  60'  0"  -  70'  r  -  80'  0"  - 
90'  0"  or  100'  0"  Spans,  any  length.  Call  for  particulars 


The  latest  develop- 
ment in  modem  steel 
buildings. 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


sand  and  wafer 


MANUFACTURERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings •  Bridges  •  Barges  •  Dredges  • 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  '  Truck 
Tanks  •  Road  Machinery. 


!l 


EIGHTH  AND  PINE  STS.    ffjWll    PHOME  TEMPLEBARjICT 


OAKLAND.  CALIFORNIA 


A  brand  new  Permanente  product  designed  to  save  you  time  and 

I 
^^^  BRICK  MIX  is  a  nrasonry  cement  compounded  to  meet  fhm 

most  exacting  requirements  Vm  BR'CI'r  MIX  produces  morfar  of  high 
strength  .  .  excellenf  ptasticify  and  workahHHy  unusual  bonding  qual- 
ifies    ^ji  BRICK  MIX  reduces  handling  .  . .  elim'mates  waste      .  fu$f  add 

BRICK  MIX  IS  "up  fo  specifications"  for  the  biggest 

huilding  installation  or  small 

\ 

l>atch  job  .  .  .  sold  in  bulk  or  bag 

.  for  further  informoffon,  see 

four  dealer  or  any  Permanente 

(pemenf  Company  salesman  ^_^ 

PEBMANEMIL 

CEMENT 

COMPANY 


1924  Broadwoy,  Oakfond 

TWinooki  4600 

804  Ouinby  Bldg.,  lo$  Angelef 

TUtker  2S69 

Or  See  Your  Dealer 


I     m 


MONDAY.  MARCH  4.  l^4i 


FACE  4  DAILY     PACIFIC     BUILDER  MONDAY.  MAUCH  4,J^4i 

BiMlldfiiig  PermitfSy  ComlratcffS Kecordiedi  Mot  ices? 


BUILDING  PERMIT 

Applications 


I     buUder,  W  B  BertAn,  215  Clark  BL 
DWKLLINGHS,    three    l-story   frame,  J  ALTER  DWELLING,  |1000;  2U  Ra- 
J5500  each;  E  2»th  Ave  75,  100,  126]     niona;    owner    and    buUder,    E    H 
S    Qulntara;    owner,    Chaa    Inger-       Leadley.  231  2nd  Ave. 
"*°-  I  OARAGE.  »e00;  1513  Sharpon ;  ownar 

and  builder,  Elenneth  R  Luke 


8AN    FRANCISCO 


CLASS  "C"  2 -STORY  STORE  BLDG., 
138,000;  N  Poet  177.6  W  Larkla; 
owner  and  buUder,  Larsen  ft  Lar- 

■en,  129  Bryant  St 

CLASS  •*C"  SHOWROOM  and  OF- 
FICES (first  unit),  $26,000;  SW 
Columbus  Ave  and  Bay  St;  owner, 
Royal  Motor  Sales,  prem;  builder, 
DeLuca  &  Son,  1745  Filbert;  archi- 
tecta,  Blanchard  ic  Maher.  368  Pine. 

J-STORT  FRAME  FLATS  (2),  |20.- 
400  each;  N  Greenwich  186,  215  W 
Leavenworth;  owner,  Milton  H 
Leee.  222  Front;  builder,  Oliver  U 
Rouflseau,  72&  Tehama. 

2-STORY  FRAME  FLATS,  $20,400; 
N  Greenwich  156  W  Leavenworth ; 
orwner,  Elale  I  RouMeau.  1100  Sac- 
ramento; builder,  OUrer  M  Roufl- 
seau,  725  Tehama. 

ALTER  FLATS  and  RESTAURANT, 
S1S.000;  S  Taraval  107.6  W  SSrd 
Ave;  owners,  Mr  and  Mrs  Drury, 
1462  Linden  Way,  San  Jose;  build- 
'er,  McKeon  Construction  Co,  MS 
Taraval  St 

ALTER  RESTTAURANT,  $18,000;  SB 
7th  and  Market;  owner,  Foster 
Lunch  Co.  986  Mission:  day  work. 

2-STORY  FRAME  FLATS,  $12,400; 
NW  comer  25th  St  nad  San  Jose; 
owner,  Robert  Scharetg.  2200  Sut- 
ter St;  buUder,  Oliver  M  Rous- 
seau, 725  Tehama, 

2-STORY  FRAME  FLATS  (S),  $12,- 
200  each ;  N  Greenwich  178,  204,  230 
E  Gougrh ;  own 
222    Front    St;    builder,    Oliver 


THEATRE,  Cla^s  /^  $180,000;  South 
Geary  Blvd  200  E  Arguello  Blvd; 
owner,  S  F  Theatres,  Inc. 

FOUNDATION,  1st  unit  Class  B, 
$70,000;  SW  Cor  Market  and  9th; 
owner.  Western  Merchandlst  Mart 

AL.TXR  bldg,  $5000,  468  Fine  StrMt; 
owner,  V  Feder. 

WAREHOUSE,  Class  C,  Tth  and  Ir- 
win Sts;  owner,  Standard  Oil  Ca 

OFFICES,  Class  B,  $460,000;  NW 
cor  California  and  Battery  Streets; 
owner,  John  R  CahllL 

STORAGE  shed,  1-story  frame,  $60,- 
000;  B  Army  St  bet  DeHaro  and 
Kansas;  owner,  National  Lecbd  Co. 

MFG  Bldg,  Class  A  all-steel,  $20,- 
000;  W  Third  St  100  3  18th  Street; 
owner,  Frank  W  Brady. 


OAKLAND 


and  builder,  Robert  E  Storms 

STORE,  $1500;  2801  El  Camlno  Real; 
owner.  El  Camino  Lumber;  builder, 
Robert  G  Irwin. 

STORE,  $6000;  1120  Termhaat  Place: 
owner  and  buUder,  B  K  Nelson. 

STOREROOM  $800;  1502  El  CamteO 
Real;  owner,  L  Poaletti;  builder. 
Ward  Tucker,  816  4th  Ava 

WAREHOUSE,  $3000;  1006  Howard; 
owner  and  builder,  Manuel  Cranal- 
llo. 

REPAIR  and  ALTER  STORB,  $3000; 
22-24  3rd  Ave;  owner,  F  K  SaUler; 
builder,  Cunningham  CoDstruetlooi 
Co,  1162  Bryant  St  San  Franeteoa 

ALTER  STORE,  $6000 ;  67  B  St ;  own- 
er and  builder,  Macnsons,  151  Te- 
hama St  San  Francisco. 

MEDICAL- DENTAL  OFFICES,  $16,- 
000;  401  San  Mateo  Dr;  owner  and 
builder,  Dr  J  Allyn  Thatcher.  BD 
W  Bellevue  Ave. 

DWBLLINO,  $7000;  948  Ventura; 
owner  and  builder,  H  H  MacDonald* 
2281  EI  Camino  Real 

DWELLING,  $7000;  661  Ventura; 
owner  «md  builder,  H  H  ICacDon- 
ald,  2281  El  Camino  Real 

DWELLINGS  (8).  $8000  each;  t840 
Femwood,  2815  Femwood,  1821 
Femwood,  2837  Femwood,  1841 
Femwood,  2831  Femwood,  639  Ven- 
tura. 645  Ventura,  656  Ventura; 
owner  and  builder,  H  H  MacDon- 
!  STORE,     l-story     concrete,     $20,000  ;i     aid.  2281  El  Camino  Real. 

389-93  Grand   Ave;   owner.   Robert   DWELLING,  $7000;  711  8  Delaware; 
C  Beck,  prem;  contractor,  C  Nor-  ,     owner  and  builder,  A  W  Walda 

ler.    Milton   H    Lees,  j     f»^°  Peterson.  70  Rock  Lane,  Ber-  .  

builder.    Oliver    M        Jf ^^y  •     '"[Sl^^^,  J*^     Johnson, 

Rou«ieau.  725  Tehama  n^T^*mp''  i"L?.^  4^n,    .^non 

n  oTnn-y  ■trvtA-MW  ttt  AT<?    f2>    tl2  -    DWELLING,   l-story  4-room,   $4,000; 

2-STORY  FRAME   FLATS    (2).   $1A-         ^^   ^^^^   g^.    ^^^^   ^^    builder. 

H  P  Fisher,  376  17th  St 
ADDITION,    $700;    7409    Circle    Hill 
Drive;    owner  and   builder,   Jaa   L 


ADDITION,  $1800;  720  Beatie  Street; 
owner,  H  Kaven,  prem;  contrac- 
tor, Taylor  St  Gholar,  1525  VUr- 
vlew  St,  Berkeley. 

REPAIR  fire  damage,  $800;  S124 
Harrison  St;  owner,  Mr  Moore, 
3124  Harrison  St;  contractor,  S  Q 
Llnstad,  1234  64th  Ava 

ALTERATIONS.  $12,000;  501-OS  7th 
9t;  owner.  Reliance  Realty  Co,  601 
7th  St;  contractor.  U  E  Sigge,  3912 
Linwood  Ave;  architect  Guy  L 
Brown.  601  Bank  of  Commerce 
Bldg. 

DWELLING,  2-story  6- room.  $8500; 
2031  Tampa  Ave;  owner  and  con- 
tractor, James  Fobello,  2811  Cod- 
Idge  Avenue. 


GARAGE.  $750;  1516  Sharroa;  owner 
and  builder,  Robert  H  Hough. 


buUder,    SunUte    Homee,    Inc,    446) lets;  6  switches;  8  plug^.-   «Jt*f 
Emerson  St  9277      46th     *    -    — 

ALTER  BUILDING,  $2500;  131  Unl-  owner, 
verslty  Ave;  owners,  J  A  and  K 
Demeter  and  E  M  Knapp;  builder, 
Remmet  Construction  Co,  131  Uni- 
versity Ave;  plans  by  R  B  Wood, 
131  University  Ave. 


GARAGE,  $800;  1509  Sharron;  owner  j  GARAGE    BUILDING.     $17,000;     780 


PALO  ALTO 


200 ;  N  Grenwlch  282.  256  E  Gough ; 
ownr,  Milton  H  Lees.  222  Front  St; 
builder.     Oliver    M    Rousseau.     725 
Tehama  St 
2-STORY   FRAME  FLATS    (2).   $12.- 
200  each;  N  Greenwich  100,  126  E 
Oougfh ;    owner   and   builder,   OUver 
M  Rousseau.  725  Tehama  St 
1-STORY    FRAME    FLATS,    $12,200; 
N    line    Greenwich    152    B    Gough; 
owner.  Milton  H  Leea.  222  Front  St ; 
builder.    OUver    M    Rousseau,    725 
Tehama  St 
1-STORY   CLASS   "C"   DAIRY,   $12,- 
000;  S  Oakdale  300  B  Selby;  owner,  j 
Dairy   Belle    Farms,    2065    Oakdale 
Ave;  builder,  Robert  McCarthy  Co, 
1050  Klrkham. 
2-STORY    FRAME    FLATS.    $11,800; 
N  25th  St  69.6  W  San  Jose ;  owner, 
Robert    Scharetg,    2200    Sutter    St; 
builder,    Oliver    M    Rousseau.    725 
Tehama  St. 
2-STORT  FRAME  FLATS   (2),  $11,- 
400  each ;  W  Gough  50,  82  S  Green- 
wich;  owner  and  builder.  OUver  M 
Rousseau,  725  Tehama  St 
2 -STORY    FRAME    FLATS,    $11,300; 
W  Gouffh  108  S  Greenwich;  owner 
and  builder.  Oliver  M  Rousseau.  725 
Tehama  St 
2 -STORY    FRAME    FLATS.    $11,000; 
N  25th  St  123  W  San  Jose;  owner, 
Robert    Scharetg.    2200    Sutter   St; 
buildfr.     OUver     M    Rousseau,     725 
Tehama  St 
2-STORY    FRAME    FLATS.    $11,000: 
SW    Cervantee    Blvd    340,    322    SB 
Beach;    owner  and    builder.  Oliver 
M  Rousseau,  725  Tehama  St. 
2-STORY    FRAME    FLATS    (2).   $10,- 
400  each  ;  W  Scott  28.6.  59  S  Vallejo; 
owner,   Milton   H   Lees.   222  Front; 
builder.    Oliver    M    Rousseau,    725 
Tehama  St. 
2-STORY  FRAME   FLATS    (2>.  |10,- 
000    each;    N    25th    St    .97    W    San 
Joee ;  W  San  Jose  27.11%  N  25th  St; 
owner,   Robert  Scharetg,   2200  Sut- 
ter St ;  builder,  Oliver  M  Rousseau, 
725  Tehama  St 
ALTER  OFFICE  BUILDING,  $10,000; 
600  Market  St ;  owner,  Schwabacher 
k   Co,   premises:   builder.  Jacks   A 
Irvine,  630  Market 
DWELLINGS     (l-story    frame)     (2), 
.  $8500  each  ;  S  Clay  25,  51  W  Maple ; 
owner,    Milton    H   Lees,    222   Front 
St ;  builder,  OUver  M  Rousseau,  725 
Tehama  St 
DWELLING  (2-9tory  frame),  $6300; 
SW  comer  Scott  and  Vallejo;  own- 
er.  Milton    H    Lees.   222    Front    St; 
builder,    Oliver    M    Rousseau.    725 
Tehama  St. 
DWELLINGS     (l-story    frame)     (2), 
$4500  each;  S  Hale  48.6.  72.9  Boyl- 
aton ;   owner,  John   Munson,  140  So 

Park;  day  work.       „,„.„,^„ 

CLASS  "C"  SERVICE  STATION, 
$4500;  NE  Sliver  and  Boylston ; 
owner.  Chaa  K  Mang,  526  Silver 
Ave;  builder,  John  Munson,  140 
South  Park. 
CLASS  "C"  SERVICE  STATION, 
$4500;  NE  San  Bruno  and  Woolsey; 
owner,  Mrs  Anna  Stagnaro.  2737 
San  Bruno  Ave;  builder,  John  Mun- 
son. 140  South  Park.  

CLASS  "C"  SERVICE  STATION. 
$4000:  gore  comer  Mission  and 
Morse;  owner.  B  Norwitt  281  ElUs 
St ;  builder.  John  Munson.  140  South 
Park 
ALTER  COFFEE  SHOP.  $2000;  NW 
O'Farrell  and  Taylor;  owner,  CaU- 
fomia  Hotel  prem;  builder,  Man- 
grum.  Holbrook  &  EUtus,  Fell  and 

Crousrh 
ALTER  LIQUID  CARBONIC.  $2000; 

236  Steuart ;  owner.  Liquid  Carbonic 

Corp.  236  Steuart  St ;  builder.  Louis 

C  Dunn  Co.  681  Market 
ALTER    WAREHOUSE.     $2000;    255 

12th  St^;  owner.  American  Can  Co. 

prem:    builder.    Lajrsen    &    Larsen, 

629  Bryant  .-^  ,t  . 

ALTER  TAVERN.  $1000;  1969  Union 

St;  owner.  Louis  Bottl.  2060  Union 

St:  day  work. 
ALTER  STORE,  $1000;  1009  Market; 

owner,     Warfield     Luggage     Shop. 

premises;  builder.  J  A  Gordon.  252 

Chattanooga  St  _.„,., 

ALTER   APTS    and   COMMERCIAL. 

$1000;   2828-30  Geary  Blvd;   owner, 

J  D  Levon.  2824  Geary   Blvd;  day 

ALTER  STORE,  $950;  1065  Market; 
owner,  Klrb/s  Shoe  Store,  prem: 
builder.  Wilshire  Construction  Co, 
367  N  Hayworth,  Los  Angeles. 

ELECTRIC  SIGN,  $584;  NE  18th 
Ave  and  Geary  Blvd ;  owner.  Geary 
Drug  Co.  prem;  builder,  Electrical 
Products  Corp.  810  Harrison  St 

ALTER  DWELLING.  $500:  156  Gut- 
ten  berg  St ;  owner,  Ernest  W  Bloch, 
premises ;  day  work. 


Drake.    7409   Circle   Hill    Drtva 
AETERATIONS.     $15,000;     379     80th 
St;   owner,   Howard  J  Hall,   prem; 
contractor.   B   &   R  Constr  Co,  268 


WARBHOUSB,  $18,000;  TO  Hower 
Ave;  owner  and  builder.  Welle 
Goodenough;  engineers.  Thomae  ft 
Whipple.  310  University  Ave. 

RESIDENCE  and  GARAGE.  $11,000; 
1335  Greenwood  Ave;  owner.  Nel- 
son Wellbanks. 

RESIDENCE    and   GARAGE,    $8500; 


Bmeraon    St ;    owner,    Geo   Paddle 
ford,  786  Bmereon  St;  builder,  Rem- 
met   Construction    Co,    931    Menlo 
Oaks  Dr. 

STORB  BUILDING.  $9875;  28»  Kl 
Camino  Real;  owner,  Thos  lisone; 
buUder,  Nichols -White,  Inc.  IM 
University  Ave;  plans  by  W  F 
Hempel.  514  Bryant  St 

ALTER  BUILDING,  $2800;  7t5  Bl 
Camino  Real;  owner  and  builder, 
Werner  Lumber  Co.  premises. 

RESIDENCE  and  GARAGE.  f8000; 
1308  Oreenwood  Ave;  owner,  and 
buUder,  SchwaUng  A  StMiblt,  W* 
Emerson   St 

STORE  BUILDING,  $24,000;  469-478 
University  Ave;  owners,  H  A  and 
E  C  Holts,  119  Bryant  St;  builder. 
Nlchols-Whlte,  Inc  156  Univerrtty 
Ave;  architect— LeeUe  Nlchoto,  156 
University  Ava 

ALTER  BUILDING  ,$5000;  786  Hm- 
crson  8t;  owners.  B  C  and  M  O 
Wilbur,  490  Kingeley  Ave;  buUder, 
Remmet  Construction  Co. 

OFFICE  BUILDING,  $10,000;  707  Bl 
Camino  Real;  owner.  Wm  Urban. 
96  Hower  Ave ;  builder.  W  P  Good- 
enough,  49  Wells  Ava 

STORE  BUILDING.  $35,000;  475-77- 
79  University  Ave;  owners,  H  A 
and  B  C  Holts;  builder,  Nlchols- 
Whlte,  Inc.  156  University  Ave. 

ALTER  RESIDENCE,  $1500;  854  let 
St;  owner  and  buUder,  J  F  SuUl- 
van,  premises. 


OALY  CITY 


DWELLINGS  (l-story  5-»oom>  (2), 
$4000  each;  376  and  880  Bellevue 
Ave ;  owner  and  builder.  E  J  Lorety 
&  Suling.  1964  Alemany  Blvd.  San 
Francisco;  plans  by  S  PostlL 

4  APARTMENTS  (2-8tory  frame). 
$12,000;  SE  comer  Templeton  and 
Brunswick;  owner  and  buUder,  Jo- 
seph Ragni.  134  Acton  St ;  plane  by 


^"t^'^^oliTsc  ^^^iLl^   "i;^' G*;'rl«:^d  Drl   owner.  Coastwise  j      Richard  Ragni 

pTe^m^n^^l^e.^  Chamberlain.  S83>       ^^^^^  ^^.  ^^^^^^^^  Comblum;  P^-^SIDENCE  (l-story  5-~om).W^ 

^^^^•^--^^rd^J^ifa'TTiiUllgSN^SB   ^d   OARAGBJ^;!  ^Jn^r.^^  S   S-^^ 

Blaolrlc^       769  Garland  Dr;   owner.  Coastwise  Ave;    buUder,    Joseph    RAgnU    M* 

^^  Const ;  builder.  B  Comblum ; ;  plane  !  Acton  St :  plane  by  Richard  RagnL 

bv  W  E  Huson  


owner.  Dra  E 
Broadway ;     contractor. 
Prod  Corp,  950  30th  St. 


BERKELEY 


REPAIR    RESIDENCE.     $1500:     £81 
Hawthorne  Ave;  owner,     GN  Pap- 
pas,    prem;   builder,    H   B    Stalder, 
R(X>F.  $510 ;  1432  Neilson ;   owner,  B  J     830  Ramona  St 
L    Turner,    1432    Neilson;    buUder,  1  BANK  BUILDING  (l-story,  type  8), 

Dillon  Roofing,  5212  San  Pablo. 

ALTERATIONS,  $3600;  1435  Oregon; 
owner  and  builder,  Berkeley  Ren- 
ovating Co,  2144  San  Pablo.  i 

OFFICE.   $1000;   2050  Second;   owner' 


BUOJDiKG  (XnfTRACn 


SAN    FRANCISCO 


SERVICE    STATION    BLDG 


$43,000:  El  Camino  Rea  land  Cali-^ 

f oraia  Ave ;  owner.  Bank  of  Amer-  j  ^  *geaRY  BLVD  and   Blake   St 
lea;   builder.  W  P  Goodenough    49   owner-Clarence   and   Wilfred   Krte- 
Wells   Ave:   plans   by    L   H    Nlsh-       ^^^ 

...^^.  » ,     klan,  San  Francisco.    ,^,^  „  .  ._    Architect— Not  Given. 

and  builder,  C  M  Telgland,  600  Uni-    BUNKER  and  READY-MIX  PLANT,   contractor— Wm  E  Irvine  dba  Jacks 

verelty.  $18,000;  1185  Third  St;  o^er.  Pa- j     ^    irvlne. 

REPAIRS.  $3000;   Chemical  Labbra-       clflc    Coast    Aggregatee.    inc.    8«»,piied  and  dated, 

tory,  University  of  CaUfomia;  own-  |     Francisco;  buUder,  B  W  Heple,  Ban 

er.   Regent  of   University  of  CaU- i     jose.  .«.«*^».    m^Koem 

fomla,    Berkeley;     builder,    W    A I  RESIDENCE  and  GARAGE,  $16,000 


Ave  flind  Taraval  St; 
contractor.  Assoc  Bl 
Sc  Mech  Co;   _ — 

92T8  3662  Folsom  St;  owner.  Va- 
lero; contractor.  Beroal  Elec  Co;  2 
pluga 

9279  4760  Mission  St;  owner,  Va- 
lerga;  contractor,  Bemal  Elec  Co; 
11  plug^ 

9280-82  Various  locations  and  own- 
ers; c«itractor,  Brlte-Llte  Neon;  Co; 
signs 

9283  126  ElUs   St;   owner. ; 

contractor,  Frank  J  Klimm  Co;  al- 
terations. 

9284  2914  UUoa;  owner,  A  Nel- 
son ;  contractor.  F  H  Tattenham ;  18 
outlets;   11  switches;  16  plugs;  serv. 

9285-6  290,  236^  228  Sycamore  St; 
owner.  A  Nelson;  contractor,  F  H 
Tattenham;  20  outlets;  9  switches; 
16  plugs ;   servloe. 

0287  175  and  179  Victoria  Avenue: 
owner,  A  Nelson;  contractor.  F  H 
Tattenham:  20  outlets;  9  switches; 
16  plugs;    service. 

9288  624.  626  Randolph  St;  own- 
er, A  Nelson;  contractor,  F  H  Tat- 
tenham; 21  outlets;  9  switches:  16 
pluga 

9289  NB  Cor  Hamilton  and  Bur- 
rows:   contrattor.    F  H   Tattenham; 

9290  W  Victoria  79  9  Randall; 
owner, ;  contractor,  F  H  Tat- 
tenham:   

9291  409-11  14th  Ave;  owner.  Elmo 
De  Martini;  contractor.  Weber-Oon- 
roy:  

9292  43  Duncan:  owner,  Affolter; 
contractor.  Weber-Conroy r  3  plugs; 
eervica 

9293  2066  46th  Ave;  owner,  Hor- 
enstein ;  contractor.  Weber-Conroy ; 
serrlca 

9294  388  PoweU  St;  owner.  Saint 
Francis  Hotel:  contractor.  Chaa  A 
Langlaie  Co;  1  outlet;  1  switch:  1 
plug;  motora 

9296  885  aMrket  St;  owner,  Bm- 
porium;  contractor,  Chas  A  Lang- 
lals  Co;  — 

9296  46  Keamy  St;  owner,  Mrs 
Maekey;  contractor.  Decker  Blectrtc 
Constr  Co; . 

9297  617  Mission  St;  owner,  Dol- 
liver;  contractor.  Decker  Elec  Const 
Co; 

9298  246  Powell  St:  owner.  Harry 
Iff  la;  contractor.  Decker  Elec  Const 
Co;  7  outlets;  2  switches;  1  plug; 
alterations. 

9299  944  Columbus  Ave;  owner. 
Mickey  Billiard  Parlor;  contractor, 
G  Vaccarino;   1   outlet;   1   switch;    1 

plug. 

9300  4424  CaUfomia  St;  owner. 
David  N  Kermode;  contractor,  P  * 
J  Elec  Co;   7  plugs. 

9301  1319  Fillmore;  owner.  Rodia- 
kln;  contractor,  Bertrand  Elec  Co; 
motora 


Payments  not  given. 

TOTAL  COST.  $55,115 


35880  9626  San  Leandro  Blvd:  own- 
er, Allan  FuiUer;  contractor  .John- 
ston Electric;  outlets;  switches;  fix- 
tures ;  plugs. 

55881  E  14th  St  and  6Srd  Ave ,  own- 
er. Nelson  Ji  Rugg!  OOOtractor,  John- 
ston Electric  1  outlets ;  1  switch ;  1 
fixture;  2  pluga 

55882  370  Grand  Ave;  owner,  Ray 
Hermann ;  contractor,  Johnston  Elec- 
tric; outlets;  switchee;  fixturee; 
I^ugs ;  x-ray. 

35883  2238  Arro^^ead  Dr;  vwuv, 
Wmder ;  contractor,  P  A  Jones ;  out- 
lets; switches;  fixtures;  pluga 

86884  10122  B  14th  St ;  owner,  Frank 
Anderson:  ciMa tractor,  P  A  Jonee; 
outlets;  switches;  fixturee;  pluga 


Purchase  of  One  Stage  Control  Board 
of  the  Msdlfled  Preset  Type  and 
Appurteneee. 


Classified  Adyertisiiig 


POSmON  WANTED 


HXPERlfcNCED  BPBCIFlCJtTlON 
TYPIST  deelr«ii  »emporar>''  work 
Write  or  wire  Ullian  Price .  i,2Tf 
Spntoe  8L.  Berkeley. 

2/n~M.  3^-4-5/46 


rOeiTION  WANTEO 


NOTICE  TO  BIDDERS 


NOTICE  IS  HEREBY  GIVEN  that 
eealed  bids  will  be  received  by  the 
High  School  Board  of  the  John  Swett 
Union  High  School  District  of  the 
County  of  Ciontra  Costa,  State  of 
California,  at  the  schoolhouse  of  said 
District  until  eight  o'clock  P.M.  of 
Tuesday,  the  19th  day  of  March,  1946. 
and  opened  at  said  time  and  place 
for  the  purchase  of  one  stage  control 
board  of  the  modified  preeet  type, 
consisting  of  a  composite  pilot  board 
and  dimmer  bank,  a  circuit  breaker 
(>anel.  a  cross  connecting  i>anel  and 
a  magnetically  operated  contactor 
board.  Entire  board  shall  be  designed 
for  operation  on  230/115  volt,  60  cycle 
alternating   current. 

Plans  and  specifications  for  this 
control  are  on  file  In  the  office  of 
the  Clerk  of  the  High  School  Board 
of  said  District  In  the  High  School 
Building  In  Crockett  California. 

Ail  bids  mtjst  be  accompanied  by 
a  certified  check  on  some  solvent 
bank,  or  cash  deposit  equal  to  ten 
percent  (10%:>  of  the  amount  of  the 
bid.  conditioned  that  If  the  contract 
Is  awarded  to  the  party  submitting 
the  accepted  bid.  he  will  enter  into 
a   contract   and    furnish    such    bonds 


■STIMATOR,  not  jxun  a  dope  wita 
a  pencil,  but  a   MAN   with  EXPB- 

RIBNCE  IN  IIVIIRYTK-I^:}  a  GBN- 
BRAL  CONTRACTOR  CAN  BUIIja. 
I  hnsf  mv  estlmatee  on  thorougti 
accurate,  talmoff'  and  oonserv-attv* 
pricing;  ejad  SUBS  who  knoi".-  aixi 
trust  ma  Am  finaae-iaily  independent 
therefore  de  not  have  to  take  cliaQo** 
with  your  monev  to  hold  >t>b  Work 
for  ETHICAL  FIRM  cmly.  Always 
commanded  *op  »&)^rv.  HATB  A>rD 
CAN-  MA-NACraC  MULTl-MII  JJON 
PROJBCrrS.  or  rvn  your  ftrm  I&li: 
cated.  eultured  and  traTded  i  aa 
meet  top  level  ptetjpl*  on  e<|UAJ  terms. 
Etzpeot  salarf  eompatihle  wkh  work 
and  re«;M„mBlljtllty.  HaT«  geeiorai  coci 
tractiH'e  UoetMw.  Reply  B^oa  MM.  «  • 
Daily  ParifM-  Bulkier.        to  Mar.  «  '4t4 


HELP  WANTED 


EIXPWRniNCED  BNOINHaa.  un- 
nlr%mJ  txi>en-«n««  preferred.  aa..liup> 
1300  per  month.  App^y  at  PertoBiDi»ii 
I>«p*rtnieiit.  Room  215,  Ctty  IMM. 
City  at  Meekton.  Stockton.  ClaJlfomla. 

ay-ae- 27-11,  1/1-4,;  «• 


QUANTlTf      SURVMT     MAN     for 
Qeneral     BMy.     Constmoiioa      Muet 

haw  hxitiattT-e  and  g ckxI  backgwmad 

PermancBt  p<:>aitloa.  Salary  sy— t.  \... 
Fam«ll  BtaJr  c«  „  Ine..  9  Mala  9t, 
Baa  Fraaetoew    FboB*  TI' 


Red  Cross 

(Continued   from    I'ag*! 


BERKELEY 


Rose.  478  2Sth  St  Oakland. 

OFFICE.  $6300;  1619-21  Shattuck; 
owner.  Stanley  Kendall.  16«2  Shat- 
tuck; builder.  W  H  Conner,  173S 
Francisco ;  plans  by  F  H  Ames. 

5-ROOM  DWELLING,  $7600 ;  13  Par- 
nassus ;  owner.  Harold  W  Smith,  S  i 


S5  E  Greenwich  Place;  owner, 
James  Graham;  builder,  Peninsula 
Pacific  Const  Co.  Redwood  City. 
RESIDENCE  and  GARAOB.  ^«.0w>; 
2381  Bryant  St;  owner,  D  HarrU. 
187  Tennyson  Ave;  builder.  Llnd- 
ley  ConstrucUon  Co,  Menlo_Park. 


CompletiMHi  N#tices 


ALAMEDA  COUNTY 


Recorded 


Aooepied 


ALTERATIONS.     |8S8;     2730     Tele-  RESIDENCE    and   OARAGE,    9KM,] 

graph;    owner.    C    L    Foster,    8000  788  Garland  Dr;   o^«'' ^oaetwiee 

Castro  Valley  Rd.  Hayward:  build-  Const    Co;    builder.    B    Comblum,., 

er.  E  O  Unsted.  1234  54th  Ave.  Oak-  plans  by  W  E  Huson 

laiid.  RESIDENCE    and    GARAGE.    8^80.; 

ALTER  82000;  2842-44  Prince;  own-  ,     779  Garland  Dr;  owner.  Coast  ^m  • 

er,  Clarice  Helm.  2842  Prince;  build-  const     Co,     2499     Mlddlefleld     Rd ,    ^ 

er,  C  M  Telgland,  600  University;       ■     •  - -'•—    '^"»  -MiAAXm.  \ 

plans  by  E  M  Hicks. 


SAN   BRUNO 


GARAGE  and  service  station.  835,- 
000 ;  cor  El  Camino  Real  and  Angus 
Ave;  owner.  Smallcomb  Motor  Co. 
601  El  Camino  Real.  San  Bruno; 
architects.    Sharps    &    Brown,    1477 


685  21  Maryland;  owner,  F  J 
Frank;  contractor.  College  Avenue 
Blec;  8  outlets;  2  switches;  3  fix- 
tures; 2  pluga 

686  3036  Ashby;  owner ;  con- 
tractor. College  Ave  Elec;  4  ouUets; 
4  fixtures;   1  motor. 

687  3034  Benvenue;  owner,  F  A 
Doyle;  contractor.  College  Avenue 
Blec ;  6  outlets ;  6  switches ;  9  plugs ; 

3  circuits;   2   heaters. 

688  Shattuck  and  University  Avee 
owner  and  contractor.  Foster  and 
Klelser;  1  sign. 

689  Adeline  and  Falrview;  owner 
aad  contractor,  Foster  and  Klelser; 
1  sign. 

690  2600  College  Ave;  owner  and 
contractor.  G  L  Daniels;  3  plugs. 

691  1035  Carlton;  owner.  F  M 
Treland;    contractor.    Scott-Buttner; 

4  outlets;   3  switches;   4  fixturee;   6 
plugs ;  2  circuits. 

692  1819  San  Pablo  Ave;  owner. 
Heath  Dairy  Products;  contractor, 
T  L  Rosenberg;   2  motors. 

693  2626  San  Pablo;  owner,  W  J 
Lee;  contractor,  T  L  Rosenberg;   12 

m.  270,  m.  2-,.-MaUd.ro  ^,^:;jnk:^<p(jj^iJ«cK.U^  ^.K  B,dg..  own.r.  Dr  Ha.. 


Crescent;     builder,     Leonard     Ver  ■  RESIDENCE   and    OARAQB,    »«w,    ^^^^^^^^  ^„ 

Mehr.  2618  Etna ;   plans  by  PhU  L       460    Park    Blvd ;    owner,    Ada   van  .  .^^^^    ^     1946— LOTS    89    and    40, 


Epp«.  568  Barron  Ave. 


Blk  12,  Sunset  Terrace,  Albany. 
Geo  R  McNutt  to  whom  It  may 
concern February  19,   1946 


PlnbiigPenib 


BERKELEY 


builder,  E  Comblum,  2499  Middle- { 
field    Rd;    plans    by  W   B   Huson, 

2499  Middlefield  Rd.      ^^^_„     ,g.    i  •. — 

RESIDENCES    and    GARAGES     W.  {      jgj^    Oxford;     owner,     J     Calome; 
$6800    each ;    270,    280   Wilton ;    2m,  i  ^^^^j.   h  P  Murphy ;  w  supply. 


and  many  will  stay  there  until  the 
last  American  soldier  is  brought 
home.    In  the  military  camps  and 

w  t    .«   w     *v     T>     ^  i  hospitals  in  this  country  thousandB 

as  may  be  required  by  the  Board  „*  ^i.^_  -.«_l-.«,.  -,«.-.  ♦v.-  ♦;.««  — ^ 
within  five  (5)  days  after  notice  of  j°'  ^^^^  Tw  "  ^e*'^^^  tmy  red 
such  award,  or  faiUng  to  do  so,  the  I  «mt>lem  that  IB  a  sort  of  mape 
amount  of  such  deposit  or  certified  j  symbol  to  those  in  pain.  Tens  of 
check  to  be  forfeited  as  liquidated  I  thousands  of  wounded  are  still  in 
damagee  for  such  failure.  All  checks  j  these  hospitals — and  will  be  there 
ehall  be  payable  to  the  order  of  the !  longer   than   yoo   think.    And   Red 


20 


Margarita;      owner     ana.,, '^uimc..  ,  dealer.    Madden    Plbg;    2    w;     -*     "  -"Ti' ;,Vh''Berkelev  Elec 

Tony  D  Amico  &  Sons,  421  WUton  ,  ^j*^^^ .  ^  ^  basins:  b  tub;  shower.      J  contractor.    South   Berkeley   JLiec, 
St;   plans  by  B  K  Dobkowltz.  San       ^^3^  ^elth  ;  owner,  Ruth  Van  Pe" ;  j  f  Ix^ures^  ^^ 

Francisco.  ».^  «._w  ! dealer.   A  T  Caker;   w   closet;   sink;  I      wO     ^^^    Aunnei    rwu«    . 


John  Swett  Union  High  School  Dis- 
trict 

The  High  School  Board  reeerres 
the  right  to  reject  any  and  all  bids, 
and  to  waive  any  formality  in  any 
bids  received. 

By  order  of  the  High  School  Board 
of  the  John  Swett  Union  High  School 
District  of  Contra  Costa  County» 
California. 

Dated:  Crockett  California,  Feb- 
ruary ...,  1946. 

J    F.   MBRCHANT. 
Clerk  of  the  High  School  Board 
of  the  John  Swett  Union  High 
School.  Contra  Coeta  County, 
California. 

(DaUy  Pacific  BuUder) 


L8- 


i. 


(March  4-lL  1946) 
Cement    Lined    Pipe 


NOTICE   TO   CONTRACTORS 


Burlingame  Ave,  Burlingame.  !  GARAGE   (type  3),  ^28,000 ;  »oo  **^|°  j  w   tub. 


SAN   MATEO  COUNTY 
Unincorporated 


A  H  Reinke;  contractor.  Service  Htg 


;  w  basin. 


CONCRETE    Bldg.    $22,000;    Lots    14 
and    16    Blk   1.    Dumbarton    Acres; 

owner,  SJoberg-Eerguson,  334  Hud-       _       . 

son.  Redwood  City ;  contractor.  SJo-  |     builder,  W  P  Goodenough 


verslty  Ave.  -..„««*     mI      132    Southampton;  owner _ ; 

WAREHOUSE    (type   3).   $12.()00;    »   dealer.   A   T   Baker;  w   basin;   sink; 
Hower  Ave;    owners.   H   F  Barger  I ^j^^^ 

and  G  W  Petty.  424  University  Ave; ,  


OAKLAND 


berg  A  SJoberg,   334  Hudson.   Red-  U^glDENCE  and  GARAGE.  811^.,  _  ^     .     „*       . 

wo^  City.  1305   Greenwood   Ave;    o^""    ^el- ,      ^^    ^^^r   9l8t    Ave    and    A    btreet; 

RESIDENCE.  813.006;  Lot  10.  Grace-:     ^^^  Wellsbanks.  Red'^oo^^^^lL^     owner,  Marchado;  dealer.  M  O  Hen- 
land     Park;     owner     and     builder,   RESIDENCE    and    GARAGE,    890W;iry;    1   fix 


Ray  Elkins.  451  NianUc  Ave,  Daly 

City 
QUONSET,  40x156.  87.000;  Lot  22 
and  ptn  lot  23  Blk  5.  North  Red- 
wood City:  owner  and  erector,  H 
L  Helberg,  127  Finger,  Redwood 
City ;  plans  by  Stran  Steel  Division. 

Detroit  ^,         .  ^_ 

RESIDENCE.  85500;  Lots  41  and  42 
Blk  N3,  North  Fair  Oaks;  owner, 
Mr  and  Mrs  Casapis,  3rd  Ave,  North 
Fair  Oaks;  contractor,  E  T  James, 
334  Fuller.  Redwood  City. 
RESIDENCE,  2-8tory  frame,  81*.- 
000  Lot  6.  Johnson  St,  South  Span- 
ish Town ;  owner.  Harvey  Hatch. 
Half  Moon  Bay;  contractor.  A  H 
Oppen.   Half    Moon   Bay. 


775  Garland  Ave;  owner.  Coastwise)   'j^gjo   Thermal;    owner   and    dealer. 
Const    Co;    builder,    E   Comblum;  |h    Schneider;    sprinkling    system, 
plane  by  W  E  Huson.  1701  12th  St;  owner.  Fuyo;  deafer. 

RESIDENCE    and    GARAGE,    8«50O;|e  Eaton;   water.  .  ,      ^     , 

765  Garland  Dr;  owner,  Coastwise  j     4503  Dolores;  owner,  Blaxlck;  deal- 
Const    Co;   builder,    E    Comblum;   ,r_  h  P  Sheridan;  3  fixtures. 
Dlans  by  W  E  Huson.  2546   73rd    Ave ;    owner,    Anderson ; 

RESIDENCE    and    GARAGE,    87000;    dealer,  J  R  Pierce;  2  fix;  2  go. 

127    Mariposa    Ave;    owners,    C    A,     12O8  Market  St;  owner ;  deal- 

and  Leona  PeUymounter,  2330  Fas-  I  ^f^   w   MacMllan  ;    1   f Utura 

so  St-  builder,  G  L  Rosebrook.  San  [     ^j^^    ^^^^^    Piedmont    Ave;    owner, 


697  2665  Shasta  Road;  owner, 
contractor,    Aarvaks   Htg;    1   motor. 

698  556  Vicwite   St;  owner,   ..._ ; 

contractor,   Aarvaks   Htg;   1   motor. 

««  2037  Shattuck:  owner,  Swartr; 
contractor.  Neon  Engrg  Co;  1  sign. 

700  1811  10th  St;  owner.  L  Ringle- 
man;  contractor.  Parson  Elec;  four 
switches;  8  outlets;  4  plugs;  4  cir- 
cuits;  heater. 


Leandro. 


REDWOOD   CITY 


Key  Route;  dealer.  Harry  Clark;  3 
fixtures. 

7308  MacArthur;  owner,  Dr  Aus- 
tin;  dealer,  W  E  Ruf;  2  fixtures. 

2400    ^rket    St;     owner. 


Jnder- 


DUPLEX  with  two  garages.  812.000         

919-23   Warren,   Mezesville ;    owner,  |  ^q^^  .  dealer,  Tom  Lynch ;  1  fixture ; 

.  Mildred    D    Lennon ;    contractor,    J  1 4  g.  ©. 

ALTER 'l»rage,  81000;  Lots  7  and  8 1      q  Lennon,    1411   Arguello   Street,      j     io723  Sheldon;   o^A-'ner,  W  F  Mlch- 
Blk    10     Spanish   Town;    owner,    B  j  j^j^F    CONC    Bldg,    812,000 ;    39-41    ^^ig.   dealer.  E  Wlttroff;   2  f»»^f«8. 


OAKLAND 


35857  2647  E  14th  St;  owner,  SJo- 
berg ;  contractor,  Scott-Buttner  Elec- 
tric; outlets;  switches;  fixtures. 

35858  271  12th  St ;  owner,  Art  Craft 
Leather;  contractor,  Scott-Buttner 
Electric;    4   fixtures. 


Cross  will  stay  there,  too,  with 
its  arts  and  «ki]N,  its  recreatios 
and  welfare  programs,  ita  Gray 
Ladies. 

For  the  veteran  with  the  snarled 
family  ppoblems,  with  financial 
troubles,  Red  Cross  must  provide 
ipuidancc  and  help  on  the  larg**.*!! 
scale  in  the  org-ariiiatior/fi  hisUrf 
The  parades  are  over  but  net  the 
veteran's  problenm. 

At    the    same    time    Red    Croas 

must  a'arame  pciaretime  obIi^fian« 

that  should  be  «Drtaiiedno  longej- 

now  that  the  war  has  ended.    Dis 

aster    relief,    horn*-    nursing,    flrnt 

laid — ail    vital    community   eemcea 

— will    be    expanded    to    aeet    in- 

creaaed  eivitian  needs. 

I      Some  idea  of  the  task  confront- 

iing  Red  Cross  may  be  obtained  any 

-~  (day  at  the  docks  where  thou&ande 

Sealed   proposals   will    be   received'    f    returning     servicemen     strtam 

at  the  office  of  the  E^ast  Bay   Mu- 1  „^,^_.  ♦u^  J!^—  „„j  „.«».  ^^i-    j«w 

nicipal  Utility  District.  512-16th  St..  I  ^^^^o*.  ^tf  P^^"   *"S  »'^^"^*'  ^7 

Room  205,  Oakland.  California,  until  I  ^nd   night,  by  the   Red   Cross  vol- 

5:30    P.    M.    Wednesday,    March    is,  j  unteers.     Since   the    first    year    of 

1946,  and  at  that  hour  will  be  opened,  j  war,    Red    Cross   canteen    workers 

for     f umlshiing     approximately     862  -  have  seen  oflf  every  transport,  giv- 

llnear  feet   (i»f   25-ln.   O.D.   by    A -in.  I  jng^  a  parting  wave  and  some  small 

thick   steel    pipe  and   appurtensjices,  ;  comfort  to   the  men   going   out  to 

cement   lined  and   coated   and  deliv- ,  £„!  *       a^,i    *^A^,r     -dTa    /^•/%o=    «> 

ered   at   the   Dlstricfs    Ortnda   Filter '  ^^h^'     ^"^^.i'"^^!'  J^^    ^"^"^^^    ^^' 

Plant  near  Orlnda,  California.  |  ™ai"8    ^^  }]t%^  docks,    serving    as 

Speclficatldins  (No.  LS  349)  may  be  ,  ™a"y  *^  30,000  of  those  same  mea 

obtained  at  Room  406  of  the  office  { a  day  as  they  return.    Red  Cross 

of  the  District  I  truly  is  San  Francisco's  hospitality 

j  DANIEL  READ,     |  committee.     At     Christma*     whe* 

«  , ,     J    .r,  J-       .  Secretary.  ■  shiploads    of   high    point    veterans 

2!ji^  S  iSS  ''^^^^  ^^^  "P  *^  ^^^  P'^"'  stranded 

^         (Dally  Pacific  Builder)  i  >>^e.  ^^  Cross  set  ud  ernersrency 

(March  4,  1946)  i  canteens    and    worked    the     clock 

i 1 I  around.    For   erery   returning   sol- 

i  dier,  for  every  wounded  man  there 
was  a  Christmas  gift. 
I  The  war  record  of  San  Franc isce 
I  Red  Cross  was  really  a  testimonial 
Sealed  proposals  will  be  received'^  a  city's  heart.  Forfrnofet  is 
at  the  office  of  the  East  Bay  Mu-  j  homefront  activitie!"  was  the  Blood 
nicipal  Utility  District,  512— 16th  9t,  I  Donor  Service  which  produced  over 
Room  206,  Oakland,  California,  until  j  700,000  pints  of  blood  and  plasma. 
5:30  P.  M.,  Wednesday.  March  IS, !  No  city  in  the  country  contributed 
1946.  and  at  that  hour  will  be  opened.  -  g^  eenerously  of  its  own  self  i» 
for  furnishing   cast    iron    pipe,    nip-    relation  to  population   as  did   Saa 


LS  350—0.  r.  Pipe  and  Fittings 
NOTICE    TO    CONTRACTORS 


pies,  pipe  fiitlngs,  and  special  cast- 


35859     NE  comer  80th  Ave  and  B   ings  for  Orlnda  Filter  Plant 
14th  St ;  owner,  McBride  &  (Jordon ;  I 


Francisco.    In  this  city   10,#00,00t 


i^rnou    ,     Specifications  (No.  LS  350)  may  be '  sugrical    dressings    were    prepared 

o     ♦♦     n,,*tr,«r    metric'    obtained   at  Room  406  of  the  office  |  by   Red  Cross  volunteers.     Its   Mo- 
contractor,    Scott-Buttner    iciectnc,      ,    .      ^  .  1,   _   ^ , j_. ^ —    _;,,;  — 


Granelli  and  C  A  Cook.  Main  High- 
way; contractor,  A  H  Oppen.  Half 

Moon   Bay. 
CONCRETE  foundation  and  moving 
residence,  83000 ;  Lot  11  Blk  7.  Cap- 
ital Ave.  Woodland  Place;   owner, 
Lee    Auten,    2061    University    Ave, 


6316  San  Pablo  Ave ;  owner.  White ; 
dealer,  J  W  Neal;  1  fixture. 

1786  7th  St;  owner.  Miles;  dealer, 
Huff  Schmidt;   2  fix ;   2  g-   o. 

2643  Union  St;  owner,  J  Faulkner 


James  St;  owner,  M  R  Hinds;  con 
tractor,    Peter    Sorensen,    927    Ar- 

STORE  bldg.  820.000;  43-49  James  St; 

owner   and   builder.    Perry   Dorons. 

LAUNDRY  bldg,  relnf  cone,  820^000^  \  dealer,  D  L  Mlnoggio ;  7  fix ;  2  g.  o. 

1823  El  Camino  Real;  owner,  G  Cj     5417   colton  Blvd;   owner,  Collins; 

Menlo    Park ;    contractor,    Bennett  i     xispaugk.  „;•    „,    dealer,  D  Minogglo ;  1  fixture. 

Constr  Co,  P  O  Box  878.  Palo  Alto.  I  g,j.Qj^   ^Idg.  concrete.  88000;  707  Ell     430   30th   St;    owner.   Dr   Paxmarr; 
RESIDENCE,  85000;   Ptn  Lots  6.  23.  |      camino    Real;    owner,    D   Baldanl;  ^ dealer,  ^  ^  Minogglo;  1  f Utura 

24  Blk   17,  Capitol   Ave,   Woodland ;      contractor,     iPeter     Sorensen,     9^7  ,      5323   College   Ave :   owner,    Larsen ; 

Place;    owner,    E    M    Tlbbets,    c/o  j     Arguello   St 

contractor.   DuUtck  Bros,   728  Bm-    DWELLING,     8-room,    and     garage, 

erson  St  Palo  Alto.  820,000;       801       Edgewood       Road. 

STORE,   815.000;   Cor  Pescadero  and       Edgewood  Park;  owner,  G  W  Tan- 
North    Sts,    Pescadero    Sub    Dlst;  ,      ^^^.    contractor,    J    C    Llndsey. 

owner  and  builder.  F  J  Williamson.  ;  gTORE.    stucco,    88000;    1738  ^Broad 

Pescadero;  plans  by  John  E  Rich,  j     ^^y^     owner,     Willis     "      ""' 

Sharp  Park.  _    .   .  J     220  Marshall  Street 


Arts 
Scott- 


BUILDING  PERMIT 

Granted 


SAN    FRANCISCO 


F«tBRUARY   28.    1946 


STORE,  frame  2-8tory.  810.000;  S 
Geary  88  E  16th  Ave;  owner,  Paul 
Singer. 

DWELLING,  l-story  frame.  83500; 
W  San  Diego  St  142  S  Panama: 
owner.    Hugh    Bauer. 

ALTER  apts,  82000;  2185  O'Farrell; 
owner,  T  Varakln. 

ALTER  flats,  $900;  406  Clayton  St; 
owner,  D  Arseneff. 

STORES  ajid  bank.  1-storv  frame. 
832.500 :  W  Polk  92  N  Green ;  owner 
Mendo  Corp. 

ALTER  restaurant.  8500;  3286  Mis- 
sion   St;   owner.  Mr  Wagoner. 

DWELLING,  l-story  frame.  84500; 
S  Donner  Ave  150  W  Phelps;  own- 
er, Andrew  Ardfto. 


dealer.  J  R  Pierce;   1  fixture. 

5700  Broadway  Terr;  owner,  W 
Florio;  dealer,  J  A  Faxlo;  10  fix; 
3   g.   o. 

340    29th    St;    ov^Tier,    Christiansen 
&  Lyons;  dealer,  J  A  Faxlo;  6  fix; 
&    Maloney,  *  2  g.  a 

_     _  I     481   30th    St;   owner.   Koeningsber- 

ADrT'three   bedrooms,   83000;   Lot  34  |  j^Qj^p  CONC   bldg,  830,000  203   La-ig^r;  dealer,  J  Tancredy;  5  fixtures. 
O'Connor  St  Chas  Meek  4th  Addn ;  j      throp;    owner,    Sommers;    contrac- (      2620   Magnolia;   cwner.  Laher  Sprg 
owner  and  builder.  D  P  Ray,  417       ^q^,   Peter  Sorensen,  927   Arguello.    co;  dealer,  J  Tancredy;  S  fixtures. 

O'Connor.   Palo  Alto.  !  STORE,     relnf     cone,     830,000;     1661, 

RESIDENCE,  88500;  Lots  10,  H.  12, 
13  Blk  203,  East  Lake  Way,  High- 
lands of  Emerald  Lake ;  owner  and 
builder,  R  L  Stewart.  Auto  Court, 
Los  Altos. 
RESIDENCE,  frame,  85500;  Lots  4, 
5  Blk  24,  Clarke  Ave,  Faber  Sub; 
owner  and  builder,  Harry  Stern. 
2210  Cooley  Ave.  East  Palo  Alto. 
RESIDENCE,  88000;  Lot  3.  Scenic 
Drive.  Scenic  Heights  No  1;  own- 
er H  C  Schmidt.  16154  Via  Se- 
eundo.  San  Lorenzo;  contractor.  E 
T  James.  334  Fuller  St.  Redwood 
City.  . 


meter  loops. 

35860  1510  8th  St;  owner.  C  J 
Thaler;  contractor,  Scott-Buttner; 
meter  loops. 

35861  271    12th    St;    owner 
Craft     Leather ;     contractor. 
Butter;  3  outlets;  6  fixtures. 

35862  1452  85th  Ave;  owner,  Wil- 
liams; contractor,  Clifford  Electric; 
outlets;  switches:  fixtures;  plugs. 

35863  4526  West ;  owner.  Brusasco ; 
contractor,  Clifford  Electric;  altera- 
tions. __, 

35864  1209  Franklin;  owner.  Pea- 
grift  contractor.  Clifford  Electric; 
outlets;  switches;  fixturee;  plugs; 
alterations 


of  the  District  j  tor  Corps  has  driven   two   million 

DANIEL  READ.     |  miles    on    vital    mi.ssions    for    the 
Secretary.  \  military,    the    blood    service,    and 
Oakland,  Calif ernla  i those  never-ceasinjr  dock  activities. 

February  28,   1946  i      rx       ^^      lacer     scale      American 

I  (Dally  Pacific  Builder)  i  ^  X  .„  'ag"    Bcaie,    ^meiricaa 

I  (March  4  1946)    Red  Cross  proudly  preseaUi  a  mag- 

nificent national  and  world  record : 
Sixty    million    dollars    in    loans 
and  grants  to  servicemen  and  their 
families  since  war  began; 

Almost  nine   million   servicemea 
and  their  families  assisted  by  var- 


Pro.  Ne.  liTIS— Steel  Wlr»  Fabric 


NOTICE   TO   CONTRACTORS 


Sealed    proposals    will    be    received 
in  Room  206  of  the  office  of  the  East    .  „i,„„*^_-,. 

Bay    Municipal    Utility    District.    612  ,  io»i°  cnapters, 

16th  Street  Oakland,  California,  un-        Twenty-seven  million  prisoner  of 
til  5:80  P.  M.,  Wednesday.   March  18,    war  packages  produced  in  chapters 

1.^.^. „.-,,1946.   and   will   at   that    hour   be  op-    throughout   the    nation; 

35865  458  Santa  Clara;  owner,  Kay  :^^  ^^^  fiamishlng  approximately,  More  than  26,000,000  iu^me  sent 
Smith  Realty  Co;  contractor,  fare-  .joo.ooo  Square  Feet  of  GALVA- '  t<,  Army  and  Navy  stations  in  the 
mount  Electric;  fixtures.         __^_.InizED      AND      WELDED      STEEL    TTnit/»/l   States- 

co?SS.torS^'oU"^StSTo;iJ^„^    FABRIC,    a.    per    specifics-    ^^"^^  ^a^VoOCOOO  person,  in 
contractor,   paramounx  .^^^^^  ^^  countries  given   flSO.OOO.OOO    ;. 


alterations 


Proposal    No.    1718    covering    same 


85867    111  Grand  Ave;  owner  KirK  ,j^y    ^    obtained    upon    appUcation    civilian   war  relief. 


Broadway;    owner,    C    J    Keenan; 

contractor,     Peter     Sorensen,     927 

Arguello    St 
•  GARAGE   bldg,   concrete   block,  832,- 
'     000;    346  El   Camino   Real;   owner, 

Harry      Dearborn;      contractor,     J 

Moore  &  Co 
REIMODEL    store    bldg,    85000 


rmmace  remns 


1702 


OAKLAND 


Hayes ;  contractor,  Spott  Electric  Co 
2  outlets ;   2  switches ;  2  plugs. 

t      35868  629-625  28th  St;  owner.  Prtch 

!  ett*  contractor,  Roberta  Ugh  ting  Fix 

1  turie  Co ;  check  up  wiring  

i      35869    13th  and  Franklin  Sts ;  own-    j^^^^^  ^    ^g^^ 

i  er    Tribune   Tower;    contractor,   T    L. 

;  Rosenberg  Co;  23  outlets;  «  f|^^; 

I     36870     485  «th  St;  owner.  GoodwUl 

1  Industries;    contractor,    T    L    Rosen- 
berg; 9  outlets:  9  fixtures. 


I      ^^\  3316  E  33rd  St ;  owner,  Wager; 


SAN   MATEO 


El  Camino  Real;  owner.  S  i'el'*-  dealer.  Gemhardt-Strohmaler;  floor, 
rin ;  contractor.  PeUr  Sorensen,  927  j  jjq^  gjnd  Ave ;  owner,  Freltas ; 
Arguello  St  -dealer,    Gemhardt-Strohmtfer;   floor. 

i     390  62nd  St ;  owner,  Eaton ;  dealer, 

SAN    LEANDRO  ,h    Clark;    floor.  „      ^ 

3050      Millbrae;      owner,      Snyaer, 


264  Sheridan  Road ;   owner.   Stark ;  |  contractor,  Collins  Electric :    outlets 

■        •--    -"  switches;  fixtures;  plugs;  alterations 


at    Room    312.    Purchasing    Depart-        And   this    gigantic    task    of   di«- 

ment  ef  the  office  of  the  District    *  pensing  mercy  goes  on.    One  hun- 

DANIEL  READ,       <jred  million  dollars  is   needed   "to 

Secretary,   j^^p  j^^  c^oss  at  his  side  io  1946" 

Oakland.  California.  ; -^^  ^^y^  hospitals,   in   base*  over- 

rn^iiv  Pacific  Builder)    s^as,  on  the  streets  at  home    Ly>cal 
^    (^h  4    mJ)    Red    Cross    leaders    are    confident 

that  San  Francisco,  as  always,  vi-ill 


Pro.    Nvi.   llTI 


il  Circuit   Breaker   I  do  its  share.    Truly  it  is  said  that 

the    war    is    never    over    for    R«d 

NOTICE  TO  CONTRACTORS        <  Clt>M. 


OFFICE,  l-story  1-room,  82000;  1701  (dealer,  E  J  Hoerst:  floor  furnace. 


.,,^..^„. .     _  Sealed   proposals    will    be   received  I 

S5872     1700  Seminary ;  o^-ner.  Doe ;  ^  Room  20S  of  the  office  of  the  East 

contractor.   Collins  Electric;    outlets;  g^^y    Municipal    Utility    District,    512 

switches;  fixtures;  plugs.  16M\  Street  Oakland,  California,  un- 

35873    7300  MacArthur  Blvd;  owner,  ^j,  5.3Q  p    jy^   Wedneeday.  March  13, 

Western  j^^    ^^^^   .^.jU   ^^   ^^^^   ^^^^   5^  ^p.  ■ 


lAK^^ 


Cf^ 


Leo     Chesser :     contractor. 

Neon  Co ;  signs.  '  ened    for    f wmlshlng  one    OIL   CIR- 

San  Leandro  Blvd;  owner  and  con-       2405  Granda  Vista;  owner,  G  Krl-  j     35374    7300  MacArthur;  owner,  Leo   cUIT  BREAKER  Outdoor  Type,  as 
tractor,  D  W  Nicholson  Corp,  1701  '•  porlon  ■   dealer    E  J  Hoerst ;   floor.      |  (^^gggr     contractor.  Western   Neon ;  i  p^^   specif  icaUons. 

,*T«    .,/%««.  iniw  4th       ^*°   Leandro  Blvd.  :      1953   48th   Avenue;   owiier,   Garett;  1  Proposal    No.    1719    covering    same, 

ALTER  DWELLING,  81000 ,  low  4in    DWELLING,  l-story  5- room,  810.000;  I  dealer    E  J  Hoerst ;   floor  furnace.  35375  1135  Clavent  on;  owner.  Force,    ^^y    ^^    obtained     upon    appUcation  | 

ner  and  builder.  TC  NODie.  ^     j^g   Collier  Dr;   owner,   G  T  Grib- |     477    North    Street;    owner,   Ashley ;;  ^^^^^^^^^j.  pacific  Electric  Motor  Co ;  ^^    Room     312,    Purchasing    Depart- 

ner,  2030  40th  Ave,  Oakland;  con-    dealer,   Gemhardt-Strohmaler;   f^^**"- i-iteratlons.  _  1  ment  of  the  office  of  the  District 

tractor,     P    R    Haulman,     1243  -  A       1443    50th    Avenue ;    owner,    Enos ;  i      35375     1249  67th  St ;  owner,  F  A  B  1  DANIEL  READ.      ! 


Ave;  owner  ana  ouim^i.  *  ^  *;::''•"  \ 
ALTER     DWELLING.    51<»0: JJ     S; 
owner    and    buUder, 


Fremont    St ; 

ALTER  DWELLING,  83000;  ^^^^^ 
Ave-  ow-ner,  A  H  Cowan;  builder, 
Geo  A  Cole,  1119  El  Camino  Real. 
Burlingame.  ^^ 

ALTER  DWELLING,  81000;  2825 
Garfield;  owner,  Jlmlnes;  buUder, 
M  F  Conwell. 

DWELLING.  86000;  2514  Ensenada 
Way ;  owner.  J  C  Damron ;  builder, 
Ivar  Fallstrom.  2319  Hacienda. 

DWELLING.  87000;  40  N  Humboldt; 


Broadway.  Alanaeda. 


PALO  ALTO 


dealer.   Gemhardt-Strohmaler;    f^oo'- 1  ^^ ^  co;  contractor.  Pacific  Electric 

'  Motor  Co ;  alterationa  Oakland.  California. 

i     35877     3330  Broadway:   own^r.  Val   March  1.  1946 


Secretary 


Electrical  Permits 


SAN    FRANCISCO 


BUSINESS      BUILDING      (l-etory), ! 
86150;    321    Channlng    Ave;    owner,  > 

Blrge   Clark,    310   University    Ave ; 

builder,  W  P  Goodenough,  49  Wells;  9375  1905  Van  Ness  Ave;  owner, 
Ave;  architect-Birge  Clark.  810  Qrd ;  contractor,  Malm  &  Welter;  4 
University  Ave.  outlets-    1   switch     2   plugs. 

RESIDENCE  and  GARAGE,  815,000;  \     9276  '  909   Hyde'  St;    owner.    : 


owner,   Chaarles   H  Thompson   Jr; ;     150  Dana  Ave;  owner,  E  C  Nelson ;    contractor.   Malm  &  Welter;   10  out-    alterationa 


,Straugh:   contractor,   ^^"^^^^^^^^^l 
Motor  Co;  15  outlets;   2  switches.  9 

fixtures;  4  plugs.  

35878  1463  103rd  Ave;  owner.  Paul 
Andrada:  contractor.  James  Ander- 
son;     outlets;      switches;      fixtures; 

^  ^r9      3531     Davis ;    owner.    R    L. 
Davis ;  contractor,  Matson  Electrical ; 


(Daily  Pacific  Builder)  1 
(March  4.  1946)  j 


Use  **Biiilderads^'~ 
They  Bring  Results 


YOUR  RED  CROSS  -  STILL  AT  H!S  SIDE 


! 


PLANS  and 
Speculations 


San  Francisco:  The  state  public 
J.*i^^s    review    board    has    allotted 
?  1^,603  to  San  Francisco  for  prep- 
aration   of    plans    for   two   major 
street  projects.    The  allotment  in- 
cludes plans  for  a  1246,000  widen- 
y^S    and    improving    of    Monterey 
boulevard,    and     for    designing    a 
|ii20,000  viaduct  to  carry  Mission 
street  traffic  across  Alemany  boule- 
vard.    The    allocated    money    will 
come    from    the    f  10,000,000    state 
lund,  and  be  matched  by  city  funds. 
oOo 
WashiiiKton:     An    appropriation 
bill  before  the  House  asks  for  $1,- 
300,000  for  additional  work  on  the 
Deschutes  project  in   Oregon,  en- 
abling building  of  laterals  to  serve 
the  last  6500  acres  in  the  first  unit 
of  the  irrigaton  project.    Another 
$500,000    was    asked   for  work   on 
the  Klamath  project  to  develop  the 
Tule    Lake   division    in    Northern 
California,  Michael  D.  Straus,  rec- 
lamation  commissioner,   revealed. 
oOo 
Sacramento:  The  purchase  of  a 
new  prison   site  near  Soledad,   in 
Monterey  county,  was  recommend- 
ed to  the  state   property  acquisi- 
tion board  late  last  week.   A  $300,- 
000  appropriation  is  available  for 
land  purchase  and  $4,000,000  for 
construction. 

oOo 
Corcoran:  Construction  on  a  new 
airport,  two  and  one-half  miles 
north  of  this  city,  has  started  with 
a  3,000-foot  runway  planned  and 
other  buildings  necessary  to  oper- 
ate a  flying  school.  E.  A.  Harvey, 
former  Army  flight  instructor,  and 
his  brother,  W.  C.  Harvey,  man- 
ager of  Corcoran  Hardware  Com- 
pany, will  operate  the  airport. 
oOo 

Paso  Robles:  A  war  memorial 
hospital  will  be  built  on  Terrace 
hill,  directors  of  the  hospital  dis- 
trict announced  last  week.  Nearly 
$20,000  in  cash  and  notes  has  been 
collected  to  defray  additional  ex- 
cavation expenses  because  of  the 
hilly  site. 

oOo 

Napa:  Call  for  bids  on  a  700- 
bed  state  hospital  are  being  held 
up  pending  receipt  of  new  orders 
from  Washington,  D.  C,  regarding 
the  restrictions  of  building  mate- 
rials, W.  K.  Daniels,  assistant  state 
architect,  revealed  in  Sacramento. 
oOo 

Pasadena :  Capacity  of  the  famed 
Rose  Bowl  will  be  increased  to 
116,000  seats,  making  it  the  larg- 
est stadium  in  the  country,  Chas. 
A.  Strutt,  tournament  chairman, 
has   announced.    The   20,000   seats 
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LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Com:pIete 


Build 


ing  a 


nd 


Engineering 


L 


Newi  Service 


Rfty-sixth  Year— Vol  56— No.  44 


SAN  FRANCISCO.  TL?ESDAY.  MARCH  5,  1946 


Gold  Medal,  $1,000 
Award  In  Plastics 
Achievement  Contest 


mm 


UNO  NEEDS  MORE  "NO' 


Mill  Ceiling  Prices 
Of  Hemlock  and  Fir 
Adjusted  by  OP  A 


Entries  for  the  1946  John  Wes-  When  UNO  was  in  the  maternity 
ley  Hyatt  Award  for  outstanding  ward  in  San  Francisco,  it  contract- 
achievement  in  the  plastics  indus-  j  ed  infantile  paralysis.  This  was 
try  will  be  accepted  until  March 
15,  William  T.  Cruse,  secretary  of 
the  award,  committee,  announced 
today. 

The  award  of  a  gold  medal  and 
$1,000  is  sponsored  by  Hercules 
Powder  Company  and  was  created 
five  years  ago  to  honor  the  in- 
dividual who,  in  the  opinion  of  the 
judges,  has  made  an  outstanding 
contribution  to  the  plastics  indus- 
try during  the  preceding  year. 

"Any  person,  whether  he  be  a 
m  0  1  d  e  r  ,  tool-maker,  laboratory 
technician,  executive,  or  engaged 
in  any  other  capacitv.  is  eligible  to 
submit  one  or  more  entries,  Cruse 
said.  Entry  blanks  are  available 
at  committee  headquarters,  295 
Madison  Avenue,  New  York  17, 
New  York. 

William  I.  Beach,  chief  plastics 
engineer.    North    American    Avia- 


caused  by  Molotov's  insistence  that 
there  be  a  "one-vote  veto",  or  he 
would  pick  up  his  marbles  and  go 
home. 

it  it  ir 
Later,  at  the  Yalta  "strip-poker 
game",  Russia  demanded  and  got 
three  votes:  One  for  the  Soviet 
and  one  each  for  the  Ukrane  and 
White  Russia. 

•  •  •• 
This  would  have  justified  Brit- 
ain asking  one  vote  for  England 
and  one  each  for  Scotland  and 
Wales;  and  our  asking  one  vote 
for  the  United  States  and  one 
each  for  California  and  Texas. 

•  •    • 
Why  should  Russia  not  continue 

to  make  demands  so  long  as  these 
demands  are  always  granted?  Rus- 
sia pounds  the  table  and  growls — 
and   we    immediately    pass   hunks 


A.IA  Favors 
Continued  OP  A 
Price  Controls 


Bethlehem  Erects 
New  Steel  Depot 


tion,  Inc.,  won  the  award  last  year  of  appeasement  served  on  our  best 


Spode 


•     •    • 


for  his  research  and  development 
on  the  process  of  post -forming 
phenolic  laminates,  which  helped 
increase  production  and  improve 
performance  of  airplanes  through 
the  replacement  of  metals  with 
plastics. 

The  five  points  which  determine 
eligibility  of  the  award  are: 

(1)  Its  practicability,  with  spec- 
ial reference  to  availability  of  ma- 
terials and  production  eauipment, 
and  to  restrictions  in  fields  of  ap- 
plication. 

(2)  Degree  of  permanence  of 
the  development,  and  the  scope  for 
further  applications  in  the  plas- 
tics industry  and  similar  fields. 

(3)  Importance  of  the  achieve- 
ment  to   the   plastics   industry   in 

the  year  for  which  the  award  is  j ,,     ,     .       ,  ^    „,         _^ 

jriven,   regardless   of  the    year   of  1  Vandenberg's  report:  "I  assert  my 


Russia  asks  for  "more  pie" — 
instead  of  telling  her  she  has  had 
her  half  of  the  pie,  the  appeasers 
have  trembled,  backed  up,  and 
said:  "Yes  sir,  right  away;  do  you 
want  it  with  whipped  cream  or 
cheese  on  the  side?** 

•  •    • 

Senator  Arthur  H.  Vandenberg, 
member  of  the  UNO  Assembly, 
has  just  returned  from  a  spell  of 
being  pushed  around  in  Ix)ndon. 
He  has  "laid  it  on  the  line"  and 
stated  that  the  time  has  come  for 
us  to  adopt  a  strong  and  positive 
attitude. 

•  •    • 
A    27  -  word    quote    summarizes 


to  be  added   will   be   installed  at  „ 

either   the    rim    or  at   the  bottom  vice    president    in    charge    of 

of  the  deepened  bowl.  search.  General   Motors  Corp. 


its  conception. 

(4)  Potentials  of  the  develop- 
ment in  future  years. 

(5)  Ingenuity  required  in  the 
development  of  the  achievement. 

Included  on  the  award  commit- 
tee are  prominent  engineers,  de- 
signers, chemists  and  researchers 
including     Charles    F.    Kettering, 

*    re- 
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own  belief  that  we  can  live  to- 
gether and  in  reasonable  harmony 
if  the  ijnited  States  speaks  as 
plainly  on  all  occasions  as  Russna 
does;  .  .  ." 

•  •     • 

The  Michigan  Senator  can  find 
good  precept  for  an  attitude  of 
honest  and  forthright  firmness. 

•  •    • 

Over  nineteen  hundred  years  ago 
Jesus  Christ,  the  Prince  of  Peace, 
stated:  (St  Matthew,  5:37):  "But 
let  your  communication  be  Yea, 
YEA;  Nay,  NAY;  for  whatsoever 
is  more  than  these  oometh  of  evil." 

•  •    • 

Bombastic  table-pounding 
is  not  necessary.  If  we  take 
a  firm  stand  for  the  Right 
"As  God  gives  us  to  see  the 
Right"  we  can  slowly  climb 
back  up  the  slippery,  muddy 
hill  of  appeasement  and  re- 
gain our  national  self  -  res- 
pect— after  which  we  may 
gain  the  respect  of  other  na- 
tions. 


Adjustments  in  the  mill  ceiling 
prices  of  Douglas  fir,  western  hem- 
lock and  true  fir  lumber  are  in 
effect  today,  the  OPA  has  an- 
nounced. 

The  action  does  not  increase 
costs  to  builder  and  home  owner, 
the  OPA  warned,  as  the  margins 
of  retail  distributors  are  ample  to 
absorb  the  increase  to  an  extent 
which  will  hold  the  average  level 
of  prices  to  that  existing  before 
the  increase. 

Ceilings  on  some  items  will  be 
increased  and  reduced  on  others, 
resulting  in  an  average  increase 
of  approximately  |1.10  per  1000 
board  feet,  or  three  per  cent  over 
present  average  realizaFions. 

Today's  action  is  designed  pri- 
marily to  stimulate  nroduction  of 
lumber  items  urgently  needed  for 
postwar  residential  construction, 
the  OPA  said.  The  directive  does 
the  following: 

(1)  Increases  prices  for  basic 
grades  of  lumber  used  in  resi- 
dential construction,  other  than 
common  boards,  from  $2  to  flO 
per  1000  board  feet. 

(2)  Eliminates  premiums  for 
special  grade  and  grain  specifica- 
tions which  were  seldom  charged 
before  the  war  but  which  have 
been  charged  considerably  during 
the  war.  The  premiums  eliminated 
range  from  II  to  |6  per  1000  board 
feet  and  largely  offset  the  price 
increases  granted  in  the  basic  con- 
stniction  grades. 

(3)  Lowers  the  ceilings  on  some 
items  not  used  in  construction 
which  are  cut  from  the  same  part 
of  the  log  as  certain  construction 
items,  such  as  flooring. 

(4)  Makes  other  changes  in 
prices  designed  to  bring  them  in 
proper  relationship  to  peace-time 
demand. 

(5)  Scales  down  the  ceilings  for 
off- standard  fractional  widths  and 
thicknesses.  In  Tables  2,  3,  4  and 
11,  the  footnotes  pricing  odd  or 
fractional  widths  and  thicknesses 
now  require  that  footage  shall  be 
computed  on  the  nominal  fractional 
rough  size. 

In  explaining  today's  action, 
OPA  pointed  out  that  before  the 
war  clear  grades  of  Douglas  fir 
were  normally  cut  into  flooring, 
ceiling  and  siding  which  are  used 
extensively  in  the  construction  of 
homes.  During  the  war,  however, 
there  was  vital  need  to  cut  clear 
grades  of  Douglas  fir  into  ship 
decking,  pontoon  lumber,  and  fin- 
ish and  thick  clears.  Price  ceil- 
ings have,  accordingly,  made  the 
cutting    of    wartime    items    more 


Without  fanfare  and  while  some 
strike-bound  Bay   Area  indttatries 

The  American  Institute  of  Arch-  j  ^^  ™f ''^"f,  ™h„?M1  '^^ 
itects  shares  the  desire  of  most !  ^J^'^l  ^^^  3^  w.J  ?ilrin; 
Americans  to  get  rid  of  the  restric- ,  <^^^^  ^'\  ^^se  Parts  wi^  tafanj 
tions  involved  in  price  control.  We  g«<^«  ^t  3rd  and  Mariposa  streets. 
should,  as  soon  as  possible,  allow  Here-  »  4-acre  plot  of  ground  sud- 
prices'to  be  based  on  the  opera- 1  ^enly  became  *  ^^ive  of  activ- 
tion  of  a  free  competitive  naVket.  I  »ty  as  a  seasoned  ^rew  of  «t^l 
In  the  construction  industry  there  erectors  from  the  Bethlehem  Pa- 
are    many   comi^odities    in    which  "^c  Coast  Steel  corporation  sUrt- 

'"-fi^e^su'dlnXoval  of  price  con- jh-^^^^^  coS^pany.  The  entire 
trols  for  these  commodities  would  ^^el  framework,  consisting  of  five 
probably  result  in  price  distortions  86-foot  wide  bays,  each  375  feet 
that  would  be  more  serious  than  1 1"  length  and  covering  _f our  _  acres. 
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Arthur  A.  Hood 
Featured  Speaker 


was  erected  in  17  working  days 

The  1260  tons  of  structural  steel 
used  in  putting  up  the  steel  fram- 
ing for  the  building  had  been  fab- 
ricated at  the  Alameda  Works  of 
Bethlehem^Pacific*s  Steel  Oonstruc- 
tion  division.  During  these  pre- 
liminary operations,  the  founda- 
tions had  been  placed  to  support 
the  structural  steel  framing  mem- 
bers of  the  building. 

Laying  of  the  170,000  square 
feet  of  steel  roofing  for  the  build- 
ing is  now  nearing  completion. 
Brick  masonry  work  on  the  front 
wall  of  the  building  is  finished. 
The  mill  depot  is  expected  to  be 
ready  for  occupancy  by  May  1. 
It  will  be  operated  under  the  di- 
rection of  W.  C  Eshelman,  Gener- 
al Superintendent  of  Bethlehem- 
Pacific's  South  San  Francisco  steel 
plant. 

The  methods  employed  for  dec- 
immSi'ately  "renew"  thriutioritj  i  fdes  by  steel  fabricators  in  pre- 
of   the    OPA.     The    possibUity   of  fabricating  and  partly  assembling 


the  present  restrictions. 

For  this  reason  we  favor  a  con- 
tinuation of  OPA  for  a  limited 
period  with  the  proviso  that  there 
be  a  continual  re-examination  of 
the  relationships  between  supply 
and  demand  and  that  price  controls 
be  gradually  and  continuously  re- 
moved as  soon  as  the  gap  between 
supply  and  demand  for  individual 
commodities  has  been  sufficiently 
reduced.  This  might  be  done  on 
an  experimental  basis,  at  first, 
with  respect  to  items  that  would 
not  seriously  affect  the  prices  of 
other  commodities. 

In  the  meantime,  price  levels 
should  be  established  on  a  basis 
that  will  assure  full  production  of 
the  commodities  involved,  since 
that  is  the  only  ultimate  protec- 
tion against  inflation. 

Subject  to  the  above  limitations, 
we    believe    that    Congress   should 


serious  changes  in  or  even  aboli 
tion  of  the  OPA  at  the  expiration 
of  the  present  Act  on  June  30, 
necessarily  results  in  creating  un- 
certainty and  has  a  tendency  to 
inhibit  production. 

Congress    should    remove    these 
uncertainties  by  a  prompt  decision 


the  structural  steel  before  actual 
erection  are  very  similar  to  the 
mass  production  shipbuilding  op- 
erations which  were  so  widely  puD- 
licized  during  the  war.  Many  of 
these  improved  production  meth- 
ods were  pioneered  by  Bethlhe- 
hem's  Fabricated   Steel   Construe 


"A  Challenge  to  the  Construc- 
tion Industry^,  was  the  subject  of 
a  talk  made  yesterday  by  Arthur 
A.  Hood,  director  of  dealer  rela- 
tions of  the  Johns-Manville  Sales 
Corporation  before  the  Northern 
California  chapter  of  the  Pro- 
ducers' Council  and  their^rpspec- 
tive  nev:  members  in  a  meeting  at 
the  Palace  Hotel,  San  Francisco. 

Hood's  Ulk  was  based  on  exper- 
iences of  his  long  and  active  career 
in  the  building  industry.  He  claims 
he  was  "bom  in  a  lumber  yard" 
and  has  spent  15  years  of  his  bus- 
iness career  as  a  retailer,  five 
years  as  a  wholesaler,  and  12  years 
in  the  manufacturing  branch  of 
the  building  industry. 

His  keen  interest  in  distributor 
problems  is  shown  by  his  chair- 
manship of  the  marketing  com- 
mittee of  the  Producers'  Council, 
Inc.  He  is  also  chairman  of  the 
educational  committee  of  the  Na- 
tional Homes  Foundation,  a  mem- 
ber of  the  distribution  committee 
in  The  American  Marketing  Asse- 
ciation,  Society  for  the  Advance- 
ment of  Management,  and  the  Na- 
tional Association  of  Manufactur- 
ers. He  serves  as  chairman  of  the 
joint  committee  of  research,  edu- 
cation and  marketing  for  the 
building  industry. 

His  hobbies  include  the  study  of 
economics,  and,  with  a  very  hu- 
man touch,  fishing,  poker  and  golf. 

HOME  INTER^COM 
PRACTICAL 
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OPA  controls. 


shipbuilding    practice 
hem  shipyards. 


profitable   than   the   less  wrgently 
needed   home  construction  items. 

The  end  of  the  war  reversed  the 
demand  for  Douglas  fir  items.  To- 
day's increase  in  the  ceilings  of 
basic  grades  of  Douglas  fir  is  ex- 
pected to  stimulate  production  of 
construction  fir  items,  OPA  said. 

Today's  price  changes  were  de- 
termined after  a  series  of  consul- 
tations with  representatives  of  the 
Douglas  fir  industry,  OPA  said, 
and  affect  dimensions,  plank  and 
small  timbers,  timbers,  flooring, 
ceiling,  finish  and  clears,  thick 
clears,  car  lining,  roofing,  siding, 
ship   decking   and    margin    pieces, 

a  pontoon  lumber. 


Use  "BuOderads"- 
They  Bring  Results 


"Executone",  the  same  sensitive 
inter  -  communications  system  so 
valuable  in  efficient  modem  oflBces, 
is  now  availaJble  for  home  instal- 
lation. Produced  by  the  Execu- 
tone.  Inc.,  416  Lexington  Avenue, 
New  York  City  17,  the  entire 
equipment  can  be  easily  installed 
in  any  house,  giving  extra  con- 
venience and  simpTifled  living  to 
the  progressive  home.  More  in- 
formation by  writing  to  Execu- 
tone. 
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■NAP  TIES  TIMBER   RINGS  CURING   COMPOUND 

ixPANSION   JOINT     COLUMN   CLAMPS  „5P«^"  Id^APeS 

THREADED    RODS  REINFORCED    PAPfcH 

All  Types  of   Concrete   Construction  Specialties 

W.  J.  BURKE  &  CO..  Inc. 

San  Francisco      -       Phone  GArfield  8768 


780  Bryant  Street 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 


if 

MArket  6705 


San  Francisco 


540  Tenth  St. 

HARBOR  PLYWOOD  CORP.  OF  CAUFORNIA 
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ARCHITECT,  experienced 
Modem  Contemporary  Design, 
Residential,  Commercial  and  In- 
dustrial, by  firm  of  DESIGN- 
ERS-BUILDERS, doing  $1,000,- 
000  business.  This  job  calls  for 
a  man  who  is  not  afraid  to  work. 
High  salary  and  participation  in 
profits  for  right  man.  Reply  Box 
226  c/o  Daily  Pacific  Builder. 


Efficient-^Firesafe 
light  Weight 
Easy  to  Apply 


OTHER 

flBiRGLAS 

USiS: 

SHIP  INSUlATtON 

FIITER  CLOTHS 

COID  INSUUTION 

SOUND  DIADENINC 

ELECTRICAL  INSULATION 

FIRESAFE  FABRICS 

DUST  STOP  FILTERS 

LAMINATE  REMFORCINC 


NOW  MVAILABLe  AT  VOUft 

INSULATION   SUPPLY  HOUSi 

.  .  .  0«   CALL  .  .  . 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DISTRIBUTORS  ENGINEERS     •     CONTRACTORS 

/3v   biyuni   Slieel  •  SUlfer  5967  •  San   Francisco   7,  Cciiilc.rr»"ici 


Flat    •    Round    •    Half-round    •    Square 

BETHLEHEM   PACIFIC 


PRIOniTliSNO 

lONeiRRigmtv 


CONVERT  TO       j 
FlUO«ESailT* 
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COAST         STEEL 


CORPORATION 


8ITHIEHEM 
STEEi 


G«A*rof  OMcas:  San   Francisco 

Or»»r»cf  Offi«»i .-  SeotfU,  Portland,  lo$  Angeles,  Salt  Lake  City 

Sfecl  P/onf$  :  Seottle,  Sowth  San  Francisco,  Lot  Angeles 

Fobricoting  Works  :  Sout^i  San  Francisco,  Alameda,  Lo*  Angele* 

Miff  Oepofs :  Seattle,  Portland,  Son  Francisco,  Los  Angeles 


Fluorescent  Products  Co. 
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FURNACES 
SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,   EFnClENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 

SAN  FRANCISCO  OAKLAND 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kind$ 
CLEMENTINA  C0 

2277  JERROLD  AVENLE 
_Phoii(p  Mission  1636- 0755 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


ABSOLyiElY  WATERTIGHT 
ILUSH  TO   SIDEWALK 
GRATING  COVERS  OPTIONAL 
FURNISHED   IN  ANY  SIZE 


Safety  FINLENITE  Tread 

Step*,  NcMtinfi,  Platfonm,  Sidewalk  Boim» 

All  Types  Gray  Iron  Castings 

SAN  FRANCISCO  IRON  FOUNDRY 

>£.AJSI   FRANCISCO  IROK   WORK-- 

2M  TOWNSEND  STREET ^  Ph^iu  I>Ougke  1175 


ATTENTION  CONTRACTORS! 

Even  thoi^K  the  manufacture  of  WlfNfDOW  SHADE 
CLOTH  has  been  s^reatly  curtailed.  WE  DO  have  Oh 
hand  at  this  time  a  supply  to  take  care  of  your  need* 
for  WINDOW  SHADES. 

James  C.  Franken  Co. 

Tl  12  Polk  St.,  San  Frandaco  9       Phone  GRayston^  S068 


John  Cassaretto  Co. 


8lfio« 


and  StII'    Active 


BUlLDir^G  MATERIALS 

READY-MIX  CONCRETE 

ROCK-8AND-QRAVELLIME 

CEMENT-PLASTER-MORTAR 

METAL    LATH-WOOD    LATH 

8TUCCO-WIRE-NETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

Phen*:    QArfl*ld   STBS 

«th  and  Chann*!^  8an  Franoi»o« 


y^£rAi 


JiPISTON 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


TENTH  aMd  HARRISON  •  SAH   F RANCISCO.  CAlIFOtMIA 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 

SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN 
YOUR  SPECIFICATIONS. 
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PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  FRANaS(» 
3S  Gilbert  St. 


UN.  6733 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  MARCH  5.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

( Establish«d  ItM) 
•••u»d   Ev«fy  Homing,  Except  Saturday.  Sunday  and  Legal   Holiday* 

^^Lmi%^^  BUn-DK^nhTTi^er  construction  daUy  oT  tho 

^,,iL    ^^h  MalntAining  a  complete  news  reportlna  Mrvloa 

cI^J^n^Ll^T'^^  building  Ind  engine^rprojtcuT 

%nn^ii^!:f^  January  2,  19^.  with  lirsen'.  Idvai^ 

ConstrucUon  Report*.  A  l^gal  New8pap«r  of  sao- 

•ral  circulation  as  defined  by  the  Sup«rl<& 

Court  of  San  FrancUco  County, 

Mftfl— .   u      ...    ...   SUBSCRIPTION  RATES: 

wa.w  D«  Month;  |30  per  Year  (Payable  In  Advanoa).  SInglo  Capy,  ISo 

^^'"^^ifL^**^**"**'^*""  matter  July  25.  1907,  at  the  poet  office 
at  Saa  Francleco,  California,   under  the  Act  of  March   S,  M79 

Publuhed  by 
STARK  RATH  PRINTING  A  PUBLISHING  CO.     «<» 
Under  a  manaireineiit  agreement  witb 
F.  W.  DODGE  CORPORATION,  Own«r 

E.  OOQERS,  Advertlelng  Managar 


Q.  E.  McGAVRAK     Edi»*p 

466  Tenth  St.,  San  Francisco  3 
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BONOS   VOTED 

SCHOOL  BLDGS.  Cost,  |800,000 

ANTIOCH.    Contra   Corfu   Co..   Calif. 

Construction  of  a  n'ew  elementary 
school  building  (approx.  cost  $175,- 
000-200,000) ;  classroom  addition  to 
present  comb.  Junior  -  senior  high 
school  (approx.  cost  $100,000)  ;  new 
gymnasium  building  at  Junior-sen- 
ior high  school  (approx.  cost  $130,- 
000),  and  other  school  improve- 
ments. 

Owner— Antloch  -  Live  Oak  Unified 
School   Diet.,  1500  D  St,  AnUoch. 

Architect— Ernest  J.   Kump  Co.,   2&1 
Kearny   St.,   San   Francisco. 
The    school    dlstnct    voted    bonds 

March   1  In   the  amount   of   $500,000, 

to  finance  above  construction. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 
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Hospitals    

industrial     BIdgs. 
Public   Buildings   _ 
Religious   Buildings 
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9-10 
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Transportation  BIdgs.  27 
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8 


1-8— COMMERCIAL  BLDGS. 

3/5/46  •     •     1 

CONTRACT   AWARDED 

ALTER  BANK 

SAN  FRANCISCO.    555  Montgomery 

Street  near  Clay   Street 
Alterations  to  bank  building. 
Owner — Bank  of  Canton. 
Architect— Wm.  G.  Merchant,  57  Post 
Contractor — G.  P.  W.  Jenson  &  Sons, 

Inc.,  320  Market  Street. 


S/5/46  •     6 

CONTRACT   AWARDED 

SHOP  AND  STORE  BUILDING 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
High  Street 

Construction  of  shop  and  store  build- 
ing with  75-ft  frontage. 

Owner— Sellar  Tire  Service,  513  High 
St,  Palo  Alto. 

Architect— Leslie  I.  Nichols,  15«  Uni- 
versity Ave.,  Palo  Alto. 

Contractor— Nichols-White,  Inc.,  156 
University  Ave.,  Palo  Alto. 


3/5/46 

CONTRACT   AWARDED 

MERCHANDISE   MART  ADDITION 

Cost.  $1,800,000 

SAN  FRANCISCO.  Southwest  comer 
Ninth  and  Market  Sts. 

Construction  of  reinforced  concrete 
and  structural  steel  nine-story  and 
basement  addition  to  Western  Mer- 
chandise Mart,  adding  250,(X)0  sq.  ft 
of  floor  space. 

Owner— Western    Merchandise    Mart,  i 
Frank   K.   Runyan,   president,    1355 
Market  St,  San  Francisco. 

Plans  prepared  by  Capital  Co.,  1 
Powell  St..  San  Francisco. 

Foundations — Cahill  Bros.,  206  San- 
some  St.,  San  Francisco,  $70,000. 


3/5/46  •     •     9 

TO    PREPARE    PLANS 

SCHOOL    BLDG.  Cost,    $120,000 

BELMONT,  San  Mateo  Co.,  Calif. 
Barrett  School;  Ralston  Ave.  near 
Belbum  Village. 

Construction    of    school   building. 

Owner — Belmont  School  Dist.,  Bel- 
mont. 

Architect— Frederick  L.   Confer,  1214 
Webster  St.  Oakland. 
The  District  voted  March  4  on   a 

proposal    to    issue   bonds    In   amount 

of  $120,000  to  finance   construction. 


8/5/46  •     8 

CONSTRUCTION  STARTED 
WAREHOUSE  Cost,  $150,000 

BURLINGAME,  San  Mateo  Co.,  CaUf. 
North  side  of  Broadway, 


3/5/46  •     8 

CONTRACT   AWARDED 

STORE  BUILDING 

Contract  Price,  $132,700 

PITTSBURG,  Contra  Costa  Co.,  Calif. 
Railroad  Ave.  and  E.  7th  St 

Construction  of  new  comer  furniture 
store  building  (100x101  ft),  alter 
exterior  walls  of  adjacent  building 
(25x100  ft),  and  construction  of 
new  adjoining  building  (50x180  ft), 
all  construction  to  be  steel  frame 
and  reinforced  concrete. 

Owner  —  Camlllo  Lamzafame,  c/o 
architect. 

Architect — Philip  D.  Tomasello,  Room 
305,  605  Washington  St,  San  Fran- 
cisco. 

Contractor — Stolt,  Inc.,  8461  San  Le- 
andro  St.,  Oakland. 


3/5/46  •     •     9 

BOND    ELECTION 
SCHOOL  BLDG.  Cost.  $50,000 

SELMA,    Fresno    Co.,    Calif.     Jeffer- 
son   School;    Thompson    Ave.    bet 
Sylvia  and   Young  Streets. 
Construction  of  school  bifllding. 
Owner  —  Selma  Elementary   School 

District,    Selma. 
Architect — Not    Announced. 

District  will  vote  March  26  on  a 
proposal  to  issue  bonds  in  amount 
of  $50,000  to  finance  above  construc- 
tion. 


3/6/46  •     8 

FIRE    LOSS 

SAN  FRANCISCO.— Fire  recently 
damaged  the  City  of  Paris  depart- 
ment store  annex,  Geary  and  Stock- 
ston  Streets,  with  loss  estimated  at 
$6000. 


3/5/46  •     9 

PREPARING  PLANS 
SCHOOL  ADDITION        Cost.  $50,000 
MT.   EDEN,  Alameda  County,  Calif. 
Construction    of    cafeteria    and    four 

additional   classrooms. 
Owner  —  Mt    Eden    School    District, 

Hesperian  Blvd.,  Mt  Eden. 
Architects— Hlgglns  &  Root,  Security 

Bldg.,  San  Jose. 

The  district  recently  voted  bonds 
in  the  amount  of  $50,000,  proceeds  of 
which  will  be  used  to  finance  the 
above  construction. 


of  $60,000.  proceeds  of  which  will  be 
used  to  finance  construction  of  school 
classrooms,  cafeteria  and  other  addi- 
tions. 


ll—HOSPITALS 


3/5/46  ••     U 

BIDS   WANTED 

WOOD,  Wis.— Until  March  26,  1:30 
P.  M.,  bids  will  be  received  by  the 
Veterans'  Administration,  Washing- 
ton 25,  D.  C,  tmder  Project  2328  for 
construction  of  addition  of  wing  J 
to  building  No.  70  (containing  75,000 
cu.  ft).  Veterans'  Administration 
Hospital  at  Wood,  Wis. 


^6J^u?'^'f^  **^'    '^'    ^«*"*^S  ConrrSc^  tf'^two-story  reinforced 

*  Clinton   CoStniction   Co..  923   Fol- '     *^°°^™^«  ffjf»-  ^J^P^*  ^'^""^t?  ^ 
I     som   St.    San    Francisco,   $2,294,000.   Owner-BuUdingT^ea  Council.  Geo. 

ilio"^  ^i^'''  °^  ''"'  '''  '^"^   AfchTt^niS^H^Si^iS  K   N. 
'  SitTett  &  mip,  San  Francisco.  $2,-       ^°"»«''.  «»  ^^^^^  St.  San  Fran- 

300.000.  (1)  add  $3000.   (2)  no  bid,  (8)  i     ^r^\,  .-.^,.*^„    ^n««H«in.-  -,.r*. 
deduct  1164  OOa  (4)  IS.  "^  ***"  association,  comprising  such 

M&ir'6Sp..s5^  Francisco.  $2,-  "^^^J'  ^.^Pf  "  ^^^  '«  ^^S!^ 
528.884.  (1)  add  $3000,  (2)  deduct  $5000.  ^?„^®^^">*f^»  ^^^F^^^"^  ,°™!^" 
(3)  deduct  $132,000/(4)  $13.         ^^  ^  »*^*P  °'  ^«  ^*™P'®  ^  *>«^  formed- 

A.  Famell  Blair,  San  Francisco,  bid  ' 
rejected  due   to  qualifying  the  price 
quoted. 


90 


14-17— PUBUC  BLDGS. 


Cor. 


3/5/46 
PREPARING 

PRELIMINARY    PLANS 

HOSPITAL    ADDN.        Cost    $450,000  ; 

SACRAMENTO.    Calif.     Mercy    Hos- 
pital. 40th  and  J  Streets.  j 

Construction   of   5-3tory   reinf.   cone,  i 
wing  addition  to  contain  100  beds.  | 

Owner— Sisters    of    Mercy    Hospital.  ; 
40th  and  J   Streets,   Sacramento,      j 

Architect— Harry  J.  Devine.   624  "R"  I 
Street,  Sacramento. 


11 
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3/5/46 

PREPARING 
PRELIMINARY    PLANS 
HOSPITAL  Cost. 

REDDING,    Shasta   Co.,   CaUf. 
Construction    of    reinforced   concrete 

hospital   bldg.   containing  75   beds. 
Ownei^— Sisters    of    Mercy    Hospital, 

40th  and  J   Streets,   Sacramento. 
Architect- Harry  J.  Devine.  624   "R" 

Street,  Sa(?ramento. 


11    8/5/46 

TO  ASK   BIDS 

DETENTION  HOME      Cost.  $125,000 

SACRAMENTO,  Sacramento  Co.  CaL 
"V"   Street 

Construction   of   one-   and   part  two- 
story  reinforced  concrete  and  steel 
county   detention   home  to   accom- 
modate    40    Juveniles    and    provide  j 
small  second  story  section  for  Uv-  j 
ing   quarters   for    the    guards    and  j 
administrative    personnel.  | 

Owner — Coimty  of  Sacramento,  Court  j 
House,   Sacramento. 

Architect— Harry  J.  Devine,  1012  Jay 
St.,   Sacramento. 


3/5/46 

PLANNED 

LODGE   BUILDING 

ALBANY.   Alameda  Co..   Calif. 
Solano  and  Evelyn  Avenues. 

Construction  of  2-story  lodge  build- 
ing (50X112S). 

Owner— Bayview  A^erie  2323,  Frater- 
nal Order  of  Eagles.  W.  E.  Ferg- 
uson, member,  1138  Brighton  Are., 
Albany. 


3  ■5/46  •     20 

STARTING   WORKING 

DRAW!  NGS 

BOWLING   ALLEY         Coat,  fU5,000 

BERKELEY,  Alameda  County.  Calif. 

Channing  Way. 
Construction    of    one-story   maaonry 

building     (76x115    ft),    to    oontatn 

bowling  alley  and  restaurant 
O  wne  r— Withheld. 
Architects — Thomson   &   Evana,   1308 

E.  38th  St,  Oakland. 

22-26 — RESIDENTIAL 
BUILDINGS 

3/5/46  •     82 

PLANNED 

ALTERATIONS  TO  HOTHX. 
NAPA.  Napa  Co.,  CaL    Reavis  HoteL 
Alterations  and  renovations  to  hoteL 
Owner — Jos.   Lazarus,   1754  Jefferson 
Street.  Napa. 


4  JLi/iLiiliJ    vli    JT  Il-»|ji 


The   fAllowIng    list    »f    piano    and    opeclflcatlono    for    oonatruetlon 

projodlo  are  now  available  for  Inspection  at  the  office  of  DAILY 

I^ACIFIC  BUILDER.  4as  Tenth  Street,  San   Francisco. 


Wark 


Tube  Steatm  Radiation, 
Spec  Na  17460.  NOy 


I     Plans  are  completed  and  bids  will 
$350,000   be  asked  shortly. 

3/5/46  •     16  ,  

'BIDS  OPENED  ^     ^     „.  |  Earthwork.  Canal  Lining 

!     EUREKA,     Utah.  — C.    C.    Nelaon,  '  g^^  jj^j  "* 

Provo.  Utah,  at  $1778,  submitted  low  ;     *^  - 

!  bid  to  the  district  engineer.  Federal     spec.  1172 

Works  Agency,  Public  Buildings  Ad-     Earthwork.  C::anal  Unlng; 

ministration.    838    U.    S    Appraiser's 


Location 


Bid  Opening  Date 


San  Leandro 


t-  8 


Frlant-Kem  Canal 


8-  B 


Frlant-Kem  Canal 


8-13 


3/5/46  •     11 

PROSPECTIVE   BIDDERS  .        tt     ^ 

SAN  LEANDRO,  Alameda  Co.,  C^aL  '  Eureka,  Utah. 
—As  previously  reported,  imUl  March  '  Other  bids  were : 
8.  11  A.  M..  bids  -will  be  received  by 
the  Public  Works  Department  12th 
Naval  District.  1182  Market  St..  San 
Francisco.  Room  402,  for  Installing 
tube  radiation  in  existing  covered 
passage  and  solaria  with  the  neces- 
sary additions  to  the  existing  heat- 
ing system,  pipes,  traps,  valves,  con- 
nections to  existing  heating  and  re- 
turn main  sand  incidental  work  com- 


Bldg.,  San  Francisco,  for  interior  and    8  Miles  Railroad 
exterior  painting  at  U.  S.  Post  Office,      NOy  13469 ;   Spec.  17620 


Kammerman  Construction  Co.,  Salt 
Lake  City,  $2085. 

Keati  Co..  Salt  Lake  City,  $2345. 

R.  A.  Newman,  McMinnvUle,  Ore., 
$3680. 


Stockton 


S-14 


'      SUB -BIDS  WANTED 

General  comtractort  declring  sub-bids  on  any  job  are  invited  to  make  known 
their  requirement*  In  this  ooiumn.    There   Is  no  charge  for  thio  oorvloa. 
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3/5/46 

BIDS  OPENED 
LANCASTER,     Los     Angeles     Co.. 

_  _  Calif  —  Patrick     M.     Cofarelll,     20337 

pTet"e  and"  ready  forTse  at  the  U.  S.  I  Anita  Ave.,  Hayward.  at  $9825,  sub - 
Naval  Hospital,  San  Leandro ;  Spec,  f  mitted  low  bid  to  the  office  of  the 
17450  ^  district     engineer.     Federal     Worka 

Plans  and  specifications  obtainable  '  Agency,    Public    Buildings    Admlnia- 
from  the  Public  Works  Department,    tration,   838   U.    S.   Appraiser's    Bldg., 


838    U. 
San  Francisco,  for  finishing  basement 
in  U.  S.  Post  Office,  Lancaster. 

George  Godhart  Pasadena,  at  $11.- 
812,  submitted  only  other  bid. 


3/5/46  •     9 

BONDS   VOTED 

FARMERS VILLE,  Tulare  Co.,  Calif. 

Farmersville  Elementary  School. 
Construction  of  additional  classrooms 

to  present  school. 
Owner — Farmersville  School  District, 

Tulare  County. 
Architect— David    H.     Horn,    Rowell 

Bldg.,  Fresno. 

The  sehool  district  voted  bonds 
March  1  In  the  amount  of  $23,000  to 
finance  construction. 


3/5/46  7 

WORK    UNDER  WAY 
RESTAURANT         Est.   Cost   $20,000 

Co'nsti^ction  ofTlCe-Vto^  reinforced    ^^^t-^.^S:  ^',^I!i?f„*  ^°'  ^*"'-   '*^ 
concrete  fireproof  warehouse  with 


mushroom  type  columns  support- 
ing flat  slab  floors,  two  large  ele- 
vators, glass  brick  front,  rail  spur 
track,  etc. 

Owner — Beklns  Van  &  Storage  Co, 
13th  and  Mission  Sts.,  San  Fran- 
cisco. 

Architects  —  DeMartinl  &  Igaz,  785 
Market  St.,  San  Francisco 

Engineer— W.  Adrian,  417  Market  St, 
San  Francisco. 

Contractor  —  Parker,  Steffens  & 
Pearce.  135  South  Park,  San  Fran- 
cisco. 


3/5/  46  '4 

SUB-CONTRACTS  AWARDED 
OFFICE   BUILDING       Cost   $460,000 
SAN  FRANCISCO.   Battery.  Califor- 
nia eind  Halleck  Sts. 
Construction    of    five    stories    of    an 
eventual  nine-story  office  building, 
approximately  124  ft.  sq.  and  facing 
on    three    streets;    ceramic    veneer 
exterior,  two  elevators. 
Owner — John  Cahill,  206  Sansome  St 
Architects — Meyer  &  Evers,  1201  Kohl 
Bldg.,  comer  Callfomla  and  Mont- 
gomery Sts. 
Contractor — Cahill     Bros.,     206    San- 
some St. 
Structural  Engineer — L  H.  Nishkian, 

1045  Sansome  St 
Elevators— Otis  Elevator  Co..  1  Beach 
Street 


Telegraph   Avenue. 

Construction  of  drive-in  restaurant 
and  fountain.  Cameo  style,  round 
in  shape,  modernistic  design,  full- 
height  glass  front,  service  capacity 
of  100  autos. 

Owner— Cameo  Markets,  110  E  12th 
St.,  Oakland,  Neal  Townsend,  head 
of  firm. 


3/5/46  •     6 

CONTRACT   AWARDED 

COMMERCIAL  BUILDING 

PALO  ALTO.  Santa  Clara  Co.,  Calif. 
Callfomla  Ave. 

Construction  of  five-story  reinforced 
concrete  commercial  building. 

Owner— Pine  Company. 

Architect— Leslie  L.  Nichols,  166  Uni- 
versity Ave.,  Palo  Alto. 

Contractor— Nichols-White,  Inc..  156 
University  Ave.,  Palo  Alto. 


3/5/46  •     » 

BONDS  VOTED 
SENIOR  HIGH  SCHOOL. 

Cost.  $1,000,000 
RENO,   Washoe   County,    Nev.    Reno 

Senior  High  School 
Construction     of     new     senior    high 

school. 
Owner — Reno  School  District  No.  10, 
Earl     Wooster,     superintendent    of 
schools,  139  W.  6th  St,  Reno,  Nev. 
Architect— Dehman     Ferris,     577     La 
Rue  St.  Reno 
I     The    school    district    voted    bonds 
[March  2  in  the  amount  of  $1,600,000, 
j  proceeds  of  which  will  include  financ- 
ing  the    above    construction    at    ap- 
proximately  $1,000,000  and   the  pur- 
chase of  a  site  at  $85,000. 


Design  Section,  8th  floor.  Whltcomb 
Hotel,  San  Francisco,  upon  deposit 
of  check  or  postal  money  order  for 
$10,  payable  to  Chief  of  Bureau  of 
Yards  and  Docks.  I  — — —  ^ 

The     following     contractors     have   3/5/46  lo 

taken  out  plans:  I  BIDS  WANTED 

O'Mara      Stewart,   Ltd.,  218  Clara  I     SAN  FRANCISCO-UnUl  March  20. 
St  San  Francisco.  '  2  P-  M.,  bids  will  be  received  by  the 

Westem  Plumbing  &  Heating  Co.,    office  of   the  district  engineer,   Fed- 
445  Golden  Gate  Ave..  San  Francisco,    eral  Works  Agency,  PubUc  Buildings 

Box    74,    San  .Administration,  838  U.  S.  Appraiaera 


Shell  Chemieal  Shop  and  Storage  Bldg.,  Shell  Point;  Bids  open  March  6 
Howes  A  Whltaker,  626  Ruas  Bldg.,  San  Francisco  (GArfield  5789) 
Stolte,  inc.,  P.  O.  Box  781.  Pittsburg   (1417). 

Escalator  and   Elevator  Additions.  Lincoln   Bldg.,  867   Market  Street,  8aa 
Franclisoo;    BIda    open    March    12,   3:00    P.   M. 
Dinwiddle  Constr.  Co..  210  Crocker  Bldg..  San  Francisco  (EXbrook  6616) 
MacDonald.  Young  A.  Nelson.  127  Montgomery  St,  S.  F.    (SUtter  8896) 

"Rheatre  Btdg.,  Guemeville;    Bids  open   March  6,  12  Noon. 
A.  J.  Hoppef  Co.,  343  Langtcn  St.  San  Francisco   (MAriiet  797t). 


Jerry  Doyl^  P.  O. 
Leandro. 

Anderson  &  Rowe, 
St,  San  Francisco. 


Bldg..  San  Francisco,  for  new  eleva- 

2501    Harrison    tor  cables,   etc.,  new   Mint  Building,  : 

San  Francisco.  , 

Specifications  obtainable  from  the  { 

above  office  of  the  district  engineer,  i 


12.13— INDUSTRIAL , 
BUILDINGS 

••     12 
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8/5/46 

BIDS  WANTED 

SPRINGVILLE,  Utah-— UntU  Mar.  \ 
20,  2  P.  M.,  bids  will  be  received  by 
the    office    of    the    district    engineer, 
Federal  Works  Agency,  Public  Build- 


Schools,  Castro  and  A0ifWLr»9o  SU..  Richmond;    Bids  open   March  S,  8  P.  M. 
Jaa  I.  Bamea  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (ElXbrook  6906  or  TtM) 
Moore  &  Roberts.  60S  Mission  St.  San  Francisco   (GArfield  8579). 
Elmer  J,  Freethy,  1432  Kearney  St,   El  Cerrtto   (Landscape  6-SSll). 
John  M.  Bartlett,  703  Everett  St,  Bl  Cerrito    (LAndscape  5-9188) 
M.  J.  King.  Ina.  231  Franklin   St.  San   Francisco    (UNdertilU  aWf) 

Superstruoture  for  Ordnance  Shop,  San    Francisco   Naval   Shipyard:    NOy 
12968;   Speo.  171&2;   Bids  open   March  IS.  11:00  A.  M. 
Jaa  L  Barnes  Constr.  Co.,  941  Russ  BMg..  S.  F.   (EKbrook  69C>5  t  T064) 
E.  8.  McKlttrtck  Co..   610— 16th   St,  Oakland    (TWln   Oaks   5070). 
M  Ac  K  Corp.,  200  Financial  Cviter  Bldg.,  San  Francisco  (EXbrook  T8S4) 
A,  Famell  Blair  Co..    Inc.,  9  Main   St.   San   Francisco    (YUkoo  8IM). 
Moore  A  Rot>erts,  693  Mission  St.    San  Francisco   (GArfield  8979). 
Peter  Klewit  Sons'  Co.,  442  Foot  St,  San  FrancUco   (EXbrook  B78«). 


8/5/46  •    8 

CONTRACTS  AWARDED 
SPORTS  STORE  BUILDING 
SACRAMENTO,  Calif.  Alhambra  and 

L  Streets. 
Construction   of  one-story  reinforced 

concrete  sports  store  building. 
Owner— Withheld. 
Architect — Harry    J.    Devine.    1012    J 

St.,  Sacramento. 

General  Work 

Campbell  Construction  Co.,  800  R 
St.,  Sacramento.  $33,510  Ocontract 
awarded). 

Transwestem  Construction,  Sacra- 
mento. $33,750. 

M.  J.  King,  Inc.,  San  Francisco. 
$36,614. 

Electric  Work 

George  Foss,  1720  8th  St,  Sacra- 
mento. $5987  (contract  awarded). 

Manuel   Joseph.  Sacramento,   $6107. 

J.  C.  Hobrocht  Co.,  Sacramento, 
$6299. 

Luppen  ft  Hawley,  Sacramento, 
$6»73.  . 


3/5/46  •     3 

PLANS  BEING  FIGURED— -BIOS 
OPEN   MARCH  15,  10  A.  M. 
WAREHOUSE 

SAN  FRANCISCO.  Fourth  and  Clem- 
entina Sts. 
Owner  —  S.    E.    Massengill    Co..    c/o 

architect 
Architect — Howard  Edwin    Sweeting, 

101  Post  St 

The  following  contractors  have  been 
invited  to  figure  plans: 

Erbentraut  &  Summers,  446  6th  St, 
San  Francisco 

Clinton   Construction    Co.,   923   Fol- 
som  St.,  San  Francisco. 

Transwestem   Construction,   Rlalto 
Bldg.,  San  Francisco. 

De    Luca    &    Son,    1745   Filbert   St, 
San  Francisco. 

Dinwiddle     Construction     Co.,     210 
Crocker  Bldg..  San  Francisco. 

Barrett  &  Hllp,   918  Harrison   St, 
San  Francisco. 

Parker,  Steffens  &.  Pearce,  136  So. 
Park,  San  Frauicisco. 

MacDonald.    Young    &   Nelson.    127 
Montgomery  St.,  San  Francisco. 


1 3/5/46  •     9 

I  BONDS  VOTED 

REMODEL  SCHOOL        Cost,  $15,000 
RENO,  Washoe  County,  Nev. 
Remodel    McKinley    Park    Grammar 

School. 
Owner — Reno  School  District  No.  10, 

Earl    Wooster,    superintendent    of 

schools,  139  W.  6th  St,  Reno,  Nev. 
Architect— Russell    Mills,    803    Nixon 

St.,  Reno,  Nev. 

The  school  district  voted  bonds 
March  2  in  the  amount  of  $1,500,000, 
proceeds  of  which  will  include  financ- 
ing above  work. 


8 


3/5/46 

PREPARING    PRELIMINARY 

PLANS 

DRUG  STORE    Approx.  Cost  $60,000 

FALL  RIVER  MILLS,  Shasta  Co.. 
Calif. 

Construction  of  two-story  and  base- 
ment wood  frame  drug  store  build- 
ing (40x80  ft). 

Owner— Withheld. 

Architects — Thomson  &  Evans,  1308 
E.  38th  St,  Oakland. 


UNIFORM    ^    DEPENDABLE 


3/5/46  •     9 

BONDS  VOTED 

REMODEL  SCHOOL        Cost,  $150,000 
RENO,  W^ashoe  County,  Nev. 
Remodel    B.    D.    Billlnghurst   Junior 

High  School. 
Owner- Reno  School  District  No.  10, 

Earl    Wooster,     superintendent    of 

schools.  139  W.  6th  St,  Reno,  Nev. 
Architect— Russell    Mills,    803    Nixon 

St.,  Reno,  Nev. 

The  school  district  voted  bonds 
March  2  in  the  amount  of  $1,500,000, 
proceeds  of  which  will  include  financ- 
ing above  work. 


3/5/46 

TO    START   CONSTRUCTION  __ 

iSR^^^"^     T  ,      ^***V  '^?'^   IngV'Admhi"i8trit'ion,"838   U.    S.   Ap- 

TRACY,  San  Joaquin  County,  Calif. :  pi^ser-s    Bldg.,    San    Francisco,    for 
MacArthur  Drive.  '  exterior    painting,    etc.,    U.    S.    Post 

ConstrucUon    of    ice    manufacturing  q^j^j^,  Springvllle,  Utah.  i 

and  cold  storage  plant,  partially  j  specifications  obtainable  from  the  i 
stucco  exterior  and  partially  comi-  i  ^^bove  office  of  the  district  engineer  | 
gated  aluminum.  j  qj.  f^m  the  custodian  of  the  building    *■ 

Owner  — Tracy    Ice    &    Development  l    j_  g^^g    utah. 

Co..     Lindsey    Cochran,     president, }  f      »         . 

WesUide  Highway,  Tracy 


Alter  Apt.  House,  601  O'Farrell  St.  San  Francisco;   Bide  open  Mar.  %  2  PM. 
O.  P.  W.  Jenaen  A  Sons,  Inc.  S2Q  Market  St,  a  F.   (GArfield  8444) 
R.  A.  CUllen,  478  Jackson  St.  San   Francisco   (SUtt^r  imi) 

Esberg  Rreeidence,  16th  Ave.  and  Presidio,  S.  F.;    Bidy  op«n    Mar    S,   Noon. 


O.  P.  W    Jensen  A  Sons,   Inc.  830  M&rket  St,   8.   F.    (OArfieVd 
R  A.  Cullen,  478  Jackson    St.   San    Francisco   (SUtter   1861). 
Ehrln  C.    Stendell,    105   OonitaJes    Dr     San    Francleco    (JUnlper    4 


Contractor— A«e»«lated  Refrigerathig  I  _ -^  __        cr\n  A  1     A  icn 

TT.ncrinoorn      2100     E.     Vemon    Ave..  ,  ^U-Al -OV^V,l#*.J-    fXl^l^ 


Alter   Yok    Theatre,   Wood<«nd;    Bid*   open    March    it,   2:00    P.    M 
MartposA,    Conjstr.    Co..    198    Mississippi    St..    S     F.    (UNderhlll    0»T5> 
Peter  Sartorto.  262  Clementina  St..  San   .rranctsco    (GArfield   8317). 


Engineers,    2100 
Los  Angeles. 


RECREATIONAL  BLDGS. 


Bank   Bultdlng,    Cast   Salinas;    BIda  open    March   12. 

Howes  &  Whltaker,  626  Russ  Bldg.,  San   Francisco   (GArfield  5T29) 


3/6/46 

BIDS    WANTED— 
TO  BE  OPENED  MAR.  18,  11  A.  M. 
ORDNANCE    SHOP 
SUPERSTRUCTURE 
SAN  FRANCISCO.  S.  F.  Naval  Ship 
yard, 


20 


13   3/5/46 

iBIDS  OPENED 

i     SAN   FRjVNCISCO.— The  following 
I  bids   submitted  to   the    Purchaser   of 
!  Supplies,    270    City    Hall,    under    Bid 
jNo.  3484  for  steel  tracks: 
I     Bethlehem     Pacific    Coast    Steel 


Constmction    of    six-story     concrete '  Corp.,    (1)    $539;    (2)    $571;    (3)    $539; 


3/5/46  •     9 

BONDS  VOTED 

GRAMMAR  SCHOOL 

Approximate  Total  Cost,  $260,000 

RENO,  Washoe  County.  Nev  Inter- 
section of  Wonder,  Locust,  Klrman 
and  Vassar  Sts. 

Construction  of  new  grammar  school 
building  (approximate  cost  $232,- 
610),  and  equipment  (approximate 
cost  $17,390). 

Owner— Reno  School  District  No.  10. 
Earl  Wooster,  superintendent  of 
schools,  139  W.  6th  St.,  Reno.  Nev. 

Architect — Gullling    A    Means.     Clay 
Peters  Bldg.,  Reno. 
The     school    district     voted     bonds 

March  2  in  the  amount  of  $1,500,000. 

proceeds  of  which  will  Include  financ- 
ing the  above  work. 


The 


no 


t 

I 
1 


I 


I    I    ■    > 

KDHiBWAU 


for  good 


3/5/46  •     g 

BONDS   VOTED 

BISHOP.  Inyo  Co.,  Calif.— The  Lo- 
Inyo  School  District  of  Inyo  County 
voted   bonds  February  19  In  amount 


and  steel  shop  building  which  shall 
be   used    for   industrial    shop    pur- 
poses,  and  which   includes   paving, 
track    work,    masonry,    steel    sash, 
corru.  wire  glass,  roofing,  protect- 
ed metal  siding,  metal  doors,  plas- 
tering, wood  block  flrg.,  terrazzo, 
floor   coverings,    elevators,    escala- 
tor monorails,  and   crane,   utilities 
and  painting ;  NOy  12968 ;  JJpec.  No. 
17152. 
Owner — Bureau  of  Yards  and  Docks, 
Navy  Dept,  c/o  Public  Works  Of- 
fire,   Room  2110,  Admin.   Building.. 
San  Francisco  Naval  Shipyard. 
As  previously   reporte'd,   plans   and 
specifications     No.     17152     obtainable 
from  the  Officer  in  Charge  of  Con- 
struction.  Room  2110  Administration 
Building,  San  Francisco  Naval  Ship- 
yard, upon  deposit  of  $130  check  or 
postal    money    order    payable    to    the 
Chief  of  Bureau  of  Yards  A  Docks. 


3/5/46  •     12 

SUPERSTRUCTURE  FOR  SHOP, 
ETC. 

SAN     FRANCnSCO.     San     Franclse 
Naval  Shipyard. 

Construction    of    the    superstructure 
for  the  completion  of  a  two-story 
shop  building   No.    411,    shipfltters' 
and   boilermakers'   shop,   and   mis- 
cellaneous  small   structures   Which 
shall    be   used   for   Industrial    shop 
purposes,    and    which   Includes    as 
bestos   siding,    roofing,  wood    block 
and  other  flooring,  earthwork,  pav 
ing,  track  work,  piling,  metal  win 
dows  and  doors,  tile  work,  plaster-  I 
ing,     tanks,     sprinklers,    elevators,  i 
concrete  floor  coverings,  ventilation  ' 
and  utilities;  Spec.  No.  17099.  ,' 

Owner — Bureau  of  Yards  and  Docks.  ' 
Navy  Department,  c/o  Public  Works 
Office,    Room    2110    Administration 
Bldg.,   San   Francisco  Naval   Ship- ,  ^jj^j^gj^^^ 


(4)  $385;  (6)  $539;  (6)  $385;  (7)  $3«6; 

(9)  $387;  (10)  $388.50;  (11)  $374.50; 
(12)  $373;  (13)  $671;  (14)  $411.50;  (15) 
$340;  (16)  $571;  (17)  $411.50;  (18) 
$340;  (19)  $611.60;  (20)  $593.50;  (21) 
$588;    (22)    $593;    (23)    $475. 

Columbia  Steel  Co..  (1)  $406;  (2) 
$406;  (3)  $406;  (4)  $304;  (5)  $406; 
(tit  $304;  (7)  $340;   (8)  $319;   (9)  $321; 

(10)  $324;  (U)  $243;  (12)  $382;  (13) 
$493,  (14)  $344;  (15;  $340;  (16)  $493; 
(17)  $344;  (18)  $340;  (19)  $427;  (20) 
$398;    (21)    $383;    (22)   $398;    (23)   $340. 

8/6/46  •     20 

KKb;PARING    PLANS 
LABOR  TSMPUE  Cost.  $100,000 

SAN  RAFAEL.  Marin  County.  Calif. 
Northweat    comer    Fifth     St     and 


WANTED 


As-sociated  W(xx3  Products  Co. 

1    Fabricators  and  Erectors  of 
i        TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  CmM. 


6AMERST0N  &  6REEN  LIMBER  60. 

Wholesale  and  Jol^biiif  Yard* 

LUMBER  .  TIMBERS     TIES     FIR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Oakland 
LJVINGSTONf     S'^REET 
KEIIo«   4  t684 


Bar   Franolsco 
1S00   ARMY    STREET 

ATivater   1300 


FCR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


STEELFORMS 

,  STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  Harrifon  St.  DO  55R3  Sm  Frucbe* 


PACIFIC   PRODUCTS 


[PLA5T 
I     CRAf 


PRODiJfil^O  BY  ; 


CONSTRUCTION 


PACIFIC.PORTLAND  CEMENT  COMPANY 


PORTLAND 
SEATTLE 


AMPLE  STOCKS  FOR  SPIiDY  DELIVIRY— 

ubidficuf  Qaiei 
Kaiilncii 

Frank  Athb^/  Monoging  Partner 
70  Ofshy  SU    •     MArk«f  1230 

NATIONAL  STEEL  FABRICATORS 

(formmly  Natkmai  OmamfntxJ  Irtm  «  Bnmxm  Co.) 


FOR  SALE 

NEW   &   RECONDITIONED 
DIMENSION    LUMBER 

wailboardft,    pluitihiriK. 

Low*  Bidder-James  L  Barnes  Con- i  P'Pf-  Pi^'^^fh  »"!  "J^l"  K'^**'"* 
atruction  Co.,  Ml  Ruaa  Bldg.,  San  ai»ten«le.  SALE  PRICES.  Large 
Francisco,  $2,290,000.  t  <tock«  of  "hard  to  jfet"  itema. 

Complete  base  bids   and   alternate  !  Wire,  writ*,  or  'phone 

proposalB  were:  t   CLEVELAND   WRECKING    CO. 

James  I.  Barnes  ConstrucUon  Co..    2900  Third  St.  VAIencia  4977 

San     Francisco,     $2.2«0,000,     (1)     add  .  . _ 

I     Misceilaneoua  lot  of  8-  and  4-lnch 

WELDING  FITTINGS  &  FLANGES. 
Flanged  and  acrewed  fittings  and 
vaJvee  «p  to  6-ln.;  also  TOLEDO 
DIES,  2%-  to  8-ln. ;  BARNS  AND 
CHAIN  WHEEL  PIPE  CUTTERS 
Central  Callfomla  Constr.  Co.  HEm- 
lock  792«.  (to  3/5/4«) 

21S  KOEHRING  CONCRETE  MIX- 
ER, electric,  skid  mounted.  Phone 
EXbrook  8845.  • 

14  S  DAVIS  CONCRETE  MIXER 
mounted  on  four  steel  whe«L6  Phone 
EXbrook  8845.  • 


CONTRACTORS— Save  Mooey  ana  Tune 

BY    USING 

QUANTITY  SURVEYS 

105  JE&SIE  STREET         •         SUtter  t361         -         SANFRANCiSCO 

PREPARED  BY  LcROY    SERVICE 


^^yip 


Boilerg — High  Presture  and  HeatJag 

,         NEW       AND       R  E  1  U  1  L  T 
I         AJJ  Sites  tuad  Tjp^§  of  StmA  Tmakm 

(K  EAN  SHORE  IRON  WORKS 

560  BahA  St  -  Ptione  UNd^rlOii  4310  -  Sm 


448 


ArcJiitectural  Renderings 

LEIF  L,  NTELSON 

DESIGN  E  R 

Store  Fronts,  Resadeficc*,  Eke 

«isi  STREET,  OAKLAND  9  —  Telephone  Pledmomt  17tt  W 


FOR  RENT 


7S    JAEGER    CONCRETE    MIXER 
on  two  pneumatic -tired  wheeLs.  avail 
able  for  rental   Phone  EXbrook  8»45   • 

LI'MBER  HANDLING  EQUIP- 
MENT. CARRIERS.  STACKERS. 
TRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland     KE  4-1651. 


WANTED 


WORK  FOR  D  8  TRACTORS. 
CARRYALLS  and  TERRA  COBRAS 
Phone  Stockton  666,^  tf 


Announcing  The  Opening  Of  Our  New  Plant 

343  North  Montgo«i«ry  Street 
San  Jote,  Calif  •mla 

FOR  THE   FABRICATION   OF 

Stroctural  Steel  Code  Storage  Tanks 

Miscellaneous  Iron  *Air  Receiyen 

Hoppers  "^Butane  Tanks 

Stacks  *When  Boiler  Plate  la  available 


Somers,  O'Rear  &  Stephan 

STEEL  rABRICATt)RS  AND  ENGINEERS 

TELEPHONE    COLUMBIA    4407 


TiJESDAV  MARCH  5,  1946 


DAILY     PACIFIC     BUILDER 


PAGES 


Advance  GONStRUCTioN  REPdRts 
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CONTRACT   AWARDED 

LOS  ANGELES,  CaL— Daley  Bros., 
426  Bryant  Street.  San  Francisco,  at  , 
$75,000  awarded  contract  by  Federal 
Public  Housing  Authority,  Phelan 
Bldg.,  San  Francisco,  for  the  con- 
struction of  50  family  dwelling  units 
at  Los  Angelea;  Cal-V-4400.  Comple- 
tion date  June  5. 
3/5/46  •     •     28 


CONTRACT    AWARDED 

L03  ANGELES.  CaL— Daley  Bros.. 
426  Bryant  Street.  San  BYancisco,  at 
$37,500  awarded  contract  by  Federal 
Public  Housing  Authority,  Phelan 
Bldg.,  San  Francisco,  for  the  con- 
struction of  25  family  dwelling  units 
at  Los  Angeles,  Cal-V-4397.  Comple- 
tion date  May  27. 

3/5/46  •     22 

PLANNED 
HOTEL 
MADERA.   Madera  Co.,   Calif.    Fifth 

and  D  Streets. 
Construction  of  modem  80  to  90  room 

hotel;   modem  heating  and  cooling 

systems,    parking    facilities. 
Owner — John  A.   Franchi.  519  North 

D  St,  Madera. 


ERgineering  Section 


,     C.    L.    Hubner   Co..   4000   York    St..  .  mation,    Denver,    Colo.,    under    Spec. 
I  Denver  5.  Colo.  jNo.  1170  for  the  construction  of  the 

The  Colorado  Builders  Supply  Co.,    Alamogordo-Hollywood  and  the  Ele- 
!  1534  Blake  St.,  Denver,  Colo.  phant     Butte  -  Socorro     115  -  kilovolt 

i     Foster  &  McHarg,  P.  O.   Box  641,  |  transmission   line,  Rio  Grande  ProJ- 
Blythe,  Calif.  |  ect.   New  Mexico.  The  work  is   situ 


26 


NEWS  INDEX 

For  convenient   reference,    newt 

reports  in  this  section  are  classi- 

fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants  .~  31 

•32 

Bridges      ._ _ 

33 

Dams,   Reservoirs  and 

Dredging  „ _ 

34 

Docks,  Piers  &  Harbors 

3b 

Parks,   Airports   and 

Playgrounds    -._ — 

36 

Railroads,  Subways  and 

Tunnels    

37 

Electric  Lighting  and 

Transmission    Lines  

38 

Sewers    _ _ 

39 

Streets  and    Highways 

40 

Gas,    Water   and    Oil    Pipe 

Lines  _ . — 

41 

Western     Contracting     Corp.,     400 
Wamock   Bldg.,   Sioux  City,   lowau 
I     8.  J.  Groves  &  Son  sCo.,  511  Wes- 
ley Temple  Bldg.,  Minneapolis,  Minn. 

Condon -Cunningham  Co.,  4229  Laf- 
ayette Ave.,   Omaha.   Neb. 


34 


ated  in  approximately  the  central 
portion  of  the  state  of  New  Mexico. 

The  specifications  will  provide  for 
bids  on  either  or  both  of  the  two 
transmission  lines,  but  no  bid  will  be 
considered  for  only  a  part  of  either 
line. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  |1.75  per  copy, 
not   returnable. 

Guarantee    will    be    required   with 


3/5/46 

BIDS   WANTED 

CADDOA.  Bent  Co..  Colo.— Until 
April  9,  11  A.  M.  bids  will  be  re- 
ceived by  the  U.  S.  District  Engineer 

Office,   Commercial   Bldg.   and  P.   O.  j  each  bid  in  an  amount  not  less  than 

Box    1538,    Albuquerque,   N.    M.    for  !  10  per  cent  of  the  amount  of  the  bid. 

the  completion  of  John   Martin  Dam  '     Copies  of   the  standard  forms  and 

on  the  Arkansas  River,  approximate-  i  of  the  specifications  may  be  obtained 

ly  50  miles  west  of  the  Kansas-Colo-  |  from    the    following    offices    of    the 

rado    state    line    ajid    near.  Caddoa,  | Bureau   of  Reclamation;  W.  R   Nel- 

Bent  Co.,  Colo  The  work  will  consist  j  .,on,    regional    director,    Oliver-Eagle 

of  completing  the  construction  of  the  !  Bldg.,   6th    and    Polk    Sts.,    Amarlllo, 

dam.  Various  phases  of  the  work  are  ^  Texas ;    O.    N.    Parker,    construction 

partially  completed  and  a  portion  of  I  engineer.  Alamogordo,  N.  M. ;  Walker 

the  materials  and  equipment  required   r.  Young,  chief  engineer,  U.  S.  Cus- 

in  the  construction  will  be  furnished  |  tom     House.     Denver    2,     Colo.,    and 

i  by  the  government.  The  major  part  |  Michael  W.  Strau.s,  commissioner,  Bu- 

^   10       \X/AT1?D     CITT>Pf  V    A    °^   ^^®    work   consists   of    completing  ,  reau  of  Reclamation,  Washington  25, 

Oi-oZ— —  W/V  Ittv    SUrrLI     Ot  concrete    bridge    piers    aJid    spillway   d.  c.  Prospective  bidders  desiring  to 

SEWAGE    DISPOSAL !  bridge,  steel  stairs  and  gratings,  the,  visit    the    site    of    the    work    should 

I  tainter  gates  and  gate  operating  ma-  j  communicate    with    the    construction 

j  chinery  and  equipment,  the  spillway   engineer. 

j>2    and  dam  power  and  lighting  systems  ' 


40—        STREETS  AND 

HIGHWAYS 

3/5/46  •     •     40  ' 

BID  CALL   CANCELLED  I 

SAN  BERNARDINO   CO.,   Califs! 
The  State  Division   of  Highways,  G.  1 
T.   McCoy,   State  Highway  Engineer, 
Public  Works  Bldg.,  Sacramento,  has  | 
cancelled  the  call  for  bids  for  about 
'6.2  miles  grading  and  surfacing  with  j 
plant  mix   surfacing   between   High- 
land Ave.  and  City  Creek  bridge,  and 
constructing    a    bridge    across     City 
Creek,   in   San   Bernardino  County. 

Bids  were  scheduled  to  be  opened 
March  28  in  Los  Angeles. 


(7)  290  tons  pave,  asph.,  seal  ooat; 

(8)  100   tons    liq.    aaph.    SC-2,   prime 
coat; 

(9)  880  tons  pave,  asph.,  plant  mix 
surfacing ; 

(10)  14.200  tons  min.  agg.  dence  grad- 
ed plant  mix  surf.; 

(11)  4.250  tons  min.  agg.,  open  grad- 
ed  plant  mix  surf. ; 

(12)  90  tons  liq.  asph.  RC-2  tack  coat 
and  choker; 

(13)  350  tons  min.  agg.  chocker. 


40 


PLANTS 


3/5/46 

CONTRACT   AWARDED 

LOS  ANGELES,  CaL— Daley  Bros..    3/5/46  «*         ^   *u      u<   v.  ♦^.^♦i^^ .   *„r  .,»..«<. 

426    Bryant    St..    San    Francisco,    at    BOND    ELECTION  1^^.^*^^  ^''l^'^Y  n?      T-.^fn J-H^    39^ SEWERS 

$294,400.    awarded    contract    by    the    TULARE,  Tulare  Co.,  Calif  .-Voters    nishing  and  Installing  «;«.  automatic 
Federal    Public    Housing    Authority,  I  of   the  City   of   Tulare  will  hold   an    elevator,     spillway     --H-'^cr    «nnin. 


servicing    equlp- 


Phelan  Bldg.,  San  Francisco,  for  the  1  election     April    9,    to    vote    on     the    'pent  and  a  gallery  drainage  system 


39 


construction    of   200   family   dwelling 


units  at   Los   Angeles ;   Calif. 
Completion  date  July  25. 


V-4396. 


22 


proposition    of    issuing   bonds    In    the  j  f^ompletion  time,  365  days 
amount    of    $500,000    to    finance    the  1  ' 

construction  of  a  new  sewage  treat-    3/5/46  .....^^^.^ 

CONTRACT    AWARDED 


34 


3/5/46 

BIDS  OPENED 

FRESNO,  Calif .  — Pacific  Pipeline 
Construction  Co.,  2268  E.  Firestone 
Bldg..   Los   Angeles,  at  $5656.51,  sub- 


3/5/46 

PLANNED 

MOTEL  Cost,  $150,000 

COLFAX,  Placer  County.  Calif. 

Construction  of  modem  motel  con- 
sisting of  20  units  and  containing 
a  restaurant  (40x100  ft),  cocktail 
bar  and  lounge  (40x100  ft.),  swim- 
ming pool,  tennis  and  badminton 
courts  and  gasoline  station. 

Ownei>— I.  H.  Cupps.  2529  94th  Ave.. 
Oakland. 

Architect — Not  announced. 


3/5/  28 

TO    START   WORK 

HOME   BLDG.   PROJECT 

Est  Cost  $172,500 

SANTA  CRUZ,  Santa  Cruz  Co.  ,Cal. 
Bernardo  Park  area  and  Lone  Pine 
Subdivision  near  the  monument 
north   of  Freedom. 

Construction  of  22  residences  for  vet- 
erans. 

Owner  and  Builder — Manuel  S.  Ber- 
nardo. Ill  Tuttle  Ave..  WatsonvlUe. 
Construction   to  start   immedlaCely. 


3/5/  •     25 

COMPLETING   PLANS 

RESIDENCE 

SAUSALITO,  Marin  County.  Calif. 

Construction  of  one-story  frame  resi- 
dence (3  bedrooms  and  maid's  room) 

Owner— Withheld. 

Architects  —  DeMartinl  &  Igajs.  786 
Market  St..  San  Francisco. 


3/5/46  22 

PLANNED 

HOTEL 

CARMEL    VALLEY.    Monterey    Co.. 

Calif.    Los  Laurelles  Junction  with 

the  valley  road. 
Construction   of   hotel. 
Owner — Da\'id   Prince,  CarmeL 


ment   plant   and    the   installation    of  ;^'i,';J,"'^^  Vt^TN^    ^      wor,aor,  f-nr,     mltted  the  low  bid  to  the  City  Coun 
19,000  ft  of  outfall  and  trunk  sewer  !     RITZVILLE,  Wash  —Hansen  ^on-  ^^^  ^^  ^^^  ^^^^  ^^  Fresno,  D.  E.  Rough 


line  and  storm  sewer  lines.  '  o     i. 

Plans  are  being  prepared  by  Quln-  ;  Spokane,  at  $35 


structlon    Co..    W.    232    Pacific   Ave.. 


Co..    W^  232    ';^^«"^  Xpi    ton.    city    clerk.    City    Hall,    Fresno, 
.574  for  welded  steel    _  /    .„ J,    „«     ^^.    th«    BPw«Hn«r    ^i 


tin    Engineers,    816    S 
Los   Angeles. 


Flgueroa    St.. 


February    28,    for    the    sewering    of 


tank  with  rust-restoration  unit  was, ^  ^^  p^,^     ^^^^^ 

awarded  contract  by  "^^  ^Ity  of  RIU-    subdivision  No.  2.  and  Delver  Place, 
vllle    for    construction    of    reinforced:^ 
3/5/46                                                     •     32    concrete  tank,  1.000,000- gallon  storage  .     '^^l"^^;^  i^^^ives : 
BIDS  WANTED  j  capacity.  r»*.Ml)  699   Hn.   ft  12-in.   concrete  sewer 

GRANDVIEW,    Wash.-Untll    Mar.'      Plans    by  Consulting   Engineer   De  !„  p,ace; 

26,  8  P.  M.,  bids  will  be  received  by    Witt    C.    Griffin    &    Associates,    uia  ^^^   ^^  ^^^  vltrtfled  clay  pipe 

the  City  of  Grandvlew,  City  Hall,  for  'National  Bank  Bldg.,  Spokane.  ^^^^^  ^^  ^j^^^. 

construction     of     sewage     treatment ! 
plant  for  City   of  Grandvlew.  j  3/5/46 

Plans    obtainable   from   Consulting 
Engineer  James   W.   Carey   &  Asso-        —  ......  1     j  w  .  *v,^ 

elates,    Alaska   Trade  Bldg.,    Seattle,  j 2  P^  M,  bids  ^"    ^e^^f «*y,^  Jj J^^^ 
upon   deposit  of  $10.00.  U.  S.  Engineer  Office,  Textile  Tower. 

^  ^        i  Seattle,    under    Spec.    43-75    for   ex-  ,         ^  ^^ 

3/5/46  •     81  iP»o'"fi'''T'/°"°^f  *°^,T;°i,^,**  ^"ter^       W.  M.  Lyles.  (D  $2.65.  (2)  $1.60.  (3) 

BIDS    REJECTED  1 5*?**"      ^^^"i^*^*;*  .^?,^tTi         ^        "  $1.   ^4)    $125:  total.  $6705.95 

YOLO    COUNTY.    Calif  .-State  Di-  I  Yakima  and  Gr^^^^^^^^  ^^^,^^   g^os..    (1)    $3.20,    (2)    $2.18. 


•     34 

BIDS  WANTED 
SEATTLE,  Wash.— Until  March  14, 


(3)  102  4-ln.  on  6-ln.  Y  branches; 

(4)  6    masonry    manholes    with    cast 
Iron  frames  and   covers. 

Complete  bids  were: 
Pacific    Pipeline    Construction    Co., 
(1)    $1.73,    (2)    $1.40,    (3)    $125;    total. 


rector  of  Public  Works  C.  H.  Purcell 

rejected   bids    submitted    for   drilling   above  office 

i  water    well    at    the    State    Highway  ' — 

nursery,  about  three  miles  east  of 
Davis,  Yolo  County.  Western  Well 
Drilling  Co.,  Ltd.,  522  W.  Santa  Clara, 
San  Jose,  at  $1760,  submitted  the  low 
bid. 


(3)  $3.  (4)  $160;  total.  $8954.98. 


22 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


39 


3/5/46 

CONTRACT    AWARDED 

OAKLEY,  Contra  Costa  Co.,  Calif. 

_  ]— McGuire  &  Hester,  796 — 66th   Ave., 

36  I  Oakland,  at  $44,270.04  submitted  low 

1  bid    and    awarded    contract    by    the 


3/5/46 

°  OAKLAND^  Alameda   Co.,   Calif .-!  Oakley    Sanitary   District    Frank   D. 
Peter  Sorensen.   927   Arguello   Street,  ,  Porto.    Secretary     SpoHsman  s   Club 
Redwood  City,  at  $5025  submitted  low  !  Acme    and    First    Sts      Oakland,    for 
bid  to  U.  S.  Engineer  Office,  74  New    construction    of    sanitary    sewers    in 
Montgomery  .St,_San  Francisco,  un- I  and  for  a  port  on  of  the  <^st^^^^^^ 


3/5/46 

PLANNED 

HOTEL 

LOS  GATOS,  Santa  Clara  Co.,  Calif 


3/5/46  • 

TOTAL    BIDS 

CLARK    COUNTY,    Nev.— As    pre- 
viously reported,  Westbrook  &  Pope, 
1331  C  St.,  Sacramento,  at  $422,096.05 
submitted    low   bid    to    the    State    of 
Nevada  Directors  of  the  Department 
of  Highways.   Robert  A.  Allen,  state 
highway   engineer.  Heroes'   Memorial  ; 
Bldg.,    Carson    City.    Nev.,    for    con-  j 
structlon    of    18.842    miles    of    state . 
highway    in    Clark    County,    from    a  j 
junction   with   U.    S.   95,   approx.    one  I 
mile  north   of  the  Nevada-California 
state  line,  to  Davis  Dam,  Route  77, 1 
Section   A.  » 

Other   bids   were : 

Dodge    Constr.    Co..    Fallon,    $427,-  I 
046w36. 

Utah  Constr.  Co..  Salt  Lake.  $440.-  ! 
622.95.  I 

Guerin   Bros.  Constr.  Co..  Los  An-  I 
geles,   $461,174.90.  j 

Morrison     -    Knudsen    Constr.    Co.,  1 
Boise,  Idaho,  $549,614.68.  j 

Silver    State    Constr.    Co.,    Fallon, 
$553,665.98. 

Vinnell  Constr.  Co.,  Alhambra.  CaL. 
$563,655.65. 

Unit  prices  will  be  given  shortly. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 

3/5/46  •     42 

BIDS  WANTED 

YUMA,  Ariz.— Until  Mar<th  15,  2 
P.  M,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation.  Custom 
House,  Denver,  Colo.,  under  Inv.  24.- 
958-A-2  for  furnishing  1250  tons  treble 
superphosphate  fertilizer  in  100-lb. 
bags,  f.o.b.  shipping  point  and/or 
Yuma.  Ariz.,  Gila  Project  Arizona. 

Specifications  obtainable  from  the 
above  office. 


42 


3/5/46 

BID    OPENED 

SAN  FRANCISCO.— Dom  Pollteo, 
647  Howard  Street  at  $70  per  lb.; 
30  days  net :  90  day  delivery,  submit- 
ted only  bid  to  the  Purchaser  of  Sup- 
plies, 270  City  Hall,  under  Bid  No. 
3494  for  trolley  cord  for  the  Mu- 
nicipal Railway. 

3/5/46  *3 

BIO   OPENED 

SAN  FRANCISCO.  —  E-  F.  J.  U. 
Products  Co.,  at  $66  per  1000  l>oard 
foot  30  day  delivery;  1%  15  days, 
submitted  only  bid  to  the  Purchaser 
of  SuppUes,  270  City  Hall,  under  Bid 
No.  3490  for  cedar  tles. 


43—    MACHINERY  AND 
EQUIPMENT 


3/5/46  •     42 

BIDS   WANTED 

PHOENIX,  Ariz— UnUl  March  14, 
2  P.  M.  bids  win  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Inv.  7231 -A  for  H- 
frame  phase  fittings,  angle  brackets, 
etc.,  f.o.b.  shipping  point  and/or  Phoe- 
nix, Ariz. ;  Phoenix-Tucson  transmis- 
sion line  No.  2. 

Specifications  obtainable  from  the 
above  office. 


43 


40 


3/5/46 

BIDS   WANTED 

COALINGA,  Fresno  Co.,  Calif.— 
Until  March  18,  7:30  P.  M..  bids  will 
be  received  by  the  City  of  Coalinga, 
W.  C.  Wallace,  City  Clerk,  City  Hall, 
for  installing  1600  feet  of  curbing. 

Specifications  obtainable  from  the 
above  office. 


40 


3/5/46 

CONTRACT   AWARDED 

DAVIS  DAM  PROJECrr,  Arizona- 
Nevada. — Charles  J.  Dorfman,  124  N. 
La  Brea,  Los  Angeles,  at  $214,251.35, 
was  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Walker  R. 
Young,  chief  engineer,  Kingman. 
Ariz.,  under  Spec.  1136  for  construc- 
tion of  streets  and  highways,  side- 
walks, curbs  and  gutters  and  drain- 
age, sewerage  and  water  distribution 
systems  for  Davis  Government  camp, 
Davis  Dam  Project,  Arizona-Nevada. 
The  work  is  situated  about  SO  mllee 
west  of  Kingman,  Ariz. 


3/5/46 

BIDS  WANTED 

BOISE  PROJECT,  Idaho.  —  UnUl 
March  26,  2  P.  M,  bids  will  be  re- 
ceived by  the  Bureau  of  Reclamation. 
Denver.  Colo.,  for  furnishing  three 
2000-kva..  66.000-  to  2400-Volt  60- 
cycle,  oil-lmmersedf  self-coQled,  out- 
door type  transformers,  each  with 
lightning  arrester  for  69.000-'volt  un- 
grounded neutral  cincult  mounted  on 
case;  one  69,000- volt,  600-ampere,  out- 
door type  disconnecting  switch  with 
manually -operated  grounding  blades, 
and  three  69,000-volt  2(X)-ampere.  out- 
door type  expulsion -fuse  disconnect- 
ing switches,  each  complete  '^-Ith  two 
fuse  units,  for  the  "C"  line  canal 
pumping  plant,  Payette  EMvialon, 
Boise  Project.  Idaho,  delivered  f.ob. 
cars  (a)  shipping  point  or  (b)  Em- 
mett,  Idaho;  Specification  Ko.  1222. 
No  charge  to  prospective  bidders  for 
specifications;  to  others.  $1. 


and    new    shops, 
flower   shop,    stylist   shop,    restau- 
rant, and  luggage  and  linen  shop. 
Owner — Johnson    &   Whltestone.    Lit- 
tle Village,  Los  Gatos. 


Other  bids  were: 

Parish    Bros.    Benlcla,    $7158. 


Plans  by  District  Engineer  Lw  Ce- 
drlc  Macabee,  759  Las  Juntas  St., 
Martinez.      Other    bids    were: 

Oakland    Sewer  Con*tr,    Co..   Oak- 


Fredrickson  &  Watson  Constr.  Co..  [  land,   $45,904.47 


Oakland,  $7294. 

Fredrickson    Brothers,    Emeryville. 


Bechtel    Bros.,    Los    Angeles,    $48,- 


33— BRIDGES 


S3 


$8450. 
Chas. 


L.    Harney,    San    Francisco, 


313.17. 


Fogelberg,    El    Cerrito. 


Freethy 
$48,327.35. 
Underground  Constr.  Co..  Oakland, 


250. 


3/5/46  •     •     23 

BID   OPENING    DATE    ADVANCED 
ALTER    APARTMENT    HOUSE  - 
SAN    FRANCISCO.    601  O'Farrell  St. 
Alterations    to   apt.   house,    involving 

new     restaurant,     cocktail     lounge. 

exterior    and    interior    alterations. 
Owner — P.  Tremain  Loud,  c/o  Arch. 
Architects— Ward  &  Bolles,  369  Pine. 

Bid    opening    date    advanced    from 
March  10  to  March  8,  2  P.  M. 

Following  contractors  are  flgfuring 
plans : 

Mattock  Constr.   Co.,  212   Clara  St 

G.   P.   W.   Jensen   &  Sons,   Inc.,   320 
Market   Street 

Russell   ffullen,  478  Jackson   St 

Jacks  &  Irvine.  620  Market  Street 

Haas    Constr.    Co..    326   Merchants' 
Exchange  Building. 

Fred  J.  Early.  Jr.,  369  Pine  Street 


3/5/46 

CONTRACT    AWARDED 

SOLANO  COUNTY.  Calif —Healy- 
Tlbbltts  Construction  Co..  1100  Evan* 
Ave.,  San  Francisco,  at  $13,345,  was 
awarded  contract  by  Charles  H.  Pur-  j 

cell,    state   director   of   public   works,  I 

Sacramento,    for    repairing   a   bridge  !  3/5/46 

fender    across    Napa    River   at    west    qids  OPENED 


$8837. 

Piazza  &  Huntley,   San  Jose.  $15,- 1  $49,357.15.  «,  ,      ^     .n.      , 

'  '     Martin     Murphy,     Walnut     Creek. 

$49,490.45. 
Fast   Constr.   Co.,   $50,243.80. 
A.  J.  Peters  A  Son,  San  Jose,  $58.- 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 


87 


436.30. 

A.   E.   Downer.   Stockton.  $89,733.10. 
R  Goold  &  Son.  Stockton.  $76,421.17. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


3/5/46  •     41 

BIDS  POSTPONED 

MARCH  FIELD,  Riverside  Co., 
Calif.— Until  March  15,  1  P.  M.  (bid 
opening  date  postponed  from  March 
13).  lump  sum  bids  will  be  received 
by  the  U.  S.  District  Engineer  Office, 
751  S.  Flgueroa  St.  Los  Angeles,  for 
revision  of  aviation  oil  storage  and 
dispensing  system  at  March  Field, 
Riverside  County;  Serial  151. 


3/5/46  42 

BID    OPENED 

SAN  FRANCISCO— Columbia  Steel 
Co...  Russ  Bldg.,  at  (1)  $54.5(l»  per  net 
ton;  (2)  $8.85  per  pair;  (3)  $8.85  per 
pair,  submitted  only  bid  to  the  Pur- 
chaser of  Supplies.  270  City  Hall, 
under  Bid  No.  3491  for  steel  track 
specials. 


3/5/46  •     *S 

LOW    BIDDERS 

REDDING.  Shasta  Co..  Calif —The 
following  submitted  low  bids  to  tha 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec  No.  1157  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Redding, 
Calif.,  at  the  option  of  the  bidder, 
ventilating  equipment  for  Installa- 
tion In  the  Keswick  power  plant. 
Central    Valley     Project     California. 

Westlnghouse  Electric  Corp..  Den- 
ver. Colo..  $2059.20  (Sched.  1,  Items  1 
through  6). 

Hendrle  A  Bolthoff  Manufacturing 
Co..  Denver,  Colo..  $2172  (Sched.  1, 
Items  1  through  6) ;  $363  and  $18S 
(Sched.  2,  Items  7  and  8) :  $641.74 
and  $687.64  (Sched.  3,  Items  9  and  10). 

Stone  Heating  &  Ventilating  Co., 
Washington.  D.  C.  $2255  (Sched.  1, 
Items  1  through  6) :  $585  and  |28T 
(Sched.  2,  items  7  and  8). 

Grayber  Electric  Co.,  Denver,  Cok)., 
$2992.45  (Sched.  1.  Items  1  through  6). 

3/5/46  *3 

BIDS   WANTED 

DAVIS  DAM  PROJECT.  Klngfloan, 
Ariz.— Until  April  17.  2  P.  M..  blda 
will  be  received  at  the  office  of  the 
Bureau  of  Reclamation,  Denver.  Colo., 
for  furnishing  and  delivering  f.o.b, 
cars  at  the  shipping  point  or  f.o.b. 
cars  at  Louise,  Ariz.,  at  the  option 
of  the  bidder,  five  17.5-ft  by  t4zW-ft 
fixed  -  wheel  gates,  five  hydraulic 
hoists  for  fixed-wheel  gates,  and  one 
set  of  erection  equipment  for  Installa- 
tion at  the  Davis  Dam,  Davis  Dam 
Project  Kingman,  Ariz.;  Specifica- 
tion 1203.  All  Of  the  materials  will 
be  installed  by  the  government  The 
specifications  do  not  contain  a  pro- 
vision for  liquidated  damages  for  de- 
lay. No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others,  $175.  not  return- 
able. For  particulars,  address  the  Bu- 
reau  of    Reclamation,    Denver,    Colo. 


(Continued  on  Page  Four) 
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city  limits  of  Vallejo,  Solano  County, 
Calif 


i  3/6/46  • 

CONTRACT    AWARDED 
TURLOCK,  Stanislaus  Co.,  Calif 


89 


DREDGING 


BOISE    PROJECT,    Idaho. —H.    B. 
Nicholson,     1151     S.     Broadway,     Los 

Angeles,    at    $454,650,    submitted    low  t-loyd  W.  Terrell,  221  9th  Ave.,  Tur- 

________    _     bid  to  Walker  R.  Young,  chief  engl-  lock,  at  $10,000  awarded  contract  by 

34 DaMS,  RESERVOIRS  &   neer.   Bureau   of  Reclamation,  Boise,  the  Turlock  Irrigation  District,  R.  V. 

Idaho,  for  the  completion   of  earth-  Meikle,    chelf   engineer,   Turlock,   for 

work,  structures,  track  and  telegraph  construction     work     in    improvement 

3 yjr/.g                                                     w    34    line     relocation    of     Idaho    Northern  district  No.  391A,  the  Chapman  ditch. 

COMPLETE   BIDS  i  branch,  Oregon  Short  Une  Railroad  

DESCHUTES  PROJECT   Oregon.—  '  (Union  Pacific  Railroad  Co.,  lessee),  3/5/46                                                    •     39 

As     nreviousW    Teportei     Slee^r    &' Cascade  to  Donnelly,  Cascade  Reser-  BIDS   WANTED 

K^ves    434  Portland  A^e    Bend    Ore..  '  voir.  Pavette  Division,  Boise  Project..      RIVERSIDE.    Riverside   Co..   Calif. 

^t%24  718  7r8ubmitt^    low    bid    to    Idaho.  The  work  is  situated  near  Cas-  .-Until  March  12    10  A.  M..  bids  will 

ru     ^   -lo.,    «f    wo/^iomofinTi     TtAnd   I  cade    Idaho  be    received   by    the   city   council    of 

o':  ?nd?r\p1c.  mXr"fu;ni?hSfgi  ^^^^vJ^SS    ''''^'^'  ^i^^  °' i^.^^^r?^^-^' -°"'- ■  °^  '"^^ 

labo'r  and  materials  and  performing  I  $463,605.  submitted  only  other  bid 
all  work  for  construction  of  highway  \                               -  ^ 

crossing,  station   2718   plus   78,  north  ,  3/5/46 


3/5/46  •     •     24 

BID    OPENING    HOUR    ADVANCED 

REISIDENCE 

SAN  FRANCISCO.   16th  Avenue  and 

Presidio  Wall. 
Construction  of  one-story  frame  and 

stucco   residence    (8   rooms). 
Owner— Dr.   Hans  Esberg,   c/o  Arch. 
Architects— Ward  &  Bolles,  369  Pine. 


•     37 

un"itl^in"canaV;  station  29  plus  17.7,  BIDS  POSTPONED 
"aterrf^M-48;  station  30  plus  51.23,1  ROUGH  AND  READY  ISLAND, 
lateral  M-51,  Deschutes  Project.  Ore-  near  Stockton,  San  Joaquin  Co..  Caiu. 
gon.^he  wo^k  is  situated  In  the  vlcin-  '  -Until  March  14,  11  A.  M.  (POf  tTx^ned 
Itv  of  Metollus,  Ore.  from  March  12),  bids  will  be  received 

The  work  involves:  |  by  the  officer  in  charge  of  construc- 

(1)3000    cu.    yds.    excavaUon,    com- ,  tlon,    U.     S.    Najal     Supply    Annex, 
mon.  for  structures ;  !  Rough    and  ^^^^y  Island    Stockton. 

(2)  100  cu.  yds.  excavation,  rock,  for  ;  under  Spec.  17620,  NOy  13469.  for  re- 
structures-  !  construction  of  railroad  tracks  at  the 

(3)  2500  cu   yds.  backfill;  i  U.  S.  Naval  Supply  Annex,  Stockton. 


City  Clerk,  City  Hall,  Riverside,  for 
the  construction  of  improvements  to 
Monroe  Street  between  Magnolia 
Ave.  and  Indiana  Ave.,  by  construct- 
ing a  sewer  therein  and  by  doing 
all   necessary   grading. 


3/5/46 

BIDS   WANTED 

SISKnrOU  county,  Callf.— Untll 
March  27,  2  P.  M..  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  T.  McCoy,  state  highway 
engineer.  I>ubllc  Works  Building, 
Sa.cramento,  for  about  20.4  miles  In 
length  to  be  surfaced  with  Imported 
borrow  base  and  plant  mix  surfacing, 
portions,  between  Weed  and  Yreka, 
in   Siskiyou  County. 

Plans  and  specifications  may  be 
obtained  from  the  above  office. 

Work  involves: 

(1)  52,200  tons  import  borrow  base; 

(2)  develop  water  supply  and   fur- 
nish water  equipment; 

(3)  1,500    M.    gals,    apply    water; 

(4)  258    sta.    finish    roadway; 

(5)  2,000   tons   fine   screenings,   seal 
coat; 

(6)  1,350  tons  coarse  screenings,  seal 
coat; 


500 


.000 


Gf^^ 


ustR^ 


Hour   of    bid   opening   on    March   8  I  <-^  -^  ^^   ^^^   compacting  backfUl; 


advanced  from  2  P.  M.  to  noon 

Following  contractors  are  flgruring  j 


Work    consists    of    replacement    of 


(5)  310    cu. 
tures ; 


Yds     concrete    in    struc-  '  approximately    eight    track  miles    of 

worn    rails,   switches,   etc.,   with  new 


plans:  _       .      _       _» „.  1(6)  42."obo' lbs.    placing  reinforcement '  or  acceptable  relayer  mUs  and  acces 


Mattock  Constr.  Co.,  212  Clara  St 
G.   P.   W.   Jensen  &  Sons,   Inc.,  320  1 
Jifarket  Street 

Wllll&m  Martin,  666  Mission  Street 
Russell   Cullen,  478  Jackson   St 


bars; 


o^„  ,  series  complete  and  ready  for  use 

i  n^  125  lin    ft  laying  18.1n.  diameter  1     The    existing  70-.    72-,    75-lb.    rails 
■  ^^^  JScreie  nlnt:  i  turnouts,  etc..  are  to  be  removed  and 
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3/5/46 

COMPLETING    WORKING 

DRAWINGS 

RESIDENCE      Approx.    Cost,    $30,000 
Nr    WALNUT  CREEK,  Contra  Costa  i 


(fi>  272  *lin  *ff  laying  36-ln.  diameter  1  replaced' with   new  75-lb..  new  90-lb. 

excrete  pipe  or  acceptable  110-lb.  relayer  rails  and 

Coi^lete  bids  follow:  i  accessories.    Spike  holes   in   ties   will 

Sleeper   &    Keyes.    Bend,    Ore.,    (1)  1  be    plugged    and    defective    Ues    re- 

S175     (2)    $4     (3)    $0.50,    (4)    $0.80,    (5)  ,  placed.    Track    will     be    brought     to 

S44    (6)  $0.04.  (7)  $1.75,  (8)  $2.50;  total,    grade  and  ballast  property  retamped 

«24  718  75  I  Material    removed    will    remain    the 

W.    C.    Thompson,    San    Francisco,    property    of    ^be    Navy  _and    will    be 


County.  Calif.  .^    Irn   Sl25    (2)    $2,    (3)    $0.55.    (4)   $0.90.    placed  in  a  nearby  storage  area  on 

Construction  of  frame  and  ;«^ood  sId-      J     ^i^.  J       J  ^  ^g    ^g^  ^g^.     j^^   ^^^^^    g^pp^y  ^nnex.  Stockton. 

Ing  residence   (8  rooms)   tile  floors    J  J'  f   534  96l45.  1  by  the  contractor.  Alternate  bid  items 


on  concrete  slab. 
Owners-Withheld. 
Architects — Thomson    ft   Evans,    1308 

E  38th  St.,  Oakland. 
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WORKING 


Approx.   Cost,  $30,000 


Contra    Costa  1  3/6/36 


3/5/46 

COMPLETING 

DRAWINGS 

RESIDENCE 

Near     LAFAYETTE, 
Co..   Calif. 

Construction  of  frame  and  wood  sid- 
ing residence   (9  rooms) 
floors,    tile   baths. 

Owner— Withheld. 

Architects— Thomson    ft   Evans,    1308 
E  38th  St.,  Oakland. 


McLauehlln  Construction  Co.,  Red-  '  will  be  included  for  supplying  and 
mond  Ore.,  (1)  $150,  (2)  $3.  (3)  $0.50.  installing  new  75-lb.  rails  and  turn- 
(4)  $i  10  (6)  $46.  (6)  $0.06,  (7)  $2,  ;  outs,  new  90-lb.  rails  and  turnouts 
8)  $4  •  "total,  $25,948.  1  or  110-lb.  relayer  rails  and  new  turn- 

BHckle  &  Cater,  Portland.  Ore.,  (1)  }  outs  and  a  separate  bid  Item  will  be 
$1  (2)  $2  50.  (3)  $0.50.  (4)  $1,  (5>  $55.  |  called  for  on  cost  per  unit  tie  for 
(6)  $0  05  (7)  $1.50,  (8)  $5;  total.  $27.-  removing  the  defective  Ues  and  fur- 
197  50  inlshlng  and  Installing  new  ties. 

'      Bids  will  be  asked  as  follows: 


'34  i  (1)  work  complete   using   new   90-lb. 
PROSPECTIVE    BIDDERS  j         rails,  fittings  and  accessories; 

LAS  ANIMAS,  Colo. — As  previous-  |  (2)  work    complete    using   new   75-lb. 
Wdwo^  :  ly  reported,  until  March  12.  10  A.  M..  rails,  fittings  and  accessories: 

narawooa  ,  ^>^^  »-^jj  be  received  by  the  U.  S.  i  (3)  work  complete  usjng^  110-lb.  re- 
Engineer  Office.  Las  Animas,  Colo.,  [  layer  rails,  fittings  and  acces- 
for  construction  of  earth  levee,  dikes  ;         series ; 

and  drainage  system,  Ft.  Lyon,  Colo.,  I  (4)  price    per   tie    for   removing    any 
Serial  46-31.  I         existing  defective  ties  which  are 

Following  contractors    have    taken  •         part    of   the   track   to  be   recon- 
out   plans:  i         striicted   and  furnishing  and  in- 

Mark   C   Walker  ft   Son.   412   First  |  stalling  new  ties. 

National    Bank    Bldg,   Santa   Ana.  a  copy  of  plans  and  specifications 

Vinnell   Co..   1145  Westminster.   Al-    ^re   on    file   for   examination   at    the 
hambra.  1  off  ice  of   DAILY  PACIFIC   BUILD- 

Ralph    O.    Dixon,    2801    W    Mission    bjr.  465  Tenth  St,  San  Francisco. 
Road.   Alhambra.  '      As  previously  reported,  the  foUow- 

Westbrook    &    Pcpe.   Route   9.    Box    in e  contractors  have  taken  out  plans: 
841    Sacramento.  Sharp  ft  Fellows   Construction  Co. 
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S/5/4t> 

COMPLETING    WORKING 

DRAW  I  NGS 

RESIDENCE  Cost.  $10.000-$12.000 

NEAR  LOS  GATOS.  Santa  Clara  Co.. 

Calif.    Oak  Glen   Park. 
Construction    of    frame    residence    (8 
rooms,    two    tile    baths),    hardwood 

floors,   shake   roof,   hot   -   aix  floor  

famaces.   separate  two-car  garage,  j  ""p^^gr    Kewit    Sons    Co.,    Box    4149  '  „ri^   yNm.   A.    Smith.  593   Market   St, 
Owner— Jas.  A.  Baclcalupl,  c/o  arch.  ,  gouth  Denver  Sta.,  Denver,  Colo.,  and  .  gg^n  Francisco. 
Architect— Henry  David  Kenslt,  Post  j  ^jjq    g     Grand    Ave.,    Room    505.    Los  }     q.  B.  Rlchter.  Box  264.  Lodl. 

Office   Bldg..   Los  Gatos.  *  Angeles.  •      Clifford    C.    Bong   ft  Co.,   6   N.    1st 

Morrison    -   Kundsen   Co.,   Box   450,  ^  ^^e.,  Arcadia. 
Boise,    Idaho,    and   810   Title   Guran-        Eaton    ft    Smith,    715    Ocean    Ave., 
tee  Bldg.,   Lx>a  Angeles.  j  g^n  Francisco. 

Grafe-Callahan     Constr.     Co.,     2034  ,      ^    jj    Schader,  144   Spear  St,  San 
Amelia  St,  Dallas  9.  Texas,  and  714    pranctoco. 

W.    Olympic    Blvd.,   Los   Angeles.         i      r   (joold  ft  Son,  Box  190.  Stockton. 
Lowdermllk     Bros..     140     S     Elatl,  j     jj.    B.    Nicholson,   572  Chamber   Of 
Denver,  Colo. 

Northwestern     Engrg.    Co.,     P.     O. 
Box   567,   Denver  1.  Colo. 

Hinman  Bros.  Constr.  Co..  1807  In- 
vestment  Bldg.,  Pittsburgh   22,  Ps. 

M.  R.   Latimer.  W  7th  and  Navajo  j 
Sts.,  Denver,  Colo. 

Grosshans  ft  Peterson  and  Ted  C.  j 
Briggs  Co.,  La  Junta.  Colo.  i 

J     H-N    M    Monaghan,    333    South  '.^ 

Race,   Denver.  Colo.  ■  3/5/46  *     38 

Piatt   Rogers.   Inc.,   Pueblo,   Colo.      Jbiqs  POSTPONED 
Brown  Constr.  Co.,  1530  E  Abrien-       pjQ     GRANDE     PROJECT.     New 
do,    Pueblo.   Colo.  _  I  Mexico —Until    March    15,    10    A.    M. 


3/5/46  15 

BOND    ELECTION   SCHEDULED 
CIVIC   CENTER  $300,000 

SAN  BRUNO.  San  Mateo  Co..  Calif. 
Linden  Blvd.  and  west  side  of  El 
Cam  in  o  Real. 
Construction  of  two-story  civic  cen- 
ter of  Spanish  tvpe  architecture 
(538x515x171  ft).  The  building  will 
provide  facilities  for  a  city  hall, 
a  llbrar>'.  police  headquarters,  Jail, 
and  central  fire  station,  county 
branch  courthouse  sjid  ambulance 
station. 
Owner — City   of  San   Bruno,   Edward 

McGuire.  mayor.  City  Hall. 
Architect  —  Richard  M.  Bates,  950 
Balleyana  Rd.,  Hillsborough. 
The  City  Council  expects  to  place 
a  $350,000  bond  issue  to  finance  above 
eonstruction  on  the  ballot  at  the  April 
9  city  election. 


Commerce  Bldg..  Lob  Angeles. 

Guerin    Bros..    208   S.   Linden    Ave., 
South  San  Francisco. 


38— ELECTRIC    UGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


SCOOPMOBILE 

#  Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

#  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

#  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


Francis    R    Orshek    Co.,    Fremont    (postponed  from  March  6>,   bids  will 
Nebraska.  be  received  by  the  Bureau  of  Recla- 


M  IXE  R  MOBILE 

Portable  Coacret*  &  Elavctiag  Plaat 

BUGGYMOBILE 

Powdered   Concrete  Bjgfy 

SCOOPMOE I  LE 

Scoops.  Lifts,  Movos  aad 


%  cubic  yard  Hop- 
per for  transport- 
ing, elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load* 
ing  concrete  Mocks. 

Lifting    arms,   with 

six  detachable  1 
Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHOADES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS    •     READY  MIXED  CONCRETE 
Poof  of  23rd  Avenue  OAKLAND  KEIlog  3-5225 


living  costs  hove  gone  up  and  UP, 
7^a^tai^a4-do^^  and  DOWN 

Since  AugtuSt  1939  the  cost  of  living 
here  has  gone  up  35  per  cent.  In  this 
same  period  of  rising  costs  the  average 
price  of  Natural  Gas  in  your  home  has 

dropped  33  per  cent.* 

j 

*Thi$  33  per  cent  includes  the  10.3  per  cent 
Natural  Gas  rate  cut  effective  after  Febrtutrj 
28.  There  were  other  Gas  Rate  cuts  in  August 
1939-  in  Oaober  1940  and  in  February  1943. 

At  the  new  reduced  rates,  the  cost  of  Natural  Gms 
is  more  than  one -third  LOWER  than  it  was  in 
August  1939,  while  general  living  costs  are  one- 
third  HIGHER.! 

For  example:  Most  any  household  item  thai 
cost  $3.00  in  1939,  now  costs  $4.05 -BUT  an 
amount  of  Natural  Gas  that  cost  $3.00  in 
1939  now  C0sts  only  $2.00. 

It  is  a  tremendous  job  to  keep  ahead  of  Northern 
California's  growth  and  demand  for  low  cost 
Natural  Gas.  It  takes  an  experienced  organiza- 
tion and  a  lot  of  money.  But  your  gas  company 
is  going  ahead  earnestly  and  eagerly  in  the 
American  spiriit  of  giving  the  public  more  aod 
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DAILY     PACIFiC     BUILDER 


TU£ai)AY.  MARCH  5.  1946 


BuiMing  Permits,  Conlracts Recortlecl  IKoiiceti} 


BUILDING  PERMIT 

Applications 


8AN   FRANCISCO 


PACTORY.  Class  A,  |152.000;  West 
TenoeMte  144.6  S  20th  St;  owner. 
American  Motor  Co,  475  11th  St; 
contractor.     Pred     W     Schell,     666 

Mission   St. 

ALTER  brewery.  $60,000;  E  Juniper 
150  N  Bryant;  owner,  S  F  Brew- 
ing Corp,  490  10th  St;  contractor. 
CahUl  Broe,  206  Sansome  St. 

ALTER  clothing  store,  $40,000;  150 
Sutter  St;  owner,  Atlcins  Clothing 
Co,  premlaea;  contractor,  Fred  W 
Schell,   666  Mission   St. 

INDUSTRIAL  bldg,  light  Class  C, 
136,000;  W  9th  St  131.3  S  Mission; 
owner,  Juliotis  Harband,  c/o  cntr; 
contractor.  W  C  Akard,  225  Cer- 
vantes Blvi. 

APTS,  Class  C,  $25,000;  S  Chestnut 
103 Vi  E  Powell;  owner,  A  Costanzo 
410  Chestnut   St;    contractor,   Pro- 

fressive     Bldg    &     Constr    Co,     98 
empleton  Ave. 
FLATS.    2-story    frame,    $14,800;    N 
Geneva    100  W   Naples;    owner,    D 
Canerot.    1163   Geneva;    contractor. 
Empire  Constr  Co,  344  Harriet   St. 
FLATS.     13     2-8tory     frame,     $10,t)0O 
each;  W  20th  Ave  200  N  Kirkham, 
NW  24th   Ave  and  Judah,   W  24tn 
Ave  50  N  Judah.  W  25th  Ave  250 
N    Judah,    N    Judah    57.6.    82.6    W 
3l8t  Ave,  S  Judah  107.6.  132.6,  157.6 
W  26th  Ave,  N  Judah  82.6  E  34th 
Ave,  S  Judah  57.6,  82.6  E  41st  Ave, 
SW    S3rd    and    Judah;    owner   and 
builder,   Henry   Doelger,   Bldr,   Inc, 
3200  Judah  St. 
ALTER    dwelling    to    3    apts.    $6500; 
816  Moraga;   owner.   John  H  Gaw, 
116    Erie    St;     contractor.    Central 
Calif  Constr  Co,  116  Erie  St. 
LOADING    Dock,    $6500;    E    Loomls 
250  N   Oakdale;  owner,   A  R  Reld 
Co,  2600  Oakdale;  contractor,  Cra- 
mer Co,  345  Vermont  St. 
DWELLINGS,  six  1 -story  frame,  $5.- 
400  each ;  W  45Qi  Ave  100,  125,  150, 
175,  200,  225  S  Ortega  St. 
DWELLING,  four  1-story  frame,  $5,- 
175,    200,   225    S   Ortega   St;    owner 
and  builder.  Superior  Bldg  Co,  1426 
Noriega;  architect,  B  K  Dobkowitz, 
425  Monterey  Blvd. 
300  each;  S  Tioga  100,  150,  175,  200* 
E  Rutland ;  owner  and  builder.  The 
Wilder  Co,  2156  San  Bruno  Ave. 
DWELLINGS,     two     1-story    frame, 
$5,000   each;    W    St    Charles   268.82, 
243.62    N    Belle    Ave;    owner.    Ale- 
many   Constr  Co.  4277  Mission   St; 
contractor,    Martice    &    McKinney, 
4277    Mission    St 
DWELLING,    1-story    frame,    $4850; 
E    Gates    175    S    Crescent ;    owner, 
Gilbert  L  Plov,  395  Monterey  Blvd. 
SERVICE    Station,    Class    C,    $4500; 
NW   Silver  and   San   Bruno   Aves; 
-   owner,  Jos  L  Castro  A  Co,  400  Il- 
linois;    contractor,    John    Munson, 
140   South    Park. 
DWELLINGS,    three    i -story    frame, 
$4500  each;   W   Prentiss  67.  92,   117 
N    Crescent;    owner    and    builder, 
Bergstrom  A  Larrlck,  305  Prospect. 
ALTER   dwelling,    $4000;    1009    Lom- 
bard   St;     owner,    Fred    Cox,    2402 
41st  Ave ;  Contractor,  W  C  Tait  Co 
461  Market  St 
ALTER   apts,   $2778;    1694  Green   St; 
ower,  A   Esmiol,   prem;   contractor, 
Vance   Petersen,   2901  20th   Ave. 
TOOL   and    equipment    shop,    1-story 
frame,    $2275;    34th    Ave    and    Cle- 
ment  St;   owner.   City  and   County 
of    San    Francisco ;     contractor,    N 
W   Wlseth,    711    McAllister.    St 
ALTER    church.    $2000:    1227    Sutter; 
owner.    Apostolic    Faith,    premises. 
ALTER  drug  store.  $2000;  1159  Mar- 
ket St;    owner.   M   V   Zenatar,   807 
Market;    contractor,    M    J    Hardy, 
736    Clementina    St;    engineer,    W 
Adrian,  417  Market  St 
ALTER  restaurant  and  hotel,  $1800; 
1482   Sutter   St;   owner,   G  Thomp- 
son,    premises;     contractor,     G    T 
Robinson,    43    Milan    Terrace. 
ALTER    dwelling    to    4    apts,    $1500; 
410  Elizabeth ;  owner  and  contrac- 
tor.  F  H  Tate.  335  Elizabeth. 
ALTER  stores,  $1400;  3092-8  24th  St; 
owner,  Rudy  Fell,  2751  Bryant  St; 
contractor,     R     S     Silverberg.     753 
Larch    St 
ALTER  dwelling,  $1250;  530  Bowdoin 
St;   owner  and   contractor,   R   and 
Betty  Pearson,  premises. 
ALTER  dwelling.   $1000;   475  Bright; 
owner     and     contractor,     F     Davy, 
475  Bright  St 
ALTER  store,  $1000;  590  Market  St; 
owner,    Kaufman,    137    Kearny    St; 
contractor.   Adam   Arras   and   Son, 
116   New   Montgomery   St 
SIGN,     electric,     $986;     SW^     Dolores 
and  Market;  owner.  SAC  Motors, 
prem;    contractor.    Brumfield    Elec 
Sign  Co,  965  Folsom  St 
ALTER  flats.  $800;  26  15th  Avenue; 

owner,  Peter  Volkoff.  premises. 
SIGN,  electric,  $800 ;  126  Ellis  Street ; 
owner.    Geo    Robinson,    prem;    con- 
tractor,   QRS    Neon    Co,    690    Po- 
trero  Ave. 
SIGN,  electric,   $775;   682   McAllister; 
owner,   Mr  UndlUi,  prem;   contrac- 
tor,   Brumfield    Elec    Sign    Co,    965 
Folsom    St. 
ALTER    dwelling,     $700;     958-960-962 
Hampshire;    owner,   Joe    Inferrera. 
725   Chestnut    St;    contractor.    Dan 
Walsh,  658  3rd  Ave. 
SIGN,    electric,    $700;     126    Ellis    St; 
owner,   Geo   Robinson,   prem;   con- 
tractor, QRE  Neon  Co,  600  Potrero. 
ALTER  dwelling,  $681;  926  Sanchez; 

owner,    L   M   Meeter,    premises. 
ALTER  flats.  $500;  3920  18th  Street; 

owner.  E  J  Bacstrom,   premises. 
ALTER  dwelling.  $500;  103  Bosworth 
St-    owner.    Mrs   Cordes,    premises; 
contractor.  Standard  Concrete  Con 
Co,  3025  Geary. 


Skaggs  A  Zimmerman,  premises ; 
contractor,  Stolte,  Inc,  Room  728, 
Bank  of  America  Bldg. 

ADDN,  $500;  4160  Mtn  View  Ave; 
owner  and  builder,  B  J  Newmarker, 
premises. 

DWELLING,  l-8tory  S-room,  $4500; 
4301  Whittle  Ave;  owner  and  con- 
tractor, Wm  Chriaty.  4S00  Fruit- 
vale   Ave. 


ADDN,  $500;  9911  Hesket  Rd ;  owner 
and   builder,  Wm   F  Abel,  prem. 

REPAIRS,  1600;  1462  88rd  Avenue; 
owner  and  contractor,  R  F  £^nrlng, 
1470  83rd  Ave. 

DWELLING,  1-story  8-room.  $8,000; 
8123  Carlsen  St;  owner,  Karl  Eike- 
berg,  3607  Maple  Ave:  contractor, 
Wm    Maynard,    546    Ad^ms    St 

ALTER,  $1000;  2164  Rosedale  Ave; 
owner,  Mr  Holland,  prem;  con- 
tractor, Clyde  M  Church,  2271  E 
14th   Street 

DWELLING.  1-story  5-room.  $6750; 
2111  109th  Ave;  owner  and  builder, 
Raymond  A  Magee,  655  Broad- 
moor  Blvd. 

DWELLING,  1-story  4-room,  $3700; 
3254  Sylvan  Ave;  owner  and  con- 
tractor, E  O  Morlan,  1764  Leimert. 

DWELLING,  l-story  6-room,  $6500: 
4254  St  Andrews  Rd;  owner  and 
builder,  Victor  G  Flashman,  2122 
Clinton  Ave,  Alameda;  garage,  $1- 

000. 
ADDN   and   Alter,   $990;    3615   Emer- 
son   St;    owner,    M    A    Webb,    3505 
Emerson     St;     contractor,     Frank 
Puccettl,    4121    Lusk    St 


BERKELEY 


SAN    LEANDRO 


SERVICE  STATION,  $14.000 ;  550  San 
Leandro  Blvd;  owner.  Union  Oil 
Co,  426  lat  St,  San  Francisco ;  build- 
er, Aetna  Construction  Co,  1730  24th 
Ave,  Oakland. 

DWELLING  (l-story  5-room),  16600; 
1760  Bancroft  Ave;  owner,  S  P 
Lockstrom,  889  Pershing  Dr,  San 
Leandro;  builder.  Ferd  Lockstrom, 
888  Pershing  Dr,  San  Leandro. 

STORE  (l-story  2-room),  $2500;  456 
Davis  St;  owner  and  builder,  J  M 
Alcalde,  61  Caatro  St,  San  Leandro. 


iwiinig  I  ttrns 


OAKLAND 


2426  Fruitvale ;  owner,  Mrs  Hughes ; 
dealer,  F  Vogel ;  gas  fixture. 

5867  Fremont;  owner,  A  Costa; 
dealer,  J  Tancready;  6  fixtures:  20 
water;  1  gas. 

5216  Genoa ;  owner,  Anderson ;  deal- 
er. Paddy  Bruno ;  4  fixtures ;  7  water. 

520  12th  St;  owner,  Lemer  Dress 
Shop ;  dealer,  W  H  Plcard ;  2  fixtures. 

l^M  53rd  Ave;  owner.  J  Savlno; 
dealer.  E  J  Hoerst ;  1  fixture ;  2  water. 

1535  E  38th  St;  owner,  Neilson ; 
dealer.  Oscar  L  Zeis;  3  fixtures;  3 
water. 

1501  50th  Ave ;  o^Tier,  A  Nilsson ; 
dealer.  Walt  Rohde;  2  fixtures;  1 
water. 

950  Bay  View;  owner ;  deal- 
er, H  Lee;  2  gas. 

1715  Broadway;  P  H  Wblte;  dealer. 


Feb.  26.  194^— Lot  5,  Arlington  Es- 
tates, El  Cerrlta  Clyde  C  Sliiaser 
to  Hugo  Muller  Jr Feb.  20,  1946 

Feb.  26,  1946— South  60  ft  Lot  7, 
Block  10,  Boulevard  Gardens,  El 
Cerrito.  Arthur  W  Perrott  to  R 
Perrott Jeb.  25.  1946 

Mar.  2,  1946— Lots  15,  16,  17  and  18. 
Block  3,  Key  Tract,  Richmond. 
Carl  D  Jones  to  Clarence  An- 
drews  , _ Feb.   25,    1946 


9351  675-77  Market;  owner.  Mon-  j  3/5/46  *  42  between  piers  In  the  spillway  sec- 
adnock  Bldg;  contractor.  Century  BIDS  WANTED  "°°  S'_?^^  .^^™  aad  when  in- 
Electric;  alteraUona                                   I      FORT   PECK.   Mont-Untll   March    stalled  wiU  be  «tructural-sUj^b»K>y- 

9352  907  Irving;  owner.  Shumate;  I'W.  2  P.  M.,  hlds  wUl  be  rwseived  by  ant  ve^els  forming  modified  aM- 
contractor.  Century  Electric;  altera^  the  U.  S.  Bureau  of  Reclamation  !  torn  of  cylmderB  bavlng  an  ap- 
tions.  'Denver  2,  Cok>.,  under  Inv.   18.681 -A 

for  electrical  equipment  4.o.b.  ship- 
ping point  and/or  Wolf  Point,  Mont ; 
Williston,  N.  D. ;  Watford  City.  N.  D. ; 
Killdeer.  N.  D..  and  Hazen,  N.  D. 

Specificatloms   obtainable  from   the 
above  office 


Non-Responsibility 


SAN  FRANCISCO 


March  1,  1946—464-468  PINE  ST. 
Kathleen  B  Pringle  and  The 
Bank  of  CaUfomia  trs  Est  Edith 
L  Bull,  deed,  as  to  improvement* 
on  property. 


CONTRA    COSTA   COUNTY 


Feb.  19,  1946— A  ptn  of  Rancho  Can- 
ada del  Hambre  y  Laa  Bolsas, 
northern  part,  near  Port  Costa. 
California  Water  Service  Co  as 
to  improvements  on  property. 


Liens  Filed! 


ALAMEDA  COUNTY 


ALTER,  $1400;  358  Parnassus;  own- 
er, M  Langoworthy,  prem;  contrac-       ^     _ 

tor.  Victor  Streeter.  4425  West   St.  !  ^^ 'Finzel :  "22  fixtures ;  30  water 
Oakland.  '      i227     76th    Ave ;     owner.     Pulliam- 

APTS,     four     3-room.     S".5<>0;     1527   -yvrhiteside ;    owner,   M   Flnzel;    5  flx- 
Fairv'lew;  owner.  R  J  G^olar.  1527    ^^j.^^.  g  ^^ter;  3  gas. 
Fairview :    contractor,    Taylor    ana        ^233     76th     Ave ;    owner,     Pulllam- 
Gholar,    1525-7   Fairview^  1  Whiteside;   dealer,   M  Finzel;   5   fix- 

DWELLING.  S-room   $6600;  837  Page  I  ^^^^g.  ^  ^^^^^.  3  ^^ 
St ;  owner  and  builder,  J  M  waiK-        ggjg  j^   g^ .  o^^^^er    Pulliam-Whlte- 
er.   1631-D   University   Ave.    archl-j^j^^     dealer.    M   Finzel;    5    fixtures; 
tect,  Paul  Hammarberg,  2  Norwood  |g  ^^4^^.  3  g^g 

Ave.  Berkeley.  9325  d  St:   owner.  Pulliam-White- 

DWELLINGS,   two  5-rm,  $6500;  2428' 

_  I  water ;  3  gas 


„    „,..     „,  '  rr  '  side ;  dealer,  M  Finzel ;  5  fixtures ;  9 

6th    St.    2436    7th    St;    owner    and  1  —  .:_„_.: 


Recorded  Amount 
March  2,  1946— LOTS  9  and  10  Blk 
2,  Amd  map  Butler  Tract  Oak- 
land. J  C  Banks  vs  Gordon  F 
Cane  and  Pacific  National  Bank 
of    San    Francisco .1|195.00 


9353  684  3rd  St;  owner.  WUllam- 
son  E^atate ; '  contractor,  Willlameon 
Estate;  

9354  812  Mission ;  owner.  San  Fran- 
cisco News  ;  contractor,  Buzzell  EHec- 
tric;   16  outlets. 

985S  114  14th  St;  owner,  C  W 
Thomas;  contractor,  Buszell  Electric 
Works;  motora 

9356-75  2000-06-10-14-18-22-26-30-34- 
38-42-46-50-54-58-62-66-70-74-78  33rd 
Ave ;  owner,  Doelger ;  contractor, 
Richmond  Electric;  10  outlets;  10 
switches;  10  pluga;  service. 

8276  2268  Chestnut  St;  owner, 
Lani ;  contractor.  Luna  Service  Co ; 
sign. 


BERKELEY 


66701  81  Menlo  Place;  o\(-ner,  A 
McKelligan ;  contractor.  Atlas  Heat- 
ing; 1  motor. 

65702  1421  California :  owner, ; 

contractor.    Atlaa  Heating;    1    motor. 

65703  2546  Telegraph  Ave:  owner. 
Standard  Oil  Co;  contractor.  Electri- 
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proximate  radius  of  26  feet  and  an 
axial  length  of  110  feet  E:ach  gate 
will  t>e  pivoted  akmg  Its  axis  on 
caatlnga  anchored  in  the  crest  of 
the  apillway. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Hec  lamation :  Walker 
R.  Toung.  Chief  Engineer,  U.  S. 
Customhouse,   Denver   '/,  Colo.;  R.  L. 


3/5/46 

BIDS  WANTED 

DENVER,  Colo.— Until  March  21,  2  I  Boke,  Regional  Director,  Old  Poet 
p  M-  bids  WiU  be  received  by  the  Office  BM^..  7th  and  K  Sta..  Sacra- 
U   S   Bureau  of  Reclamation,  D«iver    mento  14,   Calif.;    L   C.   Uarrta,  Act- 

"  ing  Conatructk>n   Sngtneer,  Redding, 

Calif.,  and  Michael  W.   Straus,  Com- 
raisaioner,     BUreau    of    Reclamati<m, 


2,  Colo.,  under  Inv.  C-22,348-A  for 
fiimiahing  western  red  cedar,  south- 
ern yellow  pine  lodgepole  pin  or 
Douglaa  fir  polea,  f.o.b.  shipping  point 
and/or  Medicine  Bow  or  Sinclair, 
Wya 
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Waahington  26,  D.  C.  Prospecuve 
bidders  desiring  to  visit  the  alte  of 
the  work  ahoukl  communicate  with 
the  Acting  Construction  SUiglneer. 

No  char]ge  to  proei>ective  biddera 
for  copies  of  the  specifications  and 
drawings;  to  others,  $2.00  per  copy, 
not  returnable. 


S/6/46 

NOTICE   OF  SALE 

SAN  FRANCISCO.  —  Until  March 
15  10  A.  M.,  bids  will  be  received  by 
the  Navy  Redistribution  and  Disposal  [  3/6/46  •     *     43 

Office   786  M4irket  St,  San  Francisco.  |  BIDS  WANTED 

under  Sales  No.  B-310-46  for  sale  of  1      CENTRAL  VALLEY    PROJECT.— 
batteries.      s<:rap      bronze,      salvable    Until   April   9,   2   P  M^.    bids    wlll^  be 


cal   Products  Corp;   1  sign;  2  trana-    yj^ives,  etc.,  located  at  Naval  Landing  |  received  by  the  U.  S.  Bureau  of  Rec- 


CONTRA   COSTA    COUNTY 


Recorded  Amount 

Feb.  21,  1946— Lots  18  and  19,  Block 

228,  Wells  Second  Addition  to 
Richmond.  Associated  Builders  vs 
Curtis  A  Wiley,  et  al $636.18 

Feb.  21,  1946— Lots  13  and  14,  Block 

229,  Walls  Second  Addition  to 
Richmond.  Associated  Builders  vs 
Lawrence  Strickland,  et  al $264.88 


builder.   J   M  Walker    1|31-D  Unl-       ^g^  ^   g^.   ^^^^^    Pulllam-Whlte- j  Feb.    21.    1946— Lot    12,    Block    32. 
versitl  Ave;   architect  P*"'   "*™;  iglde:  dealer,  M  Finzel;  5  fixtures;  9  I     Spauldlng  Richmond  Tract  Rich- 
rflfeti^erg.  2  Norwood  Ave,  Berkeley.    ^^^^^    3                                                           .     monji      Associated     Builders     vs      i  tlons 
ALTER,    $995;    2316    McGee ;    owner,  j  f  Pulllam-        Nick  Holis $2,934.78,      35890 


formers 

65704  2436  Tenth  St;  owner  and 
contractor.  S  G  Bergvall;  5  outlets; 
5  switches :  5  fixtures. 


OAKLAND 

35885  16046  Broadway  Terrace; 
owner.  Mr  Nelson ;  contractor,  Pres- 
ton A  Jonea;  outlets;  awitches;  fix- 
tures; plugs. 

35886  201  Washington  St;  bwner, 
B  F  Bill :  contraxitor.  South  Berkeley 
Electric ;  1  outlet ;  1  switch ;  1  fix- 
tures: 1  plug. 

35887  667  Chetwood ;  owner,  Peter- 
son; contractor,  South  Berkeley  Elec- 
tric; 2  outlets;  2  switches;  fixtures; 
3  plugs. 

35888  10401  E  14th  St;  owner.  Andy 
Duncan  :  contractor.  R  F  Long;  4  out- 
lets :  4  fixtures ;  5  plugs. 

35889  1302  Olst  Ave;  owner,  John 
Mello;  contractor.  R  F  Long;  altera- 


Force  Ekjuipment  Depot,  Albany. 
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3/5/46 

BIDS  WANTED 

MOUNTAIN   HOME.   Idaho.— Until 
March   20,  2   P.   M.,   bids   will   be   re-  ;  takes    of    three   of   the   penstocks   at 


lamation,  Denver,  under  Si>ec.  1223 
for  fumiahmg  and  dellvenng  fob 
cars  at  the  ahippmg  point  or  fob 
cara  at  Coram,  Calif.,  at  the  option 
of  the  bidder,  three  16xl9.06-ft  coast- 
er gates   for  inatallation  at  the   m- 


ceived  by  the  U.  S.  Bureau  of  Recla-  '  shasta  Dam,  Kennett  Division.  Cen- 
mation.  Custom  House,  Denver  2,  ;  ^^^  Valley  Project  The  rubber  aeal- 
Colo.,  under  Inv.  22,669-A-l  for  type  |  jng  gtripa  for  the  gate  seals  will  be 
B    reinforcement    bars    for   concrete,  |  fyn^^gi^ed  gj^^^  installed   by   the  Gov- 


grade  2,  f.o.b.  shipping  point  and/or 
Mountain  Hotne,  Idaho. 

Specifications  obtainable  from  the 
above  office. 


3/5/46 

BIDS  WANTED 
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ernment    The   coaster  gates   will    be 
installed  by   the  (Sovemment 

No  charge  for  copiea  of  the  speci- 
ficationa  to  prospective  bona  fide 
bidders;  to  others,  $1.25.  not  return- 
able. 
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SOCORRO,  N.  M.— Until  March  21,  g,Qg  WANTED 
2  P.  M..  bids  will  be  received  by  the  |  j^q  VISTA,  Solano  Co..  Calif  — 
U.  S.  Bureau  of  Reclamation.  Custom  j  until  March  14,  7:30  P.  M.,  bids  will 
House.  Denver.  Colo.,  under  Spec.  C-  ,  ^^  received  by  the  Rio  Vista  Joint 
8587-A  for  dlectrical  equipment  for  |  unjon  High  School  District  Mra. 
Elephant  Butte-Socorro  transmission    j^    (,    McCormack,  Clerk,   Rio   Vista. 


Inez    La"»>«rt.    prem;    contractor,          ^^^j^^     dealer,   M  Finzel;   5  fix-    March  1,  1946-Lots  1  and  2,  Block 
Dillon  Rfg  Co,  5212  San  Pablo  Ave.  ^^^^^ .  ^  ^^^^^.  3  ^^  , ...        .   ^ 

Oakland.  1073    ygth     Ave;     owner,    PuUiam 

ALTER,   $540;   2304   Jefferson ;_  own-   ^,^^^j^^.    ^^,^^-    ^  ^^^^^.   5  ^^^ 


2032  Broadway:  owner,  Rad 


er,   Jas   =  Jaylor    Jr    prem ;    con^n^res;  9  water;  3  gas. 
tractor,    Dillon    Rfg    Co.    5212    San ,     2730-32     Park     Blvd ;     owner,     Phil 
ALTER  1rSo2olrUnlversity  Ave;    Heraty;    dealer,    J  A  Fazio;    16   fix- 
o™r   anT contactor.   H    B    Wil-    tures;  22  water;  6  gaa. 


13.  Spauldlng  Richmond  Pullman 
Townslte,  Richmond.  Archie 
Thome  vs  John  TruH $364.95 


gaa. 

2734-36  Park  Blvd:  owner.  Phil 
Heraty;  dealer,  J  A  Fazio;  16  fix- 
turea;  22  water;  6  gas. 

5301  College:  owner,  Gilbert  Fuml- 


Electrical  Permits 


tures;  4  water. 


llamson,  1632  University  Ave 

ALTER.  $2493;  2350  Milvla;  owner. 
City  of  Berkeley,  City  Hall;  con- 
tractor. Western  Asbestos.  428 
Latham    Square    Bldg,    Oakland 

ALTER,  $1000:  2937  King;  owner, 
Emma  McNeil,  prem;  contractor, 
D  E  McDonald.  631  Buena  Vista, 
Alameda.  | 

ADDN,    $950;    2231    Woolsey     ;owner  t ,^___^^ 

and  builder,  Jessie  McKenzie,  2231  j 

Woolsey.  | 

ALTER,    $680;    3011    Acton;    owner.  OAKLAND 

C  M  Baxter,  prem ;  contractor,  DU-    

Ion   Rfg  Co.   5212    San    Pablo   Ave,       jj^j  jg^^  g^ .  q^^^^  Separan  ;  deal- 
Oakland,  er,  Aavaks  Heating  A  Vent  Co ;  floor 


SAN    FRANCISCO 


9302     4947  3rd  St;  owner,  Peterson 
ture   Co;   dealer.   L  J   Kruse;   4  fix- JFiimiture;    contractor.  Eureka  Elec- 


Fnniace  Permits 


MENLO  PARK 


furnace  .  o,u  .c 

5I19   Desmond;    owner,    Boatesonl; '^"^^^^^ 
dealer,   Aavaks  Heating  A  Vent  Co;  ' 

RESIDENCES^  five   6-~of  •  "f  «f.-  ! ''TM9'"&f Mle     St;    owner,     Carlson ;  I  ^.,.    . 
rages,  $10,000  each  ;  Lota  12.  13.  U.  •  ^.^jer,  Finzel ;  floor  furnace.  ■  °"*>«^« ' 


trie;    12  plugs;   service. 
9303     3815   Market;   owner.   Lonne; 

i contractor.  J  K  Herzog  Electric;  ..— 

>  9304  500  Bayshore;  owner,  Wein- 
■ert;  contractor.  Star  Electric;  aerv- 
llce;  motors. 

9306  319  Nevada:  owner,  Schenke; 
contractor.  Star  Electric;  7  outleta; 
2  awitches ;  4  pluga ;  aervice. 

9306  3814-16  Fulton;  owner,  _ ; 

contractor,  B  J  Doherty; _ — 

9307  253  Leavenworth  ;  owner,  Tri- 
angle   Studio :    contractor,    Byington 


15.    16    Blk    5,    Stanford    Gardens, 


4321     Steele     St;     owner,    Carlson; 


9308  40  Brompton ;  owner,  A  Draga ; 
i  contractor.  Manning  &  Whltaker;  19 
16     switches;     27    fixtures; 
service. 


dealer,  Finzel;  floor  furnace. 


Olive  St;  owner  and  builder.  Sun 

lite   Homes,    Inc.  ^^^    «..v..^jr    «»«. ^..     .^^^^., 

STORE   bldg.    concrete    '«*"£•    3te60  Jackson's  Furniture  Co;  floor 

$20,000 ;   Lot  8  Blk  A,  Paraiso  Fk , 


furnace. 


Compfefion  Notices 


owner    and    builder,    G    A    Martin ;  j 
architect    Arthur   D   Janssen,    Pa- 
tricia   Drive    and    Austin    Avenue, 
Atherton. 

RESIDENCE.  5-room  and  garage. 
$  .;  Lot  4.  Windsor  Tract;  own- 
er. Jack  De  Bell ;  contractor,  Fjeld- 
heim  &  Bowman;  plans  by  W  B 
Merryman.  |  Z       ^    . 

RESIDENCE,    six-room    and    garge.    Recorded  o„otwELL  70  N 

$9,000;  Lot  3  Windsor  Tract;   own-  [Feb  21.  1946— W  SHOTWiCl^  70  « 
er!  Jack  De  Bell ;  contractor.  Fjeld- 


I  9309  750  Market:  owner.  Phelan 
»>/^<     »    J.  »„..      ^^r^^^     xr-,~«»- -  i  Estate ;  contractor.  Manning  *  Whit- 

3«^'    l^^i!^..^^^;J?rrV.y.'';^';'aker:  alterations 

J     9310      291    Geary:   owner,    St    Paul 

iBIdg:   contractor.   Manning  A   Whlt- 

!  aker;  11  outlets;  5  SM'ltches;  13  plugs; 

t  motors. 

!      9311     612  Clement:  owner.  Thomas; 

{contractor.    Better    Electric:    altera 

*  tions 


SAN   FRANCISCO 


~  i     9312  565  Pacific  Ave;  owner.  Zevas; 
I  contractor.    Retter    Electric ;    altera- 
-         ~~  i  tlons. 

Accepted  |     93J3    201  Jones:  owner. ;  con- 

,  tractor,    Retter  Electric:    alterations. 
34rd   St  N  40  X  W  122-6.    Jennie      !      9314     g^g  Market;   owner.  J   Rush- 


helm  A  Bowman;   plans   by  W   B  |     Changelo  to  Jack  Callaghan    .  ^lan :  contractor.  Retter  Electric  Co; 

j      ,       _ ....February  21,   194o    alterations 

ADDN^Sdroom  to   residence.   $1000;! 194^2200     LANE.      Frank  9315    257  Page  St ;  owner.  Baudhii ; 

Morey    Tract;    owner   and    builder,;     Many   to    David   Burton...     ..^..^^     contractor.  Mercury  Electric;  2  out- 
Tt  M  lAwson    535  Morey  Drive.         j      March   4,  1946  ,  j^^g     4  switches;  12  pluga. 

RESIDENCES  *  Sx,  6-room  and  ga- !  Feb  25.  194^-3238  21st  Richard  |  gg^g  igiz  post  St;  owner.  Cobb; 
raee  $10 000 "each;  Lots  9  and  10!  and  Helen  Schneider  to  Boyd  C  contractor.  Casey  Electric;  2  plugs. 
Blk  4.  Lots  1,  17,  18  and  20  Blk  5,1  Lindsay „.  February  25,  1946,  ggj^  320  Moncada:  owner.  Bald- 
Stanford  Gardens;  owner  and  con- 
tractor,   Sunlite    Homes,    Inc.               

RESIDENCE,     5-room     and    garage.  1 — — 

$7000 ;     895     Harvard ;     owner    and    Recorded 
builder.    Fred    M    Jackson. 

ALTER    residence.    $1500;    626   Cam 


Rex     Stores;     contractor.     Electrical 
Products  Corp;  sign. 

35891  NE  comer  Broadway  and 
15th  St;  owner.  Roos  Bros;  contrac- 
tor, Electrical  Products  Corp;  sign. 

35892  4037  Piedmont  Ave;  owner. 
Long's  Stores;  contractor.  Electrical 
Products  Corp;  sign. 

35893  1601  Broadway;  owner,  Dr 
E  J  Lazarus;  contractor.  Electrical 
Products  Corp:  algn. 

35804  2629  Wallace;  owner,  P  H 
Wilson:  contractor,  special  owner;  12 
outlets;  11  switches:  12  fixtures;  7 
plugs. 

35895  2516  Chestnut ;  owner.  Golden 
State  Co;  contractor.  California  Elec- 
tric :  service. 

35896  4525  San  Leandro  Blvd;  own- 
er, American  Bitumuls:  contractor, 
California  Electric:  motors;  altera- 
tions. 

35897  4599  Grove  St;  owner,  Jef- 
fry:  contractor,  California  Electric; 
8  outlets;  4  switches;  8  fixtures:  4 
plugs. 

35898  S600  Telegraph  ;  o-wner,  Wil- 
liam Dalr>';  contractor.  Fluoro  Elec- 
tric: 7  flxturea. 

35899  2020  MacArthur  Blvd ;  owner. 
H  L  Rlsdon :  contractor.  Marelco.  Inc ; 
service. 

35900  1537  Fruitvale;  owner,  An- 
derson :  contractor.  Collins  Electric ; 
outleta:  switches;  fixtures;  pluga; 
alterations. 

35901  6649  Foothill;  owner.  John- 
son ;  contractor,  Collins  Electric  Co ; 
outlets:  switches:  fixtures;  plugs; 
alterations. 

35902  5752  Foothill:  owner.  Helm- 
kamp:  contractor.  Collins  Electric; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

35903  676  8th  St;  owner.  Crate 
Right;  contractor,  Collins  Electric; 
outlets:  switches;  fixtures;  plugs; 
alterations. 

35904  4250  Laguna;  owner,  O  W 
Johnson ;  contractor.  Paramount  Elec 
Co;  fixtures;  alterations. 


line,  f.o.b.  shipping  point  and/or  So- 
corro, N.  M. 

Specifications   obtainable  from   the 
above  office. 


ALAMEDA  COUNTY 


Accepted 
March    2,    1946—1544     NINTH    ST. 
Alameda.    Howard   O   and   Milll- 


winson ;  contractor,  Strom  A  Smith ; 

9318  SW  comer  Sickles  and  Cay- 
nea:  owner,  Baldwinson ;  contractor, 
Strom  &  Smith:  

9319  142    Victoria;    owner,    Bald- 


3/5/46  •     *2 

BIDS  WANtED 

STERLING,  Colo.— Until  March  21, 
2  p.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver. 
Colo.,  under  Inv.  F-46.156-A  for  fur- 
nishing electlrical  equipment  for  the 
Brush -Sterllng-Holyoke  transmlaalon 
line,  f.o.b.  shilpping  point  and/or  Ster- 
ling, Colo. 

Specifications  obtainable  from   the 

above  office. 


for  one  Crown  super  coach  model  A- 
477-10,  73  -  high  school  passenger 
school  bus  equipped  with  Model  136 
Hall-Scott   englna 
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3/5/46 

COMPLETE   BIDS  ^^^  _  . 

CENTRAL     VALLEY     PROJECT,  I  Arizona-Callfomla-Nevada,  and  such 


8/5/46  *     48 

BIDS  WANTED 

BOULDER  CANYON  PROJECT, 
Arizona  -  California  -  Nevada.  —  Until 
March  20.  2  P.  M.,  bids  will  be  re- 
ceived b  ythe  U.  8.  Bureau  of  Rec- 
lamation. Denver.  Colo.,  under  Spec. 
1224  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Boulder  City.  Nev..  three 
permanent  180- r.  p.m.  runners  with 
stationary  filler  rings  and  one  set 
spare  stationary  wearing  rings  for 
115.000  h.p.  150/180  r.p.m.  turbin*B, 
units  A-5,  A-6  and  A-7,  Boulder  pow- 
er   plant,     Boulder    Canyon     Project, 


California— The  Bureau  of  Reclama 
tion.    Custom    House.    Denver.    Colo., 


supporting    tests    and    equipment    as 
may   be   required    to  insure  the   pro- 


received    bids    February    28    for   the    duction    of    power    at    60   cycles.    In 


furnishing  sjnd  delivering  fo.b.  cara 
at  Corom  and  Redding,  Calif.,  or  f.o.b. 
cars  at  shipping  point,  at  the  option 


accordance  with  f  a  predetermined 
schedule.  The  apparatus  will  be  in- 
stalled by  the  government  No  charge 


Machinery  &  Material 


bridge-    owner.   Mario  Testa;    con- I     cent   L  Wood    »«  ^»»°"   **  J"*y  .  i  winson;  contractor.  Strom  A  Smith; 
tractor.  F  I  Peacock.  !  ..concern...^. ^.--.^^-F'ebruaryJW.   meljo  „„t,ets:  10  switches:  11  plugs. 


concern     February   28.   1946 1 

RESIDENCE,    7-room,    and    garage. ;  March  2.^  1946-1_917  HARVARD  Dr      I 


Alameda.    John  F  Ward  to  whom 


It  may  concern February  15,  1946 

MARIN  COUNTY 


9320      146    Victoria:    owner,    Bald- 
winson ;   contractor,   Strom  A  Smith ; 


10  outlets :  10  switches ;  11  -plugs. 

9321-24  Various  locations  and  own- 
ers ;  contractor,  Wonderlite  Neon ; 
signs. 


$12,000;   1304  University  Dr;   owner 
and    builder.    E    R   Donalds;    arch- 
itect,   Arthur    D    Janssen,    Patricia 
Drive  and   Austin   Ave,   Atherton. 
STORE    Bldg,     reinf.     cone,     $14,400;—  Accented  1 '"^"''  «     .. 

75  El  Camino  Real;   owner,  C  Ge-    Recorded  vnio^  imii  «325     2133   Taraval;    owner,    Roche 

;is?i;  contracto^^C^M  I^ne.  Santa   Mar^Lm^S>.amoj^^^^^^^^       Mm      ,„,,,,,„  ^  _,_,,,,  ^  ,  ^^^^  ^,, 

ADDN    to^'bldgs,    concrete,    $130,000:!     heen  Construction  Co  (3  houses)      , "   ^ggg   "^   ^g^^    ^^^   ^^   g   Ortega; 

261     Oak     Grove;     owner.     Corpus       ""     ;«.;,     o         ^   l-^i' ww      1  o^"®'"- Superior  BuUdlng  Co ;  contrac- 

Christi  Monastery:  contractor  Bar-  ,  Feb     28.    1946-^an    Rafael.    W    F      |tor.  Adams  Electric:  ...^ 

9327-28      1871-67    43rd   Ave;    owner, 

)  Superior     Building     Co ;     contractor. 

Constable.    Sausalito.  \ ^^^,--^    /.acta   county  j  Adams    Electric    Co;    10    outlets;    10 

RESIDENCE,  slx-room.  $13,000;  Lots  j  CONTRA    COSTA   CPU  NT  t  ( switches  ;    15  plugs:   service. 

1380  Bush  St;  owner,  Brooke 


NtWS  IPfDEX 

For  convenient  referenoe.  news 
Reports  in  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  A  Materials 
Machinery  and  Equipment 
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28,    1946— San    Rafael.    W 
rett"&   Hllp.    918    Harrison    Street,  i     Barck  and  J  W  Smart  to  same^ 
San    Francisco;    architect.    Arnold  I  - ^^^-   ^^<   i»*» 


9329 


BUILDING  PERNBT 

Granted 


SAN  FRANCISCO 


MARCH   1,  1946 


ALTER  dwelling.  $500;  232  Randolph 

St;   owner,  Chas   I   E:astwood. 
REPAIR    fire  'damage    to    dwelling. 

$800;   284    Richland   Ave;    owner,   L 

Munsell. 
ALTER  flats  Into  apts,  $12,000;  1688- 

1698  Green   St;   owner.  A  Esmiol. 


7   and  8  Blk  2,  Stanford   Gardens;  I — -  a r rented        "^'^     "-^^  '»"""  ^'--  ""— • — 

owner  and  builder,  Sunlite  Homes,  jllecorded  ^      ,    *   00    /^  «♦!«      1  M^anuf acturing    Division;    contractor, 

RESIDENCE,  7-room,   $13,000;    Lot   9  ,  Feb     18,    1^6— Ptn    Ix»t    23.  ^oj^r*        Kiichel-Sievers :  motors 
Blk    2.    Stanford    Gardens;     o^^-ner  j     Costa  Land  Co  Subdivision  NO  -«  ^33^    2334  Post :  owner.  C  L  Saylor ; 

and  builder,  Sunlite  Homes.  Inc.      |     of  the  Larkey  K»ncli  near  wai-      {contractor.   Old   San  Francisco  Elec- 
RESIDENCES,     three.     6-room     and  j     nut  Creek.  Jesse  Miller  to  Elmer      1  ^^ic :  3  outlets ;  1  switch, 
garage,   $11,000  each;   Lots   19  and  I     ^ller  ur:     V   »  -.  A>  xr  «',,;       >     9331  3376  Sacramento :  owner  Rash ; 

20  Blk   5,   Lot  10   Blk   2.   Stanford  ,  Feb  18,  194fr-Ftn  ^-o^.  **•  ^  ^^^^'l      i  contractor.  Grandl  Electric;  

Gardens;   owner  and  builder.   Sun- i     gess     Co's    Map    No    '«;J2L*    w  9532    2099  Brvant :  owner,  Janlgan ; 

lite  Homes.  Inc.  Lands   near  Concord.    Geojje    ^ 

RESIDENCE,     6-room    and     garage,  |     VochaUer  to   George  ^^'^*;™*°  . 

$12  000;    Lot    22    Block   5.    Stanford  1 Feb.    11,  IMO 

Gardens;   owner  and  builder.   Sun- ; Feb.   18.  1946— San   Felipe  Grant,  a 
lite  Homes.  Inc.  tract  of  land  75  ft  x  144  ft  bound- 

RESIDENCE.    6-room,    and    garage, ;     ed  north  by  land  of  Pace,  east  by 

'  "  land  of  Nordstrom,  south  by  land 
of  Hatherly  and  west  by  land  of 
Warren,  near  Lafayette.  Edward 
Pace  to  Gred  Gates  Feb.  9.  1946 
Feb.  19.  1946— Lot  22.  Block  4.  Map 
No  1,  Lafayette  Homesltes,  La- 
fayette. William  L  Roberts  to 
homitmay  concern... Feb. ^9.  1946;     --^2488  chestnut:   owner.   John 

son:    contractor,    Mohrdlck   Electric 


$14,000;  Lot  10  Blk  3,  Stanford 
Gardens;  owner  and  builder,  Sun- 
lite  Homes,   Inc. 


SAN   BRUNO 


CORPORATION    YARD,    $2600;    1015  _ 

San  Mateo  Ave ;  owner  and  builder,  \  ^^^    jg    1946-^Lots  1  and  2.  Block 


contractor.  Associated  Elect  A  Mech ; 

9333  701  Mangels;  owner,  Dall; 
contractor.  Eureka  Electric;  4  out- 
lets: 3  switches;  10  plugs. 

93.^4  2924  21st  Ave;  owner,  Herzlg; 
contractor.   Atlas   Electric:    motors 

9335  3845  Mission:  owner,  Weber; 
contractor.  Eureka  Electric;  7  out- 
lets: 2  switches;  4  plugs. 

9336  432  Lawton :  owner.  Horst- 
meyer;  contractor,  Mohrdick  Electric; 


of  the  bidder,  fabricated  structural  |  for  copies  of  the  specif icationE  to 
steel  for  the  230-kva.  iwltchyard,  ;  prospective  bona  fide  blddere ;  to 
Shasta     power     plant,     and    230-kva.  \  others,   $1,  not   returnable. 

switchyard    and    230-kv.    transformer  j  

circuits,   Keswick  power  plant.  Ken-  I  s/5/46  •     43 

nett  Division,  Central  Valley  Project,    BIDS   WANTED 

Calif.  Specification  1160.  The  etruc-  1  BERKELEY,  Alameda  Co..  Calif. 
tures  will  be  erected  by  the  govern-  ;  — Uatll  March  20,  8  P.  M.,  bids  will 
ment.  i  be    received   by   the   Berkeley    Board 

The  bids  Were :  '  of   Education.    John    L.    Poul»en.    As- 

Charles  Shuler  Manufacturing  Co.,  ^  giatant  Secretary,  Admin.  Bldg,  1414 
Newark  Ohio,  <11  $750.  (2)  $43,125.  (3)  |  Walnut  St..  Berkeley,  for  fumishmg 
$450.  (4)  $19,125.  (5>  $2700;  total,  $66.-  .and  Installing  dishwashing  equip- 
150    fob.  Newark,  Ohio.  ment   at   the   Berkeley   High    School, 

Bethlehem  Pacific  Coast  Steel  Klttredge  Street  bet.  Grove  and  Mll- 
Corp  San  Francisco,  (1)  $850.  (2)  |  via  Sts.,  Berkeley:  Garfield  Junior 
$42  320  (3)  $510,  (4)  $22,822.50,  (5)  ,  High  School,  Roee  and  Grant  Sts., 
$6740  50-  totA.1.  $73,257.90,  f.o.b.  San  ;  Berkeley  and  Longfellow  School.  Cal- 
Francisco.  \  Ifomla  and  Derby  Sts. 

American  Bridge  Co.,  Denver.  Colo.,  ;  Specifications  obtainable  from  the 
fob   Pittsburgh.  (1)  $970.  (2)  $48,800,    above   office. 

(3)  $582.    (4)   $24,225,    (5)   $3096;   total,;  

$77,173,  f.o.b.  Pittsburgh. 

Kaiser  Co.  Inc..  Richmond.  CallX., 
(1)  $876.  (2)  $50,370.  (3>  $525.  U)  $22,- 
338.  (5)  $3153,80;  total.  $77,263.20.  f.o.b. 
Richmond.  ^^     .     ,„ 

Nashville  Bridge  Co..  Nashville, 
Tenn..   (1)   $1000.   (2)  $64,625,   (3)   $600. 

(4)  $25,500,      5)    $3240;    total,    $84,968. 
f.o.b  Besemer,  Ala. 

Lehigh    Structural   Steel    Co.,    New  1  

Yortc.  (1)  $1068  <2,'  W2;f25  (3)  $^4.  ,  3^,^^^  ^  coadlUoos  prescribed  by 
(4)  $26,979.  (5)  $2541.60;  total,  $»2.-  ^^^^  undersigned,  sealed  bids  are  In- 
048.40.  fob.  AllentowTi,  Pa.  ,  ^^^    ^^  construction    of   new    road 

Emsco  Derrick  *  Equipment  CO..  ^^^^.^^  Piedmont  Avenue  and  La 
Los  Angeles,  H  >  »"15'  l^l^T^^lJ^;^'  Loma  Avenue  and  Hearat  Street 
(3)  $660.  (4)  $28,432.50;  total.  »8».«31' j  across  the  Berkeley  campus  of  the 
fob.  Los  Angeles.  .^^      University   of   CaMfomla.     A    depoolt 

;?rmb0O.°3)   $95)/°^   »^0«>   *"    ^^i^'^^    f'^^   Pla^   »»<» 
(4t    $30,600.   <5)   $4320;   t'otai.   $10^320. 


Official  Proposal 


Construction    of    New    Road    Aerse* 
Berkeley  Campus  of   U.  of  C. 


ADVERTISEMENT  FOR   BIDS 


f.o.b.  San  Francisco. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


••     42 


3/5/46 

BIDS  WANTED 

SAN  FRANCISCO— Until  March  15,  1  3/5/46 
3  P.  M.,  bids  will  be  received  by  the  j  nqtiCE  OF  S^LE 
purchaser  of  supplies,  270  City  Hall,  ^" 

under  Bid  No.  3503  for  furnishing  and 
delivering  100  sides  green  Spanish 
transit    leather    for    Municipal    Rail- 


way. 

Specifications  obtainable  from  the 
above  office. 
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Monarch     I^on      _^     _^^«aa     t'»\     conn      "'     ♦n/.uu     m     rw^uirt-u     lur     piaua     »na 

ter  2:00  P.  M.,  Monday.  March  11. 
J 1946.  For  plans  and  InformaUon,  call 
I  at.  or  address  the  Cashier's  Office. 
il03  Administration  Building,  Unlver- 
,  slty  of  California,  Berkeley  4,  Call- 
Ifomia  The  lipht  to  reject  any  and 
I  all  bids  Is  reserved 
—♦1  THE    REGENTS    OF   THE 

*3  ;     UNIVERSITY    OF    CA.IJFX)RNIA 
I  (Dally   Pacific  B«Ulder) 

SACRAMENTO.   Calif— Until    Mar.  j  (February  26,   March    1    5.  1946) 


43— 


MACHINERY  AND 
EQUIPMENT 


11.  3  p.  M..  bids  will  be  received  by 
the  State  Division  of  Highways,  R. 
H.  Stalnakflr.  equipment  engineer, 
1805  34th  St  .  Sacramento,  for  sale 
of  the  following  equipment: 

CHC  6131  truck,  FWD,  3-yd.  steel 
dump  body  And  hvdraulic  hoist;  1936 
Model  S.   S.   D.   OPA  celling  $2686.44. 

CHC  887  tractor.  Allis  -  Chalmers  ■ 
diesel.  Modet  H.D.7.  Electric  lights;  ; 
OPA  ceiling,  $281330.  I 

CHC  187  with  bulldozer,  trailbuild-  ( 


3/5/46 

BIDS   WANTED 

OAKLAND,  Alameda  Co.,  Calif  — 
As  previously  reported,  until  March 
13,  5:30  P.   M.,  bids  will  be  received  |  er,~'l2-ft.    blade,    single    drum,    cable 


Joseph  Bettancourt.  422  San  An- 
selmo  Ave;  plans  by  Joseph  Bettan- 
court. 


PALO   ALTO 


13.  Spaulding  Richmond  Pullman 

To^^site  mchniond.  John  D  Y^l^    i  •■•  e^^^^^  ^^^^^  ^    ^^„^^     ^„^, 

Feb  '2r^S4^^Ptn    Lot   S     S^^V^^^^^     contractor,  Mohrdick  Electric; 

"^V^tn^Y^qtMaiiSTo'^om  »339     1520  Evans:    owner.   I^tan 

Tmay'^o^te'rn^  ..  Peb°  ^  Co;  contractor.  Geo  F  Bray.: 

Tei  "1    l^r-South  H  Lot  2,  Block      I  service:  motors. 


OAKLAND 


ALTER,  $7000;  1384  5th  St;  owner 
and  contractor,  Consumers  Yeast 
CompaJiy,   premises. 

ADDN.  $800;  3520  Foothill  Blvd; 
owner  and  builder.  Leafy  Butler, 
3520  Foothill  Blvd. 

GAR.\GE.  $600:  617  La  Prenda  Dr; 
owner  and  builder,  Wm  L  Hill, 
premises. 

LOADING  Shed.  $1000;  1328  E  12th 
St;  owner  and  builder,  L  R  Foss, 
1328  East  12th  St 

STORE  BLDG,  2-story,  $14,000;  432- 
438  Harrison  St;  owner.  G  Lee. 
2118  12th  Ave;  contractor,  Shale 
Ortzow,  1511  Jackson  St :  archi- 
tect, F  H  Slocombe,  132  Monte 
Cresta   Ave. 

GARAGE.  $600;  1200  83rd  Avenue; 
owner  and  builder,  CJeo  H  Pol- 
lard,  premises. 

ADDITION.    2-story    concrete,    $15,- 

000;    1901    Telegraph    Ave;    owner. 


RECONSTRUCT  BUILDING,  $35,000 

270    University    Ave;    owner,    Ger  ^^^^^^    ^    _.    _.    

trude    Gardiner.    533    Ramona    St ;  j  ^^^^   ^   j^^  3    ^^^^f.  39.  all  In 

builder.    Lemer    Stores    Cfcrp.    Los  j  T>-„,-vard    Gardens,    El    Cerrito.      ,        ^  ^     «j  i».„ 


^  -*».     1/     T^t    It     Pllock    39-      ;     ®^^     1935   Evans:    owner.   I^vitan 

,       ,     fouth'TLo"^  3%ockTall'ii       Hyde  Co:  contractor.  Geo  PBrayer: 
builder.    Lerner    Stores    C»rp.lx>Sj      ^"^"J^^^^d    Gardens,    El    Cerrito.      .  .'-r^'-e  •   motors 


Kooper.  Los  Angeles.  .,_,^   jpeb^lzi,  1946— Lot  66,  Hidden  Valley 

SHOP  BUILDING   (type  3),  $15.«)0;       Estates.  Unit  No  2.  near  Lafay 


940  High  St;  owners,  George  ana  L }  j^    j^  y  Wright  to   E  Mc- 


tractor,  (5eo  F  Braver:  service;  mo- 
tors. 

Sellar.^ee  Yale  Rd;   builder,   Nich- j     ^''^.i^'*' "..'.Feb.  18,  1946!     9^^^    153  Kearny  r  Room  307) :  own - 

ols  White,  inc  ,^  ' Feb  21   1946:^ioti:' Block  1.  Boule-      (er.   ralifornla  Pvs   Service;  ^"trac- 

BUSINESS     BUILDING      (type     3),  ^^•'„'^'' ^^^^^    g,   Cerrito.    F  W        to-  "now^^-Sp,^  Elertnc:  alterstmns 
i^OOO:      330-350     California     Ave;'     ^*™3e  to  Wm  Spivock.  Feb.  18,  1946        9343      85    2nd    St:     o^'^^-^cmc 
owner.  Pine  &  Co.  1960  Webster  St;  ^^°^\^^sou^  H  Lot  14.  Block       I'    '-   -^-^^   Co:    contractor.    Ray    Oil 

builder.     Nichols- White.     Inc,     156       jq;  north  %  Lot  14,  Block  10.  all       Btirner  Coj t»..h  Wm, 

University  Ave.  j     [«  Boulevani  Gardens,  El  Cerrito.      i      "•-*«    •«^«  Mi..«.ioT,  :o^.-^er^Re^d  Bros. 

SHOP  BUILDING   (type  3).  $18.0()Cr;  i     ,^^^  ^  gj^^^  ^^  self    Feb.  21,  1946  ;  ^  ♦'^  •  'Contractor.  Ray  Oil  Burner  Co, 

'  "   "         Feb    25    1946— Lot  7.  Valente  Park,      1  "^^l""  ,.         .„ ,  „,^ 

Unit   No  1.  near  Lafayette.   Idar      1      9.345-47    Various  location.^  ard  own - 
Gogstad  to  W  Vernon  Bernard  ..      I"^-    contractor,    Brumfield    Electric 


by   the   East    Bay   Municipal    Utility 
District,  Room  406.  512  16th  St,  Oak- 
land, under  Pro.  LS-350  for  furnish- 
ing   cast    i«)n    pipe    and    fittings    for 
Orinda  filter  plant. 
Bids  will  be  taken  as  follows: 
Schedule  I— Cast  Iron  Pipe 
(1)  24    length    20-ln.    class    B    flange 
and    flange    pipe,    8-ft.    6  5/16- In. 
long; 
(2>  12   lengths    18-in.   class  B   flange 
and  flange  pipe,  6- ft.  9hi-in.  long; 
(3)  12    length    18-ln.    class    B    flange 
and  spigot  pipe,  2-ft  5% -In.  long; 
(4t  12    length    8-in.    class    B    flange 
and  spigot  pipe.  13-ln.  long 


operated :  OlI'A  celling  $663. 


Gassified  Adyertising 


POSITION  WANTED 

EXPERIENCED  SPECIFICATION 

TYI^IST      deniret)      temporary      work 


127  Lytton  Ave;  owners.  J  R  and 
I  R  Dahl,  329  Alma  St;  builder, 
W  P  Goodenough,  49  Wells  Ave; 
architect.  Binge  Clark.  310  Uni- 
versity Ave. 


SOUTH    SAN   FRANCISCO 


owner.  W  H  Jones,  117  Edison  Ave; 
builder.  Coast  Building  Co,  744  Har- 
rison St,  San  Francisco. 


10 


.    _ Feb.   20,    1946 'S'i*^   Co:  slfms 

Feb.  25:"  1946^Lots  213.  214  and  215,      j  ^9348    717  Market  St ;  o^^^^;"\l 
Vlra  Vista  Highlands.  El  Cerrito.        Plan:   contractor,  Victor  Lemoj^ 
HeTbert  Green  to  whom   it  may     |  outlets;  12  switches:  alterations 

„^,  .  concern Feb.  23.  1946 

ADD  ROOM,  $1500;  117  Edison  Ave;    ^^^     25.    1946— Lot    290,    Haciendas 

""    ■     """       Del   Orinda,   Unit   No   2.   Orinda. 

August  J  Pene  to  J  P  Owens 

Feb.    17,   1946 


<»'49  fi''0  4th  St;  owner.  California 
Mirror  Beveling  Co:  contractor.  Malm 
&  Welter;  _ 

9350     136.   138.   140A  !«.   142A.  144 

7th    St;    owner,    :    contractor. 

Century  Electric ;  25  plugs. 


CHC  9  oil -heater,  portable,  type  15-    Write    or    wire    Lilliaci     Price     1277 
h.p..   locomotive  boiler.   5hix3h^xl5-\Ti.    Spruce  St..   Berkeley, 
duplex    steam     pump,    fuel    8    water  2/27-28,  a/l-4-6/4t 

tank,    all    on   four-wheel  RT    trailer; 

OPA  celling,  $798.18.  POSITION  WANTED 

CHC  19  hairrow,  two- gang  6-ft.  9-ln.  

width    cultivator,    18-24-in.    discs    w/       ESTIMATOR,  not  just  a  dope  with 
scrapers,   bar  atUched   for    right   or   a  pencil,  but  a  MAN  WITH  EXPE 
left-hand      turning;      OPA      celltog.    RIENCE  IN  E\'ERYTKING  a  OEK 
$182.09.  JERAL  CONTRAC^TOR   CAN   BUILT* 

CHC  12  harrow  -  cultivator,  6-ft.  I  base  my  ♦•stlmatej^  on  thorou^, 
Dyrr  Jr.  Model  L.M.  with  IS-Ti-ln-  accurate,  takeoff  and  c«nservatlv« 
spring  teeth;  OPA  ceiling,  $68.37.  |  pricing;    and    SUBS    who    know    and 

c:HC    384    drill    for    rock.    Chicago    trust  me.  Am  flnarueially  Independent. 
,  F*neumatlc    CP    No.    32,    jax^khammer  |  therefore  do  not  have  to  take  chaneeii 
Schedule   II — Cast   Iron   Pipe  Fitting*  ,  ^yp^    ^^y  .  0px  celling.  $108.73.  with   vour   monev  to   hold   job    Work 

(1)  12    20-in.    90-degree   long   radius        qj^q  443  jeettle,  asphalt.  Llttleford    for    ETHICAL    FIRM    only     Always 
'Hneed  elbows:  heavy  dutv,  75-ganon  capacity,  torch  '  commanded   top  salar>'    HAVE  AND 

(2)24     20-ln.     90-degree     standard   ^yp^  burner,   20-gallon   fuel  tank.  2-   CAN     MANAGE     MULTI-MILLION 

flanged  elbows;  'wheel   pneumatic  tires;   OPA  ceiling,    PROJECTS,  or  run   your  firm,   Edu 

(3)  12  special  20x20x20xl8-in.  flanged  1 1155  3g  1  cated,    cultured     and     travekMl      Can 

crosses ;  Compressor.    Rix.    single-stage    up-  ]  meet  top  level  people  on  iM^ual  terms 

(4 1  24    28x20-in.    eccentric    reducers,  I ^g},^  g^^e  6x6- in.  with  belt  tightener;    Expect  salar>'  compatible  mith  work 
epigot   large  end,  flanged  small    qPA  ceiling,  $200.  and  responsibility    Have  general  con 

Vises,  two  4»4-in.  and  5»4-in.  Jaw,  tractor's  license  Reply  Box  228,  c/» 
machinist  type;  OPA  ceiling,  $10.  Daily  Pacific  Builder         to  Mar   t,  '46 

12    engine    blocks,    10   with    crank-  ■ - ■■  --'     ■'    .■■     ■ ■ ■" 

shafts,  for  Ford,  Chevrolet.  Plymouth  HELP    WANTED 


end; 
(5>  12  18-in.  flanged   base  tees; 

(6)  12    18-in.    90-degree   flanged    el- 

-  bows ;  ,  ».  « 

(7)  12  18-to.  standard  90-degree  bell 
a^d  spigot  elbows ; 

(S^  12  18x8-ln.  special  reducing 
nanges; 

(9)  12  8-ln.  90-degree  flanged  el- 
mows  ; 

(10)  12  8-ln.  companion  flanges 

(11)  24    s.  ■ 
spigot  nipples,  18-ln.  long; 

(12)  1  30-in.  cast  iron  sleeve; 

(13)  1  30x30x24-ln.  all  bell  tee 


and  Pontiac  automobiles ;  also  various    ,^ 
other  parts  for  each. 


3/5/46  • 

BIDS  WANTED 
CENTRAL   VALLEY    PROJECT. 
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EXPERIENCED  ENGINEER  Mu- 
nicipal experience  preferred.  Sa:lar5' 
|S00  per  mondh    Apply  at   Personnel 


*,-»-.i-..  .,   „      ~  ^    ,,     ^1^     _...   w    'Department,    Room     215,    City     Hall, 

m.  ,<^o™P*";°°J^i*°«!f,'  ^.    UnUl  Apnl  24.  2  P    M     b^s  will   be    ^j^^  Stockton,  Stockton    California. 

pecial    cast    iron    bell  ana    received    by    the    U.    S.     Bureau    of         ^                             2/2fi-27  2ft    a/i_A/i.« 

r^. ,0  ,„    ,««^.  itocIamaUon,  Walker  R.  Young,  chief: ^/^o  ^i  i»,  a/I -4/46 

enefneer,  Denver,   Colo.,   under  Spec.!      ^„»»__,-,^     r,-,^,^^^     ...-.., 
125rfor    furnishing    and    installing'     QUANTITY     SURVEY     MAN     for 


Schedule  Ill-Cast  Iron  Adaptors  and    three    drum    gates    for    the    spillway    General     Bldg.     (lonstnic-tion.     Must 
Manifolds  lat    Shasta    Dam,    Kennett    Division,    ^ve  initiative  and  good  backgwjond. 

(1)  144   adaptors  for   collector   pipes,  i  central  VaMey   Project.    The   Shasta    ^™^^"^   position.   Salar>    open.   A 
5.ftlong;  Dam   Is   slti»ated   on   the   Sacramento  .  ?"*«"    Blair    Co      Inc     9   Main    8U 

(2)  144  manifolds  for  collectors  pipes,  J  River  near  Redding.                                  1^^"  Francisco    Phone  \V.  03tt. 
5-ft.  long.  The   drum    gates    will    be   installed        '  1   ■    111  ■  ■in'ii       ■■     i»i  -■  .-.iin-- - 


^ 


i 


PLANS  qnd 
Speculations 


wfw 


Butano  Park:  The  state  division 
ot  beaches  and  parks  has  appoint- 
ee John  Hennessey,  formerly  with 
'Z  P^^^^se  department  of  the 
city  of  Los  Angeles,  to  the  job  of 
lacihtating  negotiations  for  the 
purchase  of  Butano  Forest  in  San 
Mateo  county  as  a  state  park.  The 
land  will  be  acquired  under  two  ap- 
propriation bills,  totaling  |15,000,- 
000,  passed  by  the  legislature. 
oOo 

Redwood  Qty;  San  Mateo  coun- 
ty dSciaiB  ar  econtemplating  a 
multi-million  dollar  highway  ex- 
pansion program  which  is  being 
discussed  with  city  and  state  of- 
ficials. 

oOo 

Oakland:  Approval  of  the  De- 
Leuw,  Gather  &  Co.  recommenda- 
tion as  to  the  "most  feasible  solu- 
tion to  congested  traffic  conditions 
over  the  12th  Street  Dam"  was 
postponed  indefinitely  by  the  City 
Council  last  week  at  the  conclu- 
sion of  a  2^ -hour  public  hearing. 
By  a  7-to-l  vote,  the  council  re- 
ferred to  the  "committee  of  the 
whole"  a  resolution  approving  the 
plan,  "subject  to  such  refinements 
in  engineering  details  as  may  be 
necessary." 

oOo 

Santa  Clara  County:  Recom- 
mendations for  a  primary  sewage 
treatment  plant  for  the  district 
that  includes  San  Jose,  Santa 
Clara  and  Campbell  will  be  sub- 
mitted to  the  Santa  Clara  County 
Board  of  Supervisors  at  a  meet- 
ing early  this  summer,  according 
to  Dean  George  L.  Sullivan  of  the 
University  of  Santa  Clara  engi- 
neering school,  in  his  report  on 
the  county-wide  sewage  disposal 
survey  he  has  made  in  collabora- 
tion with  Prof.  Charles  Gilman 
Hyde  of  the  University  of  Cali- 
fornia. This  would  consist  of  a 
clarifier  for  sludge  digestion  and 
thousand-acre  oxidization  ponds  in 
the  tidelands  at  the  southern  end 
of  San  Francisco  bay. 
oOo 

St.  Helena:  A  bond  issue  to  fi- 
nance partial  reconstruction  of  the 
Saint  Helena  grammar  and  high 
school  buildings  to  render  them 
safe  from  earthquake  damage  has 
been  proposed  to  the  school  board 
of  trustees  by  D.  C.  Willitt,  su- 
pervising structural  engineer  of 
the  State  Division  of  Architecture. 
oOo 
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For  Better  Buildiiig  -  - 

Streamlined  Plumbing  For  Modern  Hone 


In  announcing  the  "Commodore"  ledge-type  swingpout  faucet, 
illustrated  above,  the  General  Tire  and  Rubber  company  of  California, 
In  Pasadena,  is  "setting  the  pace"  in  design  for  kitchen  and  future 

plumbing  fixtures, 


New  war-proven  methods  of  pro- 
duction, adaptable  to  postwar 
plumbing  fittings,  serve  to  offer 
to  the  public  new  graceful  sweep- 
ing lines  in  keeping  with  the  lat- 
est home  desigTns  and  interiors. 

The  "Commodore",  the  first  in 
a  line  of  plumbing  fixtures  to  be 
manufactured  by  this  company, 
boasts  many  unique  features  of 
interest  to  the  home  owner  and 
prospective  owner.  Emphasis  has 
been  placed  on  the  ease  of  clean- 
ing, maximum  coverage  and  work- 
ing clearance  in  these  units,  yet 
offering  modem  functional  design 
for  smart  eye  appeal  and  lasting 
service. 

New  methods  of  fabricating 
these  units  insure  contractors  and 
owners  of  a  production  supply 
equal  to  the  demand  at  a  mini- 
mum cost. 

Trevor  Gardner,  vice  -  president 
and  general  manager,  stated  that 
General  Tire  plans  to  supplement 
its  commercial  activities  with  ad- 
ditional items  in  the  plumbing 
fixture  line  and  by  manufacturing 
other  products  which  are  now  un- 
der development. 


SUMMERBELL  ROnF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Glif. 


Arciutects  Will 
Meet  Tonight 

The  motion  picture,  "Heat  and 
It's  Control",  produced  by  Johns- 
Man  ville  Corp.,  will  be  shown  to- 
night before  members  of  the  San 
Francisco  Architectural  c^ib  fol- 
lowing the  regular  business  meet- 
ing and  dinner.  L.  C.  Hillut  and 
Deacon  Jones,  of  the  Johns-Man- 
ville  Corp.,  will  conduct  the  pro- 
gram which  will  be  held  at  8  p. 
m.  in  the  Builders'  Exchange,  666 
Mission  Street. 

Members  will  assemble  in  club 
headquarters  at  6  p.  m.  and  leave 
in  a  group  for  dinner. 

The  Class  Committee  will  out- 
line the  proposed  educational  pro- 
gram, which  will  be  submitted  to 
the  membership  for  approval. 

Persons  connected  with  the  build- 
ing industry  are  invited  to  attend, 
and  members  are  urged  to  bring 
guests. 


r 


From  San  Francisco 
ENtcrprisc  t0930 


From  other  ex'-hanges 
TWinr^aks  3622 


BURKE  FORM  CLAMPS 


Insuloting  Boards 

asbestos-cement  boards 
hard  boards 


War  Assets  Corp. 
Opens  New  Sales 
D^play  Room  Today 

Formal  opening  of  the  War  As- 
sets corporation  surplus  property 
sales  display  room  at  460  Market 
street,  San  Francisco,  is  announced 
[  today. 

'This  display  room  will  feature 
the  capital-producer  goods  items 
which  are  to  be  offered  for  sale 
through  the  War  Assets  corpora- 
tion San  Francisco  regional  of- 
fice," Floyd  S.  Leaver,  deputy  re- 
gional director,  states,  "and  start- 
ting  today  this  display  will  be 
officially  open  Monday  through 
Friday  each  week." 

Included  in  the  items  displayed 
are  electric  generator  sets,  some 
machine  tools,  wire,  cable,  rope 
and  wire  rope,  electric  fittings  in- 
cluding switches,  terminals  and 
junction   boxes. 

"Though  actual  sales  are  not 
concluded  out  of  the  display  stock, 
the  samples  fairly  represent  items 
available  for  immediate  delivery 
from  warehouse  stocks  in  the  San 
Francisco  area,"  Leaver  declares, 
"and  purchasers  may  arrange  for 
detailed  inspection,  complete  buy- 
ing arrangements  and  obtain  de- 
taUed  or  general  information  from 
the  trained  staff  of  the  display 
room." 

# 

H.  M.  Tayler  Dead; 
Stricken  In  Office 
With  Heart  Attack 

Howard  Mathew  Tayler,  69,  pres- 
ident of  Tayler  &  Spotswood  com- 
pany, distributors  of  iron  and  steel 
products  in  this  city,  died  Mon- 
day in  his  office  when  stricken  with 
a  heart  attack. 

Funeral  services  will  be  held  at 
2  p.  m.  today  from  N.  Gray  and 
Co.  parlors,  Divisadero  at  Post 
Streets.  Burial  will  be  in  Mountain 
View  Cemetery,  Oakland. 

Mr.  Tayler,  a  native  of  San 
Francisco,  was  a  member  of  the 
Olympic  Club,  San  Francisco  Ro- 
tary Club,  the  OPA  advisory  board 
representing  steel  jobbers  on  the 
Pacific  Coast,  and  was  a  past  mas- 
ter of  San  Mateo  Lodge  226,  Free 
and  Accepted  Masons. 

He  is  survived  by  his  widow,  two 
brothers  and  a  sister.  The  family 
home  is  at  531  St.  Francis  boule- 
vard. 


Taxpayers*  Law  Suit 
Blockades  City 
Improvement  Plan 


A  LONELY  MAN 


The  city  of  San  Francisco  is  \  Earl  Browder  was  born  in  Wich- 
being  blocked  from  over  eight  mil-  j  ita,  Kan.  Among  the  high  points 
lion  dollars  of  public  improve-  of  his  eventful  life  was  a  term 
ments,  according  to  a  report  given  !  in  the  gow  for  opposing  the  draft 
the  San  Francisco  Chamber  of  i  law  during  the  first  World  War. 
Commere  today.  I  He  joined   the   Commies   and   has 

The   report    made   by    Frank    S.  jbeen  quite  active  in  the  affairs  of 

the  Communist  Party,  becoming 
Secretory  of  the  Party  in  1929.  In 
the  eyes  of  the  Supreme  Court,  the 


repo 
Hanlon,  chairman  of  the  Sa.n  Fran- 
cisco   Municipal    Conference,    took 
the  form  of  a  stotement  comment- 
ing on  a  taxpayers'  suit  which  has  I  objectives  of  the  Commies  are  not 
been  filed  against  the  city.  in  keeping  with  the  ideas  of  the 

Some    $8,246,000    allocated    to   Founding  Fathers  of  this  Republic. 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSON    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All   Types  of   Concrete    Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San  Francisco       -       Phone  GArfield  8768 


San    Francisco   for   its   public   im- 
provement  program   is   being  bot- 
tlenecked,"   Hanlon  declared. 
Bottleneck,  he  said,  is  the  tax 


it    -k    it 

goine 
for  Russia  in  May  1943,  thct  C«m 
intern  went  underground.   Tlie  rea- 


When   things   were   going   tough 


payers'  suit  against  the  city  which   eon  was  quite  obvious— both  poli 
would  prevent  payment  for  prep-   tical  and  lend-lease! 
aration  of  plans  and  specifications  {  -k     ir    it  \ 

for  a  proposed  sewage  treatment)     Recently,    the    boys    have    been 


Use  "Builderads^*- 
They  Bring  Results 


Assoc  latecl  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  83 1 7  1 335  SIXTH  ST.,  Berkeley  2,  CiJif . 


WESTERN 
ASBESTOS 

COMPtXNY 

t/"^  Tfv^nsend  St.,  '>ari  frunilsco 


plant. 

To  break  this  bottleneck,  Han- 
lon said,  Clyde  C.  Kennedy,  with 
whom  the  Public  Works  Director 
entered  into  a  contract  to  provide 
plans  and  specifications  for  the 
North  Point  Sewage  Treatment 
Plant,  has  applied  to  the  Supreme 
Court  for  a  writ  of  mandate  to 
compel  City  Controller  Harry  D. 
Ross  to  make  the  first  payment 
under  his  contract. 

This  proceeding  has  been  insti 


dusting  off  their  worid-wide  rev- 
olution idea.  However,  to  make 
it  look  good,  a  sacrificial  goat  was 
necessary  and  what  was  more  fit- 
ting than  to  nominate  a  hative- 
bom  American? 

it  ir  -k 
Just  recently,  Browder  was 
quoted  as  saying:  "After  fifteen 
years  as  party  spokesman,  I  was 
faced  with  the  necessity,  rather 
suddenly  and  unexpectedly,  to  find 
private  employment  in  order  to 
support  my  family.  But  all  nor- 
mal private  employment  is  closed 


tuted  by  attorneys  John  L.  McNab 
and    Walter    E.    Hettman. 

The    San    Francisco     Municipal  \  to  me^ 
Conference    has    obtained    permis- 1  k    ir    k 

sion    for    its    attorneys,    Allen    G.  j      Browder    is    probably    th«!    lone- 
Wnght  and   Sylvester  J.   McAtee, ;  liest  man  in  the  world  today.   I  am 


to   file   a   brief   as   friend   of   the 
court  in  support  of  Kennedy's  pe 
tition. 


wondering  what  the  effect  would 
be  were  he  given  an  executive  job 
by  Automobile,  Steel,  or  some  oth- 


In   addition  to  the   North   Pomt  |  er  big  industrv  where  he  would  be 
Sludge  Treatment  Plant  which  m- 1  concerned  with  meeting  a  payroll 
volves    $3,000,000,    other    public   rather  than  sabotaging  it. 
projects  for  which  funds  have  been  i  k    k    k 

allocated  and  which  await  the  de- 1  Pete  Monahan,  Trainmaster  of 
cision  of  the  court  to  determine  the  old  W.  S.  &  J.  Line,  once  told 
their  future  progress  are:  j  nae  that  he  never  hesitated  to  em- 

Juvenile   Detention   Home,  cost- 1  pioy  a  locomotive  fireman  wlho  had 
ing    $1,250,000,    for    which    bonds .  burnt  up  a  boiler.    Pete  said: 


•     •     • 
"If  he  boms  up  one  boil- 
er and  liven  through   it.   he 
will  never  do  it  again." 


have  been  voted  by  the  people; 
Sunset  Junior  High  School,  cost- 
ing $975,000;  Richmond  -  Sunset 
Treatment  Plant  Extension,  cost- 
ing $600,000 ;  San  Francisco  Junior 

College  Hot  House  Buildings,  cost-  j  i 

ing  $46,000;    New   Mission   Police  i..  .  .       ,.,.     . 

Station,  costing  $75,000;  and  for  *»«"  ^^  a  program  of  pubHic  im- 
geologist  consultatLok  required  in  1  P^Pyements  loi^  postponed  due  to 
!onn^tion  with  tunnels  in  the  I  ^J,^  .^«tnf  »«"«  f  n^^ 
Lake  Merced  District  Sewer  Sys- j  ^^^^^H^  ^^^et^  ^^^a/^^ff 
tem,  a  project  estimated  to  cost 
$3,400,000 


Commenting  on  the  issues  in- 
volved in  the  taxpayers'  suit,  Han- 
lon said,  "The  questions  submitted 
for  decijsion  demand  prompt  an- 
swer if  the  best  interests  of  San 
Francisco  are  to  be  served.   Other 


PRICE  15  CENTS  PER  CX>PY 


Surplus  6 -in.  Pipe 
Marketed  Here  By 
Pacific  Pipe  Co. 

The  War  Assets  Corporation  has 
just  completed  one  of  the  largest 
sales  of  war  surplus  pipe  which 
was  manufactured  to  play 
an  important  part  in  the  invasion 
of  the  Japanese  mainland  but  was 
never  shipped  due  to  termination 
of  war. 

The  sale  was  for  12,500  tons  of 
6-inch  O.  D.  12  gauge  steel  pipe, 
equipped  -with  quick  couplings.  To- 
taling more  than  600  miles  of  in- 
vasion piping,  the  lot  wal^  pur- 
chased jointly  by  the  Pacific  Pipe 
Company,  Sai  Francisco  and  Oak- 
land; Dulien  Steel  Products,  Inc., 
Seattle  and  Los  Angeles;  and  the 
Morse  Bros.  Machinery  company^ 
Denver. 

The  buyers  expect  to  market 
most  of  this  purchase  on  the  West 
Coast. 

l^e  pipe  is  suitable  for  low  and 
high  pressure  lines  such  as  used 
in  irrigation  and  mining  for  the 
carrying  of  water  and  oil. 

The  quick  couplings  enable 
speedy  laying  of  the  pipe  and  were 
designed  to  expedite  the  comple- 
tion of  the  job  in  the  shortest  pos- 
sible tim^e,  which  was  essential  to 
this  type  of  work  on  iJie  battle 
front. 

The  sale  price  of  the  pipe  was 
reported  to  be  "close  to  |g«),000'* 
when  disposed  of  to  the  three  com- 
panies, government  officials  said. 

Mixer  Manufactured 
By  Chain  Belt  Co. 

Chain  Belt  Company  of  Milwau- 
kee announces  the  manufactore  of 
a  new  Rex  end  discharge  3^S  tilt- 
ing mixer. 

The  new  Re?  mixer  weighs  150 
pounds  less  than  the  former  side 
discharge  model,  making  it  con- 
siderably easier  to  hit<:h  and  spot. 
Its  wheel  tread  has  been  increased 
to  62  inches — about  the-  same  as 
that  of  an  automobile.  A  lower 
center  of  gravity  is  obtained  by 
cradling  the  mixer  body  between 
the  wheels,  resulting  in  faster  and 
safer  towing. 

Other  features  include  a  dioice 
of  two  engine  sizes,  an  endosed 
rolkr  ch^n  motor-drum  drive,  an 
all- welded    pressed    steel    drum 


Members  of  the  Municipal  Con- 
ference   participating   in   the    suit 

are  the  San  Francisco  Gbiamber  of  I  bowl,  a  ring  gear  driving  the  drum 
Commerce.  Downtown  Association  tliat  can  be  easily  replaced  when 
of  San  Francisco,  San  Francisco  '  wear  occurs  ,a  large  size  (E4-in.) 
Real    Estate    Board,    Apjurtment    control  handwheel  equipped  with  a 


House    Association    of    San    Fran- 
cisco,  Inc.,   Building    Owners   and 


wise,  San  Francisco  will  be'brought   Managers  Association,  and  the  Cal- 
to  a  standstill  in  the  very  incep-  i  ^f^rwa    Northern    Hotel    Associa- 


tion. 


CELOTEX  INSULATION  PRODUCTS 

Ceio-BIock  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotex  Hardboards 

Harbor  Piy wood  Corp.  of  California 


540  Tenth  St. 


MArket  6705 


San  Francisco 


CnXin  \('TnRS:    SFF  us  MFORt  Vni]  RID/ 

IVr  II ill  riiiiiiiri*  HOiiiid 
liiiproirinent  IJisfrlrt  Jobs 

•  We  «nter  into  written  contracts  before  you  bid  .  . .  pay 
you  in  cash  the  agreed  purchase  price  ot  the  \»arrant  when 
issued.  Contact  us  eart;^-  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

ITll  All  and  1915  Act 

iilLNH^  ind  WARRANTS  •  houghi  •  quoted  •  sold 

PkoaeCoUect    S  T  0  i\  t     &    V  0  U  I^  G  B  E  R  G 

Sutter5460     •     *50    RVSi    BllLDlNG    •    SAN    tRASHbtO  4 


iRiuin  pnmTS 

are  Laborufory  Cor.Jrolied 
to   Professional  Puinters' 
High   Stonda  rds 

iRuiin  pRini  iompnnv 

4th  &  Addison  Sts  •  Berkefsy  2,  Calif. 
i  Phone:  BErkeley  3440 


safe  ratchet-type  lock,  cantilever 
Bprinps  and  a  removable  tow  pole. 
Additional  details  can  be  had  by 
writing  Chain  Belt  Co.,  1600  West 
Bruce  St.,  Milwaukee  4,  Wife. 


ptn'"p«ini, 


«-i31S»" 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATOBS 


1 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FnTlNGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 


417  ffiXTM  Wt,  .  SAN  F!t4N< 


l*4t 


""•      "^'  — '" 


WAR  SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 


NEW  6-INCH  12  GAUGE  STEEL  PIPE 


^U"  »  *  f\f  I     I ^Ti  i^  ^^  -'  -lAO     f  f  .1 .111. 

QUICK  COLPLINGS 


SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  l*ORTABLE  LINES 

• 
PRICED  RIGHT- LMMEDIATE  DELIVERY 


For  full  information  contact  your  nearest  dealer. 

PdCifiC    Pipe   Compdny        '     -     ^Q"  Francisco  or  Oakland 
Dulien  StCCi  Products/  InC'         SeaHU  and  Los  Angeles 

Morse  Bros.  Machinery  -   -  Denver.  Colorado 


SAVE 


•TIME 

•  WORK 

•  MATERIAL 

•  ACCIDENTS 


€h 


tiM*^ 


Manufactured  by 

BEATTY  STEEL 
PRODUCTS  CO. 


415-421   BSYANr   Slkll" 
SAN    FBAlNClSCO 

*      *      * 
fO«  SALES  OR  tBNTALS  CALL 
SANFIANCISCO  OAtClANO 

YUkon    0250  TWIne-aki  1086 


SCAFFOLD 


KiLx'  "I'sl 


RENTf  D    WITHOUT  mitlRITY 


r^ 


SERVICE 


INTEGRITY 


RESPONSIBIUTT 


THE 

BROOKMAN 

COMPANY 


D*ol«n  to 

FLOOi  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDIIIG  MATERIALS 


Cali  J    A...   MANCtNl,  Owner 
or  WtLllAM  O'COMMOR 


T*i«f»4»rary  Leeafto* 

55  MAIN  STiEET.  SAN  FRANCISCO,  S 

Jmiepkowe  Tllkea  0717 


A    new    ORGANIZATION    of  eip«rfe«c«d    MEN 


I 


r 


III 


PAQEX 


TMT 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MARCH  6.  !946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«Ubtl«h«d  1M0) 
Every  Morning,  Except  Saturday,  Sunday  and  Lagal  Holiday* 

°^Z.JSi^fSif  SY.^V^E^  U  the  pioneer  couetrucUon  dally  ot  the 
Pacific  Coaet.  Mamt&mmg  a  complete  news  reportln£  sei^loe 

*^'l?«'i°JnSt£r^*'^P*'  bulldine  Ind  eng.neerW  proJecuT 

conaolldated  January  2.  l»a».  with  Larsen'e  Idvanoe 

Construction  Report*.  A  Legal  Newspaper  of  gS - 

eral  circulation  aa  defined  by  the  Superlw 

Court  of  San  Franclaco  County. 

.,««  »^      .w    .,*    SUBSCRIPTION   RATES: 

MOO  o»  Month;  f30  per  Year  (Payable  In  Advance),  tingle  Copy,  18e 

^'o^®^iil®*f°°**'^^**''  natter  July  25,  1907,  at  the  post  office 
at  San  FrancUco,  California,   under  the  Act  of  March   8,   1«7» 

Pubfished  by 
STARK  RATH  PRINTING  A  PUBLISHING  CO.     <4» 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  Owner 

G    F    McGAVRAN,  Edlter  j.  e.  OOQERS,  Advertieing  Rianagar 

465  Tenth  St.,  San  Frandtco  3  TeLx  MArk«t  7110 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  newt 
neports  in  this  eectlon  are  olassi- 
f1e<l  as  follows: 


Commercial   Bldg9. 
eeucatlonal   BIdge.  _. 
Hospitals     

Iwdustrtal     Btdgs.    __ 
Pt*b:ic    Buildings 


1-  B 

9-10 

11 

12-13 

14-17 

Religious    Buildings    18-19 

Sociai,  Recreational  BIdgs.  20-21 

Residential    Buildings    22-28 

Traneportatlon   Bidge.  27 

Mtsceltaneous   Bidgs.  28-'30 


1.S— COMMERCIAL  BLDGS. 

S/6/46  4 

PLANNED 
OFFICE  BUILDING 
RENO,  Washoe  County,  Nev. 
Construction     of     two  -  story     office 

building   with   possibiUtiee  of   four 

stories  later 
Owner  —  Clel    Georgetta,     Bylngton 

Bldg.,  Reno,  Nev. 


36/46  •     •     2-8 

PLANS    BEING    FIGURED- 
BIDS  OPEN    MARCH    15,  2   P.   M. 
REMODEL   AUTO    AGENCY 
SAN   FRANCISCO.    Market   St.   and 

Duboce  Avenue. 
Remodel  Ford  Agency  building. 
Owner— S  &  C  Motors,  2001  Maritet. 
Architect— W.    D.    Peugh.    333    Mont- 
gomery Street. 

Plans  art*  being  figured  by  the  fol- 
lowing contractors : 
Jacks  ft  Irvine,  620  Market  Street. 
H.  E.  Rahlmann,  251  Kearny  St. 
Carrico  &  Gautier,  365  Ocean  Ava 
G.  P.  W.   Jensen  &  Sons.  Inc..  320 
Market  Street. 
Ira  W   Cobum,  2048  Market  Street. 


3/6/46  •     •     8 

PLANS  BEING  FIGURED— BIDS 
OPEN  MARCH  15,  10  A.  M. 
WAREHOUSE  ' 
SAN  FRANCISCO.  Fourth  and  Clem' 

entlna  Streets. 
Construction    of    2-8tory    and    baae- 

ment   Class    B   warehouse    (80x140- 

ft.)  for  the  storage  of  drugs. 
Owner  — S.    E.    Massenglll    Co^    c/0 

architect 
Architect — Howard  Edwin   Sweeting, 

101  Post  St 

As  previously  reported,  the  follow- 
ing contractors  have  been  Invited  to 
figure  plans: 

Erbentraut  St  Summers,  446  6th  St, 
San  Francisco 

Clinton  Construction  Co.,  923  Fol- 
som  St,  San  Francisco. 

Transwestem  Construction.  Rialto 
Bldg.,  San  Francisco. 

De  Luca  &  Son,  1745  FUbert  St, 
San  Francisco. 

Dinwiddle  Construction  Co.,  210 
Crocker  Bldg.,  San  Francisca 

Barrett  &  HUp,  918  Harrison  St, 
San  FYancisco. 

Parker,  Steffens  A.  Pearce,  135  Sa 
Park.  San  Francisco. 

MacDonald,  Young  &  Nelson,  127 
Montgomery  St.,  San  Francisco. 


3/8/*6  •    »!  Contractor— William    C.    Hoesrerman, 

FUNDS    APPROVED  I      303  W.  Elm  St,  LodL  ^^ 

GYMNASIUM  BLDG.      Cost  $223,000  ;     ConstrucUon   Is  scheduled   to  start 

LINDSAY,  Tulare  County.  Calif.  j     this  week. 

Construction  of  gj-mansium  building  '  . 

to  serve  both  the  jimior  and  senior   3/6/46  •     12 

high  schools.  COMPLETE   BIDS 

Owner— Lindsay  Unified  School  Dis-    SUPERSTRUCTURE  FOR  SHOP 
trict,   C.  A.  Castle,  superintendent,  .     irrc.  ' 

Lindsay.  j  SAN     FRANCISCO. 

Architect — Not  selected.  I     Naval  Shipyard. 

AppUcation    for   advance    planning    Construction    of    the 


San    Francisco 


PLANS  ON  FILE 


Tha   feillowliig    liet    of    plans    and    speetfloatiena    for    oonetruoUon 

preJaoU  are  now  available  for  inspection  at  the  office  of  DAILY 

PIACIFIC    BUILDER,  4»  Tanth   Street     Ban    Franctsoo. 


WeHc 


Location 


Bid  Opening  Oat* 


Tube  Steam  Radiation. 
Spec.  No.  ItMO.  NOy 


San  Leandro 


t-  S 


funds  of  $12,200  baa  been  approved, 
according  to  announcement  made  by 
Wright  L  Felt  division  engineer  of 
the  Bureau  of  Community  Facilities 
of  the  Federal  Works  Agency,  Berke- 
ley. 

3/6/46  •     • 

BOND   ELCCT.ON    PLANNED  I 

SCHOOL  BUILDINGS     Cost  $910,000  ' 
CHICO,  Butte  County.  Calif.  j 

Construction    of    five    regular    shops 
and     equipment    $150,000;     revamp 


Frlant-Kem  Canal 


t-U 


8  Miles  Railroad 
NOy  13469     Spec  17620 


Stockton 


S-14 


superstructure  |  0^^^^.  1172 

iVL^^  uT^^*t°°  °'  *  two-etory  ,  E^^hwork.  Canal  LInlnfc 
shop    buUdlng   No.    411.   shipfitters'  ■  ^^"'^"'^""■^»  v"*"**  i^uua^ 

and  boilermakers'  shop,  and  mis- 
cellaneous small  structures  which 
shall  be  used  for  industrial  shop 
purposes,  and  which  Includes  as- 
bestos siding,  roofing,  wood  block 
and  other  flooring,  earthwork,  pav- 
ing, track  work,  piling,  metal  win-  '  5«=!5««S!SWJ:5:js:5iS:RS=s:ssas:^^ 
dows  and  doors,  tile  work,  plas-  G«n«nil  contractors  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
terlng,   tanks,  sprinklers,   elevators,  ^  their  requirements   In   this   column.    There   la   no   charge   for   this    s«rvloa. 

concrete  floor  coverings,  ventilation  ■ —  ^ • 

and  utilities;  Spec.  No.  17099.  <  Shell  Chemical  S^op  and  Storage  Bldg..  Shell  Point;   Bids  o^en   March  6 


u  U  o  *  o I L' *j    W  A .li  I  H O 


present  woodshop  for  music,  $6000;  Owner-Bureau  of  Yards  and  Docks,  i 
five  new  busses,  $50.000 ;  junior  high  ^avy  Department,  c/o  Public  Works  ! 
school  of  16  rooms,  a  playroom  and        office.    Room    2110   Administration  ' 

inSh^^ch^Tof  slvJir^n^pi^;-      ?ief'    ^"°   ^^^^^^^   ^^^^'^^   ^^P-     E^i-oV«"<*    Elevator  Addition.,   Lincoln    Bldg..   867    Market    Street    San 


Howes  A  Whltaker.  OM  Ruse  Bldg.,  San  Francisco   fpArfield  5739) 
Stolte,  Inc.,  P.  O.  Box  781.  PitUburg   (1417). 
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LOW    BIDDER 

TRUCK   TERMINAL 

SAN  FRANCISCO.    675  Brannan  St 

Construction  of  reinforced  concrete 
truck    terminal    building. 

Owner  —  Oregon  -  California-Nevada 
Fast  Freight  Lones,  675  Brannan. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery Street. 

rx)w  Bidder — Carrico  &  Gautier.  365 
Ocean  Avenue. 


3/6/46  •     8 

PLANS  COMPLETED 

SHOWROOMS 

SANTA    ROSA,    Sonoma    Co.,    Calif. 

Southern   city  limits. 
Construction      of     Dodge  -  Plymouth 

shovrrooms   and   garage. 
Owner  —  Dodge-Plymouth     Co.,    c/o 

architect. 
Architect— C.    A.    Caulklna,    1107    St 

Helena,  Santa  Rosa. 


8 


3/6/48 

WORK   UNDER  WAY 

POULTRY  MILL 

SANTA    ROSA,    Sonoma    Co.,    Calif. 

Sebastopol  Ave.  and  railroad. 
Construction     of     R-Way    feed     and 

poultry  mill. 
Owner— The  R-Way  Feed  de  Poultry 

Mill. 
Architect— C.    A.    Caulklns,    1107    St 

Helena,  Santa  Rosa. 


3/6/46  •    4-6 

PLANS    BEING    FIGURED— BIDS 
OPEN   MARCH  U.  5  P.  M.  ' 

AffiDICAL-DENTAL  BUILDING 
SAN    FRANCISCO.    Geary    St    and 

14th  Ave. 
Construction  of  two-story  frame  and 

terra     cotta    building     to     contain 

stores  on  first  floor  and  offices  on 

second  floor. 
Owner — John   Coakley,  c/o  architect 
Architect  —  Leonard    S.    Moslas,    256 

California  St,  San  Franclaco. 

Bids  win  be  opened  In   the  office 
of  the  architect 


3/6/46  •     6 

WORK    STARTED 
REPAIR  BUILDING  Cost,  $8000 

EMERYVILLE,    Alameda   Co.,   Calif. 

Near  47th  St 
Alterations  to  old  post  office  building 

for  lunchroom. 
Owner— John  Deplet. 
Contractor  —  J.    R.    Armstrong,    Box 

216,  El  Cerrito. 


3/6/46  7 

OWNER  WILL  BUILD 

RESTAURANT 

OROVILLE.  Butte  Co.,  Calif.  Feather 

River   Highway,   24    miles   eaat    of 

OrovUle. 
Rebuilding    of    Grand    View    service 

station  and  restaurant,  plate  glass 

windows  (40x50). 
Owner    and    Builder  —  Frank    Boyle, 

Pleasant  Valley,  Orovllle. 


3/6/46  •     •     8 

WORK    UNDERWAY 

STORE    BUILDING        Cost,    $o00.000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
NW  comer  First  and  Santa  Clara. 

Construction  of  3-3tory  and  mezza- 
nine store  building  having  a  total 
area  of  over  60,000  square  feet  on 
the  three  main  floors. 

Owner— J.  C.  Penney  Co..  51  S.  First 
Street,   San   Jose. 

Architect — Albert  F.  Roller,  Crocker 
First  National  Bank  Building,  San 
Francisco. 

Contractor — MacDonald,  Young  and 
Nelson,  121  Montgomery  St.,  San 
Francisco. 


3/6/46  •     8 

PREPARING  WORKING 

DRAWINGS 

STORE  BLDG.  Est  Cost,  $60,000 

RED  BLUFF,  Tehama  County.  Calif. 

Construction  of  concerte  store  build- 
ing (75x100  ft),  steel  trusses,  as- 
phalt tile  floorign,  vltrollte  plate 
glass. 

Owner — Sprouse-Reitz  CompaJiy. 

Architect — Herman  C.  Baumann,  251 
Kearny  St,  San  Francisco. 


8/6/48  •     3 

BIOS  OPENED 

SAN  FRANCISCO.— Empire  Roof- 
ing Co.,  261  Silver  Ave.,  San  Fran- 
cisco, at  $5489,  submitted  low  bid  to 
the  Public  Utilities  Commission,  Room 
287  City  Hall,  under  Municipal  Rail- 
way contract  No.  251  for  repairing 
Geneva  Ave.  carhouse  roof. 

Other  bids  were: 

Alta  Roofing  Co.,  $5841. 

J.  W.  Bender  Roofing  Co.,  $6966. 

B.  P.  McCarthy,  $8055. 

Robert  F.  Smith,  $7457.81. 

Malott  &  Peterson,  $7775. 


S/6/46  S 

CONTRACT    AWARDED 

.VLJtAMBRA,  Los  Angeles  Co..  Cal. 
— Steed  Bros.,  714  Date  Ave.,  Alham- 
bra  have  the  contract  for  construc- 
tion of  a  one-story,  basement  and 
subbasement  store  building  at  401  E 
Main  St.,  Alhambra,  for  Ashbum 
Furniture  Co.,  420  E  Main  St.,  Al- 
hambra. It  will  cover  an  area  lllx 
141  ft. ;  reinforced  concrete  and  steel 
construction.    Cost,   $250,000. 

Plans  were  prepared  by  Qulntln  & 
Weatberg,  architects,  712  N  (Jarfield 
Ave.,  Alhambra, 


3/6/46  4 

CONTRACT    AWARDED 

LOS  ANGELES,  Cal.— P.  J.  Walk- 
er Co.,  3900  Whiteside  Ave.,  Los  An- 
gelee,  awarded  contract  for  the  con- 
struction of  a  twostory  steel  and 
concrete  telephone  building,  82x102 
feet  In  area,  at  14717  Van  Owen  St., 
Van  Nuys  District,  for  the  Southern 
California  Telephone  Co.;  cost  $160,- 
000. 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  AQ  Kinds 
CLEMENTINA  CO. 

22U  JERROLl)  AVENUE 
Phone   Mission    1636-0755 


3/6/46  •     8 

CLEARING    SITE 

RETAIL  STORE  &  WAREHOUSE 
SANTA   ROSA,  Sonoma  Co..  Calif. 
7th  St  trsiCt.  between  A  and  B  Sts. 

Razing  of  two  buildings  on  site  of 
the  proposed  construction  of  one- 
.story  T-shaped  building  (75,000  sq. 
ft.  floor  area),  basement  and  mez- 
zanine; parking  area  west  of  noaln 
store,  55,000  sq.  ft 

Owner— Sears,  Roebuck  ft  Co.,  2650 
E.  Olympic  Blvd.,  Los  Angeles. 

Architect— C.  A.  Caulklns,  1107  St 
Helena,  Santa  Rosa. 

Wrecking  Contractor— W.  R.  Uppln- 
cott  5458  Sonoma  Highway.  Santa 
Rosa. 

Plans    call    for   the    complete    re- 
moval of   the   two  houses   within    60 

days;   construction    to   begin   shortly 

afterward. 


9-1 0— EDUCATIONAL 
BUILDINGS 


3/6/46  9 

FIRE   LOSS 

BERKELEY.  Alameda  Co..  Calif.— 
Fire  recently  damaged  St.  Mary's 
High  School,  Hopkins  and  AJblna 
Sts.,  Berkeley,  Father  Valleslan,  su- 
perintendent, with  loss  estimated  at 
$30,000. 


yard, 
room  and  llbrar>-  for  Chlco    $300,-    lo^^.   Bidder— James   1.   Barnes   Con 


structlon   Co.    ,941   Rusa  Bldg.,    San 
Francisco,  $2,290,000. 


Francisco;    Bids    open    March    12,   3:00    P.    M. 
DlnwlddlP  Constr.  Co.,  210  Crocker  Bldg.,  San  Francisco   (CSCbrook  5816) 
MacDonald,  Young  &  Nelson,  127  Montgomery  St.  S.  F.    (SUtter  OM) 


000;  addition  to  administration  and 

gymnasium  buildings,  $29,000;  high 

school    auditorium    of   1500   seating 

capacity.  $200,000.  ,    ^.  .^  ,     base    bids    and    alternate    propSsahi     ■•^"^  =•«»•.  «uernwviife:    bios  open    Mi 

Owner— Chlco    High   School   District    were*  t-     t^  |      A.  J.  Hopper  Co.,  243  Langton  St,  San   Franclaco   (MArttet  TOTt). 

F.     F.     Martin,    superintendent     of 

schools,  Chlco. 
Architect — Not  given 


As    previously    reported,    complete  '  •ek-^*— .  biXI     "Z 77, i^TT Z 

aae    bids    and    alternate    nror>A««hi  ^*»^*r»_Bldg.,  Quernevilte:    Bids  open    March   6,   12   Noon. 


James  I.  Barnes  Construction  Co.,    r~T — ; — Ttl TT: Z — Z ' 

San     Francisco,     $2,290,000,     (1)     add  '  ^Cy**  _  r.*^"  •_      Aivapado  Sta,  Richmond;   Bids  open   March  6,  •  P.  M. 


_      ^     .     ,,       T    .     *   *..      1       1  ,,$3000.    (2)    deduct    $4000,     (3)     deduct! 

Bond  election  is  tentatively  planned  j  1145,000,   (4)  $2.75. 

for  June  4.  .       *.         ,  ^  '     Clinton   Construction  Co.,  923  Fol- 

w  ^.°i**v.t'^°"''w  construction  planned  gome  St,  San  Francisco,  $2,294,000,  ! 
by  the  high  school  district  Is  $910,000,  (^  ^^d  $3500,  (2>  no  bid.  (3)  deduct  ' 
less  $110,000  now  In  the  building  fund,    |i60  000    (4)   $3  u'~"»-«. 

leaving   $800,000  to  be   raised   by   the 
bond  Issue. 


Barrett  St  Hllp.  San  Francisco,  $2,- 
1300.000,  (1)  add  $3000,  (2)  no  bid,  (3) 
!  deduct  $164,000,  (4)  $3. 
•  I  M.  &  K.  Corp.,  San  Francisco,  $2,- 
528,884,  (1)  add  $3000,  (2)  deduct  $5000, 
I  (3)  deduct  $132,000,  (4)  $13. 
i      'A.    Famell    Blair,    San    EYanclsco, 


3/6/46 

PREPARING  WORKING 

DRAWINGS 

PHYSICAL  EDUCATION  BLDG,        _     _    _  . 

T  ^^T    c        X  EsUmated  Cost,  $250,000  i  $2,2'67.300;'  (iV  add"$36oor  (2)    deduct 
LODI.  San  Joaquin  County,  Calif.        ;  ,4900.  (3)  deduct  $125,000,  (4)  $4. 
Construction  of  two-story  reinforced       ,^i^  rejected  due  to  qualifying  the 

concrete  physical   education  build-    price  quoted. 

Ing   to  contain   one   classroom  and  

large  gymnasium.  I _^__^_ 

Owner— Lodl  Union  High  School  Dls-  |  — 

trict  LodL 
Architect  —  Peter    L    Sala,    2130    N. 

Commerce  St,  Stockton. 
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PREPARING    WORKING 

DRAWINGS 

SCHOOL  ADDN.     Est  Cost  $100,000 

STOCKTON.  San  Joaquin  Co..  Calif. 
E.  Main  St. 

Construction  of  two-story  reinforced 
concrete  8-roo  madditlon  to  Roose- 
velt Elementary  School. 

Owner — Stockton  Unified  School  Dis- 
trict, Stockton. 

Architect  —  Peter  L  Sala,  2130  N. 
Commerce  St,  Stockton.^ 


WANTED 

FOR  SALF  «  FOR  RINT 

USED  EQUIPMENT 
AND   MATERIALS 
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PREPARING  WORKING 

DRAWINGS 

SCHOOL  BLDG.        Est.  Cost,  $50,000 

LAMMARSVILLE   (near  Tracy.  San 

Joaquin  County,  Calif. 
Construction    of    two-room    assembly 

hall  at  elementary  schooL 


3/6/46  •     7 

FIRE  LOSS 

BRODERICK,  Yolo  Co.,  Calif.— The 
Greorge  Beale  &  Co.  grocery  store  at 
Third  and  Broderick  Sts.  was  recently 
destroved  by  fire  with  loss  estimated 
at  $50'000. 


3/6/46  •     7 

PLANS  BEING   FIG'URED— BIDS 
OPEN  MARCH  11.  2  P.  M 
MARKET  BUILDING 
SAN    FRANCISCO.    25th    Ava    and 

Noriega  St 
Construction  of  one-story  frame  mar- 
ket building  (82.6x108  ft). 
Owner— Withheld. 

Architect— John  J.  Foley,  770  5th  Ava 
Plans  are  being  figured  by  a  se- 
lected  list   of   contractors. 


3/6/46  •     2 

BIDS  WANTED 

OAKLAND,  Alameda  Co..  Calif.— 
As  previously  reported,  until  March 
18.  4  P.  M.,  bids  will  be  received  by 
the  Oakland  Port  Commission,  foot 
of  Grove  St.,  Oakland,  for  construc- 
tion of  addition  to  hangar  2D.  Oak- 
land Municipal  Airport 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10.(X). 


3/6/46  9 

FUNDS   AWARDED 
SHOP  BLDG.  Est.   Cost,  $55,120 

MURRAY  CITY,   Salt  Lake  County, 

Utah. 
Construction    of    shop    building    for 

mechanics  (55x175  ft.),  brick  walls, 

steel  trusses,  fireproof  construction. 
Owner — Murray  City  School  District, 

James     Clove,     superintendent     of 

schools,  Murray  City,  Utah. 
Engineer — Carl  W.   Scott   Salt  Lake 

City,  Utah. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency.  2223  Ful- 
ton St.  Berkeley.  Calif.,  awarded 
funds  In  amount  of  $1916  to  assist  in 
preparation  of  plans. 


3/6/46  9 

i  FUNDS  AWARDED 
SCHOOL  BLDG        Est.  Cost,   $58,160 
MUSCOY,  San  Bernardino  Co..  Calif. 

Blake  and  Macey  Sts. 
Construction  of  school  building. 
Owner — San   Bernardino  City   School 
District,  Gordon  W.  Parker,  super- 
intendent. San  Bernardino. 
Engineer — L   J.   Seckels,   1206  Santee 
St.,   Los  Angeles,  district  engineer 
for  owner. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  awarded  funds  in 
amount  of  $2600  to  assist  In  prepara- 
tion of  plans. 


3/6/46  •     1 

WORK    STARTED 
BANK  BUILDING  Cost  $130,000 

EUREKA.   Humboldt    County,    CaUf. 

Fourth  and  F  Sts 
Construction    of    one-story    concrete 

bank    building    (75x106    ft),    with 

mezzanine  and  basement 
Owner — Bank  of   America,   500   Fifth 

St.,  Eureka. 
Contractor — Mercer-Fraser    Co.,    2nd 

and  Commercial  Sts.,  Eureka. 


3/6/46  •     9 

BONO   ELECTION  PLANNED 
SCHOOL  BUILDINGS    Cost,  $460,000 
CHICO,  Butte  County,  Calif. 
Construction  of  new  auditorium  and 
equipment  small  cafeteria,  kitchen, 
kindergarten  and  other  facilities  at 
Citrus    School,     $80,000;     four    new 
classrooms,    small    auditorium    and 
kitchen  for  cafeteria  and  additional 
grounds  for  new  location  at  Linden 
School,  $80,000;  10  new  classrooms, 
auditorium,   cafeteria,   kitchen   and 
other  facilities,  tearing  down  of  old 
building,   Oakdale   School,   $150,000; 
new  Hooker  Oak  School,  including 
12      classrooms,      auditorium     and 
other  faclllUes,  $150,000. 
Owner  —  Chlco    Elementary    School 
District,  F.  F.  Martin,  superintend- 
ent  of  schools,   Chlco. 
Architect — Not  announced. 

Bond  election  Is  tentatively  planned 
for  June  4.  Total  amount  of  con- 
struction planned  Is  $460,000,  less  $80,- 
000  new  In  the  building  fund,  leaving 
$400,000  to  be  raised  by  the  bond 
Issue. 


FOR  SALE 

.NEW  &  RECONDITIONED 
DIMENSION    LUMBER 

Owner  —  Lammarsville    Elementary  i  TIMBERS,    waliboards    plumbing, 
School  District  Lammarsville.  ;  pipe,   millwork,  and  other  building 

Architect  — Peter    L.    Sala,    2130    N.  i  materiale.    SALE  PRICES.    Laryt 
Commerce  St,  Stockton.  i  itocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2900  Third  St.      -      VAlenda  4977 


Jaa.  L  Bamea  Constr.  Co.,  941  Russ  Bldg.,  S.  F.  (KXbrook  8906  or  7964) 
Moore  St  Roberta,  69$  Mission  St .  San  Ftunclsco   (GArfleld  8679^ 
Elmer  J.  Freethy,  14SS  Kearney  St,   El  Cernto    (Landscape  6-3811). 
John  M.  BarUett   70S  HJverett  St,  El  Cerrito    (LAndscape  5-81 SS) 
M.  J.  King,  Inc.,  2S1  Franklin  St.   San   Francisco   (UNdarhiU  8XW) 

Superetruoture   for   Ordnance    Shop.    San    Franolooo    Naval    Shipyard;    NOy 
12968;   Spec.  171S2;   Bids  open   March  18,  11:00  A.   M. 
Jaa.  L  Bamee  Constr.  Co.,  941  Russ  Bldg^  S.  F.  (KXbrook  8905  or  7«64) 
E.   a   McKlttrtck   Co.,    610— leth    St,   Oakland    (TWln   Oaka   6070). 
M  A  K  Corp.,  aoo  Financial  Center  Bldg.,  San  Franeisco  (KXbrook  Tt24) 
A.   Famell   Blair  Co..    Inc.,   9  Main   St,    San   Francisco    (YUkon    leiJC 
Moore  Sc  Roberts.  603  Mission  3t.    San   Francisco   (GArfleld  8579 L 
Peter  KleWlt  Sons'  Co.,  442  P*o«t  St.  San   Francisco   (EXbrook   5756). 
Barrett  Sc  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 

I  Alter  Apt  HotNM,  601  O'Farrell  St..  San  Francisco;   Bid*  open  Mar.  1^  •  PM. 
1      G.   P.  W.  Jensen  Se  Sons,   Inc.,  829  Market  St,   8.   F.    (GArfleld  2444) 
I     R.  A.  CuUen.  478  Jackson  St.  San  Francisco   (SUtter  1951). 

i  Esberg  RreCidenoe,  leth  Ave.  and  Preaidio,  8.  F.;   Bids  open  Mar.  1,  Noon. 
I      O.  P.  W.  Jensen  St  Bona,   Inc..  S29  Miu^et  St,   S.   F.    (GArfleld  1444) 
I      R  A.  ©uJlen,  478  Jackson  St,  San  Francisco   (SUtter  1961). 
'     Elvln  C.   StendeU.  106  Gonzales  Dr..   San   Francisco    (JUnlper   i-OSfiH) 

'  c , ■ 

;  Alter  Yolo   Theatre,  Woodland;    Bld«.   open    March    13,  2:00   P.   M. 

Mariposa  Constr.   Co.,   198   Mississippi   St.    S.   F.    (UNderhlll  03781 
!     Peter  Sartorio,  262  ClemenUna  St.,  San   Francisco    (GArfleld   8S1T). 
i     Alfred  J.  Hopper  Co.,  243  Langtor.  St.,  San   Francisco    (MArket  7070) 

Bank    Building,    East   Salinas;    Bids   open    March   12. 
Howes  &  Whitaker,  626  Russ  Bldg.,  San  Francisco   (GArfleld  5729) 

Drug    Storage    Bldg.,    4th    and    Clementina    Streets,    San    Francisco;     Bids 

open    March    15,   10:00  A.    M. 
I      Barrett  &  Hllp,  918  Harrison  St..   San   Francisco    (DOuglas   0700). 
]     Dinwiddle  Constr.  Co.,   Inc.,   210  Crocker   Bldg.,   S.   F.    (BlXbrook   6818). 
i  Remodel  Ford  Agency,  Market  St  and   Duboce  Ave.,  San    Francisco;    Bids 
I  open    March    15,   2:00    P.    M. 

j     Jacks  &  Irvine,  620  Market  St,  San  Francisco  (GArfleld  2108). 
^  Improve  Facilities,  South   San    Franclaco,  E.    I.  du   Pont   plant;    Bids  open 
j  March    18,  4:00    P.    M.    (EST). 

I     Dinwiddle  Constr.   Co..   Inc.,   210  Crocker   Bldg,    S    F     (EXbrook    5616). 


3/6/46  • 

PREPARING 

PRELIMINARY    PLANS  

SCHOOL   BLDG  '  ——^—————-^—~~——————^— 

WESTPOINT,  Calaveras  Co.,  C^li^- !^^*i^iS^^?,i°i,^^.  ^.i^i^K^ 
^riurschl^bXTn/"^"^  ^'^-l^^^in^^'VcZ^  ^^nTs'-T. 
O^:^]^'^^^^^^^^^^^^^  Scb.;v^|-  2"H^^ot?n.=;  %Z.^'f!^i 

Architect-Peter  L  Sala,  2130  North  i  ^^N    WHEEL    PIPE    CUTTKRS. 

Commerce  St,  Stockton.                     j  F*"^'!^*^^**""™^  ^°°*''"  P.°  ,^.^r2" 
A  bond  election   Is  planned  to  fl-  j  'oc«  ^^o- (to  3/5/46) 

nance  construction.  |     jlS  KOEHRINO  CONCRETE  MDC- 

•    n :  ER,    electric,    skid    mounted.    Phone 
.  EXbPook  8845.  • 


m 


CONTRACTORS  ... 

See  UF  regarding  Improvement  District  jobs.  We  handle 
cone<tion«;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
DiBtricts.    Telephone  GArfield  80ft0. 

HANNAPORD   &    TAL.IOT 

519  CALIFORNIA  STREET  SAN   FHANCISCO  4 

2 acr~:'  "  ' '  '         ■  -.— —         ,  ,        ,  . .  .  i-.'  — 


3/6/46 

PREPARING 

"RELIMINAKY     ^  LAN  o  I       «  .«    ^^    v^  ««*■*««      -  n  n  . ,  r  nm  i  •  _  „-  -i-ii-ji  _ 

SCHOOL  ADDITION  ^*  ^  DAVIS  CONCRETE  MIXER 
LINDEN,  San  Joaquin  Co.,  Calif.  2?°""*^°"'°"'"  ^^^  wheels.  Phone 
Construction    of   4-room    relnf.    cone.  !  ^2_____ 

addition  to  elementary  schooL  |      „„,TrT,T>  .  ^,^^^  ,,.     TTTTTTZTrTTT, 

Owner -Linden    Elementary    School  ^^'ONTR  AC  TO  R  S'     SURPLUS 

District    Linden  EQUIPMENT,  Tractors,  Cat.   50  and 

Architect— Peter  L  Sala,  2130  North   30 J  Truck  Crane;  Boom  Truck;  Com 


UNITED  MATERLUJS  Sl  RICHMOND  BRICK  CO.,  Lid. 

Manufaetarera  of 
Wire  Cut   RepresRed   pav-     ODirV       Hollow    Baild- 
ing,    ActkI   R^iaiatinc,   Face,     DlillfR       ing,     Partition 
Fire  Clav   and  Fire     .     .     .     *'**»^»*       ^nd  Qoarrv  .  . 
Office  and  Pknt— POINT  RICHMOND 
Phone  Ridunood  226 


TILE 


a 


Commerce  St,  Stockton. 
A  bond  issue  to  finance  construc- 
tion will  probably  be  held  in  July. 


pressors;  Ditcher,  Etc.  McGulre  and 
Heater,    796 — 66th    Avenue,    Oakland. 


jTRinldad  7676. 


12-13— INDUSTRIAL 
BUILDINGS 


(to  3/12/46) 


FOR  SALE  OR  RENT 


3/8/46  •     •     12 

PLANS    BEING    FIGURED- 
BIDS  OPEN    MAR.   18,  4   PM..   EST. 
FACTORY    IMPROVEMENTS 
SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co.,   Calif.    Linden   Avenue. 
Improvement    of    thinner    manufac- 
turing facilities  at  South  San  Fran- 
claco plant;  Project  2121. 
Owner — E.    I.    du   Pont   de   Nemours 

&  Co.,  Wilmington,  Dela. 
Plans  by  Engrg.  Dept.  of  Owner. 

Plans  are   being  figured  by  a  se- 
lected   list   of   contractors. 


%  -  yard    TRUCK  CRANE.    Phone 
•Pleasanton    273    or    write    Box    425,  [ 
I  Pleasanton.  to  Mar.  12,  '46  , 


^■P 


MMERSTOR  &  8IEEI  LIMBEII  10. 

I  WhoUaale  and  JoblitBc  Yard* 

LUMBER  .  TINKERS  -  TIES  -  FIR  -  REDWOOD 
PONDEROSA     SUGAR  PINE 


Sar  iTiianclaco 
1800  ARMY  STREET 
ATvwaier  1300 


Oakland 
2001    LIViNGSTON    STREET 
KEUog  4-1884     


FOR  RENT 


j      7S    JAEGER    CONCRETE    MIXER 
'  on  two  pneumatlc-tlred  wheels,  avail- 
able for  rental.  Phone  EXbrook  8845.  • 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS. 
TRUCKS.   Call  Mac,  Pacific  Carriers. 


Oakland.    KE  4-165L 


12 


3/6/46  * 

WORK    UNDERWAY 

FACTORY  Approx.   Cost   ^60.000 

EMERYVILLE,  Alameda  Co.,  Calif. 
SW  comer  Hollis  Street  and  Stan- 
ford   Avenue. 

Construction  of  one-story  and  mez- 
zanine relnf.  concrete  manufactur- 
ing and  office  building  (260x256- 
ft. )  steel  sash. 

Owner — U.  S.  Envelope  Company. 

Plans  prepared  by  The  Austin  Co. 

Contractor  —  The  Austin  Company, 
618  Grand  Ave..  Oakland. 


WANTED 


WORK  FOR  D  8  TRACTORS, 
!  CARRYALLS  and  TERRA  COBRAS, 
j  Phone  Stockton  66639.  tf 

'  EXP.  SUPT.  on  INDUSTRIAL  and 
(COMMERCIAL  CONSTR.  Excellent 
!  opj>ortunlty    for    right    man.     Phone 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 


CONTRAaiNG 


666  Harmon  St. 


Dossaa 


[SUtter  8266. 


(to  3/12/48) 
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3/6/46 

TO  START  WORK 

NEWSPAPER  BUILDING 

LODI,    San    Joaquin    County,    Calif. 

W.   Pine  St.  across  from  the  City 

Hall. 
Construction    of    one-story    building 

(55x136  ft),   brick  with   reinforced 

concrete  supports   and    truss    roof. 

glass  panels. 
Owner- Lodl  News -Sentinel,  N.  School 

St,  LodL 


More  Yards  Per  Sack  •  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


7"0  HOME  BUILDERS.  . 

Now  is  fhe  time  to  secure  your  choice  ot  building  sites  in  a 
restricted  tract  of  the  finest  view  property  available  oa  the 
Peninsula.  ! 

Tract  consists  of  10  acres  in  the  city  of  San  Mateo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  They  range  from  I/4  acre  to  4  acres;  priced 
from  $2,750  to  $13,600  including  improvements. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
pletion of  improvements;  when  unsold  sites  will  be  extensivefy 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
water  system;  work  is  scheduled  to  start  during  May  of 
this  year. 

Property  can  be  inspected  by  appointment  by  calling 
Froak  Ashby.  Owner,  at  MArket  1230 


CONCRETE  CUTTING 


DOuglas 


BY    HOUR   OR   CONTRACT 

All   Kinds 
Contractors 
Equipment 
Rented  ...  «  ^  ..».  .... 

Fully         4790 

Maintained   and  *•   *' ^ 

Operated  Day  end   Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay  Brklg* 


Cement  Gun  Constrnction  Company 


GUNITE.  SANDBLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Pbone:  GRrfield  7663     •    24  CaHf ornia  St,  Saa  Francbco 


a 


CI  AY  PRODUCTS 

Specify  QUALITY  Matarial. 

N.  CLARK  &  SONS 

lOth   &   DiTision   Streets   -   SAN    FRANCISCO   -   KLondike   2-0462 
Main  Office  &  Factory,  401  Pariflc  Ave^  Alam*Kla  -  LAkehurst  2-3377 


FOR  SALE 

FROM  OUR  SURPLUS  STOCK 

§ 

7000 #  '/axl-in.  Band  Iron 

@  $4.80  cwt. 

S 

45.000  %xl-H-in.  Machine  Bolts 

American   Std.    Hex.   head   with 

Heavy  C.P.  Hex.  nuts  @  $15.00 

per  case  of  800 

§ 

5    Marquette   A.C.    Arc   Welders 

275  Amps.,  220  Volts.    Like  new 

@  $150.00  each 

§ 

Frank    Ashby,   Managing    Partner 

70  Chesley  St.     -     MArket  1230 

NATIONAL  STEEL 

FABRICATORS 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plants 

From 

650  Watti  to  IS  KW 

Generate  Yo«r  Owa 
Electricity  Riflit  on  Joli 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 

KERR  EQUIPMENT  COMPANY 


160  Tenth  St 


Corner  of    Natoma 

SAN    FRANCISCO 


Ph.  MArket  1651 


^^EDNESDAY,  MARCH  6.  1946 


i.^  i«ia4jwi 


DAILY     PACIFIC     BUILD  FR 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


12  j     (65x135)    California   ranch   style,   3 


3/6/46 

BIDS  OPENED  I     bedrooms  each.  -     -       i  tr^ct  by  the  U.  S.  Bureau  of  Recla- 

SAN  FRANCISCO— O'Mara  &  Stew-  Owner  and  Builder— J  D  O'Connor,  mation.  Friant.  under  Spec.  1148  for 
art.  Ltd..  218  Clara  St..  at  $5740,  sub-  308  Chapman  St.,  Corte  Madera.  construction  of  the  next  15-nille  lap 
mitted  low  bid  to  the  Public  UtUitiea  I  Plans  by  Dave  Bean,  146  Edison  St.  1  of  the  Central  Valley  Project's  160 


Commission.  Room  287  City  Hall 
under  Municipal  Railway  contract 
No.  246  for  constructing  heaUng  sys- 
tem, Elkton  paint  shop. 

Other  bids  were: 

Empire    Heating  &   Plumbing   Co., 
$6095. 

J.  Glbbs  Sons.  $6578 

Scott  Co.,  $6850. 
Herman  Lawson  Co..  $7000. 

James  A  .Nelson  Co.,  $7338. 


12 


3/6/46 

PREPARING    PLANS 

FOOD  PROCESSING  PLANT 

Estimated  Cost,  $20,000 
LODI.    San    Joaquin    County,    Calif. 

N  Sacramento  St. 
Construction    of    two  -  story    cement 


Corte  Madera.  i  n^*'®  Frlant-Kem  Canal,  Friant  Di- 

Work  will  begin  soon  on  ten  other  |  vision.  Central  Valley  Project ;  Spec, 
homes   at   Madera   Park   on   Oakdale  1  No.   1148. 
between     Sausalito     and     Manzanita ;      The   work,   in   general,   consists   of 
at  an   estimated   cost  of   under  $10,-  j  the   construction   of   earthwork,   con- 
000    each.  crete    lining    and    structures,    station 

In  addition  to  this  15-unlt  project,  '  301  plus  60  to  station  1144  plus  00. 
J.  D.  O'Connor  contemplated  build-  i  ^^^  wasteway  at  station  298  plus  66. 
Ing  seven  homes,  to  cost  from  $15,-  The  work  is  situated  from  14  miles 
000    to    $30,000,    on    a    60-acre    tract  I  "o^th    to    15    miles    east    of    Fresno. 

fronting    on*  the    Corte    Madera-MlU  |  

Valley  highway^ ^^^^^^ 


34 


3/6/46 

WORK    UNDER  WAY 


*     2*  BIDS   WANTED 

vTo-TTTT                    *                ^     *     -oon/^  HILLSBOROUGH,   San   Mateo   Co., 
,rniJonT,T.    n     APP'"°^,<^°!,t'   ^'^  Calif. -Until  March  18.  5  P  M.  bids 
CONCORD.   Contra   Costa  Co.,   Calif  ^j,,  ^e  received  by  the  City  of  Hills- 
Clayton    Rd.    and    Chestaut.    about  borough.   City  Hall,   for  construction 

^,     ^       ,  .      r-oT^f       i?  ^*^^ ''f  S°''*'°'"**-    .     .  I  of  reinforced  concrete  retaining  wall 

block  and  concrete  addition  to  food    Construction  of  six  frame  and  stucco  central  SDrlnes  Rd    Hillsborough, 

processing  plant.  !     duplexes   with   Zonolite   plaster  in-  '     work    involves  • 

Owner    and     Builder — Filbln's     Food '     ^*<*®  *t  Motel  El  Monte. 


Processing  Co..  N.   Sacramento  St., 
Lodi. 
Architect  —  Peter    L.     Sala,    2180    N. 
Commerce  St.,  Stockton. 


12 


3/6/46 

PREPARING   PLANS 

QUICK  FREEZING  PLANT 

Estimated  Cost.  $15.000-$20,000 
LODI.  San  Joaquin  County,  Calif.  N. 

Sacramento  St. 
Addition    to    existing    quick    freezing 

plant 
Owner  and   Builder — Cliff  Glisan,  N. 

Sacramento  St,  Lodi. 
Architect  —  Peter    L.    Sala,    2130    N, 

Commerce  St.,  Stockton. 


'  (1)  44  c  V    Class  A  concrete* 
°  cT^'i""^^'^    ^^®™"°^'    Bancroft    (g)  400    If.    6-in.    asph.    cone,    pave- 


Station,  Concord. 


ment ; 


Architect— WH    Ratcliff,  2323  Shat- I  (3)  278  l.f.   18-in.  cone,  storm  drain; 

tuck  Ave.,  Berkeley. 
Contractor — George  Plack,  P.  O,  Box 

844.   Concord. 


26 


(4)  1   catch  basin. 

Specifications  obtainable  from  City 
Engineer  E.  P.  Wilsey,  705  El  Ca- 
mino  Real,  Hillsborough,  upon  de- 
posit of  $5.00. 


34 


14-17 — PtJBUC  BLDGS. 


15 


3/6/46 

BIOS  OPENED 

OAKLAND.  Alameda  Co.,  Calif—  _^  ,>^*«^  »*,««., 
Otis  Elevator  Co..  1  Beach  St,  San  j  J^  START  WO R K 
Francisco,    at    $847.97    submitted    jow  '  ^^**°'^^^^"^ 


3/6/46 

TO  START  WORK 

SUBDIVISION  1 3/6/46 

Est  cost  $10,000  to  $16,000  each    Dins  >A/ ANTED 

MILL  VALLEY.  Marin  County.  Calif. 
E.    Blithedale.    Elm,    Alvarado    and  j     LOS  ANGELES.  Calif.— Until  April 
Alta  Vista.  ,  10,  10  A.  M,  bids  will  be  received  by 

Construction  of  nine  homes,  three  the  Los  Angeles  Board  of  Public 
bedrooms  each;  two  of  ranch  style.  ' Works,    153   Citv   Hall,   Loa   Angeles. 

Owner  and  Builder— Land  Develop-  for  the  excavating  for  the  site  of 
ment  Co..  364  Bush  St,  San  Fran-  ;  the  Hyperion  sludge  plant,  the  dis- 
clsco.  I  posal  of  the  excavated  material,  re- 

Bulldlng   operations   are   scheduled  |  moval  of  sewers  and  reconstruction, 

to  start  in  about  ten  days. 


37—     RAILROADS,  SUB- 
WAYS  Sc  TUNNELS 

3/6/46  •    87 

TOTAL  BIDS 

COLORADO-BIG     THOMPSON 
j  PROJECT.    Colorado.— As    previously 
.  reported.    Loudermilk    Bros.,    Denver, 
I  at   $1,864,822,   submitted  low  bid  Feb. 
j26    to    the    Bureau    of    Reclamation, 
I  Denver,   for   the  construction   of  ex- 
cavation  and   concrete   lining.  Rama 
!  Horn  and  Prospect  Mountain  tunnels, 
power    canal     No.    1.    Colorado  -  Big 
Thompson    Project.    Colorado;    Spec. 
No.  1167.  The  work  Is  situated  from 
one  mile  south  to  four  miles  south- 
west of  Estes  Park,  Colo. 
Total  bids  follow: 
Lowdermilk    Bros..    Denver,    Colo., 
Sched.  No.   1,  $699,508;   Sched.   No.  2. 
$1,165,314;  total  bid  for  schedule,  $1,- 
864  822 

Stiers  Bros.  Construction  Co.,  St 
Louis.  Mo.,  Sched.  No.  1,  $650,210; 
Sched.  No.  2.  $1,360,080;  total  bid  for 
schedule.  $2.010,290 ;  will  accept  whole 
schedule  or  none  at  all. 

Pervls  Gregg  &  John  Magoffin, 
Denver.  Colo..  Sched.  No.  1,  $733,980; 
Sched.  No.  2.  $1,349,280;  total  bids  for 
schedule.  $2,083.260 ;  will  accept  Sched. 
No.  1  alone  or  Sched.  Nos.  1  and  2 
together,  but  will  not  accept  Sched. 
No.  2  alone. 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


3/6/46 


bid  to  the  City  of  Oakland.  Chas.  M.  i  ^VF^'    ^*':*"   ^V^^^l'   Ca"^-   Across  ,  $3,000,000 
Don.    city    clerk.    City    Hall,   for    re- 
newing   hoisting   cables    for   passen- 
ger elevator  No.   1  in  the  City  Hall 
building. 

Leo   R.    Moody,    at   $862.65   submit- 
ted onlv  other  bid. 


j  removal  of  power  line  and  relocating. 

I  construction  of  sewer  ventilating  sys- 

26  [  tem.  construction  of  a  groin,  paving 

jand   other  work;   cash   contract;   900 

days  for  completion ;   estimated  cost. 


15 


3/6/46 

BIDS  WANTED— TO  CLOSE 
MARCH  20,  11  A.  M. 
FIREHOUSE  ADDITION 
SAN     FRANCISCO.    San     Francisco' 
Naval  Shipyard 


I     highway  from  Alto  toward  Tiburon.  , 

'  Construction    of    15  homesltes,    three  j 
bedrooms    each,    to    be   known    as 
Sunny  Hills. 

Owner   and    Builder — Land    Develop- 
ment Co.,  364  Bush  St.,  San  Fran- 
cisco. 
Building   operations   are  scheduled 

to  start  In  about  ten  davs. 


26 


3/6/46 

PRELIMINARY 
PLANS    PREPARED 

ConstruetionVf"  two-story  frame  ad-  ^  ^IlJ^JP^r^S^O^  ^/'  ^?"*'  '^T.?!? 
dltion  to  an  existing  building  No  1  STOCKTON,  San  Joaquin  Co..  Calif. 
215,  which  shall  be  used  for  hous-  i     Lower  Sacramento  Road.  . 

ing  fire   department  activities  and  1  ^^'^^^^^^^'^^    °^    ^50  -  home    housing 
which   Includes   paving,   earthwork.;     development;    l-story.    frame    and , 
roofing,    stucco    sldinl.    plastering        f*"^^°    T^^^  f  "J,«^<l;i;''°°"2.   ^'^"^  I 
glazing,  utilities  and  plinting:  SpeS  '      t°  ^°«t  '65M  Jo^lOOOO  «ach. 
1721^    NOv  l^o?4  f.     t^     'Owner  and   Builder — Dan    Nomellinl,  1 

Owner-BuJeau  of  Yards  and  Docks.  |     2529  McKinley  f  ••  ftockton. 

'    Architect — Peter  L.   Sala,  2130  North  , 
;     Commerce  St,   Stockton. 

Preliminary  plans  are  now  await 


The  work  Involves: 

(1)  14.100,000  cu  yds.  excavation,  In- 
cluding disposal  of  material  on 
6%  miles  of  beaches  between 
the  cities  of  El  Segundo  and 
Santa  Monica; 

(2)  lump  sum  for  the  removal  of 
existing  sewers  and  appurte- 
nances, timbered  tunnel,  con- 
crete pavement,  south  screening 
plant  building  and  appurte- 
nances, transformer  building, 
pumphouse.  fences  and  miscel- 
laneous materials; 

(3)  lump  sum  for  the  relocation  of 
power  lines  and  construction  of 
transformer  vault  complete  In 
place,  moving  and  reinstalling 
exisiting  transformer  vault,  re- 
moval of  existing  power  line  and 
the  construction  of  new  power 
line,  furnishing  all  necessary 
electrical  wire,  fittings  and  other 
equipment ; 


3/6/46  ♦     •     38 

BIDS   WANTED 

SAN  FRANCISCO.— Until  Mar.  19. 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  287 
City  Hall,  under  Bureau  of  Light 
Heat  and  Power  Contract  No.  42  for 
constructing  a  street  lighting  system 
on  Lansdale  Ave.-Dalewood  Way  to 
Robin  Hood  Drive;  Casltas  Avenue- 
Lansdale  Ave.  to  Cresta  Vista  Drive 
(Sherwood  Forest). 

Specifications  obtainable  from  the 
Cashier's  office.  6th  floor.  425  Mason 
St.    upon    deposit   of   $10.00. 


40—        STREETS  AND 
HIGHWAYS 

3/6/46  •     40 

BIDS   WANTED 

SAN   JUAN  COUNTY.  Colorado.— 

Until   March   12.   10  A.   M.,   bids   will 

j  be    received    by    the    Colorado   State 

Highway  Department,  A.   F.  Hewitt, 

i 


Public    Works    Office,    Room    2110, 
Administration     Bide..     San     Fran 

Cisco    Naval    Shipyafd.    San    Fran-  1 .    ^-^eummary  P't'^^*^^  ""T^^^^^n"      <*)  lump    sum   for   the   construction 
Cisco.  ,    csa      rran    ,  ^^^   approval    of    the   city   plan-;  ^^  a  portion  of  the  central  out- 

Plans  and  specifications  obtainable  |  "*"^  commission.  |  f^„  g^^g^  ^^^  appurtenant  work 

from    the   officer   in    charge   of   con-  ( 


state  highway  engineer,  Denver.  Colo., 
I  for  the  construction  of  combined  FAP 
No.  300-G  (1).  Unit  No.  1,  and  FAP 
No.  300-G  (1),  Unit  No.  2,  a  grading 
project  8.128  miles  long,  located  be- 
tween Silverton  and  Durango  on  state 
highway  No.  19,  San  Juan  County. 
Bids  will  be  received  on  the  com- 
bined jobs  and  also  on  each  of  the 
two  units  separately. 


Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  district  engineer.  838  U  .S.  Ap- 
praiser's Bldg..  San  Francisca 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 


S.    Post 


3/6/46  •     40 

BIDS   WANTED—TO   BE   OPENED 

MARCH   20,  2   P.   M. 

RESURFACE  DRIVEWAY 

SALT  LAKE  CITY,  Utah. 

Resurface    driveway    at    U. 
Office  and  Courthouse. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration>  office 
of  district   engineer.  838   U.  S.   Ap- 
praiser's Bldg..  San  Francisco. 
Plans  and  specifications  obtainable 

from  the  above  office  of  the  district 

engineer. 


3/6/46  •     •     42  I 

BIOS   OPENED  I 

SAN  FRANCISCO— The  foHowlng 
submitted  bids  to  Purchaser  of  Sup- 
plies, City  Hall,  under  Bid  No.  S492 
for  furnishing  and  delivering  arma- 
ture, commutating  and  exciting  field 
colls  for  the  Municipal   Railway: 

John  A.  Roebling,  (1)  $55.40;  (2) 
$60.95;  (3)  $66.70;  (4>  $76.60;  (.'5)  $61; 
(6)  $24.40;  (7)  $26.30;  (8)  $27;  %% 
10  days. 

Dom  PoUteo.  (1)  $42.50;  (2>  $53.50; 
(4)  $74.50;  (5)  $74.50;  (6)  $tl;  (7) 
$25;    (8)    $34.50. 

General  Electric  Co..  (1)  $S6l79; 
(2)  $42.96:  (3)  $50.90;  (4)  $$9;  (5) 
$43.01;   (6)  $16.42:   (7)   $19;   (8)  $24.96. 


1  • 


42 


3/6/46  •     40 

FUNDS    ALLOTTED 

STFIEET  IMPROVEMENTS 

LOS    GATOS,    Santa    Clara    Covmty, 

Calif. 
Street    insprovements    in    section    of 
the     city    bounded    by    New    Yortt 
Ave.,    Buena   Vista   Ave.,  the   city 
limits  and  Los  Gatos  Creek,  includ- 
ing paving,  repaying  and  resurfac- 
ing  of    streets   and   roadways   and 
constructing      and      reconstructing 
curbs  ad  gutters  and  15,000  sq.   ft 
sidewalks,  cost  $84,000;  paving,  re- 
paving,     resurfacing,     laying     new 
sidewalks  and  relaying  others  &nd 
construction  of  necessary  drainage 
system    in    section    of    Los    Gatos 
southejisterly   of   Los   Gatos   Creek 
and  south  of  Main  St  and  Alpine 
Ave.  coHt  $84,000. 
Owner — Town    of   Los    Gatos,    James 
A.  Gacigaluti.  president  of  Planning 
Commission. 
Town   Engineer — L.   Cedric  Macabee. 
156  University  Ave..  Palo  Alto. 
Application    for    advance    planning 
funds   totaling  $15,600  has  been   ap- 
proved for  the  town  of  Los  Gatos  to 
include  above  construction,  according 
to  an  announcement  made  by  Wright 
L.  Felt  division  engineer  of  the  Bu- 
reau  of  Commuity  Facilities    of   the 
Federal  Works  Agency.  Berkeley 


3/6/46 

BID    OPENED 

SAN  FRANCISCO— Neptune  Meter 
Co.,  320  Market  Street,  at  $10  each: 
2%  30  days,  submitted  only  bid  to 
the  Purchaser  of  Supplies.  c5lty  Hall, 
under  Bid  No.  3493  for  furnishing 
and  delivering  2000  %x%  split  case 
water  meters  for  the  San  Frtmclsco 
Water  Department 


3/6/46  •     42 

BIDS  WANTED 

PANAMA  CANAL.— UnUl  March 
12  bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer.  The  I^ama 
Canal.  Washington  25.  D.  C.  for  96 
.«heeti  ?j5bestas  board :  30  sq^  ft.  of 
phenolic  electrical  insulation ;  5000  ft 
antenna  wire;  4000  ft.  arc  Welding 
cable;  1000  lbs.  tin-lead  wire  solder; 
300  electric  flashlights;  00  e)lectric- 
battery  hand  lanterns ;  1000  battery- 
charging  clips;  120  nonwatertlg^t 
buzzers;  2000  dry  cell  batteries:  400 
general  use  capacitors;  6500  (x>n(|ult 
pipe  clamps,  and  1000  lbs.  paraffin 
(wax»;  Sch.  8201. 


41— GAS,  WATER  AND  OIL 
PIPE  UNES 

36/46  41 

CONTRACT  AWARDED 

SPARKS.  Nev— John  Powers  Co., 
Reno,  at  $2780,  awarded  contract  by 
the  Sparks  City  Council,  Sparks,  for 
Installing  481  feet  of  concrete  pipe  on 
21st  St..  between  D  St  and  Prater 
Way. 


41 


struction.  Room  2110  Administration  ! 
Bldg..  San  Francisco  Naval  Shipyard,  ' 
San  Francisco,  upon  deposit  of  check  '< 
or  postal  money  order  for  $10,  pay-  [ 
able  to  the  Chief  of  Bureau  of  Yards  I 
and  Docks. 


EMineeriig  SMtion 


16 


3/6/46 

BIDS  WANTED— TO  BE  OPENED 

MARCH  20,  2  P.  M. 

SIDEWALKS.   PAINTING.  FLOORS 

LA  GRANDE,  Oregon. 

Construction  of  concrete  sidewalks, 
exterior  painting  and  repairs  to 
wood    floors   at   U.   S.    Post  Office, 

Owner — Federal  Works  Agency,  Pub- 
♦     lie  Buildings  Administration,  office 
of  district  engineer.   838   U.    S.    Ap- 
praiser's Bldg.,  San  Francisco. 
Plans  and  specifications  obtafnable 

from  the  above  office  of  the  district 

engineer. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants  31-32 

Bridges    _ 38 

Dams,   Rsservoire  and 

Dredging   _ 34 

Docks,  Piers  &  Harbors 3» 

Parks.  Airports  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels   37 

Electric  Lighting   and 

Transmission    Lines  38 

Sewers   39 

Streets  and    Hlglrways 40 

Gas,   Water   and    Oil    Pipe 

Lines 41 


3/6/46  •     16 

BIOS    WANTED— TO    BE    OPENED 

MARCH   13,  2  P.   M. 

PARTITIONS,  ETC. 

SAN  FRANCISCO. 

Construction  of  movable  cement  as- 
bestos panel  partition  and  acousti- 
cal treatment  etc.,  at  U.  S.  Ap- 
pral.«»er'3  Building. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office  ; 
of   district  engineer,   838  U.  S.   Ap-  1 
praiser-s  Bldg..  San  Francisco.  • 

Plana  and  .specifications  obtainable  [  8/6/46 

from  the  above  office  of  the  district ,  FUNDS  JVL LOTTED 

engrineer. 


31-32— WATER  SUPPLY  A 
SEWAGE  DISPOSAL 
PIANTS 


complete  In  place.  Including  nee 
essary  bypass,  appurtenant  sew- 
er structure,  corrugated  metal 
pipe,  excavating  and  backfilling; 
(5>  lump  sum  for  the  construction 
and  equipping  of  a  sewer  ven- 
tilating system  complete.  In- 
cluding the  construction  of  a 
ventilating  station  building,  re- 
moval of  certain  equipment  from 
present  location  and  reinstalling 
that  equipment  In  new  building, 
furnishing  and  Installing  neces- 
sary new  equipment,  testing  and 
putting  new  vetilating  system 
into  complete  operation; 

(6)  lump  sum  for  the  construction 
of  a  groin  complete  In  place,  In- 
cluding the  driving  of  steel  sheet 
piling,  timber  cape  and  wales 
and  appurtenamies.  furnishing 
all  other  materials  ajid  doing  all 
work  necessary  for  the  construc- 
tion of  the  groin; 

(7)  45.650  sq.  ft  asphaltlc  concrete 
pavement.  8-ln.  thick: 

(8)  30.860  sq.  ft.  asphaltlc  concrete 
pavement.  5-ln.  thick; 

(9)  3990  sq.  ft.  rock  and  oil  roadway, 
4-ln.  thick; 

(10>  2125    lin     ft.    Integral    curb   and 
gutter.      t. 


40 


3/6/40 

BIDS   OPENED 

SACRAMENTO.  Cal.— J.  R.  Reeves. 
Box  1072.  Sacramento,  at  $1501.20, 
submitted  low  bid  to  the  City  of  Sac- 
ramento, city  clerk's  office.  City  Hall, 
for  Improvement  of  17th  St,  4th  Ave. 
and  Vallejo  Way. 

Specifications  obtainable  from  the 
above  offixie. 

The  work  involves: 
(1)  81    sq.    ft.    concrete    garage    ap- 
proaches, remove; 
(2>  44  lin.  ft.  hedge,  remove; 

(3)  72  sq.  ft.  excavate  grading; 

(4)  7  cu.  yds.  fill  grading; 

(5)  394  lin.  ft.  curb  and  gutters  cut 
No.  6.  construct; 

(6)  900  sq.   ft   3%-ln.   concrete   side- 
walks, construct; 

(7)  4250  sq.  ft  514-ln.  asphaltlc  con- 
crete pavement 

Complete  bids  follow: 

J.    R.    Reeves.    (1)    $0.02. 
(3)    $1.    (4)    $0.25,    (5>    $1.25.    (6)    $0.17, 
(7)  $0,175;  total,  $1501.20. 

A.  Telchert  &  Son.  (1) 
$0.50.  (3)  $1.50.  (4)  $0.25. 
(6)    $0.18.   (7)   $0.18;   total.  $1657.85 

McGilllvray  Construction  Co.,  (1) 
$0.25.  (2)  $0.50.  (3)  $2.  (4)  $0.50.  (5) 
$1.50.  (6)  $0.20.  (7)  $019:  total  $1768.25. 


(2)    $0.60, 


$0.10,    (2) 
(5)    $1.50, 


' 3/6/46 

I  BIDS   WANTED 


34 


32 


OWYHEE    PROJECT.     Ore-Ida  — 

Until   March   22.   10  A.   M..   bids   will 

iiEWAGE  PLANT  Cost.  $130,000  j  be  received  by  the  U.   S.   Bureau   of 

I  LOS  GATOS.  Santa  Clara  Co..  Calif.  1  Reclamation.  Boise.  Ida.,  under  Spec. 

14    Construction     of     sewage     treatment  1 1213   for   the   construction    of    earth- 

I      plant    and     reconstruction     of     old '  work,    concrete    wasteway     sections. 

outfall  sewer  line.  land  structures.  Fletcher  Gulch  waste- 


3/6/46 

ARCHITECT  SELECTED 

MEMORIAL  BUILDING  ^.  ;  Q^^er- Town   of   Los  Gatos.  Jas.   A.  i  way.   Mitchell   Butte   Division,    Owy 

rOT  TT«5A.  rXsa  County    Calif      '        1     Gacigaluti.    president    of    Planning ,  hee   Project.   Ore.-Tda.    The   work   is 

COLUSA,  Colusa  ^o""^'^"!,-         ^^ !     Commission.  '  situated  about  10  miles  southwest  of 

Construction    of    one-story    concre^^  Engineer-L.   Cedric  Macabee.   Nyssa,  Oregon. 

veterans   memorial  bullding^cli^.      ^^^  university   Ave..    Palo   Alto.        i     Estimated   quantities    are: 

Ing   ward  ^"^"K.   K"cnen   wmg  ;     ^pp,j^,^^^,Q^    f^^    advance    planning!    (1)  60,000    c.y.    common    excav 

administration  wing.  court- '  funds   totaling   $15,600   has   been   ap- |  wasteway; 

Ovvner —  County     of     Colusa,    c.ourt      ^^^,^^    ^^^    ^^^    ^^^^.^    ^^    ^^    Gatos  1    (2)  500  c.y.    rock  do: 

house.  Colusa.  _     _     ^^^  |  ^^    include    above    construction,    ac- 1    (3)  55.000    c.y.    common    excav 

j  cording    to    an    announcement    made  !  structures ; 

I  by    Wright    L.    Felt.    Division    Engl-;    (4)  500    c.y.    rock    do; 

•    jjineer   of    the    Bureau    of    Community  j 
3/6/46  !  Facllltiea  of  Federal  Works  Agency,  | 


3/6/46  •     40 

I  BIDS  Wanted 

FORT  MacARTHUR,  San  Pedro, 
:  Los  Angeles  Co..  Calif —Until  March 
I  20.  1  P.  M..  bids  will  be  received  by 
I  the    U.    S.    Engineer    Office,    751    S. 

Figueroa  St..  Los  Angeles,  fo*  the  re- 
I  moval  of  disruptive  camouflage  from 

S.  Gaffey  St..  between  34th  and  36th 
;  Sts..  and  to  restore  this  section  of  the 
I  street  for  traffic  usage.  Fort  Mac- 
I  Arthur.  San  Pedro,  Calif. ;  Serial  163. 


40 


Architect  —  Jotham     S.     Gould, 
Kearny  St.  San  Francisco. 


for 


for 


(5)  14.000  c.y.  backfill; 

(6)  1.500    c.y.    compacting    backfill; 

(7)  700    s.y.  "dr>--rock    paving; 

(8)  3.920  c.y.  concrete  In  struc. : 

(9)  placing  373.000  lbs.  relnf.  bars; 


COMPLETING   PLANS  ..«,^««    Berkeley 

roUNTY  BUILDING        Cost.  $40.000 ,  Berkeley  

M AX ^-TiLL.  Colusa  County.  Calif.         •  g/g/^g  •    31 

Construction    of    county    °""^*^^.  T,  :  BIDS  WANTED  !  (10)  "constructing  5500  l.f.  6-inch  dla. 

include   firehouse.   library  »"°   J*     I      MONTEREY  COUNTY.  Calif.— Un-  !  underdralns     with     uncemented 

Owner  — County     of     Colusa,    ^..ourt- .  ^^^   March   21.   10  A.   M..   bids  will  be  I  joints; 

house.  Colusa.  r,^  .1^      om  '  recevied    by    the    State    Division    of    (11^  laying  200  l.f.   6-ln.  diam.   sewer 

Architect  —  Jotham     S.     Gould.     25i  ^  .... 


Kearny  St,  San  Francisco. 


Highways.  L.  H.  Gibson,  district  en- 


pipe  with  cemented  Joints: 


gineer.    50    Higuera    St,     San    Luis  I  (12)  erecting  19  M  ft  b.m.  of  timber 


•     15  '  Obispo,  for  drilling  and  casing  water  ;  In  structures ; 


well  at  the  Priest  Valley  maintenance 
'station,  about  23  miles   east  of   San 


3/6/46 

TO  ASK   BIDS 

UTILITIES  BUILDING  ,  ^  Monterey  County 

^P|:S*^^oTlr5»  ^  lifia?  '     The  work  involves  : 
SOUTH  SAN  FRANCISCO.  San  Ma-  ,  ^^^  ^^  ^^^  ^^   ^^^^  ^^  ^^^  ^^^j. 

teo  County.  Ca^lf,,^.      .    ,,..„_  ,^ftT  ;  (2)  10  hours'  pumping  welL 
Construction  of  utilities  t'""<'*"8  *!xt  '      Specifications   obtainable 
200    ft.)    m    the    <=o^;'rf**°"    y^,^   aboVe  office, 
sheet  iron  or  corrugated  galv^riized  

Iron   building  with  conc'^Jl."°'*^„ 
0%vner-Cltv  of  South  San  Francisco. 

Cltv  Hall.'  South  San  ^^"^isco. 
Englneer-Charies  T.  BroughtonCo.. 

425   Grand   Ave..   South   San   Fran- 


vl3)  installing   18.000   lbs.    gates    and 

gate  hoists; 
(14)  installing  1.000  lbs.  misc.  metal- 
work. 
Copies  of  the  standard  forms  and 
of    the    specifications    may    be    ob- 
f rom   the    tained    from     the    following    offices 
;  of      the      Bureau      of     Reclamation : 
I  Walker    R.'  Young.    Chief    Engineer, 
•     22    U.   S.  Customhouse.   Denver  2.  Colo.; 
R.  J.  Newell.  Construction  Engineer. 
P.    O     Box    937.    Reclamation    Build - 


i  3/6/46 
BIDS  WANTED 

BOULDER    COUNTY,     Colorado.— 
Until    March   15.    10  A.    M.,    bids   will 

I  be  received  by  B.  W.  Matteson,  divi- 
sion engineer.  Public  Roads  Adminis- 
tration. 254  Custom  House,  Denver, 
Colo.,  for  the  construction  of  Colo- 
rado Forest  Project  29-J,  Boulder- 
Idaho  Springs.  Boulder  County.  Colo., 
a  total  distance  of  l.JUl  miles:  200 
calendar  days  for  completion.  Plans 
available  from  the  above  office  upon 
deposit  of  $10;  guarantee  of  5%  to 
accompany  bids. 

3/6/46  •     *0 

BIDS   WANTED— TO    BE    OPENED 

MARCH    20,  2  P.   M. 

DRIVEWAY  REPAIR 

SALT  LAKE  CITY.  Utah. 

Construction  of  driveway  and  side- 
walk repair  at  the  U.  S.  Post  Office, 
Sugarhouse  Station. 


3/6/46  • 

BIDS   WANTED 

PORTLAND.  Ore.— Until  Mar.  13, 
5  P.  M.,  bids  will  be  received  by  the 
Maplewood  Water  District,  6810  SW 
52nd  St.,  Portland,  for  the  construc- 
tion of  water  mains  in  the  above 
named  water  district  southwest  of 
the  City  of  Portland. 

Plans  and  specifications  were  pre- 
pared by  C.  E.  Carter,  civil  engineer. 
822  Spalding  Bldg.,  Portland,  and 
may  be  obtained  from  that  office 
upon  deposit  of  $25,  of  which  $1U 
will   be  retained;   est    cost.   $132,000. 

Work   Involves : 

(1)  5100  l.f.   10-inch  cast   iron  pipe; 

(2)  7900  If.  8-lnch  do; 

(3)  15,000  If.  6-lnch  do: 

(4)  19,000  l.f.  4-mch  do; 

(5)  4700  J.f.   2-inch  do; 

(6)  6000    if.    %-in.    copper   piping. 
Alternate   bids   are  asked,   specify- 
ing  delivery   via   both    rail  and   wa- 
ter,  for    (1)    flexible   joint;    (2)    open 
bell  lined;  (3)  open  bell  unlined  pipe. 

The  district  will  also  Issue  a  call 
for  bids  In  about  30  days,  for  the 
construction  of  two  concrete  Fcser- 
volrs,  one  with  a  capacity  of  500.- 
000  gallons  and  the  other  of  250.000 
gallons   capacity;   est    cost   $50,000. 


3/6/46  •     42 

BIDS  WANTED 

TUCUMCARI.  N.  M.— UnUl  IfCarch 
12.  2  P.  M..  bids  will  be  recelired  by 
the  U.  S.  Bureau  of  Reclamation, 
Custom  House.  Denver  2.  Colo.,,  under 
Inv.  32,992-A  for  Intermediate)  grrade 
billet  steel  reinforcing  bara,  f.o.b. 
.shipping  point  and/or  Tucum^^ri,  N. 
M..  Conchas  and  Hudson  canaila. 

Specifications  obtainable  from  the 
above  office 


42 


3/6/46 

BIDS  OPENED 

SAN  FRANCISCO— The  following 
submitted  bids  to  the  purche.ser  of 
supplies,    270    City    Hall,    und|er    Bid 


No  3478  for  fumlahin^  railway  mate- 
rials : 

Bethlehem  Steet  Corp.,  $40  e«.<A; 
H%   10  days. 

EJdgewater  Steel  CO.,  $40.60  each; 
H%  SO  days;  shipment  Octot>er. 

Standard  Steel  Works  Division,  of 
Baldwin  Locomotive  Works,  $40  each  • 
H  %  30  days ;  120  days'  delivery. 

Columbia  Steel  Co.,  $40.50;  ^%  30 
days;  delivery  August 

American  Rolling  Mill  Co.,  $40.50; 
H%  10  day»|  delivery  August 

3/6/46  •     43 

BIDS   OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  blda  to  the  City  of 
Sacramento,  city  clerk.  City  Hall, 
Sacramento,  for  82  gjate  valves  for 
the  Water  Department: 

Pacific  State*  Cast  Iron  Pipe  Co., 

(1)  $71  for  24-ln.,  (2)  $31.26  for  5«-in., 
(3)  $48.43  for  8-ln.,  (4)  $7&74  for 
10-ln. 

Atlas  Elevator  Co..  (1)  $62,  (2) 
$24.50.   (3)   $40,   (4)  $68. 

Dallman  Supply  Co..  (1)  $70.37.  (2) 
$31.04.    (3)   $47.96,   (4)   $77.6a 

Crane  Co..  (1)  $74.06,  (2)  $28.99.  (3) 
$44.81.    (4)   $72.29. 

Water%vork8  Supply  Co..   (1)   $74.95, 

(2)  $32.65.   (3)   $50.49,    (4)  $81.75. 
Renssaeler  Co..  (1)  $65.20,  (2)  $28.30, 

(3)  $43.80.   (4)  $73.46. 
Tay-Holbrook    Co..    (1)    $74.0«,    (2) 

$24.99.  (3)  $38.16,  (4)  $62.19. 

Slakey  Bros..  (1>  $61.53.  (2>  $26.32, 
(3)   $40.73,   (4)   $68.10. 


3/6/46  6    43 

BIOS  WANTED 

PANAMA  CANAL.— Until  March 
11  bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D.  C,  for  200 
single  steel  couches  with  springs; 
246  black  table  tope.  30x42  In. ;  200  do, 
42x42  in.;  Sch.  8190. 


36/46  •     *• 

BIDS  WANTED 

PANAMA  CANAL.— Until  March 
11  bids  will  be  received  by  the  Gen- 
eral Purchasing  Officer.  The  Panama 
Canal.  Washington  25.  D.  C.  for  50 
electrically  operated  water  heaters, 
automatic  temperature  control.  90- 
gallon  capacity;  Sch.  8198. 


(Coi.tinued  on  Page  Four) 


FRIANT-KERN  CANAL,  CENTRAL  VALLEY  PROJECT 

CENTRAL  VALLEY  PROJECT  — 
Peter  Kiewit  Sons  Co..  442  Post  St., 
San   Francisco,   at   $1,598,856   Submlt- 


3/6/46  •     •     41 

BIDS  WANTED 

SAN  FRANCISCO— UnUl  Mar.  19, 
3  P.  M..  bids  will  be  received  by  the 
Public  Utilities  Commission.  Rm.  287 
City  Hall,  under  Water  Dept  Con- 
tract No.  416  for  laying  6-  and  8-ln. 
cast  Iron  mains  In  28th,  42nd.  43rd 
Ave.  and  Rivera  St. 
Work  involves: 

(1)  2580   If.   excav.  and   backfill; 
(4a)  2150    If.    Install    6-ln.    bell    and 

spigot  cast  Iron  pipe; 
(4b)  420    l.f.   Install   8-lnch  do; 
(5;  4800   lbs.    Install   fittings,   gate 

valves,  etc. ; 
(6a)  300    l.f.    make    bell    and    spigot 
joints    for   pipe   and   fittings; 

(7)  180    3.f.    street    pavement; 

(8)  112  each  install  % -in.  screw  taps 
•  (9)  2150    l.f.     Install     Ji-ln.     service 

pipe; 

(10)  estimated    cost    field    inspection 
per   calendar   day.    $10.75; 

(A)    materials    furnished    and    serv- 
ices   rendered    by    S.    F.    Water 
Dept.,    $4154.50. 
Specifications   obtainable  from   the 

Cashier's  office.  6th  floor,  425  Mason 

St;   no  deposit  required. 


42—  MISC.  SUPPLIES  AND 
MATERIALS 


3/6/46  •     •     42 

BIO    OPENED 

SAN  FRANCISCO.  —  Taylor  and 
Spotswood  Co..  700  Pennsylvania  Ave. 
at  $16,698  per  cwt ;  V4%  10  days; 
180  day  delivery,  submitted  only  bid 
to  the  Purchaser  of  Supplies.  City 
Hall,  under  Bid  No.  3495  for  fur- 
nishing and  delivering  10.000  lbs.  of 
special  section  grip  die  steel  (type 
"C"  bearing  stock)  for  the  Munici- 
pal   Railway. 


ted  low  bid  to  U.  S.  Bureau  Of  Rec- 
lamation. Walker  R.  Young,  chief 
engineer,  Friant,  under  Specifica- 
tions No.  1171  for  the  construction 
of  earthwork,  canal  lining  and  struc- 
tures, station  1144-MX>  to  station  1581-f- 
66.15.  Friant-Kem  Canal,  Friaat  Divi- 
sion, Central  Valley  Project,  Califor- 
nia. The  work  Is  situated  about  18 
miles   east  of  Fresno. 

The  principal  items  of  work  and 
the  estimated  qucmtities  Inrolved  are 
as  follows: 

(1)  1,570,000  cu.  yds.  excavation, 
common,  for  canal; 

(2)  286.000  cu.  yds.  excavation,  rock. 
for  canal; 

(3)  171.000  sta.  cu.  yds.  overhaul; 

(4)  170.000  cu.  yds.  compacting  em- 
bankments ; 

(5)  28,000  cu.  yds.  excavation,  com- 
mon, for  drainage  channels  and 
dikes; 

(6)  12,000  cu.  yds.  excavation,  rock. 
for  drainage  channela  and  dikes ; 

(7)  8000  cu.  yds.  excavation,  com- 
mon, for  structures: 

(8)  1750  cu.  yds.  excavation,  rock, 
for  structures; 

(9)  preparing  141,000  sq.  yds.  rock 
foundations  for  concrete  Untog; 

(10)  trimming  330,000  sq.   yds.   earth 
foundations  for  concrete  lining; 

(11)  6200  cu.  yds.  of  backfill ; 

(12)  3300  cu.   yds.  compacting  back- 
fill; 

(13)  200  sq.  yds.  dry-rock  paving; 

(14)  1775  cu.  yds.  concrete  in  struc- 
tures ; 

(15)  22,600   c.y.    relnf.    cone.   lA   canal 
lining; 

(16)  22,600  c.y.  unrelnf.  do; 

(17)  1,170.000  lbs.  placing  relrif.    bars 
In  canal  lining ; 

(18)  placing  260,000   lbs  reinf.   bars; 


(1).... 

(2) 

(3).._ 
(4).... 

(5) 

(6).... 
(7  )..... 

(8) 

(9).... 
(10).... 


(19)  placing  760  sq.   ft   elastic  joint- 
filler  material; 

(20)  placing    140     l.f.     rubber    water 
stops: 

(21)  erecting  283   M.  bt  b.m.   timber 
in    strxjcturee; 

(22)  installing  2500  lbs.  mlscel.  metal 
work; 

(23)  constructing  24  cattle   guards; 

(24)  constructing  16  miles  of  barbed 
wire  right-of-way  fence; 

(25)  constructing    two     mllee     comb.  • 
barbed    wire    and    woven    wire 
right-of-way    feaice; 

(26)  removing  1800   l.f.    existing   pipe 
lines; 

(27)  laying  800  l.f.  2%-  and  3-ln.  dla. 
Iron    pipe ; 

(28)  laying    6800    l.f.    4-.    6-,    and   12- 
in.  diam.  thin -wall  steel  pipe; 

(29)  laying  16  Lf.  18-ln.  diam.  corru. 
metal  pipe; 

(30)  Installing   146  tinlts   of   orchard 
outlets    and    stand    pipes; 

(31)  construcUng     17,000    If-     under- 
dralns with  uncemented  joints; 

(32)  constructing     12,500     Lf.     feeder 
drains. 

Total    bids    folk>w: 

(A)  Peter  Klewlt  Sons  Co.,  S.  F., 
$1,596,856. 

(B)  Arizona  -  Nevada  Coastructors, 
$1,652,805. 

(C)  Morrison -Knudsen  Co..  and  M. 
H.   Hasler,    Loe   Angelee.    $1,688.- 

998  60 

(D)  W.  E.  Kler  Coostr.  Co..  San  Di- 
ego, and  Bressl  -  Bevanda  Con- 
structors.  Inc.,   $1,687,093. 

(E)  Shofner    A   Gordon    &    Hlnman, 
Los    Angeles.    $1,789,196. 

(F)  Fredrickson    A    Watson    Constr. 
Co..    Oakland.    $1,888,888.88. 

(G)  Geo.    Pollock    Co.,    Sacramento, 
SI  937  838. 

(H)  GrBLfe-Callahan  Co»8tr.  Co.,  Iam 
Angeles,    $2,244,196. 
Unit  prices  follow: 


(11) 

(12) 

(13) _ 

(14) - 

(15) _ _ 

(16) 

(17) „ 

(18) 

(19) 

(20) 

(21) „-... 

(22) _-... 

(23) 

(24  > 

(25) 

(26) 

(27) 

(28) 

(29) „ 

(30) _ 

(31) - -. 

(32) „..„. 


(A) 

(B^ 

(C) 

(D) 

',E) 

(F) 

(O) 

(H) 

$.28 

$•3$ 

^29 

$.32 

$-37 

$^44 

$48 

$.400 

.28 

.31 

JX 

.32 

.37 

44 

.48 

.400 

.08 

jA 

.10 

.02 

.04 

.025 

.01 

.010 

.40 

ja 

.22 

.20 

.20 

.22 

.18 

.30 

.86 

.« 

.66 

.56 

.48 

.52 

.30 

1.00 

M 

.4! 

.56 

.65 

.48 

.52 

.30 

1.50 

1.00 

U» 

2.50 

2.00 

4.00 

1.85 

2.50 

2.26 

1.M 

1.39 

2.50 

2.00 

4.00 

1.85 

2.50 

3.48 

.40 

!m 

.56 

.50 

.48 

.52 

.50 

1.00 

.40 

.4! 

.56 

.50 

.48 

.52 

.50 

1.00 

M 

.M 

.38 

.50 

.30 

.72 

.50 

.00 

3.40 

2.00 

2.60 

3.00 

1.60 

2.60 

1.00 

3.04 

10.00 

10.00 

5.60 

7.00 

&00 

6.80 

5.00 

7.80 

60.00 

40.00 

51.50 

50.00 

40.00 

57.00 

60.00 

50.00 

11.25 

11.50 

13.00 

11.25 

11.85 

ILOO 

1000 

13.50 

11.00 

":Sfe 

13.00 

11.75 

12.00 

ILOO 

1000 

13.50 

.035 

.028 

.025 

03 

036 

OS 

.03 

.06 

.0$ 

.028 

.05 

.035 

036 

.03 

.06 

.76 

1.3 

.90 

1.00 

1.00 

.60 

500 

.80 

1.45 

is? 

2.00 

1.00 

2.00 

1.25 

2.00 

1.60 

90.00 

100.00 

100.00 

85.00 

90.00 

94.00 

65.00 

90.00 

.35 

.50 

.25 

.30 

.20 

.20 

.10 

.17 

250.00 

200.00 

180.00 

150.00 

150.00 

144.00 

300.00 

320.00 

500.00 

350.00 

785.00 

500.00 

450.00 

536.00 

750  00 

800.00 

1000.00 

400.00 

900.00 

700.00 

700.00 

648.69  1000.00 

1100.00 

1.75 

2.25 

2.25 

2.50 

1.50 

170 

3.00 

2.20 

1.75 

LIO 

1.15 

1.00 

1.00 

.65 

1.00 

.76 

2.00 

2.00 

1.80 

1.50 

1.70 

.00 

100 

.77 

3.00 

3.00 

3.25 

3.00 

5.00 

1.25 

300 

300 

85.00 

20.00 

22.50 

15.00 

15.00 

6.00 

50  00 

33.00 

1.20 

1.50 

1.60 

1.25 

2.10 

1.50 

3.00 

1.60 

.80 

1.50 

1.00 

1.25 

2.00 

.86 

3.00 

1.63 

Plans    and    specifications    will 
obtainable    from  the   o^^ff^j'  "^.^ 
Schweinlng.  superintendent  of  streets. 


City  Hall. 


3/6/46 

PREPARING  WORKING 

DRAWINGS 

HOTEL                     Est  Cost  $1,500,000  ing,    Fairgrounds.    Boise.    Idaho,    and 

RENO.  Washoe  County.  Nev.  |  Michael  W.  Straus.  Commissioner, 
wg  I  Construction  of  class  A  13-story  hotel  Bureau  of  Reclamation.  Washing- 
building  to  contain  200  rooms  and  ton  25.  D.  C.  Prospective  bidders  de- 
baths,  gambling  casino,  cocktail  siring  to  visit  the  site  of  the  work 
lounge,  dining  room,  kitchen,  ga-  .should  communicate  with  the  Con- 
rage,  stores,  four  elevators ;  rein-  struction  Engineer, 
forced  concrete  and  structural  steel '  No  charge  for  specifications  to 
frame.  prospective  bidders;  to  others,  $1.75, 
I  Owner — J.  &  D.  Enterprises,  Reno,  not  returnable. 
Nev, 


15 


3/6/46 

BOND    ELECTION 

FIRE  HOUSE  ,,-   ,      ^,«v. 

FORT  BRA(5G.  Mendocino  Co.,  ^..am.    Architect— Herman   C.   Baumann,  251 

Construction  of  fire  house.         .^  ,„„  '      Kearny  St,  San  Francisco,  Calif.         — 

Owner-Cltv    Council    of  Jfendoc  no  ^g__  p^j^j^g     AIRPORTS   & 

Countv.   Ernest   Celen.   f'r^   S,"'-;*    ,  3/6/46  •     •     31  PI  AVrorklTKnC 

A  bond  election  will  be  held  short-  ,  n.ne   wAwxpn  i  PLAY UKOUNUIb 

ly. 
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BIOS   WANTED  i 

SAN   FRANCISCO —Until  Mar.    19,  ! 


22.2'V-RESIDENTIAL 

BUILDINGS 


3/6/46 

PLANNED            _  .    ^     *    •lorvwnoo  1st,  upon   deposit   of   $10.00 

SUBDTVI^ON     Est  Cost.  $10,000^  ^    •      t~  t~ * 

REDWOOD    CITY.    San    Mateo    CO..  , 


3  P.  M..  bids  will  be  received  by  the  .  o/c/jc 
'.  Public  Utilities  Commission.  Rm.   287 
i  City    Hall,    under    Spec.    411 -A,    for 
'  construction   of  Lincoln   Park  pump- 

-7.  i  '-ip^SSl^frbfainable  .™m   U,,  '  ^o    «»  S  Grand  A^.,.  ^^    ^_  ^, 
:  Cashler'a  office.  6th  floor.  425  Maaon  :  I^"*!''??  .  ",*"*■«?"•  iubmltted    tte 


36 
BIDS  OPENED 

SANTA  CATALINA  ISLAND.   Los 
Angeles  Co..  Calif— Peter  Kiewit  Sons 


low  bid  to  the  Santa  Catalina  Island 
Co .  606  S.  Hill  St.,  Los  Angeles,  for 

surfacing     the     runway     of     Buffalo 

Calii.     Tract    west    of    El    Comtno  i        HaM^    RFSFRVOIRS  A    Springs    Airport.    Santa   Catalina   Is- 

Real   and  north   of  Millbrae   High-  i  34 UAMS,  Kt^LKV UllO  &   i^nd.   The  work    will    involve   placing 

lands.  j  UKLLMalWCi  a   pressed    rock   base   course   on    the 

Con8tr\>ctlon  of  700  homes.  | present    runway     and     surfacing     of 

Ownern— Max    Schmidt.    140    Robler,    3/6/46  •     •     34    runway    with    bituminous    mix.    also 

Hill.'*borough.    and    Theodore    Loy.  |  AWARD    RECOMMENDED  installing    electric    ducts    for   future 

1524   Arc.  Buriingame.  i      CENTRAL     VALLEY     PROJECT,    lighting  system. 

_ j  Friant-Kem  CanaL  —  Bechtel  Bros,-        The  bids  submitted  were- 

26  j  McCone,  220  Bush  St.,  San  Francisco  i 
at    $267,805   on    Schedule    No.    1    only, 
and  Peter  Kiewit  Sons  Co..  442  Post  1 


3/6/46 

WORK    UNDER   WAY 

RESIDENCES  Est.   Cost  $150,000 

CORTE  MADERA.   Marin  Co..  Calif. 

Grove   Avenue,   400   yards   south   of 

city   hall. 
Construction  of  five  one-story  homee 


St..  San  Francisco,  at  $1,721,584  on 
alternate  bid  on  Schedule  2,  and  at 
$1,656,021.85  on  alternate  bid  on  Sch. 
3.    recommended   for   award   of    con- 


Peter  Kiewt  Sons  Co.,  $248,000. 
N.  M.  Ball  Sons  Co.,  $254,790. 
Haddock  Engineers,  $258,954. 
Guy  F.  Atkinson  Co..  $262,585. 
Clyde  Wood.  $268,385. 
Macco  Construction  Co.,  $295,010. 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 

immediate  deUvery ...  40'  0"  -  50'  0"  ~  60'  0"  --  70'  0"  ^  80'  0"  - 
gcr  0"  or  100'  0'  Spans,  any  length.  Call  for  particulars 


Tke  latest  detelop- 
ineiit  in  modem  steel 
iaiidings... 

RIGID  FRAME 

•  Fixe  resistive 

•  Strong 

•  Permanent 

•  £con.omical 


MANUFACTUBEBS  OF: 
Fabricated  Structural  Steel  •  Sleel  Build- 
ings *  Bridges  •  Barges  •  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  •  Truck 
Tanks  •   Road  Machinery. 


PHONE  TEMPLEBAR  01SO 


OAKLAND.  CALIFORNtA 


I'! 

Ill 
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DAttY     f  ACIFIC     BUli-»«ir 
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BuildlMiiqf  PerinAtey  Coiilratcts  ^  ^  ^ 


WEDMLgDAY.  MAfiCH  6.  t946 


otices 


BUiLgfNG  PERKtl^— 

AppHcatipQs 


8AN  FRANCISCO 


STORES  AND  OFFIC3ES  (2-8tory 
frame).  HO.OOO;  SW  comer  14th 
Ave  and  Geary  St;  owner,  John  B 
Ck)akley. 

MIUL    CONSTRUCTION,    $12,000;    8 


WSLfWO  CO^TTRACrS 


ALAMEDA  COUNTY 


ALTER  theatre.  $24,000;  Golden  Gate 
Ave  and  Taylor  St;  owner.  RKO 
Service  Corp.  New  Yorti ;  contrac- 
tor, A  J  Hopper  Co,  243  Langton. 

ALTER  roller  skating  rink.  |17,500; 
4175  Mission  St;  owner,  W  and  1^ 
Street,  Elk  Grove,  Cal. ;  contractor, 
sot   let 

DWELLINGS,  three  2-8tory  frame, 
$10,000  each;  E  33rd  Ave  50  S 
Judah;  E  $4th  Ave  130  S  Irving; 
W  35th  Ave  175  S  Irving;  owner 
and  builder,  Henry  Doelger,  Bldr, 
Inc.   320  Judah   St. 

ALTER  dwelling,  $900;  30  Niagara; 
owner,  Mrs  Vawter,  prem ;  con- 
tractor. E  R  Peterson,  30  Niagara. 

ALTER  two  dwellings,  $500  each; 
SW  43rd  Ave  and  Cabrillo;  West 
Diamond    120    9   Arbor    St;    owner 


side  Oakdale  275  E  Selby;   owner. 

Dairy  Belle  Farms,  Inc  PLUMBING 

ALTER  BUILDING,  $2000;  236  Stew-   HESSE  HALL.  U  of  C  Campus,  Ber 

art    St ;     owner,    Liquid    Carbonic  j     keley. 

Corp.  Owner— Regent  of  the  University  of 

ALTER    STORE,    $100»    Market   St;'     C^fomla. 


owner,  Warfield  Luggage  Shop, 
CLASS     C     COMMERCIAL     BLDG., 
$125,000;  SW  comer  Industrial  and 


Contractor — Chas    Thumm    Company  I 
of    California,    145   Natoma   Street, 
San  Francisco. 


Oakdale ;  contractors,  Hamey,  Haas  i  Filed,  March  4,  1946 ;  Dated,  „ 

A  Rothschild ;  owner.  Apparel  City  ]     Upon  completion  -76% 

Corp.  I     Usual  35  days  after .26% 

CLASS  B  ADMINISTRATION  BLDG,  I  TOTAL  COST,  $5,727 


$250,000;  E  side  Bameveld  between 
palou  and  Apparel;  contractor, 
Harney,  Haas  &  Rothschild ;  owner. 
Apparel  City  Corp. 

CLASS  C  COaOffiRCIAL  BLDG.. 
$90.000 ;  SE  cor  Palou  and  Bame- 
veld; contractor,  Hamey,  Haas  & 
Rothschild ;  owner,  Apparel  City 
Corp. 

CLASS  C  COMMERCIAL  BLDG., 
$125,000 ;  SW  comer  Palou  and  Ap- 
parel; contractor.  Hamey.  Haas  Jb 
and    contractor,   W   C   Hanks,   932  i     Rothschild ;    owner,    Apparel    City 


Cabrillo  St. 
DWELLINGS,  three  1 -story  frame. 
$5000  each;  W  48th  Ave  125,  150. 
175  S  Irving  St;  owner,  Sala  and 
Corbell,   823   Irving  St ;   contractor. ' 


Corp 
CLASS 


Bonds,  (2)  $3,000  each ;  Sureties.  Sea- 
board Surety  Co.;  Forfeit  $50  per 
day;  Limit.  10  calendar  days;  Plans 
and  specifications  filed. 

Ptarin^  Permits 


B     SERVICE    BLDG.,     $50,- 


3241   Logan   St ;   owner,   Swanholt ; 
dealer,  Paddy  Bruno;  4  fixtures. 

105tb    Ave    and    Pearmain ;    owner, 
000 ;  E  side  Bameveld  and  Apparel ;  [  vVestem    Constr   Co ;    dealer,    Paddy 
contractor,  Hamey,  Haas  &  Roth-  |  Bruno ;  5  fix ;  3  G  O. 
schild;    owner,   Apparel   City   Corp.  ,     500O  E  14th  St;  owner.  Atlas  Roof- 


Corbell  Realty  Co,  823  Irving  St.      i CLASS     C     COMMERCIAL     BLDG., '  ing  co:   dealer,  C  Roland;   1  G  O. 


$185,000;    SE    comer   Oakdale    and  j     §415  High  St;  owner,  St  Lawrence 

Bameveld ;    contractor,    Harney,!  church ;  dealer,  T  L  Morrill ;  1  fix. 

Haas    &    Rothschild ;    owner,    Ap-  j     2304  9th  Ave ;   owner,  Cahil ;   deal- 

parel  City  Corp.  I  er,  T  L  Morrill ;  1  fixture. 

CLASS    A    AUDITORIUM,    $130,000 ;  I     292  26th   St ;   owner,  A  A  Schwaz ; 

E    side   Bameveld    between    Palou    dealer.    J    Tancredy ;    19    fixtures ;    3 

and    Apparel;    contractor,    Hamey,   ci.   O. 

Haas    &.    Rothschild;    owner,    Ap- ,     4278   Detroit   Ave;    owner,   Visher; 

parel  City  Corp.  .  dealer,  Earl  Lawless;  2  fixtures. 

CLASS     C     COMMERCIAL    BLDG.,        2140  90th  Ave;  owner,  Jack  Reno; 

$150,000;    W   Bameveld   240   N    In-    dealer.    Earl    Lawless;    12    fixtures; 

ductrial;  contractor,  Hamey,  Haas    12  G  O. 

&  Rothschild;  owner,  Apparel  City        1426  Wellington;   owner,  Edwards; 

Corp.  :  dealer.  Earl  Lawless ;  3  G  O. 

CLASS     C     COMMERCIAL     BLDG.,  ,     683  Spruce ;  owner,  Hudson ;  deal- 

$200,000;  N  Industrial  120  W  Bame-  i  er.*  Tom  Lynch;  4  fixtures;   2  G  O. 

veld ;   contractor.   Hamey.  Haas  &  1     98th  and  E  14th  St ;  owner.  Tambo 

Rothschild;     owner,    Apparel    City    Cafe;  dealer,  J  Slivera;  12  fixtures; 

Corp.  |3  G  O. 

i     715  40th   St;  owner.  Western  Loan 

. -— '&  Bldg  Co;  dealer,  B  A  Powers;  1 

OAKLAND  i  fixture. 

— — — 1918   Hoover   St ;    owner,   Johnson ; 

owner,   R  Hamilton.   2  Hernandez ;  1  STORE   bldg.   1-story   concrete,   $65,- (  dealer.    Wm   Christie;    6    fixtures;    3 


DWELLING,  l-story  frame,  $5000;  i 
E  Alemany  Blvd  77.25  N  Chester;  I 
owner  and  builder,  Bryan  Tread-  j 
way.  1292  Turk  St. 

ALTER  press  shop.  $5000;  39  Stock- 
ton St;  owner,  N  Prosser,  prem; 
contractor,  R  Beal  Store  Equip- 
ment Co,  3275  San  Bruno  Ave. 

ALT?:R  funeral  home,  $2500;  NW 
Sutter  and  Pierce;  owner.  R  and 
Ethel  Scharete^,  prem;  contrac- 
tor, J  S  Mallock,  666  Mission   St. 

ALTER  apts,  $2000;  707  46th  Ave; 
owner.  A  Samuelson  and  J  Fran- 
cis, prem;  contractor,  A  R  Samuel- 
son,   707   46th   Ave. 

ALTER  warehouse,  $1350;  501  How- 
ard St;  owner,  B  Blum,  premises; 
contractor,  American  Fixture  Co. 
935   Howard   St. 

ALTER  care-bar,  $1350;  234  4th  St; 
owner,  John  Santuccl,  et  al,  prem. 

ALTER  restaurant,  $800;   400  Front; 


Feb.  28,  194«— Northeasterly  40.59  ft 
front  and  rear  of  Lot  10,  Blocdc  30, 
White  Oaks  Tract  Subdivision  3, 
San  Carlos.  Renato  anfl  Fernanda 
Aleasandri  to  selves— Jf'eb.  26,  1946 

Feb.  28,  1946— Lot  17  and  ptn  ot  Lot 
18,  Block  6,  White  Oaks.  San 
Carlos.  H  D  Murphv  to  P  J  Mur- 
phy  ^.:..._..Feb.  27,  1946 

Feb.  28,  194«^-4Lot  4,  Block  3,  Map  of 
Knapp  Resubdivision  of  ptn  of 
Lots  38  and  41  of  Subdivision  of 
Lota  1,  2.  19.  21,  Beresford  Park 
Tract.  Aileen  A  and  Kathleen 
Bimey  to  J  C  Ellera Jeb.  20.  1946 

Mar.  2,  1946— Lot  219,  Southwood 
No  3.  American  Homes  Develop- 
ment Co  to  G  W  Williams  Co 

Jeb.   19,   1946 

M^r.  2.  IfliV^^t  14,  Block  7 ;  Lot  8, 
Block  8:  Lot  1,  Block  9.  Paradise 
Valley.  Sunnydale  Homes,  Inc.  to 
Barrett  &  Hilp — Mar.  1.  1946 

Mar.  2,  1946— Lot  10,  Block  6,  Menlo 
Oaks.  Edmund  M  Doyle,  etc,  to 
Mark  Ingraham J'eb.  28,  1946 

Mar.  1,  1946— Lots  1  and  2  and 
northerty  3  ft,  front  and  rear, 
of  Lot  3,  Block  9.  Revised  Map 
Salada  Beach.  Ray  T  Hlggins  to 
Frank  Gittings Mar.  1,  1946 

Mar.  1,  1946— Lot  91,  College  Park, 
San  Mateo.  Thomas  J  Martm  to 
self Feb.  28,  1946 

Mar.  l7  1946^Ptn  Lot  7.  Block  9, 
Subdivision  of  Menlo  Oaks.  Paul 
W  and  Rowena  Abbott  Black  to 
Paul  W  Black Feb.  25.  1946  . 


idesig'ned  £or  baae  mounticg  and  ean- 

36911       281     Santa    Clara;     owner,  able    for    service    on    115,000-volt,    3- 

Church;    contractor,    Johnston    Bttec-  phase,    ungrounded  -  neutral    circuits 

trie  Co;   outlets;   switches;  fixtures;  for  Sterling  substation;  one   (1>  300- 

plugs.  kv-a..    12,470-volt.    3-phase,    60-cycle, 

35912     1451   32nd  St;    owner.  Atlas  oil  •  incunersed,     self  -  cooled,    outdoor 

Heat    t    Vent;    contractor,    Clifford  type,  automatic  step-volLa*;*    rtgula- 


Electric;  altecations. 

3S913  2000  Bywood;  owner.  Beery; 
contractor.  Clifford  Electric;  outlets; 
switches;  fixtures;  plugs. 

89814  117  E  12th  St ;  owner.  Valley 
Medlyn's;  contractor,  Clifford  Elec- 
tric; sign. 

35915  E  side  94|b  Ave  100  N  Sun- 
nyslde;  owner.  Jack  Reno;  contrac- 
tor, Clifford  Electric  Co;  outlets; 
switches ;  fixtures ;  plugs ;  alterations. 

35916  3905  Broadway ;  owner  Breck- 
enridge  Florist;  contractor,  Spott 
Electrical;  motors. 

35917  512  16th  St ;  owner,  E^ast  Bay 
Municipal  Utility  District ;  contractor, 
Spott  Electrical;  fixtures. 

35918  2402    99th    Ave;    o-wner,    A 


tor  for  use  with  the  tr&ii&former 
under  item  2  fior  Sterling  substation; 
one  (1)  300-kv->a..  12,470-volt,  8-phase, 
60  -  cycle,  oil  -  immersed,  self  -  cooled, 
outdoor  type,  automatic  step-volta^ 
regulator  for  use  with  the  trans- 
former under  item  3  for  Holyoke  sub- 
station;  one  (1)  69,000-voU.,  600-aai- 
pere,  3-pole,  single-throw,  outdoor 
type  power  circuit  breaker  with  auto- 
matic reclosing  equipment  for  Star- 
ling substatioKi ;  one  (1>  15,000-volt. 
eOO-ampere.  8-pole,  aingle-throw.  out- 
door type  power  circuit  breaker  for 
Sterling  substation;  one  (1)  15.000- 
volt.  600-ampere,  S-pole.  single-throw, 
outdoor  type  power  circuit  breaJier 
for  Holyoke  swbsUtion ;  one  (1)  115.- 


Casqueiro ;  contractor,  R  F  Long ;  10  j  0CK>-v<^  600-ampere,  3-pole,  single- 
outlets  ;  10  switches;  10  fixtures;  15  throw.  manuaUy-gang  operated,  out- 
plugs,  door  tvpe  disconnecting  switch  with 

35919  1860  7th  St;  owner.  Noble  Co;  | manually  -  gang  operated  grounding 
contractor.  Vincent  Electric  Motor;  blades  for  Stirling  substation;  two 
8  motors. 

35920  SW  comer  22nd  and  Cypress 
Sts;  owner.  Haas  Construction  Co; 
contractor.  T  L  Rosenberg;  service. 

35921  1501  37th  Ave;  owner.  Frank 


hafts;  4  drawing  awls,  12  sewtog 
awls;  6  dos.  needles;  12  reels;  12 
fids  ;  4  draw  gauges ;  12  sets  tool  sets ; 
3  gasoline  fire  pots;  2  block  print 
presses;  9  chisels;  9  space  markers; 
6  stipplers;  24  tkiving  knives,  6  in- 
cising knives;  6  edging  tools;  2  sUde 
projectors;  2  protection  screens;  2 
sewing  machines ;  2  spray  guns ;  2  air 
transformers  and  condensers .  1  con- 
crete block  forming  machine ;  1  platen 
press ;  1  do ;  1  proof  press ;  1  wood 
furniture  cabinet;  2  type  storage  cab- 
inets; 1  «(Ml  imposing  table;  1  foot- 
operated  wire  stitcher- 1  paper  cutter, 
and  1  lot  printing  equipment,  includ- 
ing composing  sticks,  brass  gaUeys, 
quoins.  ke>'8,  noattets.  tweesers,  tjrpe 
gauges,  etc ;  Sch  8306. 

3/6/46  *     43 

BIOS  WANTED 

DENVER.    Cok).— UntU    March    90. 
2  P.  M.,  bids  will  be  received  by  the 

Department  of  the  Interior,  Bureau  of 
Reclamation,  Custom  House,  Denver 
2.  Colo.,  for  furnishing  electric  equip- 
ment for  Phoenix-Tucson  transmls- 
sion  No.  2,  f.o.b.  shipping  point  or 
Phoenix.    Ariz.,    Inv.    7240-A.    as    fol- 

(2)     69,000-volt,     600-ampere,     3-pole,  j  lows : 

single  -  throw,  manually  -  gang  oper-  Schedule  No.  1 

ated.    o  u  t  d  o  b  r    type   disconnecUng  j  « 1)  200    universal    pole    bands    com- 

switchcs.    one    with    manually  -  gang  plete; 

operated  grounding  blades  for  Ster-     i2t  300    guy    clips    wnth    atUchment 

*■  bolts. 


Liens  Filed 


L  Pollard  Co;  contractor,  T  L  Rosen-  \^j^^  substation:  one  (1)  69,000-volt,  : 
berg  Co ;  outlets ;  switches ;  fixtures ;  j  gQo  .  ampere,  3  -  pole,  single  -  throw,  > 
plugs  manually-gang  operated,  outdoor  type 

35922     3810  FoothUl ;  owner.  Gate-   diaconnecUng  switch  with  manually-  j 
way  Cleaners;  contractor,  T  L  Ros- |  g^ng- operated    grounding    blades   for 
—  j  enberg ;  branch  circuits.  j  Holyoke   substation;    two    (2)    15,000- 

36923     3rd  and  Jackson  Sts;  OT*-ner,  |  volt,  400-ampere,  3-pole,  single-throw,  | 
W  P  Fuller  Co ;  contractor,  T  L  Ros-  |  manually-gang  operated,  outdoor  type  < 
enberg  Co;   4  outlets;    4   fixtures;  3   disconnecting    switches    for    Sterling 
plugs.  substation:    two    (2)    15.000-volt,   400 


ALAMEDA    COUNTY 


March  5,  1946—2640-42-44  ACTON 
St.  Berkelev.  John  F  White  vs 
Ruth  Stubblefield  and  Leonard 
Groves     - 4210.00 


Electrical  Permits 


MACH4NERY  AMD 

j  EQUIPMENT 

1 8/6/46  •     •     «S 

I  BIOS    OPENED 

I  BENICIA  ARSENAL,  Solano  Co., 
I  Calif— J.  A.  Bryant,  3170  28th  Ave., 
San  Francisco,  at  $12,015  submitted 
low  bid  to  the  U.  S.  Engineer  Of- 
,  co^nlSg^^it^Tes  forHol>;,\*r  sub-  JJce.  74  New  Montgomery  Street,  San 
36925  747  7th  St;  OA^-ner,  Old  Mex-^tion  ^^^  ^^^  69.000-volt.  eOO-am- !  I^"f»''^o  'w'",,!?  'e*!*^"  *"  ^« 
ico;  contractor.  Manning  &  Whitaker;  !  ^^  single-p<t>le,  single-throw,  hook-  i  T^'^^^i'^Ve  Be^fcirlSiir'  ' 
si^-  ^     ,  I  operated,   outdoor  tvpe   disconnecting  1  i9^-2.    at   the    Benuua   AJsenai. 

^5926     5545  Telegraph   Ave;  owner,!    ^.jt^^g      j^^     stefling     substation;!      StoUe^^^r     ^^^J?;,*^     *^^*'' 
Cuneo   Market;    contractor.   Manning  L^.^j^g    ^g)    ns.OOO-volt,    400-ampere,  |  submitted  only  other  bid 
&  Whitaker;  sign 


35924  324  14th  St;  owner,  Mame  '  j^^p^^.^  3.poie,  single-throw,  manu- 
Cafe;  contractor.  Manning  &  Whit-  ^  ally-gang  opelated.  outdoor  type  dis- 
aker;   sign  '  __  .      .  . 


SAN    FRANCISCO 


contractor,    R    Beal    Store    Equip- 
ment Co,  3275  San  Bruno  Ave. 


ALAMEDA 


;     000 ;  288  14th  St ;  owner,  M  R  Fair-  ;  q  q. 

I  man,  404  Bank  of  America  Bldg ;  I  2028  Livingston ;  owner,  Associat- 
contractor,    Beckett    &    Federighl,    gd  Packing  Co;  dealer,  ;  4  fix. 

'  1441  Franklin  St;  engineers,  J  Y  2408-12-34  MacArthur  Blvd;  own- 
Long  Co.  Easton  Bldg.  ;  er,     Moody    Bros     Motel ;     dealer.     J 

:  STORE   bldg,   1-story   concrete,    820,-  1  Xancredy ;   133  fix;  42  G  O. 

ALTERATIONS,  $2800 ;  1416  Walnut ;  ,     ^{yj^\^emi'^ ;  ^contmS.  J  ?  |  _ 
owner,  Bd  Heritage.   1523  Stanton;       Q^i^^,  2009  Shattuck  Ave,   Berke- ; 

r>^t}^^^;.^t'r.  ^t^^^'k  ^^^  Pi^i^:  '     ley;  engineers,  J  Y  Long  Co,  Eas- 
RESIDENCE  (l-story  6-room).  84500;  ,     to^   Bldg  i 

1411  Sherman  St;  owner  and  build-  ]  p-y^rpr.T.Twk^    two  l-story  six-room.!^ 
er.  C   Rasmussen.   1316   100th   Ave,  ,     ^^qq^  ^^^ .  ^jQg  Whittle  Ave,  2238  l. 
Oakland.  Tiffin  Road ;  owner,  E  M  Netherby  i  •- 

OFFICE    (l-story),   $900;    2507   Santa        3353  Lj^n^n  Road;  contractor.  W  l! 
Clara :    owner    and    builder.    Mar-  ,      Netherby,   3853   Lyman   Road.  1  - 


Fornace  Permits 


OAKLAND 


P    Paserini ; 


garet  Jusslla,  2509  Santa  Clara.  I  DWELLING 'Y-story  6-room,   88.000;  I      9839    D    St;     owner, 

ALTER    AND    REPAIR,    $12«):    2707  ^^ELL^.^l^  s  ojy^t^^  o^m^^^^^.  ^^^^^^^ 

Buena  Vista;  owner,  J  W  Bristow,        jg  1^^^^,^,  j^        gan  Leandro;  con-  j      2501  Truman ;  owner,  Walker  Const 

2707  Buena  Vista;  builder.  Master-,     tractor     D    G    Oslncup,    1065    Vic-,  Co;    dealer,   Atlas   Htg   &  Vent   Co. 

craft  Co,   842  4th   Ave,  Oakland.  .   ^      /        s„j^  Leandro  i  floor   furnace. 

ADD   TO   OFFICE,   $2500;   2201   Cle- ;  ^^^^.pj^^^g     two-story    16- room, !      149  Franklin   Street;   owner.  Royal 

ment  Ave;  owner  and  builder.  J  H|      j23  000-  1018  Stanford  Ave;  owner,  ,  Prints ;   dealer.   Atlas   Htg  ana    veni 

Baxter  ft  Co,  2201  Clement  Ave.  1      a    'Pencovic     1061    Stanford    Ave;    Co;  central  furnace. 

ADDITION,  81000;  614  Central;  ow^- I     contractor,   J    W    Gaba,    1416    Cot- 1     931    I>eo    Way;    owner    Newcomb 

er    and    buOaer,    Ralph    Reel,    514;      ^age  St,  Alamfda.  'dealer.   Atlas   Htg  &  Vent   Co.    cen 

Central.  :  ALTER.  '81600;  '  5824    Foothill    Blvd;    tral   furnace. 

METAL   SHED,  8600;    1717  Park   St;  1      Qy^^^^  john  Heller,  prem;  contrac- ! 

owner  and  builder,  Louis  Servente,  I     ^^^    Pioneer  Bldrs,  516  San  Pablo  i 

1717  Park  St  .^    ^^     .    1     Ave,  Albany.  ; 

ADD  TO  STORE.  $18,000;  1202  Chest-  ,  DUPLEX,    2-3tory    10-room.    811.000;  ; 

nut  St;  owner,  Larsen  &  Snow.  1202  ;      2701-02    Barrv    Place:    owner    and  1 

Chestnut    St;    builder,    Stolte.    Inc.  • 


9377  2340  Polk  St;  owner.  Phil's; 
contractor.  Bertrand  Elec;   ■--■'-• 

9378  599  Divisadero :  owner  f 
Biago ;  contractor,  O'Keef f e,  The  Fan 
Man;   3  outlets;   motors. 

9379  787  Broadway:  owner,  Xo- 
chimelco;    contractor.    Chas    YiCK,    £ 

outlets.  _    ,„«  ■ 

©380     347  Grant  Ave:   owner.  Ino, 

contractor,  Chas  Yick;  4  outlets. 
9381      122   Battery-   St;    owner,   Geo 


---.-_„  I  single-pole,   sUngle-throw,  hook-oper- 

35927    3002  Market  St ;  owner.  Star  ^^^^     out  door    type    disconnecting    3  ^4n 


4S 


Market ;  contractor,  Manning  &  Whit- 
Alice r  *  sicrii> 
35928     1671  8th  St;   owner,  Chester 


C  Boardman ;  contractor,  Kucnei  ana  .   ^^q^^j.^  .  alterations 

—  .  w-«v 1 .      K      #MiT  lota  *      TiiO*    '   ^     _ .  -.    —  -  ..       ^ «  ^-.1 


Completim  Notices 


2701-03    Barry    Place;    owner 
builder,  Sol  Schermann,  3805  Foot- 


SAN  FRANCISCO 


Sievers  Elec  Works;   5  outlets;   mo 

^°S82%^47"1^inna  St  owner  Nov.1- 
ty  Prtg  Co;  contractor.  Smith  Hiiec, 
service ;    motors. 

9383  291 -291 A  Union  Street;  own- 
er Slate;  contractor,  Bodiack  Elec 
Constr  Co;  .,-, ,     ._^^.     ^^^^     ^ 

Rodiack    Elec 
mo- 


9384      73    Leland    Ave; 


Leonetti;    contractor 

Constr  Co;   5   outlets;   6  plugs 

^°?Z85      4637    Mission:    owner.    Ideal 
Res^urant;    contractor,    Rodiack    El  I 
Constr  Co;  2  plugs. 

9386  573  Mission;   owner ....^.-■. 

contractor,    Casey    Elec.    !»    ou^»«^„. 

9387  1257  aMrket  St;  owner,  Ap- 
nlUnce  &  Radio  Store;  contractor, 
piiance_«       ^^  outlets;  2  switches; 


switches      for      Sterling     subsUUon  ;  |  BIDS  WANTED 

twelve  (12)  !l5,000-volt,  400-ampere,  i  SHOSHONE  PROJECT.  Wyoming, 
o  T,r^..  , single-pole,  silngle-throw,  hook-oper-  ; —Until  April  3.  2  P.  M.,  bids  will  he 
Market ;  contractor,  Manning  &  Whit-  1  ^^^^  outdoor  type  disconnecting  |  re>ceived  at  the  office  of  the  Bureau 
aker;  sign.  i  switches     for     Holyoke     substation ;    of    Reclamation.    Denver,    Colo.,    for 

35929  1555  Alice  St;  owner.  Green- I  ^^gg  ^^^  11151,000  -  volt,  200  -  ampere,  !  furnishing  and  delivering  f.o.b.  cars 
w'ood  &  Towley ;  contractor,  Callfor-  |  gjngie-pole,  hook-operated,  outdoor  |  at  the  shipping  point  or  f.o.b.  cars 
nla  Electric;  motors.  'type     expulsi<)n  -  fuse     disconnecting  i  at  Cody,  Wyo.,   at   the  option   of  the 

switches      for     Sterling     substaUon ;  1  bidder,  one  8300  h.p.,  450  r.p.m.,  ver- 

three  (3)  69.0(lK)-volt.  200-ampere.  sin-  1  tlcal    shaft,    single-runner,    Francls- 

gle-pole.  hook-operated,  outdoor  type  { type  hydraulic  turbine:  one  oil-pres- 

expulslon-fuse  disconnecting  switches    sure    f^te-shtift    type    governor,    and 

for  Sterling  substation ;  three  (3)  69.-  'one  eOOO-kva.,   2400-volt,  3-pha8e,  »- 

000-volt.  200-ajnpere.  single-pole,  hook  ,  cycle,  83.3  per  cent  power  factor.  450 

operated,  outdoor  type,  expulsion -fuse  |  r  p.m..  vertical  shaft,  alternating  cur- 

disconnecting    switches    for    Holyoke  ,  rent  generator  suitable  for  operation 

,,        substaUon;    ofte    (1)    15.000-volt.    200-  1  at  an  altitude  of  4980  feet  complete 

Benson;     contractor,     '^ox  ;    ^   ^^    single  -  pole,  hook  -  operated,  1  with     direct  -  connected    exciter    and 

;1  switch;  motors.  _!  outdoor   type,    expulsion-fuse   dlscon- !  thrust    and    guide    bearings,    all    for 

necting  switches  for  Holyoke  substs  -  |  ihe  Heart  Mountain  power  plant, 
tlon-  one  (1)  15,000-volt,  200-ampere,  1  Shoshone  Project,  Wyoming;  Speci- 
singie  -  pole,  hook  -  operated,  outdoor  '  fication  1184.  The  apparatus  will  be 
type,  expulsion  -  fuse  disconnecting  installed  by  the  government  "'*"■ 
switch  for  Sterling  substation;  one 
(1)  15,000- vollt,  aoo-ampere,  single- 
pole,  hook-op«rated.  outdoor  type,  ex 


35930  518   17th    St;   ovraer,  Contl 
nental  Detective  Agency;  contractor, 
Scott-Buttner    Electric;    3    switches; 
4  fixtures;  5  plugs;  alterations. 

35931  2001  Livingston  St;  owner, 
Gamerston  &  Green;  contractor,  T  L 
Rosenberg;     4     outlets;     4     fixtures; 


Casey   Elec; 


Mo- 


San  leandro.                                             1     hill    Blvd;    garage,    l-story,    81500.    1 
ALTERATIONS.   8550;   2045   Central ;;  Rjjp^ij^g.    |ii50;    6234    Camden    St;! 

owner  and  builder.  Myron  Lee.  1221  i      o^vner.    Mr    Colosama,    prem;    con-    Recorded  ,^,„d   ^i 

Grand   St  tractor.    Albany    Block    &    Cement  •  Mar.  1,  1946— Beginning  500  E  Baden 

TEMP.    OFFICnB.   8600;    640   Central;  I      vVorks.    720    East    Shore   Highway,!     and  75  S  Monterey  Blvd  E  50  » 

ov^Tier  and  builder.  Grey  Construe-  j      Albany.  !      19405    SW    56.216    N    45.10B    ptn 

tion  Co,  1047  Santa  Clara  Ave.  I  REPAIRS,    81000;    1840   9th    Avenue; 

ALTERATIONS,  81000:   889  Walnut;! 

owner  and  builder,  Leon   Busselen.  j 

889  Walnut.  I     ment  Works.  720  East  Shore  High 

ALTERATIONS.    82000 ;    444    Lincoln  j     .^^^y,  Albany. 

Ave ;  owner  and  builder.  C  R  Welch,  ;  gTORE,     l-story     concrete.     810.000; 

444  Lincoln  Ave.  1      7515    E    14th    St;    owner,    H    Davis. 

ADD    TO    PBRMIT    No.    869.    82500;  |      3055  62nd   Ave;   owner,    Shale   Ort- 

1920  Broadway;  owner  and  builder,  |      ^^^    i^n  jackson  St.  ,      

E  W  Hollister,  1920  Broadway.  I  ALTER.   8500;    3023   High    St ;    owner  ,  Mar.  4,  1946— NW  26th  Ave  axid  cie 

.1     and  contractor,  A  A  Ingraca,  prem.  |     ment   owner  Geo  J  ^Jid  Solange 

—   -  -  ALTER,   81600;    9431   E   14th    Street;        weiss  to  S  R  Schmidt.Mar.  2,  l»40  i 

owner,    W    J    Preston,    prem ;    con-  I  Mar.    1,    1946— Installation    concrete      . 
tractor.    Fred    S.    Maia,    3932    Alta 
mont  Ave 


N    45.10a 

Lots"47  and  48.  Block  44,  Sunny-      1 

owner.    Miss    M    McGregor,    prem;  I     side.   Slg  J  Olafsson  ^o  ,^*^om  it      j 

contractor,    Albany    Block    &    Ce- !     may  concern :.Tr2;;,U„ 

Mar   1,  1946— Beginning  450  E  Baden 

and  75  S  Monterey  Blvd  E  25  S 
57  950  SW  28.108  N  70.799  ptn  Lots 
34  and  39,  Block  44,  Sunnyside. 
Sie  J  Olafsson  to  whom  it  may 
concern „...Mar.   1.   1946 


^^88*^^1806   Sutter   St;    owner, 
rino  Bros;  contractor,  Bymgton  Elec. 

""flMr"  W  Jones  St  Cor  S  Turk  St; 
owfer.    Polter;    contractor,    Byington 
vUc-    1    outlet;    1   switch. 
^939b     m  7th'  St:  owner.   Johnson; 

contractor,   Byington   Elec;    -.- 

9391     1718   Polk   St:    owner.   ...        . 
coSmctor.  Byington  Elec  Co;  1  Pl; 

""SSr"  19  Sutter;   owner.  King  Cole 
cafe f  contractor,  Byington  Electric, 

9393"     1840  Fillmore;    owner^    John- 
son;   contractor,    Byington    Electric, 

^"9^  ^°5?3o  21st  St   o^^-^^-i: 

tinez;   contractor,  Byington  Electric, 


35932    6349  MacArthur  Blvd ;  owner, 
John     M 
Electrical 

35833  5856  Foothill  Blvd;  owner, 
Bamett  Cleaning  Co;  contractor.  Fox 
Electrical:  1  fixture;  1  motor. 

35934  2546  73rd  Ave;  owner.  Bill 
Anderson ;  contractor.  Fox  Electrical ; 
outlets;  switches;  fixtures. 

35935  S  side  4th  and  Washington 
Sts;  owner,  Baba  Box  Co;  contractor, 
Vincent  Electric  Motor  Co;  motors. 

35936  SE  comer  Mountain  and 
JAntloch;  owner,  Bergesen ;  contrac- 
Itor,    Clifford    Electric;    4    outlets;    3 

switches;    fixtures;    4  plugs. 

35937  1515  Webster  St ;  owner,  Y  W 
C  A;  contractor,  C  A  Langlals;  10 
fixtures. 

35938  2328  Telegraph:  owner.  Na- 
tional   PMmiture;     contractor,    C    A 


The 

specifications  do  not  contain  a  pro- 
vision for  liquidated  damages  for 
delay.    No   charge   for   copies    of    the 


bidders;  to  others,  8176,  not  return- 
able. For  particulars,  address  the 
Bureau  of  Reclamation.  Denver,  Colo. 


pulsion-f use  disconnecting  switch  for  ,  .specifications  to  prospective  bona  fide 
Holyoke  subsitation ;  three   (3>   15,000-    "-"•"  *-   -**■  •' ""         *   — * 

volt-insulatedt,  7200-  to  120-volt  60- 
cycle,  oil-immersed,  self-cooled,  out- 
door type  potential  transformers  for 
Sterling  substation :  three  (3)  15,000- 
volt-insulsiedt,  7200-  to  120-volt,  60- 
cycle.  oil-imrtiersed,   self-cooled,   out 
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3/6/46 

BIDS   WANTED 

COLUMBIA       BASIN      PROJBCT, 

door 'type' poTentlal  transformers  for  '  Washington.— Until  April  15.  t  P.  M., 
Holyoke  substation ;  three   (3)   15,000-  I  bids    will    be    received    by    the   U.    8. 

I  volt-Insulated,   150-   to   5-ampere.   60- ;  Bureau  of  Reclamation,  Denver.  Colo.. 

Langlals;  outlets;  switches;  fixtures;!  compownd-filled.   outdoor   type    under  Spec.  1219  for   furnishing  and 

~' "  for     Sterling   delivering  f.o.b.  cars  at   th<»  Hhlpping 


BUILDING  PERMITS 

Granted 


pavements  15th  between  W  Rhode 
Island  and  E  Carolina.  Southern 


SAN   FRANCISCO 

MARCH  4   1946 

CLASS  C  OFFICE  BUILDING.  $40,- 
000 :  S  side  Mission  St  35  E  Main  St ; 
owner,  California  Wool  Growers. 

DWELLING  (l-story  frame),  86250; 
E  9th  Ave  152  N  Lawton  St 

DWELLINGS  (l-story  frame)  (2). 
86000  each  ;  W  44th  Ave  100,  125  S 
Taraval;  owner,  MacArthur  Build- 
ing Co. 

ALTER  DWELLING.  $500;  1739  17th 
Ave;  owner,  George  Hall 

DWELLINGS     (l-story     frame)     (4), 
0   each ; 
339    W    Alpha; 

ALTER  FLATS  INTO  APTS..  88500; 

3669  20th  St;  owner,  J  Larretai. 
ALTER    BUILDING,    83006;    140-148 

Clay  St;   owner.  Golden  Gate  Sau- 


ALAMEDA  COUNTY 


Recorded 


Accepted 


DWELLING,    l-story   7-room,   88500; 

4164    Wllshlre    Blvd;     owner.    Don 

■      McNeilly,     6501     Pineneedle     Road; 

I      contractor,   J   H   Fitzmaurice,   2857 

;     Hannah  St. 

ADDITION,  82000 :  288  Whitmore  St ; 

;      owner.    Pacific    Heat    &    Vent    C-o.  ;  5;j^';"t^5",g4g_53i  dqWLING  Blvd 

premises;     contractor,     Chrlstensen  ,  ^"■'^"     •  --       --.--.1^    ♦- 

&    Lyons,    3454    Harlsin    St :    archi-  1 

'      tect   Alben  Froberg,   3454  Harlan,      j.^^^^  5     ij^el-SE   COR   26th    and 

;  DWELLING,     l-story     5-room,     86.-    "^V^_t    'sts      Oakland.      David     D 

;      000;  2605  Carmel  Street;  owner  and        JJ'^       to  A  C  Wieben     Feb  15.  1946 

i      builder.  Melvin  C  Shaw,  3821  Park  ;  .^"^^.j^  5    1946— LOT  9  Blk  Y,  map 

Blvd.  (     Tolpr  Heiehts,    Oakland.    Wm    P 

ADDN  and  Alter,  8840;   4608  Market       ^zlzLto  J  F  Perrv Feb  28,  1946 

St ;    owner.    Frank    Morando,    4600  I  ^^    1946— 6400  E  Uth   STREET 
Market    St:    contractor,   J    P    Sllva.  j  "*      .  •       ,     peter  Von  Ah  to  whom 

„_. ^„     ,_ 870   46th    St  umav  concern February  28,  1946 

85000   each;  W  Tioga  199.    184.   334.    ALTER.  86000;   1010  Washington   St;t  ^    1946—7529-7531  E  14th  ST 

as9    W    Aloha:    o%vner.    Wilder    Co.;      owner.   Cherry   Co,    premises;    con- j      q  j^i^^^.     Chas    Koojoolian    to    J 

tractor.    Henry    Brown.    1387    East  [      'T^AL-.^v                  February  28,  1946 
22nd   St  ^  Ganiey - _  , 

ADDITION,^  l-story     brick,     815,000; 

1001   81st   Ave;   owner.   Peter   Paul 

Candy     Co.     premises ;     contractor. 

satre  Factory  -^"^n   ^  TuUoch.  3428  Ettie   St. 

DWELLINCl    (l-story   frame).   $5500;    ADDITION,     l-story     brick.     $15,000: 

N  Randolph  75  E  Head  St;  owner,        8144  E  Uth  St:  owner.  AL  and  Bills 

Sterline  Building  Co.  Service    Station,    prem     contractor. 

DWELLING    (l-story    frame*,    $4000;        John    F   Tulloch.    3428  Ettie    St 

E  27th  Ave  25  S  CJuintara  St;  own-    ALTER    and    repair.    82500;    *30-432  1  -  —  --■  yjjij^ge    Burlingame.    Jonn 
er   Atlas  Realty  Co.  ;      13th    St;    owner.    Freeman    &^  -^-jj     ^  ^^^  ^^^  j  Marshall  to  John 


■ftici";"    i^^i  Powell;   owner,  Walters; 
JuiL'o'  Byi^^on  Elec;  4  outlets; 

6   P^"^-33f  TaSa    St;    owner,    A 
:  contractor.  J  K  Hentog  El 


9396 
Gregory 

''^^'''      '''  ^'"!n'tra:ctor,  Dover  Elec 


St ;     owner, 


■E    F 


plugs. 

35939  4200  Broadway;  owner, 
Fletcher  &  Markuart;  contractor.  C 
A  Langlals;  outlets;  switches;  fix- 
tures :  plugs ;  1  motor. 

36940  Railroad  and  Kennedy;  own- 
er. National  Auto  Fibres;  contractor, 
Pacific  Electric  Motor;  33  fixtures. 

36941  90Q  High  St;  owner,  L  A 
Young;  contractor,  Pacific  Electric 
Motor;  alterations. 

35942  5601  San  Leandro;  owner, 
Continental  Can  Co;  contractor,  Pa- 
cific Electric  Motor  Co;  motors. 

35943  2960  Chapman;  owner,  Mel- 
rose Sheet  Metal;  contractor.  Pacific 
Electric  Motor;  outlets;   switches. 

35944  813  Broadway:  owner.  Res- 
taurant; contractor.  Shea  Electric; 
motors. 

35945  2766  Ritchie  St;  owner,  Co- 
valt;  contractor.  Shea  Electric;  plugs. 

35946  3551  Fruitvale;  owner,  J  D 
Hutchison ;  contractor,  special  owner 


current     transformers     _  _  „ 

substation;  three  (3)  15.000- volt-insu- I  point  or  fob.  cars  at  PaBco.  Wasfc., 
lated  150-  to  8-ampere.  60-cycle.  com-  ,  two  vertical -shaft  rentnfuKa!  pumps. 
pound-filled,  outdoor  type  current  ;  each  having  a  capacity  of  63  cu  ft. 
transformers  for  Holyoke  substation;  ;  per  second  at  a  fvimplng  h»Mi.d  of  167 
one  (1)  3-el«ment.  3-phase,  4-wire,  f t :  and  two  vertk-Al- abaft,  2200- volt, 
watt-hour,  recording  demand  meter  1750  h.p.  synchronous  motors  of  sult- 
wlth  30-minute  interval,  mounted  in  able  speed  and  dei*l|m  for  direct  con- 
a  weatherproof  cabinet  for  Sterling  nection  to  the  abov«>  pumps,  with  In- 
substatlon-  three  (3)  induction  type,  dividual  field-control  cubicles,  for  In- 
overcurren't  relays  and  one  (1)  in-  stallatlon  in  the  Paaco  pumping  plant 
duction-tvpe,  residual  ground  relay,  Columbia  Basin  Project  Washington, 
mounted  "in  the  cabinet  under  item,  The  pumps,  motom  and  field-control 
30  for  Sterling  substation;  three  (3)  cubicles  will  be  installed  by  the  gov- 
altemating  current  ammeters  with  emment.  No  charge  for  copies  of  the 
0  150-ampere  scale,  mounted  in  the  .specifications  to  prospective  bona  fkle 
cabinet  Under  item  30  for  Sterling  bidders;  to  others,  81.25,  not  return - 
substation;  one  (1)  3-element  3-  able. 
phase.  4^wire,  watt-hour,  reco'-d'ng  ; 
demand  meteir  with  30-mlnute  Inter-  .  86/46 
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Lane  &  Son;   coi 

""sbTTm  Market  St;  owner.  CiTS- 
9398     ii'^'j^^j.j^^t.    contractor.   Do- 
motors. 


^.'SS^^,^^:^'i^i^-^.    S«ee.    ..wne. 


ontractor.     Atlas 


&"e^rEnTrrCo:^35   outlets;   8.  Pl; 

^'S"T^- Geary  St;  owner,  Truder; 
contractor.   Galvin   Bros     «  Pj^K^ 

9401     215Wawona,  o>^ner,H^P 
enhausen ;    contractor.    Gaivm 


8  plugs.  street;  owner, 

^'^     245Calfornj^Stree^^^^      ^ 

tractor.  ^^   ^^^^^  | 


cont 


c^uUets     20svjtches;    .^..^^^^^     St; 


SAN   MATEO  COUNTY 


!  Feb   25,  1946-Ptn  Block  6  in  Range 

d'  Town  of  Mezesville.  Woodrow 

i     w    Blrchfield    to   whom    it    may 

i     concern ,Feh  25.  1946 

Feb   25,  1946— Lot  4,  Block  3,  Burlin- 
—     " John 


Accepted  ■      9406 

I  Fum   Co 


DWELLING  (2-story  frame),  88000;'  434  13th  St;  contractor.  United  | 
E  side  White  St  157.6  N  Vallejo;!  Studios.  4139  MacArthur  Blvd  | 
owner    W  E  Dawson.  GARAGE,    one-story    concrete.    8500j 

ALTER    TAVERN,    $7500;     126    Ellis;      3266 
St;  owner.  Ralph  Munson. 

DWELLINGS  (l-story  frame),  (5).; 
$4000  each  ;  B  line  27tb  Ave  50,  75,  j 
106.  125.  150  S  Oulntara  St ;  owner. 

Atlas  Really  Co.  ^^„^^^c — 

ATTTTR     STOREJS     AND     OFFICES, ~~ 

W o5);7f 5    c2uf oVnia    St;    owner.    STO?lES.  wood  frame,  p^: ^485^7 

George  Hart. 
HOME  (l-story  frame),  86000;  E  side 


Feb.  15,  1946 


Fruitvale  Ave;  owner.  H  G 
Totten.  1074  4th  St  Emeryville; 
contractor,  H  G  Parsons.  751  Lin- 
coln A'^'e,  Alameda. 

8AN   BRUNO 


San  Mateo  Ave;  owner  and  build 
er.    Frank    Polrier,    443    San    Mateo 
34th  Ave  1M.10  N  Taraval;  ow»er.  i  ^ A^enue.^^     ^^^^_    ^^_^     ^^^ 


Eric  Dahlberg. 


DWELLING,    l-story    6room, 


781  Fourth  Ave;  owner  and  build- 
er, Paul  T  Smith,  781  Fourth  Ave. 


DALY  CITY 


ALTER  STORE.   81000;    186   Embar- 

cadero    St;     owner,     Sam's     Sailor; 

Store. 
ALTER    STORE.    8600 :    2757    Mission  ; 

r.™T°^?x®f4  S^^l!!!f"f™mP)  S640o'aDD   two   rooms   to   dwelling.    81361; 'Feb 
^l^hU^?  ^   ^*«  ^^,1^     owner  '      Lot  17  Blk  3.  Tract  V  G  No  1 ;  o>*'n- 

?  ,'*^^^-^\!  ^^        ^     ^^'    °*°*  'l      er  N  A  Sutter.  59  Miriam  Street; 

Sala  &  Corbell.  .««   .  I  ~      —  '      — 


ALTER  DWELLING,  $1325;  1654  33rd  i 
Ave;  owner,  J  piark  .    I 

AUTER   DWELLING.    83000:    91   Al- 
pine Terrace;  owner.  M  McPherson.  , 

ALTER  STORE,  8900:  548  prazil  St;| 
owner.  Fernando  Isola. 

DTITELLING   (l-story  frame).  $5000; 


contractor.    Wm    D    ^inlapd.     171 
Los   Olivoe   A-ve. 


SAN   JOSE 


(RESIDENCE.     5-room.     1^6500;         701 

xiai  risuu    at ;    owner    auiu     ouilaer, 

N  side  Thomas  80  Wingalls;  own:  I  ^^H^W^ls^^^    ^^^^^     1-family.    86.- 


W  and  Ruth 

T    stclncr         

Feb  25  1946^Lots  66  and  67,  Block 
12  Sin  Bruno  Park  4th  Addition. 
JohiM.  ateiner  to  whom^it^may^^ 

FerS!l94^'£^"t'2rBTock  22,  San 

Mateo    Terrace   Map    No    7,    Saji 
mS^..  Andrew  J  G.w^,y«»..(^^ 

Feb  26  i946^Northeasteriy  half  of 
£ot  1.  Block  31,  less  «ie  north- 
westerly 36.28  ft  resubdlvis^n 
ptn,  San  Carios.  Wm  B  an«  Grace 
T  M  WT^ite  to  Cecil  BaJ^^  ^6  ,946 
Feb.  26.  i94fr^l«3  5th  f  ^e.  I^s  ^ 
'  and  36,  Block  2.  Bap'lew  HclghU. 
Belmont  Louis  S  Morton  to  Bak^ 

er  &  Morton *^«o   ^'  ^ 

26.  1946— Guest  house  located 
on  ptn  of  Lot  P  on  Selby  Tract. 
M0.6  ft  from  NE  Selby  Lane 
Tuscaloosa  Ave.  Atherton_S  J 
Vanihagen  to  ^enlnsuU  Pacific 
Construction  Co  ^      ,  rlofa 

Feb  26.  lW&-Eafe^,ly  P^^'  ^'^'^ 
9  and    10,  Block   8,   Lenolt   Bed 
wo^   C^ty-   Cecelia  M  Welner  to 


1  owner.  Hart:  contractor,  Galvin  Bros. 
19  outlets ;   15  plugs.  peterson 

■  «*«^  ^'^VnfraSor,°Cofumbia  Elec 
^°9io?  ^8rHarri.on^^owne.  Trtl^e 
X  Mach  Co;  contractor,  Martne 

Co;   motors.  „„tn    owner.  Shir  en 

9408  55  Sacramento    oj^^,     

Co;   contractor    Arc  Elec  C^^    ^^^      . 

9409  1634  38th  A/I^lec  jq  out- 
say ;  contractor.  Arc  Elec  ^ 

,_.L.   in  switches;  8  plugs. 


val    mounted  in  a  weatherproof  cab-    BIDS  OPENED 

inet  for  Holy(>ke  substation;  three  (3)  >      SACRAMENTO.  Calif.— The  follow- 
induction  -  type,     overcurrent     relays    ing  submitted  bids  to  the  State  Pur- 
j^nd   one    (1)  Induction -type,   residual    chasing  Agent.  Sacramento,  for  equlp- 
outlets:     s'witches;    fixtures;     plugs ;  1      Q^^d  relav,  mounted  In  the  cabinet    ment  asfollows: 
alteraUons.  „      ,  Gnder  item  33  for  Holyoke  substation  ;    QUO.  36967.  REQ.  3811 : 

35947  5276  Redondo;  owner,  Un- I  ^j  ^^ree  (3)  alternating  current  am- i  Edward  F.  Hale,  Cleaver  Brooke 
garetti;  contractor,  Clifford  Electric ;  |  ^^^^^rs  ^.^h  0-150-ampere  scale  and  3-car  heater.  82610  each;  4-5  weeks- 
outlets;  switches;  fixtures;  Pjugs.        :  counted    in    the    cabinet   trnder   item    delivery:   net 

35948  SW  comer  18th  and  Web-  1 -,  ,  Holyoke  substation.  These  sub-  Jenison  Machinery  Co..  Bros  SG41- 
ster-  owner.  Lewis  Construction  Co;l^  .j  ^re  part  of  the  Colorado-Big  T.  $2568.58  each:  alternate  bid.  Broe 
contractor,  Paramount  Electric  Co ;  ^.^^^J^^^on  Project,  Colorado.  All  of  ,  SG55-T.  88041.40  each;  June  I.  1946; 
service.  the  apparatus  will  be  installed  by  the    J'foount  2  percent  30  days. 

B-overoment.  No  charge  for  copies  of    QUO.  36968.  REQ.  3812 . 

the  soecifications  to  prospective  bona  1      Edward    F.    Hale.    Cleaver    Brooks 

ffde  bidders;   to  others,  8175.  not  re-  |No.  2,  84084;   4   to  5  weeks'  delivery; 

tumable.  j     jg^jgon  Machinery-.  Bros  Model  CA, 

'2-wheel    type,    83569  34;    May   1,    1946; 
42    discount  2  per  cent  30  days. 
!qUO.  36970,  REQ.  28265: 

Edward    F.    Hale,    Cleaver    Brooks 

PANAMA     CANAL.— Until     March    j^o    2.  84084:  item  2  for  heater.  (2492; 

14  bids  will  be  received  by  the  Gen-  I  4  to  5  weeks  delivery;  net. 

eral  Purchasing  Officer,  The  Panama        Jenison  Machinery,  Bros  Model  CA, 

Canal  Washington  25.  D  C.  for  wood-    2-wheel  type,  83568.31 ;  for  heater  SF- 

"  ■■   — *~--    41,    J2403.21 ;    alternate  bid   on   heater 

SF-55.   82852.40;    discount   2   per   cent 
turning    laines.   1    uaijuod",    -    hand    30  days:  June  1  delivery  on  heaters; 
1   scroll   saw.  1   disc  sander,    May  1  on  booster. 


Machinery  &  Materia! 


NEWS  INDEX 

For  convenient  referenoe,  new» 
reports  in  this  section  are  oiassl- 
fled   as  follows: 


Misc.  SuppHy  A  Materials 
Machinery  aTW   Equipment 


42 
4^ 


3/6/46  i 

BIDS  WANTED 


ilets;   10  8w^^^«^-   pe"  ano:    owner 


9410-11      76&-<oo    *---    -^      g^^  Co; 
F  C  Frank;  contractor   Arc 

12    outlets;    10    8^>n?.' „tn^Jr    F   C 


;   ouiiem,    *«  ."    ,„   of  ■    owner 

9412     96  Seminole   SU   o         ^      ^^ 

Frank:   contractor.   Arc  ^ 

outlets;    10    switches.    »  P> 
9413-15       2315-11-07     SS"^ 

o.'ier,    Thorinso.      cont^jtor^^ 

Elec   Co;    12   outlets,    iw 


8  plugs. 

Avenue ; 

Arc 

8 


Thorlnson      couw***^ 


St; 
Arc 


Canal.  Wa^shington  25.  u  ^..  lor  wuw- 
!  working  machines :  1  shaper.  1  mor- 
;  tiser,  1  ripsa^»^,  1  variety  saw.  4  wood- 
!  turning   lathes.   1    handsaw,    1    hand 

jointers.  1  scroll  saw.  1  disc  sender 
.  1  belt  sander.  1  hand  router,  1  drill 
;  prees.  1  ollstrtne  grinder,  1  single  sur- 

fac'er    1  knif *  grinder  motor  head .  6 
42—  MISC.    SUPPLIES    AND   l^eui-tumlng  lathes:  2  drill  presses- 


MATERIALS 


<- 


42 


2  bench  grinders:  1  power-driven 
hacksaw;  1  sihaper;  1  lot  sheet-metal 
?orming  machines  and  tools.  1  elec- 
tric valve  shop;  1  portable  *^o'«^;^W«?; 
Ib.;  2  hydrawllc  Jacks;  4  mechanics 
tool  toters;  1  battery  charger;  2  auto- 
mobile body  Jacks,  3-ton  capacity     8 


eiassried  Advertising 


POSmON  WANTED 


(furnishing  and  delivering  f.o.b.  cars 
at  the  shipping  p>olnt  or  f.o.b.  care 
at  Sterling  or  Holyoke,  Colo.,  as 
stated   in 


3/6/46 

BIDS   WANTED 

COLORADO-BIG     THOMPSON 
PROJECT.    Colorado.  —  Until    March    moouc  un~j   j— —  -  -  •      «,   tool 

26,  2  P  M.,  bids  will  be  received  by  .gets  wrenches:  1  brake  ■*'T^ce  vw  ^g,^,,^,--^.  ^^  „'tfr.^^.r^A,-A«J,^^; 
the  U.  S.  Bureau  of  ReclamaUon.  get :  1  set  car  tightening  and  battery  _  M  J^H»UM*»<:3C»  SPBCrFlG»ftON 
Denver.    Colo.,    under   Spec.    1215   for 

2  eear  pullets:  2  wheel   nuo  pu...r.».     wnle     or 
1  set  motor  tune-up  ^7«"che8 ;  «  pis 
ton  ring  removers:  2  p5»to",^"«f^" 

«o.     Thormsoii      ..  w      .   «,ow«v^^ the   speciflcaUons,   one    (l)j pressors;  2   reamers:   2  valve   ^•- 

S-w   Co     12   outlets:   10   switches.   »  I  sooo-kv-a.,    IIO.OW    delta-    to    39.840/ '  J^^Tl  set  bo«y  tools :  1  cylinder  hone^ 

Elec  CO.  A^  !  89.000   Y-volt   3-pha8e   .60-cycle.   oil- i^    geU    bushing    "^o"^*"' ,,     *-?J, 

^afiQon     0  11-7  Arnold  St;   owner  I  ^        jj.pjjoig^     outdoor    type   press;  1  battery  tester;  2  batten^  rui-  „^i^.  wr-r^  i^--» 

tt^th      Contractor.    Arc    Elec    Co,  ,  transformers  for  Sterling  sub-  !  JJ^  2  drain  pans;  2  tire  tube  testers,    a  peoelt  ^"  *  AJf  ^^ J^i™  ^^- 

?/^ti^tsU   switches;   10  plugs^       Station,   with   3   single-pole   lightning  !  J"giass    rem^er    tools:    3    magneUc  .  ruji^cB  in  EVURTTOrNT,  a  OBK - 

14   outlets.    i»   o         Vernon;    owner,  .        „ ._^    1      »  .        

379   -    3<o    '  Electric 


•Prvice  tools  ;  2  sets  tappet  wrenches  ,    lyYPlHT     desiree      temporarj^      woA. 
service  ^  ^^^^  ^^^  pullers;    write     or     wire     Llillan     Price,     IfTf 

Spruce   St.    B«rk»i«j' 

2/27-28,  1/1-4-8/44 


POSITION  WANTBD 
BSTIMATOR  not  J«st  a  d*^>e  with 


arresters    for    69,000-volt.    grounded- 1  t^mmers     hammers; 


9421-2      oi»        ""    tnr    Arc    Jtiecin 
Dahbitrom:    contractor^^    ^  ^^^^ 

Co;  8  outlets.  8  s       owner.   John   ^.^200/12,470   Y-voU.    single    phase.    60- 

HOKin        ^       „,,-I«       .n41.{Tnm»T-aOr!        Rplf -POnlftd        OUt- 


2     blacksmith    BRAL  COKTR ACTOR  <IAN   B1-^IL». 


neutral  circuit  mounted  on  the  case;    forges:  1  lot  forging  tools;  2  motor-    i    ha«^    my    .Minmte*    on    thorough 

driven  drills:  1  motor-driven  buffer,    aeeurate.    takeoff 


three    (3)    833-kv-a..   66,000    delta-    to 


Sts- 


9423     544   2nd   St 
Schwarz ;     contractor 
Qalvan;  service;  "^^'^'ijrng  and  o-w-n- 

Feb   26.  me    .ign.       „..     _.„.^    „^er.    GH.on  j  000-,..    „„|„<,„nde<i.neutr.,    creu.. 


cycle,  oil-lmmersed,  self-cooled,  out 
door  type  power  transformers  fo: 
Sterling    substation,    each    with    one 


1   portable  belt  type  "ander;   2  com 
Ki^tlon  sander-buffers:  1  belt  lacer 


and     •Qtkeerva.tfv* 
and    SUBS    who    know    ani 


bination  sande 


pricing 

trust  me.  Am  fin&jiclal)|'-  LnAefMCtdeat 


door    type    power    transformers     f or  ,  2  eiue  heatets  ;  24  woodworicers  vise. ;  i  the«f ore  de  not  h^vt  U 
auw       yH«    F-      .  .         ...      pne ',  ^.„nt   welder     1   air   compressor;    l^ith   your  money  to   hokJ   }o*i    Wm^. 

"  ™    ™1rhet    brace      24  nail    ham-    for    HTIOCAL    FIFiM    only     Always 

comer    ratcjjet^  .  chisels ;;  commanded   top  »a!ary    HAVE   ANI) 


roers; 


MULTI-MILLJON 


ers.  E  &  L  Murer  and  R  &  E  Ganz. 

DWELLINGS  (^-ptory  frame)  (3>. 
15600  each :  W  side  Arch  St  163,  188, 
J13  S  Garfield;  owner.  Frank  J 
O'Neil. 

ALTER  FILM  EXCHANGE.  $5000; 
140  Leavenworth ;  owner.  National 
Screen  Service. 

ALTER  RESIDENCE.  |1300:  1555  9th 
Ave;  owner.  Leonard  V  Breanoff. 

ALTER  DWELLING.  »2000 ;  1077  Val- 
lejo  St:owner,   Maxine  McElroy. 

LOADING  SHED  (l-story  frame). 
$10,000;  N  Palou  175  E  Selby;  own- 
er. Dalrv  Belle  Farms,  Inc. 

DWELLINGS  (l-story  frame>  (3\ 
S5000  each;  E  side  San  Jose  Ave 
80.  89.  105  S  25th  St;  owner.  J  A 
Johansen 

CLASS    A    STEEL    FRAME    BLDG.. 


000  eacn ;  498,  483,  oOl,  460  V  ermont  ' 
o\Mi.er  aua   builder.   T&os   t.  Mit- 1 
chell  &  Co.  97  K  ttanta  Clara.  j 

WAREHOUSE,    $.000;    V21    Stockton, 

Ave;      owucr.      jjrank      Volta,      721 1      to  self. 
biocKton ;     contractor.     Lew     Jones ;  Feb.     27, 


iaomiFFiketoPenins^ulaHom^e^^ 

^^^^:^San  Mateo.  Gun^narKUnt^ 

i946-Ptn    Villa    Lot  ^ 

constr  CO.  »to  Terra  Bella  Ave-      |     pwn     °^  ^if^^'jj"  Co  t^whom 
REbiDENCi^.    l-fanuiy.    $7000;    L«6|     City.  Leonard  Realty  «^o^^^   ^   ^^^ 

oavis  St;  owner  and  builder.  H  ^j      It  may  J°J«™„rthwesterly    4o'  ft 
Kreinkamp.  Feb.   27,  i»*'^^^"     f^v.  pork.  San 

K^MOU^^  restaurant.  $5800;  163  W  j      Lot  13.  f^^^^^i.^^Jn  Lot  13. 

Bf<Sk  13.   oak  Pa^^-  San  Ca^^^f, 

^^^^^^tce'^rT''^  F:?  2^.  ^^^ 

Ferkm^n:otl4:Bi-k46Red^ 

wood    Highlands.    Rufus    L    and 
Mabel    Kemp    to    ^^Om Jt   may 


and   reepoTMiiWaty    Hav«  jjenj 
tractor's   Moes-ite.    Reply   Bex    2Ct.   e/» 
Daily  Padftc  Builder         to  Mar.  «,  "*• 

"'help  wanted 


EXPBRJKNCED  ENGIT-TEKR.  Mu- 


csaoiia.  ciara;  owner,  nussell  i.-ong, 
163  W  Santa  Clara;  couiracior,  ta 
A  riaihaway,  liSio  Uien  iiiyne  Ave. 

STOKAGL  sned,  $:iOOO ;  ««>  &unol  St ; 
owuer  aiid  Duiiaer.  C  E  Keed.  prem. 

RESIDENCE.  k;-iamily,  arid  store 
bldg.  $10,000;  9  S  lyth  St;  owner 
ana    builder,   G  Leone,    premises 


concern. 


Feb.  28,  1»46 


StTi 


I    STEEL   FRAME    BLDG..        '^*^^ey»'**?f' .^  .       .?  '    ^^3      ,.«  '  VPb   28   1946:^Lots  16  and  17.  Block 
W    side    Harrison    between    RESIDENCE.  •  1-tamlly.     $55o0,     109   Feb.  f'^^T^^^^  Subdivision,  San 


fSth  and  12th  St;  owners,  Mr  and 
Mrs  L  Schaffer. 


N   35th   St;  owner  and   builder,  G 
G  Locke,  premises. 


17  Lyon  &  Hoag  Subdivision,  San 
Carlos.  R  F  Jose  to  Gould  Con- 


struction Co 


..„.Feb.  26.  1946  ;  pj^gs 


cult    mounted  on  the  case;  three  (3)  iw-rs     3  sprirte  oilers;  2  oil  measures;    cated  

Ss-k^^a-.    66,000  delta-   to    7200/12470   J^S^/gTotil   points;   3  plug  drills .    meet  top  level  f^^'*  J^  J^^i  ^'J™?; 
Y-volt     single-phase,     60-cycte.     oil-    *  easels:  18  bull  points :  9  chisels:  12    Expect  ;*^^,„^P^"^'»  jfi^^f 
Immersed,    self -cooled,    outdoor    type   ^^^^  drills:  *  stone  hammers:   6  ma-  "and  reflrK*Mi»i>i»t>    Hav.  ReneraJ  eoB 
power  transformers  for  Holyoke  sub-    g^^j,   hammers :    6   stone    sledges :    12 
station,    each    vrith    one    single-pole  ^^0^^  hammprs;  3  splitting  wedge;  S 
^  lightning  arrester  for  69,000-volt  un-  |  <jo  •   2    sets    Screw    extractors :    4    sets 
Electric     alterations.  ^,_,,-    agth  1  grounde**-"®"*-™'     circuit     and     one   ^^-sket  punches:  3  sets  pin  punches: 

35906  '2265   38th   Ave;   ^^J^o^nt  '  single -pole  lightning  arrester  for  12.-    g  tile-setterw  hammers;  6  tile-setters 
ve   Market     contractor,   i^™"*  I  470  -  volt    grounded  -  neutral    circuit  I  gcribers ;    6   bricklayers    hammers:    1 

mounted    on    the   case;    one    (1)    10- |^jtre  machine:  1  indicator:  2  tap  and 

kv-a..    7200-    to    120/240-volt,    single- 1  ^^ill  gauges  ,  4  trammel  points :  6  out-  1  nicd|^l    experience    preferred.    Salary 
phase,    60-cycle,    oU-lmmersed.    se\f-\^^^  calipers:    18   calipers:   4   surface  ;  (390  per  month.   Apply   al   Personnel 
cooled  outdoor  type  dlstribuUon  trans-        yges  .  2  thickness  gauges;  1  screw  j  Department    Room     215.    City     Hah. 
former   with  taps  and  two  high -volt-    ^^^f.y^    pauge:    1    set    calipers:    2    sets    city  <Hf  Stoekton,  Stockton,  California 
aee  cover  bushings  for  Sterling  sub-    micrometer  calipers  2  caliper  squares;  1  2/26-27-28.   S/l-4.'44 

station;  one  (1)  5-k\'.-a..  7200-  to  120/  j  combination  gauges:  1  metal  punch;    __ 

240- volt  single-phase,  60-cycle,  oil-  1  j  ggt  pipe  stocks  and  dies :  2  looms ;  j  QUANTITY  SURVMT  MAN  for 
immersed,  self -cooled,  outdoor  type  3  weaving  looms;  30  shuttles:  1  bob-  ^,^^^^3  gj^g  Constructlea.  Must 
distribution  transformer,  with  taps  bin  winder:  200  paper  spools:  1  hand-  i^ave  initiative  ani  good  backfPexnid. 
and  two  high-voltage  cover  bushings  operated  letter  press;  1  bookbinding  permanent  peeitlo*.  Salary  opem.  A. 
for  Holvoke  substation;  three  (3)  unjt;  36  b<t.xwood  ecales;  4  metal  j»g^rr.«U  Blair  Co.,  Ina.  •  Mkla  m.. 
single-pole,  th\'rite  or  autovalve,  out-  bending  JlRts:  4  acroll  benders:  12  ^^  Praaeie**.  Pk«Be  TV.  MM. 
door  station  type  lightning  arresters,  g^oe    hammiers ;    4    riveter* ; 


OAKLAND 

' -^ ^»«    Ave'   owner, 

j      35905     5825  Telegraph  A-     ;^„ount 
!  Shipmates;      contractor. 
j  Elect 
35S 

Ave 

!  Electric;  alterations-  ^    ^^^. 

;      35907     10491  Mac  ArthujB^^,^^. 
'tractor.  Paramount  Eiecin^,. 
;  switches:  fixtures :pl^B«-  q  h 

'      35908     6024  Broadway^^^*;  .gj^. 
'  Smith  ;    contractor,   fam^ 
Itric;  alterations.         ^^a^^v-    owner, 
1      35909      foot    of    Broadway.     ^^ 

T  Bone  Restaurant    conw» 

mount  Electric;  alterations.  ^ 

35910  6880  Saroni  ^.  J^  j,j^. 
Rust;  contractor,  ^*^r"  .  fixtures; 
trie  Co;  outlets;   sv,itche»,  tixiur     . 


%,-W  ! 


,^{^lFOi^ 


PLANS  and 
Speculations 


_  Sonoma:  Constniction  of  a  new 
airport  on  uic  B.  F.  Keechler 
ranch,  west  of  Sonoma,  appeared 
to  be  a  certainty  today.  Plans  call 
for  two  runways  about  200  feet 
wide  and  between  1600  and  2000 
feet  long.  Ed  Smith,  former  Army 
pilot,   will   manage  the   airport. 

oOo 
Oakland:  Reports  on  technical 
and  engineering  studies  for  the 
solution  of  this  city's  sewage  dis- 
posal project  are  expected  to  be 
ready  for  review  by  a  board  of 
engineers  on  April  15,  John  S. 
Longwell,  chief  engineer  and  gen- 
eral manager  of  the  East  Bay 
Municipal  Utility  district,  has  an- 
nounced. 

oOo 
Hollister:  The  long  -  awaited 
building  and  expansion  program 
for  San  Benito  County  high  school 
and  junior  college  is  going  ahead 
this  Spring,  Supt.  A.  S.  Cakebread 
gave  the  go-ahead  signal  to  arch- 
itects and  the  planning  will  ap- 
proach final  stages  next  week.  A 
total  of  $195,000  has  been  ear- 
marked for  the  project. 

oOo 

Sacramento:  Valley  flood  con- 
trol seemed  again  indefinitely  de- 
layed as  the  issue  once  more  be- 
came ensnarled  in  a  maze  of  poli- 
tics and  conflicting  ideas.  Plans 
prepared  by  the  Army  engineers 
for  a  comprehensive  flood  control 
program  have  been  approved  by 
the  legisl?iture  and  authorized  by 
Congress.  But  no  appropriation 
bill  is  prepared  for  the  federal 
legislative  body.  The  Bureau  of 
Reclamation  is  opposed  to  the 
Army  plan  and  is  proposing  a  plan 
of  itfa  own,  but  Rep.  Clair  Engle, 
in  Washington,  declared  certain 
plans  from  both  agencies  are  gath- 
ering dust  on  Gov.  Warren's  desk. 
oOo 

Chico:  The  library  board  is  con- 
sidering a  $9,000  imp'*ovemert  plan 
for  Chico  Public  Library.  Changes 
include  installation  of  new  fluores- 
cent lighting,  heating  equipment 
alterations,  new  book  stacks,  and 
other  changes. 

oOo 

Crescent  City:  County  planning 
commissioners,  lead  by  E.  F.  Ben- 
edict, chairman,  have  okeyed  the 
building  of  three  parks.  A  master 
plan  is  being  prepared  by  Floyd 
Puter,  with  provisions  made  for 
land  use,  roadside  restricted  areas, 
and  residential  restricted  areas  of 
the  county. 

oOo 
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SAFETY  CODE 

Among  the  mail  received  by 
that  guy  Groover  on  a  controver- 
sial subject  is  a  letter  written  by 
Edgar  N.  Goldstine,  Consulting 
Engineer.  (As  Groover  insists 
upon  "painting  himself  into  a  cor- 
ner", I  am  going  to  leave  him 
there  until  the  floor  dries  or  let 
him  figure  his  own  way  out.) 

•  •     • 

The  letter  mentioned  brings  to 
mind  that  Goldstine  is  the  Editor 
of  "Construction  Safety",  the  news- 
letter of  the  National  Safety  Coun- 
cil. SAFETY  ISN'T  CONTRO- 
VERSIAL! 

•  •     • 

There  is  nothing  paying  quite 
so  high  a  dividend  as  the  few  mo- 
ments required  to  exercise  caution 
and  be  safe. 

•  •    • 

I  was  impressed  by,  and  still 
remember,  a  "Safety"  sign  I  saw 
years  ago  up  in  the  Redwood 
country.  The  Pacific  Lumber  Com- 
pany had  a  safety  sign  similar 
to  the  old  railroad  cross-arm  sign, 
reading  "Stop,  Look  and  Listen", 
except  this  sign  read:  "THINK 
FIRST,    SAFETY    ALWAYS". 

•  •    • 

The  problem  of  safety  in  the 
construction  industry  is  especially 
important  as  it  is  one  industry 
not  yet  subjected  to  a  standardized 
operation  —  every  job  is  slightly 
different  from  any  other  job. 

•  •     • 

Moses  wrote  the  first  safety  law 
for  the  building  industry  about 
3400  years  ago  —  Deuteronomy, 
22:8  —  read  it: 

•  •    • 

^'When  thou  buildest  a 
new  hoase.  then  thou  shalt 
make  a  battlement  for  thy 
roof,  that  thou  bring  not 
blood  upon  thine  house,  if 
any  man  fall  from  thence." 


Select  12  Sites 
For  Stud?  Of 
Flood  Control 


SUMMERBELl  ROOF  ^irn'm 

1746  Thirteenth  St.,  OaMa-d,  ^ ^\\K 


From  San  Frdnciico 
ENterprise  10930 


Fro'P  other  px''h<^  ht s 


The  Alternate  Tributary  Plan, 
possible  substitute  for  flood  con- 
trol and  storage  on  the  Sacra- 
mento river  at  the  Table  Mountain 
or  Iron  Canyon  sites,  has  been  re- 
ceiving continuous  attention  from 
the  bureau  of  reclamation  office  at 
Redding,  under  direction  of  C.  W. 
Bumingham,  project  planning  en- 
gineer. 

As  a  result  of  preliminary  stu- 
dies of  a  selected  group  of  twelve 
of  the  many  possible  sites  on  trib- 
utaries which  enter  the  river  be- 
tween Shasta  Dam  and  the  mouth 
of  Stony  Creek,  the  Sacramento 
regional  bureau  office  has  now  pro- 
posed that  a  basin-type  project  re- 
port be  made  on  the  plan  during 
the  fiscal  year  following  June  1946. 

Of  the  possible  sites,  the  twelve 
which  have  been  selected  for  study 
are:  Hulen,  Gallatin,  Fiddlers, 
Millville,  Tom  Head,  Paskenta, 
Whisky  town.  Pain,  Ingot,  Diver- 
sion, Clay  and  Clough.  Topograph- 
ical surveys  of  seven  of  these  dam 
sites  and  four  reservoir  sites  have 
been  completed,  while  a  fifth  res- 
ervoir study  is  underway.  Pre- 
liminary geological  mapping  and 
a  diamond  drill  program  have  been 
carried  on  for  six  of  the  dam  sites, 
and  geological  investigations  are 
being  conducted  at  the  remainder 
of  the  site  in  advance  of  the  test- 
ing work. 

Diamond  drilling  operations 
went  on  a  two-shift  schedule  on 
January  23,  according  to  James  K. 
Carr,  district  engineer  of  the  rec- 
lamation bureau  at  Chico. 
# 

REAL  ESTATERS  MEET 
THURSDAY  IN  WHTFCOMB 


National  leaders  of  the  real  es- 
tate profession  will  be  guests  at 
the  regular  meeting  of  officers  and 
directors  of  the  Real  Estate  asso- 
ciation of  San  Francisco,  Thurs- 
day evening,  Mar.  7,  in  the  Whit- 
comb  hotel,  according  to  past  pres- 
ident David  F.  Supple,  treasurer 
of  the  local  organization. 

President  Cleland  O.  Whitton  is 
to  officiate  at  the  meeting,  with 
heads  of  standing  and  special  com- 
mittees of  the  Real  Estate  asso- 
ciation reporting  on  activities  in 
urban  development,  property  re- 
habilitation, new  construction,  and 
ways  and  means  to  provide  ade- 
quate housing  for  returning  war 
veterans  and  their  families. 


Surplus  Steel  Pontoons,  SmaD  Craft, 
Rubberized  Suits  Now  On  Sale  Here 

Large  quantities  of  war  surplus  materials,  adaptable  to  the  build- 
ing and  construction  industry,  have  been  announced  for  sale  by 
agencies  of  the  government  during  the  last  few  days.    Included  are 

steel  pontoons,  miscellaneous  com- 
mercial and  work  boats,  and  rub- 
berized life  saving  suits  which 
have  many  uses. 

Steel  Pontoons  For  Sale 

The  steel  pontoons,  declared  sur- 
plus by  the  Army  Engineers,  are 
being  offered  for  sale  by  the  U.  S. 
Maritime  Commission.  Part  of 
the  1800  pontoons  are  located  at 
Lathrop,  Calif.,  Oakland,  and  Bill- 
ings, Mont.  The  rest  are  at  Long 
Island,  N.  Y.,  Darisville,  R.  I..  Jef- 
fersonville,  Ind.,  and  Camp  Gor- 
don Johnson,  Fla, 

The  pontoons  are  5x5x7  feet,  of 
3/16-inch  deck  plate,  fully  braced 
and  reinforced,  and  have  a  capac- 
ity of  1000  gallons.  They  sell  for 
$45  each,  f.o.b.  location,  and  can 
be  used  for  many  purposes  such 
as  assembling  in  barges,  floating 
docks,  and  as  water  or  fuel  storage 
tanks. 

Permission  to  inspect  may  be 
obtained  by  writing  the  Materials 
Disposal  Section,  U.  S.  Maritime 
Commission,  Washington  25,  D.  C. 
or  the  Maritime  Commission's  Set- 
tlement Section  office,  14th  and 
Franklin  Streets,  Oakland. 
Work  Boats  For  Sale 

Sealed  bids  on  18  miscellaneous 
surplus  commercial  and  work 
boats,  four  located  on  the  Pacific 
Coast,  will  be  opened  in  the  Wash- 
ington offices  of  tte  War  Shipping 
Administration,  Commerce  build- 
ing, on  March  21. 

The  local  craft  consist  of  the 
78  -  foot  self  -  propelled  twin  scow 
"James  F.  Mickenna",  located  in 
the  Oakland  Estuary,  the  51-foot 
motorboat  "Streamline"  at  Belle- 
vue.  Wash.,  the  55-foot  fishing  ves- 
sel Defender",  and  the  164-foot 
stem  paddle  wheel  freight  boat 
"Skagit    Belle"    at    Seattle.     The 


BURKE  FORM  CLAMPS 
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SNAP    TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION   JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Rrvant  Street       -       San  Francisco       -       Phone  GArfield  8768 


Wanted 


ARCHITECTURAL  DRAFTS- 
MAN, to  work  for  long  estab- 
lished ARCHITECTURAL 
FIRM.  Applicant  most  be  ex 
perienced  in  all  types  of  DE 
SIGN  and  WORKING  DRAW 
INGS.  High  salary,  ideal  work 
ing  conditions.  Centrally  locat 
in  East  Bay.  Reply  Box  228-A1 
c/o  Daily  Pacific  Builder. 


rest  are  in  the  East,  Gulf  and 
Great  Lakes  ports.  The  vessels 
range  from  44  to  164  feet  in  length 
and  include  fishing  boats,  tugs, 
freighters,  motorboats,  and  a 
freight  passenger  vessel. 

West  Coast  bidders  may  obtain 
copies  of  the  invitation  to  bid  from 
the  Director,  Division  of  Small 
Vessel  Procurement  and  Disposal, 
Commerce  Building,  Washing^ton 
25,  D.  C;  Ass't  Deputy  Admin- 
istrator for  the  Pacific  Area,  220 
Bush  street,  San  Francisco;  Act- 
ing Director,  North  Pacific  Divi- 
sion, 1488  Dexter  Horton  build- 
ing, Seattle;  and  Port  Represent- 
ative, 601  Porter  building,  Port- 
land, Oregon. 

Rubberized  Life  Saving  Suits. 

Want  to  buy  a  new  rubberized 
life  saving  suit?  The  United 
States  Maritime  Commission  has 
a  couple  of  hundred  of  the  suits 
for  sale  at  a  bargain  price  of  $15 
each.  If  you  buy  12  or  more  of 
the  suits  the  cost  will  be  cut  40 
per  cent. 

Interested  purchasers  may  in- 
spect the  suits  at  Room  203,  Fi- 
nancial building  in  Oakland,  or 
Rm.  998,  Mills  building,  San  Fran- 
cisco. 

The  suits  are  completely  water- 
proof and  include  built-in  rubber 
boots  and  gloves.  The  material 
is  lightweight  cotton  duck  rubber- 
ized on  one  side.  While  originally 
intended  to  afford  waterproof  pro- 
tection to  passengers  of  torpedoed 
ships,  they  can  be  worn  for  work- 
ing out  of  doors  and  should  find 
favor  with  sportsmen  and  outdoor 
workers.  The  suits  are  designed 
to  fit  any  adult  except  exception- 
ally small  persons. 


Slum  Clearance     | 
Chamber  Objective 
To  Speed  Building 

Clearance  of  slum  dwellings 
from  San  Francisco  areas  des- 
tined for  industrial  and  commer- 
cial development  is  the  object  of 
action  taken  by  the  San  Fran- 
cisco Chamber  of  Commerce  Board 
of  Directors,  it  was  announced  to- 
day. 

This  action  results  from  a  rec- 
ommendation by  the  Sites  and 
Buildings  section  of  the  Chamber's 
Industrial  department. 

The  -Chamber  advocates  an 
agreement  between  the  San  Fran- 
cisco Housing  Authority  and  the 
Board  of  Supervisors  whereby 
funds  made  available  by  th^  Au- 
thority shall  be  used  as  a  revolv- 
ing fund  for  slum  clearing  pur- 
poses. 

According  to  J.  F.  Biirrett, 
chairman  of  the  Sites  and  Build- 
ings section,  "The  Housing  Au- 
thority is  not  required  to  pay 
taxes  on  Us  housing  properties. 
However,  provisions  are  made  for 
the  payment  of  certain  portions  of 
its  income  from  rents  to  the  city. 
These  payments  for  the  past  year 
will  aggregate  $403,810.94.   Of  this 


Did  You  Know  That  .  .  . 


J.  H.  Fitzmaurice,  eastbay  concrete  and  asphalt  contractor,  has 
announced  the  association  of  his  two  sons  in  the  business.  Robert 
Fitzmaurice,  formerly  of  the  engineering  staff  of  the  Standard  Oil 
Company  and  recently  returned  from  a  far  eastern  project,  is  now 
the  estimating  engineer.  John  H.  Fitzmaurice,  Jr.,  just  discharged 
from  the  U.  S.  Marine  Corps  after  lengthy  duty  in  the  Pacific,  is 
superintendent  of  construction. 

— O— 

Architect  Harry  J.  Devine  is  moving  into  new  offices  at  1012  "J" 
street,  Sacramer^.    The  telephone  number  is  Sacramento  3-8725. 

Architect  Philip  D.  Tomasello,  Room  304,  605  Washington  street, 
San  Francisco,  has  a  new  'phone  number — YUkon  1030. 

— O— 

Engineer  Charles  T.  Broughton  has  moved  his  offices  from  the 
Bank  Building  to  425  Grand  Avenue,  South  San  Francisco. 


total  amount  $238,145  are  "man- 
datory' payments  to  be  made  on 
war  housing  properties,  and  $13,- 
691  are  2^  per  cent  of  the  sihelter 
rent  on  permanent  public  projects, 
leaving  $151,974  as  a  'voluntary' 
payment  which  the  Authority  pro- 
poses to  make  to  the  city  but 
which  it  could  use  for  bond  re- 
demption or  other  purposes/' 

Under  the  proposed  agreement 
between  the  Authority  and  the  Su- 
pervisors, the  Supervisors  would 
return  the  $151,974  to  the-  Au- 
thority to  acquire  slum  properties 
by  condemnation,  clear  them  and 
then  sell  them  by  competitive  bid. 
By  this  procedure  an  attempt 
would  be  made  to  increase  areas 
in  appropriate  districts  of  the  city 
available    for   industrial   purposes. 

In  his  report  to  the  Chamber 
Board,  Barrett  said,  "Your   Sites 


Craftsmei  Wanted 

Jobs  Overseas 


A  recruiting  drive  is  being  con- 
ducted by  the  Army  Engineers  for 
construction  workers  to  be  em- 
ployed on  the  Tripler  General  Hos- 
pital project  in  Honolulu,  T.  H. 

Present  needs  include  carpen- 
ters, electricians,  plumbers  and 
steamfitters.  Journeymen  mechan- 
ics are  also  acceptable  at  the  pres- 
ent time. 

A  medical  examination  and  proof 
of  citizenship  will  be  required  of 
all  applicants.  Passage  will  be 
furnished  from  San  Francisco  and 
return  after  completion  of  the 
year's  contract. 

Army  -  style  living  accommoda- 
tions are  provided  at  the  site  of 
construction  at  nominal  rates  and 
recreational  facilities  are  readily 
available.  Among  other  Civil  Serv- 
ice benefits  employees  are  credited 
with  annual  leave  at  the  rate  of 
two  and  one-half  days  per  month. 
Additional  information  and  ap- 
plications may  be  obtained  by  con- 
tracting Edw.  M.  OToole,  Over- 
seas Branch,  U.  S.  Engineer  of- 
fice, 74  New  Montgomery  street, 
San  Francisco  (YUkon  0667). 

and  Buildings  section  is  vitally 
concerned  over  the  availability  of 
factory  sites  in  San  Francisco  and 
is  engaged  in  a  number  of  ac- 
tivities to  counteract  the  incr^s- 
ing  use  of  San  Francisco  real  es- 
tate for  non-productive  purposes. 
Anything  which  will  tend  to  make 
more  land  available  for  commer- 
cial and  industrial  use  merits  the 
most  careful   consideration." 

It  is  understood  that  the  funds 
which  are  to  be  used  have  ac- 
cumulated because  of  the  occu- 
pancy of  public  housing  by  com- 
paratively high  -  income  families 
during  the  war,  resulting  in  prof- 
itable rentals  rather  than  the 
need  of  subsidies,  and  that  any  re- 
duction in  slum  dwellings  will  be 
more  than  offset  by  plans  of  the 
Housing  Authority  for  new  dwell- 
ings in  San  Francisco. 


STUCCO 


FULLER 
SHOWER 

DOORS 


uau  can  vmu! 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment  '  [ 

Boilers  •  High  and  Low  Pressure 

Steam  Traps  -  Valvep  -  Stralrwrs 

Fans    -    Blowers    •    Ideating    and 

Cooling   Coils 

Phsne  MArket  2921 

"Tell  Us  Your  Problems" 

323   10th   ST..  SAN   FRANCISCO 


iRUJin  pniHT  compnnv 


MAKES 


FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  1,  Calif. 
Phone:  BErkeley  3440 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  arc 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UUP    FULL€R  6-  CO 


301   Mission  Street 

259  lentil  Str«tt 


S«n  Francisco 

Oakland         • 


t     EXbrook7151 
GLcncourt  01 67 


CONCRETE  GUTTING 


DOttglas 


BY    HOLTR   OR   CONTRACT 
All  Kinds 
Contractors 
Equipment 
Rented  ...  m  ^  ^^  ^^ 

Fully         4790 

MalnUlned  and  ^*  •^w 

Operated  Day  and  Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay  Bridge 


tAor9YoTdsPef%otk  *  Spreads  Easier  •  Less  Shrinkage 

PACIFIC     PORTLAND     CimEHl    COMPANY 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kindi 

CLEMENTINA  CO. 

22W  JERROLD  AVENUE 
Phone  Mission  1636  •  0755 


^ 
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GREATER  CITY 
LUMBER  CO. 

(W.  B.  Jefferson) 

167   BAY    SHORE    BOULEVARD    (24) 

ATwater     4180 


SCOOPMOBILE 


Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MIXERMOBILE 

Portable  CoacreH  &  EI*votliig  Float 
BUGGYMOBILE 

Powdered  Coacrefe   Buggy 

i^COOPMOBILE 
Scoops,  Lifts,  Movos  oad  Locds 


%  cubic  yard  Hop- 
per for  transport- 
ing, elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 

Lifting  arms,  with 
six  detachable  arms. 

Lifting  boom. 


fOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 


BUILDING  MATERIALS 
Foot  of  23rd  Avenue 


READY  MIXED  CONCRETE 
OAKLAND  KEIiog  3-5225 


METAL 


Michel  &  Pf elfer 
Iron  Works,  Inc. 


PRODUCTS 


Tenth  and  HorrisO'n  *  Son  Francisco,  Colifornio 
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HI  RSDAY.  MARCH  7.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Estabiiahsd  li0O) 
<Mu«d    Ev*ry   Morning,  Except  Saturday,  Sunday  and    UagaJ   H»IW«y« 


DAILY  PACIFIC  BUILDER  ia  the  pioneer  conatruction  (Ully  at  tha 
Pacific  Coaat,  Mjiiatalnijig  a  complete  news  reporting  aanrlca 
covering  ail  principal  building  and  engineering  projects; 
consolidated  January  2,  1930.  with  Larsen'a  Advanoa 
Construction  Reports.  A  L^gal  Newspaper  of  gen- 
eral drcuUitlon  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
13.00  oet   Month:  f30  per  Year  (Payable  In  Advance).  Single  Copy,  IBo 

Entered  as  Second-Class  matter  July  2a.  1907,  at  the  post  office 
at  San  Franclaco,  California,   under  the   Act  of  March    3,   187ji 

Pubhshed  by 
STARICRATH  PRIiyHNG  &  PUBLISHING  CO.     '^^ 
Uoder  a  management  agreement  %ritli 
F.  W.  DODGE  CORPORATION,  Owner 

G    E    McGAVRAN,  Editor  J.  E.  OOQERS,  Advertising  Manacar 

466  Teath  St.,  San  Frandtco  3  Tel.  i  MArket  7110 


engineer  of  the  Bureau  of  Community 
Facilities  of  Federal  Works  Aj^ency, 
Berkeley. 


3/7/46 


3/7/46 

FUNDS  ALLOTTED 

GYMNASIUM 

WESTWOOD,  Lassen  County,  Calif. 
Westwood  Senior  and  Junior  High 
School,   Third  and  Greenwood   Sts. 


9  The    projects   are    the   I<"reano  hos- 

FUNDS   ALLOTTED  P»tal    to    cost    »2,634,676    initially;     a 

ADMINISTRATION  BUILDING  150- bed  tuberculosis  addition  at  San 

Cost,  f684XX)  Francisco,    costing   $1,581,103,    and    a 

i  ALAMEDA,    Alameda   County,   Calif.  200-bed  general  hospital   costing  |2,- 

•     9  ,  Construction  of  administration  build-  380,440   at    Phoenix,    Ariz.,    on    a    site 

;  ing  to  house   the  administrative   of-  to  be  acquired. 

Coat,  ^,750  I     fices,  professional  library,  textbook  The   individual  projects   are   to   be 

reviewing    room,    visual    education  turned  over  to   the  district  engineer 

headquarters,      attendance      office,  office  involved  and  bids  will  be  taken 

conference     rooms    and     Board    of  after  the  plans  are  completed. 

Education  meeting  room. 


PLANS  ON  FILE 


I 


Tho    following    list    of    plana    and    spaclficationt    for    construction 

projecta  are  now  available  for  Inapocticn    at  the   offlo«  of   DAILY 

PACIFIC   BUILDER,  4C5  Tanth   Street    San    Francitoo. 


Work 


Location 


Bid  Opening  Data 


BUILDING  SECTION 


NEWS  INDEX 

For  oonvenlent  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 


1-  • 
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1.8— COMMERCIAL  BLDGS. 

3/7/46  •     4 

PLANNED 

OFFICE  BLDG.         Est.  Cost,  $30,000 

SAlT  MATEO,  San  Mateo  County, 
Calif,  namona  St. 

Construction  of  1-story  office  build- 
ing. 

Owner — C.  E.  Needham,  850  Menlo 
Oaks  Dr.,  Menlo  Park. 


Tube  Steam  Radiatloa, 
,     ^  '  Spec.  No.  17460,  NOy  132»6 


Construction  of  gymnasium  building.  

Owner  —  Westwood    Unified     School    Owner— Alameda  Unified  School  Dls-    3/7/46 

District,    Ronald    W.    Cox,    district  I     trict,  Wm.  G.  Paden.  secretary,  2267  TO  ASK  BIDS                                            I  Spec.  11T2 
superintendent    of    schools,    West-  j     Alameda  St.,  Alameda.                           ;      FORT    PECK,    Mont— The    U.     S.  :  Earthwork,  Canal  Lining 

wood.  ]  Architect— Not  announced.  District  Engineer  Office,  Fort   Peck,  !  , zL 

Architect — Charles  F.   Dean,  Callfor-  j     site  will   be   selected   in   the   near  Mont.,    expects    to    issue    plans    and    g  Miles  Railroad 

nia  State  Life  Bldg.,  Sacramento.      !  future.  specifications  about  Tuesday,  March     NOy  13469;   Spec  17620 


San  Leandro 


t-  8 


Frlant-Kem  Canal 


t-U 


Stockton 


S-14 


SUB  -  BIDS  WANTED 


iS»i2s2:5555«S«»«^5:S«S=S5^«5S5«5Mafti6«e«tfS5^ 


Application  for  advance  planning  An  application  for  advance  plan-  12,  for  labor,  materials  and  equip- 
funds  for  12212  to  Include  above  con-  ning  funds  of  $11,640  to  include  the  ment  in  connection  with  the  construc- 
struction  has  been  approved,  accord-  ■  above  construction  has  been  approved,  tion  of  the  following  projects,  bids 
ing    to    an    announcement    made    by    according  to  an  announcement  made    for  which  are  expected  to  be  opened 

Wright  L   Felt,  division  engineer  of  I  by  Wright  L.  Felt   division  engineer,    about  Friday,  April  12:  _  ,         ^         -      -        ,  ,  ^  ^.^  .  .-  ,      ,.  ^  .»  .,.,-. 

the  Bureau  of  Community   Facilities  i  Bureau    of    Communitv    Facilities    of  Job  No.  1  ,  G«"«''»l  oontractor.  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 

of  the  Federal  Works  Agency.  }  the  Federal  Works  Agency,  Berkeley.        Installation    of    machinery,    equip-  j  th*'"*  requirements   In   thi*   column.    There   Is   no   charge  for  this   aorvtoa. 

I  -  ment  and  concrete  work  in  Fort  Peck  '  — — 

3/7/46  •     9    3/7/46  '     »    power  house  and  main  control  shaft     Esoalator  artd    Elevator   Additions,    Lincoln    Bldg.,   867    Market   8traa«,    Ban 

FUNDS   ALLOTTED  BIDS  WANTED— TO  CLOSE  ,  No.   1,   required  in  placing  in   opera-  ;  Francisco;    Bids    open    March    12,   3:00    P.    M. 

AUDITORIUM  Cost,  $33,630  j  MARCH  21,  8  P.  M.  'tion  the  second  generating  unit   (ca-  j      Dinwiddle  Constr.  Co.,  210  Crocker  Bldg.,  San  Francisco   (EXbrook  6616) 

WESTWOOD,   Lassen  County,   Calif .;  SCHOOL  BUILDING       Cost.  $250,000   pacity  16,667-kva)  at  Fort  Peck,  Mont  !        -     - 

Westwood  and  Cedar  Sts.  PORTLAND,  Oregon.  i      The  work  involves ;  ! 


MacDonald,   Young  A  Nelson,  127  Montgomerj'  St,  S.  F.    (SUtter  8SM) 


3/7/46  •     •     4 

PLANS    BEING    FIGURED- 
BIDS  OPEN    MARCH   8,  7  P.  M. 
OFFICE   BUILDING 

Approx.    Cost,    $40,000 
SAN  RAFAEL  Marin  Co.,  Calif.   SW 

comer  2nd  and  D  Streets. 
Construction   of   one-story  reinforced 

concrete   office   building. 
Owner— Withheld. 
Lessee — Pacific   Tel.    &   Tel.    Co.,   140 

New    Montgomery    St.,    San    Fran- 
cisco. 

Plans    are    being    figured    by    the 
following  contractors: 

De   Luca   &    Son,   1745  Filbert   St., 
San   Francisco. 

Litchfield    Constr.    Co.,    721    Fran- 
cisco Blvd.,  San  RafaeL 

Younger  Constr.  Co.,  Cheda  Bldg., 
San  Ahselmo. 

I.  M.  Sommer  &  Co.,  580  Market  St, 
San   Francisco. 

Ellington    &   Mitchell,    576   Natoma 
St.,   San   Francisco. 


Construction  of  one-story  frame  and  I  Construction  of  grade  school  building    (D  8600  cu.  yds.  reinforced  concrete;  .  Superetrueture   for  Ordnance   Shop.    San    Francisco    Naval   Shloyard:    NOy 

12M8;    S0OC.  171S2;    Bids  open    Maroh   18,  11:00   A.   M. 
Jas.  I.  Bames  Constr.  Co.,  941  Russ  Bldg.,  S.  F.   (BSCbrook  6805  o»  7054) 
E.   S.   McKlttrtck   Co.,   610— 16th    St.,   Oakland    (TWln    Oaks   6070). 
M  A  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (KXbrook  7624) 
A.   Ftmiell   Blair  Co.,    Inc.,   9   Main    St.   San   Francisco    (YUkon   0390). 
Moore  &  Roberts,   603  Mission   SL    San   Francisco    (GArfleld  8678X. 
Peter  Klewit  Sons'  Co.,  44J  Post  St,  San  Francisco   (EXbrook  873«). 
Barrett  A  Hilp,  918  Harrison  St,   San   Francisco    (DOuglas   0700). 
Parker,  Sti^ffens  &  Pearce,  135  South  Park,  San  Francisco  (EXbrook  663») 


stucco    elementary    school    audito-  j     at  Parkrose.     "  (2)  240  tons  miscellaneous  and  struc- 

rium  building  (50x110  ft),  with  floor  ,  0\\-ner  —  Multnomah    County    School  tural  steel ; 

space  covering  approximately   5500  j     District  No.  3,  Mrs.  ^L  Blount,  clerk,  \  (3)  oil,  air  and  gas  piping,  valves  and 
sq.  ft.  10630  NE.  Wygant  St..  Portland.  j  tanks ; 

Owner  —  Westwood  Unified  School  i  Architect— Wolff  &  Phillips,  509  Pear-  (4)  heating  and  ventilating  equip- 
Dlstrict,    Ronald   W.    Cox,   dlatriet  ;     son  Bldg.,  Portland.  ment ; 

superintendent    of    schools,    West-  j      Bids   will   be  asked  on   (1)   general  '  (5)  removal  of  certain  minor  existing 
wood.  'contract;   (2)   furnishing  and  Install-  temporary' structures ; 

Architect— Charles  F.  Dean,  Califor-  ,  tng  incandescent  ring-type  lighting  !  The  government  will  furnish  and 
nia  State  Life  Bldg.,  Sacramento.  j  fixtures,  and  (3)  grading  a  200x400-ft  ,  the  contractor  will  Install  the  foUow- 
Applicatlon    for    advance    planning    athletic  field  site.  'ing: 

Specifications   obtainable  from  the  j  (6)  2  butterfly  valves  (16-ft  and  12- 
off ice   of   architects  upon   deposit   of  ft  diameter) ; 


funds  for  $2212  to  include  above  con 
struction  has  been  approved,  accord- 
ing to  an  announcement  made  by 
Wright  L.  Felt,  division  engineer  of 
the  Bureau  of  Commutilty  Facilities 
of  th^  Federal  Works  Agency. 


$25  for  general;   $5  for  lighting  fix- 
tures, and  $5  for  grading  plana. 
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3/7/46 

FUNDS  GRANTED 
SCHOOL  BUILDING        Cost,  $75,000 
CLOVIS,    Fresno   County,    Calif.    2nd 
St.  between   Clovis   Ave.  and   Poll- 


8/7/46 

FUNDS   AWARDED 
9  !  SCHOOL  BUILDINGS 

SANTA  BARBARA  COUNTY,  Calif. 

Construction  of  6-room  school  build- 
ing on  Tognazai  St.  (estimated  cost 
$83,250)  and  addition  to  present 
school  building  at  Guadalupe  (esti- 
mated cost  $96,000). 


Alter  Apt.  Mouse,  601  O'Farrell  St.,  San  Franelaoo;   Bida  open  Mar.  t,  2  PM. 
G.  P.  W.  Jensen,  it  Sons,  Inc.,  S20  Market  St,  S.  F.    (GArfleld  9444) 
R.  A.  Cullten,  478  Jackson  St,  San  Francisco  (SUtter  1961). 

Esberg  Rres'idenca,  16th  Ave.  and   Presidio,  S.  F.;   Bids  open  Mar.  8,  Noon. 
G.  P.  W.  Jensen  &  Sons,  Inc.,  320  Mkrket  St,  S.  F.    (OArflekJ  ti44) 
R.  A.  Cullen,  478  Jackson  St,   San   Francisco   (SUtter  1951). 
Elvin  C.  Sitendell,  2278  Market   St.,   San   Francisco   (HEmlock   5362). 


(7)  one     20,000-hp.     turbine    and     Its 
associated  hydraulic  governor; 

(8)  one  16,667-kva.,  13.8-kv.  generator 
accessories ; 

(9)  three   13.8-kv.    electrical   cubicles. 

Job  No.  2 
Furnishing  all  plant,  labor  and  ma- 
terials   (except   materials  and   equip- 
ment to  be  furnished  by  the  govern-  i  Alter   Yolo  theatre,   Wood'and;    Bidfc   open    March    13,   2  00    P     M. 


sky  St. 
Construction  of  frame  and  stucco  ele- 

mentary  school  building,  including  i  owner— Guadalupe  Joint  Union  School 

the     necessary     sanitary     facilitiea  ,      District  of  Sanfa  Barbara  County, 


3/7/46  •     4 

PLANNED 

OFFICE  AND  STORE  BUILDING 

SAN    MATEO,    San    Mateo    County, 

Calif.  Ramona  St 
Construction  of  two-story  office  and 

store  building. 
Owner    and    Builder  — W.    F. 

Deckeroak  Bldg.  ,Palo  Alto. 


Klay, 


3/7/46  •     •     4 

PREPARING    PLANS 
MEDICAL-DENTAL  BLDG. 

Approx.   Cost,  $65,000 
SAN    FRANCISCO.     SW    Post    and 

Scott  Streets. 
Remodel     4-story    frame    apartment 

building  Into   medical -dental  bldg.; 

steam   heating  plant,   elevator,  etc. 
Owner — Withheld. 
Architects— Sam   Heiman  and  R.   N. 

Pollack,  605  Market  Street 


and  a  kindergarten  and  covering 
10,000  sq.  ft  of  floor  space. 

Owner  —  Clovis  Elementary  School 
District,  Dennis  F.  Hallowell,  chair- 
man of  the  Board  of  Trustees, 
CHovls. 

Archite<:t — Not  announced 


Frank  R.  Johnson,  district  superin 

tendent,  Santa  Barbara. 
Engineer— L   J.   Seckels,  1206  Santee 

St.,   Los  Angeles,  district  engineer 

for  owner. 

The  Bureau  of  Community  Ffcclli- 
tiea.  Federal  Works  Agency.  2223  Ful- 


ment)  and  performing  all  work  re 
quired  for  completion  of  the  additions 
to  certain  electrical  conduit  and  wir- 
ing systems;  the  Installation  of  the 
high-voltage  bus  work  and  control 
wiring  for  a  16,667-kva.,  13.8-kv.  AC 
eeneratine  unit  and  associated  switch 


Mariposa  Constr.   Co.,   198  Mississippi   St,    a   F.    (UNderhlll   0375) 
Peter  Sartorio,  262  Clementina  Et.,  San  Frandoco   (GArfleld  8817). 
Alfred  J.  Hopper  Co.,  243  Langtor  St.,  San   Francisco   (MArket  7070) 


3/7/46  •     • 

ARCHITECT    SELECTED 

SUBSURFACE   GARAGE 

Cost,  $750,000 

SAN  FRANCISCO.  St.  Mary's  Square 
California  and  Pine  Sts.  between 
Grand  Avenue  and  Kearny  Street. 

Construction  of  two-  or  three-story 
subsurface  public  garage  under 
St.  Mary's  Square. 

Owner — Howard  J.  Mallen,  1926  Jef- 
ferson  Street. 

Architects— Blanchard  &  Maher,  369 
Pine  Street 


3/7/46  •     « 

PLANS  BEING   FIGURED— BIDS 

OPEN  MARCH  11.  3  P.  M 

STORE  BUILDING 

OAKLAND,  Alameda  County,  Calif. 
Montclair  District. 

Construction  of  one-story  store  build- 
ing. 

Owner— Withheld. 

Architect— Chester  H  .Trelchel,  686 
Cleveland  St,  Oakland. 


Application  for  advance  planning  I  ton  St.,  Berkeley,  awarded  funds  In 
funds  for  $4200  has  been  approved,  .  amount  of  $7850  to  assist  in  prepara- 
accordlng  to  an  announcement  made  i  tion  of  plans. 

by  Wright  L.  Felt,  division  engineer,  j  j 

Bureau    of    Community   Facilities    of  j  3/7/46  9 

the  Federal  Works  Agency,  Berkeley.  1  puNDS  APPROVED 


3/7/46  •     •     » 

FUNDS   ALLOTTED 

COMBINATION  BLDG.  Cost  $316,640 

ALAMEDA,    Alajneda   County,    Calif. 

Construction  of  combination  building 
to  include  swimming  pool,  rifle 
range,  armory  and  other  ROTC 
facilities  adjacent  to  the  present 
high  school  building. 

Owner— Alameda  Unified  School  Dis- 
trict, Wm.  G.  Paden.  Secretary, 
2267   Alameda   St.,   Alameda. 

Architect— Not    Announced. 

An    application    for   advance    plan- 


Bank    Bulldimg,    East   Salinas;    Bids   open    Maroh   12.  

Howes  A  Wliltaker,  626  Russ  Bldg.,  San  Francisco   (GArfleld  67S9) 

iS^7''iF'^teJ'°wi^  :  Drug    StoraQ.    Bldg..    4th    and    Clementina    Streets,    San    Francl«K>..     Bid. 

RtAllation    of    certain    miscellaneous  opea  March   IS,  10:00  A.  M. 

-'--        Barrett  *  Hilp,  918  Harrison  St.   San   Francisco    (DOuglas   0700). 

Dinwiddle  Constr.   Co.,   Inc.,  210  Crocker  Bldg..   S.  TP".    (KXbrook   6616). 

E.  S.  McKlttrick  Co..  Inc.,  610 — 16th  Street,  Oakland    (TWlnoaks  5070). 

Erbentraut  &  Summers.   446  Sixth   St.   San    Francisco    (MArket   8310). 


lee  ted  list  of  contractors. 


3/7/46  8 

CONTRACT    AWARDED 

LOS  ANGELES.  Calif.— The  Aus- 
tin Co.,  A  E.  Schmidt,  engineer,  777 
E.  Washington  Blvd..  Los  Angeles, 
la  preparing  working  plans  and  have 
the  contract  to  erect  a  warehouse  ajid 
office  building  at  900  N.  Cahuenga 
Blvd..  Los  Angeles,  for  the  Upjohn 
Co.,  Kalamazoo,  Mich.;  110x260  feet 
in  area;  $140,000. 


P,ans  are  be,„g  figured  by  a  .e-    °i"„|rc?ion ^'i'^e^ .Tp-tU''rc! 

cording  to  an  announcement  made 
by  Wright  L.  Felt,  Division  Engineer 
of  the  Bureau  of  Community  Fa- 
cilities of  the  Federal  Works  Agcy., 
Berkeley. 


3/7/46  1 

CONTRACT   AWARDED 

PHOENIX,  Ariz.  — Del  E.  Webb 
Construction  Co.,  P.  O.  Box  4066, 
Phoenix,  Ariz.,  awarded  a  contract 
for  adding  eight  stories  to  a  one- 
story  building  at  141  N.  Central  Ave., 
Phoenix,  Ariz.,  for  the  Valley  Na- 
tional Bank;  cost,  $120,000.  Plana 
were  prepared  by  Architect  H.  H. 
Green,  Professional  Bldg.,  Phoenix, 
Ariz. 


3/7/46  •     2 

WORK   STARTED 

SHOWROOM  AND  GARAGE 

SAN  RAFAEL,  Marin  County,  Calif. 
4th  and  Crescent  Sts. 

Construction  of  one-story  steel  frame 
and  concrete  block  showroom  and 
garage  building  (lOOxlOO  ft). 

Owner — Armstrong  &  CamipbelL 

Consulting  Engineer— H.  M.  O'Neill 
Co.,  610  16th  St.,  Oakland. 

Contractor— E.  P.  Merritt,  102  Rlalto 
Bldg..  San  Francisco.  $40,834  build- 
ing ;  $2400  parking  lot 
Other  bids  were: 
E.  S.  McKlttrick,  Oakland,  $42,200; 

$2386. 

Litchfield     Construction     Co.,     San 
Rafael,  $52,890;  $3651. 

9-10— EDUCATIONAL 
BUILDINGS 


3/7/46  •     2 

LOW     BIDDER 

MOTOR  REPAIR  BUILDING 

BERKELEY.  Alameda  County,  Calif. 
Haste  St.  near  Shattuck  Ave. 

Construction  of  one-story  reinforced 
concrete  motor  repair  building  (34x 
78  ft),  wood  trusses  and  composi- 
tion roof. 

Owner— Webb  Motor  Co.,  2471  Shat- 
tuck Ave..  Berkeley. 

Architect— James  W.  Plachek.  2131 
University  Ave..  Berkeley. 

Low  Bidder— Willis  F.  Lynn,  1040 
Folger  Ave.,   Berkeley. 
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3/7/46 

FUNDS  ALLOTTED 

SCHOOL  BUILDING       Cost,  $166,879 

GRIDLEY,  Butte  County,  Calif.  Grid- 
ley  IJigh  School,  comer  Vermont 
and  Sycamore  Sts. 

Construction  of  frame  and  stucco  or 
brick  veneer  high  school  building 
to  replace  structure  destroyed  by 
fire  In  July,  1942,  and  to  Include  12 
classrooms,  administrative  office, 
music  units,  cafeteria  and  audi- 
torium to  seat  550  persons. 

Owner— Gridley  Union  High  School 
District.  George  T.  Peekema,  presi- 
dent of  Board  of  Trustees,  Gridley. 

Architect— Charles  F.  Dean,  Califor- 
nia State  Life  Bldg.,  Sacramento. 
The  district  already  has  $79,402  in 

cash  and  the  remainder  of  funds  will 

be  provided  subject  to  the  will  of  the 

voters. 

Application    for    advance    planning 

funds    of    $4500   has    been    approved, 

according  to  Wright  L  Felt,  division 


3/7/46  » 

FUNDS   AWARDED  

SCHOOL  BLDG.         Est  Cost  $65,000 
LOS  ANGELES  COUNTY,  Calif.  170 

Lemon  Road. 
Construction  of  auditorium  and  cafe- 
teria for  school. 
Ownei^-Walnut  School  Dlst,  Leonard 
G.  Westhoff,  president  of  Board  of 
Trustees,  Loa  Angeles  County. 
Engineer— L  J.  Seckels,  1206  Santee 
St,   Los   Angeles,   district   engineer 
for  owner. 

The  Bureau  of  Community  Faciu- 
tles.  Federal  Works  Agency,  2223  Ful- 
ton St,  Berkeley,  awarded  funds  in 
amount  of  $2200  to  assist  in  prepara- 
tion of  plans. 

3/7/46  •     • 

BIDS  OPENED 

SCHOOL  BUILDING 

PORTLAND,    Oregon. 

Construction  of  two-story  grade  and 
high  school  building 

Owner— Klickitat  County  School  Dis- 
trict No.  400. 


U.  S.  GOVERNMENT  SURPLUS 

WIRE  ROPE 

3,200,000   FEET 

Diameter  I/4"  to  M/2". 

Impf  ov«d  Plow  Steel  Hemp  Center*  Galvamzed 
and  Uack;  olso  aeroplane  cable:  6x6  •  6x7 
6x12  .  6x19  •  6x37  -  7x7  -  7x19. 

Ayaiiabh  a*  Novo/  Supply  Depot,  Ookhod, 
and  Mare  Island  Navy  Yard. 

Priced  25%  or  more  urider  mill  pricBS,  bated 
upon   reported  condition;  f .  o.  b.  localiom. 

A  Veteran's  Unh  has  been  esuAUshed 
in  each  one  of  mr  Regional  0 fices. 


WAR  ASSETS 
CORPORATION 

2  5  6       M  O  H  TGOMERY       STREET 

f   X  '£■  rook      831; 


SCHOOL  BUILDING        Cost,  $66,920 

MANHATTAN  BEACH,  Los  Angeles 
Co.,  Calif.  Manhattan  Heights 
School,  comer  6th  and  Herrln  Sts. 

Construction  of  frame  and  stucco 
school  building  containing  three 
classrooms,  kindergarten  and  ad- 
ministrative quarters  and  consist- 
ing of  approximately  5500  sq.  ft 
of  floor  space. 

Owner— Manhattan  Beach  School  Dis- 
trict, Foster  A  Begg,  district  super- 
intendent    of    schools.     Manhattan 

Beach.  „    ^        ,, 

Architects— March,    Smith    &   Powell, 

Architects'  Bldg.,  Los  Angeles. 

Application  for  advance  planning 
funds  for  $10,800,  to  include  above 
construction  has  been  approved,  ac- 
cording to  Wright  L.  Felt,  division 
engineer.  Bureau  of  Community  Fa- 
cilities, Federal  Works  Agency.  Berk- 
eley. 

3/7/4C  •     *     * 

CONTRACT    AWARDED 

SAN  FFLANOrSCO.  —  Adam  Arras 
&  Son,  116  New  Montgomery  St,  at 
$5  249  awarded  contract  by  the  De- 
partment of  Public  Works,  Room  282 
City  Hall,  for  general  construction 
of  covered  porch  at  Mlraloma  School, 
Omar  and  Sequoia  Way ;  Job  No.  497. 

3/7/46  •     •     9 

BIDS  WANTED 

SAN  FRANCISCO— Until  Mar.  13, 
1-45  P  M.,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  282.  City  Hall,  for  repairing 
and  re-cementing  linoleum  at  Horace 
Mann  Junior  High  School. 

Specifications  obtainable  from  the 
office  of  Supt.  of  Bidgs.  R  A.  Chls- 
holm,  490  11th  Street. 


3/7/46  •     •     » 

BIDS  WANTED 
SAN  FRANCISCO— Until  Mar.   13, 


^ of    certain    miscellaneous 

electrical  equipment;  the  installation 
of  an  air  conditioning  unit;  the  ex- 
terior cleaning  and  paintig  of  certain 
specified  trasformers,  regulators  and 

a   reactor   In    the   outdoor  substation ^ 

yard,  and  the  Installation  of  the  con-    R^n,adel  Fefd  Agency,  Market  8t.  and  Dubeee  Ave.,  San    Francleoe;    Bide 
duit    and    wiring    for    cf^tata    other  ^^^^    ^^^^    ^^    ^^^   ^     ^ 

SaTlldtyTlier^'but  tTbe  e!^cScaU;  '     Jacks  &  Irvine,  620  Market  St,  San  Francisco  (GArfleld  2106). 

S 'pe1k"SJwer''hoSe.''^?bsfaaon  Improve  FacMltla.,  South   San    Francisco,  E.    I.  du   Pont   plant;    Bid,  opfi" 

Fort   ^«*;«^P**^*V,   Port  Peck   Mont  Maroh   18,  4:00  P.   M.   (EST). 

ProsplcUve   bidders  may   submit  a  Dinwiddle  Constr.  Co.,  Inc..   210  Crocker   Bldg..   S.   F.    (BDCbrook   6616). 

f'nmhina.tion  bid  for  jobs  Nos.  1  and  2, — 

oJ^eS^ate  bids  for  job  No.  1  or  job  Medical-Dental   Building,  Geary  Blvd.  atid  14th  Ave.,  San 

j^Q    2    Award   will    be   made   on    the  close   March   14,  5:00   P.   M. 
basis  of  the  combination  bid  or  sepa- 
rate   bids,    whichever    results  in   the 

Xfyff^gli   cost    to   the   government    for  Firehouse  Addition,  San   Francisco   .%dv^.  &.i.p,a.'^cl,    NOy   i:»}34;    BidK  ciose 
Uie  entire  work.                                              j          March    20,   11:00   A.    M. 

A  deposit  of  $50  will   be   required  Erbentraut  &  Summers.   446  Sixth   St..   San   Francisco    (MArket   8310). 
for    specifications    and   drawings   for 


Franoitoo;    Bids 


Erbentraut   &   Summers,    446   Sixth    St..    San    Francisco    (MArket    8310). 


job  No.  1  and  a  deposit  of  $25  will  be 
required  for  specifications  and  draw-  , 
ings  for  Job  No.  2.  , 

3/7/46  ^ 

PLANNED 

PLANT  EXPANSION     Cost,  $250,000 

KINGSBURQ,  Fresno  County,  Calif. 
.^taie  Highway. 

Expansion  of  present  plant  faculties, 
including  remodeling  and  rebuild- 
ing, with  addition  of  storage  space 
and  equipment. 

Owner  — Muscat  Cooperative  Winery 
Association,  C.  R.  Swanson,  Han- 
ford,  president.  State  Highway, 
Kingsburg. 

Architect — Not  announced. 

3/7/46  12 

CONTRACT   AWARDED 

MFG.   PLANT         Appro.  Cost,   $6,000 

VALLEJO,  Solano  Co.,  Cal.  Swanzy 
Road  and  U.  S.  Highway  40.  north 
of  Junction  of  latter  with  5th  St 
and  below  the  Beverly  Hills  Tract 

Construction  of  motorless  building 
blocks  plant  and  building  (35x70) 
to  house  machinery  and  equip- 
ment. 

Owner  —  Lura  -  Glo  Laboratories  of 
Oakland,  1504— 32nd  St.,   Oakland. 

Contractor— Harry  J.  Rillnger,  242 
Nebraska  St.,  Vallejo. 


RIP  RAP  and  CRUSHED  ROCK 


Siqierior  Rock  Company 

14S  Mc Aaara  St,  Oakkond  1 1 ,  CJil.  OlyHpk  1«3« 


J 


Safety  FINLENITE  Tread 

Slept,  Nonnf»,  Platfonm,  Sidewalk  Bom*ij 

All  Type*  Gray  Iron  Caating* 

SAN    F  R  A  N  C  I  S  C  ©    IRON    FOUNDRY 

fEAN  FRANCI8CO   iRON   WOliKS. 


Mfci^ri&ill 


Architecti'^aramore  &  Brady,  Cen-  il:45  P.  M     bids  will  ^.^^^^^^^^^y 
tral   Bide     Seattle,   and  Associates    the    Department    of    Public     worKs, 
I^wrence  •    &     llWrence,     Failing   Room    282,    City   Hall,   for   repairing  i 
^wrence      «  |  columns    supporting   flre- 

T  ow^Bld^e?   NettSon    &    Baldwin.  I  eJlape  at  Frank  M'cCoppln   School.    ; 

"^  3^  SoT^dT  Seluie*$2S%0.     'l     SpKifications  f  ^-l-' >^  ^-™  his" 

Clarence    Gilmer,     Spalding     Bldg.,  ]  of  flee  of  Supt.  ofBWgs.  R.  A.  Chis 


Portland.  Ore.,  $246,839. 

8/7/46 

FUNDS   ALLOTTED 


holm,  490  11th  Street. 


3/7/46 

BONDS   VOTED 


SCHOOL  ADDN  Cost,   $217,960       BAYSHORE.  San  Mateo  Co.,  Calif.  ! 

SrA^^r'P'r'rN    RFACH     Los    Anee- 1  — The    Bayshore    Elementary    School 
^^^Itm    Center  Str^t  stJJol,    District  voted  bonds  March  5  in  the 
1312  John  Street  !  amount  of  $75,000.  proceeds  of  which 

Co^s?ructlon    of    frame    and    stucco   will  be  used  to  finance  construction 
Construct_ion^^oi_  ^^^^^^^^^^^  ^,  ^,„^    ^^   alterations   and   improvements    to 


school  buildings. 


11— HOSPITALS 


school  addition,  consisting  of  nine 
classrooms,  cafeteria,  art  room, 
homemaking  room,  sanitary  facil- 
ities and  administrative  space  with 
floor   space  area   approx.   2,500   sq. 

Owner   —   Manhattan    Beach    School  j  3/7/46  U 

District    Foster   A.    Begg,    District  j  plan  NED 

Supt.  of  Schools,  Manhattan  Beach.       LOg  ANGELES.  Calif.— Architects 
Architects— Marsh.    Smith   &   Powell.  |  Myron    Hunt    and   H.    C    Chambers, 

Architects'    Bldg..    Los    Angeles.        j  124    e.    4th    St.,    Lc*    Angeles,    have 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

NEW   &   RECONDITIONED 
DIMENSION   LUMBER 


STEEL  FLOOR  GRATING 
Bofdef  Safety  Steps 

NON-SKID  BRIDGE  FLOORING 


KB   »    t     AW 

St«atfor4  lait— gii'T"  oiid  "Trioiigiiior  Patfanu  AvaHobla 
Por  Verioiis   Loa4la9* 

GUNN    CARLE    AND    CO 


20  Polrtro  Ava. 


UNderiilll  S480 


Sai  Fraackco 


CONTRACTORS — Save  Money  and  Tim© 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  -  SAN    FRANCISCO 

PREF*RED  BY  LcROY    SERVICE 


funds    for    $10,800    to    mcluae    aoove   l^^  Angeles  County  Board  01  auper-  i  -. "p     ,^-..1^.-.-^.     k--—'"* 

construction  has  been  approved,  ac'vUiors.  501  Hall  of  Records,  Los  An- j  P«pe,   m.Uwork    and  other  bu.ldmg 
/^r^rrt^no^    to    an   announcement    made  1  j.«i„.   f^r  th*.  ponatruction  of  a  two- I  materia's.     h.^Lt,   I'KICth.     Lar«t 


rutr'^TioSi  rrrur:rv!it:irA'iLrsr;?oa''ro'<  ruA'!:  tubers.  ,.,>b«.r*..  piun,h,„, 

-rs,  501  Hall  of  F 

cording    to    an   announcement    made  1  ggies,  for  the  construction  ,        ,    ..       . 

by  Wright  L  Felt,  Division  Engineer  ,  un^   psycopathic  hospital   on   Dahlia    -rtocka  of  "hard  to  get"  ItemR. 

of    the    Bureau    of    Community    Fa-    g^.   at  Rancho   Los  Angeles  for   the  [  Wire,  write,  or  'phone 

clUties  of  the  Federal  Works  Agency 

at  Beriieley. 

8/7/46  •     » 

BOND    ELECTION 

CLASSROOMS  Est.    Cost   |63,000 

CLAYTON,  Contra  Costa  Co.,  Calif. 
Clayton  Valley  School. 

Construction  of  additional  classrooms 

Owner— Clayton  School  DUt,  Clay- 
ton. 


county.  The  building  will  be  a  one- |    r!.FVF|   \\D   WRF*  K)\r    CO. 
story    fireproof    structure   similar    to  1  2900  j\xtA  St.       -       VAlenna  4977 

present     buildings ;    estimated     coat,    

1650.000.  I     218  KOKHRING  CONCRETE  MDC- 


3/7/46 

TO   PREPARE   PLANS 


I ER.    electric,    skid    mounted. 
EXbrook  8845. 


Phone 


Boiler8—High  Pressure  and  Heating 

NEVr       AND       REIUILT 
I       All  Sutet  and  TypM  of  Sto«l  Tanka 

()( EAN  SHORE  IRON  WORKS 

5.S0  Effbth  St  -  Phone  UNd«rliiU  4310  .  Sui  FrwMbc* 


J! 


S 


IDAHO  FALLS,  Idaho.— Architect  i  14  g  DAVIS  CONCRETE  MIXER 
John  K  Monroe,  Broadway  and  Cur-  I  mounted  on  four  steel  wheels.  Phone 
tis,  Denver,  Colo.,  has  been  commis-  ,  EXbrook  8845.  • 

,  .,         sioned  to  prepare  plans  for  the  con-  : 

The  city  of  Clayton  will  vote  Mar.  !  gtruction  of  a  new  4-8tory  hospital  CONTRACTORS'  SURPLUS 
2S  on  a  proposal  to  issue  bonds  in  j^^^j  nurses'  home  to  contain  100  beds  EQUIPMENT,  Tractors,  Cat  50  and 
the  amount  of  $63,000  to  finance  the  j  ^^    ^    lo-acre    site   at    25th    St    and   jq.  Truck  Crane:  Boom  Truck;  Com- 


at)ove   construction. 


10 


3/7/46 

PRELIMINARY 
PLANS  COMPLETED 
LIBRARY 
RENO,  Washoe  County,  Nevada.  j 
Construction  of  2-story  library  bldg.  1 
(110x148)   basement  and  mezzanine' 


j  Boulevard,  Idaho  FaUs,  Idaho,  for  the    pressors :   Ditcher,  Etc.   McGuire  and 
SUters    of    St    Francis,    La    Crosse,    Hester,    79S— 66th    Avenue,    Oakland. 


Wis.,  cost  $800,000. 


TRlnidad  7676 


(to  3/12^46' 


eAMERSTOR  &  6REER  LIMBEI  M. 

Wholesale  and  Jobfaiaf  Yurdt 

LUMBER  -  TIMBERS     TIES  -  FIR  -  REDWOOD 

i  PONDEROSA     SIJCAR  PINE 


12-13— -INDUSTRIAL 

BUILDINGS 


floor,  to  be  part  of  the  new  civic  .  S/7/46 

center.  FUNDS  GRANTED         _   „   ^.  .^  * 

Owner— County  of  Washoe.  Nevada.  1  FRESNO.  Calif  .—The  U.  S.  District 
Architect— Russell    Mills.    803    Nixon   Engineer  Office,  74  New  Montgomery 


FOR  SALE  OR  RENT 

i      %  -  yard    TRUCK   CRANE     Phone 

;  Pleasanton    273    or    write     Box     42S, 

H    Pleasanton.  to  Mar.  12,  '46 


li 


Sar    Francisco 
'goo    APMV    gTREET 

ATwattr    1300 


Oak  Sand 
2001    UVINOSTON    STREET 
KEUo«  4  1tS4 


FOR   RENT 


street,  Reno. 


7S    JAEGER    CONCRETE    iffXER 


St,  San  Francisco,  has  been  granted 

funds  hv    th«  Veterans'   Administra-  ^,     >.      .      .       . 

Art   *•       !   oy    "le    ^^'■*=''r'_  „^  .  o'iO-bed  on  two  pneumatic-tired  wheels   avail 

re»„VV»%°^™o'spr^bu'Sg'^  able  ,or''re„ta..  Pho.e  EXbrooK  SS«.  • 


LUMBER      HANDLING      EQUIP- 


3/7/46 

BLUE  PRINTS  AVAILABLE  ^ . 

SACPtAMENTO,   Cal.— State   High-  n.  Fresno  Ave.,  PYesno,  for  the  Vet- 
way  Engineer  G.  T.  McCoy  announces  erans' Administration.  The  funds  were  rARRfTTRS       ^^TArKFRS 

5^'\?rr°n™iL't    Tk^TTrti  ir^"  °^"  r  V'^tt'^ev^'dSeriS  TOuScs. ''cirMac'^Paci17c''c'ame^^ 

for   highway    project    II-Sis-3-Yre,C.  the    approval    of    Attorney    General   -.  .  ,      .     ^^^^  4-iRsi 

between  Yreka  and  Camp  Lowe,  for  Tom  C.  Clark  and  is  the  first  assign-    uaaiana.    eu^  «  1001. 

which  bids  will  be  opened  in  Sacra-  ment     of    Veterans'     Administration 

mento  on  Wednesday,  March  20.  1946.  hospital    construction    to    the    army 

A  blue  print  of  a  title  sheet  show-  engmeers  since  General  Omar  Brad- 

ing  the  general  location  of  work  will  i^y    announced    the    engineers    had 


CLAY  PRODUCTS 

.Specify  QUALTTY  Matttrials 


N.  CURK  &  SONS 


lOth   &    Division    Streets    -    SAN    FRAN'CKSCO 
Mam  Offire  h  Factory,  401  Padfic  Ave.,  Alameda 


KLondike   2-0462 
LAkehurgt  2-«77 


WANTED 


■M^M«na««MB^ 


be    furnished    free   with    the    special   agreed   to   take  over  a   large   portion 


iu.u.ai.^    w^- -f .    »   — .    -    r WORK     FOR     D     8     TRACTORS, 

provisions'.' There 'ar; 'no  other"  Vl^s    of '''Sle '%?te^r'  Xd^^i^traUon's  %^^J^^^^^l^^^^  "^"^^^^^ 

for  the  work.  f448,000.000  buUding  program.  Phone  Stockton  66639. tf 

Requests  for  the  above  blue  print       The  funds  were  granted  as  a  part  ^j^^  sUPT.  on  INDUSTRIAL  and 

and  proposal  form  must  be  addressed    qj  $6,590,219   for  the   construcUon   of  COMMERCIAL   CONSTR.    Excellent 

to  the  office   of  the   State  Highway   t^.o    projects    in    California    and    one  opportunity    for    right    man.     Phone 

Engineer,  Box  1499,  Sacramento.           i  in  Arizona.  SUtter  8286.                             (to  S/12/46; 


Associated  Wcxxl  Products  Co» 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkieiey  S317  1335  SDCTH  ST.,  Berkeley  2,  Calif. 


^1 


THUflSDAY, 
— *niw I ii m i uiiwi 


MARCH  7.  1946 


TS, 


DAILY     PACIFIC     B  LM  L  D  E  R 


PAGE.  3 


ADVANCE  CONSTRUCnON  REPORTS 


3/7/46  12 

FIRE    LOSS 

RENO.  Washoe  Co..  Nev.— Fire  re- 
cently damaged  the  Ready-Mix  Con- 
crete plant  on  Morrill  Ave.  operated 
by  Francis  R  Smith,  1120  Evans  St.. 
Reno,  with  loss  estimated  at  from 
$10,000  to   $15,000. 


12 


3/7/46 

PLANNED 

FROZEN  FOOD  LOCKER  PLANT 

MILL  VALLEY,  Marin  County,  Calif. 

Dell  St  near  E.  BUthedale. 
Construction    of    frozen    food    locker 

plant     (30x50     ft.),     modem    stucco 

building  with  tile  trim. 
Owner  and  Builder— J.  W.  Wisler,  226 

BUthedale  St.,  Mill  Valley. 

14.17__PUBLIC  BLDGS. 


3/7/46  •     •     24 

PREPARING 

WORKING    DRAWINGS 

RESIDENCE      Approx.    Cost,   $20,000 

BAYWOOD,   San   Mateo  Co.,  Calif. 

Construction  of  one-story  frame  and 
stucco    residence   (7   rooms). 

Owner — ^Withheld. 

Architect — Albert  H.  Larsen,  80  Fin- 
ger Ave.,  Redwood  City. 


24 


16 


3/7/46 

CONTRACT    AWARDED 

BERKELEY,  Alameda  Co.,  Calif. — 
A.  K.  Goodmundson,  45th  Ave.  and 
Clement  St.,  Oakland,  at  $465,  was 
awarded  contract  by  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration, for  new  composition  roofing 
at  U.  S.  Post  Office,  Berkeley. 


3/7/46  • 

PLANS  COMPLETED 

RESIDENCE      Approx.    Cost,    $25,000 

ATHERTON,    San    Mateo   Co.,   Calif. 

Construction  of  one-story  frame  and 
stucco  residence  (6  rooms)  de- 
tached 3-car  garage,  hardwood 
floors,  asbestos  shingle  roof,  air 
conditioning  system. 

Owner — Withheld. 

Architect — Albert  H.  Larsen,  80  Fin- 
ger Ave.,  Redwood  City. 


34— DaMS,  reservoirs  & 
DREDGING 


3/7/46  •     34 

FUNDS  AWARDED 

WATER  STORAGE  FACILITIES 

Estimated  Cost,  $46,000 
GREYBULL,  Big  Horn  County.  Wyo. 
Construction   of  an   earth  and  ro<dc- 

flU  dam.  Including  all  appurtenant 

works. 
Owner— Town  of  Greybull,  George  A. 

Clark,  town  treasurer,  Greybull. 
Engineer— T.  H.  Baldwin,  Cheyenne, 

Wyo. 

The  Bureau  of  Commimlty  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  Calif.,  awarded 
funds  in  amount  of  $1700  to  assist 
in  preparation  of  plans. 


(5) 


li  ogineering  Section 


16 


3/7/46 

CONTRACT   AWARDED 

CLAREMONT,  Los  Angeles  Co., 
Calif. — Gayton  Engineering  Co.,  Hunt- 
ington Park,  at  $1590,  awarded  con- 
tract by  Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  for  In- 
terior and  exterior  painting,  U.  S. 
Post  Office,  Claremont. 


16 


8/7/46 

CONTRACT    AWARDED 

SAN  FRANCISCO.— Westlnghouse 
Electric  Co.,  elevator  division,  San 
Francisco,  at  $2360,  awarded  contract 
by  Federal  Works  Agetu;y,  Public 
Buildings  Administration,  for  eleva- 
tor repairs,  etc.,  at  100  McAllister 
St   building,   San   Francisco. 


16 


3/7/46 

CONTRACT    AWARDED 

SANTA  CRUZ,  Santa  Cruz  Co., 
Calif— Chas.  E.  Walt,  355  W.  110th 
St.,  Los  Angeles,  at  $1524,  awarded 
contract  by  Federal  Works  Agency, 
Public  Buildings  Administration,  for 
waterproofing  concrete  sidewalk  and 
driveway,  repairs  and  repainting 
steps,  etc.,  U.  S.  Post  Office,  Santa 
Cruz. 


NEWS  INDEX 

For   convenient    reference,    news 
reports  in  this  section  are  classi- 
fied as  follows: 
Water  Supply  and  Sewage 

Disposal   Plants  31-32 

Bridges    _ -^ 33 

Dams,    Reservoirs   and 

Dredging    34 

Docks,  Piers  &.  Harbors 3* 

Parks,   Airports   and 

Playgrounds    . —        36 

Railroads,  Subways  and 

Tunnels    37 

Electric  Lighting   and 

Transmission   Lines  38 

Sewers   38 

Streets   and    Highways 40 

Gas,   Water   and    Oil    Pipe 

Lines  *1 


35—      DOCKS,  PIERS  & 
HARBORS 


35 


(6) 

(7) 
(8) 

(») 
(10) 
(11) 

(12) 


(13) 
(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 


compact  original 


3/7/46 

BID  OPENED  1(21) 

SAN  FRANCISCO.— Healy-Tlbbltta  i  (22) 
Construction    Co.,    1100    Evans    Ave.,  \ 
San    Francisco,    at    $1425,    submitted  I  (23) 
only  bid  to  the  Department  of  Public  j  (24 > 
Work*    Room   282    City    Hall,    under  1  (25) 
Spec.    20,054    for   construction    of   an  ; 
access    opening   in    Pier   38   over   the ' 
inlet    of    Intake    tunnel    to    pumping 
station  No.  1.  A.W.S.S. 


40 —         STREETS  AND 
HIGHWAYS 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


3/7/46  16 

CONTRACT    AWARDED 

SAN  FRANCISCO.  —  Adam  Arras 
&  Son,  116  New  Montgomery  St.,  San 
Francisco,  at  $745,  awarded  contract 
by  Federal  Works  Agency.  Public 
Buildings  Administration,  for  new 
wire  mesh  partitions  and  interior 
painting  at  new  U.  S.  Mint  building, 
San   Francisco. 


15 


3/7/46 

BID    OPENED 

SAN  FRANCISCO.  —  Western  As- 
bestos Co.,  675  Townsend  Street,  at 
$239  submitted  only  bfd  to  the  De- 
partment of  Public  Works.  Room 
282,     City     Hall,     for    Installation     of 


1 3/7/46  •     •     32 

FUNDS    ALLOTTED 
'SETWAGE   DISPOSAL  PLANT 

Cost,  $117,700  1 

CORNING,  Tehama  Co.,  Calif.  1 

Construction  of  new  sewage  disposal  j 

plant    and    improvements    to    sew-  j 

I     age   collection  system. 

Owner — City    of    Coming,    Oscar    C. 

Bly,  Mayor,  Coming. 
.  Engineers — Thomas  &  Whipple,  310 
1  University  Ave.,  Palo  Alto. 
j  Application  for  advance  planning 
1  funds  for  $6,000  has  been  approved. 
'  according  to  Wright  L  Felt.  Divi- 
1  sion  Engineer  of  the  Bureau  of  Com- 
munity Facilities  for  the  Federal 
Works    Agency.    Berkeley. 


3/7/46  •     •     20 

PLANNED 

SPORTS   ARENA 

Approx.  Cost.  $1,250,000 

SAN  FRANCISCO.  Duboe  Ave.,  Mar- 
ket,  Reservoir  and  Church   Sts. 

Construction  of  sports  arena  to  be 
known  as  "Golden  Gate  Garden", 
to  seat  12,500  spectators.  Modeled 
after  Madison  Square  Garden,  the 
arena  will  have  interchangeable 
flooring  permitting  sponsorship  of 
basketball,  track  and  field  meets, 
boxing,  wrestling,  rodeos,  tennis, 
ice  shows,  dog  shows,  horse  show, 
roller  skating  carnivals,  six-day 
bicycle  races  and  large  conventions 

Owner— Winterland  Corp.,  Philip  S. 
Ehrlich.  president;  Geo.  J.  Camp- 
bell. General  Manager.  Stockhold- 
ers are:  Crown -Zellerbach  Corp., 
Music  Corp.  of  America,  Alfred 
Rosenstem,  representative,  and  ] 
Shipstad  &  Johnson,  owners  of 
the    Ice   Follies.  j 

The    sports    arena    is    expected    to 

be    completed    before    November. 


100  cu.   yaa  ditch   and  channel 
excavation ; 
40,000  eq.  yd«. 
ground; 

24,500  cu    yds.  Imported  borrow; 
develop  water   supply  and  fur- 
nish water  equipment; 
2300  M  gallons  apply  water; 
100  sta.  finish  roadway; 
33  tons  liquid  asphalt  SC-2  prime 
coat; 

96  tons  asphaltlc  emuMon  paint 
binder,  curing  seal  and  aeal 
coats; 

200  tons  screenings  »eal  coat; 
4700    tons    minimum    aggregate 
plant  mix  surfacing; 
250    tons    liquid    a.sphalUc    SC-6 
or  SC-6  plant  mix  surfacing; 
2700  sq.  ft  place  plant  mix  sur- 
facing In  ditches; 
13,900  tons  minimum  aggregate 
cement -treated  base; 
5900    bbls.   Portland    cement    ce- 
ment-treated base; 
5200  tons  asphaltlc  concrete  lev- 
eling course; 

4900  tons  a3phaltlc  concrete,  type 
B  surfacing: 
300  lin.  ft.  raised  bars; 
22  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 
900  lbs.  bar  reinforcing  steel; 
100  lbs.  steel  naglee  curb  Inlets; 
620    cu.     yds.    Portland    cement 
concrete  curbs  and  glitters; 
56  each  ruby  reflectors; 
26  each  monuments ; 
62  each  culvert  markers,  project 
markers  and  guide  posts ; 
490  lin.  ft.  move  and  reconstruct 
existing  guard  railing; 
0.4  mile  remove  and  reconatruct 
existing  property  fences ; 
450  im.  ft.  18-ln.  CMP,  16.gage: 
44  lin.  ft.  24-ln.  CMP,  14-gage; 
120  lin.  ft  36- in.  (JMP,  12-gage; 
190  lin.  ft.  .salvage  existing  pipe 
culverts ; 

130  lin.  ft.  relay  salvaged  CMP. 
Total  bids  follow: 
(A)  Granite  Constr.  Co.,  Watson vllle 
$227,373. 
1(B)  Fredrickson  &  Watson  Construc- 
t         tion    Co.,    Oakland,    $243,650.02. 

Louis  Biasottl  &  Son,  Stockton, 
$348,740.50. 

Union    Paving   Co.,    San    Fran- 
cisco, $249,943. 


(E)  A.  Telchert  &  Son,  Sacramento, 
$261,578. 
Unit  prices  follow: 


!(26) 

i(27) 

(28) 


(1) 

(2) 

(3)- 

(4) 

(6) 

(6) 

(7) 

(8> 

(9) 

(10) 

(11) 

(12) 

(13) 

<14) 

(15) 

(16)„_... 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

(28) 

(29) 

(30) 

(31) 

(32) 

(33) 

-(34) _ 

(35) 


(29) 

(30) 

(31) 
(32) 
(33) 
(34) 

(35) 


(C) 
(D) 


(A) 
$1.75 
5.50 
.67 
3.00 
2.75 
.05 
1.60 
1393.00 
2.00 
10.00 
22.00 
27.00 
4.00 
3.90 
12.00 
.15 
2.75 
2.20 
4.85 
4.85 
1.00' 
55.00 
.10 
.15 
32.00 
5.00 
5.00 
4.00 
1.80 
800.00 
2.50 
3.75 
6.50 
.70 
.70 


(B) 
$4.00 

6.00 
.38 

2.40 

1.20 
.05 

1.55 
1200.00 

L75 
10.00 
24.00 
30.00 

4.00 

5.00 

laoo 

.20 

3.35 

2.70 

5.70 

5.75 

1.15 

50.00 

.10 

.26 

32.00 

3.50 

4.50 

4.00 

1.80 

1000.00 

2.25 

3.33 

6.00 

1.00 

LOO 

(E) 


(C) 

$4.00 

5.00 

.80 

L50 

1.00 

.08 

1.63 

750.00 

1.50 

10.00 

27.50 

40.00 

4.00 

4.10 

1&80 

.08 

3.34 

2.47 

5.10 

5.10 

1.25 

40.00 

.10 

.20 

32.50 

2.00 

4.00 

4.00 

2.50 

1000.00 

2.-00 

3.50 

6.50 

1.00 

1.00 


HAMPSHIRE  STREET  SEWER,  SAN  FRANC3SCO 


(D) 

$3.50 

3.00 

.55 

2.50 

2.50 

.07 

1.90 

500.00 

2.00 

10.00 

20.00 

25.00 

4.00 

4.50 

15.00 

.10 

3.90 

2.60 

5.00 

5.25 

1.00 

40.00 

.10 

.25 

25.00 

1.25 

3.00 

4.00 

2.00 

1000.00 

2.00 

3.00 

6.00 

1.00 

1.00 


SAN  FRANCISCO  —  Martin  Mur- 
phy, Route  2,  Box  894,  Oak  Road, 
Walnut  Creek,  at  $37,572.95  submit- 
ted low  bid  to  Dept.  of  Public  Works, 
Room  282  City  Hall,  under  Spec.  90,- 
068  for  construction  of  the  pamp- 
shire  St  sewer,  2dth  St  to  Artay  8L 
(Potrero  Ave.  sewer). 

The  work  inrolvee: 
(1)  55  lin.  ft,  2.ft  6- in.  X  1-ft  9-ln. 
reinforced    concrete  Mwet  with 
brick  inrert; 

860  lin.  ft  a-ft  e-ln.  x  S-fl  9-ln. 
reinforced  concrete  sewer  with- 
out brick  Invert; 
60    lin.    ft    la-ln.    vitrified  clAjr 
plp«  sewer; 

44  lia.  ft  34-ln.  rltrified  clay 
pipe  sewer  encased  in  concrete; 
120  Un.  ft  10-in.  vitrified  ci«y 
pipe  culvert; 
1  each  catchb&sln  trap; 
4  each  catchbaaine; 


(8) 


manholes    on    ooocrete 


(2) 


(S) 
(4) 
(8) 

(6) 

(7) 


(9) 

(10) 

(11) 

(12) 
(18) 


on   brick 

eewer; 

vitrified 


and 
olayt 


Walnut   Creek. 


6    each 

sewer; 

2   each   manholes 
vitrified  clay  pipe 
47a   On.   ft    8-in. 
pipe  sabdralns; 

4M   lin.   ft.   10-ln.   vitrified  clay 
pipe  subdrains; 
94  tons  rock  fill ; 
lump  sum,  traffic  routing  wock. 
Total  bids  follow : 

(A)  Martin    Murphv, 
$37,572.95. 

(B)  M.  J.  L>-nch,  San  Francisco,  $37,- 
937.40. 

(C)  Eaton   A   Smith.   San   Francisco. 
$39,556.75. 

(D)  M.  Desiano,  San  Francisco.  $45,- 
23390. 

(E)  Chaa.  Lk  Hamey, 
$45,836.60. 

(F)  M.    &    K.    Corp.. 
$46,471. 

Unit  prices  follow; 


PI 


San  Francisco, 
San   Francisco, 


(1) $4.00 

(3) - 60 

(5) 1.50 

(7) ,  1.75 

(9) 1.50 

(11). 25.00 

(13) 5.50 

(15) _  18.00 

(17)„. 3.50 

(19) 5.45 

(21) 1.50 

,(23) .10 

(25) 36.00 

(27) .  5.00 

(29) 2.00 

(31) 3.00 

(33) 8.00 

(35) 1.50 


(2) _...  $15.00 

(4) 2.00 

(6) _         .05 

(8) .2800.00 

(10) _..     15.00 

(12)..- 40.00 

(14) 5.00 

(16) 20 

(19) 2.65 

(20) 5.60 

(22)„ 60.00 

(24) 25 

(26).— 300 

(28) 5.00 

(30) 1500.00 

(82) 5.00 

(34) 1.50 


(1) 

(2> 

(8)  — 

(4) 

(5)  — 

(6) 

(7) 

(8) 

(9)...„ 
(10) 


(11) . 

(12) 

( 13 ) - _ 925.00 


(Al 

$72.00 

30.00 

14JiO 

25.00 

8.00 

35.00 

200.00 

150.00 

250.00 

L65 

1.85 

3.00 


(B) 

$3a60 

34.16 

15.42 

24.85 

5.88 

27.00 

170.00 

140.00 

185.00 

.50 

.50 

4.15 

1200.00 


(C> 

$50.00 

35.00 

15.00 

22.50 

6.00 

35.00 

190.00 

140.00 

210.00 

L50 

1.76 

3.25 

400.00 


(D) 

$80.15 

87.86 

14.64 

32.50 

10.24 

26.00 

200.00 

140.00 

270.00 

1.86 

1.75 

6.00 

600.00 


(Et 

$88.00 

39.50 

15.00 

26.50 

4.30 

42.00 

175.00 

140.00 

260.00 

1.35 

1.60 

3.80 

900.00 


(F) 

$98.00 

39.00 

24.00 

30.00 

6.00 

50  00 

21000 

160.00 

220  00 

.75 

1.00 

2.00 

1000.00 


WATER  MAINS,  ALAMEDA  AND  CONTRA  COSTA  COS. 


(Continued  on  Page  Fo^c) 


1.4  MILES  RESURFACING,  ETC.,  OAKLAND 


40 


acoustical     tile     in 
office.   City   Hall. 


the     controller's  1 


3/7/46 
CONTRACT 


15 


3/7/46 

CONTRACT  AWARDED 

BELLINGHAM,  Wash.— George  F. 
Cannon,  Belllngham,  Wash.,  at  $212, 
awarded  contract  by  Federal  Works 
Agency,  Public  'Buildings  Adminis- 
tration, for  repairs  to  elevator  motor 
In  the  U.  S.,Po8t  Office  and  Court- 
house Bldg.,  at  Belllngham,  Wash. 


3/7/46 

BOND    ELECTION 

BERKELEY,  Alameda  Co.,  Calif. — 
The  City  of  Berkeley  will  vote  April 
30   on    a   proposal    to   Issue   approxi- 
mately $3,000,000  In  bonds  for  public 
Wyo— AUred    &    Enlx  '  improvements,  including: 

Texas,    at  ;  (D  extension.    Improvement   and    re- 
construction  of   storm  and   sani- 

clty; 


31 


AWARDED 


LARAMIE, 
Construction  Co.,  Pampa, 
$692,000,  awarded  contract  by  the  City  , 
Council  of  the  City  of  Laramie,  Wyo.,  i 
for  the  construction  of  Improvements  ; 
to  the  water  supply  system  at  Lara-  | 
mie,  Wyo.  Plans  and  specifications  i 
were  prepared  by  R.  J.  Tipton  &  ; 
Associates,  602  Insurance  Bldg.,  Den-  j 
ver,  Colo.  The  bids  were  received 
January  29. 


(2) 


16 


3/7/46 

BIDS  OPENED 

PAYETTE,  Idaho.— R  A-  Newman, 
McMlnnville,  Ore.,  at  $980,  submitted 
low  bid  March  6  to  the  office  of 
the  district  engineer.  Federal  Works 
Agency,  Public  Buildings  Adminis- 
tration. 838  U.  S.  Appraiser's  Bldg., 
San  Francisco,  for  exterior  painting 
and  miscellaneous  repairs  at  U.  S. 
Post   Office.  Payette,   Idaho. 

Grohne,  Inc.,  Decatur,  IlL,  at  $1467, 
submitted  only  other  bid. 


3/7/46 


82 


(3) 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


CONTRACT   AWARDED 

RIVERSIDE,  Calif  .—The  Hoagland-  ) 

Flndlay  Engineering  Co.,  3254  Cherry  • 

Ave.,  Long  Beach,  at  $34,456,  awarded  j 

a  supplemental  contract  by  the  City  : 

of  Riverside  for  the  construction  and  j 

Installation    of    a    sewage    treatment  j 

plant    and    appurtenances    at   River-  : 

side.    The   new    design   will    Increase  : 

the  capacity  of  the  plant  from  3,000,- 

',  000   to   5.000,000  gallons   dally.   Plans  ; 

i  and  specifications  were  prepared  by  | 

'Engineers  Headman,  Ferguson  &  Car-  . 

j  rolo.  Home  Builders'   Bldg.,   Phoenix,  | 

i  Ariz.  1 


(4) 


(5) 


1 


3/7/46  22  i 

DRAWINGS  j 

PREPARING  WORKING  1 

HOTEL  Est  Cost,  $1,500,000. 

RENO,   Washoe  County,  Nev.  I 

Construction  of  class  A  13-story  hotel 
building  to  contain  200  rooms  and 
baths,  gambling  casino,  cocktail 
lounge,  dining  room,  kitchen,  ga- 
rage, stores,  four  elevators;  rein- 
forced concrete  and  structural  steel 
frame. 
O^ner J.    A    D.    Enterprises,    Reno, 

Nev. 
Architect— Herman  C.  Baumann,  251 
Kearny  St.,  San  Francisco,  Calif. 

3/7/46  •     21 

PLANS   BEING  FIGURED — BIDS 
OPEN  MARCH  15,  2  P.  M. 
THEATER 

FAIRFAX,  Marin  County,  Calif. 
Construction  of  new  theater  building. 
Owner — Blumenf  eld  Theaters,  25  Tay- 
lor St.,  San  Francisco. 
Architect— Vincent  G.  Raney,  233  Post 

St.,  San  Francisco. 

Plans  are  being  figured  by  the  fol- 
lowing  contractors: 

De  Luca  &  Son,  1745  Filbert  St.,  San 
Francisco. 

Moore  A  Roberts,  603  Mission   St, 
San  Francisco. 

Central  California  Construction  Co., 
116  Erie  St.  San  Francisco. 

Litchfield     Construction     Ca,     721 
Francisco  Blvd.,  San  Rafael. 

Ellingson    &   Mitchell,    576  Natoma 
St,  San  Fran£i8CO. 


3/7/46  82 

FUNDS  AWARDED  ! 

MUNICIPAL  INCINERATOR  | 

Estimated  Cost,  $19,400  < 
SANTA   BARBARA,    Santa   Barbara  I 
County,   Calif.  Fox  Canyon,  north- 
west of  the  city  j 
Constmction  of  municipal  Incinerator,  j 
Owner— A    L.    Study,    public    works  | 
I     and    planning    cosultat.    City    Hall,  j 
Santa  Barbara.  1 
I  Engineer— L.   J.   Seckels,  1206  Santee  { 
i     St.,   Los   Angeles,   district   engineer  | 
I     for  owner.  I 
i     The  Bureau  of  Community  Faclll-  1 
I  ties.  Federal  Works  Agen^cy.  2223  Ful-  i 
■  ton  St.,  Berkeley,  awarded  funds  in  1 
amount  of  $5400  to  assist  in  prepara- 
,  tion  of  plans. 


(6) 


(7) 
(8) 


(9> 


tary  sewers  throughout  the 
Improvement,    widening,     enlarg 
Ing,   extending,  straightening,  re- 
locating, surfacing,  etc.,  of  streets, ! 
Installation    of    sidewalks,    curbs, 
culverts,     gutters,     embankments 
and  retaining  walls;  ' 

fire  protection  :  construction  and  j 
location  of  new  flrehouses,  im-  j 
provement  of  existing  flrehouses, 
combining  and  relocating  of  fire-  ! 
houses,  purchase  of  additional  j 
fire-flghtlng  apparatus  and  me-  1 
chanlcal  equipment;  I 

electrical  system :  extension.  Im- 
provement amd  reconstruction  of 
street  lighting  systems;  additions 
and  extensions  of  fire  and  police 
alarm  systems ; 

corporation  yard :  improvement  of 
municipal  corporation  yard,  in- 
cluding public  buildings  for  hous- 
ing and  servicing  cit  yequlpment, 
purchase  of  garbage  disposal, 
street  maintenance  and  cleaning 
and  police  motor  vehicle  equip- 
ment, together  with  machine  shop 
and  other  works ; 
Improvement  of  existing  parks 
and  playgrounds,  including  lands, 
buildings,  equipment  and  lighting 

faiCillties;  .  ^^     ^  ^ 

creation  of  new  neighborhood 
parks  and  playgrounds ; 
Additions  and  Improvements  to 
existing  City  Hall  to  provide 
needed  facilities  for  housing  mu- 
nicipal offices; 

purchase  of  real  property  to  be 
used  for  municipal  purposes,  with 
any  Improvement  thereon  to  be 
designated  as  a  memorial  to  vet- 
erans of  World  War  II 


^La.MEDA    COUNTY.    Calif.— L«e 
J.   Immel,   Box  65,  Station  A,  Berke- 
ley, at  $135,659,  submitted  low  bid  to 
State    Division    of   Highways,    G.    T. 
McCoy,  state  highway  engineer,  Pub- 
lic    Works     Bldg..     Sacramento,     for 
about  one  and  four-tenths   miles   In 
length    to   be   widened  with    portland 
cement  concrete  pavement  and  exist- 
ing pavement  to  be  resurfaced  with 
asphalt  concrete  between  distribution 
structures    and   7th    St   In    Oakland, 
Alameda  County. 
The  work  involves: 
(1)  650  cu.  yds.  remove  concrete; 
10,000  cu.  yds.  roadway  excava- 
tion; 
85    cu.    yds.    structura   lexcava- 

tion; 

11,500  tons  Imported  borrow; 
6100  tons  Imported  base  material 
14,400  sq.   yds   prepare  class   C 
subgrade ; 

develop   water  supply   and  fur- 
nish water  equipment; 
4<X)  M  gallons  apply  water; 
41  sta.  finish  roadway; 
1050  tons  crusher  run  base; 
4  tons  liquid  asphalt  SC-1  prime 
coat; 

9  tons  liquid  asphalt  C-0  armor 
coat* 

160  tons  screenings  armor  coat; 
40  tons  astihaltlc  emulsion  paint 
binder  and  sesA  coat ; 
5400  tons  asphaltlc  concrete  lev- 
eling course; 
(16)  5400  tons  asphaltlc  concrete,  type 


(2) 

(3) 

(4) 
(5) 
(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 
(14) 


(16) 


(17) 

(18) 
(19) 

(20) 

(21) 

(22) 
(23) 

(24) 

(25) 

(26) 
(27) 

(28) 


A,  surface; 

3200    cu.    yds.    portland    cement 
concrete  pavement; 
154  each  tie  bolt  aseemblles ; 
9  cu.  yds.  class  A  portland  ce- 
ment concrete  structures ; 
62  cu.  yds.  Portland  cwnent  con- 
crete curbs  and  sidewalks; 
20  lin.  ft  18-in.  CMP  siphon,  14- 
gage; 

2  each  field  joints  for  siphon; 
12    lin.   ft    10-in.    vitrified    clay 

pipe; 

152  lin.  ft  salvage  existing  pipe 

culverts ;  ,^.^ 

152   Un.   ft  relay  salvage  CMP 

culverts ; 

4100  lbs.  bar  reinforcing  steel ; 

20    each   manholes    adjusted    to 

grade ; 

2  each   timber   covers   for  drop 

inlets. 
Total  bids  follow: 

(A)  Lee  J.  Immel,  Berkeley,  $135,659. 

(B)  Louis   Biasottl  &  Son,  Stockton, 
$136,170.  ^  ,  ,      , 

(C)  Gallagher     &     Burke,     Oakland, 
$142,204.90. 

(D)  Independent     Construction     Co., 
Ltd.,  Oakland.  $147,991. 

(E)  (Tharles    L.    Hamey.    San    Fran- 
cisco,  $148,66290. 

(F)  N.  M.  Ball  Sons,  Berkeley,  $153,- 
317.96. 

(O)  J.  Henry  Harris,  Berkeley,  $154,- 
73L80. 


6- In.  oast  iron 


S-ln.  cast  troo 


Unit  prices  follow: 


(1) 

(3) -.... 

(4)„ 

(5) 

(6). 


(A) 

.  $     6.00 

.80 

3.60 

1.00 

L50 

16 

(7) 300.00 

(8) 1.50 

(9) -..-       10.00 

(10) _...         2.50 

(11) 30.00 

(12) 30.00 

(13) 4.00 

(14) „       30.00 

(15) 5.00 

(16) 5.20 

(17).._ 1L25 

(18). 100 

(19) 50.00 

(20) 40.00 

(21) 830 

(22) 10.00 
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22-26-— RESIDENTIAL 

BinLDlNQS 

3/7/46  •     26 

CONTRACT    AWARDED 

SANTA  MONICA,  Los  Angeles  Co., 
Calif— Daley  Bros.,  426  Bryant  St, 
San  Francisco,  at  $173,850.  awarded 
contract  by  the  Federal  Public  Hous- 
ing Authority,  Phelan  Bldg.,  San 
Francisco,  for  the  construction  of 
100  family  and  dwelling  units,  ProJ. 
Calif.  V-4338,  Santa  Monica. 


' 3/7/46 

FUNDS    ALLOTTED 

SEWAGE  DISPOSAL        Cost,  $54,000 

BATTLE    MOUNTAIN,    Lander    Co., 
Nevada. 

Construction  of  sewage  disposal  fa- 
I     cilitles. 

i  Owner— Board    of    County    Commis- 
I      sions    of     Lander    County,    W.    A- 
i      Schmidtleln,  chairman.  Austin,  Nev. 
I  Engineer — Not  announced. 
I     Wright    L.    Felt,    division    engineer 

of  the  Bureau  of  Community  Faclli- 
•  tles  of  the  Federal  Works  Agency 
i  has  notified  W.  A  Schmidtleln,  chalr- 
;  man   of   the   Board   of   County  Com- 

missioners    of    Lander    County,   that ;  3/7/46 
,lhe  applteatlon  for  advance  planning  ,  BIDS  OPENED 
,  funds  for  $3000  has  been  approved.       j     SAN    FRANCISCO 
I      Approval  of  these  funds  will  make  \  Hamey,    625    Market 
'it    possible     to    complete    plans     for 

sewage    disposal     facilities     for    the 

Battle    Mountain    community.    Battle 

Mountain   is  an   unincorporated   city, 

therefore   the  application  was  made 

for   the   advance   planning  funds   by 

the  Board  of  County  Conamissioners. 


3/7/46  ^ 

i  NOTICE 

I  SISKIYOU  COUNTY,  Cal.— A  rep- 
iresentative  of  the  district  office  of 
jthe  State  Division  of  Highways  will 
'  meet  prospective  bidders  for  the  pro- 
posed project  in  Siskiyou  County,  II- 
i  Sis-3-Yre,C,  for  which  bids  are  to  be 
I  received  in  Sacramento  on  March  20, 

1 1946. 

'  Said  representative  will  meet  pros- 
I  pective  bidders  at  the  highway  main- 
Uenance  station  south  of  Yreka  on 
:  Friday,  March  15,  1946.  at  1 :30  P.  M. 
1  Prospective  bidders  are  urged  to 
cooperate  with  the  district  office  and 
[arrange  to  make  their  field  Inspec- 
1  tion  on  the  above  date. 


(23) 

(24) — 
(25) — 
(26)...» 
(27)  — 
(28) 


2.00 

LOO 

1.00 

.10 

26.00 

20.00 


(B) 

\    6.00 

1.18 

6.00 

1.23 

1.54 

.07 

500.00 

L50 

8.00 

2.05 

24.00 

24.00 
4.16 

40.00 
4.73 
4.73 

10.80 
.85 

35.00 

35.00 
3.65 

20.00 

1.50 

L50 

1.50 

.08 

20.00 

15.00 


(C) 

^    7.20 

1.20 

3.00 

1.20 

2.05 

.12 

150.00 

L80 

9.60 

3.00 

21.00 

19.20 

4.20 

30.00 

4.90 

4.90 

10.80 

.75 

42.00 

30.00 

3.60 

15.00 

3.00 

.30 

1.20 

.10 

18.00 

12.50 


(D) 

^     6.50 

1.25 

3.00 

1.20 

2.00 

.10 

175.00 

1.60 

10.00 

3.00 

21.00 

21.00 

4.00 

25.00 

6.50 

6.50 

10.86 

.80 

40.00 

28.00 

3.70 

16.00 

3.00 

.40 

1.80 

.10 

18.00 

12.50 


(E) 

i    8.80 

1.10 

3.60 

1.25 

2.20 

.10 

500.00 

2.40 

10.00 

3.00 

25.00 

25.00 

5.50 

27.00 

5.10 

6.50 

11.50 

.60 

48.00 

42.00 

2.60 

60.00 

1.10 

1.10 

.80 

.10 

30.00 

16.60 


8.3  MILES  SURFACING,  ETC.,  ALAMEDA  COUNTY 


bid 
Q.  T. 


In 
with 
with 


40 


—  Charles  L. 
St,    San    Fran- 

I  Cisco,  at  (Prop.  A)  $12,535,  (Prop.  B) 
$12,440.  submitted  low  bid  to  the  De- 
partment of  Public  Works.  Room  282 
City  Hall,  for  repaving  yard  of  La- 

'  fayette  School.  Anza  St,  between  36th 

.  and  37th  Aves. 

!  Fav  Improvement  Co.  at  (A)  no 
bid,  (B)  $20,380,  submitted  only  other 
bid. 


33--BR1DGES 


33 


26 


3/7/46 

CONTRACT    AWARDED 

OILDALE,  Kem  Co.,  Calif.- The 
Schumacher  &  Evans  Construction 
Co.,  4007  W.  6th  St,  Los  Angeles, 
at  $175,500,  awarded  contract  by  the 
Federal  Public  Housing  Authority, 
Phelan  Bldg.,  San  Francisco,  for  the 
construction  of  90  family  dwelling 
units.  ProJ.  Calif.  V-4388.  Oildale. 


23 


3/7/46 
PLANNED 

SANTA  MONICA,  Los  Angeles  Co. 
Calif.— Samuel  Wldre.  517  N  Orlando 
Ave.,    Los 

32-room,   8-unlt   apartment 
at  1301-03  Oak  St.,  and  2609-11,  2617- 
19    and    2621-23    Euclid    Ave.,    Santa 
Monica,    for   himself.     Cost,    $200,000. 

Plans   were    prepared    by   Architect 
R.  M.  Farrington,  326  W  3rd  St, 
Angeles. 


3/7/46 
NOTICE 
SAN    DIEGO    COUNTY,    Calif.— A 

■representative  of  the  bridge  depart- 
ment of  the  State  Division  of  High- 
ways will  meet  prospective  bidders 
for  the  proposed  project  in  Saji  Diego 
County,  XI-S.D-78-A.  for  which  bids 
are  to  be  received  In  Los  Angeles 
on  March  28,  1946. 

Said  representative  will  meet  pros- 
pective   bidders    at    the    Junction    of 

!  U  S.  80  and  State  Sign  Route  79, 
about    IVb     miles    east    of    Descanso 

'Junction    on    Wednesday,    March    20, 

!l946,  at  10  A  M. 

bidders    are    urged 


3/7/46 
NOTICE 

MERCED 
resentative 


40 


COUNTY,  Calif —A  rep- 
of  the  district  office  of 
the  State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed project  in  Merced  County,  X- 
Mer-4-C,  for  which  bids  are  to  be 
received  In  Sacramento  on  March  27, 
1946. 

Said  represnetatlve  will  meet  pros- 
pective bidders  on  highway  at  Buhach 
Station  on  Thursday,  March  21,  1946, 
at  11  A.  M. 


(2) 

(3) 
(4) 

(5) 
(6) 
(7) 

(8) 

(9) 

(10) 

(11) 

(12) 


ALAMEDA  COUNTY,  Calif. -AS. 
Jones,  Box  3067,  Brown's  Valley  Ad 
Napa,  at  $40,823.50,  submitted  iow 
to  State  Division  of  Highways, 
McCoy,  state  highway  engineer.  Pub- 
lic Works  Bldg..  Sacramento,  for 
about  eight  and  three-tenths  miles 
length  shoulders  to  be  widened 
imported  borrow  and  surfaced 
plant  mix  surfacing  amd  penetration 
treatment  between  Warm  Springs 
Mission  San  Jose,  and  between  Wlarm 
I  Springs  and  Centerville,  In  Alameda 
County. 
The  work  involves: 
(1)  3  cu.  yds.  remove  concrete; 

325  cu.   yds.  structural  excava- 
tion; 

15,550  tons  Imported  borrow; 
develop   water   supply   and   fur- 
nish water  equipment; 
290  M  gallons  apply  water; 
830  tons  crusher  run  base; 
68  tons  liquid  asphalt  SC-1  pene- 
tration treatment; 
32  tons  liquid  asphalt  SC-3  pene- 
tration treatment; 
410  tons  sand  seal  coat  and  pene- 
tration treatment; 
24  tons  asphaltlc  emulsion  paint 
binder  and  seal  coat; 
1900  tons  plant  mix  surfacing; 
5  cu.  yds.  class  A  portland  ce- 
ment c(»crete  structures; 

nf  ordng  steel ; 

plant   guard 


(F) 

(G) 

2.50 

$    6.15 

.80 

.90 

2.75 

3.70 

1.48 

1.45 

2.50 

2.35 

.18 

.12 

500.00 

430.00 

2.00 

2.70 

7.00 

22.30 

2.50 

2.75 

20.00 

30.75 

20.00 

36.90 

4.60 

8.61 

20.00 

36.90 

6.70 

5.54 

5.70 

5.65 

11.50 

11.00 

.60 

1.20 

50.00 

50.00 

45.00 

50.00 

4.00 

7.00 

16.00 

25.00 

2.00 

2.50 

.90 

1.25 

1.00 

L25 

.10 

.15 

26.00 

25.00 

15.00 

12.50 

L  COUNTY 

and  reset  exist - 

arkers 

and   guide 

CMP. 

16-ga^; 

CMP, 

16-gage ; 

.  CiSP, 

16-gage; 

.  CMP, 

16-gage; 

ALAMEDA  and  CONTRA  COSTA 
COUNTIES,  Calif.— As  previously  re- 
ported. A  J.  Peters  &  Son,  410  N. 
10th  St.,  San  Jose,  at  (Sched.  I)  $7,- 
805.24,  and  (Sched.  Ill),  $12,267.37, 
and  McGulre  &  Hester,  796  66th  Ave., 
Oakland,  at  (Sched.  II),  $4,213.^,  sub- 
mitted low  bid  to  the  East  Bay  Mu- 
nicipal Utility  District,  512  I6th  St, 
Oakland,  under  Pro.  LS-348  for  in- 
stallation of  2-.  4-,  6-,  8-  and  10-in. 
cast  iron  water  mains  in  Contra 
Costa  and  Alameda  Countlea  1 

The  work  Involves:  ' 

Sol>«dui«   No.  1 

Installation  ot  4  m.,  6- in.  u:id  8-ln. 
water  mains  in  BUurt  Oaklaiid.  8«jq 
Leandro  and  Castro  Valley,  A<Am«da 
Couty. 

(1)  1S48  cu.  yda  excavation  ot  treoob. 
18-ln.  minimum  width; 

(2)  80  cu.  yds.  extra  excavatVoa  out- 
aid*  noain  trench ; 

(5)  252S  lin.  ft  install  4-in.  cast  Iron 
pipe; 

(4)  4107  lin.  ft.  Install 
pipe; 

(6)  240  lin.  ft  Install 
pipe; 

(«)  1000  lbs.  Install  extra  vallres  and 
fittings; 

(7)  5    cu.   yds.    Install   concrete    pipe 
anchors; 

(I)  1540  lin.  ft.  insUll  77  %-in.  cop- 
per BMV^ices; 

(9)  190  sq.  yds.  pavement  over  trench 
with  penetration  type  m»oartam 
Schedule  No.  Z 
InstallaUoo  of  6- in.  and  8-in.  water 

mains  in  Richmond  and  Kensington, 

Contra  Costa  County. 

eB29  cu.   yds.  «xcaTatlo  of   trench. 
IS-in.  minimum  width; 
90  cu.  yds.  extra  eJBaTatJKn.  out- 
side main  trecioh; 
2101  lin.  ft  install  6- in.  dast  Iron 
pipe; 
590  lin.  ft  InsUll  8-in.  cast  iron 

p*p«; 

1000  lbs.  install  extra  ralves  and 

fittings; 

5   cu.   yds.   install   oooci«ta  plpa 

anclMWs; 

76  Un.  fL  install  B   %-!».  ooppMr 

senrioes; 

10O  sq.  yds.  pavement  over  treneh 

with  penetration  type 


»cn'e«du!«  No,,  S 
Inttallatlc*     .>f     3-l,n       4-ln  ,     6-tn,., 
8-ln,,  and  10- in    watt-r  mAlns  iri  Ortnd* 
and  Saranap  districtjs,   C-ontra  Costa 
County 

(1)  a09«  cu.  yds.  exoavatlon  treBCh, 
18-ln.  minimum  width,  for  pip* 
t^  to  ajnd  Including  S-tn. : 

(2)  791  cu,  yd»  excjRvatlon  tretioh, 
a4-in.  minimum  width  for  10-ln. 

p*p«; 

(I)  50  cu.  yds.  extra  excavatloo  out- 
side main  trench ; 

^)  250  lin.  ft  install  2-ln  «j9t  Iron 
pipe; 

iiustall  4 -In     -«ji<  Iron 


(5) 


ft 


InstaU    10-in.    cast 


install   ooncrei*   i^ipe 


pavement  over  treooh 
type  ii'k(w:m4{un. 


(1) 
(2) 

(I) 


(4) 


(5) 
(6) 
(7) 
(t) 


1867  Un. 

P»P«: 
(6)  4139  Un.  ft  InstaU  6-in.  cast  iron 

pip«; 

(7     40rH  lin.  ft  InstaU  8-ln.  oast  Iron 
p>tp«; 

(8)  2669    lin.    ft 
iron  pipe ; 

(9)  1000  lbs.  install  extra  valves  and 
fittings; 

(10)  5   cu.   yds. 
anchors; 

(11)  75  Un.  ft  InstaU  5  %-in.  copper 
servloes; 

(12)  60  sq.  yds. 
with  penetration 

Total  bids  follow  : 

(A)  A.  J.  Peters  &  Son,  San  Jose.  (I) 
$7805.34,  (II)  $4796.76.  (Ill)  $12,- 
267.37. 

(B)  McGulre  &  Hester.  Oakland.  (I) 
$8293.  (II)  $4213.86.  (Ill)  $14,- 
114.95;  4%  discount  If  awarded 
all  schedules. 

(C)  Pacific  Pipe  Line  Construction 
Co..  El  Cerrito.  (I)  $9055.97,  (H) 
$5710.13,   (III)  $17,071.16. 

(D)  Martin  Murphy,  Oakland,  (II) 
$5603.60,  (III)  $21,635.80. 

(E)  Freethy -Fogelberg,  El  Cerrito, 
(I)    $10,908.40.    (II)    $8138.80,   (IH) 

$19,014.35. 

(F)  Combs  Bros.,  San  Leandro,  (I) 
$8400.13.  (II)  $4862.65,  (III)  $14,- 
076.70. 

(G)  Underground  Construction  Co., 
Oakland.    (I)    $10,952.85.    (II)    |5.- 

704.37.   (Ill)  $15,911.36. 
(H)  John   Pestana,   (I)   $8806.77,    (II) 
no  bid,  (III)  no  bid. 


Unit  prices  foUow: 


head- 


40 


to 
and 


Prospective    bidders    are 
Aneeles     will    build    four  |  cooperate  with  the  district  office 
Angeies.  buildings  '  arrange   to   make   their  field  Inspec- 

tion  on   the  above   date. 
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Los 


23! 


8/7/46 
PLANNED 

LOS  ANGELES,  Cal.— Aetna  Con- 
struction Co.,  631  S  Wltmer  Street 
Los  Angeles,  will  build  11  4-family, 
16- room  frame  and  stucco  apart- 
ment buildings  In  the  2400  block  on 
Silver  Lake  Blvd.,  Los  Angeles,  foi 
self.    Cost,   $290,400. 


3/7/46 

"^^SnDOCINO  county,  Calif.— a 
representative  of  the  bridge  depart- 
ment of  the  State  Division  of  High- 
ways    will    meet    prospective    bidders 

ifor   the   proposed   project   In   Mendo- 

Icino  County,   I-Men-16-A, 

I  bids    are    to    be    received 

!  mento  on   March  27,   1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  Dooley  Creek 
bridge  site,  one  mile  east  of  Hopland. 
on  Tuesday,  March  19,  1946,  at  2  P.  M. 


for  which 
in    Sacra- 


1 3/7/46  • 

1  BIDS  OPENED 

i  MONTEREY  COUNTY,  Calif.  — 
Granite  Constr.  Co.,  Box  900.  Wat- 
sonville,  at  $227,373  submitted  low 
bid  to  the  State  Division  of  High- 
way. G.  T.  McCoy,  state  highway 
engineer,  Public  Works  Bldg.,  Sacra- 
mento, for  about  one  and  nine-tenths 
miles  in  length  to  be  graded,  paved 
with  asphaltlc  concrete  on  cement- 
treated  base  and  on  existing  surfac- 
ing and  plsm  mix  surfacing  to  be 
placed  on  the  shoulders,  betweMi  two 
miles  south  of  Salinas  and  Salinas 
in  Monterey  County. 
The  work  involves : 

(1)  800  cu.  yds.   remove  concrete; 

(2)  100  sta.  clearing  and  grubbing; 

(3)  36.000  cu.  yds.  roadway  excava- 
tion; 


(13)  310  lbs.  bar 

reinfoi 

(14)  460    lin.    ft 

.    metaJ 

railing; 

• 

(A) 

(B) 

(1).. 

..  $  30.00 

$    5.00 

(2).. 

3.00 

2.20 

(3).. 

.90 

1.30 

(4)  . 

..    330.00 

1000.00 

(5).- 

2.00 

3.00 

(6).. 

3.25 

2.30 

(7)  . 

28.00 

17.50 

(8).- 

..      28.00 

19.50 

(9). 

2.50 

2.06 

(10)  . 

32.00 

24.50 

(11). 

5.80 

5.40 

(12» 

70.00 

50.00 

(13) 

.15 

.10 

(14). 

3.50 

2.00 

(15). 

2.00 

L50 

(16) 

2.00 

1.60 

117). 

2.25 

1J5 

1     (18). 

2.50 

1.80 

!     (19). 

2.75 

2.50 

.     (201. 

2.50 

2.60 

[     (21). 

..      80.00 

25.00 

(22). 

1.00 

.40 

(23). 

1.00 

.60 

(24). 

...      20.00 

1.50 

(26). 

...      20.00 

2.50 

(15)  120  each  move 

ing  culvert   mi 

posts; 
(1$)  14  lin.  ft  8-in. 

(17)  8  Un.  ft  10-ln. 

(18)  66  Un.  ft  12-in. 

(19)  22  Un.  ft  18-ln. 

(20)  1300  Un.  ft  Il\xl7i4 
arch,  16-ga^; 

(21)  2  each  remove  and  reset 
walls; 

(22)  120  Un.  ft  salvage  existing  spiU- 
way  assembly  downd rains; 

(23)  120  Un.   ft   relay   salvage  spUl- 
wa  yassembiy  downdrains ; 

(24)  8  each  salvage  spiUway  assem- 
bUes; 

(26)  8  each  install  salvaged  splUway 
assembliea 
Total  bids  follow: 

(A)  A.  S.  Jones,  Napa,  $40,823.50. 

(B)  Milo  A   Brown,   Palo  Alto.   $43,- 
228.30. 

(C)  Warren  &  Drayer,  Osikiand,  $48.- 
181.90. 

(D)  Lee    J.    Immel,    Beilteley,    $48,- 
709.50. 

(E)  Union    Paving 
Cisco,  $50,786.50. 

(F)  A.    J.    Ralsch 
Jose,  $55,655.05. 

(G)  J.  Henry  Harris,  Berkeley,  $58, 
396. 

(H)  East  Bay  Construction  Co.. 
land,  $63,738. 


II 


I-(l)... 
(2).... 
(3).. 
(4)...- 
(5).. 
(6).... 
(7).... 
(8).... 
(9).... 
(1)..-. 
(2).... 
(8)... 
(4).... 
(5)-.. 
(6).... 
(7)..- 
(8).... 
III-(l).. 

(2).. 

(3).. 

(4).. 

(5).. 

(6).. 

(7).. 

(8).. 

(»).. 
(10)_ 
(11).. 
(12)™ 


(A) 

$  1.50 

2.00 

.44 

.56 

.68 

.10 

12.00 

.60 

5.40 

3.00 

3.0D 

.56 

.68 

.10 

12.00 

.60 

5.40 

1.25 

1.20 

1.50 

.90 

.44 

.56 

.68 

.77 

.10 

12.00 

.60 

«5.40 


(B) 

$  1.85 

6.00 

.46 

.55 

.76 

.06 

20.00 

1.00 

1.50 

2.60 

6.00 

.60 

.80 

.05 

15.00 

L26 

2.00 

1.80 

1.80 

5.00 

.40 

.45 

.55 

.70 

.80 

.06 

30.00 

1.26 

2.00 


(C) 
$  2.35 

5.00 

.48 

.50 

.75 

.10 

16.00 

.75 

2.60 

4.76 

5.00 

.59 

.75 

.10 

16.00 

1.00 

2.60 

2.43 

3.00 

5.00 

.50 

.48 

.50 

.75 

.80 

.10 

16.00 

1.00 

2.60 


(D) 


4.00 

1.00 

.60 

.80 

.10 

10.00 

1.00 

&00 

4.90 

4.90 

5.00 

.50 

.50 

.50 

.50 

.50 

.10 

30.00 

1.00 

6.00 


(E) 

$  3.00 

4.00 

.50 

.70 

.00 

.10 

20.00 

1.10 

2.20 

7.00 

8.00 

.80 

1.00 

.10 

30.00 

2.00 

3.20 

2.80 

2.90 

4.00 

.40 

.50 

.65 

.85 

1.10 

.10 

20.00 

1.20 

3.00 


(F) 

$  1.90 

2.50 

.46 

.55 

.90 

.16 

35.00 

.75 

3.15 

2.50 

2.50 

.65 

1.05 

.15 

35.00 

1.00 

400 

1.80 

1.60 

2.00 

.40 

.45 

.50 

.66 

.95 

.15 

35.00 

1.00 

5.00 


(O) 

$  3.50 

LSO 

.45 

.50 

1.00 

.06 

20.00 

1.25 

3.40 

4.75 

2.00 

.57 

.72 

.06 

20.00 

2.35 

3  40 

2.50 

2.50 

1.50 

.40 

.45 

.50 

.66 

.90 

.06 

20.00 

2.00 

3.40 


(H) 

$  L70 

9.00 

.45 

.SO 

.80 

.10 

24.00 

.95 

2.00 


18.842  MILES  HIGHWAY,  CLARK  COUNTY,  NEVADA 


Co.,    San    Fran- 
Paving    Co.,    San 


Oak- 


Unit  prices  follow: 


(C) 

$  5.00 
3.50 
L40 
775.00 
2.00 
2.65 

20.00 

20.00 
4.00 

20.00 
6.00 

50.00 
.20 
2.50 
2.50 
1.75 
2.25 
2.50 
3.50 
2.75 

60.00 

.90 

1.00 

10.00 

25.00 


(D) 
$  10.00 
1.50 
L30 
450.00 
2.00 
2.00 

25.00 

25.00 
4.00 

30.00 
8.00 

50.00 
.20 
3.00 
2.00 
2.00 
2.00 
2.00 
2.50 
2.00 

50.00 
1.00 
LOO 

10.00 

10.00 


(E) 

$     6.00 

2.50 

1.70 

500.00 

2.00 

2.30 

20.00 

20.00 

4.00 

30.00 

6.00 

50.00 

.10 

2.50 

2.00 

1.60 

1.50 

L«0 

2.20 

2.00 

25.00 

.75 

.76 

6.00 

'.  10.00 


(F) 
$  10.00 
3.00 
1.625 

1000.00 
2.00 
3.75 

22.00 

24.50 
4.00 

60.00 
7.50 

50.00 
.20 
3.00 
3.00 
L25 
1.35 
1.50 
2.25 
2.15 

25.00 
.60 
.50 

10.00 

10.00 


CO) 

(H) 

12.00 

$  10.00 

3.60 

2.50 

1.93 

2.35 

600.00 

500.00 

3.00 

'  2.00 

3.03 

2.50 

27.55 

20.00 

81.45 

20.00 

3.96 

2.50 

3&60 

20.00 

6.43 

7.00 

60.00 

30.00 

M 

.10 

2.50 

6.00 

1.20 

LOO 

2.06 

2.00 

2.15 

2.00 

2.20 

2.50 

3.10 

3.00 

2.65 

2.60 

30.00 

25.00 

.60 

.50 

.60 

LOO 

12.00 

4.00 

12.00 

6.00 

CLARK  COUNTY.  Nevada— West- 
brook  A  Pope,  1331  C  St.,  Sacramento 
at  $422,096.06  awarded  contract  by 
State  of  Nevada  Directors  of  Dept. 
of  Highways,  Robert  A  Allen,  state 
highway  engineer.  Heroes'  Memorial 
Building,  Carson  City,  Nev.,  for  con- 
struction of  18.842  miles  of  state 
liighway  in  Clartt  County,  from  a 
junction  with  U.  S.  95,  approx.  one 
mile  north  of  the  Nevada-California 
state  line,  to  Davis  Dam,  Route  77, 
Section    A. 

Work  Involves:  I 

(1)  113,866  cu.  yds.  roadway  excava- 
tion A; 

(3)  234,118  cu.  yda  roadway  exoafa- 
tioa  B; 

(4)  804  cu.  yda  draxn&ge  extmvatkm; 

(5)  in  sta.  V-type  dltehai; 

(6)  6S8J04    yd.    sta.    overtiaul     (yd. 
sta.);* 

(7)  9ias  yd. 
(•)  2317  cu 

tloa; 
(9)  2996  cu.  yds    t>iifJcfW; 

(10)  90  M  gallons  water: 

(11)  968«  tons  type  I  gravel 

(13)  145     tons     liquid     asphitJt 
MC-3  (sea,I  roadmtx  '  ; 

(IS)  14M    lona     liquid    a^pJriJiiJt 
SC-3  or  BC-%   { road,mix  1 ; 

(14)  18.84  miles  roadmlx , 


mUes  overtiaxil  <lyd.  ml), 
.yds.   structure 


type 
type 


(If)  1  each  roadmlx  tntereectiona; 

(16)  267  en.  yda  class  A  conc^reU; 

(17)  69  cu.  yds.  class  B  concrete; 

(18)  10,930  lbs    reinforcing  steei 

(19)  1496    Un.     ft    18-ln.     corrugated 
metal  pipe; 

(SO)  1830    Un.    ft    34-bi.    oornifated 

metal  pipe; 
(30)  472    lin     ft    tO-in.     cormgaied 

metal  pipe; 
(33)  223  Un.  ft  i6-in.  oorrugated  meia^: 

ptp«; 

(33)  1130  cu.  yds.  hand -laid  riprap; 

(14)  ITO  each  culrert  markem 

(S5)  367  each  guide  posts 

(96)  104  ee,ch   monum«ot« 

(37)  96,589  loas  select  malsn&i- 

Total  bids  follow: 
(A)  Westbrook  A  Pope,  Sacramento, 

$422^096.05 
(B>  Dodge  Constr.  Co.,  Fallon,  $427,- 

046.36. 

(C)  Utah  Constr.  Co.,  Salt  Lake  CTty 
$440,622.95 

(D)  Guerin    Bros.    Constr.    Co.,    Los 
Angeles,   $461,174.90. 

(E)  Morrlson-Knudsen    Constr.    Co., 
Boise.   Idaho.   $549,614.68. 

(F)  SUver    State    Constr.    <3o.,    Fal- 
lon,  $553.66698. 

(G)  Vlnaell    Constr    Co..    Alhambra, 
Calif.,   $663,655.65. 

Unit  prices  follow; 


(F) 

$500  00 

.45 

LIO 

.70 

10.00 

OS 

.25 

2.00 

1.00 

5.00 

1.00 

30.00 

30.00 

800.00 

100.00 

45.00 

45.00 

.10 

5.00 

7.00 

9.00 

10-00 

15.00 

5.00 

5.00 

5.00 

.90 


(cn 

2200.00 

.26 
L87 
L45 

7.26 

.006 

.22 

2.20 

1.50 

7.00 

.94 

29.00 

20.00 

600.00 

800.00 

56.00 

85.00 

.12 

3.25 

4.70 

6.00 

9.00 

18.00 

7.25 

7.25 

14.00 

M 


^  I 


PAGE  4 


DAILY    PACIFIC     BUILDIR 


THURSDAY.  MARCH  7.  1946 


BiMMinq  PermtttSt  Contracts Recortled  Moticeti} 


BUILDING  Permits 
Applications 


8AN    FRANCISCO 


FIRE  REPAIRS,   »800;   2360  E  24th  ^     builder,  California  Jockey  Club,  Bay 
St;   owner,  Alexander  MacDougrall ;  !     Meadows  Race  Track, 
builder.  Van  Bokkelen-Cole  Co,  855    TEMP,   BUILDING,  |2000;   NW  cor- 
22nd  St.  ner  parking  area,   Hillsdale;  own- 

er and  builder,  D  D  Bohannon,  859 
San  Mateo  Dr. 


PALO  ALTO 


ALTER    apt«,    |700;    2631    Ulloa    St; 
owner  and   builder,   Chas  C  Hoss 
2631   Ulloa  St 
ALTER  optometriat  office,  $500;   699 
Market  St ;  owner,  Dr  Howard  Ross 
premisee;  contractor,  R  Real  Store 
Equipment  Co.  3276  San  Bruno  Ave 
ALTER   apta,    $500;    957    Hayes    St; 
owner   and    contractor,    Antonio   B 
Ortega,   premises. 

ALTER    flats.    $ ;    363    Arlington 

St;  owner.  J  E  Early.  616  Halght 
WAREHOUSE   and    office.    Class   B 
$175,000;    SE    17th    and    Harrison; 
o^^'ner.    Pacific    Coast    Aggregates, 
Inc,    85    2nd    St;    contractor,    Din- 
widdle Constr  Co,  Crocker  Bldg. 
STORE,     2-story     Class     C,     $26,500; 
SW  23rd  and   Irving  St;  owner,   B 
K  Cherin.  637  Irving  St. 
INDUSTRIAL    bldg.    Class    C,    $25,- 
000;   N  Fairfax  50  W  Keith;   own- 
er and  builder,   S  J  Amoroso,  2100 
Oakdale   Ave. 
OFFICE,  2-8tory  frame  contractor's, 
$7000;    847    Treat    Ave;    owners.    E 
and    Margaret    Arras,    421   Seville 
Way;    contractor,    Adam    Arras    & 
Son:    116    New    Montgomery    St. 
ALTER    stores.    $6000;    994-96    Mis- 
sion   St;    owner,    D   Michaels,    1026 
Mission    St;    contractor.,  Carlsen   & 
Franz,  50  Oak  Grove  St 
DWELLINGS,    eight,    1 -story   frame. 
$5500  each ;  E  Newhall  24.104,  49.104 
74.104,    99.104.    124.104.    149.104,    174.- 
104,   199.104   N   Topeka;   owner  and 
builder,   G  Carraro   and   Sons,   700 
Felton    Street 
ALTER     Jewelry     store,     $5000;     255 
Grant     Ave;     owner,    Grace    Clai- 
borne.    390     Arguello;     contractor, 
Oscar  Presco  &  Sons,  250  Langton. 
ALTER    store.    $5000;    1163    Market; 
owner,  C  H  Baker  Shoe  Co.  prem; 
contractor,     Midstate     Constr     Co, 
1299  Bush   St. 
DWELLINGS,     two    l-story     frame, 
$5000  each;   W  Ralston   125.   150  N 
Garfield ;    owner   and    builder,    J    & 
S  Constr  Co,  156  Castenada  Ave. 
ALTER    store.    $3000;    SW    4th    and 
Shipley;  owner,  Land  Development 
Co,   354  Bush    St;   contractor.  Mills 
Constr  Co.  605  Market  St 
ALTER  gas  station,  $3000;  2500  Bay- 
shore    Blvd;     owner,    Wm    Nutter, 
prem;    contractor,    David    Burton, 
678  Vienna  St 
ALTER  warehouse,  $2500;  3040  Geary 
Blvd ;    owner.    Wissman's    Grocery 
Co.  prem;  contractor,  Mills  Constr 
Co.  605  Market   St. 
ALTER  store.  $2000;  149  Fell  Street; 
owner.  C  C  Anderson.  131  Fell  St; 
contractor,   State  Bldg  Corp.   Bur- 
llngame. 
ALTER  hardware   store.   $1500;   1235 
Mission  St;  owner,  C  W  Marwedel 
prem;    contractor,  J  H   Netherton, 
3755   Fillmore    St. 
ALTER    warehouse,    $1500;    S    Ship- 
ley 55  W  4th  St ;  owner.  Land  Dev 
Co,  354  Bush  St;   contractor.  Mills 
Constr  Co,   605  Market  St 
ALTER  market.  $1200;   1543  Haight; 
owner,   L   Gif ford,   prem ;    contrac- 
tor,   Albert    E    Makan,    2705    Cali- 
fornia St 
ALTER  dwelling.  $750;  2514  26th  Ave 

owner.  Lloyd  C  White,  premises. 
ALTER  apts,  $700;  795  8th  Avenue; 

owner,    Basil    Canellos,    premises. 
ALTER  3-8tory  lofts,  $500;  566  Com- 
mercial   St;    owner,    Harold    Wag- 
ner.   568   Commercial    St;    contrac- 
tor, Herman   Bosch,   2u75  Folsom. 


BUILDING  PERMITS 

Granted 


GARAGE,  $500;  807  Waverly  Street; 
owne'*  L  A  and  R  Johnson. 

GARAGE,  $500;  471  Matadero  Ave; 
owner  L  W  and  E  R  Swanson,  471 
Matadero  Ave. 

RESIDENCES  and  garage,  $16,000; 
15  E  Greenwich;  owner,  B  Harper, 
741  Wellesley  Ave;  contractor,  H 
Stavn,    1067    College    Ave. 

RESIDENCE  and  garage,  $9,000; 
801  Garland  Dr;  owner.  Coast- 
wise Constr  Co,  2499  Middlefield 
Rd;  contractor,  E  Comblum,  2499 
Middlefield  Rd;  architect,  W  E 
Huson.    2499    Middlefield    Rd. 

RESIDENCES,  two,  and  garages, 
$10,250  each;  716  and  761  Garland 
Dr;  owner.  Coastwise  Constr  Co, 
2499  Middlefield  Rd;  contractor,  E 
Comblum,  2499  Middlefield  Road; 
architect,  W  E  Huson.  2499  Mid- 
dlefield  Road. 

SOUTH   SAN   FRANCISCO 

BUILDING,  concrete.  25x80-f  t ;  $9,- 
000;  Grand  Ave;  owner  and  con- 
tractor, E  B  MacDonald,  127  Mont- 
gomery St,   San   Francisco. 

8.AN   BRUNO 

STORE,  $10,000;  556  San  Mateo  Ave; 
owner,  Jos  Levi,  850  Reid  Avenue; 


BURLINQAME 


APTS.  OVER  GARAGE,  $5000;  Lot 
8.  Block  50.  El  Camlno  Real;  own- 
er and  builder,  Wm  Spivock,  1734 
Webster  St,  Oakland. 

ADD  BEDROOM.  $500;  1529  Drake 
Ave;  owner  and  builder,  Walter 
Senniria,  1529  Drake  Ave. 

RESIDENCE,  $8000;  Lot  1,  Block  S. 
Meadow  and  Rosedale ;  owner.  W  B 
Gravan.  98  Leland  Ave,  San  Fran- 
cisco; builder,  Frank  Hernandez, 
860  Noe  St,  San  Francisco. 

RESIDENCE,  $9000;  ixjt  19,  Block  9, 
Occidental ;  owner  and  builder,  R  A 
White.  744  Crossways. 

SHOP  BUILDING,  $8000;  869  CaU- 
fomia  Dr;  owner  and  builder,  Jas 
Home,  869  California  Dr. 


9445  1567  Ellis  St;  owner,  ; 

contractor.   W   H  Kirsten;   1   plug. 

9446  727  Sutter  St;  owner,  S  F 
Blocking  Shields;  contractro,  W  H 
Kirsten ;    1    outlet ;    1    switch. 

9447  148  Embarcadero;  owner, 
Marin  Bar ;  contractor,  W  H  Kirsten ; 
1  plug. 

9448  100  Gough  St;  owner,   _ _.; 

contractor.  W  H  Kirsten;  1  plug. 

9449  1511-A  Geary;  owner.  Star- 
lite  Restaurant;  ontractor,  W  H 
Kirsten;   1   plug. 

9450  4414  3rd  St;   owner,  ; 

contractor,   W.   H.   Kirsten;   1   plug. 

9451  2921  Jackson;  owner.  Save; 
contractor.  Liberty  Elec  Co;  8  plugs 
3  switches. 

9452  1606  Post;  owner,  Gucia; 
contractor.  Liberty  Elec  Co;  4  out- 
lets; 3  plugs;   service. 

9453-55  2015-19-23  29th  Avenue; 
owner,  Marvel;  contractor,  B  J  Do- 
herty;  10  outlets;  11  switches;  14 
plugs;  service. 

9456-7  81-85  Margaret  St;  owner, 
Noremont;  contractor.  B  J  Doherty; 
8  outlets;  8  switches;  13  plugs;  serv. 

9458-9      236-24     Lakeview;     owner, 


RESIDENCE,  $13,000;  ptn  Lots  9  and 
10,  Block  21,  Concord  and  Dwlght; 
owner    and    builder,    Custom    BUt  |  Noremont ;  contractor   B  J  Doherty 
Homes.  Bayswater  and  Railroad.        |  ®  outlets ;  8  switches ;  13  plugs ;  serv. 

SHOP  BUILDING.  $14,000;  Caralan  »*60  4000  Ulloa;  owner.  Pacific 
Ave;  owners  and  builders,  D  A  Coast  Constr  Co;  contractor,  B  J 
Kurkjian  and  V  Ten  Eyck,  Ade-  Doherty  Co;  11  outlets;  10  switch- 
line  Dr  and  El  Camlno  Real.  j  es ;  15  plugs ;  service. 

WAREHOUSE  (5-8tory).  $150,000;'  9461  130  Sutter;  owner,  Dmwld- 
Broadway ;  owner,  Bekin's  Van  &  '  <**®  Constr  Co ;  contractor,  H  S  Tit- 
Storage  Co,  San  Francisco;  builder.  1  *^^e  <^o;  640  outlets;  23  switches;  261 
Parker,  Steffens  &  Pearce,  135  So    Plugs;  service;  motors 


contractor.  J  Bettancourt,  422  San  lpfS*?%|*°,^^5!,R^%„^„^ .  ^^^, 
Anselmo  Ave;  plans  by  C  Zekar- ' ^^^'^*^^'  *^'  1536  Howard ,  owner 
Ian. 


9462     1301    Sansome;    owner,   H   G 
Walters   Co;    contractor.    Atlas    Elec 


and    builder,    Frank    Martell,    1536   *  Engrg  Co; 

„ „^     ,  Howard  1      8*^     1    Alemany    Blvd;    owner,    L 

^cS^^M^t^r";   P'°^J    ^^U^pJ^'*^^   RESIDENCE,     $8000;     I015v  Cortez;    Commor;    contractor,    F    H    Tatten- 

San   Mateo   Ave:    owner.   W   Cran-        ^^,^^^   j^  ^  Sandereen,  1200  Capu^    ^am;  

chlno;   builder,  H  E  Winfrey,  P  O       94W-83  Various  locations  and  own- 
Box  30.  Burlingame.  I  ers ;  contractor.  Apex  Elec  Co ;  signs. 

IaDD  BEDROOM,  $1000;  872  Lexing- j     ^^     39  Grant  Ave;   owner.  ; 

;     ton;   owner  and  builder,  Mrs  E  w    contractor.  Independent  Elevator  Co; 

Barty,  372  Lexington.  ! _,, 

(DEMOLISH  RESIDENCE,  ;  Lot  i  ^^85     1159  Market  St;  o^er.  Miss 

12,  Block  7,  Oak  Grove ;  owner  and    JS^V J     contractor.     Assoc     Elec     and 
!     demolisher,   H    I   Lauder,   708   Ply-  1  ^^ch    Co ;    service ;    motors 
i     mouth  Way. 


San  Mateo  Ave ;  owner,  W  Cran 
ston,  Palo  Alto;  contractor,  J  Bet-  ! 
tancourt,  422  San  Anselmo  Ave ;.  ] 
plans  by  C  Zekarian.  i 


SAN   MATEO  COUNTY 
(Unincorporated) 


HILLSBOROUGH 


RESIDENCES  (29),  $6000  each;  Lots  ! 
34,  35,  36,  37,  38,  39,  40,  41.  42,  43,  \ 
44.  45,  46,  47,  48,  49,  50,  51,  52,  63,  : 
54,  55,  65,  66,  67,  68,  71,  72,  73  Sweet-  ,' 
wood  Dr,  Broadmoor  Village ;  own-  I 

er  and  builder.  Stone  Crest  Corp,  1  |  ^LTER  residence.  $2,000;   1201  Marl 
Sloat  Blvd.,   San   Fraacisco. 
ALTER  RESIDENCE,  $2000;   Lot  13, 
Block    22,    Santa    Helena,     Lomita 


I     9486     50  Beideman;    owner,   ; 

[contractor.    Golden    Gate    Elec    Co; 


I 


9487  235  O'Farrell;  owner,  Bar- 
clay Hotel;  contractor.  Golden  Gate 
Electric  Co;    ..._ 

9488  1600    California    St;     owner. 


borough   Road;   owner,   T  J   Halli- i 

nan ;   contractor,   J    B    Oswald,   527  j  Bradbury    Apts ;    contractor.    Golden 

Carmel   Circle,    San    Mateo.  [Gate   Elec; 


trie  Co;  outlets;  switches;  fixtures; 
plugs. 

35965  2400  Broadway;  owner, 
United  Auto  Supply;  contractor,  Fred 
Schmlts ;  1  outlet ;  6  fixtures, 

35966  1626  Castro  St;  owner,  An- 
thony; contractor,  Ets-Hokln  St  Gal- 
van  ;  service ;  alterations. 

35967  1114  14th  Ave;  owner.  Bay 
City  Pattern  Works ;  contractor,  Mat- 
son  Electrical ;  heater. 

35968  1326  Broadway;  owner, 
Shane's  Jewelers;  contractor,  ICatson 
Electrical;  alterations. 

35969  404  15th  St;  owner.  Dee  Fur 
Shop ;  contractor.  Shea  Electric ;  fix- 
tures. 

35970  767  85th  Ave;  owner,  Ameri- 
can Pipe  &  Construction  Co ;  contrac- 
tor, T  L  Rosenberg;  5  hp.  motor. 

35971  5802  Foothill  Blvd;  owner, 
Fenton's  Creamery;  contractor,  T  L 
Rosenberg  Co ;  plugs ;  motors ;  altera- 
tions. 

35972  6183  Ocean  View;  ownaer, 
Pfrang;  contractor,  Clifford  Electric; 
outlets;  switches;  fixtures;  plugs. 

35973  2200  Wood  St;  owner.  Pas- 
ter's Truck  Repair;  contractor,  Scott- 
Buttner  Electric;  48  outlets;  18  fix- 
tures ;  8  plugs ;  80  hp  motor. 

35974  1020  Oak  St;  owner.  Service 


J  .C.  Compton,  McMinnvllle,  Ore., 
$80,855. 

Newport,  Kern  &  Kibbee,  Portland, 
$113,195. 

Lincoln  C«unty  —  8p«no«r  GrMk- 
Acate  BMich  section  of  Oregon  Commli 
EUJSfaway.  F«d«ral  ProJMt  Na  F-M 
(4).  $.10  milM  grading,  approximate- 
ly $41,000  cu.  yds.  axcavatioa,  780  on. 
yds.  ooncrst*,  130,000  lb*,  metal  rein- 
forcing, 4900  cu.  yda.  rook  or  grarel 
in  drains  and  base. 

Contract  awarded  Berke  Bros.,  7923 
NE.  Halsey,  Portland.  $279310. 

Other  biddsrs: 

R.  A.  Heintz.  Portland,  $291,120. 

Leonard  A  Slate,  Portland,  $293,915. 

K.  L  Goulter  Co.,  SeatUe,  $2»4,2aa    r- 

Parker  Schram,  Inc.,  Portland, 
$328,646. 

E.   C.  Hall.  Tigard,  Ore.,  $334,385. 

C.  J.  Eldon,  Portland,  $880,726. 

Kuckenben^  Construction  Co.,  Port- 
land, $382,220: 

Strong  &  Macdonald,  Inc,  Tacoma, 
$387,860. 

McNutt  Bros.,  Eugene,  Ore..  $398,- 
635. 

MMrman  Oounty — Nortb  Unit,  Ful- 
ton Canyon  section  of  Fulton  Oan- 
yon-Wasco  Highway.  Fedaral  Project 
No.    8-68    (4).    1.30    miles    regarding, 


Machinery  &  Material 


NEWS  INDEX 

For   convenient   re4er<moe, 
reports  in  this  section  axe  ciaeal- 
fled  as  folk) wet 

Misc.  Suppitee  A  Matortale        48 
Machinery  and  Equipment        «l 


MISC.  ftymiES  AND 

sVVP%i  M  Wk/m^M^F^mMuJUII^' 


3/7/46  •     •     42 

BIDS   WANTED 

ALAMEDA,  Alameda  Co..  Calif. — 
Until  March  19,  8:05  P.  M.,  bids 
will  be  received  by  the  City  of  Ala- 
meda, City  Clerk.  City  Hall,  Ala- 
meda, for  furnishing  101  fire  alarm 
boxes. 

Si>ecifications  obtainable  from  the 
above  office. 


Station     Sales ;     contractor     ,Matson  i  surfacing,  oUlng,  approximately  12,000 

Electrical ;    outlets ;    motors ;    altera-    cu.   yds.   excavation,  6000  cu.  yds  of   3/7/46  •     •    42 

tions.  crushed  rock.  64  tons  asphalt  mate- ,  BIDS  OPENED 

35975    696  31st  St ;  owner,  Mrs  Ray-    rials.  I     BERKELEY,  Alameda  Co.,  Calif.— 

nor;  contractor,  Crescent  Electric;  2|      L«w  bidder: 
outlets ;  5  fixtures ;  2  motors ;  altera-  ! 


tions. 

35976  3420  Margarita  Rd;  owner, 
Elliott;  contractor,  Crescent  Electric; 
7  fixtures;  alterations. 


:  Following  submitted  bids  to  the  City 
Porter  Yett,    $6500    NE    Alnsworth,  ,  of    Berkeley.    City    Clerk.    City    Hall, 


Engineering  Section 


Portland,  $34,449. 

Other  bidders : 

Vemie  Jai^l,  Gresham,  $39,345 
E.   C.   Hall,  Tigard,  Ore.,  $47,715. 
John  A.  Logan.  Portland,  $51,790. 
Bids  rejected. 

Umatilla    County  —  Weston    Moun - 
taln-McDougal     section     of    Weston - 


for  furnishing  187,000  gallons  of  gas- 
oline as  follows : 

(1)  175,000  gals,  delivery  at  Corpora- 
tion Yard; 
(2>  12,000  gals,  fob  10  firehouses: 
'     General  Petroloum  Corporation   (1) 
!  $0.9097:    (2)    $0.0932. 

Wilshire   Oil  Co.,   Inc.,    (1)    $0.0920; 


39— 5EWERS 


39 


3/7/46 

BIDS  WANTED 
SAN  PABLO.  Contra  Costa  County, 
Calif.— Until  March  25,  7  P.  M..  bids 

will    be    received    by   the   San   Pablo 


Elgin   Highway.   Federal  Project   No  |  (2)  $0.0946. 

S-76  (1).  8.00  miles  regarding,  surfac-  [      Tidewater   Associated   Oil   Co.,    (1) 

ing,  oiling,  also  furnish  3000  cu.  yds.  >  $0.0932 ;    (2)    $0.0932. 

rock  in  stockpile,  approximately  66,- |     Richfield    Oil   Co..    (1)    $0.0955;    (2) 

000  cu.  yds.  excavation,  60,000  cu.  yda  :  $0,098. 

crushed  roolt,  578  tons  asphalt  mate-  I      Standard    Oil   Co.,    (1)    $0.0974;    (2) 

rials.  $0.0999 

Contract    awarded    to    E.   C.   Hall,  |     Union  Oil  Co.,   (76)    (1)  $0,115;    (2) 

Tigard,  Ore.,  $175,985.  j  $0.12. 

Other  bidders:  j  

J.    M.    &    M    J.   Conley,    Newport,   3/7/46  •     •    42 


Sanitary  District,  Fritz  Carlfield,  sec    , 

retary,     2511     San     Pablo    Ave.,     San    Wash.,  $182,749.  „    „   _.       _,       , 

Pablo,  for  sewer  improvements  under  I      Sound  Construction  &  Engineering  ' 
Improvement  Act  of  1911  and   under  j  Co.,   Seattle,   $190,400. 


i CONTRACT    AWARDED 

SACRAMENTO,   Cal.— J.   W.   Brem 
Co.,    5th    and    Gllman,    Berkeley,    at 


Park;   owner  and  builder,   Carl   H ;  ^j^j^j^  ^^  residence.  $3000;  2130  For-;      9489     1276  McAllister;  owner,  .. 


Lee,  108  Santa  Helena,  Lomita  Park 
RESIDENCE,    $10,000;    Lot    6,    Block 
35,   Hazel   Ave,   Millbrae  Highlands 
No    3;    owner    and    builder,    M    F 
Lucas,  330  Sanchez,  San  Francisco. 
DUPLEX,    $6000;    Lots   16,   18,   Block 
54,  6th  Ave,  North  Fair  Oaks ;  own- 
er and  builder,  Ralph  Cannette,  121  I 
Woodside  Rd,  Redwood  City. 
OFFICE  AND  STORAGE,  $4000;  Lot 
2,   Block  5,  Spring  St,   Dumbarton 


Acres  No  1 ;  owner  an  dbuilder,  The 
Barton  Co,  504  Vista,  San  Carlos. 
RESIDENCE,    $7000;    Lot    11,    Block 


est    View    Road;    owner,    Mr    and    contractor.  Golden  Gate  Elec;  2  out- 
Mrs   John   R   Milligan ;    contractor,    lets ;    3   switches. 
Larsen    &    Larsen,    629    Bryant    St,  :      9490     237  Holloway ;   owner,   Ryan ; 
San  Francisco.  j  contractor,   O   J   Ferrera ;   3  outlets ; 

SWIMMING    Pool,     $2000;     1255    La  i  3  switches;   2  plugs. 
Canada  Rd ;    owner,  J   V   Meherin ;  j      9491     2833    Army    St ;    owner,    Bea- 
contractor.   Paddock    Engrg   Co.        |  con    Paint    Co;    contractor.    Quality 

ALTER    residence,    $1000 ;    556    Rav-  |  Elec  Co ;  motors, 
enscourt;     owner,    H    A    Swegert;!     9492    325  Kearny  St;  owner,  Clark- 
contractor,    Finlof   Bros,   932   Fifth  ;  son  Co ;   contractor.  Quality  Electric 


Co;  8  outlets;  8  plugs;   service;  al 
terations. 

9493  347  Stockton;  owner,  Adolf 
Hairdresser;  contractor.  Malm  and 
Welter;   1   outlet. 

9494  2600   14th  Ave;   owner,   Rus 


Ave,  San  Mateo. 
AUTER  residence,  $1000;  325  El  Por- 
tal ;  owner,  Danf orth  Field ;  con- 
tractor, James  Home,  869  Call- 
506,  California  Dr,  Highlands  of  j  fomia  Drive.  Burlingame. 
Emerald  Lake;  owner  and  builder,  I  Rjjp^jR  residence,  $350;  444  El  Ar- 
L  T  Bleily,  488  St  Francis.  Redwood  1     ^^gQ    Road ;     owner,    J    Bingham ;    sell   Shean ;   contractor,  P  &  J  Elec 

City.  1     contractor,    Ira    W    Cobum,    2048; Co;   

RESIDENCE,  $2000;  0.145  acre,  Dev-  I     Market  St.   San   Francisco.  j     9495    333  S  Van  Ness  Ave;  owner, 

onshire    Blvd,    San    Carlos    School  '■  RESIDENCE,      $12,000 ;      105     Erran  ,  Crowley  Co ;  contractor,  P  &  J  Elec 
District;    owners   and    builders,    B       Lane;  owner,  Mr  and  Mrs  John  A]  Co;  10  outlets;  6  switches;  7  plugs. 

B  Ch'apin;  contractor,  Ohlund  and  j     9496      106    Powell;    owner,    Miller; 
Co,     1427     Burlingame    Ave,     Bur-  i  contractor.    Manning  and   Whitaker ; 

lingame.  ! 

Block  8,  Rutherford  Ave,  Oakleigh    ^.LTER    and    repair    residence,    $5,--     9497     439  Joost  Ave;  owner, ; 

Park;   owner  and   builder,  G  Mau- I      ooo;    246   W    St    Inez;    owner,    T    S  !  contractor.    State    Elec    Co;    14    out- 
tone,  680  Greenwich,  Sa  nFrancisco.  >     Petersen;  contractor.  Mattock  Con-  jlets;    10   switches;  9  plugs. 

I     structlon  Co,  212  Clara  St,  S  F.      I     9498     566  Kearny  St;  owner,  ; 

RESIDENCE,   $18,000 ;    106  De   Sabla  ;  contractor,  G  H  Armstrong  Elec  Co ; 
Road ;     owner.     Ken     Royce ;     con-  1 3  plugs. 

9499 


and  C   J   Stenberg,   Box  673,   Club 
Dr.   San  Carlos. 
RESIDENCE,    $10,000;    Lots    74,    76, 


SAN    JOSE 


SAN    FRANCISCO 


MARCH  5,   1946 


TiP-cimTrNrTC*;  nz)    sesoo  each    1495  i  tractor.  E   M   Sorensen,   1907   Par- •,     9499     5806   Mission    St;    owner,    W 

^Sii5fi?^7    1468  1553^402   IM^  ker  St,   Berkeley.                                       !  Borelli ;    contractor.    Pacific    Electric 

\A\'    Sr^    1?66    1?32    H;ddSe^^^^  *nd  repair  residence.  $6.000 ;,  Constr  Co;   service. 

1498.    1586,    1566  J532HeddlngCt.  gOOl  Forest  View ;  owner.  Ben  Wax       9500      3236    Mission;    owner.    Bank 

^t^^.'^^co    2^£  Par^  Av?  San?;  contractor.    Ward    Tuckel,    816    4th  !  of    America;    contractor.    Pacific    El 

struction  Co,  2390  Park  Ave,  Santa,     ^^^    ^^^  Mateo.  !&  Mech  Co.  Inc;  25  outlets;  1  switch. 

^®^™-  TOOL  SHED  and  pergola.  $150;  101 


RESIDENCES  (6),  $6500  each;  1477, 
1485,  536,  1542,  1552,  1548  Burrell  Ct; 
owner  and  builder,  Pasetta  Con- 
struction Co,  2390  Park  Ave,  Santa 
Clara. 

RESIDENCE,  $6000;  1002  Byerley; 
owner,  O  H  Brogan,  1002  Byerley; 
builder,  M  Hull 

REST  HOME,  $40,000 ;  976  Lenzen ; 
owners.  H  Pascoe  and  G  H  Doug-  j 
las;  builder,  G  H  Douglas,  1356  Mc-  i 
Kendrie  St.  j 

HANGAR.  $3000;  401  Newhall;  own- | 
er,  Nisson  &  Stevens ;  builder,  Carl  l 
N  Swenson  Co,  355  Stockton  Ave. 


9501     SW  Cor  33rd  Ave  and  Lin 
Reservoir   Road;  "owner   and    con- i  coin  Way;    owner.   United;   contrac- 
tractor,   Mrs   L  J   Frank.  I  tor,   Richmond   Elec   Co;    service. 

RESIDENCE  $25,000;  345  W  St  Inez;  !  9502-03  1722-18  32nd  Ave;  owner, 
owner,  R  L  McKee;  contractor,  GJT  Mahler;  contractor,  Richmond  El; 
W  Williams  Co,   10  California  Dr,  1 12    outlets ;    12    switches ;    12    plugs ; 


Burlingame. 


.  t 


coin  ;  owner,  C  E  Bergman  ;  builder, 
Carl  N   Swenson   Co,    355   Stockton  j 

Ave.  I 

817 


ALTER  store,  $1000;  4647  Mission  St; 

owner,  Wm  Ashby. 
DWELLING,    l-8tor>'    frame,    $9000; 

N    Greenwich    200    W    Steiner    St; 

owner.   Elie   Guillaumou. 
ALTER    store    into    bar,    $7000;    609 

Market  St;   owner,  Jack  Rushin. 
FORGE    Shop.   Claiss   C.    $8000;    East 

Bameveld    160    S    Jerrold;    owner, 

Hawley  Forge  &  Mfg  Co. 
ALTER     public     garage,     $750;     2318 

Fillmore    St;    owner.    Jack    Socko- 

lov. 
OFFICES,     two-story    frame,    $6000; 

W   Folsom    100  N   17th    St;    owner. 

Reliance    Trailer   &   Truck    Co. 
ALTER  dwelling,   $3000;   20   Norwich 

St ;  owner.  V  Tozasano. 
PASSENGER  Shelter,  steel  and  ma- 
sonry, $12,500;    NE  Fremont  Street 

about  150  SE  Mission ;  owner.  Key 

System. 
DWELLING,     1-story    frame,    $5300;     RESIDENCE,  $6000; 

W    Lucy    100    S    Thornton;    owner, 

Fred   C   Rudisill. 
ALTER     office     bldg,     $120,000;     130 

Sutter  St;  owners,  Albert  and  Fred 

Ichelson  and  Chas  C  Livingman. 
ALTER   two   flats,   $500;   1241   Guer- 
rero; owners,  Mr  and  Mrs  P  Ber- 

nardoni. 
ALTER    flats.    $800;    3012    Pine    St; 

owner,    Mr   Laster. 
ALTER   shoe  store,   $950;   1055  Mar- 
ket St;  owner.  Kirby  Shoe  Co. 
ALTER  flat.   $500;   3920  18th   Street; 

owner.  Ells  J  Ekstrom. 
ALTER   building  into   church,  $2000; 

1227    Sutter    St;    owner.    Apostolic 

Faith   Church. 


Completion  Notices 


SAN    FRANCISCO 


service. 

9504-21  1900-08-16-24-30,  2000-08- 
16-24-32-40-48-56-64-72  -  80  -  88,  1801 
15th  Ave;  owner,  Doelger;  contrac- 
tor, Richmond  Elec  Co;  10  outlets; 
10  switches ;  10  plugs ;  service. 

9522-28  809-19-29-39-49-65-86  Nor- 
!  iega  St;  owner,  Doelger;  contractor, 
Richmond  Elec;  10  outlets;  10  plugs; 


Recorded  Accepted  ^  10   switches;   service. 

STORE    (l_-stoO')^  1,25,757^^1357   Lin- ij^^^^j^    ^     i94fr-65    MARKET    ST.      |      9529      1015    Oilman;    owner,    Stahl; 

°''"'"°"       "  Southern  Pacific  Co  to  Joseph  A       contractor.  Eureka  Elec  Co;  12  out- 

Amke   dba  Amke   Iron   Works  |lets;   11   switches;   16  plugs. 

9530     Bright  and   Randolph:    own- 


March   4     1946  I 

OFFICE    BUILDING,     $100,000;     ^17  j      -^-   ^    -g^jj;;^^- -^"^^  ,  g^.     Baldwinson ;     contractor,     Strom 

The    Alameda;    owner     Richmond-,  ^^    ^^^  g  Crescent   Avenue.      ;&  Smith;   

Chase  Co;  builder,  Cari  N  Swenson  .     ^^^^^^^  ^  Plov  to  whom  it   may      I     9531  E  Head  100  S  Randolph;  own- 
Co,  355  Stockton  Ave.  concern  March   4,    1946  |  er,  Baldwinson;   contractor,  Strom  & 

WAREHOUSE,    $35,000;    895    N    10th  j      concern ^ Smith;  . 

St;     owner,     Tri     Valley     Packing;  cONTRA   COSTA   COUNTY  i     9532     620  4th   Ave;    owner,    Isaac- 

Corp ;  builder,  Carl  N  Swenson  Co,  | 1  gon ;    contractor,    Strom    &    Smith ;    3 

355  Stockton  Ave.  (Recorded  Accepted  !  outlets ;    3   switches;   3   plugs. 

RESIDENCE,  »9<X^;  l^SLmf*  ?i7^'Mar.  4.  1946-Dwelling  at  Hamp-  1  9533-4  219-21  Sadowa  St;  owner, 
Way;  owner.  Jack  PhUlips,  iwru  ton  Rd  and  Diablo  Blvd.  near  La-  !  Baldwinson ;  contractor,  Strom  and 
University  Way  ;  builder,  Gene  ,  *„yette  -w  E  Lindquist  to  Frank  I  Smith ;  10  outlets ;  10  switches ;  11 
Achille,  911  Riverside  Dr._  ,     ^o  '  .    .  .....Jan.    19.    1946    plugs. 


Improvement  Bond  Act  of  1915, 

Specifications  obtainable  from  the 
secretary  of  the  district  or  from  the 
office  of  the  district  engineer,  PBll 
Jones,  2429  Macdonald  Ave.,  Rich- 
mond, upon  deposit  of  $25. 

3/7/46  •     •     39 

FUNDS   ALLOTTED 
SEWER  LINES  Cost,  $123,374 

BERKELEY,  Alameda  County,  Calif. 
Separation  of  domestic  sewers  from 
the  storm  flow  sewer  and  con- 
struction of  new  domestic  sewer 
line  to  replace  the  combination 
sewer  in  four  districts,  including 
(I)  various  sections  south  of 
Dwight  Way;  (II)  locations  north 
of  Dwight  Way,  south  of  Hearst 
Ave.  and  west  of  Shattuck  Ave.; 
(Ill)  certain  locations  within  an 
easterly  section  of  Berkeley,  north 
of  Dwight  Way  and  east  of  Shat- 
tuck Ave.,  and  (IV)  west  central 
section  of  the  city,  west  of  San 
Pablo  Ave.,  north  of  Addison  St., 
and  south  of  Cedar  Street. 
Owner— City   of  Berkeley.  City  Hali. 

Berkeley. 
Engineer  —   Harry   Goodridge,    City 
Hall,    Berkeley. 

Application  for  advance  planning 
funds  for  $2,000  has  been  approved, 
according  to  an  announcement  made 
by  Wright  L.  Felt,  Division  Engi- 
neer of  the  Bureau  of  Community 
Facilities  of  Federal  Works  Agency, 
Berkeley, 

3/7/46  88 

CONTRACT    AWARDED 

LOS  ANGELES,  Calif  .—R.  A.  Watt- 
son  Co.,  5528  Vineland  Ave.,  North 
Hollywood,  at  $94,687.67,  awarded  con- 
tract by  the  Los  Angeles  Board  of 
Public  Works,  153  City  Hall,  Los 
Angeles,  February  27,  for  the  con- 
struction of  a  sanitary  sewer  and 
resurfacing  of  streets  in  Teesdale 
Ave.  and  Valley  Spring  Lane  Sewer 
District,  Los  Angeles ;  1911  act 

3/7/46  39 

CONTRACT   AWARDED 

SAN  DIEGO.  Calif.— Haddock  En- 
gineers, Ltd.,  129  W.  2nd  St.,  Los  An- 
geles, and  P.  O.  Box  479,  Oceanside, 
at  $151,960,  has  been  awarded  con- 
tract by  the  City  of  San  Diego,  office 
of  the  citv  clerk.  Room  356  Civic  Cen- 
ter, San  Diego,  for  the  construction 
of  a  portion  of  trunk  sewer  No.  2, 
Old  Town  to  Cudahy  and  Linda  Vista 
connection,  San  Diego.  Bids  were  re- 
ceived February  19. 


Curtis  Gravel  Co.,  Spokane,  $194,356.  |  $6609  submitted  low  bid  and  awarded 

Wahlngton  County  —  Campbell  ]  contract  by  the  U.  S.  Engineer  Of- 
Bridge-Hazeidale  section  of  Farming- I  flee,  Wright  Bldg.,  Sacramento,  un- 
ton  Highway.  Federal  Project  No.  S-  j  der  Spec  1212  for  seeding  at  Grand 
202  (2).  4.56  miles  regarding,  sarfac-  Island.  Other  bids  were: 
ing  oiling  approximately  7400  cu.  Frank  Embleton.  Albany.  $10,205. 
yds.  excavation,  2  M  ft.  b.m.  un-  J.  Henry  Harris,  Berkeley,  $13.- 
treated  lumber,  drive  state-f umUhed  1 203.50. 

piling    and    place   of    state-furnished  |     Huttlg  &  Schromm,  Palo  Alto,  $14,- 
treated  lumber.  28,300  cu.  yds.  crushed    349  75. 

rock  or  crushed  grave,  2S4  tone  as-       Combs  Bros.,  San  Leandro,  $14,740. 
phalt  materials. 

Contract   awarded   to   Porter  Yett, 
Portland,  tar,  $109,690. 

Other  bidders: 

T.  W.  Thomas,  Portland,  tar,  $121,- 

323. 
A.  H.  Sexton  &  Sons,  CorvalUs,  Ore., 

$134,172. 
Babler  Broe.,   Portland,   tar,   $139,- 

846. 

C.  J.  Eldon,  Portland,  tax,  $142,180; 
other,  $142,203. 
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BIDS  OPENED 

OLYMPIA,  Wash.— Following  sub- 
mitted bids  to  the  office  of  the  di- 
rector of  highways,  Clarence  D. 
Shain,  Olympia,  Wash.,  for  the  con- 
struction   of    the   following    highway 


MACHINERY  AND 

EQUIPMENT 

f 

3/7/46  •     45 

BIDS  WANTED 

SHOSHONE  PROJEC-r,  KEND- 
RICK  PROJECT.  Wyoming— Until 
April  3,  2  P  M,  bids  will  be  received 
by  the  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Spec.  1217  for  fur- 
nishing aad  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Casper.  Wyo.,  Thermopolls,  Wyo..  and 
Cody,  Wyo..  at  the  option  of  the  bid- 
der, three  sets  of  carrier-curr«a»t 
telephone  apparatus  for  installation 
in  the  Shoshone  power  plant  and  the 
Thermopolis  substation,  Shoshone 
improvements :  i  Project.    Wyoming,    and    the  Casper 

1.  Grading,  surfacing,  constructing  |aubstation.  Kendrick  I*roJect,  Wyo- 
llght  bituminous  surface  treatment  mlng.  and  coupling  capacitors  and 
and  constructing  treated  pile  and  |  line  traps  for  installation  at  the  Sho- 
tlmber  trestle  on  2.15  miles  of  prt-  j  shone  power  plant  and  the  Ther- 
mary  state  highway  No.  1.  Mt  Baker  \  mopolis  substation.  The  apparatus 
branch,  Welcome  Grange  Hall  to  i  will  be  installed  by  the  government 
Kendall  Creek  In  Whatcom  County, ;  No  charge  for  copies  of  the  speclflca- 
Federal  Aid  Project  No.  F-202(6),  in-  i  tions  to  prospective  bona  fide  bld- 
volvlng  about  13.8  acres  of  clearing,  j  ders ;  to  other,  $0.76,  not  returnable, 
7.9  acres  of  grubbing,  36.120  cu.  yde.  j  

of  common  excavation.  3100  cu.  yda.  ,  3/7/46  *8 

of   solid    rodk   excavation,    14,120   cu-jBIDS  WANTED 

yds.  of  selected  roadway  borrow,  6200  ,  BOISE  PROJECT,  Ida.— Until  Apr. 
cu.  yds.  of  screened  gravel  surfacing,  j  23.  2  P.  M..  bids  will  be  received  by 
500  cu.  yds.  t  crushed  cover  stone,  680  ;  the  U.  S.  Bureau  of  Reclamation, 
tons  of  bituminous  cement  MC-2,  600  Denver.  Colo.,  under  Spec.  1221  for 
lin.  ft.  of  beam  guard  rail,  1155  lln.  ft.  furnishing  and  delivering  five  72- 
of  culvert  pipe,  22  M  b.m.  of  treated  inch  ring-follower  gates  with  hy- 
tlmber  and  lumber,  500  lln.  ft,  of  i  draulic  hoists,  hydraulic  gate  hang- 
treated  timber  piling  and  other  items.  I  era.  leaf  position  indicators  and  con- 
Low  BiddJtr:  C.  V.  Wilder  Co.,  2006  ,  duit  sections,  for  Installation  in  the 
State,   Bellingham,   $80,001.  outlet    works     at     Anderson     Ranch 

Second   anid   third   low   bidders:    R.  ]Dam.   Boise   Project,   Idaho. 
H    Sussex,   Bellingham,   $87,713:   Bay       Specifications   obtainable   from   the 
Constr.  Co.,   Inc.,   Seattle,   $88,946.  'above   office;   no   charge  to   prospec- 

2.  Constrilcting  a   reinforced    con- |  tive    bidders;    to    others.    $1.25.    not- 
crete    T-beam    bridge,    366    ft.    long,  j  returnable. 

across  the  Wenatchee  River  on  pri-  ;  

marv   state   highway   No.   2,   Diyden   -,-,.*  43 

vicinity    in    Chelan    County     Federal    g,^^  WANTED 

Aid  Project  No.  F-299(2),  Unit  2,  In-  ^      ^^^  GRANDE  PROJECT.  N.  M.— 
volving  about  690  cu.  yds.  of  structure   ^^^^jj   ^  ^    ^  p    ^     ^^j^^,   .^^^jj   ^^ 

excavation,    1030   cu.  yds.   of  class  A    ^^^.^j^p^j  ^y  the  U.  S.  Burt«u  of  Rec- 


concrete.  110  cu.  yds.  of  class  B  cof "  Hamatlon,   Denver.   Colo.,   under  Spec. 
Crete.  140  cu,  yds.  of  class  D  concrete     ^218    for    furnishing    and    delivering 

*^°°^»*1,  '  f ob  cars  at  the  shipping  point  or  fob 


1.^.,.    r^>,ionJ,^<^*i^^P^ne' 'Mar.    5,    1946-Lot    22,   Malley    Es 
owner,    Mike    Chiechl,    1184    Fine,  ^  Lafayette, 

builder,  Wm  H  O'Neil,  1475  Emor>'.  ,     Abbott  Roberts  to  LMovell  Day 
DRUG  STORE,  $11,000;^  198  Jacksonj  j      ;^  _"  __"!....    „^  5     1946 


owner,  Lincoln  Tokonaga;  builder. 
Earl  W  Heple,  494  Delmas  Ave. 
OFFICE  AND  SCALE  PIT,  $2000 ;  790 
Stocklon ;  owner.  Pacific  Coast  Ag- 
gregates; builder.  Earl  W  Heple, 
494  Delmas  Ave. 

SAN   MATEO 


Mar.  5,   1946— Lot  17B  and   ptn  Lot 
16A,    Block   C,   Amended   Official      ^ 
Map.    Arlington    Acres,    near    El      1 
Cerrito.    George    R    Stuart    to    J      j 
Thomas  Young _ Mar.  1,  1946  ^ 


Liens  Filed 


CONTRA  COSTA  COUNTY 


OAKLAND 


ELECTRIC  Sign,  $560;  6160  E  14th 
St ;  owner,  Lockwood  Cleaners,  6160 
E  14th  St ;  builder,  Scott  Sign  Serv- 
ice. 1728  Sonoma  St,  Vallejo. 

ELECTRIC  SIGN,  $500;  3634  E  14th 
St :  owner,  Dynon  Finance  Co,  3634 
E  14th  St :  builder,  Scott  Sign  Serv- 
ice, 1728  Sonoma  St,  Vallejo 


ADD    ROOM.    $2000:    719    Humboldt; 

owner,  Robert  A  Pue ;   builder,  Geo 

A  Cole,   1119  El  Camlno  Real. 
ALTER    DWELLING,    $1000 ;    900  W  j 

Humboldt;      owner      and     builder.  1^^^^^^^  Amount 

Leonard   A  McDonald  \^       5,  1946— Lot  108,  Moraga  Wood- 

DWELLING,  $12  000 .   623  Capistmno  j  ^*;„^3;''Jj'^t    ^o   2     near    Orinda. 

Way ;  owner,  Mrs  Polidan ;  builder,  , 

Charles   Hammer,    1524   Floribunda 

Ave,  Burlingame. 


9535  330  Taraval;  owner,  Amott; 
contractor,  Edison  Elec  Constr  Co; 
service. 

9536  4021  Judah  St;  owner,  Dan- 
drea;  contractor,  Edison  Elec  Co; 
service. 

9537  1830  Moraga;  owner,  Gibbs; 
contractor,   Byington   Elec;    

9538  140  Mason  St;  owner,  Mc- 
Arthur  Hotel ;   contractor.   Crown   El 

jCo;   

9539  2421  44th  Ave;  owner,  Mc- 
i  Arthur  Bldg  Co;  contractor,  Adams 
'  Electric  Co  ;   _ 


OAKLAND 


35949  1222  42nd  Ave;  owner.  Dart; 
contractor,  Johnston  Electric;  out- 
lets; switches;  fixtures;   plugs;  mo- 


GARAGE  $1200;  2895  Hacienda;  own- 
er, R  Varsi;  builder.  Pacific  Con- 
struction Co. 
DWELLING,  $8250:  2025  Stratford 
Way:  owner,  A  Corsetti;  builder, 
A    Meurrer.    217    Santa '  Inez    Ave. 

,,  Lomita  Park. 

1-STORY    STORE    BUILDING.    $16.-    OFFICE  BUILDING.  $20.000 ;  ptn  Lot } 


Peter  Sleber  vs  Curley  A  Wright, 
also  known  as  Albert  Wright,  et 

al    - $1,856.62    tors. 

!     35950    90th  and  Max:Arthur;  owner, 

Chamberlain ;    contractor,    Flagler 
Electric;  new  Installation. 

35951     1850  Melvln  Rd ;  owner,  Lin- 
coln; contractor,  Del  Monte  Electric; 
outlets ;  switches. 
85952      900   High    St;    owner,    L   A 


Electrical  Permits 


SAN    FRANCISCO 


000;  593  98th  Ave;  owner,  Peggy 
Maf ey ;  builder,  H  L  Risdon  &  Sons, 
5977  Majestic  Ave. 

FIRE  REPAIRS,  $600;  8101  E  14th 
St ;  owner  and  builder,  Harold  R 
Dickinson,  8101  E  14th  St 

ALTERATIONS,  $800;  1301  Broad- 
way ;  owner  and  builder,  Dr  Mud- 
dlemsm,  premises. 

DWELLINGS  (1-sotry  6-room)  (2), 
$4500  each:  262  and  306  Bergedo 
Dr;  owner,  McGah  &  O'Shea,  4939 
Broadway;  builder,  Ray  Towers, 
2508  Benvenue  Ave. 


1    TJi^^i.    A     HI  1-B.mmo  «.eai     uwu-        9432     1550  Bryant;   o^^^ler,   Rainier   Young  Spring  &  Wire  Co;  contractor, 
e'r,    McDoliaS:    ^son  T^Dra^^Tr ;  I  Brewing  Co ;  contractor.  Central  Elec  ,  f --/-oor  Electric  ;  7  motors ;  altera- 
builder,  MacDonald,  Young  &  Nel-    Co; 
son,  121  Montgomery  St,  San  Fran 
Cisco 


3/7/46 

BIDS  OPENED  

SAN    FRANCISCO. —  Martin    Mur-    712    lin.     ft.     of     reinforced     concrete 
phy.  Route  2,  Box  894.  Oak  Ad.,  Wal-    bridge    railing.    260,000    lbs.    of    steel  ^^^    ^^    j,      j^     j^     ^.    ^^    Cruces. 
nut  Creek,  at  $8954.80,  submitted  low    reinforcing  bars,  11,000  lbs.  of  struc-  ;  j^    j^ .    xiamogordo,   N.   M.,  and   So- 
bid  to  Department  of  Public  Works,    ^^^^1  gt^el  Bind  other  items.  corro    N.    M.,    three    sets    of   carrier 
Room  282  City  Hall,  under  Spec.  20,-                                             .      „     .         - 
057  for  replacement  of  the  ttth  Ave. 
sewer  from  Balboa  St  to  Cabrillo  St 

The  work  Involves: 

(1)  669   lin.    ft    12-in.    vitrified    clay 
pipe  sewer; 

(2)  46  each  12x6-in.  Y  branches; 
(8)  4  each  manhole  frames  and  cov- 
ers; 

(4)  35  tons  Mphaltlc  concrete  wear- 
ing surface; 

(5)  lump  sum,  traffic  routing  worx. 
Complete   bids  follow: 
Martin   Murphy,    (1)    $12.20,    (2)    $3, 

(3)  $70.  (4)  $10,  (5)  $125;  total  $8954.80. 
Charles    L   Harney,    (1)    $14.50,    (2) 

$1.80,  (3)  $53,  (4)  $8.60.  (5)  $500;  total 
$10,796.30. 

Fav  Improvement  Co.,  (1)  $15.24, 
(2)  $3.50,  (3)  $50.  (4)  $8.80,  (5)  $200; 
total  $11,064.61.  .,.,,. 

Biltwell    Construction   Co.    (1)    $15. 

(2)  $8.  (3)  $145.  (4)  $15,  (5)  $300; 
total  $11,808.  ^_    ^„^ 

M.  Desiano.  (1)  $16.40,  (2)  $4.37,  (3) 
$42.50,    (4)    $14.    (5)    $290;    total    $12,- 

Fred  T  .Fairey,  (1)  $17.50,  (2)  $6.50, 

(3)  $56,  (4)  $15.  (5)  $300;  total  $13,- 
051.50. 


Low  bidder.  Cascade  Contractors,  j  ^.^^rent  telephone  apparatus  for  In- 
Inc,  P.  O.   Box  4056,  Seattle,  $89.7^:3.  ,  ^tallation    In    Elephant    Butte    Power 

Second  and  3rd  low  t)ldder8:  Neu-  p^^^^  ^^^  ^a^  Cruces  substation, 
klrch  Bros.,  Seattle,  $89,808;  M.  1^- I  ^nj  ^^e  Alamogordo  substation.  Rio 
Butler.   Seattle,    $97,746.  1  Qrande  Project  N.  M.  The  apparatus 

3.  Constructing  a  steel  and  rem-  ^.jjj  ^^  installed  by  the  (Jovemment 
forced  concirete  overcrossing  struc- ,  j^^  charge  for  copies  of  the  specl- 
ture.  618.5  ft.  long,  to  carry  primary  f jpations  to  prospective  bona  fide 
state  highvray  No.  15  over  Gre»^  bidders ;  to  others.  $0.75.  not  return- 
Northern  Hallway  tracks  Scenic  .j^,^ 
vicinity  in  King  County.  Federal  Aid  1 
Project     No.     FG-293(11).     involving' 


about  1024  cu.  yds.  of  structure  ex- 
cavation, llio  cu.  yds.  of  class  A  con- 
crete. 245  cu.  yds.  of  class  F  concrete. 
1244  lin  ft  of  reinforced  concrete 
bridge  railing.  327,000  lbs.  of  steel 
reinforcing  bars,  552,000  lbs.  of  struc- 
tural carbon  steel,  3800  lbs.  of  cast 
steel  and  other  items. 

Low  biddler,  Neukirch  Bros.,  743 
Bellevue   N,.   Seattle,   $178,950. 

Second  and  3rd  low  bidders,  M.  f. 
Butler,  Seattle.  $182,620;  M.  P.  Mun- 
ter.  Seattle.  $183,914.  Exper.  In  making  sketches,  floorplana, 

4.  Grading  .surfacing,  construcung  .^^.Q^king  drawings,  details,  etc.,  for 
bituminous  surface  treatment  plani-  residential,  conunercial  or  industrial 
mix.  type  class  F,  preseal  treatment,    ^^^^^    Reply   Box   37,   c/o   Dally   Pa 


35953  3255  Madera  Ave;  owner, 
Frank  Botts;  contractor,  Broadmoor 
Electric;  alterations. 

35954  2800  Cypress;  owner,  M  D 
Biringer;  contractor,  California  Elec- 
tric: outlets:  switches;  fixtures. 

S5955  2609  Alida;  owner,  W  Beck- 
ett ;  contractor.  Paramount  Electric ; 
outlets;  switches;  fixtures;  plugs. 

35956  106  Estates  Dr;  owner,  Ike 
I  tractor,  Assoc  Eiec  &  Mech  Co;  mo- j  Abraham;    contractor,    T    L    Rdsen- 


9433     701  Sansome  St;  owner,  ; 

contractor.  Central  Elec  Co;   10  out- 

^^^^iT^-.'^^i^e^^nll'^  '^'b^^rin.    Taylor: 

iii?rri.srian^"^te"o:;?^^ 

DWElSnS^EsSw^^IO  D^  Monte;  i     9435     1665  Maricet  St;   owner.   Hub 
^wn^r     John    W    and    Dorothy    M    Grill :    contractor.    Central    Elec    Co; 

Mallor'y;    builder.   Peninsula   Home   1   P^^S- 

Builders,  2562  El  Camlno  Real,  San  I      9436    92  6th  St ,  o^ivner,  — 

Mateo. 


con- 


DWELLING  (1-story  5-room),  $4500;    DWELLING,  $8000;  ptn  Lot  34.  ^^  ,  *°rj, 


300  Berg^o  Dr;  owner,  McGah  & 
O'Shea.  4939  Broadway;  builder, 
Ray  Towers,  2508  Benvenue  Ave. 

1- STORY  CONCRETE  GARAGE. 
$5500;  426  40th  St;  owner,  Im- 
manuel  Heln,  371  38th  St;  builder, 
Dotv  &   Lockwood,  2003  E   14th   St 

1-STORY     STORES,     $9000;     7901-05 
MacArthur   Blvd ;    owner,    Rudolph  ' 
A  Raeber ;  builder,  A  L  Holm,  10601 
Beverly  Ave. 

ADDITION,  $2000;  8607  E  14th  St; 
owner,  L  G  Dean,  prem;  builder, 
H  S  Pulllam,  8009  Fontaine  St 

DWELLING  (1 -story  5-room).  $4000 


9437       140 


berg;   outlets 
New    Mon^goniery     St;  j     35957     926  High    St;   owner,   Hoyt 


40— 


STREETS  AND 
HIGHWAYS 


40 


Oassif  ied  Adyertising 


POSITION  WANTED 

Experienced         ATICII  ITECTURAL 
DRAFTSMAN  wants  part-time  work. 


on 


3/7-8-11-12   4fi 


^''^.n^LuIa^^e  SSdei^    2562    owner.    Pacific    Tel   &    Tel   Co;    con-!  Heater;   contractor.  T  L  Rosenberg; 
er    Peninsula  Home   Builders,    -^^^  ^         p^^j^    f    Goodman;    9   out- ,  outlets. 

^T^iv^n^I^E  k3?S?  ^t To  Block   lets.  $5958    340  29th  Ave:  owner,  Holme 

^Jv^r^in^keaTowner   DrNT        ©438     E    18th    Ave.   200   S   Moraga;    Manufacturing    Co;    contractor.    T   L 
EAdre    SerTi'S!l8?9^^^    owner.    Hallgren.    contractor.    Rich- :  Rosenberg ;  sl^ce. 
,        Av^  R#.lmont  ,mond   Elec;   service.  \     35959    374  Grand  Ave;  owner.  Peck 

r.^^'T  I  ING     I^ts   27   and  28    Block       »««      W    40th    Ave    125    S    Lincota  (Merrick;  contractor.  T  L  Rosenberg; 
DWELLING,    Lxns   z<   ana  ^e.ouv  owner,     United:      contractor,  ! ranee 

f.,fe?  E°Alb^     Sel^    dr^-'    Richmond   Electric;    service  i^^fgeo    NE  19th  Ave  and  E  12th  St: 

Lester   EAlba^buuaer^^eo  ^^     g    41st    Ave    120    S    Lincoln   o..-ner.    J   E   French   Co;    contractor. 

.^"'^liLtfn  Claremoni   ^^^^^..      ^^^^^      United;      contractor.  ,t  L  Rosenberg;  alterations. 

Can  MRteo.  Richmond    Electric;    service.  \     35951     2740  Broadwav:  owner.  J  E 

9441      998    Sutter    St:     owner.    998   Prench;  contractor.  TL  Rosenberg; 
Club ;    contractor,    W    H    Kirsten ;    7    j  outlet  •   1  fixture  •  1  plug. 


San  Mateo. 
ALTER      DWELLING.      $1500;       435 
Grand  Blvd ;  owner,  W  A  Donahoe ; 
builder,  J  Harris,  316  Ranelagh  Rd, 


outlets;   3   switches. 


35962      SE    comer    13th    and    Clay 


1947   81st   Ave;    owner  and  builder,        San  Mateo. 
T^^rt^^T  ™'*™'  ^^  ^  ^*^^  ®^  (GARAGE,  $1000;  1311  2nd  Ave;  owtv-         Jameson;   contractor,  W  H  Kirs-  :  tractor  TLRt;n;bVre'^ wiring  radio 

DWELLING  (l-stor>-  5-room).  $4250;  '      er  and  builder,  Kenneth  Rex  Evans.  ^  outlets  v™i,    '       ^  Rosenberg,  wiruig  ™u 


9442      256    Montgomen,  ;    owner,    L   gtg .  owner.  E  Bercovlch  &  Co ;  con 


2638  Truman  Ave ;  owner  and  build-  I 


er,  Helmkamp  &  Kahler,  1208  10th 
Ave. 

ADDITION,    $1100;    224   Beau  Forest 
Ave; 


ALTER  BUILDING,  $800;   433  Cres- 


.  board. 


9443      1065    Market    Street;    owner,;      ^9^3    1715  Broadwav;  owner,  Har- 
s:    contractor,    W    H    Kirs-    old   White:    contractof.   T  L  Roaen- 
ten;  5  outlets;  4  plugs.  i  berg  Co;  outlets;  switches;  fixtures; 

_  9444,    177    Eddv    St;    owner,    <Jar- ; -.i,,™- .   «u«~,tt->„_ 

R,.,„>,  °'''"^''    *"^     builder,     Helen    ALTER  GRANDSTAND,  $1500:   Bay    nival  Club ;  contrkctor,  W  H  Kirslen ;' ^'^^     4SJ*i°"i„^rt  •  owner.  Spl- j  425 
Bumham,  premises.  '      Meadows   Race   Track;   owner  and    1    -'-—  '  4735  Davenport ,  owoe  ._  h     j     _ 


cent;    owner    and   builder,    Charles    Q^jitijon' 
A   McPhee,   433  Crescent  Ave,   San 
Mateo. 


3/7/46 

BIDS  OPENED  ,      ,^     ,  „ 

STATE  OF  OREGON.— The  foUow- 
Ing  submitted  bids  to  the  Oregon 
State  Highwav  Commission,  H-  B. 
Glaisver,  secretary,  PubUc  Service 
Bldg.!^  Portland,  for  construction  aa 
follows:  .^^ 

Clatsop  Ceunty  —  State  Project 
Place  new  timbers  In  two  106-ft  truee 
spans  In  Vine  Maple  bridge  orrer 
Nehalem  River  on  Flshhawk  Falls 
Beoondary  highway;  furnish  and  place 
approximately  82  M  ft  b.m.  un- 
treated lumber. 

Contract  awarded  to  Philpott  & 
Buchingham,  $16,608. 

Other  bidder: 

A  D    Ford  &  Son,  Portland,  $29,842. 

Linn  County— West  Unit  LebMOO- 
Sweet  Home  section  of  Santiam  higH- 
wav.  State  project  8.0  miles  of  pave- 
ment resurfacing,  approximately  6600 
cu.  yds.  shoulder  material,  16.900  tone 
asphalt  concrete- 

Contract  awarded  Warren  North- 
west Inc..  NE.  102nd  and  Viarren 
Rd.,  Portland.  $83,574. 

Other  bidders:  .,    «« 

Parker  Schram  Co.,  Portland,  $95,- 


nonskid     stogie     seal     t"»^™®^^,  ""    cific  Builder 
14.391  miles  of  secondary  state  high- 
way No.  5-a  Tenino  to  P*«%^^  \  HELP    WANTED 

ty  line  In  Thurston  County,  y«»«f*» ;    _  _— -, 

Aid    Project    No.    S-281(8),    l°'^olvtog  , . 

about    3760    cu.    yds    .of   unclasslflea  .     Experienced  SALESMAN  for  RESI- 
excavation,  8060  cu.  yds.  of  "no^'f*!   deN'TIAL  MODERNIZING,   capable 
material,    2$40    cu.    yds.    of    seiectea^^  meeting  pubhc,  planning  Jobs  and 
roadway     borrow,     9710     cu.    yds.    01  ,  g^jp^j.^,igjng  crews.  Location  East  Bav 
crushed  stone  surfacing,  1120  cu.  yas.  I  ^^jj    THomwall    0620.    ask    for    Mr 
of  crushed   stone  filler.  2570  cu.  yds.    ^^^^^^  to  2/13/46 

of  coarse  crushed  screenings.  1480  cu. 

yds.  of  fine  crushed  scre^ilngs,  124 
tons  of  bituminous  cement  MC-2,  190 
tons  of  bituminous  cement  RC-5,  22,- 
350  tons  of  bituminous  mixture  plant - 
mix,  type  class  F,  435  lin.  ft  of  cul- 


plug. 


itotfot     4735  Davenport;  owoci.  oh'- ;■»*"■  _  ^^    o^-*ia„r«    £97  970 

'vock;    contractor.    Paramount    Elec-'     Porter  Yett  Portland,  $97,97U 


vert  pipe  and  other  items. 

Contract  awarded  low  bidder.  Pet- 
er Kiewit  Sons  Co..  1403  W  45th  St., 
Seattle.  $173,519. 

Second  and  3rd  low  bidders.  Rush 
&  Baird,  Seattle.  $177,722:  Western 
Asphalt  Co..  Seattle.  $178,512. 


3/7/46  '  ^ 

NOTICE 

LAKE  COUNTY.  Calif.— A  repre- 
sentative df  the  bridge  department 
of  the  State  Division  of  Highways 
will  meet  prospective  bidders  for  the 
proposed  project  in  Lake  County. 
I-Lak-89-D  for  which  bids  are  to  be 
received  in  Sacramento  on  March  27. 
194& 

Said  representative  will  meet  pros- 
pecUve  bidders  at  the  Kelsey  Creek 
bridge  site  at  Kelse>-ville  on  Tuesday, 
March  19.  1946.  at  U  A.  IL 
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PLANS  and 
Speculations 


.  .^?»<^o.:  The  Chico  School  Dis- 
trict will  vote,  probably  June  4, 
on  *wP^?^  ^°  ^ssue  $1,250,000  in 
^U-yekr  bonds,  to  finance  construc- 
tion of  school  buildings,  to  elim- 
inate the  over-crowded  and  un- 
welcome conditions  of  the  school 
systems  there.  The  necessary  pa- 
pers for  presentation  of  the  bonds 
to  the  people  will  be  brought  before 
the  board  at  its  next  regular  meet- 
ing on  March  13. 
oOo 

Butte  County:  The  Butte  County 
Board  of  Supervisors  March  1  un- 
animously approved  plans  for  the 
proposed  Bidwell  Bar  Bridge  road- 
way, agreeing  on  a  26-foot  width 
for  the  road.  It  was  brought  out 
that  this  will  entail  an  expenditure 
of  167,500  plus  an  additional  $4,050 
for  designers'  fees. 
oOo 

Roseville:  Meeting  in  adjourned 
session  last  week,  the  Roseville 
city  council  heard  Frank  Packard, 
civil  engineer,  explain  that  he 
hopes  to  have  plans  for  bidding 
purposes  by  March  15  for  the  pro- 
posed sewer  project  in  the  Elm 
Court  district.  The  cost  has  been 
estimated  at  approximately  $30,- 
000. 

oOo 

Sparks,  Nev.:  Sparks*  proposed 
bond  issue,  now  expected  to  be 
$135,000  instead  of  $100,000  as 
originally  estimated,  probably  will 
go  before  the  city's  voters  around 
May  1,  according  to  Mayor  D.  J. 
Fodrin.  The  bond  will  be  issued 
to  cover  the  expenses  of  three 
projects:  extension  of  the  city 
sewage  system  to  homes  south  of 
the  S.  P.  railroad's  tracks,  mod- 
ernization and  enlargement  of  the 
present  Sparks  sewage  disposal 
plant,  and  construction  of  a  new 
city  garage  and  storage  yard. 
oOo 

Clovis:  Tiie  consltuction  of  a 
$75,000  elementary  school  to  re- 
place the  present  inadequate  struc- 
ture is  announced  by  Glenn  D. 
Reavis,  Clovis  district  school  su- 
perintendent, A  $4,200  loan  from 
I  lie  Federal  Public  Works  Admin- 
istration 'las  been  received  to  cover 
cost  of  preparing  plans. 
oOo 

Salinas:  Monterey  Board  of  Su- 
pervisors voted  Saturday  to  pur- 
chase 20  acres  of  land  adjacent 
to  the  county  hospital  for  the  pro- 
posed new  county  jail.  Cost  of  the 
property  for  the  planned  Bastille 
was  $6,000. 

oOo 

Martinez:  Houses  for  veterans 
have  received  approval  and  the 
city  council  has  instructed  City 
Administrator  Leonard  McClintock 
to  locate  a  site  suitable  for  24 
FPHA  houses  to  be  erected. 
oOo 
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Joseph  B.  Peebles 
Appointed  To  Sales 
Manager  Position 

Joseph  B  Peebles,  until  recently 
i^eneral  manager  of  Gladding  Mc- 
Bean  company's  central  division, 
has  been  named  sales  manager  of 
the  Stran-Steel  Division  of  Kraf- 
tile  company,  Niles,  it  was  an- 
nounced this  week  by  C.  W.  Kraft, 
president.  Peebles  will  work  un- 
der Kraftile's  James  Crawford, 
vice-president,  who  has  been  pro- 
moted to  the  post  of  general  sales 
manager  directing  the  sale  of  all 


JOINT  SAN  FRANCISCO 
ENGINEERING   COUNaL 
MEETING 
Members  of  the  American  So- 
ciety   of    Mechanical    Engineers 
are  invited  to  the  Annual  Joint 
Meeting  of  the   Member   Socie- 
ties of  the  San  Francisco  Engi- 
neering     Council.      Wednesday, 
March  13,  at  8:00  p.  ra.,  P.  G. 
&  E.  Co.  Auditorium,   245  Mar- 
ket street,  San  Francisco. 

The  program:  "Proposed  Wa- 
ter Resources  Development  of 
the  Central  Valley  Basin  of 
California",  by  Lester  S.  Ready, 
consulting  engineer. 

Various  plans  for  development 
of  the  State's  water  resources 
will  be  described,  including  their 
engineering,  social  and  economic 
implications. 

Please  Note:  A  dinner  will 
precede  the  meeting,  starting 
at  6:30  p.  m.  at  the  Engineers' 
Club,  206  Sansome  street.  Since 
attendance  will  be  proportioned 
among  the  Member  Societies, 
please  return  this  attached  card 
immediately  if  you   can   attend. 


the  organization's  products  and 
services,  including  acid  brick  and 
structural  clay  units. 

Kraftile's  Stran-Steel  Division 
distributes  the  Quonset-type  steel 
"packages"  buildings,  similar  in 
desigrn  to  those  war-time  buildings 
erected  on  Pacific  islands  by  the 
Seabees  during  the  invasion  drive. 
Kraftile's  sales  since  last  Decem- 
ber, when  the  line  was  added,  are 
the  largest  among  all  national  dis- 
tributors of  the  Stran-Steel  build- 
ings, according  to  word  received 
from  the  company's  Chicago  head- 
I  quarters. 


Structural  Steel 
January  Bookings 
Total  21U82  Tons 

The  estimated  total  bookings  of 
fabricated  structural  steel  for 
bridge  and  building  construction 
for  the  month  of  January,  accord- 
ing to  reports  received  by  Amer- 
ican Institute  of  Steel  Construc- 
tion, amounted  to  211,182  tons. 
Estimated  shipments  for  the  month 
totaled  86,371  tons. 

Starting  with  January,  the  In- 
stitute's monthly  statistical  re- 
leases will  be  issued  on  the  basis 
of  the  estimated  total  for  the  in- 
dustry, the  same  as  was  its  prac- 
tice up  to  1943. 

During  the  war  years  the  vol- 
ume of  fabricated  structural  steel 
for  construction  purposes  was  so 
small  and  the  conditions  were  so 
unusual  it  was  felt  unsafe  to  con- 
tinue following  the  established 
practice.  Accordingly  for  the  years 
1943,  1944  and  1945  the  Institute's 
statistics  were  limited  to  an  ac- 
tual report  of  the  data  that  was 
filed  with  it  by  the  reporting  com- 
panies 


Reclamation  Bureau 
Offers  Diversified 
Job  Opportunities 

Opportunity  to  put  war-learned 
skill  to  work  on  a  permanent  and 
"essential"  peace-time  job  is  of- 
fered to  veterans  and  home-front 
workers  by  the  stepped-up  pro- 
gram of  the  federal  bureau  of  rec- 
lamation for  development  of  the 
Central  Valley  project. 

The  postwar  construction  pro- 
gram of  the  reclamation  bureau, 
which  will  carry  the  giant  recla- 
mation undertaking  until  1960,  has 
been  estimated  to  require  the  con- 
tinuous employment  of  18,000  men 
for  15  years.  Numbers  of  posi- 
tions are  being  filled  daily,  but 
many  remain  open. 

Positions  offered  in  Region  II 
of  the  Bureau,  together  with  sal- 
ary ranges,  are  electrical  engineer, 
$2980  -  $4300;  stenographic  clerk, 
$1902  -  $2100;  engineering  aide, 
(survey),  $1902  -  $2980;  engineer- 
ing draftsman,  $2100  -  $2980;  in- 
spector, $2100  -  $2980;  hydraulic 
engineer,  $2980  -  $3640;  civil  en- 
gineer, $2320  -  $4300;  right-of-way 


Whipple  and  McGarry 
To  Speak  On  Credit 
C.LD.A.  Meeting 

Gordon  Whipple,  credit  manager 
of  the  Paraffine  Companies,  and 
A.  J.  McGarry,  head  of  the  Con- 
struction and  Industrial  section. 
Credit  Managers  association  of 
Northern  and  Central  California, 
will  be  the  featured  speakers  Mon- 
day at  the  regular  monthly  meet- 
ing of  the  Construction  E(!iuipment 
Distributors  association  at  the  St. 
Julian  Cafe,  140  Battery  street, 
San  Francisco.  The  meeting  is 
scheduled  to  start  at  6:350  p  m., 
A.  E.  Mason,  secretary,  announces. 
The  two  credit  authorities  will 
speak  on  "The  Credit  Trend  as 
Applied  to  Our  Industry  and  the 
The  article   states    that   Savage  |  General   Credit  Picture".    A  ques- 

was  evacuated  on  a  stretcher,  un-|tion  period  will  follow  the  talks. 

conscious,  and  wearing  a  donated  Reservations  should  be  made  be- 
fore Saturday  noon  by  telephon- 
ing overland  1515. 

__^ ■«■ , 


RSVP 

Gen.  A.  A.  Vandergrift 

Commandant 

U.  S.  Marine  Corps 

Washington,  D.  C. 

Sir: 

In  one  of  the  local  papers  there 
appeared  a  story  under  a  San 
Diego  February  28  dateline  re- 
garding the  plight  of  ex-Marine 
Corps  Officer  Maurice  Savage. 

•  •  • 
According  to  the  story,  ex-Ma- 
rine Savage  has  just  been  billed 
for  an  itemized  list  of  gear  to- 
taling $17.85,  which  he  lost  upon 
leaving  Iwo  Jima. 

•  •    • 


The  statistics  of  the  war  years   agent,  $3640;  land  appraiser,  $3640 


do  not  serve  as  a  basis  of  any 
comparison  with  the  normal  opera- 
tions of  the  industry.  Accordingly, 
the  Institute  will  during  1946  give 
a  comparison  of  the  industry's  cur- 
rent data  with  the  average  of  the 
five  pre-war  years  1936  through 
1940. 

Following  is   the  complete  tab- 
ulation of  bookings  and  shipments: 

Contracts  Closed         (A)         (B) 

January    211,182     107,578 

Shipments 

January    86,371      92,578 

Tonnage   available 

for  fab  rication 

within  next  four 

months    552,135     302,607 

(A)  Est.  total  tonnage  for  the  en- 
tire industry,  1946. 

(B)  Est.  total  tonnage  for  the  en- 
tire industry,  average  1936-1940. 

# 

BIDS  INVITED  FOR  EGYPTIAN 
HYDROELECTRIC   PROJECT 


SUMMERBELl  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland^  Calif. 

From  San  Francisco  From  other  exchanges 

Enterprise  10930  TWinoaks  3622 


BURKE  FORM  CLAMPS 
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i     6NAP    TIES  TIMBER    RINGS  CURING    COMPOUND 

eXPANSlON    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

Ail   Types  of   Concrffo   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco  Phone  GArfield  8768 


JOIST  HANGERS 

ALL    SIZES 
FOR  IMMEDIATE  DELIVERY 

1  ATTERSON  &  ELVIN  IRON  WORKS 

280— 13th   STREET,  SAN   FRANCISCO         -         MArket   3647 


Specifications  for  the  Aswam 
Dam  hydroelectric  project  in  Egypt 
have  been  prepared  in  London  and 
bids  are  to  be  placed  before  June 
2,  1946,  according  to  the  Depart- 
ment of  Commerce.  Constriction 
of  the  project  is  expected  to  take 
three  years  and  is  said  to  present 
unique  engineering  problems  since 
the  surface  earth  and  underlying 
granite  must  be  moved  mechan- 
ically instead  of  dynamiting  to 
avoid  weakening  the  dam. 


pniORlTliSNO 
LONGER  BMQUmiD 


"COMVERT  TO 
FlUORESfWT' 
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Fluorescent  Products  Co. 

:t  :^GOL0EN  GATE  AVE  .SrwA  8900 


Sound  Conditioning   ' 
with 
Acousti-Celotex 


-  14300;  engineering  aide  (various) 
$1902  -  12980;  agi'iculturist,  $2320- 
$3640;  agricultural  aide,  $1902  - 
$2980;  engineer  (various),  $2320  - 
$5180;  miscellaneous  duplicating 
machine  operator,  $1506  -  $1902; 
typing  clerk,  $1704  -  $1902;  and 
laborers  at  $1  per  hour. 

Numerous  positions  in  each  of 
these  categories  remain  to  be  fill- 
ed. Applicants  will  be  interviewed 
at  the  Sacramento  headquarters  of 
the  Region  II  office  or  at  any  of 
the  local  offices,  which  are  located 
at  Antioch,  Tracy,  Friant,  Redding, 
Colusa,  Chico,  Modesto,  Visalia, 
Bakersfield,  Santa  Barbara,  and 
Klamath  Falls,  Ore. 

# 

RUSSIA  PLANS  TO 
EXPAND  LUMBER  OUTPUT 

A  30  to  40  per  cent  increase  in 
lumber  production  as  compared 
with  prewar  output  is  expected  in 
Russia  during  the  next  five  years, 
according  to  reports  received  by 
the  Department  of  Commerce.  A 
program  for  mechanization  and 
technical  improvements  in  lum- 
bering Russia's  3,700,000  square 
miles  of  forest  tracts,  comprising 
about  one-third  of  the  total  forest 
area  of  the  world,  has  been  in- 
itiated. The  program  aims  to  in- 
crease output  sufficiently  to  pro- 
vide lumber  needed  for  Soviet  re- 
construction and  new  developments 
and  also  a  surplus  for  exports  to 
place  Russia  among  the  chief  lum- 
ber exporting  countries. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 
Air  Tools  of  All  Kindt 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


New  Concrete  Mixers 


pair  of  pajama  pants. 

•  •    • 

I   realize  that  according  to  the  ^.      , 

L'vt'TeTst'of  hrh'ei*mewasiCna»"  ^'^  Company 

mask  or  canteen,  even  though  un-|r\£|p         rafalAfi    fM 

conscious;    however,   there   is    one  j^-'**^*  »^    ValalUg    vrl 

item   among   the   missing   articles 

which    I   would    like   to    bring    to 

vour  attention:  "1  packet,  first  aid, 

31c". 

•  *    • 

There  are  many  possible  explan- 
ations which  might  account  for 
this  loss,  ranging  from  careless- 
ness to  the  use  of  the  kit  on  Ma- 
rine Savage  while  he  was  uncon- 
scious. 

•  •    • 

During  this  last  Show,  your 
Boys  added  many  gleaming  chap- 
ters to  the  untarnished  record  of 
the  Marine  Corps,  but  I  would  like 


The  new  Rex  US  and  16S  con- 
crete mixers  are  described  in  bulle- 
tin #481  just  published  by  Chain 
Belt  Company  of  Milwaukee.  These 
new  machines  feature  portability, 
high  production,  low  over-all  cost, 
dependability,  easy  operaltion  and 
streamlined   appearance. 

Mechanical  details  sucih  as  3- 
way  mixing  action,  chain  drum 
drive,  shimmy  skip,  accuirate  wa- 
ter system,  one-man  hi|ch,  etc., 
are    plainly    illustrated    and    de 


to  protest  against  one  of  our  fight-  scribed.  Complete  specifications  on 
ing  men  having  to  pay  for  his  own  !  all  parts  of  the  mixers  are  also 
bandages.     This    would    be  estab-  j  included. 

lishing  a  dangerous  precedent.  The  new  Rex  US  and  16S  con- 

*    *     *  !  Crete  mixers  are  a  nart  of  the  com- 

I    am,    therefore,    enclosing    a  I  plete  line  of  Rex  construction  ma- 
postal  money  order  payable  to  the  chinery  which  includes  Rex  tilting 


U.  S.  Marine  Corps  for  31c  to 
cover  the  cost  of  the  first  aid  kit 
charged  to  ex-Marine  Savage. 

Respectfully, 
GROOVER. 
•    •    • 


and  drum  type  concrete  mixers, 
Moto-Mixers,  plaster  and  mortar 
mixers,  road  pavers,  water  pumps 
and  Rex  Pumpcrete,  the  plimp  that 
pumps  concrete. 

This  new  catalog,  and  oithers  de- 
I  scribing  any  item  in  the  line  may 
Readers:  This  cost  me  31c  plus  be   obtained   by   addressing   Chain 

6c  fee  for  postal  money  order  No.  Belt  Company,  Milwaukee  4,  Wis. 

312999    and    8c    airmail,    or    45c.         ^ j 


Radiant  Baseboard 
Newest  Method  Of 

Home  Heating 


A 


There  will  be  a  reply  which  may 
cause  me  to  buy  a  steamship 
ticket  for  a  midnight  sailing. 

•  •    • 

Now,  on  the  serious  side:  You 
do  not  have  to  be  "sold"  on  YOUR 
American  Red  Cross,  but  may  I 
make  a  suggestion  regarding  the 
solicitor  who  will  call  on  you  dur- 
ing the  current  funds  campaign? 
This  person  is  pavement-pounding 
and  doorbell-ringing  for  you — do- 
ing more  than  you  and  doing  it 
"for  free". 

•  •     • 

As  a  courteous  considera- 
tion, BE  PREPARED  AND 
DO  NOT  KEEP  THE  SO- 
LICITOR WAITING. 


Carbon  Monoxide  gas  is  partic- 
ularly dangerous  to  motorists  be- 
cause it  is  odorless,  colorless  and 
tasteless,  the  California  Sitate  Au- 
tomobile Association  warns,  and 
its  presence  is  therefore  <9ften  un- 
noticed. Motorists  should  always 
keep  one  window  of  the  car  par- 
tially open  as  a  safeguard. 


One  of  the  few  really  new  and 
practical  developments  in  the  heat- 
ing industry  which  is  sure  to  find 
wide  application  when  new  con- 
struction and  modernization  get 
under  way  is  the  radiant  base- 
board, says  the  plumbing  and  heat- 
ing industries  bureau. 

The  radiant  baseboard  is  a  hoU 
low  cast-iron  unit  approximately 
the  same  size  and  appearance  as 
the  conventional  wooden  baseboard. 


ATTENTION 
HOMELESS  VETS  .  .  . 

A  pertinent  me88age  to 
less  veterans  giving  ex-service- 
men the  lowdown,  with  no 
punches  pulled,  on  their  chances 
of  getting  a  new  home  this  year, 
is  printed  on  page  three. 

Utterly  frank  and  devoid  of 
misleading  phrases  and  prom' 
ises,  "A  Message  to  a  Home- 
less Veteran"  gives  the  former 
G.  I.  Joe  an  honest  answer  to 
his  searching  quetions  concern- 
ing home  building  now. 

The  message  is  sponsored  by 
J.  H.  Fitzmaurice.  contractor  of 
concrete  and  asphalts  and  the 
Alta  Building;  Material  company, 
both  of  2857  Hanah  street,  Oak- 
land, two  of  the  Bay  Areas' 
most  progressive  and  civic  mind- 
ed business  concerns. 

To  insure  distribution  of  this 
message  to  veterans  in  the  area, 
this  editon  of  the  Daily  Pacific 
Builder  has  been  circulated  to 
veterans  groups  throughout  Cen- 
tral and  Northern  California. 


Supplied  with  hot  water  from  the 
heating  boiler,  the  radiant  base- 
board replaces  the  wooden  base- 
board on  one  or  more  of  the  out^ 
side  walls,  usually  extending  the 
full  length  of  the  room. 

Painted  to  match  the  woodwork 
and  trim  in  the  room,  the  radiant 
baseboards  blend  perfectly  into 
the  general  decorative  scheme  and 
are  almost  as  invisible  as  the  heat 
itself. 

Radiant  baseboards  send  heat 
rays  straight  out  into  the  room 
at  ankle  height  conforming  to  the 
engineering  ideal  of  a  low  source 
of  heat.  Tests  at  the  University 
of  Illinois  have  disclosed  that  the 
floor  -  to  -  ceiling  temperature  dif- 
ferences are  the  smallest  ever 
achieved  by  the  University  with 
any  type  of  heating  system.  In 
other  words,  most  of  the  heat  is 
concentrated  in  the  lower  or  oc- 
cupied portion  of  the  room. 
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iRUJin  pniHTS 

are  Laboratory  Controlled 
to   Professional  Painters' 
High   Standards 

iRUJin  PRinT  compnnv 

4th  &  Addison  Sis  •  Berkeley  1,  Calif. 
\  Phone:  BErketey  3440 
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Giant  Grip  Drive  Doweh 
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Double    Grip   Spike* 

Timber  Cofrnecfors  and  Toofs 


TiM&€R  ENGINEIRING  CO.  OF  CALIFORNIA 


268  Market  St..  San  Francisco 
EXbrook3909 


1151  So.  Broadway,  Los  Angeles 
PRotp«ct8269 
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WE  ARE  PLEASED  TO 

ANNOUNCE    THE    APPOINTMENT 

OF 

MACNSONS 

1 61  TEHAMA  STREET    *    SAN  FRANCiSCO,  CALIF. 
AS  JHB  FHANCHISED 

vHKTdLElC      AlKic  p^  P 

CONrRACTOR  FOR  NORTHERN  CAUFORNIA 


Complete  Accommodations  for 
Sales  and  Service  of 


L 


Heating  -  Air  Conditioning     Refrigeration 


CONTRACTORS:  see  us  meum  \uu  iudI 

We  ivill  finance  sound 
Improiement  ninlrict  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  .  .  pay 
you  in  cash  the  ap-eed  purchase  price  ol  the  warrant  when 
issued.  Contact  i:?  earK  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  Ions  experience. 

1911  Aft  and  1915  Act 

BONDS  and  WARRANTS  •  boughi  •  quoted  •  sold 


PhoM  Collect 
Sutter  5460 


STOIVE  &  YOyi\GBERG 

850    RLS:i    BULPlifG    ■    i  A  .\    h  RA.SCIbCO  4 


More  Yards  Per  Sack  *  Spreads  Easier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


CALROCK  ASPHALT  BLOCKS 

Moimfaefiifd  Uinimr  22,0(Hi  ll>t.  frwrnr*  per  Sqi»or«  lack 
Staii<i«rd  Sin*  r*ii4^4K9»/a — in  Rm4  and  Block 

^  fc^t*^  w»ar-ref Jif0»'f'  dosffett  floor,  worm  sttder  foot,  fm  war*- 
kinmm,  fo€h»rim,  foodiu^  aini  d»clu.  Widely  iif«d  for  ro»i»f  tkmkt. 

Hi4f  am4  SpwicificotioBs  on  R««(«tsf 

GUNN      CARLE     AND      CO. 
2«  Fofrero  Ave.  UNderliilt  S4S0  Sow  FrcsiMl»«e 


W  ^  All  grades  and  constructions  includ- 

ing Purple  Strand  (Improved  Plow  Sfeei),  Form-Set  (pre- 
formed      and    bethanized    ielectrotyfically     linc-coafed) 

BETHLEHEM    PACir IC 

*  COAST         STEEl         COIPORATION 


BtTHLEHEm 
STEEL. 


General   O/Rces:   San   Francisco 

District  OSic^s:  SeottI*.  Poftland,  to«  Anoeles,  Salt  Lok*  City 

$>•«/  Plants:  Seattle,  South  San  Francisco,  Los  Angeles 

fabricof injj  Works :  South  Son  Franci»co,  Alomeda,  Los  A»>geles 

Mill  Depots.  Seattle,  Portland,  Son  Frandtco,  Los  Angeies 


WE    HAVE 


MATERIALS   FOR   SPEEDY  DELIVERY  OF 

P<P£  RAILINGS 

STEEL  STAIRS 

WINDOW   GUARDS 

LADDikS  ' 

LIGHT  STER  FRAMING 

MATERIAL   RACIS 

AND   MISCELLANtOUS   IRON 


frtmk    Askby.    iMoeofiH^    PartBer 
>70C*Ml*ySt      •     MArktf   1230 


NATIONAL  STEEL  FABRICATORS 

(ForneHy  Httfmttal  Oritamemfai  Iroi  &  Iroaie  Co. J 
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FIRST  PUBUSHED  TODAY 

Highway    Improvement— SUklyou  Co. 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed  proposals  wUI  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Siskiyou  County,  portions  between 
Weed  and  Yreka  (I  l-Sls-S-B),  about 
twenty  and  four-tenths  (20.4)  mlle« 
in  length  to  be  surfaced  with  Im- 
ported borrow  base  and  plant-mixed 
surfacing. 

Bids    are    required    for    the   entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  a^  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   _...|1.40 

Asphalt  plant  mixer  operator 1.45 

Asphalt  spreading  machine 

operator    1.75 

Flagman     1.00 

Laborer  1.00 

Motor  grader  operator 1.85 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shove  lor 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Roller  operator  1.65 

Tractor  driver  1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  -...  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmep) — one  and 
one-half  dV^)  times  the  above  rates. 
The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all   lawful  orders  of  the 
President    of    any    other    authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsistency 
the  rates  fixed  by  any  such  applica- 
ble Federal  order,  whether  higher  or 
lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors In  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  8.  194a 

(Daily  Pacific  Builder) 
(Mar.  8-15-22,  1946) 


other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification    Rate  per  hour 

Laborer    .^1.00 

Drilling   machinery   operator. 1.70 

Any   classification  omitted 

herein   not   less   than 1.00 

Overtime — one  and  one-half  (IVi) 
times  the  above  rates.  Sundays  and 
holidays  (except  watchmen,  guards 
and  flagman)  —  one  and  one  -  half 
(1%)  times  the  above  rates. 
State  Highway  Engineer's  Estimate 
Item  1.    150  lineal    feet    drilling    and 

casing  well. 

Item  2.      10   hours  pumping  well. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

By  L.  H.  Gibson, 
District  Engineer,  District  V. 
Dated:  March  4,  1946. 

(Daily  Pacific  Builder) 
(March  8,  15,  1946) 


Sanitary  District  of  California,  adopt- 
ed March  1,  1946,  establishing  such 
wage  rates  and  the  attention  of  all 
bidders  is  directed  to  said  resolution 
on  file  in  the  office  of  the  Secretary 
of  the  Sanitary  Board  of  the  San 
Pablo  Sanitary  District. 

Said  proposals  or  bids  shall  be 
delivered  to  the  Secretary  of  said 
San  Pablo  Sanitary  District  on  or 
before  7  o'clock  P.  M.,  on  Monday, 
the  25th  day  of  March,  1946,  on  which 
day  and  hour  all  proposals  or  bids 
received  will  be  publicly  opened  by 
said  SaJiitary  Board  of  the  Sail 
Pablo  Sanitary  District,  California. 
Dated:  March  1,  1946. 

FRITZ  CARLFIELD, 

Secretary  of  the  Sanitary  Board 

of    San    Pablo    Sanitary    District, 

Contra  Costa  County,  California 

(Dally  Pacific  Builder) 

(March  8,  15,   1946) 


FIRST  PUBLISHED  TODAY 


Intention    No.   1-26-46F— Sanitary 

Board    of    the    San     Pablo    Sanitary 

District    of    California 


NOTICE  INVITING  SEALED  PRO- 
POSALS FOR  SEWER  IMPROVE- 
MENTS UNDER  IMPROVEMENT 
ACT  OF  1911  AND  UNDER  IM- 
PROVEMENT   BOND    ACT   OF    1915 


Highway   Improvements^Mendocino 
County 

STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway      Improvements  —  Monterey 
County  at  Priest  Valley  Main- 
tenance  Station 


STATE    OF    CALIFORNIA 

DTPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO   CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works.  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  50 
Higuera  Street,  San  Luis  Obispo, 
California,  until  10:00  A.  M.  o'clock, 
on  March  21,  1946,  at  which  time  and 
place  they  wlir  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Monterey  County,  at  the  Priest 
Valley  Maintenance  Station,  about 
23  miles  east  of  San  Lucas  (V-Mon- 
10-C)  a  water  well  to  be  drilled  and 
cased. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
it  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by 
a  proposal  guaranty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Standard 
Specifications. 

The  Department  of  Public  Works 
reserves   the   right  to   reject  any  or 

all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not.  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  work  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  work,  as  may 
be  deemed  by  the  Engineer  to  be 
necessary    or    advisable. 

Bids  are  required  on  the  entire 
work    described   herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
herein  specified  are  subject  to  ♦iie 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  ajad  to  any  and  all  law- 
ful  orders   of   the  I*resldent   or  any 


Pursuant  to  statute  and  to  resolu- 
tion by  the  Sanitary  Board  of  the 
San  Pablo  Sanitary  District  of  Cal- 
ifornia, ordering  the  work  and  di- 
recting this  notice,  said  Sanitary 
Board  hereby  invites  sealed  propos- 
als or  bids  for  doing  the  work  and 
improvement  described  in  Resolu- 
tion of  Intention  No.  1-26-46F  of  said 
Sanitary  Board  of  the  San  Pablo 
Sanitary  District  of  California  adopt- 
ed January  26,  1946.  Said  Resolu- 
tion of  Intention  is  hereby  referred 
to  for  a  description  of  said  work  and 
improvement,  the  grades  to  which 
it  is  to  be  done,  a  description  of  the 
District  to  be  assessed  to  pay  the 
costs  and  expenses  thereof,  the  bonds 
to  be  issued  upon  the  security  of  the 
unpaid  assessments  and  for  all  oth- 
er particulars  contained  in  said  Res- 
olution of  Intention.  Reference  is 
hereby  further  made  to  the  plans 
and  specifications  for  said  work  and 
improvements  on  file  in  the  office  of 
the  Secretary  of  said  Sanitary  Board, 
in  accordance  with  which  said  work 
and  Improvement  shall  be  done  and 

made. 

All   proposals  or  bids  shall   be  ac- 
companied   by    a    check    payable    to 
the     Sanitary    Board     of     said     Sen 
Pablo    Sanitary    District    and    certi- 
fied   by    a    responsible    bank    for   an 
amount  which  shall  be  not  less  than 
ten   percent   (10%)   of  the  aggregate 
amount    of    proposal,    or    by    a    bond 
for    said    amount    and    so    payable, 
signed  by  the  bidder  and  two  sure- 
ties, who  shall  Justify,  before  an  of- 
ficer   competent     to    administer    an 
oath,  in  double  the  said  amount,  over 
and  above  all   statutory   exemptions. 
Notice  is  hereby  given  that  in  ac- 
cordance  with    law,   said   San   Pablo 
Sanitary  District,  California,  has  de- 
termined   and    established    the    gen- 
eral    prevailing    rate     of     per    diem 
wages    for    each    craft    or    type    of 
workman  needed  to  execute  and  per- 
form   said    work    and    improvement, 
a  schedule  thereof   being  hereto  ap- 
pended and  designated  '.Schedule  of 
Per    Diem    Wage    Rates". 
SCHEDULE   OF   PER   DIEM   WAGE 
RATES 
Classification  Per  Diem  Wage 

Pipe   Layer   (Ironstone  Sewer 

Only)   - ^;3.60 

Plumbers     "«( 

Tractor  Operator  law 

Power    Grader    Operator 14.80 

Drag    Line   or   Crane   Operator 

C Under  1  cubic  yard) 16.00 

Drag    Line    or    Crane    Operator 

(.Over   1   cubic   yard) 18.00 

Trenching    Machine    Operator...  14.80 

Power    Roller    Operator 13./0 

Power  Shovel  Operator   (Under 

1    cubic   yard)    "OO 

Power    Shovel    Operator    (0^«'^,_-- 

1  cubic  yard)  18-?0 

Oilers   and   Firemen _ li-*" 

General    Laborers    lOW 

Pneumatic  Tool   Operators ILOO 

Powder   Men    -r •  ^^.00 

Bricklayer  (plus  transportaflon)  16.40 

Hod    Carrier    (plus    transporta- 

tion)     i^T^-^^ 

Guards,    Flagmen    and   Watch- 

men    — 10.00 

Labor   Foremen    -  12-00 

Concrete    Mixer   Operator - 12.00 

Cement     Finishers     l*-00 

Carpenters     •  *J-00 

Pllemen-Bridgemen     v l4.oo 

Truck  Driver: 

(Dump— under  4  cubic  yards)     9.20 
(Dump — 4    cu.    yd.,    under    6 

cubic    yards)    - 10.10 

(Dump — 6    cu.    yds.,    under   8 

cubic  yards)  11.00 

(Dump— S   cubic   yards) -  13.80 

(Pickup  under  1000  lbs.) 8.50 

(Flat  rack  over  1000  lbs.,  less 

than   4500  lbs.)    - 9.20 

I  Flat  rack  over  4500  lbs.) 9.80 

(Transit  Mix  Concrete  under 

2  cubic  yards)  - 9.28 

(Transit   Mix   Concrete,   2  cu. 

yds.  and  under  3  cu.  yds.)....    9.88 
(Transit   Mix  Concrete,   3   cu. 
yds.  and  under  5  cu.  yds.) —  10.58 

(Winch  Truck)   _ 10.88 

(Road   Oil)    9.78 

(Water  Truck)   9.78 

The  minimum  wage  paid  to  all 
skilled  laborers  for  which  rates  are 
not  shown  above  shall  be  not  less 
than   11.50  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled laborers  for  which  rates  are 
not  shown  above  shall  be  not  less 
than  51.25  per  hour. 

Overtime  rates,  unles  otherwise 
specified,  at  rate  of  double  time. 

Teamsters,  all  overtime  at  rate  of 
time  and  one-half. 

Shift  work,  two  or  more  consec- 
utive shifts,  7  hours  work  at  eight 
hours  pay.  Eight  hours  shall  con- 
stitute a  day's  work  unless  otherwise 
noted.  The  contractor  shall,  in  the 
performance  of  the  work  and  im- 
provements. ,  conform  to  the  Labor 
Code  of  the  State  of  California  and 
other  laws  of  the  State  of  Califor- 
nia, applicable  thereto,  the  excep- 
tion only  of  such  variations  as  may 
be  required  under  the  special  stat- 
utes pursuant  to  which  proceedings 
hereunder  are  taken  and  which  have 
not  been  superseded  by  the  provi- 
sions of  the  Labor  Code.  Prefer- 
ence to  labor  shall  be  given  only  in 
the  manner  provided  by  law.  Vet- 
erans and  resident  local  labor  shall 
be  given  preference  by  the  contrac- 
tor whenever  possible,  if  skill  and 
worlOng  ability  permit  without  In- 
creasing the  ultimate  cost  of  the 
work  and  Improvements  to  the  Dis- 
trict and  its  officer. 
Reference  is  hereby  made  for  fur- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  at  Dooley  Cre«k, 
1  mile  east  of  Hopland  (l-Men-16-A), 
a  reinforced  concrete  slab  bridge  on 
concrete  pile  bents  to  be  constructed 
and  about  twelve  hundredths  (0.12) 
mile  of  approaches  to  be  graded  and 
surfaced  with  road-mixed  surfacing 
and  seal  coat  applied  thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  j)rovislon8 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   $1.40 

Asphalt  plant  mixer  operator..^  1.45 
Asphalt  spreading  machine 

operator    - — . ...„__..._  1.75 

Carpenter     1.125 

Cement  finisher —  1.75 

Concrete   mixer  operator   (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity)   —  1.70 
Concrete  vibrator  operator  —  1J25 

Flagman  1.00 

Jackhammer  operator  ...... — 1.26 

T.^borer  1-00 

Motor  grader  operator 1.88 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equpment, 
shovel  type  controls  (over  one 

cubic  yard)  2.00 

Pile  driver  hoistman  or 

operator    ~ 1.86 

Pile  driver  man  1.61 

Reinforcing  steel  worker 1.60 

Roller  operator 1.65 

Tractor  driver  1-70 

Truck   driver   (18    cubic   yards 

water  level  capacity  or  more)  1.5625 
Truclt   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  — 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capaciyt)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification  omitted 

herein  not  less  than 100 

Overtime  —  one     and     one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men! guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
Presleient  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is"  made  In  accordance  with  the  pro- 
visloBs  of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 

bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  1,  1946. 

(Daily  Pacific  Builder) 
(Mar.  1-8-15,  1946) 


the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification    „.     Rate  per  hour 

Skilled   Labor 
Asphalt  plant  dr>'ennan  or 

fireman     _  1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator    1.76 

Carpenter    1.325 

Cement   fmisher  ._ 1.75 

Concrete  mixer  operator    (one 

cu.  yd.  capacity  or  less) 1.45 

Concrete  mixer  operator  (over 
1  cy  yd.  capacity  and  paving 

type)    1.70 

Mechanical  tamper  and  ftalsh- 
er  operator  (concrete  or  as- 
phalt)      1.70 

Motor  grader  operator  1.86 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls   (over  1 

cubic   yard)    -.  2.00 

Pile  driver  hoistman  or  oper- 
ator     1.85 

Pile  driver  man 1.61 

Reinforcing    steel    worker. 1.50 

Roller    operator    1.66 

Tractor    driver    „ 1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water    level   capacity) 1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity) 1.375 

Intermediate   Grade    Labor 

Concrete  vibrator  operator 1.25 

Headerboard   man  1.375 

Jackhammer  operator 1.25 

Oil  distributor  bootmaJi L126 

Oiler  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water   level   capacity) —  1.1876 

Truck  driver  (less  than  4  cu- 
bic yards  water  level  ca- 
pacity)      - -  1.0625 

Unskilled  Labor 

Flagman     - 100 

Laborer    100 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  def- 
initions which  appear  in  the  special 
provisions,  as  interpreted  in  the  light 
of   this   classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all 
intermediate  labor,  for  which 
rates  are  not  shown  above,  shall  be 
not  leas  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labdr,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime:  one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagman) : 
one  and  one-half  (1%)  times  the 
above    rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  In  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  vrork- 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  naa- 
terials;  and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Specifications  regard- 
ing subcontracting  and  assig^nment 
of  the  contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the -State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  In 
which  the  work  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in   San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion •  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Require- 
ments   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
*  DIVISION   OF  HIGHWAYS 
G.  T.  McCOY 
State  Highway  Engineer 
Dated:  March  1,  1946. 

(Daily  Pacific  Builder) 
(March  1,  8.  15,  1946) 


Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavatmg  equipment, 
shovel    tyi)e    controls    (over 

one  cubic  yard) 2.00 

Roller  operator 1.6B 

Tractor  driver 1.70 

Truck  driver   (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic   yards 
and  less  t^^an  18  cubic  yards 

water  level  capacity)  — 1.4375 

Truck    driver    (8    cubic    yards 
and  less   than   14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1,1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  ajnd  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (1%)     times     the    above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  «tnd 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engimeer  of  the  district  In  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  1.  1946. 

(Dally  Pacific  Builder) 
(Mar.  1-8-15,  1946) 


to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  In 
whole  or  in  part  with  Federal  funds 
and  that  therelfore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attentlom  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  alsd  to  the  provisions  of 
Section  8,  articles  (a)  and  (b).  of  the 
Standard  Spetcifications,  regarding 
subcontracting  and  assignm^it  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bond*,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, Callfortnia,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  Is  situated,  and  at 
the  office  of  <he  Associated  General 
Contractors  In  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  ajc<t;ordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditionft  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequallf  Jed  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMEr4T  of  PUBLIC  WORKS 
DrVISIOH?  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer, 
Dated  March  1,  1946. 

(Daily  Pacific  Builder) 
(Mar.  1-8-15.  1946) 


For  Better  Building 


Central  Vacuum 
Cleaning  System 

Compact,  easy  to  keep  clean  and 
maintained  in  top  mechanical  con- 
dition through  infrequent  oiUngs, 
the  vacuum  producing  machinery 
of  the  Spencer  Vacuum  Cleaning 
Equipment  is  soundly-engineemi. 
The  newest  in  home  and  office 
vacuum  cleaning  systems,  the 
Spencer  is  being  installed  in  many 
homes  to  provide  housewives  v^ith 
modem,  efficient  cleaning  in  each 
room  without  the  bulky  contriv- 
ances so  common  to  vacuum  clean- 
ing. 


Highway    Improvements — Lake   Co. 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway    I mprovements— Lake   Co. 

STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Highway  Imp. — Merced  County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


Highway    Improvement*— Sloklyou 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


the  Sanitary  Board  of  the  San  Pablo 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer.  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  March  27,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Merced  County,  between  Black 
Rascal  Canal  and  Buhach  Station 
(X-Mer-4-C),  about  three  'and  eight- 
tenths  (3.8)  miles  In  length  to  be 
graded  and  paved  with  Portland  ce- 
ment conprete  and  four  (4)  bridges 
to  be  constructed. 

Bids    are    required    for   the    entire 


work   described   herein, 
ther  particulars  to  the  resolution  o^      In  accordance  with  the  provisions 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Sacramento,  C^alifomla,  un- 
til 2  o'clock  p.m.  on  March  20,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  si>ecial  reference  is  mada.  as 
follows : 

Siskiyou  County  between  Vroka 
and  Camp  Lowe  (ll-Sls-3-VreX). 
about  thirteen  and  three-tonths  (13.3) 
miles  In  length  to  be  surfaced  with 
imported  borrow  base  and  plant- 
mixed    surfacing 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  177»%  of  the  LAbor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman    _ $1.40 

Asphalt  plant  mixer  operator—  1.45 
Asphalt  spreading  machine 

operator ■  1-^ 

Flagman — ^^ 

Laborer  . _— LOO 

Motor  grader  operator —  tJB 

Oil  distributor  bootman  1-128 


of  Section   1770  of   the  Labor  Code,  Oiler,  power  shovels  or  cranes  1.25 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  construc- 
tion In  accordance  with  the  specifica- 
tions therefor,  to  which  special  ref- 
erence is  made,  of  a  portion  of  State 
highway  as  follows: 

Lake  County,  across  Kelsey  Creek 

at  Kelseyville  (l-Lak-S9-D),  a*  struc- 
tural steel  girder  bridge  and  ap- 
proaches   to    be  constructed. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Skilled  Labor 
Classification  Rate  per  hour 

Asphalt  plant   dr>'erman   or 

fireman  $1.40 

Asphalt  plant  mbcer  operator —  1.45 
Asphalt  spreading  machine 

operator    1.75 

Carpenter  1.125 

Cement  finisher 1.75 

Concrete    mixer  operator    (one 

cubic  yard  capacity  or  lessX,.  1.45 
Concrete  mixer  operator   (over 
one  cubic  yard  capacity  and 

paving  type)    1.70 

Derrick    operator   2.00 

Motor  grader  operator  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over  one 

cubic  yard)  2.00 

Painter  (structural  steel) 1.(125 

Pile  driver  hoistman  or 

operator    _ 1.85 

Pile  driver  man Ltt 

Reinforcing  steel  worker LOO 

Roller    operator    1.66 

Structural   steel  worker  L75 

Tractor  driver  L70 

Truck   driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   jrards 
and  less  than  18  cubic  3rar^ 

water  level  capacity)  1.4375 

Truck   driver    (   8  cubic  yards 
auid  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator L25 

Jackhammer  operator L28 

on  distributor  bootman  L125 

Oiler,  power  shovels  or  cranes.  L25 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  _ 1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  cApacity)_  1.0625 
Unskilled  Labor 

Flagman  — _ LOO 

Laborer LOO 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  as  interpreted  In  the  light 
of  this  classiflcaUon. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates  are  not 
sho-w-n  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  *ie-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagmen) — 
one  and  one-half  (1%)  times  the 
above  ratea 

The  rates  of  wages,  including  over- 
time, holidav  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
land  to  any  modification  thereof  and 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Worka 
Building,  Saci^amento,  California,  un- 
til 2  o'clock  p.m.  on  March  20,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  aa 
follows : 

Lake  County,  between  1.2  miles 
north  of  Rodman  Narrows  Road  and 
Route  15  (l-Lak-88-E),  a  total  length 
of  about  two  (2)  miles  of  highway 
to   be   graded    and  surfaced. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  proviskms 
of  Section  17T0  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _._ J$1.40 

Asphalt  plant  mixer  operator...  L45 
Asphalt  spreading  machine 

operator    — , 1.75 

Carpenter  1 1.125 

Cement  flnlshter LBO 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.46 
Concrete  mixtr  operator  (over 

one  cubic  yard  capacity) 1.70 

Concrete  vibndtor  operator 1.25 

Flagman  | LOO 

Jackhammer   operator i.25 

Laborer  1-(K) 

Motor  grader  operator 1.85 

Oil  distributor  bootman  LOO 

Oiler,  power  shovels  or  cranes..  1.26 
Operator  of  power  shovel  or 
other  excaVtlng  equipment, 
shovel  typ>€  controls  (up  to 
and  including  one  cubic  yard)  1.85 
(Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yird)  2.00 

Reinforcing  steel  worker  —  L60 

Roller  operatf)r  1.66 

Tractor  drivel:  L70 

Truck  driver    (18   cubic   yards 

water  level  capacity  or  more)  1.4375 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.8125 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  126 

Truck    driver    (4    cubic    yards 
and   less  thian  8  cubic  yards 

water  level  capacity)  L06a8 

Truck  driver  (less  than  4  cubic 

vards  water  level  capacity)....  0.90 
Any  classification  omitted 

herein  not  less  than „..^  ..^.  1.00 

Overtime — One     and     one-naif     (1%) 

times  the  aibosre  rates. 
Sundays  and  holidays  (except  watch- 
men,    guards    and    flagmen)— One 
and  one-half  (1%)  times  the  above 

T*8.t.6S 

The  rates  of  wages,  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  IT 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  StatM 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  Inconslst- 
encv,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications mav  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  w*ork  Is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  lin  San  Francisco. 

No  bid  wiSl  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
bv  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  thfl  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Elach  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves   the   right   to  reject  any   or 

all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 
Dated  February  21,  1946. 

O.  T.  McCOY, 
$tate  Highway  Engineer. 
(Dally  Pacific  Builder) 
(Feb.  21-Mar  1-8,  1946) 


The  unit,  manufactured  by  the 
Spencer  Turbine  company,  Hart- 
ford, Con.,  is  composed  of  the 
machine  illustrated  above,  plus  a 
series  of  pneumatic  steel  tubes 
sealed  with  streamlined  aluminum 
castings.  Dirt,  picked  up  in  the 
rooms  through  a  light-weight  con- 
venient hose  and  nozzle  arrange- 
ment, is  whisked  into  the  basement 
depository  by  means  of  the  tub- 
ing. Faster  cleaning,  with  less 
work,  is  assured  the  housewife. 

Lester  F.  Scott,  65  Brady  street, 
San  Francisco,  is  the  local  dealer. 
# 

SMALL  HANGAR 

An  all  metal  prefabricated  "Tee 
Hangar"  recently  announced  is 
available  for  either  single  or  mul- 
tiple installations.  Constructed  of 
prefabricated  structural  members 
covered  with  corrugated  sheets, 
the  hangar  is  equipped  with  doors 
that  jack-knife  open  to  both  sides 
far  enough  to  make  a  full  38-ft. 
width  for  wingspread;  the  fuse- 
lage depth  is  24-ft.  Doors  are  of 
heavy,  welded,  tubular  frame  con- 
struction, operating  on  tracks 
welded  to  the  structure.  The  han- 
gar is  T-shaped  and  arranged  for 
a  second  unit  to  interlock  with  the 
first,  using  a  common  wall  and 
trusses,  and  having  alternate  xinits 
opening  on  opposite  sides.  Where 
a  grouping  having  all  doors  open- 
ing on  one  side  is  preferred,  the 
hangar  can  be  erected  as  a  rec- 
tangle, the  units  placed  side  by  side 
in  line.  The  William  Bayley  Co., 
Springfield,  Ohio. 

—5 — 

WINDOW  PACKAGE 

A  factory  fitted,  three-way  resi- 
dential window  "package"  includes 
steel  casement,  storm  sash  and 
screen.  Glass,  wood  casing,  out- 
side trim  and  hardware  are  pro- 
vided as  part  of  the  package.  Steel 
frames  and  ventilators  are  bonder- 
ized  for  protection  against  rust, 
dip-painted  in  a  special  primer, 
and  oven  baked. 

Both  storm  sash  and  screen  are 
factory  fitted,  and  are  installed 
from  the  inside.  The  storm  sash 
opens  in  unison  with  the  case- 
ment window.  Detroit  Steel  Prod- 
ucts Co.,  Detroit,  Mich. 
— 5— 

DUAL  LAMP  UNIT 

A  new  electrical  fixture  for  home 
use  brings  together  into  one  unit 
the  infra-ed  heat  lamp  and  the 
ultraviolet  sunlamp. 

Adaptable  as  a  floor  or  table 
model  lamp,  and  equipped  with  a 
two-way  three-position  switch  by 
which  the  user  may  select  the 
infrared  or  the  ultraviolet  at  will, 
the  new  fixture,  called  the  "Select- 
o-ray",  already  is  being  produced 
and  will  be  available  to  the  public 
at  once. 

The  unit  is  finished  in  ivory 
baked-on  enamel,  resembles  a 
streamlined  automobile  headlight. 
It  delivers  ultraviolet  rays  from 
one  end,  infrared  from  the  other. 
Reflectors  on  both  lamps  are  built 
in.  Westinghouae  Electric  Corp., 
Cleveland,  Ohio. 

— «— 
FINISHES 

DDT    PAINT 

A  wall  paint  blended  with  DI>T 
under  a  new  ];mtented  process, 
"Superior  365",  is  said  to  have 
proved  an  effective  insect  control 
for  as  long  as  16  months  after 
a  single  coat  application. 

Dermoped  as  a  wall  coating  for 
packing  plants,  farm  buildings  and 
other  structures  requiring  sani- 
tary protection,  the  coating  has 
proved  effective  against  132  va- 
rieties of  insects,  is  harmless  to 
humans.  It  is  mixed  by  adding 
water  to  the  base  paint.  Superior 
Paint  and  Varnish  Co.,  Chicago,  111. 
FOR    MASONRY 

A  moisture  -  proofing  and  deco- 
rating compound  for  masonry  such 
as  stucco,  brick  and  concrete,  call- 
ed "Triscoseal",  is  a  slow  harden- 
ing compound  in  powder  form. 
When  Mixed  with  water  it  can  be 
applied  like  paint  with  brush  or 
spray,  on  inside  or  outside  sur- 
faces, above  or  below  ground.  Pen- 
etrating and  sealing  the  pores  of 
the  masonrj',  it  waterproofs  and 
dampproofs  it  at  the  same  time. 
Recommended  fer  basement  walls, 
CONTD— 

walls  of  swimming  pools,  tanks 
and  vats,  for  fire  walls,  cornices, 
exposed  surfaces  of  concrete  build- 
ings and  bridges,  underground  pas- 
sages and  tunnels,  etc.   Can  be  ob- 

( Continued  on  Page  Tlnree) 
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Bid  Opening  Schedule 


Bid   Opening    Date 


Project         Locatior,   of   Project        Notad  In  iMUt 

BUILDING  PROJECTS 


^■JJ::3-<»P.M.-Store 

•»  iV      .  -  — Apartment 

3-11-  4:OOP.M.-Palntlnr 

3-n— 12:00  M.   School 

3-11—  1 :00  P.M.— Camouflage 
i"iiZ  5  =22 PM— Market  Building 

3-12—11 KW  A.M.— storehouaei 
3-12-3:00P.M.-Store 
3-^--  —Bank 

3-13—  2:0OP.M-Theater 

1  if~"  o-^^^-S*««J  Wire  Fabric 

3-13—  2 :00  P.M.-Cable8 

3-12-  1:30  P.M.- Flagpole 

3-12— 11:00  A.M— Steam  Heating 

3-13-  2:00P.M.-Flreboxe8 

3-13—  2 :0OP.M— Painting 

3-13-  2  too  P.M— Painting 

3-13—  2 :00  P.M.— Painting 

3-13—  2 :00  P.M— Painting 

3-13—  2 :00  P.M.— Painting 

3-lS—  2 :00  P.M.— Painting 

3-13—  2 :00  P.M.— Burner 

3-13—  2 :00  P.M— Painting 

3-13—  2  .00  P.M.— Trees 

3-13—  2 :00  P.M.— Radio  Grilles 
2 :00  P.M.— Ribbed  Glasa 
2  KX)  P.M.— Partitions 

1  -.45  P.M.— School 
1 :45  P.M.— Columns 
5 :00  P.M.— Medical-Dental 

2  :00  P.M.— School  Bulldmgs 
8 :00  P.M— Maintenance  Bldg 
9 :00  P.M.— Store 
2 :00  P.M.— Auto  Agency 


3-13— 

3-13— 

3-13— 

3-13— 

3- 

3-14— 

3-] 

3-15— 

3-15— 


3-l!5— 10:00  A.M.— Warehouse 
3-15—  2  :00  P.M— Theater 
3-18—11 :00  A.M.— Ordnance  Shop 
3-18— 11:00  A.M..    Shop 
3-18—11 :00  A.M— Shop 
3-18—  4 :00  P.M.— Hangar 
3-18—  4 :00  P.M.— Factory 
3-18—  4 :00  P.M— Hangar 
3-18—  8 :00  P.M.— Schools 
3-19—  3 :00  P.M.— Office 


3-l»— 10:00  A.M 
3-20—  2  :00  P.M 

2:00  P.M 

2 :00  P.M. 

2: 

2: 

2: 


3-20— 

3-20— 

3-20— 

3-20— 

3-20— 

3-20—11 

3-20— 

3-21— 

3-22— 

3-25— 

3-26— 


00  P.M 
00  P.M, 
00  P.M 
00  P.M 
2  :00  P.M 
8:00  P.M 
2 :00  P.M 
9 :00  P.M. 
1 :30  P.M. 
4-  1— 10:00  A.M. 
4-  2—  8:00  P.M. 
4-  0— 3:00  P.M.. 


Rink 
— Painting 

Elevator  Cables 
— Fireboxes 
—Boiler 
— Oil  Burner 
— Window 
— Fi  rehouse 
— Sidewalks 
— School 
— Hospital 
—Plant 
—Wing 
— Residences 
— School 
Cottage 


San  Rafael 
Oakland 
San  Francisco 
Oakland 
Oakland 
Pasadena 
Palm    Springs 
San  Rafael 
Long  Beach 
San  Francisco 
Livermore 
Hawthorne,  Nev. 
San  Francisco 
East  Salinas  , 

Woodland 
Oakland 
Safford,  Ariz. 
Livermore 
Inyokem 
Grass  Valley 
Ontario 
Gardena      « 
Huntington  Beach 
Santa  Clara 
Orange 

San  Francisco 
Vallejo 

Tacoma,  Wash. 
Petaluma 
Portland,  Ore. 
Portland,  Ore. 
San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
Maricopa  County,  Ariz. 
,  Kentfield 
Las  Vegas 

San  Francisco 

San  Francisco 

Fairfax 

San  Francisco 

San  Francisco 

San  Francisco 

Oakland 

South  San  FYancisco 

Oakland 

Pittsburg 

San  Francisco 

Norvvalk 

Springville.  Utah 

San  Francisco 

Santa  Maria 

Yuma,  Ariz. 

Sebastopol 

El  Monte 

San  Francisco 

La  Grande,  Ore. 

Portland,  Ore. 

Salem,  Ore. 

Torrance 

Wood,  Wis. 

Davis  Dam,  Arizona-Nevada 

Stockton 

San  Francisco 


8-  7 
8-  7 
2-28 
2-28 
2-28 
8-  1 

2-  7 
2-26 
8-  4 

3-  6 
2-13 
2-21 
2-27 
3-  4 
3-  4 
8-  4 
2-16 
2-18 
2-28 
2-28 
2-28 
2-26 
2-26 
2-26 
2-26 
2-26 
2-27 
2-27 
3-  1 
8- 
3- 
3- 
3- 
8- 
8- 
2- 


Fw  Better  Building 


(Continued  from  Page  Two) 

tained  in  cement  gray,  white,  ivory, 
cream,  light  grreen,  buflF,  blue  and 
brick  red;  other  colors  available 
on  special  order.  American  Flure- 
sit  Co.,  Inc.,  635  Rockdale  Avenue, 
Cincinnati,  Ohio. 
WATERPROOF    COATING 

Recently  introduced  is  an  im- 
proved "Ranetite  No.  V  Transpar- 
ent Waterproofing"  featuring  a 
base  of  aluminum  and  calcium 
stearate.  A  clear  coating,  it  is 
guaranteed  to  waterproof  without 
changing  the  texture  of  the  sur- 
face; it  does  not  show  after  appli- 
cation on  the  outside  of  any  mason 
finished  building.  Cannot  be  ap- 
plied to  any  surface  which  has  re- 
ceived paint  or  oil  coatings.  Comes 
ready  for  use,  is  applied  with  brush 
or  spray.  Ranetite  Mig.  Co.,  Inc., 
1917  S.  Broadway,  St.  Louis  4,  Mo. 
FOR  CONCRETE    FORMS 

A  newly  developed  formula  for 
"Formfilm"  permits  the  coating  of 
plywood  concrete  forms  with  the 
same  thickness  of  film  in  one  coat 
as  previously  obtained  in  two.  Wa- 
ter repellent,  it  conditions  the  ply- 
wood so  that  it  is  highly  resistant 
to  warping  or  swelling,  the  manu- 


facturers report.  No  concrete  will 
adhere  at  any  stagre  of  dxyfaig. 
Tests  are  said  to  have  proved  that 
reuse  of  the  plyv^ood  forms  as  of- 
ten as  four  or  five  times  without 
recoating  is  posFible.  A.  C.  Horn 
Co.,  43-36  Tenth  St.,  Long  Island 
City  1,  N.  Y. 

GAS  BURNER 

Fundamental  research  on  a  new 
gas  burner  for  domestic  appliances, 
promising  to  result  in  quicker 
heating  and  greater  economy  of 
fuel,  has  been  completed  by  the 
American  Gas  Assn.  Testing  Lab- 
oratories. 

Technically  known  as  the  "100 
per  cent  primary  air  burner",  the 
new  burner  draws  in  all  the  air 
needed  through  an  adjustable  air 
shutter,  and  makes  possible  short- 
er and  brighter  flames  which  can 
be  placed  very  close  to  the  object 
being  heated. 

DRAFTING  TABLES 

Two  new  adjustable  "Work- 
Flow"  tables— a  "Tilt-Top  Work 
Table"  and  a  "Drafting  Table"— 
are  designed  to  provide  the  great- 
est possible  utility  and  comfort 
for  the  tabletop  workman. 

The  drafting  table  can  be  quick- 
ly adjusted  in  height  and  angle; 
storage  space  is  provided  for  three 
extra  boards  and  large  drawers  to 
accommodate  working  materials. 
The   work   table   may  be  adjusted 


in  height  from  28%  to  38  Vi  in  I 
for  comfort  of  the  operator  in  aj 
sitting  or  standing  position,  and 
the  top  may  be  tilted  from  a  level 
position  to  any  angle  up  to  20  deg. 
Both  tables  are  finished  in  dull 
green.  Work  Flow  Equipment  Co., 
207  Wood  St,  Pittsburgh  21,  Pa. 


NICKEL  -  LINED  PIPE 

The  inside  of  steel  pipe  can  be 
electro-plated  with  corrosion  -  re-j 
sisting  nickel  or  other  metala  by 
means  of  the  new  "Bart  Lectro- 
Clad  Process",  which  develops  a 
smooth,  ductile,  pore-free  nickel 
deposit  fully  adhereat  to  the  base 
metal.  It  can  be  applied  to  pipe 
or  tubing  up  to  18  in.  overfall 
diameter,  in  random  lengths  ap- 
proximately 20  ft.  The  internally 
plated  pipe  can  be  welded,  reduced 
and  bent,  hot  or  cold,  without  de- 
stro3ring  any  portion  of  the  in- 
ternal lining.  Bart  Mfg.  Co.,  227 
Main  St.,  Belleville  9,  N.  J. 
— 5 — 

ROOFING  METAL 

A  protected  metal  for  roofing 
and  siding  on  industrial  and  agri- 
cultural buildings  consists  of  flat, 
corrugated  or  V-crimp  steel  sheets, 
the  surfaces  and  edges  of  which 
have  been  treated  with  "Plasti- 
pitch",  a  compound  which  provides 
permanent  adherence  to  metal  at 
low  as  well  as  high  atmospheric 
temperatures     and     protects     the 


base  from  rusting,  corrosion^  salt 
air  and  the  effects  of  chetnical 
fumes.  After  the  Plastipitch  coat- 
ing, the  sheets  are  provided  with 
additional  surfaces  to  give  extra 
protection.  The  material  is  said 
to  be  suitable  for  gutters,  ventila- 
tors, flashings,  ducts,  etc.,  as  well 
as  for  roofing  and  siding.  Kop- 
pers  Co.,  Inc.,  Tar  and  Chemical 
Division,  Pittsburgh,  Pa. 

SUPPLY  INDICATIONS       ! 
MAHOGANY  . 

First  deliveries  of  Philippine 
mahogany  since  the  war  will  be 
made  in  the  summer  of  1946  in 
the  form  of  logs,  providing  ship- 
ping space  is  available,  according 
to  J.  Raymond  Peck,  president  of 
the  Insular  Lumber  Co.  i 

RUBBER  ! 

Measured  against  prewar  con- 
sumption and  even  greater  post- 
war requirements,  1946  will  con- 
tinue to  be  a  "famine  year"  as  far 
as  natural  rubber  is  concerned, 
the  Rubber  Manufacturers  Assn. 
reports.  High  quality  synthetic 
rubbers  are  in  good  supply. 
HARD  BOARD 

The  hardboard  industry  has  ex- 
perienced no  stoppage  of  full  out- 
put during  the  reconversion  pe- 
riod, according  to  M.  P.  McCul- 
lough,  president,  Masonite  Corp., 
and  is  now  expanding  manufac- 
turing facilities  to  meet  increasing 
demands.    Because    the   stocks   of 


wholesalers  and  dealers  long  have 
been  depleted  by  war  demands, 
however,  it  will  be  necessary  for 
some  time  to  allocate  supplies,  Mr. 
McCullough  said.  The  end  of  1946 
"should  find  the  situation  im- 
proved**. ^ 

REFILLABLE  PENCTL 

A  "Draftsman's  Refillable  Pen- 
cil'*, new  on  the   market,  has  a 
clutch  that  holds  the  lead  firmly 
in  a  non-slip  rubber  grip  that  pre- 
vents the  nicking  and  scoring  of 
lead   which   cause   breakagre.    Es- 
pecially designed  for  engineers  and 
draftsmen,   it   has   a   long  barrel 
permitting    the    use    of   any   full- 
length  standard  drafting  lead.  The 
grip  is  knurled  to  provide  a  firm 
hold;  an  adjustable  cap  offers  easy 
identification  of  the  degree  of  lead 
used.    Chas.   Bruning   Co.,   3654-8 
Montrose  Ave.,  Chicago  41,  111. 

PLANT    FOR    FLOOR   TILE 

Work  is  to  commence  at  once  on 
a  new  one-story  building,  427  by 
127  ft.,  constructed  of  structural 
steel  and  cinder  block,  at  the  Kear- 
ny, N.  J.,  plant  of  Congoleura- 
Naim,  Inc.  The  building  will  be 
used  for  the  manufacture  of  as- 
phalt floor  tile.  Epple  and  Kahrs 
of  Newark  are  the  architects  and 
engineers,  Turner  Constr.  Co.,  con- 
tractors. 


3- 
3- 
3- 
3- 


2-28 
2-18 
6 
5 
7 
5 
2-25 
2-26 
3-  6 
3-  6 
2-28 
3-  1 
2-28 
2-28 
3-  5 
3-  5 
2-28 
3-  4 
3-  4 
8-  4 
8-  6 
3-  6 
3-  7 
8-  4 
2-18 
3-  5 
2-27 
3-  4 
2-25 


ENGINEERING  PROJECTS 


3-11—  4 :00  P.M.— Tennis  Courts 

3-11—  —Steel  Couches 

8-11—  —Water  Heaters 

3-12—10 :00  A.M.— Earthwork 

3-12—10 :00  A.M.— Earthwork 

3-12—  3 :00  P.M.— Airport 

3-12  Kortes  Dam  (Govt) 

3-12  9KX>A.M.,   Pumnlng  Plants 

3-12—10 :00  A.M.— Bridge 

3-12—  2 :00  P.M.— Road 

3-12—10 :00  A.M— Earthwork 

3-12—11 :00  A.M.— Roads 

3-12— 10:00  A-M— Protective    Works 

3-12—10 :00  A.M.— Grading 

8-12 —  — Asbestos  Board 

8-12—  2  :00  P.M.— Steel  Bars 

3-12—10:00  A.M.— Street 

8-18—  — REA  Project 

S-IS—  1 .00  P.M— Storage 

3-13 —  2:30  P.M.— Sewage  Pump 

3-13 —  1 :00  P.M.— River    Improvements 

3-13 —  2:30  P.M. — Street  Improvements 


3-13 —  2  KX)  P.M.— Freeway 
3-13—  5 :00  P.M —Water  Mains 
3-14—  2 :00  P.M.— Grading 
8-14—  2 :00  P.M.— Crossing 
3-14—11 :00  AM— Paving 
3-14—11 :00  A.M.— Tracks 
3-14—  2  :00  P.M.— Foundation 
3-14—  2:00  P.M.— Fittings 
3-15—10 :00  A.M.— Earthwork 
3-15 —  2  P.M. — Steel  Towers 
3-15—10 :00  A.M.— Earthwork 
3-15 — 10:00  A.M.,    Landscape 
3-15—10 :00  A.  M.— Earthwork 
3-15—10 :00  A.M— Highway 
3-15—10 :00  A.  M.— Transmission 
3-15—  1 :00  P.M.— Storage 
3-15—  2  :00  Fertilizer 
3-17—  2 :00  P.M.— Gates 


Red  Bluff 

Panama  Canal 

Panama  Canal 

Columbia  Basin  Project,  Wash. 

Central  Valley  Project 

San  Francisco 

Missouri  Basin  Project 

Vallejo 

Washington  State 

Alameda 

Central  Valley  Project 

Inyokem 

Fort  Lyon,  Colo. 

San  Juan  County,  Colorado 

P*anama  Canal 

Tucumcari,  N.  H. 

Riverside 

Lodge  Grass,  Mont 

March  Field 

San  Francisco 

Los  Angeles 

San  Francisco 


6 
6 
6 
5 

1 


3-18 —  1 :00  P.M. — River    improvements 
3-18 — 10:00  A.M. — Transmission    Lines 


Santa  Clara  County 
Portland,  Ore. 
Los  Angeles  County 
Los  Angeles  County 
San  Diego 

Rough  and  Ready  Island 
Work    Seattle.  Wash. 
Phoenix,  Ariz. 
Altus  Project,  Oklahoma 
Central  Valley  Project 
Altus  Project,  Oklahoma 
Central  Valley  Project 
Altus  Project,  Oklaiioma 
Boulder  County,  Colorado 
Line  Rio  Grande  Project,  N.  M, 
March  Field,  Calif. 
Yuma,  Ariz. 
Davis  Dam  Project,  Arizona. 


3-  4 

8-  6 

3-  6 

2-26 

2-lS 

2-20 

1-U 

2-2S 

2-27 

2-27 

2-28 

2-28 

8-  1 

3- 

3- 

8- 

8- 

8- 

2-28 

2-28 

2-18 

2-18 

2-12 

8-  6 

2-12 

2-12 

2-28 

3-  6 

3-  5 

8-  5 

8-  1 

1-80 

2-21 

2-25 

2-27 

3-  6 

3- 

3- 

8- 

3- 


3-18 —  5 :00  P.M— Concrete 

3-18—  7:30  P.M.— Curbing 

3-l»—  3 :00  P.M.— Street  Lighting 

3-19 —  3:00  P.M. — Pumping  Station 

3-19 —  3:00  P.M. — Cast  Iron  Mains 

3-19—10 .00  A.M.— Earthwork 

3-19—10 :30  A.M.— Dam 

3-19—  3 :00  P.M.— Mains 

3-20—  2 :30  P.M.— Paving 

3-20—  2  :30  P.M —Paving 

3-20—  2  :30  P.M.— Paving 

3-20 — 10 :00  A.M. — Transmission 

3-20—  2  :00  P.M.— Grading 

3-20—  2 :00  P.M.— Steel 

3-20—  8 :00  P.M.,    Sewer 

3-20—  1 :00  P.M.— Camouflage 

3-20 —  2 :00  P.M.— Driveway 

3-20 —  2 :00  P.M.— Driveway  Reptilr 

3-21— 10:00  A.M.— Water  Well 

3-21—10  :00  A.M.— Dam 

3-21— Tentative — Dam 

3-21—  2:00  P.M.— Highway 

3-21— 10:00  A.M.— Power  Line 

3-21—  2:00  P.M.— Dredging 

3-22—10 :00  A.M.— Earthwork 

3-25—  7 :00  P.M.— Sewer 

3-26—  2 :00  P.M —Arrester 

3-26—  8:00  P.M. — Sewage  Plant 

3-27 —  1 :00  P.M. — Embankment 

3-27—10 :00  AM— Earthwork 

3-27—  2  KK)  P.M.— Highway 

3-27—10 .00  A.M.—Canal 

3-27  10:00  A.M..    Earthwork 

3-27—10 :00  AM  —Structures 

3-27—  2:00  P.M.— Canal 

3-27—  2:00  P.M.— Bridge 

3-27—  2 :00  P.M.— Bridge 

3-28—  2 :00  P.M.— Bridges 

3-29—10 :00  A_M— Transmission 


Los  Angeles 
Colorado-Big 


Thompson  Proj. 


2-18 

2-27 

3-  6 

3- 

3- 

3- 

3- 


3-2»—  2.00  P.M 
3-2»— 10K)0A,M 
3-29— 10:00  A.M. 
3-2*— 10:00  A_M 
4-  2—  2:0«PM  , 
4-  3— 10 .00  A- M 
4-  9— IIKWA-M- 


-Gate  Frameo 
-Earthwork 
-Earthwork 
-Earthwork 
Needle  Valves 
-Earthwork 
-Dam 


4-10—10  KX)  A.M.— Excavating 


Hillsborough 

Coalingra 

San  Francisco 

San  Francisco 

San  Francisco 

Boulder  Canyon  Project  2-21 

Portland,  Ore.  2-27 

San  Francisco  2-28 

San  Francisco  2-28 

San  Francisco  2-28 

San  Francisco  2-28 

LineWestby,  Montana  3-  1 

Lake  County  2-19 

Central  Valley  I*roject  2-19 

Burlington,  Wash.  2-25 

Fort  MacArthur  3-  6 

Salt  Lake  Citv,  Utah  3-  6 

Salt  Lake  City,  Utah  3-  6 

Monterey  County  S-  6 

Boise  Project,  Idaiio  2-28 

Osage  County,  Oklahoma  2-27 

San  Bernardino  2-26 

Vancouver,  Wash,  2-28 

Moss  Landing  3-  4 
Owyhee  Project,  Oregon.Idaho      3-  6 

San  Pablo  3-  7 

Boise  Project,  Idaho  8-  5 

Grandview,  Wash.  3-  5 

Los  Angeles  2-28 

Balmorhea  Project,  Texas  3-  1 

Siskiyou  County  8-  5 
Central  Valley  Project,  Calif.          2-21 

Central  Valley  Project  2-25 
Tucumcari  Project,  New  Mexico  2-21 

Merced  County  2-26 

Mendocino  County  2-26 

Lake  County  2-26 

San  Diego  County  2-26 

LineMissouri  Basin  Proj..  Wyoming    3-  1 
Davis  Dam,  Arizona-Nevada  3-  1 

Central  Valley  Project,  CWtf.        2-21 
Central  Valley  Project,  Calif.        2-21 

Central  Valley  Project  2-18 

Denver,  Goto.  2-13 

Altus  Project.  Oklahoma  8-  1 

Caddosi,  Colo.  3-  5 

Los  Angeles  8-  6 


SUPPLIES  AND  EQUIPMH^nr 


3-  8— 
3-14— 

3-11— 
3-11— 
3-11— 
-11— 
■11— 
-11— 


3- 

3- 
3- 


8:00P 
2:00P 
5:00  P. 
8:00P 
2:00  P. 
3:00  P. 


— Kettles  Sacramento 

— Woodworking  Machinery    Panama  Canal 


M.— Truck 
M  — Auto  Parts 
M.— Pumper 
M — Chevrolet 
M— Wire 
M.— Coils 

— ^hlps 

— Cranes 
M. — Lumber 


Roseville 
San  Francisco 
Stockton 
Lone  Pine 
Phoenix,  Art*. 
San  Francisco 
Oakland 
Hunters  Point 
San  Francisco 


3.JI 2:00  P 

3-12— 10:00  A.M.— Hydraulic  Devices  San  Francisco 


3-12—  8  KK)  P.M— Bus 

3-12-  2  P.M.  -Cars 

3-12—  2:00  PM.  — Annunciators 

3-12—  2  :W  P.M. --Lumber 

3-12—  2:00F.M.— Ilnaulators 

3-13 —  2:00  P.M. — Houses 

3.13—  5 :30  P.M.— Steel  Pipe 

3-13—  2:00  P.M.— Reinforcing  bars 

3-13—  5:30  P.M. —Iron  Pipe 

3.13_  5:30  P.M.— Steel  Pipe 

3-13 —  — Trurk 

3-14—  8:00  P.M.— Cable 

3-14—  8:00  P.M.— Air  Compressor 

3-14—  7:30  P.M.— Bus 

3-15—  3:00  P.M.— Leather 

3-15—  2  ?00  P.M.— Houses 

3-15—  2 :00  P.M.— Houses 

3-15— 10:00  A.M.— Drum  Gates 

3-15—  2:00  PM.— Houses 


Crescent  City 

Denver.  Colo. 

Boulder  Canyon  Project 

San  Francisco 

Socorro.  N.  M. 

Missouri  Basin  Project,  Neb. 

Oakland 

Central  Valley  Project 

Oakland 

Oakland 

Sacramento 

Alameda 

Alameda 

Rio  Vista 

San  Francisco 

Missouri  Basin   Project,  Wyo, 

Missouri  Basin  Project,  Wyo. 

Central  Valley  Project 

Hungr>-  Horse  Project 


3-  4 
3-  6 
8-  4 

2-26 
2-19 
2-21 
2-27 
2-27 
2-28 
2-28 
8-  1 
2-28 
2-28 
1-28 

2-  8 
2-26 

3-  1 
2-21 
3-  1 
2-28 
8-  1 
8-  4 
3-  4 
2-21 
2-21 
3-  6 
3-  5 
2-21 
2-21 
2-  1 
2-20 


(Continued  or.  Page  Seven) 


A  Message  to  a  Homeless  Veteran 


1 


You  are  home  from  the  wars.  You  fought 
for  your  country  and  now  you  Vw'ant  the 
things  that  every  American  wants — a  job  and  a 
good  home. 

You  should  have  that  home.  You  arc  entitled 
to  it,  but  there  just  aren't  enough  homes  to  go 
around.  Maybe  you're  wondering  why  somebody 
doesn't  do  something. 

What  we  have  to  say  to  you  isn't  going  to  be 
easy.  Nor  is  it  going  to  be  easy  for  you  to  take. 
We  believe,  however,  that  you  would  rather  have 
it  "straight"  than  to  be  kidded. 

So  here  it  is,  straight  from  the  shoulder: 

There  is  no  way  by  which  the  building  busi- 
ness, the  government,  the  President,  the 
Congress  of  the  United  States  or  anyone 
else,  can  provide  this  year  all  the  homes 
you  and  the  other  people  of  this  coimtryr 
want.  No  amount  of  money  appropriated 
by  Congress  can  do  it. 

Several  hundred  thousand  homes  are  going  to 
be  built,  of  course.  Maybe  you'll  be  one  of  the 
lucky  ones  to  get  one.  The  building  industry, 
working  with  the  government,  will  do  everything 
in  its  power  to  supply  veterans'  needs  first.  Even 
so,  a  lot  of  you  boys  are  going  to  be  disappointed. 
"But  why?"  you  ask.  "Why  can't  we  build  a 
million  homes  this  year?"  "Lett's  get  the  assembly 
lines  going  again,  prefabricate  them,  use  the  war' 
time  airplane  plants.  Whatever  you  need  to  do, 
let's  do  it.  But  let's  build  homes  quick!" 

We  wish  it  were  that  easy.  We  already  have 
a  lot  of  prefahricating  plants  ma\ing  homes  and 
theyWe  no  better  off  than  any  other  home  builder 
because  they  too  can't  get  toilet  howls,  hathtuhs. 
lumber,  etc. 

If  you  do  not  get  your  new  home  this  year, 
it  will  be  for  the  same  reason  that  a  lot  of 
you  will  not  be  able  to  buy  a  refrigerator, 
or  an  automobile,  or  nylon  hose,  or  white 
shirts,  or  a  suit  of  clothes.  There  aren't 
enough  materials  coming  out  of  the  fac- 
tories. 

Remember,  the  manufacturers  of  building  ma- 
terials and  equipment  went  through  the  same  war 
that  the  automobile  people  did.  For  SVz  years, 
while  you  were  fighting  on  the  shooting  front, 
the  building  industry  along  with  other  industries 
was  working  with  might  and  main  to  build  and 
maintain  the  huge  war  plant  on  the  home  front. 
We  found  out  with  automobiles,  nylons  and  re- 
frigerators, it  takes  time  to  reconvert.  The  build- 
ing industry  was  not  allowed  to  start  reconversion 
until  after  the  Japanese  war  was  over.  We've 
had  our  share  of  strikes  and  labor  troubles,  too. 

The  war  ended  in  "August  but  home  building 
restrictions  were  not  lifted  until  October  15, 
1945,  less  than  five  months  ago.  Yet  home  build- 
ers did  their  part;  in  the  first  60  days  they  started 
over  125,000  hcMnes.  Many  of  them  are  not  com- 
pleted yet  because  we  can't  get  materials,  equip- 
ment and  labor  enough.  Yes,  the  builders  did 
their  part,  but  they  couldn't  compete  with  the 
military.  Don't  let  anybody  tell  you  we  fell 
down  on  the  job.  Good  as  you  were  as  a  fighting 
man,  the  best  in  the  world,  even  the  Japs  had  you 
tied  down  until  you  got  the  materials. 

But  once  you  got  the  stuff,  Germans,  Japs 
and  nobody  else  could  stop  you.  Same  way 
with  the  building  industry.  Gradually  we're 
clearing  away  the  bottlenecks  giring  home 
builders  the  green  light.  Gradually  we're 
getting  more  and  more  stuff  every  day,  and 
more  and  more  homes  are  being  completed, 
more  and  more  are  being  started.  By  the 
end  of  this  year  Jt>e'll  be  going  at  a  million- 
a-year  clip,  and  you'll  have  your  home. 


We  in  the  building  industry  foresaw  that  this 
crisis  would  happen:  We  urged  the  government 
long  before  the  end  of  the  war  to  let  us  get  our 
plants  and  plans  in  shape.  We  knew  you  would 
want  a  home  when  you  got  back.  The  govern- 
ment said  "No!" 

Well,  maybe  that  was  all  right.  You  were 
fighting  a  tough  war  and  you  needed  the  stuff. 
But  it  meant  the  building  industry  could  not  be 
ready  for  you  when  you  got  home.  We'll  see  that 
you  get  a  home  faster  than  anybody  else  can  get 
it  for  you. 

But  what  you  and  we  should  really  be  afraid 
of  is  that  amateur  tampering  with  so  complex  a 
thing  as  the  building  business,  may  prolong  the 
home  shortage  unnecessarily.  This  could  easily 
happen  if,  instead  of  putting  all  our  energies  on 
breaking  the  real  bottleneck,  we  allow  ourselves 
to  be  stampeded  into  impractical  visionary  schemes 
to  produce  houses  by  the  million  when  there  wont 
be  materials  and  equipment  enough  to  produce 
more  than  half  that  many  this  year,  unless  ob' 
stacles  are  removed. 

Some  of  the  ideas  that  are  being  advocated 
by  well  meaning  men  are  so  dangerous  that 
they  might  upset  our  entire  economy  for 
years  to  come  and  delay  home  building  in- 
definitely. 

You  don't  want  this  to  happen  because  it  would 
hurt  you  and  all  the  rest  of  the  people  of  the 
United  States,  and  it  wouldnt  get  \ou  the  home 

you  want. 


US.  The  President  says  there  are  5,000,000  homes 
needed  immediately;  Wilson  Wyatt,  our  new 
housing  chief,  sa>fs  2,500,000.  Thoughtful  studies 
by  economists  of  the  Producers'  Council  (manu- 
»facturers)  put  the  figure  at  about  850,000. 

No   one   redly    knows   what's   correct. 


You  can  help  prevent  it  if  you  will  remember 
that  housing,  like  a  lot  of  other  things,  is  a  war 
casualty,  and  that  only  common  sense  and  an  all' 
out  attack  on  the  real  bottlenecks  will  cure  it. 

What  are  the  bottlenecks? 

We've  already  mentioned  a  shortage  of  mate- 
rials. But  much  of  this  shortage  is  due  to  OPA. 
We're  not  suggesting  that  all  price  control  be  re- 
moved. We  are  suggesting  that  OPA  stop  stand- 
ing in  the  way  of  production  of  more  materials 
and  equipment.  We  are  suggesting  that  OPA 
stop  thinking  in  terms  of  war,  "reconvert,"  and 
start  thinking  in  terms  of  peace  and  production. 

One  of  the  most  serious  shortages  we  have  is  in 
sanitaryware,  plumbing  supplies,  radiators  and 
the  like.  OPA  for  some  time  has  had  dozens  of 
applications  for  price  adjustment  in  this  industry 
alone.  They  haven't  done  anything  at  all  about 
them.  In  the  meantime,  manufacturers  cannot  get 
labor,  because  they  can't  afford  to  pay  enough. 

You've  heard  about  the  lumber  shortage.  Lum- 
ber mills  are  producing  lots  of  lumber  but  not 
much  of  the  kind  that's  used  in  homes.  Why  not? 
Largely  because  OPA  is  still  operating  on  a  war- 
time basis,  allowing  higher  prices  on  non-home 
lumber  and  on  lumber  for  export.  These  are  just 
two  of  many  examples. 

Right  there  is  bottleneck  No.  1 

Bottleneck  No.  2  is  labor  in  the  field.  As  you 
know,  the  boys  were  slow  in  coming  back  and 
those  that  did,  often  went  on  other  than  home- 
building  jobs.  We've  done  something  about  that 
by  giving  home  builders  priorities  on  materials  for 
veterans'  homes.  This  will  mean  less  general  con- 
struction and  so  more  labor  will  be  available  to 
build  homes. 

t 

When  these  two  bottlenecks — produc- 
tion and  labor — are  cleared  away,  homes 
will  go  up  fast. 

When  we  read  daily  about  the  unhappiness  of 
thousands  of  veterans  who  can't  fiiid  a  home  of 
their  own,  our  emotions  are  apt  to  run  away  with 
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But  just  five  years  ago  the  building  industry 
could  find  customers  for  only  450,000  homes.  Is  it 
reasonable  to  suppose  we  desperately  need  5  mil- 
lion? 

It  is  important  to  the  welfare  of  the  people  of 
the  whole  nation  that  you  and  we  do  some  very 
straight  thinking  on  this  problem. 

There  are  6,000,000  people  dependent  on  the 
building  industry  for  a  living.  Perhaps  you  are 
one  of  them,  or  your  brother,  your  father,  your 
uncle.  It  is  the  second  largest  industry  in  the 
country.  Let's  be  very  careful  how  we  monkey 
with  the  machinery  that  makes  it  run,  kst  our 
monkey  vs^rendi  slip  and  we  find  we've  wrecked 
the  machinery  that  provides  jobs  for  6,000,000. 

That  wouldn't  do  you  any  good. 

Suppose  we  set  up  assembly  lines  all  over  the 
country  to  produce  houses  by  the  million.  It 
wouldn't  help  you  NOW  because  the  real  bottle- 
neck isn't  home  building  capacity,  it's  materials 
and  equipment.  And  there  is  every  assurance 
that,  if  we  did  produce  millions  of  homes  in  this 
way,  they  would  not  be  the  kind  of  homes  you 
want,  and  that  they  would  cost  more.  There  is 
this  fact,  however: 

Himdreds  of  thousands  of  carpenters,  brick- 
layers, plumbers,  electricians  and  other 
workmen,  all  of  whom  now  earn  their  living 
building  homes,  would  not  have  jobs.  In 
the  meantime,  thousands  of  other  workmen 
would  have  to  be  recruited  from  the  al- 
ready scarce  ranks  of  labor  in  this  country, 
trained  and  taught  new  skills  and  new  tech- 
niques to  build  house  panels  in  government 
factories.  Maybe  you've  forgotten  how 
long  it  took  to  work  out  assembly  line  tech- 
niques for  airplanes  and  tanks,  and  that  was 
in  wartime  when  nobody  cared  how  much  it 
cost  and  how  much  sacrifice  it  entailed.  It 
would  take  years  to  build  a  new  giant  indus- 
try to  produce  the  millions  of  factory-made 
homes  everyone  so  glibly  talks  about. 

In  the  meantime,  we  have  ready  at  hand, 
anxious  to  get  going,  a  home  building  in- 
dustry capable  of  producing  a  million — yes, 
a  million-and-a-half — homes  a  year.  We 
built  937,000  in  one  year,  as  far  back  as 
1925,  and  did  five  billion  dollars  of  other 
building  besides.  The  labor  and  materials 
that  went  into  this  five  billion  dollars  of 
non-residential  building  was  the  equivalent 
of  another  900,000  homes. 
You  don't  harve  to  wait  for  a  new  giant  indus- 
try to  be  created  from  scratch. 

You  don't  have  to  risk  wrecking  our  exist- 
ing economy  while  waiting  for  a  new  type  of 
industry. 

You  won't  have  to  hve  in  a  "housing  project" 
which  is  not  the  American  ideal  of  a  home. 

The  building  industry,  working  with  the  gov' 
emment,  is  clearing  away  the  wartime  bottle- 
necks as  fast  as  possible.  By  Fall  we  can  be  build- 
ing at  a  million'homes'a-ycar  pace,  or  better. 

You'll  have  your  ne-u  home  as  fast  as 
you'll  have  your  new  car. 
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frame  for  third  floor. 
(Owner — Pacific    Coast     Aggregates, 
,     Inc.,  85  2nd  St..  San  Francisco. 
Architects — ^Harry    A.     Thomsen    Jr. 

and    Aleck    L.    Wilson,    Architecta 

Associated,     315    Montgomery     St, 

San  Francisco         ' 
Structural   BJnglneer — John  J.   Oould, 

Financial  Center  Bldg.,  San  Fran- 
cisco. 
Mechanical     Engineer  —   Inland 

Haley,  58  Sutter  St,  San  Francisco. 
Electrical  Engrineer — Lyle  E.   Patton, 

Crocker  First  National  Bank  Bldg, 

San  Francisco. 
Contractor  —  Dinwiddle   Construction 

Co.,    Inc.,    210   Crocker    Bldg,    San 

Francisco. 


Plans  have 
forwarded  to 
provaL 


been    completed    and 
Sacramento    for    ap- 
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PREPARING    SKETCHES 
MEDICAL- DENTAL  BUILDING 
REDWOOD    CITY,    San    Mateo    Co., 

Calif 
Construction  of  one-story  frame  and 

stucco    medical-dental    building    (4 1 

units). 


3/8/46 
^ FUNDS   AWARDED 
*  !  HOSPITAL  Est.   Cost  ^193,670 

HOT  SPRINGS,  New  Mexico. 

Construction  of  surgeon's  residence, 
patients'  dormitory,  clinic  and  isola- 
tion wards,  all  concrete  foundations, 
masonry  walls,  stucco,  steel  joists, 
insulated  roof,  tile  and  linoleum 
floors. 

Owner— The  Carrie  Tingley  Crippled 
Children's  Hospital.  Ira  V.  Boldt 
administrator.   Hot   Springs,   N.   M. 

Architact— W.  C.  Kruger,  Santa  Fe, 
N.  M. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St,  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $7240  to  assist  In 


Owner — Withheld.  '  r.ror.oTw>ti^«  ^*  ..i 

Architect^Chester    H.    Treichel.    696    P^eP^'^^o"  of  plans 
Cleveland  St,  Oakland. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied  as  follows: 


Commercial   Bldgi. 
Educational  BIdgs. 

Hospitals    

Industrldl    BIdgs.    . 


1-  8 

9-10 

11 

12-13 

14-17 

18-19 


Public    BuUdlngs 

Reifglous    Buildings   

SooJal,   Recreatlonsi  BIdgs.  20-21 

Residential    Buildings 22-26 

Transportation    ^dgs.  27 

Mi»c«tianeous   BIdgs. 28-30 


1 3/8/46 

1  PLANNED 

[RESTAURANT       Est.   Cost.   $200,000 

IVACAVILLE,  Sacramento  Co.,  Calif. 

j     Highway. 

I  Construction  of  building  to  house  the 

,"Nut  Tree" 


11 


6 


;  Owner — Nut  Tree  Restaurant. 
way.  Vacaville 


3/8/46  • 

PREPARING  WORKING 
DRAWINGS 

MEDICAL-DENTAL  BUILDING 
OAKLAND.   Alameda   County,   CaUf.  i 

Summit  St  !  

Construction  of  two-story  frame  and  I  9-10 EDUCATIONAL 


High- 


I-S—COMMERCIAL  BLDGS. 

3/8/46  •     2 

TO  ASK  BIDS 

HANGARS 

HUMBOLDT  COUNTY,  Calif.  Hum- 
boldt County  Airport. 

Construction  of  airplane  hangars. 

Owner — County  of  Humboldt,  Court- 
house, Eureka 

Architect — Not  announced. 


3/8/48  •     2 

BOND    ELECTION   PLANNED 
CITY  GARAGE 
SPARKS,  Washoe  County,  Nev. 
Construction  of  new  city  garage  and 

storage  yard. 
Owner — City  of  Sparks,  D.  J.  Fodrin, 

mayor.  Sparks. 
Xrchitect — Not  announced. 

Bond  issue  for  $135,000  to  include 
above  construction  probably  will  go 
before  the  city's  voters  around  May  1. 


3/8/46  ••     2 

COMPLETING  WORKING 
DRAWINGS 

LABORATORY  BUILDING 
MARTINEZ,    Contra   Costa    County, 

Cilif. 
Construction  of  two-story  laboratory 

building    with    provision    for    third 

floor. 
Owner— Shell   Oil   Co.,    100   Bush    St. 

San  Francisco. 
Architects— Harry    A     Thomsen    Jr. 

and    Aleck    L.    Wilson,    Architects 

Associated,     315    Montgomery     St.. 

San  Francisco. 


stucco    medical-dental   building    (8 

units). 
Owner— Withheld. 
Architect— Chester   H.    Treichel,    696 

Cleveland  St.,  Oakland. 


BUILDINGS 


3/8/46  •     4 

PREPARING   WORKING 
DRAWINGS 

MEDICAL-DENTAL  BUILDING 
OAKLAND,  Alameda  County,   Calif. 

28th  Street. 
Construction  of  two-story  frame  and  : 

stucco    medical-dental    building    (8 

units)   to  contain  5500  sq.  ft.  floor 

area. 
Owner— Withheld. 
Architect—Chester    H,    Tielchel, 

Cleveland  St,  Oakland. 


3/8/46  •     10 

PROSPECTIVE    BIDDERS 
MAINTENANCE  BUILDING 
KENTFIELD,    Marin    County.    Calif. 

Marin  Junior  College  Campus. 
Construction    of    one-story    concrete 

block  maintenance  building 


3/8/46  ' 

SUB-CONTRACTS  AWARDED 

MEDICAL  ARTS  BUILDING 

Estimated  Cost,  $50,000 

RENO.  Washoe  Countv,  Nev.  Chest- 
nut and  Fifth  Sts 

Construction  of  two-story  medical 
arts  building. 

Owner— Dr.   R.   P.   Rhfuben,   Medico- 
Dental  Bldg.,  Reno,  Nev.,  head   of 
j     syndicate  ownership. 

Architect— Architectural    Plan    Serv- 
I      ice.  606  W.  5th  St.,  Reno,  Nev. 

Contractor — Johnson.  Drake  &  Piper, 
Inc.,  1736  Franklin  St.  Oakland  12, 
Calif. 

Roofing— Modem  Builders.  817  E.  4th 
St. 

Plumbing — Savage  &  Son,  Inc.,  628  S. 
Virginia  St 

Electric  Wiring — Electric  Service  Co., 
Moana  Lane. 

Heating — Heating  &  Air  Conditioning 
Supply,  Inc..  203  Sierra  St 


Inc..   Suffem,   N.   Y.,   manufacturers 
of   Avon   cosmetics. 

The  building  will  contain  one  ele- 
vator; estimated  cost,  $500,000.  Wm. 
Simpson  Constr.  Co.,  816  W  5th  St, 
Los  Angeles,  has  been  notified  to 
proceed  at  once  with  the  construc- 
tion of  the  foundation  for  the  build- 
ing. 


12 


Owner — Marin    Junior    College    Dis-  !  Tile    Work — J.    W.     Snyder    Tile    & 
trict,  W.  H.  Austin,  principal,  Kent-  |      Marble  Co..  729  E.  2nd  St 


•• 


3/8/46 

PLANS   BEING    FIGURED- 
BIDS  OPEN   MARCH  8,  7  P.  M. 

OFFICE  BUILDING 

Approximate  Cost  $40,000 

SAN  RAFAEL,  Marin  County,  Calif. 
Southwest   comer   2nd   and   D  Sts. 

Construction  of  one-story  reinforced 
concrete  office  building. 

Owner— Withheld. 

Lessee — Pacific  Tel.  &  Tel.  Co.,  140 
New  Montgomery  St,  San  Fran- 
cisco. 

Architects — S.  Herman  &  Ralph  Pol- 
lock. 605  Market  St..  San  Francisco. 
As   previously    reported,    plans    are 

being  figured  by  the  following  con- 
tractors : 
De   Luca  &    Son,   1746    Filbert   St, 

San  FVancisco. 
Litchfield     Construction     Co.,     T21 

Francisco  Blvd..  San  Rafael. 
Younger   Construction    Co.,    Cheda 

Bldg.,  San  Aoiselmo. 

I.  M.  Sommer  &  Co..  580  Market  St, 

San  Francisco. 

Ellington   &    Mitchell,   576   Natoma 

St.,  San  Francisco. 


) 

field 
;  Architect  —  Arnold    S.    Constable,    95 

Spencer  Ave.,   Sausalito. 
I     As  previously  reported,  bid  will  be 
j  opened  March  14,  8  P.  M.  • 

'     Plans   and    specifications    may    be 
obtained  at  the  office  of  the  Junior  I 
j  College  in  the  main  building  at  Kent-  j 
'field  upon  deposit  of  $25,  returnable.  { 

The     following     contractors     have  j 
taken  out  plans:  j 

i     C.  L.  Wold  Construction  Co.,  Ltd.,  ■ 
14412  Fulton  St..  San  Francisco. 

DeLuca  &  Son.  1745  Filbert  St,  San 
Francisco. 


Brick  and  Stone  Work— Smith-Peter- 
sen  Co.,  Box  1148. 

Painting— Andrew  Solari.  634  Vine  St 

Lathing,  Plastering — Louis  Michitsch, 
1243  Nixon  Ave. 

Linoleum  —  Nevada    Paint     &    Floor 
Service,  203  E.  2nd  St 
All  of  Reno,  Nev. 
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3/8/46 

CONTRACT   AWARDED 

SCHOOL  BUILDINGS 

Contract  Price,  $262,161 
1  EL  CERRITO  and  RICHMOND,  Con- 
i  tra  Co^ta  County,  Calif.  Castro 
School,  located  on  northwest  cor- 
ner Donal  Ave.  and  Lawrence  St 
In  El  Cerrito,  and  the  Alvarado 
School,  located  at  northwest  cor- 
ner of  Placer  and  Sutter  Sts.  In 
Rchmond. 

Construction  of  two  school  buildings 
to  be  bid  upon  in  one  lump  sum 
bid.  The  buildings  to  be  of  con- 
crete, frame  and  stucco  construc- 
tion, each  to  contain  eight  class- 
rooms, kindergarten  and  general 
utility  rooms,  also  a  basement  un- 
der a  portion  of  one  end  of  building 


3/8/46  « 

FUNDS  ALLOTTED 
MEDICAL  CENTER  EXPANSION 
SAN  FRANCISCO. 
Reconstruction  and  expansion  of  Uni- 
j     versity   of   California  medical   cen- 
ter, Including  replacement  of  three 
buildings    designated    as    fire    and 
I      earthquake   hazards. 
I  Owner  —  University     of    California, 
I     Berkeley. 
i  Architect — Not  given. 
i     Governor  Warren    signed   March   6 
j  a  bill  appropriating  $4,000,000  for  the 
'  above   construction.   In  addition,   $4,- 
j  670,000  will  be  available  for  a  teach- 
ing hospital.  $2,275,000  for  a  medical 
science  unit  and  $135,000  for  dental 
clinic  expansion. 


12-13— INDUSTRIAL 
BUILDINGS 

•     12 
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3/8/46 

TO  START  CONSTRUCTION 
WAREHOUSE  AND  OFFICE  BLDG. 

Cost  $175,000 
SAN    FRANCISCO.    Southeast    17th 

and  Harrison  Sts. 
Construction    of    two-story    class    B 


3/8/46 

SITE    PURCKASED 
OIL  TERMINAL 
Owner^Richmond  Union  School  DLb-  ,  OAKLAND,   Alameda   County.   Calif 


trict,  Walter  F.  Helms,  superintend 
ent  of  schools.  Administration  Bldg., 
1108  Bissell  St.,  Richmond. 

Architects— Dragon  &  Schmidts,  2068 
Alls^on  Way,  Berkeley. 

!  Contractor— Elmer    J.    Freethy,    1432 


warehouse  and  office  building,  with  j 


Let*s  go  into  a  huddle  about 
MATERIALS 


JUST  GRAB  YOUR  PHONE 


Call 


Kearney  St,  El  Cerrito. 

Complete  base  bids  were: 
1     Elmer  J.  Freethy,  El  Cerrito,  $262,- 
!l61. 

James  I.   Barnes  Construction  Co., 
San  Francisco.  $283,000. 

M.   J.    King,    Inc.,    San    Francisco, 
'  $289,814. 

;     John   M.    Bartlett    Berkeley,   $298,- 
I3OO. 

Moore   &    Roberts.    San    Francisco, 


Foot  of  High  St. 

Construction  of  new  terminal  plant. 
Including  warehouse,  tanks,  pipe- 
line, etc. 

Owner— Richfield  Oil  Corp.,  833  47th 
Ave.,  Oakland. 

Plans  by  engineering  department  of 
owner. 


3/§^/46  •     13 

CALIFORNIA  NEVADA  ARI- 
ZONA and  UTAH— The  Civil  Aero- 
nautics Administration.  1500  4th  St. 
Santa  Monica,  will  call  for  bids  start- 
ing about  March  11  for  the  construc- 
tion of  buildings  and  towers  for  VHF 

i  radio    range    facilities    in    California, 

1  Arizona.  Nevada  and  Utah. 


$312,725.  . 

i     A.    Famell    Blair,    San    Francisco,  1     The    work    at    each    facility    con 


$333,072. 
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3/8/46 

COMPLETING   WORKING 

DRAWINGS 

SCHOOL  BUILDINGS     Cost.  $300,000 

DAVIS.    Yolo    County,    Calif.    Davis 
Campus 

Construction  of  a  2-story  reinforced 
concrete  soils  and  irrigation  build- 
ing on  the  University  of  Callfomia    750x9-ft.  grave!  road  and  gravel  park 
Campus.  Davis.  Yolo  County.  !  ing  area,  install  3  poles  and  approxi 

Owner— The  Regents  of  the  Univer-  \  mately  900-ft.   of   underground   cable 
sity   of   California,   Berkeley,  Calif.  ,  for  power  and  radio  monitors. 

Architect H.     A.    Thomsen    Jr.,    315  |      Bids  will  be  received   in  groups   of 

Montgomery  St.,  San  Francisco.         ,  five  stations  within  the  same  general 
.  area,    issued   at    approximately    two- 


sists  of  the  construction  of  founda- 
tion and  erection  ofgovemmentfur- 
nished  prefabricated  steel  frame  16x 
24-ft.  transmitter  building,  12x12x30- 
ft.  steel  tower  with  35-ft.  counter- 
poise, 12xl2-ft.  plywood  panel  an- 
tenna house,  furnish  and  install  elec- 
trical wiring  and  paint,  install  550- 
gallon  fuel  tank  and  8  kva  engine 
generator.  500-ft.  of  fencing  and  gate, 


week  intervals,  for  a  total  of  approxi- 
mately 40  stations.  The  first  group 
will  be  for  stations  in  California, 
probably  at  San  Diego.  Long  Beach. 


uiuniio  KLo/xn  um  a 


When  you  need  competent,  reliable,  experienced  paint,  roof' 
ing  or  floor  cxyvcring  applicators  to  figure  on  subcontracts, 
WE  CAN  GET  THEM  FOR  YOU. 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  cxpcHcnccd  paint,  waterproofing,  roofing  and  floor  cov' 
cring  service  representatives  .  .  .  backed  up  by  a  highly 
trained  TECHNICAL  STAFF  .  .  .  have  solved  ma?iy  a 
tough  problem  of  WHAT  TO  USE  AND  HOW.  This 
service  is  yoars  for  the  asking ! 

WE'RE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFESTE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Francisco,  19 
Government  Specification 

PAINT    -    ROOFING    -    LINOLEUM 

GamoMflage  Paints  and  Roofings,  Mastipave,  Pabco  Soil-Sealed  Lmoleunw 


ing    at     Foothill     Blvd.     and     Eaton 
Wash,  Pasadena,  for  Allied  Products, 


3/8/46  '     a 

BIDS  OPENED 

BARSTOW.    San     Bernardino    Co., 
iCalif.— Clifford  C.  Bong.  6  N.  Ist  St,    . 

Arcadia,  at  $111,314.88,  submitted  low  j  Santa  Barbara,  Daggett,  Bakersfield, 
bid  to  the  U.  S.  Navy,  Public  Works  <  Paso  Robles,  Salinas,  Fresno,  San 
Department,  11th  Naval  District,  fian  ^  Francisco,  Oakland,  Palmdale,  Con- 
Diego,  March  5  for  the  construction  1  cord,  Sacramento.  Williajus,  Red 
of  additional  storage  facilities  at  the  |  Bluff  and  Fort  Jones. 
Marine  Corps  Depot  of  Supplies,  Bar-  1  •     ■ 

stow ;    Spjeclf  ication    No.    17286.    The  '  3/8/46  12 

work  involves  earthwork,  portland  |  PLANS  COMPLETED 
'  cement  soil  stabilization,  plant  mixed  j  PASADENA,  Lob  Angeles  Co..  Cal. 
pavement,  concrete  work,  track  work,  —The  office  of  the  Stiles  Clements, 
carpentry  and  Joinery,  water  pipe  !  associated  architects  and  engineers, 
and  hydrants  and  other  miscellane-  |  1135  Van  Nuys  Bldg.,  210  W  7th  St.. 
i  ous  work.  i  ^-*^    Angeles,    has    completed    plans 

I     Bids  were  submitted  on  the  follow-  !  for  construction   of  a  one-   and  part 
I  ing  items :  four-story  masonry  industrial  build 

1(1)  lump  sum,  entire  work  complete ;  1 

(2)  deduct  from  (1)  for  onxiseion  of  1 
Portland  cement  soil  stabilization  I 
and  armor  coat  as  covered  by  1 
alternative  "A":  I 

(3)  deduct  from  (1)  for  omission  of 
Portland  cement  soil  stabilization 
and  armor  coat,  as  covered  by 
alternative  "B"; 

i  (4)  deduct  from  (1)  for  omission  of 
Portland  cement  soil  stabilization 
and  armor  coat  as  covered  by 
alternative  "C"; 

(5)  deduct  from  (1)  for  omission  of 
Portland  cement  soil  stabilization 
and  armor  coat  as  covered  by 
alternative  "D"; 

(6)  deduct  from  (1)  for  substitution 
of  14-ft  wide  bridge  and  corre- 
sponding approach  paving  in  lieu 
of  the  22-ft  wide  bridge  and  cor- 
responding approach  paving  as 
covered  by  alternative  "E." 

The  complete  bids  were: 
Clifford  C.  Bong.  (1>  $111,314.88,  (2) 
$4970.    (3)    $5286,    (4)    $3153,    (5)    $3915, 

■  (6)  $3000. 

Imhoff   &   Associates,    <1)    $148,531. 

i(2>     $6970.     (3>     $7079.    (4)    $4642,    (5) 

{$5220.  (6)  $1571. 

I     George  Herz  St.  Co..    (1)   $173,979.63. 

'  (2)    $7921,     (3)    $8117.58.    (4)    $5552.26. 
(5)   $6653.96,   (61    $4415.30. 

I     Robert  E.   McKee,   (1)   $400,000,    (2) 

I  $16,000,     (3>     $17,000,    (4)     $11,000,    (5) 

I  $13,000,  (6)  $3500.  (A  telegraphic  mod-  • 

'  if  ication  was  returned  unopened ;  re- 
ceived too  late. ) 


3/8/46 

CONTRACT    AWARDED 

LOS  ANGELES.  Calif.— Contract- 
ing Engineers  Co..  2310^  W.  Vernon 
Ave..  Los  Angeles,  awarded  contract 
for  the  construction  of  a  reinforced 
concrete  and  brick  factory  building 
at  the  NE  comer  of  60th  and  Gram- 
ercy  Streets,  Los  Angeles,  tor  the 
Crown  Upholstering  Co.,  Sam  Bar- 
man, owner;  80,000  sq.  ft.  estimated 
total  floor  space,  18,000  sq.  ft.  of 
which  will  be  reinforced  concrete 
construction,  remainder  reinforced 
brick.    Est    cost,   $250,000. 

f^ians  were  prepared  by  Means  & 
Bennett,  engineers,  508  W  Santa  Bar- 
bara St,  Los  Angeles. 

3/8/46  •     .     13 

BIDS    WANTED 

SAN  FRANCISCO.— Until  Apr.  2. 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission,  Room 
287.  City  Hall,  under  Water  Depu 
Contract  No.  413  for  furnishing  and 
installing  hot  water  storage  tank 
and  alterations  in  boiler  room  of 
Water  Department  Bldg..  425  Mason 
Street 

Specifications  obtainable  from  the 
cashier's  office.  6th  floor,  425  Mason 
Street,  upon  deposit  of  $5.00. 


PLANS  ON  FILE 


The   lellewing    Ual   of    ptana    and    •peciflcatlons    for    ooiMtmctlon 

projeote  are  now  available  for  Inepeetlon  at  the  offloo  of  DAILY 

PACIFIC  BUILDER,  4W  Tenth  Street  San    Franolaoo. 


Work 


Location 


Bid  Opening  Oato 


Tube  Steiam  RadlatlcA, 
Spec.  Na  17460,  NOy 


San  Leandro 


t-  8 


Spec  1173 

Earthwork,  Canal  Lining. 


Frlant-Kem  Canal 


S-U 


8  Miles  RAllroad 
NOy  134«l9:  Spec.  17620 


Stockton 


S-14 


I      5UB- BIDS  WANTED 

General  oOntraetors  desiring  sub-bids  on  any  Job  are  invited  to  make  known 
their  requirements   In   this   column.    There   is   no    oharse   for  this   service. 

Escalator  and    Elevator  Additions,   Lincoln    BWg.,  867    Market  Street,   San 
Francisco;    Bids    open    March    12.   3:00    P.    M. 
Dinwiddle  Constr.  Co.,  210  t^rockcr  Bldg.,  San  Francisco  (EXbrook  5616) 
MacDonald.  Young  St  Nelson.  U7  Montgomery  St,  S.  F.   (SUttsr  8296) 
H.  H.   Larsen  Co..  64  South   Park    San   Francisco    (EDCbrook   3190) 


Superstructure  for  Ordnance   Shop,   San    Francisco    Naval   Shipyard;    NOy 
12968:   Spec  17152;    Bids  open   March   18,  11:00  A.   M. 
Jas.  I.  Barnes  Constr.  Co.,  941  Rusa  Bldg..  S.  F.   (BDCbrook  6905  or  7064) 
B.   S.   McKlttrick  Co..   610— 16th    St.   Oakland    (TWin    Oaks    5070). 
M  *  K  Corp.,  200  Financial  Center  Bldg..  San  Francisco   (EXbrook  7624) 
A.  Famell  Blair  Co.,    Inc.,   9   Mala    St,    San   Francisco    (YUkon    0390>. 
Moore  &  Roberts,  693  Mission  St    San   Francisco   (GArfleld  8679). 
Peter  Klewlt  Sons'  Co.,  442  Post  St,  San   Francisco   (EXbrook  5736). 
Barrett  &  Hilp,  918  Harrison  St.,  San  Francisco    (DOuglas  0700). 
Parker,  Steffens  &  Pearce,  136  South  Park,  San  Francisco  (EXbrook  6639) 


14-17— PUBUC  BLDGS. 
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FUNDS  AWARDED 
SUPREilE  COURT  AND  LIBRARY 
BUILDING 

Estimated  Cost  $48,940 
CARSON  CITY,  Ormsby  Co.,  Nev. 
Addition    to    present   supreme    court 
and  library  building  to  occupy  3700 
sq.  ft  of  space;  of  masonry  con- 
struction. 
Owner— State  of   Nevada,   Vail   Pitt- 
man,  governor,  Carson  City. 
The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  P\il- 
ton  St,  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $2000  to  assist  in 
preparation  of  plans. 


15 


3/8/46 

BIDS   WANTED 

SAN  FRANCISCO. —  Until  March 
18,  2  P.  M.,  bids  will  be  received  by 
the  Board  of  Park  Commissioners, 
McLaren  Lodge,  Golden  Gate  Park, 
for  repairs  to  roof  of  Coit  Tower  on 
Telegraph  HUl. 

Specifications  obtainable  from  the 
above  office. 


3/8/46  •     14 

FUNDS   AWARDED 
HISTORICAL  MONUMENT 

Estimated  Cost.  $11,500 
CARSON    CITY,    Ormsby    Co,    Nev. 
Genoa   Fort,    southwest   of   Carson 
City  and  north  of  Gardnerville. 
Restoration  of  Genoa  fort  and  stock- 
ade, exterior  of  building  and  stock- 
ade of  half-rounded  logs,  the  outer 
boundary    of    the    stockade    to    be 
about  400  feet  long  and   the  build- 
ings to  cover  around  2000  sq.  ft 
Owner— Nevada  State  Park  Commis- 
sion. Robert  A.  Alien,  superintend- 
ent. Carson  City. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  awarded  funds  In 
amount  of  $800  to  assist  in  prepara- 
tion of  plans. 


Alter  Apt  House,  601  O'Farrell  St..  San  Francisco;  Bids  open  Mar.  8,  2  PM. 
G.  P.  W.  Jensen  &  Sons.  Inc.,  820  Market  St,  8.  F.    (GArfleld  2444) 
R.  A.  Cullen.  478  Jackson  St,   San  Francisco   (SUtter  1951). 


Esberg  Rresldence,  16th  Ave.  and  Presidio,  S.  F.;   Bids  open   Mar.  8,  Noon. 
G.  P.  W.   Jensen  &  Sons.   Inc.,  320  M&rket  St,   S.   F.    (GArfleld  8444) 
R.  A.  ©ullen,  #78  Jaekson   St,   San   Francisco   (SUtter  1951). 
Elvln  C.  Stendell,  2278  Market  St,   San   Francisco   (HEmlock   5352). 


Alter  Yolo  "Sheatre,   Wocd<an<^;    BIdk   open    March    13,   2:00    P.    M. 
Mariposa  Constr.  Co.,   198  Mississippi   St,   S.  F.    (UNderhiH  0875) 
Keter  Sartorio,  262  Clementina  St.,  San  Francisco   (GArfleld  8817). 
Alfred  J.  Hopper  Co.,  243  Langtor.  St.,  San  Francisco    (MArket  7070) 


Bank   Building,    East   Salinas;    Bids   open    March   12. 
Howes  A  Whitaker,  626  Russ  Bldg..  San  Francisco   (CArfield  5T29) 


Drug    Storage    Bldg.,    4th    and    Clementina    Streets,    San     Francisco;     Bids 
open    March    15.   10:00  A.    M. 
Barrett  &  Hllp,  918  Harrison   St.   San   Francisco    (DOuglas   0700). 
Dinwiddle  Constr.  Ck).,  Ina,  210  Crocker  Bldg.,   S.   F.    (EXbrook   5616). 
E.  S.  MCKittrick  Co..   Inc..  610— 16th  Street.   Oakland    (TWlnoaks   5070). 
Erbentraut  &  Summers.   446   Sixth   St,    San    Francisco    (MArket   8310). 


Remodel   Ford  Ageecy,   Market  St.   and   i|uboce   Ave.,   San    Francisco;    Bids 
open    March    15,    2:00    P.    M. 
Jacks  &  Irvine,  620  Market  St,  San  Francisco  (GArfleld  2106). 
Carrico   &   Gautier,   365   Ocean    Ave..    San    Francisco    (JUnlper   4-8081). 


Improve  Facilities^  South  San    Francisco,  E.    I.  du   Pont   plant;    Bids  open 
March   18,  4:00   P.   M.   (EST). 
Dinwiddle  Constr.  Co.,  Inc.,  210  Crocker  Bldg.,   S.   F.    fBIXbrook   5616). 
Barrett  &  Hilp,  918  Harrison  St,  San  Francisco  (DOuglas  0700). 

Medical -Dental   Building,  Geary   Blvd.  and   14th   Ave.,  San    Francisco;    Bids 
close  March  14,  5:00   P.   M. 
Erbentraut  A  Summers,   446   Sixth    St,    San    Francisco    (MArket   8310). 
M.  J.  King,  Inc.,  231   Franklin   St  ,   San  Francisco    (UNderhlll  8209>. 
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3/8/46 

BIDS   OPENED 

BRAWLEY,  Imperial  Co.,  Calif.— 
R.  A  Newman,  McMinnville.  Ore.,  at 
$1736,  submitted  low  bid  March  6  to 
the  office  of  the  district  engineer. 
Federal  Works  Agency.  Public  Build- 
ings Administration,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francisco,  for 
interior  and  exterior  painting  and 
miscellaneous  repairs  at  the  U.  S. 
Post  Office  at  Brawley. 

Other  bidders  were : 

Klaas  Bros.,  Los  Angeles,  $1917. 

F.  O.  Simpson.  Los  Angeles,  $2335. 

Dan  Sullivan,  Santa  Monica.  $2920. 


Firehouse  Addition,  San   Francisco   Naval  Shipyard;    NOy  13034,   Bid*  cto«o 
March    20,   11:00   A.    M. 
Erbentraut  &   Summers,   446   Sixth   St.    San    Francisco    (MArket   8310). 

Two  Pumping   Plants,  Gordon   Vallry   Pipeline;    Bids   open    Mar.   12.  9AM 

J.  A.  Bryant,  1815  Capital  Street,  Vallejo. 

'        —  -  -  II  I  « 

Market  Bldg..  25th  Ave.  and  Noriega  St,  S.  F.;    Bids  close  Mar.  11.  2  P.   M 

Carrico  A   Gautier,   365   Ocean    Ave..    San    Francisco    (JUnlper   4-8081'       § 

School    Buildings.    Pittsburg;    Bids    close    March    18,   8:00    P.    M. 
M.  J.  Klmg.  Inc..  231    Franklin   St.,   San   Francisco    (UNderhill   8209). 


3/8/46  •     16 

BIDS    OPENED 

COVINA,  Los  Angeles  Co.,  Calif.— 
Gayton  Engineering  Co.,  Huntington 
Park,  at  $666.  submitted  low  bid 
March  6  to  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  exterior  painting,  etc..  at 
the  U.   S.   Post  Office.   Covina,   Calif. 

Other  bidders  were: 

Acme  Maintenance  Engineers,  $669. 

Williams  &  Kelly,  $793. 

Dan  Sullivan,  $970. 

R.  A.  Newman,  McMinnville,  Ore., 
$1019. 


CONTRACTORS 


See  us  regarding  Improvement  District  jobs.  We  handlt 
collecttions;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  CArfJeld   «00n 

HANNAFORO    &    TALBOT 
519  CALIFORNIA  STREET  -  SAN   FRANCISCO  4 


Architectural  Renderings 

LEIF  L.  NIEl^ON 

DESIGNER 

Store  Fronts,  Residences,  Etc. 

448  -  61«t  STREET,  OAK  I  AND  9  —  Telephnru    I*I«'dmon(   172S-W 
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3/8/46 

BIDS  OPENED 

CALEXICO,  Imperial  Co.,  Calif.— 
F.  O.  Simpson,  Los  Angeles,  at  $746, 
submitted  low  bid  March  6  to  the 
office  of  the  district  engineer.  Fed- 
eral Works  Agency.  Public  Buildings 
Administration.  838  U.  S  Appraiser's 
Bldg.,  San  Francisco,  for  exterior 
painting,  etc..  at  U.  S.  Post  Office, 
Calexlco,   Calif. 

Dan  Sullivan,  at  $930,  submitted 
only  other  bid. 


COM  RACTORS- Save    Money    and    Time         *■ 

'       QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  SAN    FRANCISCO 

¥   p^g^ARED  BY  LcROY    SERVICE 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  .  NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  Ha  ruon  St.  DO  5583  San  Frmaekco 


'3/8/46  •     •     9 

; PLANS    COMPLETED 

'SCHOOL  BUILDING 

I  Approx.  Cost.  $285,000 

RICHMOND,   Contra  Costa  Co..   CaL 
I     35th  and  Chanslor  Streets. 
1  Construction    of    two-story    28-class- 
!      room  school  building. 

Owner — Richmond  Union  School  Dis- 
;      trict,    Walter    F.    Helms.    Supt.    of 
Schools.   1108  Bissell  Avenue.  Rich- 
;     mond. 

j  Architects— Dragon  &  Schmidts.  2068 
I     Allston  Way.  Berkeley. 


NT 


BIG  UNITS 


SMALL  UNITS 


Contact  your  nearest  Wemco  office 
J    for  fast,  guaranteed  Wemco  Rental 
Service  on  air  compressors  and  tools 
of  all  sizes. 


AUTHORIZED  DISTRIBUTORS 


WESTER 

"ibC  "-OLSOV  S'Rftr    SAN  FRANCISCO 


Chicago   pNeumATic       ,,,  co«p«sssors  .ko  < 

MACHINERY    COMPA 


'■■""'^^mii 


'•  '^^  "  *'•  ^^=^4?;-' 


FRIDA'Y.  MARCH  8,  1946 
*"    '-- '"  — "" ' "■"■''"?,."f!"iei'!; 


DAILY     PACIFIC     BUI  L  D  E  R 


PACF  '^ 


ADVANCE  CONSTRUCTION  REPORTS 


3/8/46  •     18 

BIDS  OPENED 

REEDLEY,    Fresno   Co..   Calif.— H. 
W.    Lyons,    Fresno,  at   $1626.10,   sub- 
mitted low  bid  March  6  to  the  office 
of     the     district     engineer,     Federal 
Works  Agency,  Public  Buildings  Ad- 
ministration.   838    U.     S.    Appraiser's 
Bldg..  San  Francisco,  for  interior  and 
exterior   painting   and    miscellaneous 
repairs    at    the    U.    S«    Post    Office, 
Reedley. 
Other  bidders  were: 
Dan  Sullivan,  Santa  Monica,  $1820. 
Patterson  Bros.,  Oaikland,  $1828. 
R.  A.    Newman,   McMlnnville,  Ore., 
i  $1965. 


3/8/46 

TO   START  WORK 

SUBDIVISION 

SPARKS,  Washoe  County,  Nev.  Eaat 

of  the  northeast  comer  of  Prater 

Way  and  Pyramid  Ave. 
Construction  of  15  homes  to  be  known 

as  Huyck  Subdivision. 
Owner— Mrs.    Gladys    E.    Huyck,    445 

9th  St.,  Sparks,  Nev.  ^  «••    *«> 

Work   is   expected   to   start  within 
the  next  few  days. 


26 
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3/8/46 

BID   OPENED 

SONOYTA.  Ariz. —Nelson  Electric 
Co.  Inc..  Phoenix.  Ariz.,  at  $680,  sub- 
mitted only  bid  March  6  to  the  dis- 
trict engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  furnishing  and  installing 
new  lighting  plant  in  the  U.  S.  Bor- 
der Station  at  Sonoyta  (mailing  ad- 
dress, Ajo,  Ariz.).. 


3/8/46 

TO  START  WORK 

RESIDENCES  Est.   Cost.  $8000 

YUBA    CITY,    Sutter   County.    Calif. 

Flppln  Tract. 
Construction  of  57  frame  and  stucco 

residence  buildings    (1150x1200  ft.). 

two  bedrooms  each  ;  10  of  the  homes 

will  be  of  basallte. 
Owner  and  Builder— McCoy  &  Butler 

1128  F  St.,  Marysvllle,  Calif 
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26  3/8/46  • 

PIDS   WANTED 

CONTRA  COSTA  COUNTY.  Calif. 
—Until  March  20,  5:30  P.  M,  bids 
will  be  received  by  the  East  Bay 
Municipal  Utility  District,  Room  406. 
512— 16th  St.,  Oakland,  under  LS-352 
for  construction  of  Schapiro  pump- 
ing plant  near  Richmond,  including 
furnishing  all   labor  and   materials. 

Specifications  obtainable  from  the 
above   office. 


(Continued  on   Page  Seven) 


33 — BRIDGES 


I  3/8/46 
BIDS  WANTED 

SAN  RAFAELs  Marin  Co.,  Calif.— 
Until  April  1  bids  will  be  received  by 
the  City  of  San  Rafael,  city  clerk, 
City  Hall.  San  Rafael,  for  construe 


Peter  Kiewit  Sons  Co.,  650  S.  Grand, 
Room  506,  Los  Angeles. 

T.  E.  Connolly,  461  Market  St.,  San 
Francisco. 

W.  R  Shriver,  1205  Luanne  Ave., 
Fullerton. 


(Continued  on  Pag  a  Seven) 


35—      DOCKS,  PIERS  & 
HARBORS 


35 


3/8/46 

PLANS  COMPLETED 

OCEANSIDE,  San  Diego  Co.,  Calif. 
— Engineers  Leeds,  Hill  Sc  Jewett,  601 
••  83;"W.  5th  St.,  Los  Angeles,  have  com- 
pleted plans  and  specifications  for 
the  repair  and  extension  of  the  exist- 
ing municipal  pier  at  Oceanside  for 
the  City  of  Oceanside.  Plans  call  for 
the  repair,  reconstruction  and  exten 


Construction   will  atart   within    ♦»,«   ^^°^     °^     concrete     bridge    structure  j  sion  of  the  existing  structure  which 
next  two  weeks  !  ^!°°^.,Vp.P«''    ^oyan    Dr;    estimated  j  will  include  reinforcing  the  existing 


3/8/46 

SITE   PURCHASED 

RESORT 


cost,  $1400. 

Specifications  obtainable  from  the 
^*   above  office. 


33 


14 


3/8/46 

TO  PREPARE  PLANS 

MEMORIAL  HALL 

WEAVERVILLE,   Trinity   Co..   Calif,  i      fjcial  lake 

^m^I^nirhon'     ^     °^'''     '^«t«'^Si  Owner -Eari    C.    Ford,    c/o    Lance 
memorial  hall.  Johnson,   construction   manager. 


_  Cost,  $150,000  i  3 /a/46 

DOUGLAS     CITY,     Trinity     County,    lq Wb  >  D D  E  R 

construction   of  14-unit  motel,   cock-    Rol^rS^^e  ^'?2Se?°2Y7^97ack's^o^^  A^e" 
rre.^r^!ce^"s?atLranrn  ^.^^^,!  !  ^^^y,  at  $39,334  ^u^lSTown^ 


piles,  add  horizontal  braces  In  etLch 
bent  to  relieve  bracing,  installation 
of  new  piles  where  old  piles  have 
been  washed  out,  replace  or  reinforce 
damaged  stringers  in  the  deck  struc- 
ture, replace  decking  and  surface  en- 
tire deck  with  one  inch  of  asphaltic 
concrete.  Eight  sets  of  bracing  on 
the  towers  are  to  be   replaced  with 


Owner— County    of     Trinity,     county 

clerk,  Weaverville. 
Architect— Otto   A.   Delchmann,   1026 

Market  St.,  San  Francisco 


Douglas  City. 
Architect — Not  announced. 


I  3/8/46 
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18-13— RELIGIOUS  BLDGS. 
BUILDINGS 


to  G.   T.    McCoy,   state   highway  en-  [angle  bracing  of  all  welded  steel  con 

gineer,  808  State  Bldg.,  Los  Angeles,    struction.     Plans     and    specifications 

for   construction    of    reinforced    con-  I  have  been  approved  by  the  city  coun 


Crete  slab  bridges  across  Matagual 
Valley  Creek.  Canada  Verde  Creek 
and  Acorn  Creflt,  between  2  and  17 
miles  north  of  Morettis  (XI-SD-78- 
D.E),  in   San   Diego  County. 


3/8/46 
PLANNED 


34--DAMS,  RESERVOIRS  & 
DREDGING 


BIDS   WANTED 

MARIN,  Napa  and  Sonoma  Cos., 
Calif.— Until  March  11.  3  P.  M..  bids 
will  be  received  by  the  State  Di- 
_  j  vision  of  Highways,  J.  H.  Skeggs, 
59  i  District    Engineer,     2001     Van     Ness 

JAve.,    San    Francisco,    for    rental    of    CONTRACT  AWARDED 
I  pneumatic-tired  dump  trucks  of  not 


cil  of  the  City  of  Oceanside;  esti- 
mated total  cost.  $175,000  to  $214,000. 
The  city  council  has  reported  plans 
to  sponsor  a  bond  election  on  April 
9  to  provide  additional  funds  for  the 
construction  of  the  project. 


3/8/46 


34 


MORTUARY 

SAN   JOSE,    Santa  Clara   Co.,   Calif,  i  ^^^^    ^^^"    *    c.y.    level    capacity    for 
NE  comer  of  10th  and  East  Santa  t  ^PP""*^^-    ^^   hours   of   work   each    In 


Clara   Streets. 

Expansion  of  mortuary  establish- 
ment. 

Ovi-ner— Roger  Darling  Garden  Chap- 
el,  471   E   Santa  Clara   Street.   San    3/8/46 


Napa,  Marin  and   Sonoma  Counties, 

Specifications  obtainable  from  the 
above   office. 


Jose. 


22 


PREPARING    PLANS 


20-21 — SOCIAL  AND 

RECREATIONAL  BLDGS. 


3/8/46 

FUNDS    AWARDED 

RECREATION  BUILDING 


j  REMODEL  HOTEL 
jSAN  FRANCISCO,   Calif.  351  Geary 
I     Street 

;  Remodel    front    and    store    of    Hotel  i  ^^^'^    ^°^^'   dredging,    including   con- 
Stewart.  struction     of     breakwater    and    con- 


ASTORIA.  Ore.— General  Construc- 
tion Co..  3840  Iowa  St.,  Seattle.  Wash., 
at  $776,000.  awarded  contract  by  the 
Bureau  of  Yards  and  Docks,  12th 
Naval  District,  Exchange  Bldg.,  Se- 
attle, Wash.,  for  the  following  work 
on  inactive  fleet  berthing  facilities: 

Remove  and  dispose  of  two  sea- 
plane ramps,  dredge  3,000,000  cu.  yds. 
material  other  than  solid  rock,  dredge 
and  dispose  of  same  into  breakwater, 
remove   and  dispose  of   1500  cu.  yds. 


20   Owner — Hotel  Stewart,  351  Geary  St, 
1      San  Francisco. 


struction  of  timber  groin. 


Architect  —  Hertzka    &    Knowles,    85  j  3/0/46  •     •     14 

Estimated  Cost.   $109,000,     Post  St.,  San  Francisco.  BIDS    POSTPONED 

BEACH.     Los     Angeles     Co..! .J      COLUMBIA    BASIN    PROJECT, 

Wash.— Until  Mar.  20,  10  A.  M.  (post- 


LONG 
Calif.  Bixby  Park 
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3/8/46  ••     35 

BIDS  WANTED— TO  BE  OPENED 

MARCH  2a  3  P.  M. 

REPAIR  PIER 

SAN  FRANCISCO.  Embarcadero. 

Repair  fender  line,  deck  and  comer 
cluster  on  west  side  of  outer  end 
of  Pier  47. 

Owner — Board  of  State  Harbor  Com- 
missioners. Ferry  Bldg.,  San  Fran- 
clco. 

Plans   by  engineering  department  of 
owner,  F.  G.  White,  chief  engineer, 
Ferry  Bldg..   San  Francisco. 
Plans  and  specifications  obtainable 

from   the  above  office  of   the  owner 

upon  deposit  of  $10. 


38— ELECTRIC  LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


Construction  of  one-story  wood  frame  '  CONTRACT   AWARDED                    ^  Zll^lroT^rc^^]'  tiafX'H  CONTRACT  AWARDED                    "^ 

and  .stucco  structure  with  tiled  roof  ,      LOS  ANGELES,  Calif. -The  Murch  deceived  Tv  Ihe    U     S     Bur^u    of  PORTLAND    Orr-H     H    Walker 

nrfZ:*^P'"°"*Tv:^\'f;T^^'^    SrTT^^A^'",'    'T   S,I^°^«f«^°    Reclamation,  ^Coulee     DaS?  Tash!  1323   Ve^l^e   Blvd     Lo^"  Sg^^^^^^^^^ 

rnJlT     space-    The    building   will  ;  Blvd.,  Los  Angeles    has  the  contract  l^^er    Spec.    1187   for    the    construe-  $69,932.70,    awarded    contract    by    the 

oK«   ♦  07<5.  ^*'^,**'"^"^"^   covering   to    construct    a    lO-family.    50-roomUion    of    earthwork,    main    canal,    sta  j  U.  S.  Department  of  Interior,  Bonne- 

nx  n?!J'^?°  ^"^ 'i-          r.      .                i^r/ff    ^    ""^   ^/^'■^^^^^^"^^Mtlon  751  plus  94  to  station  1100  plus  ville    Power    Administration     L.    C. 

V,X~^%  °^    ^"^   Beach,    S.    E.    901-15  Levering  Ave^,  West  LoaAB-    90.8,  Columbia   Basin   Project,   Wash.  Stewart,     procurement     officer.     1300 

Vlckers.  city  manager.  Long  Beach,    gees  District    for   Marvin   A.    Kahn  iw^^k  is  situated  in  vicinity  of  Strat-  NE.  Union  Ave.,  Portland  8,  for  fur- 

fil^^  H  Tw^'i^^T^^^^^Lo^'^^''*-  K  Hi  mK  .'^•'  ^nH^hLi  ^;nH«  fo'-d  ^^^^^  ^^rian.  Wash.  nishing  all  labor,  certain  materials 
ILn'Tt'^R^'J^^'"^^  ^^^'i'^^' 2223  Ful-,  buildings  win  betwo  and  th  The  work  involves:  and  performing  all  work  for  con- 
ton   St     Berkeley,   awarded   funds   In  |  high ;  cost,  $75,000.                                         (j,  1,700,000  c.y.   common   excavation  i  struction    of    Albany-Toledo    115-kv. 

amount  of  $4650  to  assist  in  prepara-  ;  for  canal  • 

tion  of  plans.  l''',^{f!-rr..  .^t.«k.    e-r^oTcrnT     '     ^2  |  (g)  340,000  C.y.   rock  do ; 

(CONSTRUCTION     STARTED  .(3,   ioo,000   sta.    c.y.   overhaul; 

20   HOTEL  Cost,   $500,000    (4,  300,000   c.y.    compacting  embank 

I  LAS    VEGAS,    Clark    Co.,    Nev.     Old  j         ments.  *-*        *> 


3/8/46 

BOND   ELECTION 


WILLOWS.  Glenn   Co.,  Calif.— The  ,     Ferguson    Property.  i     Copies   of   the  standard  forms   and  140  2 

City  of  Willows  will  vote  April  9  on  ;  Construction    of   hotel    containing   86 'of  the  specifications  may  be  obtained 


wood   pole   transmission    line,    begin 
ning    at    the   structure   identified   as 
A    T-2/9,    approximately    two    miles 
northwest    of    Albany,   west    to    ap- 
proximately   %   mile  e8U9t  of  Toledo, 


S8 


rooms,  dining  room,  banquet  rooms  ;  from    the    following    offices    of    the  t  3/8/46 

bar.  large  lobby,  10  3-room  bunga- i  Bureau    of   Reclamation:   Walker   R.    CONTRACT  AWARDED 

lows,    swimming   pool,    riding    sta-  |  Young,  chief  engineer,  U.  S.  Custom        CAMPO,    San    Diego    Co.,    Calif.— 

bles.     and     other     sport     facilities ;  ,  House,  Denver  2,  Colo. ;  R.  J.  Newell,    Theodore    Scott,    4405    S.    Normandle 


a  proposal  to  Issue  bonds  in  amount 
of  $20,000  for  a  swimming  pool,  $15,- 
000   for   a    youth    building   and   a    10  '■ 
per  cent  tax  for  operations  and  main-  ■ 
tenance  of  the  pool  and  youth  center.  ! 

3/8/46  21 ' 

PREPARING    PLANS  | 

LONG  BEACH.  Los  Angeles  Co.,  ' 
Calif— Architect  Hugh  Gibbs.  441  E.  . 
1st  St..  Long  Beach,  Is  preparing  pre-  ' 
llmlnary  plans  for  construction  of  a ! 

theater  building  on  Pacific  Ave.  near   Owner — Nevada  Desert  Inn,  Inc. 
25th     St..    Long    Beach,    for    Cabart    Architect— Paul     R.     Williams,     3757  i  gineer. 
Theaters  Corp.,  Ocean  Blvd.  and  Pine '     Wilshire  Blvd.,  Los  Angeles.  j     no    charge    to    prospective   bidders 

Ave..   Long  Beach.  The  building  will   Contractor— Nevada   Constr.   Co.,   421  i  for   copies   of   the  specifications   and 


cement  block  wall  construction,  i  regional  director,  P.  O.  Box  937,  Rec 
composition  I'oofing,  carpet  and  j  lamation  Bldg.,  Fairgrounds.  Boise, 
asphalt  tile  floors,  tiled  baths  andjidaho;  F.  A.  Banks,  supervising  en- 
showers,  steel  stud  a^id  metal  lath  j  gineer.  Coulee  Dam,  Wash.,  and  M. 
and  plaster  partitions,  acoustical  j  w.  Straus,  commissioner.  Bureau  of 
materials,  steel  sash,  interior  plas-  j  Reclamation,  Washington  25,  D.  C. 
ter.  Venetian  blinds,  air  condition-  ;  Prospective  bidders  desiring  to  visit 
*"K'  «*^^-  jthe    site   of    the   work   should    com- 

I  municate    with    the    supervising    en- 


contain    six    stores    and    a    1200-seat 
auditorium ;  150x450  feet  In  area ;  estl-  i 
mated  cost,  $250,000.  j 


W   Bonanza   St..   Las   Vegas. 


J  drawings ;  to  others,  $1  per  copy,  not 
'  returnable. 


22-26 — RESIDENTIAL 

BUILDINGS 


28-30— MISCELLANEOUS 
BUILDINGS 


•• 
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Ave..  Los  Angeles,  at  $26,724.94,  was 
awarded  contract  by  the  Mountain 
Empire  Electric  Cooperative  Feb.  25 
for  the  construction  of  7.5  miles  of 
electric  transmission  line  and  1000- 
kva.  substation,  near  Campo,  about 
60  or  70  miles  east  of  San  Diego.  The 
line  will  begin  0.5  mile  west  of  La- 
guna  Junction  along  Highway  80  to 
about  7  miles  south  of  Bucknera 
Springs;  a  Rural  Electrification  Ad- 
ministration project.  Plans  were  pre- 
pared by  the  Lowe  Co.,  engineers 
and  consultants,  315  Architects'  Bldg., 
Los  Angeles. 


3»— SEWERS 


; 3/8/46 


29 


i  378/46 

\  BIDS    WANTED 

I      FORT    GIBSON    DAM    PROJECT, 

'  Oklahoma.— Until  April  4,  2  :30  P.  M., 

bids    will    be    received    b    ythe   U.    S.  jBIDS  WANTED 

District  Engineer  Office,   P.   O.   Box 


3/8/46 


•  • 
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3/8/46  26' Bi Ob  WANTED  District  Engineer  Office.   P.   O.   Box       SAN  RAFAEL  Marin  Co.,  Calif. - 

PLANNED  i,o^^^   ,^^^^^^5,?r^"*    .  March   gj    ^ulsa,  Okla.,  for  the  cnostruction    Until    April    1    bids   will   be   received 

LONG  BEACH.  Los  Angeles  Co.,  1».  2  P.  M.,  bids  will  be  received  by  „f  ^he  Port  Gibson  Dam  on  Grand  ^y  the  City  of  San  Rafael,  city  clerk, 
Calif.  —  Blltmore  Homes.  Inc.,  6330  the  Board  of  Park  Commissioners,  ^j^g^gj^Q,  River,  approximately  five  City  Hall,  San  Rafael,  for  Sun  Valley 
Cherr>'  Ave..  Long  Beach,  will  build  ^^^^-a^en  Lodge,  Golden  Gate  Park,  ^^^^^  ^^j.^^  ^^  p^^  Gibson  Okla. •  :  ^""^^'nage  improvements;  cost.  $3400. 
60  3-bedroom  dwellings  in  the  North  for  painting  work  at  Balboa  Park  ggrial  No.  46-3.  The  work  in  'general  i  Specifications  obtainable  from  the 
Long.  Beach    district    for    M.   Taper;    """^'O-      ,.  ^,    .      ^,     ,  ,^    i  will  consist  of  the  construction  of  a !  ^^^^e  office. 

frame  and  stucco  construction.  Plana       Specifications  obtainable  from  the  ^  gravity    type    concrete   dam    with    a  I  

were  prepared  by  Hugh  Gibbs,  archl-    above  office.  jshort   section   of   rolled   earth   fill  at  [BIDS  OPENED 

tect,  441  E.  1st  St.,  Long  Beach.  j  " one  abutment  and  with  a  powerhouse  I      ^^^ESNO,     Calif.— Pacific     Pipeline 

I  m^immmmmm^m^mi^i^mmamm^tmm^mmmi^^  >  and  elevator  and  Stair  tower  down- 

1  stream  and  adjacent  to  a  non-over- 


vnj-  ; 


WANTED 

FOR  SALE  •  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


Engineering  Section 


Construction    Co.,    2268   E. 

; 3/8/46 


Firestone 
39 


Blvd.,  Los  Angeles,  at  $4114.11,  sub- 
mitted low  bid  to  the  City  Council. 
City  of  Fresno,  D.  E.  Roughton,  city 
clerk.  City  Hall,  Fresno,  February 
28.  for  the  sewering  of  Ambrtoter 
Addition,  Elm  Addition  No.  4  and  a 
portion  of  Elm  Addition  No.  1  in 
Fresno;  1911  act 
The  work  involves: 

(1)  2359    lin.    ft.    6-ln.    vitrified    clay 
pipe  sewer  In  place; 

(2)  98  Y  branches.  4-ln.  on  6-in.: 

(3)  7    masonry    manholes    with    cast 
iron  frames  and  covers. 

Complete  bids  were: 

Pacific  Pipeline  Construction  Co., 
ll)  $1.29,  (2>  $2,  (.3)  $125;  total  $4114.11 

Kovich  Bros..  (1)  $1.71,  (2)  $2,  (3) 
$120;  total.  $5069.85. 

W.  M  Lyles.  (1)  $L70,  (2)  $1.50,  (3) 
$140;  total.  $5137.30. 
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3/8/46 

BIDS  WANTED 

SANTA  ANA,  Orange  Co..  Calif.— 
Until  March  18.  5  P.  M.,  bids  will 
be  received  by  the  city  council  of 
the  city  of  Santa  Ana.  office  of  the 
city  clerk.  City  Hall.  Santa  Ana  (on 
behalf  of  the  members  of  Orange 
County  joint  outfall  sewer  agree- 
ment;, for  the  construction  of  a  re- 
inforced concrete  sludge  digestion 
tank,  75  ft.  in  diameter  and  28  ft. 
sidewall  height,  including  sludge  pip- 
ing and  appurtenances,  near  Hunt- 
ington Beach,  and  a  reinforced  con- 
crete booBter  pumping  plant  of  ap- 
proximately 600  sq.  ft.  in  area,  at 
a  point  ^  mile  north  of  Coast  High- 
way and  ^  mile  east  of  Bushard  St. 

Plans  and  specifications  available 
from  the  office  of  the  city  pur- 
chasing agent,  City  Hall,  Santa  Ana 
upon  deposit  of  $20.  Certified  or 
10%  of  bid  required, 
cashier's    check    in    the    amount    of 


40—        STREETS  AND 
HIGHWAYS 


3/8/46  ••     40 

BIDS  WANTED 

ALAMEDA,  Alameda  Co.,  Calif.— 
As  previously  reported,  until  March 
12.  2  P.  M..  bids  will  be  received  by 
the  Public  Roads  Administration. 
Charles  C.  Morris,  division  engineer. 
720  Phelan  Bldg.,  San  Francisco,  for 
construction  of  0.171  mile  access  road 
to  Army  Air  Force  Intransit  Depot, 
Webster  St.  from  Tynan  Ave.  to  Ala- 
meda Portal  Bldg. ;  Project  Calif.  DA- 
WR-225  (1),  Unit  2. 
The  work  involves : 
(1)  extra    and    miscellaneous    force 

account  work; 
(2>  840  cu.  yds.  unclassified  excava- 
tion; 

(3)  25  cu.  yds.  unclassified  excava- 
tion for  structures; 

(4)  6  M  gallons  watering  of  sub- 
grade ; 

(5)  28  M  gallons  watering  of  base 
course ; 

(6)  lump  sum,  provide  and  main- 
tain water  plant  or  plants ; 

(7)  1450  tons  crushed  gravel  or 
crushed  stone  base  course,  class 
2,  grading  C-1; 

(8>  4  tons  medium  curing  cutback 
asphalt,  grade  MC-1,  for  prime 
coat; 

(9)  1  ton  emulsified  asphal  tf or  tack 
coat; 

(10)  4  tons  type  4  blotter  material 
for  the  bituminous  preservative 
treatment ; 

(11)  1  ton  medium  curing  cutback 
asphalt,  grade  MC-2,  for  bitu- 
minous preservative  treatment; 

(12)  350  tons  plant  mix,  grading  B 
(class  F  pavement,  type  F-1) ; 

(13)  234  tons  plant  mix,  grading  B-2 
(class  F  pavement,  type  F-1) ; 

(14)  29  tons  asphalt,  grade  50-60  or 
85-100  (contractor's  option)  for 
type  F-1; 

(15)  78  Un.  ft.  10-ln.  vitrified  clay 
culvert  pipe; 

(16)  4  each  10-in.  vitrified  clay  cul- 
vert pipe  elbows; 

(17)  4  each  catchbasins; 

(18)  3  sets  cast  Iron  frames,  grat- 
ings and  curb  Inlet  housings ; 

(19)  1  each  storm  drain  manhole 
(depth  approximately  5  ft.) ;_ 

(20)  1460  lin  ft.  concrete  curb,  14-in. 
depth. 

Specifications  obtainable  from  the 
above  office;   no  deposit  required. 
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3/8/46 

BIDS  WANTED 

LOS  ANGEI^S  COUNTY.  Calif  — 
Until  March  26,  10  A.  M..  bids  will 
be  received  by  Los  Angeles  County 
Board  of  Supervisors.  501  Hall  of 
Records.  Los  Angeles,  for  grading, 
paving   and    otherwise   improving   of 


FOR  SALE 


NE\^    &    RECONDITIONED 

DIMENSION    LUMBER 
TIMBERS,    watfboards.    plumbing, 
pipe,  millwork.   and  other  building  \ 
materials.    SALE  PRICES.    Large  i 


NEWS  INDEX 


For   converftent   reference, 
reports  in  this  section  are  c 
tied   as  follows: 
Water  Supply  and  Sewage 

Disposal   Plants  

Bridges    . — 

Dams.    Reservoirs  and 

Dredging   _ 

Docks,  Piers  &  Harbor* 

Parks,   Airports   and 

Playgrounds    

Railroads,  Subway*  and 

Tuar>»l8    

Electric  Lighting  and 

Transmission    Lines  

Sowers    — 

Streets  and    Highway* 

Gas.  Water  and    Oil    Pipe 

Li  nes  _ 


news 
lassi- 


31-32 
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j  flow    intake    section    of    the   concrete 
i  dam  on  the  left  bank  of  the  existing 
•  river     channel.    A    masonry    service 
'   building  will  also  be  constructed  on 
'  the    right   abutment   and   other  mis- 
cellaneous   work,     exclusive    of     the 
powerhouse   superstructure  and    cer- 
tain   other    facilities    appurtenant   to 
the  power  plant;  completion  time,  800 
days.  Plans  and  specifications  avail- 
able from  the  above  office  upon  de- 
'  posit   of   $35   and  will   be  on   exhibit 
at  the  U.  S.  District  Engineer  Office, 
;  751  S.  Figueroa  St.,  Los  Angeles. 


. 3/8/46 
PROSPECTIVE  BIDDERS 

LOS  ANGELES.  Calif.— The  follow 
i  ing  contractors  have  taken  out  plans  j 
I  for  completion  of  embankment  and 
:  spillway.  Santa  Fe  Dam,  Los  Angeles 
'  County.  Serial  150,  for  which  bids  will 
be  opened  March  27,  1  P.  M.,  by  the 
V.  S.  District  Engineer  Office,  751 
'  S.  Figueroa  St.,  Los  Angeles : 

Basich    Bros.   Construction   Co.,   P. 
O.  Box  151,  600  S.  Fremont  Ave.,  Al- 
:  hambra. 

;     E.  W.  Elliott  Construction  Co.,  995 
Stocka  of  "hard   to  get"  items.  j  31-32— WATER    SUPPLY    A  Market  St.,  Hewes  Bldg.,  San  Fran- 

Wire,  write,  or  'phone  SEWAGE  DISPOSAL  """" 
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3b 

36 

37 

38 
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Cement  Gun  Construction  Company 


GUNITE.  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone:  GRr6eld  7663    -    24  California  St.,  San  Francbco 


Vermont  Ave.,  south  of  Gardena, 
between  Knox  and  190th  St.,  an 
approximate  distance  of  .33  mile; 
cash  contract  577;  90  days  for  com- 
pletion. 


40 


3/8/46 

CONTRACT   AWARDED 

ORANGE  COUNTY.  Calif  -C.  D. 
Draucker  Co..  2700  San  Fernando  Rd., 
Los  Angeles,  at  M714,  award«d  con- 
tract by  C.  H.  Purcell,  director  of 
public  works  .Sacramento.  February 
23,  for  furnishing  and  installing  traf- 
fic signal  system  at  the  intersection 
of  Coast  Highway  and  Avenda  Del 
Mar  in  Orange  County;  Vll-Ora- 
2SCle. 


40 


3/8/46 

BID   OPENED 

OCEANSIDE.  San  Diego  Co,,  CaJlf. 
— McClanahajn  &  MuHeneaux,  Box 
217,  and  4031  Van  Buren,  Arlington, 
at  $4887.69,  submitted  the  low  bid  to 
the  U.  S.  Navy,  Public  WorkB  Office, 
11th  Naval  District,  1220  Pacific 
Highway,  San  Diego,  February  28 
for  repairs  and  additions  to  p)aved 
areas  at  the  Naval  Hospital,  Santa 
Margarita  Ranch,  Oceanside ;  Speci- 
fication No.  17484.  I 


3/8/46  40 

CONTRACT   AWARDED 

UTAH.  —  Strong  Co.,  SprlngvUle, 
Utah,  at  1196,895,  awarded  contract 
by  the  Utah  State  Road  Commission, 
Salt  Lake  City.  Utah,  FebruHry  27, 
for  the  construction  of  a  2^-in.  plant 
mixed  bituminous  surfacing  In  Mil- 
lard County,  being  that  section  of 
U.  S.  91  between  Holden  and  Sclplo; 
F.  I.  Project  No.  67  (2),  a  total  dis- 
tance of  5.075  miles. 


3/8/46  •     •     40 

LOW    BIDDER 

LOS  ANGELES  COUNTY,  Calif.— 
Griffith  Co..  1060  S.  Broadwajy.  Los 
Angeles,  at  $128,126  submitted  low 
bid  to  G.  T.  McCoy,  state  highway 
engineer,  808  SCate  Bldg.,  Lcl-s  An- 
geles, for  about  1.1  miles  in  length 
to  be  graded  and  paved  with  asphal- 
tic concrete  on  cement  treated  base 
on  Rosemead  Blvd.  between  Hunt- 
ington Blvd.  and  Colorado  St.  (VIII- 
LA-168-C),   in   Los  Angeles  Cpunty. 


(Continued  on    Page   Seven) 
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3/8/46  • 

BIOS   POSTPONED 

ALAMEDA,  Alameda  Co..  Calif.— 
Until  March  14.  2  P.  M.  (postponed 
from  March  7),  bids  will  be  received 
by  the  Federal  Public  Housing  Au- 
thority, Room  901.  Phelan  Bldg..  San 
Francisco,  for  8upplementar>-  road 
construction  and  drainage  at  Ala- 
meda  Project  Calif.   48»5-N. 

Specifications  obtainable  from  the 
above    office. 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 

3/8/46  •     •     U 

CONTRACTS  AWARDED 

ALAMEDA  and  CONTRA  COSTA 
COUNTIES.  Calif.— A.  P.  Peters  & 
Son,  410  N  10th  St.,  San  Jose,  at 
(Sched.  I),  $7805.24.  and  (Sched.  Ill) 
$12,267.37,  and  McGuire  &  Hester, 
796  66th  Ave..  Oakland,  at  (Sched. 
II),  $4213.85  awarded  contracts  by 
the  Blast  Bay  Municipal  Utility  Dis- 
trict, 512  16th  St..  Oaicland.  under 
Pro.  LS-348  for  installation  of  2-, 
4-,  6-,  8-  and  10-inch  cast  iron  water 
mains  in  Contra  Costa  and  Alameda 
Counties. 

42—  MISC.  SUPPLIES  AND 

MATERIALS 


3/8/46  •     41 

BIDS    WANTED 

SAN    FRANCISCO.— Bids    will    be 
received  by  the  U.   S.   Treasur>-  De- 
partment, 821  Market  St..  San  Fran- 
cisco 3,  for  materials  as  follows: 
March  18,  2  P.  M. 

Inv.  SF-2851-46:  stoves,  f.o.b.  Oak- 
land. 

March  20,  2  P.  M. 

Inv.   SF-2847-46:   fuses  with   metal 
ferrules,   f.o.b.   San  Francisco. 


42 


3/8/46 

BIDS    WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  March  20.  5:30  P.  M..  bldS  will 
be  received  by  the  East  Bay  Mu- 
nicipal Utility  District.  Room  406 — 
512  16th  St..  Oakland,  under  LS-351 
for  furnishing  «.000  lin.  ft.  of  cast 
iron   pipe,   diameters   10-   tb  20-in. 

Specifications  obtainable  from  the 
above  office. 

(Continued  on  Page  Eight) 


GAMERSTON  &  GREEN  LUMBER  GO. 

W"hoie»*ie  and  Jobbing  Yardi  ' 

LUMBER  -  TIMES  BS     TIES  »  FIR     REDWOOD 

PONDEJ^..OSA  -  SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KEUog  4-1t84 


San.   Francisoe 
180A  ARMY   STREET 
ATwater  1300 


NATIONAL  EXPANSION  JOINT  CO. 

M^SCFACJURER  AND  DlSTklBLIOk 

FIBER   BOARD— FELT-SIDED   ASPHALT   AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

DJ  ST  Ml BVrOM 

MARVEL-KOTE — Coocretc  Cunng  Compound 

SEALZ — Elxpantion  Joint  Sealing  Compound 

Complies  With 
Federal  Specif icatiom  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventh  St.     UNderbill  7172     San  Frandico  3,  Calif. 


■'*«««^*W»'il***.**«r, 


GEORGE  M.  PHILPOTT  CO. 

BRYANT   bet.  9th   and    10th    S'S.,    S     F. 


V/ Lf  I T I r  IV, Ju' i3 13 * -IIV M 

—PUMPS- 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL     •    GADS 

V-BELT8 
WIRE    ROPE   AND   FITTINGS 
BALL  a   ROLLER   BEAhinGS 


UCiinlock     drifv 


MASTER  GASOLINE  GENERATORS 


CLEVELAND  WRECKING   CO. 
2900  Third  St.      -      VAlencia  4977 


PLANTS 


Cisco, 

Grafe-Callahan  &  Gunther  &  Shir- 
I  ley  Construction  Co.,  714  W.  Olympic 

'Blvd.,   Los  Angeles. 

31 1     Griffith  Co.,  502  Los  Angeles  Rall- 
jway  Bldg.,  Los  Angeles. 
FRANCISCO.  —  Until    March  i     W.   E.    Kier  Construction   Co.,   1462 


21S  KOEHRING  CONCRETE  MIX-    3/8/46 
ER,    electric,    skid    mounted.    Phone    BIDS  WANTED 
EXbrook  8845                                                •  ■      SAN    FRANCI 
[ 1 18,  2  P.  M.,  bids  will  be  received  by  ,  N.  Stanley  Ave.,  Los  Angeles. 

14   3   DAVIS   CONCRETE   MIXER   the    Board    of    Park    Commissioners,  '     Morrison  -  Knudsen    Co.,    810    Title 
mounted  on  four  steel  wheels.  Phone    McLaren    Lodge,    Golden    Gate  Park,  I  Guarantee   Bldg.    1ms  Angeles. 


EXbrook  8845. 


for  installation  of  pumping  plant  Jit 

. — :  Lake  Merced. 

CONTRACTORS'     SURPLUS       Specifications   obtainable  from   the 
BQUIPMBNT.   Tractors,  Cat.  50  and   above  office. 
30 ;  Truck  Crane ;  Boom  Truck ;  Com-  t  — — 

pressors;   Ditcher,   Etc.   McGuire  and    3/8/46  32 

Hester,    796— 66th    Avenue,    Oakland.    BOND    ELECTION 
TRinidad  7676  (to  3/12/46)  j      ESCONDIDO,   San   Diego  Co.,  Cal. 

-Voters    of    the    City    of    Escondido 


FOR  SALE  OR  RENT 

%  -  yard  TRUCK  CRVNE  Phone  in  the  amount  of  $100,000  to  finance 
Pleasanton  273  or  write  Box  425,  improvements  for  the  sewage  treat- 
Pleasanton.  to  Mar.  12.  '46    ment  plant.    The  project  will  involve 

-    doubling  the  size  of  the  present  plant 

,-i  -       -  I  and    changing    to    a    staiidard    filter 

mo     DITMT  {plant.      Plans    are     being    completed 

fUK    KJ:JX1  _\^,,    Quinton    Engineers.    Ltd.,    816    S 

7S    JAEGER    CONCIIETE    MIXER    Figueroa  St.,   Los  Angeles, 
on  two  pneumatic-tired  wheels,  avail-  ., 

able  for  rental  Phone  EXbrook  8845.  •    3/s/4b 


Clyde  W.  Woo^.  Inc.,  6900  Tujunga 
Ave..  P.  O.  Box  620,  North  Holly- 
wood. 

Guy  F.  Atkinson  Co.,  1103  Heart- 
well  Bldg..  Long  Beach. 

Guerin  Bros.,  649  S.  Olive  St,  Los 
Angeles. 

Winston  Bros.,  411  W.  5th  St,  Room 
1216,  Los  Angeles. 

S.   Edmondson  &  Son,  7711  S.  Ala- 


will  hold  an  election  April  9  to  vote  j 

on    the   proposition    of   issuing   bonds  ;  meda  St.,  Los  Angeles. 


•     •     32 
BOND    ELECTION 

TULARE,    Tulare    Co..    Calif. — City 
of    Tulare    will    vote    April    23    (not 


LUMBER      HANDLING      KQUIP- 

^SScs  ''cln'l^c'' Paci^rSSe'S    ApHl   9,   as    pres-iously    reported)    on; 
nfJJfn^     tS  /i^«fi*  ^*''^"*'  ^*'^"®       ;  a  proposal  to  issue  bonds  in  amount  \ 

Oakland.    KB  4-1651. j  of   $500,000  for   irfiprovements   to   the 

-  r  .-  sewage    system    and    disposal    plant.  | 

One  proposition  calls  for  $300,000  for  i 
new  sewer  trunk  lilies  and  a  new 
outfall  line  from  the  city  to  the  dis- 
posal plant,  and  the  other  would 
create  a  $200,000  fund  for  work  on 
_  ;  a    storm    sewer    project     City    engl- 


ROOF 
TRUSSES 


S!^IS0^!^ 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  133S  SIXTH  ST.,  Berkeley  2,  Cdif. 


1  \/i  luUlv 

li?hHng  Plants 

FrcM'n 
650  Watts  to  li  KW 

Generate   Yowr   Own 
Electricity  Right  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St.  C".'"".? '.  .'^f".'??       Ph.  MArket  1651 


j 


Corner  of   Natoma 
SAN   FRANCISCO 


-i^1^^» 


•t'-Js;**:.^*' 


„> ,  •'■^*., 


W  ANT  E  D 


WORK  FOR  D  8  TRACTORS. 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton  66639.  tf 


EXP.  SUPT.  on  INDUSTRIAL  and  1  neer  is  John  Boardman.  Plans  are 
COMMERCIAL  CONSTR.  Excellent  being  prepared  by  Quinton  Engi- 
opportunity  for  right  man.  Phone  neers,  816  S..  Figueroa  St.  Los  An- 
SUtter  8266.  (to  3/12/46)    geles. 


WARD  MAYER 


STRUCTURES 

INCORFORATED 

220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  lor 
immediate  deUvery . . .  40*  0"  -  50'  0  -^  60'  0"  -  70'  r  -  80'  0"  - 
90*  0"  or  100'  0"  Spans,  any  length.  Call  for  particulars 


The  latest  detelop- 
ment  in  moderi  steel 
mniaings.t. 

RIGID  FRAME 

•  Fire  resisti¥e 

•  Strong 

•  Permanent 

•  Economiral 


MANUFACTUBERS  OF: 
Fabricated  Struchiral  Steel 
ings    *    Bridges    •    Barges 
Service  Stations 
Storage  Tanks    ' 


Steel  Build- 
Dredges   • 
Plate  Work    •    Steel 
Steel  and  Sheet  Metal 


Products    •    Miscellaneous  Iron    •    Truck 
Tanks   •   Road  Machinery, 


OAKLAND,  CALIFORNIA 


f  ■■■■ 
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PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING   ARCHITECTS 


SAN    FRANCISCO  COUNTY 


AARON.  GUSTAVB,  562  Uth  Ara 
ABRAHAMS.  HAKRT  W^  646  Euolid 

Avenue. 
AMANDES,  F.  FREDERIC,  41i  Dew- 
ey Boulevard. 
AMBFiOSE.  Wm.  C,  261  Keamy  SL 
AI>PLEGARTH,  O.  A.,  236  Montgom- 
ery Street 
APPLETON,  A.  88  Peat  StTMt 
HYMAN  &   APPLETON,  68  Poat  SL 
AUSTIN,  ELIZABETH  IdL,  Ue2  Fil- 
bert Street. 
BAKEWEij;^  JOHN,  Jr.,  251  Kearny 

Street. 
BANGS.  E.  GEOFFREY,  606  Market 

Street 
BAROVETTO,  SILVIO  U,  68  Sutter 

Street 
BARSS,  FREDERICK  B.,  268  Market 

Street 
BAUMBERGER,   WALTER  E.,  8225 

Cabrlllo  Street 
BAUMANN,  HERMAN  C,  251  Kearny 

Street 
BERGER.  G.  A..  309  Valencia  Street 
BERNARDI,     THEODORE     C     402 

Jackson  Street 
WURSTER,    BERNARDI  AND   EM- 
MONS.  402   Jackson   Street 
BERTZ.  EARLE    B.,    156   Montgom- 
ery Street 
BLANCHARD,     NORMAN     K.,     860 

Pine  Street 
BLANCHARD  &  MAKER,  369  Plna 
BISSANTZ  J:DGAR  F..  2128  VaUeJo. 
BLISS,  WILL  M.,  285  Montgomery  St 
BLISS.  WALTER  D.,  582  Market  St 
BLISS  &  FAIRWEATHER,  582  Mar- 

}C6t   6tr66t. 
BOLLES.  JOHN  S.,  369  Pine  St 
WARD  &  BOLLES,  369  Pine  Street 
BORN,    ERNEST,    730    Montgomery 

Street 
BRANNER.  JOHN  K.,  210  Post  St 
BICKEL,  REDDICK  H.,   582  Market 

Str66t. 
BROWN,  ARTHUR  Jr.,   251  Kearny 

Street. 
BUCKLEY,  VINCENT,  110  Sutter  St 


CANTIN,  A.  A.,  704  Market  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 

lc6t    Street. 
CAULDWELL,  ALBERT  M,  17  Os- 
good Place. 
CHINN,   FRANCIS   LAI,  622  Wash- 
ington Street 
CIAMPI.    MARIO   J.,   85   San   Pablo 

Avenue. 
CLARK.  HERVEY  P.,  210  Post  St 
CLAUSEN,   CHAS.   O..   746  46th  Ave. 
CLAUDIUS,  CHARLES  W..  2443  47th 

Avenue. 
CLIFFORlD.    WALTER   C,    810    Lo- 
cust Street 
COBBY.  E.  v.,  260  Tehama  St 
COBLENTZ,     DOROTHY     W.,     8647 

Washington  Street 
COLLINS.     FREDERICK     R,     1082 

Hyde  Street 
CONRICH.  J.  LLOYD.  503  Market  St 
CORBETT.  MARIO,  210  Post  Street 
COULTER,  NORMAN  R.,  251  Kearny 

Street 
DAILEY.  GARDNER  A..  210  Poet  St 
DAKIN,  FRANK  W.,  626  Market  St 
DAVIS  F.  C,  515  Buena  Vista  Are. 
DAY,  WM.  PEYTON,  405  Montgom- 
ery Street 
DEICHMANN.  OTTO  A^  1026  Market 

Street 
DE     MARTINI,    EDMUND     P.,     786 
Market  Street 

DENKE.  EDMOND  H.,  1317  Hyde  St 
DEVITT.   JOHN  H..  580  Market   St 

DINWIDDIE.  JOHN  BKIN,  233  San- 

some    Street.  

MBNDEI-ilOHN,   DINWIDDIE   AND 

miJ:^  233  Sansome  Street 


EDIB,  WM..  47  Rockwood  Court 
EDWARDS,   THOS.,  M.,  764  Market 
EMMOt^S.   DONN,  402  Jackson   St 
EVERS   ALBERT  J..   406  Montgom- 
ery Street 
FABRE,  ALBEJRT  J.,  251  Kearny  St 
FAIRWi:ather,  J.  S.,  582  Maiicet 

street.  

BLISS  &  FAIRWEATHER,  582  Mar- 
ket Street. 
FALCH.  WALTER  C,  1202-3  Hearst 

Building. 
FITZGERALD,  GERALD  J.,  112  Up- 
per Terrace. 
FOLEY.  JOHN  J.,  770  Fifth  Avenue, 
FRASIER,   EMORY  M,   1112   Larkln 

Street 
FRANKLIN,   CHAS.   H.,  2645  Cheat- 
nut  Street 
FRICK,  EDW.  L,  251  Kearny  Street. 
WEIHE,      FRICK     &     KRUSE,     251 

Kearny  Street. 
FUNK,  JOHN  C.  21  Columbus  Ava 
GEILFU8S.  CARU  417  Dewey  Blvd. 
GLASS,  EDWARD,  965  Union  Street 
GOIJD3TINE.  IR^^N  WILLIAM,  821 

Market  Street 
GOWLD.  J.   S..  406  Montgomery  St 
GUNNISON.    WM.    F.,    1666    Golden 

Gate  Avenue. 
HARPER.  W.  W.,  681  Market  St 
HASS.  ANDRHW  T..  525  Market  St 
KENT  &  HASS,  525  Market  Street 
HELM,  WIIJ:JAM  J..  33  Mame  Ava 
HEIMAN,  S..  605  Market  Street 
HERTZKA,   W.   S..  85   Post   Street. 
HERTZKA    &  KNOWLES.   85   Post 
HILDBBRAND,  ERNEST,  2S1  Kear- 
ny Street         

HILL,    ALBERT    HENRY,   233    San- 
some Street.  

MENDEI.SOHN,    DINWIDDIE   AND 
HILIa  233  Sansome  Street 

HINTERMANN,  OTTO  O.,  284T  G«M- 

en  Cr&te  Avenue. 
HOBART.  LHTIVIS  P.,  525  Market  St 
HORSTMAN,  ANTHONY  J..  «T7  l»Ck 

Avenue. 
HOWARD.  HENRY  T.,  2944  Jackaoai 

Str«et 
HUBBERT.  WALLACE  H.,  580  Mar- 
ket Street 
HURD.  LEJSTHR  W.,  407  SansOBM  St 
MASTBN  &  HURD,  407  Sansome  St 
HURT.  EDGAR  B.,  6«2  Market  St 
HYDE,    WINFTBLD    H,    7t)6    Butler 

Building.  ^ 

HYMAN.    SAMUEL   UGHTNHR.    68 

Poet  Street 
HYMAN  St  APPLETON.  68  Port  8t 
IGAK,  RUDOLPH.  Jr  .  788  Market  St 
IRVINE  3ICHARD  R.,  3841  18th  St 


JACOBS.  ALFRED  H.  UO  Sottertl. 
JAflHXB.     ALFRED     H,    2818    Mm 

Avenua  _,  ^ ^ 

JOHNfSON,  ALFKSID  W»  6U  Mailiet 

Street  ^    ^     ^ 

JOROENSBN,    MARK   T.,    66   Saata 

Ana  Aveaua  

J09EIPH,    BHRNAKD   J.,   681  OWbT- 

rel!  Street 
KENT.  THOMAS  J..  5«f  Market  Bt 
K3BNT  k  HA»B,  82f  Market 
B^IYSER,  LAWRHirca.  Ttl 

sm  Avenaa 
KNOLL,  A  H..  726  Sutter  StrMt 
KNO-V^-LES,  Wm.   H.  85  Post  Street 
HERTZKA    &   KNOWLES.   85    Poat 
KRAFFT.  BLMBR  J..  780  Market  Bt 
KRUSE.   L.'K.WRENCE   A.,  251  Kear- 
ny Street 
WEIHE.     FRICK     &     KRUSE,     251 

Keamv    Street 
KUHN,  ALFRED.  206  Castenada  Ara 
KUMP.   ERNEST  J.,   251  Kearny   St 

LAMB,  ARTHUR  H..  251  Kearny  St 
LANOHORST.    FREDERICK   L,   447 

Sutter  Street 
LEASEN.  HARRY  J..  1710  10th  Ava 
LLOYD,  F.  E..  210  Post  Street 
LO\TELU  H.  K.,  188  33nd  Avenua 

MAKER  EDWARD  J..  369  Pine  St 
BLANCHARD  &  MAKER,  369  Pina 
MASTEN.  CHARLES  F.,  407  Sansome 

Strops  t. 
MASTEN  &  HURD,  407  Sansome  St 
]HASTEN,  J.  KENDALL,  2001  Sacm- 

aacato  Street.  .    . 


MASTROPASQUA,  LOUIS,  2484  0*- 

ion  Street 
MAURY,  CHAS.  F.,  1617  LyoB  Street 
MacDONALD,  EARL  R.,  208  Garden 

Lane,  Colma 
MAYBECK,  BERNARD  R,  57  Post 
MCCARTHY,  FRANCIS  J.,   688  Mis- 
sion Street 
McCREA.  GEORGE  E.,  286  7th  St 
McGUINNESS,  JAMES  F^  488  Plna 

Street 
RESING  &  McGUINNESS.  484  Pine 

Street 
McSWEENY,  A.  McF.,  Hearst  Bldg., 

Tliird  and  Market  Sta 
McSWEENEY,  ANGUS,   614  MlsaioD 

St.r6G^ 

Mclaughlin,   richard  a^  618 

20th  Avenua 
MENDELSOHN,  ERIC,  283  Sansome 

Street  

MENDELSOHN,   DINWIDDIB  AND 

HILL,  233  Sansome  Street 

MERCHANT,  Wm  G.,  67  Post  Street 
MEYER,  FREDERICK  H.,  406  Mont- 
gomery Street 
MEYER  &  EVERS,  406  Montgomery. 
MICHELSEN,  HARRY  M,  80  Ma- 
drone  Street 
MILLER,  JAMES  R,  680  Maiket  St 
MILLER  &  PFLUEGER,  680  Maritet 

MINTON.  HENRY  A.,  1045  Sansome 

Street 
MITCHELL.   JAS.   H.,   407   Sanaoma 
MOHR,  NORMAND  W.,  481   Noe  St 
MOONEY,   WALTER   E.,    1229   UUoa 

Street. 
MOOSER,  WILLIAM,  251  Kearny  St 
MOOSER,   WILLIAM,    Jr.,  681   Mar- 

kct  Street. 
MORGAN,  JULIA.  465  California  St 
NEUMARKEL,    EMIL  A,,    1374   86th 

Avenue. 
OGLOU,     VLADIMIR,     2784     Sacra- 
mento Street 
OSBORNE,    ERLE    J.,    2518    Pacific 

Avenua 
PAGE.  EDWARD  B.,  251  Kearny  St 
PERRY,  WARREN  CHAS.,  260  CaU- 

fomia  Street 
PETERSON,     CLARENCE     O.,     604 

Mission  Street 
PEUGH.  W.  D.,  333  Montgomery  St 
PFLUEGER,  MILTON,  580  Market  St 
PFLUEGER,  TIMOTHY  L.,  680  Mar- 
ket Street 
MILLER  &  PFLUEGER,  580  Market 

Street 
POLLACK,   RALPH   N.,   700   Stelner 

Street 
POPE.  CHARLES.  308  Laurel  Street 
QUANDT,  FRED  W..  995  Market  St 
RANEY,  VINCENT,  233  Poat  Street 
REID.  JOHN.  Jr.,  405  Montgomery. 
REIMERS,  FREDERICK  H.,  79  Post 

Street 
RESING,   EDMUND   J..  488  Pine  St 
RESING  &  McGUINNESS,  488  Pine 

Street 
REYNOLDS  &  CHAMBERLAIN,  664 

Market  Street 
RIEDY.  D.  A..  265  City  HalL 
RIST.  MARTIN  J.,  760  Market  St 
ROGERS.  CHAS.  E.  J..  760  Market  St 
ROLLER,  ALBERT  F.,  1  Montgom- 
ery Street 
ROWE.      WILLIAM      HENRY,     214 

Front  Street 
RUNGE.  C.  W.,  1623  35th  Avenua 
RUEGG.  THEODORE  G.,  617  Mont- 
gomery Street 
SHARPE.  ED.  MUSSON.  277  Pine  St 
SHAW,  FREDERIC.  642  18th  Ava 
SHELDON,  MARTIN  A..  881  Market 

Street 
SMITH,  DONALD  POWERS,  68  Sut- 
ter Street 
SMITH,  WILTON,  1045  Sansome  St 
SMITH,   THOMAS.   8121  26th   Street 
SPACKMAN.     WENDELL     R.,     684 

Mission  Street 
SPENCER.  ELDRIDGB  T.,  261  Kear- 
ny Street 
STARKS,     LEONARD     F..     904     De 
Young  Bldg.,  Market  and  Kearny. 
SiffilNER.   CARLTON   A..   161   Poat 
STEWART,  JOS.  L,  206  Sanaome  St 
STONE,  DOUGLAS  D.,  881  Bush  St 
STRINGHAM,  ROLAND  I.,  261  Kear- 
ny Street. 
STROTHOFF.   CHAS.   F.,   1867   Mar- 

Icet  Street 
SWAIN.  CLARKSON,  2425  Buchanan 

^ti*eet 
SWEETING.  HOWARD  EDWIN,  101 

Post   Street. 
THOMSEN.  H.  A,,  Jr.,  815  Montgom- 
ery Street. 
TRAVIS,  GEO.  W.,  426  4l8t  Ava 


BERKELEY 


OAKLAND 


ALLEN,  HARRIS  C,  2614  Hlltegasa 

ANTHONY,  JOHN  B.,  28»  Tormt 
Avenua 

BALLANTINE,  JOHN  KNOX,  Jr., 
1512  La  Loma. 

CHILDS,  ELMER  E.,  702  Spruce  St 

DeCHENE,  ERNEST  R.,  716  Arling- 
ton Avenue. 

DE  LONG,  SCOFIBILD.  2666  LeCoote 
Avenua  ^     ,.„  . 

DeSANNO.  RAYMOND,  2684  Milvla 
Street 

DONOVAN,  JOHN  J.,  950  Parker  St 

DRAGON,  PAUL  L,  2068  Allston 
Way. 

DRAGON  &  SCHMIDTS,  2068  All- 
ston Way.  ..««.._.  . 

FERREE,  HAROLD.  2100  Virginia. 

GENSS.    HAROLD    F..    1319    McGee 

Avenua  „„  ^  ^ 

GOODMAN,  MICHAEL  2422  Cedar. 

GUTTERSON.  HENRY  H.,  2922  Gar- 
ber  Street.  ^^^  „ 

deLAPPE,  RUSSELL  GUERNB,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R,  2068  Allston  Way. 

KAMMARBERG,  PAUL  H.,  2  Nor- 
wood Avenua  

HAYMOND,  SCOTT,  2323  Shattuck 
Avenua 

HAYS,  Wm.  C.  2924  Derby  Street. 

HUNTER.  ALBERT  R,  5809  Men- 
doza    Drive. 

JEANS.  RAYMOND  W.,  1824  San 
Pedro  Avenue. 

JORY,  ARTHUR  V.,  1396  Scenic  Ava 

JORY.  STAFFORD  L,  1870  Euclid 
Avenue.  _  ^ 

KLINKKARDT.  GEORGE  R,  44  Eu- 
calyptus Road. 

LINDli:Y.   CHARLES   R,  1037   Co- 
lusa Avenua  ^ 
MEMMLER.  ARTHUR  H.,  P.  O.  Box 

124. 

MEMMLER.  ARTHUR  H.,  1448  Jose- 
phine Street 

MIlijER.  LEFFLER  B.,  804  Santa 
Barbara  Road. 

MOISE.     HOWARD,     71     Panoramic 

OFFICER,     GWYNN.     2068     Allston 

PLACHEK,  JAS.  W..  2131  University 

Avenue. 
PRICE,  OSCAR  M..  1667  Short  St 
RATCLIFF,    W.    H.,    2323    Shattuck 

Avenue. 
RUSS    E.  H.,  3141  College  Avenue. 
SAN  FORD.  FLORENCE  H,  2747 

Bancroft  Way.  _    ^„  ^ 

SCHMIDTS,   CARL  R,   2068  Allston 

DRaS)N   &    SCHMIDTS,    2068    All- 
ston Way.  .,  „^         ,  -DA 
SHAW.  NORMAN  W.,  71  Tunnel  Rd. 
SIMPSON,  HORACE  G.,  201  Tunnel 

Road.  —    .,     I  rt« 

STEILBERG.  WALTER  T..  No.  1  Or- 
chard Lane.  _^_.,      .« 

TALLEY,  WESLEY  ANDRES,  61 
Maryleuid  Avenue^^ ^^^^^ 

WELLINGTON.  WINFUJLD  SCOTT, 
1525  Arch  Street 

WITKIN.  ELIZABETH  HILLIKR, 
2712  Shasta  Road. 

WOLFARD.  HAROLD  N.,  2772  Shasta 

YEl[!aND.  W.  R.  829  Coventry  Rd. 


CARMEL 


GENTRY,  LAWRENCE,  Box  362,  L«s 

Altos.  ^       ,-__ 

GREENE.  C.  SiniNER,  Box  1965. 
JONES,  ROBERT.  Box  927. 
LATHAM.  MILTON.  P.  O.  Box  1267. 


CHICO 


STORY.  A.  W.,  116  W.  Second  St 


CONCORD 


REID,   FRANCIS  W.,   Route  No.   1. 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hotchklss 
Avenua 


ANDERSON.  ARTHUR  W,  1801 
Bank  of  America  BuikUng. 

ANDERSON.  JAMES  HARLOW,  839 
15th  Street 

ANDERSON   &   SIMONDS,   839   15th 

BLAINE.  ROGER  W.,  6674  Florence 

Avenua 
BLODGETT,  EDWARD  OSCAR,  1888 

Hoover  Avenue. 
BROOKE.  HERBERT  VAUGHN,  8tt 

Fairbanks  Avenue. 
BROWN,  GUY  L,  601  Bank  of  Com- 
merce Building. 
BRUNO.  HARRY  A.,  1440  Broadway. 
CERRUTI,  EDW.  D.,  427  13th  Street 
CHAMBERLAIN,    LOY,    8838    Pied- 
mont Avenua 
REYNOLDS    and     CHAMBERLAIN. 

3833  Piedmont  Avenue. 
COLLINS.   ALLEN  C,  6945   Marden 

Lana 
CONFER,    FREDERICK   L,    1214 

Webster  Street. 
CORLETT,  WILLIAM  G.,  1801  Bank 

of  America  Building. 
EASTERLY,  JOHN  I.,  1400  Jackson 

Street 
McCALL  &  EASTERLY.   1400  Jack- 
son  Street. 
ELLINGER.  GEO.  E.,  1801  Casterllne 

Road. 
THOMSON  &  EVANS,  1308  E  38th  St 
EVANS.   JOHN  M.,   1308  E.   38th   St 
FLORES,  ERNEST,  2225  9th  Avenua 
FOULKES.    EDWARD    T.,    857    12th 

Street 
FROBERG.  ALBEN,  3454  Harlan  St 
GEBHARDT,  W.  H.,  486  Mandana 
GEERING.      JOHN      HENRY,      3914 

Randolph  Avenue. 
GIBBS,    W.    ROLAND,    6144    Rock- 

ridge  Blvd.  South. 
GOSLINE,   RICHARD  C,   638  Cald- 
well Road. 
HUDSPETH,  JOHN,  427  13th  Street 
HUTCHISON,   ROBT.  A.,  1630  Web- 

fit^T*   ^tP6et 
JOHNSON.    IRVIN   M.,   449   MacAr- 

tliur  Blvd.  West 
JOHNSON.  HERBERT  T.  4225  Greg- 
ory Street. 
KEEPER,  RAY  F.,  770  Wesley  Ava 
KIRBY.  DONALD  BEACH,  409  15th 

Street 
KOUE,  A.  LEWIS.  428  Thirteenth  St 
LUIS,  MISS  ROSE  E..  811  6th  St 
McCALL    CHAS.    W.,    1400   Jackson 

Street. 
McCALL  &  EASTERLY.   1400  Jack- 
son   Street. 
MILLER,    CHESTER    H.,    Financial 

Center  Building. 
MILLER  &  WARNECKE,  Financial 

Center  Building. 
MORRISON,  MILTON,  2016  9th  Ave. 
MORROW,  GERTRUDE  C,  6175  Hlll- 

egass  Avenue. 
MORROW.    IRVING   F.,    6176   HlUe- 

gass  Avenue. 
MULVIN,  THOS.  B.,  Bank  of  Amer- 
ica Building. 
NEWSOM,  ARCHIE  T.,  6951  Contra 

Costa  Road. 
OLSON,  DAVID.  4051  Kuhnle  Ava 
PONSFORD,   KEITH  E.,   1214   Web- 
ster Street 
PRICE,  OSCAR  M.,  1214  Webster  St 
REYNOLDS,     MALCOLM     D.,     3888 

Piedmont  Avenue. 
REYNOLDS    and    CHAMBERLAIN, 

3833  Piedmont  Avenue. 
SAWYER,    HOUGHTON.    2058    Oak- 
land Avenue. 
SCHALK  LOUIS.  5615  Market  St 
SCHARY,  HARRY  A.,  409  15th  St 
SCHIRMBR.  WM.  E..  1419  Broadway. 
SIMONDS,  GEORGE  P..  339  I5th  St. 
ANDERSON    &    SIMONDS,    339    15th 

Street. 
SLOCOMBE,    FRANCIS    H,    1615 

Broadway. 
THOMSON,  LAWRENCE  G.,  1308  E. 

38th  Street 
TREICHEL,  CHESTER  H.,  686  Cleve- 
land St 
THOMSON  &  EVANS,  1308  E  38th  St 
WARNECKE.     CARL    I.,     Financial 

Center  Bldg. 
MILLER  &   WARNECKE,  Financial 

Center  Building. 
WILLIAMS,  MORTON  A.,  5824  Ocean 

View. 
WILLIS.   RAYMOND   G.,   1214   Web- 
ster Street. 
WILLIAMS.  MORTON  A.,  5824  Ocean 
View  Drive. 


CUFF,  CLARENCE  C,  1815  Q  St 
DANIELS,  W,  K.,  2640  3rd  Avenua 
DELA.N,  CHARLES  F.,  1407  Califomla 

State  Life  Building. 
DeHAVEN.    H    W..    1175    Robertson 

Way. 
DETVINE,  HARRY  J.,  Cronan  Bldg. 
DUDMAN,  ARTHUR  F..  1400  44th  St 
EICHLER.  ALFRED,  2717  Harkneas 

Avenua 
FRANKLIN.  CLIFFORD  N..  1789  9th 

Aveaua 
FRANCESCHI.  R  R,  Rt  5,  Box  8115 
GILLEM  JAMES  A.,  4701  D  Street 
GOODPASTER,  HERBERT  E.,  Mltau 

Building. 
HARRISON,    FREDERICK    8.,    1812 

Del  Paso  Blvd. 
LEWIS,  W.   O.,  2741  Tiago   Way. 
LONG,   W.   J.,    4209    "T"    Street 
MANHART.  W.   E.,  Rt   6.   Box  8346. 
MURRAY.    ROBEaiT  D.   Rt   9.    Box 

1061. 
POAGE,  P.  T..  1610  12th  Avenua 
SEADLER,  EUGENE.  2749  10th  Ava 
SATTERLEE.    IVAN    C,   California 

State  Life  Building. 
SELLON.  GEO.   C.  California  State 

Life  Building. 
STAFFORD,  GORDON,  1825  8rd  Ava 
STARKS,   LEONARD  F..  416  NaUve 

Sons'  Building. 
WILLARD,    STANTON.    1606    Cara- 


Structural  Engineers 


SAN  FRANCISCO 


SAN  LEANDRO 

KERR,   RALPH   N.,   308  Broadmoor 

Boulevard. 
MOWBRAY.    MELTON   V.,    Jr.,    766 

Rodney  Driva 
ROSEBROOK,  GUY  L.  1300  Glen  St 

SAN   MATEO 
COLLINS.  HENRY  C,  No.  0  Aragon 

Boulevard. 
EDWARDS,    THOMAS    M,    123   Blm 

Street 
HESS,   KENNETH  H.,   1444  Shafter. 
TOEPKE.  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28    W. 

Fourth  Avenue. 
ROWE,     WILLIAM     HENRY,     1035 

Lancaster  Road,  Hillsborough. 


SAN  RAFAEL 

GROMME,  CARL  F.,  110  "B"  Street 
LESSWING,     SYLVESTER     A.,     17 

Hillcrest  Drive 
McDOUGALL,  GEO.  B.,  Box  265. 


SANTA  CRUZ 
DUCKERING.  LYNN  ROTJ.ETT.  27 
Front  Street 


SANTA  ROSA 
CAULKINS,    C.    A.,    Jr.,    Rosenberg 

BuHdlng. 
FELCIANO,     J.     CLARENCE,     4010 

Monteclto  Avenua 
HERBEaiT,  WM,  F.,  1633  Austin  Way. 

SAUSALITO 

BICKEL  REDDICK  H.,  148  Harrison 
Avenua 

CONSTABLE,  ARNOLD  S.,  96  Spen- 
cer Avenua 

FAVILLE,  WM.  P.,  35  Central  Ava 

KETT,  CONRAD  F.  T..  76  Crecienta. 


ADRIAN,  W.,  417  Market  Street 
APPLEFORD.  CARL  W-  246  Market 
BARKER.  RALPH,  68  Femwoo4  Dr. 
BEEBEE.  RALPH  A..  1261  41st  At*. 
BLUME,  JOHN  A.,  68  Post  Street 
BOGVAD    -    CHRISTENSKN,     VIL- 

HFJT^f,  City  Halt 
BREITE.  W.  W.,  875  Sutter  Street. 
BROWN,  ARCHIBALD  A.,  461  "' 

ket  Street 
BRUNNIER  H  J..  612  Sharon  Bldg. 
BUELL  RAYMOND  C^  Second  Floor 

Call  Building. 
BULLEN.  ARTHUR  C.  2  Pine  Street. 
BURGESS.  E.  O.,  1200  17th  Strert. 
BUSH,  PHILIP  LEE,  101  Califoxaia. 

CHACE.  THOMAS  F..  268  Market  St 
CHERNO  J.,  245  Market  Street 
CHEW,  RICHARD  SANDERS,  844-A 

Mills  Building. 
CORWIN,  T.  J.„  Jr..  245  Market  St 
GOTTEN,   SHKiPARD   M,   308   Eddy. 

DEGENKOLB.  HENRY  J.,  405  Mont- 
gomery Street 
DEWELL,  HENRY  D.,  604  Mission. 

EARL  AUSTIN  W.,  233  Sansome  St 
ELLISON  ,W.  H-,  500  Sansome  St 
ENGLE,  HAROLD  MARSHATJ^  110 

Sutter  Street 
FALK.  MARK  M.,  251  Kearny  St 
FISHER,  ALFRED  P.,  300  Montgom- 
ery Street 

FISHER  R  J.,  826  Crocker  BuUding. 

GOULD,  JOHN  J..  Financial  Center 

Building,     j 

HALL  FREDBRIC  F.,  251  Kearny. 
HAMMILL.  HAROLD  B..  381  Bush. 
HANSON,  ROBERT  A.,  19th  and  In- 
diana Streets. 
HARRIS,   FREDERIC   R,   Inc.,   1046 

Sansome  Street 

Califomla  Street. 
HASSENMILLER,  WILFORD  S.,  100 

Bush  Street 
HAUN.  GEORGE  CLEVBH-AND,  680 

Market  Street 
HAYES,  JESSiE  E.,  525  Market  St 
HENRY,    RODNEY    WM.   SheU    OU 

Building. 
HILL  GEXDRGE  S..  36  Diamond  St 
KJUL,  JAMES  H.  128  Russ  Street 
KUBER.    EARL  RAYMOND,    USFS, 

Phelan  Building. 

HUBER,  WAI^TER  LeROY.  1  Mont- 
gomery Street 

IRVIN.    LESLIE   A.,    Fort  Winfield 
Scott         j 

JAKOBSEN.  B.  F,  Balfour  Building. 

KEGLER     HOWARD    L..     661     29th 

Avenua 
KELLBERG,  F.  W.,  320  Market  St 
KING.  STAN1.EY  C.  509  Sansome  St 
KNAPIK,  EDWARD  MATHIAS,  1825 

Crocker  1st  National  Bank  Bldg. 
KRAFFT,  ALFRED  J..  Ptielan  Bldg. 


^'ENSANO,  H  C,  City  Hall- 

WASHINGTON.rOEO.,  417  MarkeL 
WHIPPLK,  S.  K.,  225  Buah  Street 
WHITE    FRANK  G..  18  Ferry  Bldg. 
WOODRUFF,  GLENN  B..  888  Mont- 
gomery Street 
WRIGHT,  J.  G..  283 


OAKLAND 


ANDERSON.  ARTHUR  W.,  1801  Bank 

of  America  Bldg. 
BASTOW.  J.  O.,  Grove  Street  Pier. 
COOLEY.  R  H..  854  Hol^  B^f^^ 
CORLETT.   WILL  Q..  1801  Bank  Of 

America  Building. 
COTTERILL  GEO.  W..  6354  Lawtoo 

DALTON**ROBT.  DOCK,  1680  Web- 
ster Street  _^     ^     ^ 

DEWELL  ROBERT  D.,  6231  Contra 

Costa  Road. 
ELLERY,  N    B..  2124  Coloma  Street 
GUPTILL   JOSEPH  R.,  6936  McAn- 

drews  Driva  ^^  ^ 

HANSEN.  CHARLES.  Grove  St  Pier. 
KENNEDY.  ROBT.  CHAS..  612  16tk 

Street  „  „ 

KITCHEL  MILTON  P..  Oty  H«JL 
LYMAN.     RICHARD     F,     Jr.,     680 

Chabot  Road. 
MANOV.  MATEO  M..  337  17th  Street 
NEVIUS.  SEARLE  B.,  184  18th  St 
ONEIL  HUGH  M..  368  17th  Street 
PLANT.  FRANCIS  B..  858  Alma  Ava 
SANDNER   VICTOR   R.  c/o   Moora 

Drvdock  Company. 
SAWYER.  FRANK  L.  1025  2nd  Ava 
SCHIRMER  HOWARD  A..  1444  14th 

Street 
SLY.  CLARENCE  JEFFERSON,  688 

Miranda  Street 
THURSTON.  EUGENE  T..  860  Rose- 
mount  Road. 
WHITTON.  CHAS.  A.,  1025  2nd  Ava 
WILLIAMSON.  H  P.,  3589  Frultvale 
Avenua 


WASHINGTON,  D.  C. 


LOTZ,  WM.  D.,  Bureau  of  Yards  and 
Docks. 


WALNirr  CREEK,  CALIF. 


SONOMA 
JORGENSEN,  VIROIL  W.,  Route  1, 
Box  899. 


STOCKTON 

BISSELL  HOWARD  G.,  1225  West 
Acacia  Street 

CLOWDSLEY.  J.  UPTON,  300  Ex- 
change Bldg. 

ERNST,  ELMORE  G.,  501  E.  Hard- 
ing Way. 

GALBRAITH.  VICTOR.  834  West 
Willow  Street 

JOHNSON.  ERIC.  306  Exchange 
Building. 

MAYO  &  JOHNSON,  306  Exchange 
Building. 

LOSEKANN.  JOSEPH.  206  Elks  Bldg 

MAYO,  FRANK  V.,  306  Exchange 
Building. 

MAYO  &  JOHNSON,  306  Exchange 
Building. 

SALA.  PETER  L,  2130  N.  Commerce 
Street 


EUREKA 


WARD,  JOSEPH  FRANCIS.  869  Pine 

Street 
WARD  &  BOLLES.  369  Pine  Street 
WEEKS.  HAROLD  H..  598  Market  St 
WEIHE.    ERNEST    E.,    251    Kearny 

Street 
WEIHE,     FRICK     &     KRUSE,     251 

Kearny   Street      

WELLINGTON,  WINFIELD  SCOTT. 

260  California  Street 
WHITE   C.  BOLTON.  221  Spruce  St 
WIEMEYER,  GEORGE  H.,  704  Mar- 
ket Street 
WICKENDEN,  JAMBS  D..  402  Jack- 
son Street. 
WILLARD.     STANTON,     1847     29th 

Aveeue. 
WILLIAMS.    ALBBRT   R,   281    Peat 

Street  

WILLIAMS.  ALFRHD  C,  lt8t  Finn 

Avenue.  

WILSON.  ALECK  L,  T18  Montgom- 
ery Street. 
WONG  WORLEY  K,  101  Poet  Street 
WYNKOOP.  FRANK,  881  Market  St 
WURSTER,    BERNARDI    AND    EM- 
MONS,   402    Jackson    Street 
WURSTER.  WM.  W.,  4M  Ja«kKm  St 
WURSTER  ft  BHRNARDI,  408  Jarfk- 
aoa  Street 


ACKERMAN,    NEWTON,    104    West 

Fourth  Street 
GEORGESON,  F.  T.,  Box  56. 

FAIRFAX 


de  COLMESNIL,  GEO.  T.,  14  Canyon 
Road. 


PALO  ALTO 


FRESNO 


COATES,  WM.  D.,  Helm  Building. 
HORN,  DAVID,  Rowell  Building. 
LAKE,  H  RAFAEL.  Patterson  Bldg. 
PETERSON,  E.  W.,  Mason  Building. 
.POLLEY,  RUDOLPH  A.,  Rowell  Bldg. 
SWARTZ.  FRED  L   ,Rowell  Bldg. 
WAGNER  WALTER  Bank  of  Amer- 
ica Building. 


HAVWARD 


STEDMAN.   HENRY    MORGAN,    666 

Kellogg  Avenue. 
SUMNBR.    CHAS.    K,    Decker    Oak 

Building. 
BOYTER,  ELIZABETH,  316  Kipling. 
CLARK,    BIRGE    M.,   310  University 

Avenua 
CLARK   DAVID   B.,  310  University 

Avenua 
THOMSON.    DOLE  FORD,    179   Lla- 

celn  Avenua 
NICHOLS,  LBSLDB  L,  682  Bmeraon. 
SAWTBR,  CHARUBS,  136  Dane  St 
SUMN»R  CHAS..  788  University. 


VALLEJO 

FRENCH,    EDW.    R.,    Jr.,    ?9    Santa 

Paula  Way. 
KREINKAMP,  H.  A.,  925  Valle  Vista 
PERRY.  CHARLES  E.,  514  Marin  St 


STANFORD   UNIVERSITY 
WARD,  EUGENE  V.,  627  Salvatiem 
Street 

8USANVILLE 
TAYLOR  RALPH  D.,  716  Court  St 


WALNUT  CREEK 
FORD.  LEONARD  H..  1350  Main  St 
•OMSTOCK  FLOYD  B.,  RFD  Na  1, 

Box  347R 
DBAN,    MARSHALL,    Colonial    Inn, 

1329  Main  St 


LEVY,  EDWIN  F,  727  17th  Avenua 
LITTLE,     JOHN     GOULDINQ,     851 
Kearny  Street 

MARDEL  CHARLES  M,  2335  Pacific 

Avenua 
MEYERHOLZ.  R  IVAN,  246  Market 

NISHKIAN,  L  H.,  1045  Sansome  St 

PAQUETTE  J.  ALBERT,  820  Market 

Street. 
PERKINS,  MAC  ».,  110  Sutter  8t 
PHILLEO,   R    A.,  CEC   Hq.,  4th  Air 

Force. 
POWERS,  H.  C,  612  Sharon  Bldg. 
PREGNOFF.  M.  V..  261  Kearny  St 
RINNE,  JOHN  E..  225  Buah  Street 

ROSENTHAL  HYMAN.  617  Mont- 
gomery Street 

ROSENWALD.  JESSE.  525  Market 

SAMPSON.  FjLPHAEL  833  Mont- 
gomery Street 

SAPH,  A.  v.,  Jr.,  Rlalto  Bldg. 

SCHELLENBERG,  G.   W.,  226  Bush. 

SEAGE,  CLARENCE  E.,  681  Market 
Street 

SJOBERG.  HIHROLD  O.,  288  Sansome 
Street 

SKYTTE.  JOHANNES,  City  HalL 

SMITH.  HARVEY  A.,  712  Pacific 
Building. 

SMITH.  JAS.  M..  251  Kearny  Street 

SPITZER,  FBLEX  H..  City  Hall. 

SQUIRE.  HARRY  EDWIN,  10  Ferry 
Building. 

STEELE.  I.  CLEVELAND.  245  Mar- 
Icet  StrecL. 

SWAIN.  CLARKSON,  320  Market  St 

THAYER  EDWARD  S..  1208  Balfour 

Building. 
THEILL.  KA,I.  580  Market  Street 
THOMPSON,  ISADORE,  58  Sutter 


McKEE,  GEORGE  T.,  Saranap. 


LOS  ALTOS 

NORDWELL  ALFRED  W., 

Box  n& 

ROSS 

NORDWETJa  ALFRED  W., 
ZOLLNER  CARL  W..  P.  O. 

Box  218. 
Box  816. 

WOODLAND 
PROCTOR   ASA   •..   P.  O. 


Box  8ST. 


SAN  ANSELMO 


'HJORT.  SIGGE  L,  Box  26L 


SACRAMENTO 


ORINBA 


ANDERSON,  JAMBS  H-,   Ne.  5  Via 

Hermosa. 
LITTLE  JOHN.    WAYNE    A.,    9    Mo- 

raga  Highway. 

^  ^..^^ -_  ^    ^  w-^  •*  I SI8SON.   RALPH   C,   11  El   Campa- 

SIMONDS.  ©BORO*  P..  48  Mate  St  ^^^ 

LwHITK,  LAWRBNCB  R,  30  La  Cin 


No.  California  County  and  City  Engmeers 


HILLSBORBUttH 


ALAMEDA 


O.    B..    1888    Alaieda 


824 


ASHCROFT, 

Avenua 
CORNELIUS.    W.     ALBERT. 

Grand   Avenua 
HASS.    ANDRHW   T.,    ITll 

Ceurt 
HEWETSON.    ANGHX).    1180    Ter- 

sallles  Avenua 

MEYERS.    MILDRED    S..    2021    Ala- 
meda Street. 


ALBANY 


DeMONTE,    LOUIS    A-, 
Avenua 


RO' 


KBNRT,  188i  I^ 


Ulla. 
WINTBR  ALBERT  H,  ITl  Lmm  Ve- 

gaa  Roa«L 


ter  Read. 


LAFAYETTE 


COLEMAN,  N.  L.  Middle  Road.  Hid- 
den Valley. 
BTANB,  BU— Wr  J..  Bex  (»4. 
NAJUnPTT.  KBITH  O.,  Rt  S,  Bex  88. 


LARKBTUR 


STONBR,    HAROLD    G.,    Tl    MaJlim 
Tlata  Ava 


LOB  ALTOS 


ALDERFO*NT 


HIGBIE.  HOWARD  W. 


ATMBfVrOM 


HODGSON.   GILBERT,  Rta.   1,  Box 
887. 


PIEBMONT 


BURNBTT.  HOWARD  B..  82  Manor 

Driva 
CHAPMAN,      FREDBRICK     A-,     88 

Wildwood  Avenua 
FARR,  ALBERT.  389  San  Carlos  Ave 
MAYHEW.    CLARENCE    W.,    330 

Hampton  Street. 
MILWAIN.  W.  a..  1583  Oakland  Ava 
NEWSOM.     NOBLE.     2883     Oitklaud 

Avenua 


REDWOOD   CITY 


i 


ALAMEDA,   Carl   Froerer. 
ALAMEDA  CO.,  Wallace  B.  Boggs. 
ALBANY.  U.  R   Grey. 
ANTIOCH.  John   S.   Batea 
ARCATA,  Hal  C.  Acheson. 
ATHERTON,  James  S.  Jamea 
ATWATER.  W.  E.  Bedesen. 

BAKERSFIELD,  Joeeph  Holfeiaer. 
BELMONT.  Robert  Klassen. 
BEKICIA.    Phil   R   Jones- 
BKRKELET,    Harr>-    Goodrldga 
BURLINGAME.  Cecil  L  Longson. 
BUTTE   COUNTY.  Bert  Paxtoo. 

CALAVERAS  CO..  Oliver  C.  Wyllla 
CALISTOGA,  Clyde  C.  Kennedy. 
CHIOO.   Frank   Rebinsen. 
CONCORD,  John  S.  Batea 
CONTRA  COSTA  CO..  J.  W.  Baskley. 

DALY  CITY,  Robert  Klassen. 
DAVIS.  Alexander  M.  McKinnon. 
DBL  NORTE  CO..  H   M  Malpas 
DOS  PALOS,  W.  B.   Bedeeen. 


LARSEN,    ALBERT 
Avenue. 


H.,    80    Finger 


LOB  GAT06 


,RODT,  CBXBTKR,  Bloesmn  HJn  Bd- 
KBNSTT.  HENRY  DAVID,  Pas*  <X- 
fice  Bldg. 


JANSSHN.    ARTHUR   D., 
Avenua 


88  AuatlB 


BAKERBFIELD 


MENLO  PARK 


ROBS 


WINNER   H.    H..  Wordsworth   Ava 


BAN  CARLOS 


HOrxiSON,   GILBERT,   1212   Chmtry 
Street 


SALINAS 


BIGGAR.  CHAS.  H.,  T80  HdKtiy  Rd. 
CULLIMORE,    C.    C    8889    Troxten 

Avenue. 
WYNKOOP.    FRANK.   Baberfelde 
Building. 


BURLINGAME 


BROWN.  IRVING  FORBBS.  1818 
Adeline  Driva 

GILLAM.  W.  C.  F.,  1404  Palm  Driva 

McSWEENEY,  ANGUS,  112  Pepper 
Avenua 

NORBERG.  ERNEST  L.  407  Occi- 
dental Avenua 

SHARPS.    L    J.,   785  W.   Poplar   St 

SHARPS,  LEO  J.,  1477  Burlingame 
Avenue. 

STEPHEN,  WALLACE  A.,  8025  Car- 
mellta  Avenua 

THAYER.  OSCAR  R,  1257  CabrillO 
Avenua 


B.,    716    Centre 


FENNACY.    JOHN 

Avemia 
HEMPEL.  WM  F,  888  Laurel  Dr. 
yOUNG,  JOHN  D.,  N.  Lemon  Ava 


MILL  VALLEY 


BUTNER   CHAS.   E..  7  WfcdUMi   St 


SAN  JOSE 


BERTENSHAW,  JAS,  W,  4M  MoUne 

Avenua 

LAMB,    ARTHUR    H.,    288   Oakdale 

Avenua 
MILANO,  J.  P.,  de  Sllva  Island. 

MODESTO 


De  LAPPE,  RUSSELL  GUERNS, 

1901  Downey  Street 
HILBURN.  GEORGE  N..  1211  K  St 


MONTEREY 


RYLAND,  C.  P.,  P.  O.  Box  847. 
STANTON,  ROBT-  Pebble  BeadL 


BINDER  WILLIAM,  35  W.  San  Car- 
los Street 
CURTIS.  E.  N..  35  W.  San  Cartos  St 
HIGGINS,   WM    L..    84   S.    FWt  St 
JAEKLE,    DONNELL    E.,    B^jOders* 

Exchange  BIcfg 
KRESS.  EDWARD  W..  615  First  Na- 
tional Bank  Building. 

Mckenzie,  chas.  s,  22  a  7th  st 

ROOT.  CHESTER  84  S.  First  St 
SOBEY.  GIFPORD  E..  69  S.  First  St 
WYCKOFF.    RALPH,    Anglo    Bank 
Building. 


BL  CKRRITO.  R  R  RandalL 
EMBRYVILLE.   Gee.   T.   Oliver. 
ErREKA.   Geo.    S:    Wlnzler 
EXETER  Irvln  M  Altliousa 

FRESNO  COUNTY,  A.  J.  Nielsen. 

GILROY,  W.  J.  Manna 

HAKFORD,   Walter  K    Hopkins 
HAYWARD,  J.  A.  Mancini. 

KERN  COUNTY,  J.  R  Themtan. 
KING  CITY,  M   F.   Cozzens. 
KINGS  COUNTY,  J.  H,  Hayee. 

LIVEILMORE,  C  G.  Clarka 
LIVINGSTON,   W.    E.    Bedeeen. 
LODI.   CMnton    Kenning 
LOS  BANCS.  W.  K.  Bedesoi. 
LOS  GATOS.  L  Cedric  Macabea 


SACRAMENTO 


ADAMS,  ELLIOT  J.,  1153  Swaneton 

Drive. 
ASHCROFT.  G.  B.,   1419  13th   Street 
BARTGES.   W.   K.   418  25th   Street 
BOYD,   ANSON,   2601    14th    Street 


MANTECA,  John  S.  Batea 
MARIN  COUNTY.  C  P.  Clow. 
MARTINEZ,  Leonard  McCltntock. 
MARYSVILLE,   F.  H.  Diwer.  Jr. 
MENLO  PARK  Edwin  Smith. 
MERCED,   G.   E.   Winton. 
MERCED   CO.,  W.   E.    Bedesen. 
MILL  VALLEY.  Edward  Huaaey. 
MODESTO,    Frank    J.    RossL 
MONTEREY.  Howard  Severanca 
MONTEREY  CO..  H  F.  Coizena 
MOUNTAIN  VIEW.  M  C.  Christen- 
sen. 

NAPA,  H  A.  Harrold. 
NAPA  COUNTY.  K.  P.  Ball 


OAKLAND.  Walter  N.  Frickatad. 
OROVILLE.   S.  J.   Norris. 

PACIFIC  GROVE,  Alfred  D.  Coona 
PALO  ALTO.   Fabian   S.  Miller. 
PASO  ROBLES.  Hal  Johnaon. 
PETALUMA.   S.   Gonzales. 
PINOLE,    Rosa   Calfea 
PITTSBURG,  E.  L  O'Hara. 
PLACER  COUNTY,  John  A.  Shlclda. 
PORTERVILLE.  Irvin  H.  Althouea 

REDDING.  A.  H.  Ross. 
REDWOOD  CITY.  R  A-  Klassen. 
RICHMOND.  E.   A.   Hoffman. 

SACRAMENTO.  Fred  J.  Klaua 
SACRAMENTO   CO..  A-   L   Kie<er. 
SALINAS,   Donald   Davlea. 
SAN   BRUNO.  C.  L  White. 
SAN  CARLOS.  P.-  A.  Klasaea. 
SAN  FRANCISCO.  R  G.  Wadaworth. 
SAN  JOAQUIN  CO..  J.  B.  Manthey. 
SAN  JOSE.  Harold  J.  Flannery. 
SAN   LEANDRO.  Chaa.   P.   Martin. 
SAN   MATEO.  Harold  Porter. 
SAN   MATEO  CO.,  M  A  Grant- 
•SAN   RAFAEL.  Raymond   A    Boega 
-SAKTA  CLARA,  Edgar  C.  Sohett 
SANTA  Cl-J\KA  CO.,  R.  D    Chandler. 
NTA  CRl  Z.  Rot>ert  Jenamga 

SANTA   CRUZ  CO..   A    B.    Baldwin. 

SANTA  ROSA  Walter  F.   Adam« 

SHASTA  COUNTY.  Ecnei«   Brmining 

fflaSASTOPCiL.    Walt    Adama 

BISKTYIU   COUNTY.   A.   P    Pmrrott 
-eOl^NO    COUNTY.    J.    R    Burn  ham. 

SONOMA  CO.,   Marshall   M.   Waiiaca 

SONORA.  B.   H  Mayuard. 

SOUTH    SAN   FRANCISCO.   Chartea 
T.   Broughton. 

STANISLAUS  CO..  G.  D.  Macomber. 
rSTOCKTON,  Lyle  Pa>-tea. 

SUISUN.  F.  A  Stelger. 

SUNNYVALE.  H  N.  Blah  op. 

SUSANVILLE,  M  J.  TlUey. 

SUTTER  CO..  EMward  Von  Geldern. 


AEPPLI.  BHINEST.  Rta  9.  Box  1888. 
BROWNFIELD.   ALLEN  HL.   6088  V 

Street  

BUEHLER  WALTBSR  A..  8410  Land 

Park  Driva 
ENGER  ARTHUR  L..  Public  Worka 

Building. 
EWING,  M  A..  1120  'TT  Street 
FRANCIS.      ERNEST      D..      CroBaa 

Building. 
HOLLJSTER    LEONARD    C.    State 

Bridge  Department 
HUTCHINSON,   RALPH   W.,   PubUc 

Works  Buikllng. 
ILLERICH.  OTTOMAR  THEODORE. 

Public  Works  Building. 
JOHNSON.  FRANK  A.,  Public  Works 

Building. 
KROMER    CLARENCE    HERBERT, 

Wright  Building. 
LONG.  WALTER  J.,  Department  of 

Public  Works. 
McGINNESS.  ARTHUR  R,  Old  Post 

Office  Building^ 

MEEHAN,    ANDREW  J.,   2540  Fifth 

Avenua 
NELLDOV.  IVAN  M.,  Public  Works 

Building. 
PANHORST.   F    W.,  P.  O.   Box  1498. 
PETERSEN.  WM.,  HARTMAN,  Pub- 
lic Works  Building. 
PURCELL  CHARI.£S  H.,  210  Public 

Works  Building. 
REYNOLDS    FRANK  HOWARD,  908 

Forum  Buiidlng 
ROWE.    R    ROBINSON,    33i    Public 

Works  Building. 
SHIELDS.  JAMES  RALPH.  206  City 

HalL 
STOVER    HARVEY    D..    327    Pnblle 

Works  BuHdtoiK. 
WALKER.  ARTHUR  V  ,  ld20    "N"  St 
WTLLETT.   AIJBERT  B.,  708  E5th    9t 
WILLETT,  D.  C,  Public  Works  Bldg. 


ALAMEDA 


ASHrT?OFT.  GUCN  B.,  182S  Al« 

Aven<ja 
GORMAN.  SIBNTTY  8...  23*8  Webster 
Street 

gi«:en,   FR.BnD]ERicK   m:...  e-r:  san 

Antonio  Avenue 
HESS.  C.  W..  1242  Hawthorne  Street 


BERKELEY 


'ttT 


DAVIS,     RAYMOND    E.     Unl 

of  California 
DERLETH,  CHARI'JDe  -Ir.,  211  Engl- 

ntertng  Bldg.,  U.  of  C 

JAMEYSON,  BRUCE,  C  E,   Bldf..  ff' 
of   C,    ORmp««- 

JEKNINGS.  GBORGB  H,  1T15  Buer>», 
Avenue 

SEAGE.    CI^RBNCB    E Jr..    ieo«: 

Broadway  Terrmca 
wrEI^JLND.    CHAS.    F..    IW    HtHcinwt 

Rornd. 


8TOCKTON 

BA,MB»RG'ER,     SHMfBY     P,     P      O. 

av  j#^At"'      f  HLA^h 

Gm..J^':'K,  CHAS.    W,.   Gollef:*   ef   th« 
Pacific 


SAN  MATEO 


BBRTWElXs  WILLIAM,  618  Celtina 
bla  Drive. 

COX  HARRY  A.,  215  Blm.  Street 


PIEDMONT 


TEHAMA  CO..  Chaa.  A.  Lunlng. 
TRACY.  JoKki  &.  Batea 
TULARE  CO.,  T.  Wayne  Swlt«er. 

TLTRLOCK    Don    Davis. 
TL'LARE.  John  Boardman. 
VALLBUO.   T.  D.  Kilkenney. 

VISALIA,  Norman  A.  Huth. 

WOODLAND.   Aaa  G.   Proctor. 

YOLO  COUNTY.  Henry  Von  Doraten 
YREKA,  Howard  O'Connor. 


BROWN.  UI.YSSBS  G 
COLLINS.  MERTON  C 
Avenue. 


22  Arbor  Dr. 

82  Falnrlew 


FORT  BAKER 


BELL  CHARLES  LAMBBRT. 


PALO   ALTO 

GILL  G.  F.  550  Forreat  Avenua 
WELLS,  JAS    BERTRAND.  848  Lyt- 

ton  Avenue. 
WING,   CHAS.    B ,    346    IJtaieoba   Ava 


FRIDA'^".  MARCH  8.  1946 


DAILY     PACIFIC     BUILDER 
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31-32— WATER   SUPPLY  & 
PLANTS 


3/8/46  •     82 

BOND  ELECTION  PJLANNED 
SPARKS,  Waahoe  County,  Nev. 
Extension  of  city  sewage  system  and 

modernization   and   enlargement  of 

present  sewage  disposal  plant 
Owner— City  of  Sparks,  D.  J.  Fodrin, 

mayor,  City  Hall,  Sparks,  Nev. 
Engineer — Not  announced. 

Bond  issue  for  $135,000  to  include 
above  construction  probably  will  go 
before  the  city's  voters  around  May  1, 

3/8/46  •     81 

BIDS  WANTED 

SAN    DIEGO.    Calif.— Until    March 
21,    11    A.    M.,    bids   will    be    received 
by  the  U.  S.  Navy,  11th  Naval  Dis- 
trict, Public  Works  Department,  1220 
Pacific  Highway,  San  Diego,  for  the 
drilling  of  a  new  well  complete  with 
pumping  equipment  and  shelter;  for 
a  system  of  cast  iron  water  distribu- 
tion mains  with  valves,  fittings  and 
fire   hydrants;    for  a   1,000,000-gallon 
reinforced  concrete  reservoir,  and  for 
other  miscellaneous  work.  Specifica- 
tion 17626.  The  project  includes  earth- 
work,    concrete    construction,    water 
well  and  pumping  equipment,  water 
supply    and    fire    protection    system, 
carpentr>',  roofing,  lathing  and  plas- 
tering, field  painting,  electrical  work 
and  other  miscellaneous  related  work. 
Specifications  and  bidding  data  avail- 
able from  the  above  office  upon  de- 
posit of  check  or  postal  money  order 
for  $10.  payable  to  the  Chief  of  Bu- 
reau of  Yards  and  Docks. 


34 — DAMS,  RESERVOIRS  & 

_  r»  r'  1^  r*  I JU  #"■• 


(18)  installing  13,500  lbs.   of  gates; 

(19)  installing  1,600  lbs.   misc.  metal 
work. 

SCHEDULE  No.  4 
Blair  Laterals  and  Sublateralt 

(1)  94,000  c.y.  excav.  for  laterals; 

(2)  30,000  sta.  c.y.  overhaul; 

(3)  3,000    c.y.    compacting    embank- 
ments ; 

(4)  8,000    c.y.    excav.    for    drainage 
channels  and  dikes; 

(5)  10,000  c.y.  excav.  for  structures; 

(6)  9,000  c.y.  backfill; 

(7)  5.000  c.y.    compacting   backfill; 

(8)  975  cy.  concrete  In  structures; 

(9)  placing   77,000   lbs.    reinf.   bars; 

(10)  1,000  s.y.  dry-rock  paving; 

(11)  erecting   17    M.    ft.    b.m.    timber 
in  structures ; 

(12)  laying  436  l.f.  18-in.   diam.  con- 
crete pipe; 

(13)  laying   1,372  l.f.  24-in.         do; 

(14)  laying  492   l.f.  30-inch         do; 

(15)  laying  160  l.f.  36-inch         do; 

(16)  laying  180  l.f.   42-inch         do; 

(17)  laying  196  r.f.  48-inch        do; 

(18)  placing  600  lbs.  metal  water  stop 
in    Joints ; 

(19)  installing  22.000  lbs.  gates; 

(20)  installing  3,300  lbs.   misc.   metal 
work. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation :  Walker 
R.  Young,  Chief  Engineer,  U.  S.  Cus- 
tomhouse, Denver  2,  Colo. ;  W.  R 
Nelson,  Regional  Director,  P  .O.  Box 
1609,  Oliver-Eakle  Bldg..  6th  and 
Polk  Sts.,  Amarillo,  Texas;  H.  E. 
Robbins,  Constructing  Engineer  ,A1- 
tus,  Okla. ;  and  Michael  W.  Straus, 
Commissioner,  Bureau  of  Reclama- 
tion, Washington  25,  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with    the   Construction    Engineer. 

No  charge  for  specifications  to 
prospective  bidders ;  to  others,  $2.50, 
not  returnable. 
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(12)  1640  cu.  yds.   concrete  in  canal 
lining ; 

(13)  placing  105,000  lbs.  of  reinforce- 
ment bars ; 

(14)  25  sq.  yds.  dry-rock  paving; 

(15)  160  cu.  yds.  rubble  masonry; 

(16)  erecting  2  M  ft.  b.m.  of  timber 
in  structures ; 

(17)  laying  240  lin.  ft.  15-ln.  diameter 
precast  concrete  pipe; 

(18)  laying  1360  lin.  ft.  27-ln.  diameter 
precast  concrete  pipe; 

(19)  laying  132  lin.  ft.  30-in.  diameter 
precast  concrete  pipe; 

(20)  erecting  24  lin.  ft.  No.  84  metal 
flume; 

(21)  installing  2000  lbs.  of  gates  and 
miscellaneous  metal  work. 

Schedule  No.  2 — Inlet  Feeder  Canal 

(22)  11,500    cu.    yds.    excavation    for 
canal; 

(23)  160  cu.  yds.  backfill: 

(24)  80  cu.  yds  compacting  backfill; 

(25)  600  cu.  yds.  compacting  embank- 
ments ; 

(26)  22,000  sq.  yds.  preparing  surface 
for  concrete  lining; 

(27)  80   cu.    yds.    concrete    in    struc- 
tures ; 

(28)  1880  cu.  yds.   concrete  In   canal 
lining ; 

(29)  placing  110,000  lbs.  of  reinforce- 
ment bars; 

(30)  erecting  20  M  ft.  b.m.  of  timber 
in  structures. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R 
Young,  chief  engineer,  U  S.  Custom 
House,  Denver  2,  Colo.;  W.  R  Nel- 
son, regional  director,  P.  O.  Box  1609, 
Oliver-Eakle  Bldg.,  6th  and  Polk  Sts., 
Amarillo,  Texas,  and  Michael  W. 
Straus,  commissioner.  Bureau  of  Rec- 
lamation. Washington  25,  D.  C.  Pros- 
pective bidders  desiring  to  visit  the 
site  of  the  work  should  communicate 
with  the  regional  director. 

No  charge  for  specifications  to 
prospective  bidders ;  to  others,  $2,  not 
returnable. 


(including  sales  tax),  $4.00;  cross- 
sections,  $11.22;  total  cost  plans  and 
cross-sections  (including  sales  tax), 
$15.22. 

XI-S.D-78-A,  bridges  across  Sama- 
gatuma  Creek  and  Descanso  Creek: 
Plans  (including  sales  tax),  $1.69; 
cross-sections  (including  sale  stax), 
$5.89;  total  cost  plaxis  and  cross-sec- 
tions (including  sales  tax),  $7.58. 

Checks  for  the  above  should  be 
made  payable  to  the  Department  of 
Public  Works,  Division  of  Highways, 
and  should  accompany  the  order  to 
this  office. 

Requests  for  the  above  plans,  speci- 
fications and  proposal  form  must  be 
addressed  to  the  office  of  the  State 
Highway  Engineer,  P.  O.  Box  1499, 
Sacramento,  Calif. 

Blue  prints  of  plans  are  sold  at 
cost  and  are  not  returnable  for  re- 
fund. 
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do; 
do; 
do; 
do; 
do; 
water 


3/8/46 

BIDS   WANTED 

AL.TUS  PROJECT.  Okla.  —  Until 
April  3,  10  A.  M,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Altus,  Okla.,  under  Spec. 
1182  for  construction  of  earthwork 
and  structures.  West  Canal  laterals 
W-6.2  to  W-11.5  and  sublaterals, 
Blair  laterals  and  sublaterals,  Altus 
P*roJect,  Okla.  The  work  is  situated 
in  the  vicinity  of  Blair,  Okla. 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as  follows: 

SCHEDULE  No.   1 
West   Canal    Laterals  and   Sub-later- 
als, W-6.2,  7.4,  8.4,  9.5,  and  10.6 

(1)  60.000   c.y.    excav.   for    laterals; 

(2)  30,000  sta.   cy.   overhaul; 
<3)  3,500    c.y.    compacting    embank- 
ments; 

'  (4)  1,000    c.y.    excav.    for    drainage 
'  channels  and  dikes; 

(5)  7,000  c.y.  excav.  for  structures; 

(6)  6.500  c.y.  backfill; 

(7)  4,000  c.y.    compacting   backfill; 

(8)  600  c.y.  concrete  in  structures; 

(9)  placing  48.000  lbs.  reinf.  bars; 
<10)  600  sq.   yds.   dry-rock  paving; 

(11)  erecting    12    M.    ft.    b.m.    timber 
in  structures; 

(12)  laying  188  l.f.  18-in.  diam.  cone, 
pipe; 

(13)  laying  892  If.  24-inch 
<14)  laying  356  l.f.  30-inch 
(15)  laying  56  l.f.  36-inch 
<16>  laying  192  If.  42-inch 
(17»  laying  118  l.f.  48-lnch 
<18)  placing     400     lbs.     metal 

stop  in  Joints; 
<19)  installing  13,000  lbs.  of  gates; 
(20)  installing  2,000   lbs.   misc.   metal 

work. 

SCHEDULE   No.  2 
West    11.3    Laterals    and    Sublaterals 

(1)  51,000   c.y.    excav.    for   laterals; 

(2)  25,000  sta.   cy.   overhaul; 

(3)  3,5<X)    c.y.    compacting    embank- 
ments ; 

(4)  750     c.y.     excav.     for     drainage 
channels  and  dikes; 

(5)  3,200  c.y.  excav.  for  structures; 

(6)  3.000  c.y.   backfill; 

(7)  1,800   c.y.    compacting    backfill; 

(8)  425  c.y.  concrete  in  structures; 

(9)  placing  29,000  lbs.   reinf.  bars; 

(10)  400  s.y.  dry-rock  paving; 

(11)  erecting  9  M.  ft.  b.m.  timber  in 
structures ; 

(12)  laying  268  l.f.  18-in.  diam.  con- 
crete   pipe; 

(13)  laving  836  l.f.   24-inch 

(14)  laying  204  l.f.  30-inch 

(15)  laving  290  l.f.   36-inch 

(16)  laying   60   l.f.    42-inch 

(17)  installing  17,300  lbs.  gates; 

(18)  installing   2.100   lbs.   misc.   metal 
work. 

SCHEDULE  No.   3 
West    11.5    Laterals    and    Sublaterals 

(1)  55,000   c.y.   excav.  for  laterals; 

(2)  50,000  sta.   c.y.   overhaul; 

(3)  2,000    c.y.    compacting    embank- 
ments ; 

(4)  3,000    c.y.     excav.    for    drainage 
channels  and  dikes; 

<5)  6,000  c.y.   excav.  for  structures; 

(6)  5,000  c.y.  backfill; 

(7)  3,000  c.y.  compacting  backfill; 
(8>  470  c.y.  concrete  in  structures; 
(9)  placing  34.000  lbs.   reinf.   bars; 

(10)  600  s.y.  dry-rock  paving; 

(11)  erecting  5  M.  ft.  b.m.  timber  In 
structures ; 

<12)  laying   160   l.f.    18-in.   diam.   con- 
crete pipe; 

(13)  laying  428  l.f.  24-inch 

(14)  laying  288  l.f.   30-inch 
(15*  laving  100  l.f.  36-inch 

(16)  laying  420   l.f.  42-inch 

(17)  placing     350     lbs.     metal 
stop  in  Joints; 


3/8/46  •     84 

TCy  ASK   BIDS 

FORT  PECK,  Mont.— The  U.  S. 
District  Engineer  Office,  Fort  Peck, 
Mont.,  will  issue  plans  nad  specifica- 
tions about  March  15  and  will  re- 
ceive bids  about  April  15  (postponed 
30  days  from  previous  announcement), 
for  construction  consisting  of  raising 
crest  of  main  dam  auid  dike  sections 
of  Fort  Peck  Dam  approximately  an 
average  of  4  feet  for  a  distance  of 
approximately  4  miles,  construction 
of  roadway  including  placement  of 
7-inch  gravel  base  course  across  the 
crest  of  the  dam  and  installation  of 
a  night  lighting  system  along  the 
roadway.  Approximately  241,000  cubic 
yards  of  excavation  will  be  placed 
and  compacted  in  an  embankment 
fill.  The  work  includes  45,000  cubic 
yards  of  gravel,  17,000  square  yards 
of  stone  facing  on  dam  and  88  street 
lighting  units  with  underground  ca- 
ble system  (8000  cubic  yards  of  gravel 
blanket  and  stone  for  dam  facing 
will  be  furnished  by  the  government 
and  placed  by  the  contractor).  A 
borrow  pit  Is  adjacent  to  the  con- 
struction area.  The  work  also  in- 
cludes producing,  hauling  and  stock- 
piling 53.000  cubic  yards  of  gravel 
base  material.  8500  cubic  yards  gravel 
top  course  material.  15,000  cubic  yards 
of  aggregate  for  bituminous  concrete 
and  3400  cubic  yards  of  stone  chips. 
The  work  is  to  commence  within  30 
days  after  notice  of  award  and  will 
be  completed  within  180  days. 


3/8/46 

CONTRACT  AWARDED 

KLAMATH  PROJECT,  Oregon- 
California.— Clifford  A.  Dunn,  Klam- 
|ath  Falls.  Ore.,  and  Slate  Construc- 
tion Co.,  Box  431.  Klamath  Falls 
(joint  bidders),  at  $145,558,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec- 
lamation. W  R  Young,  chief  engi- 
neer, Klamath  Falls,  under  Spec.  1118 
for  construction  of  earthwork  and 
structures,  canals  and  drains,  Cop- 
pek  Bay,  Modoc  Unit,  Tule  Lake 
Division.  Klamath  Project,  Oregon- 
California.  The  work  is  situated 
about  30  miles  southeast  of  Klamath 
Falls. 


3/8/46 
PLANNED 

SAN  RAFAEL,  Marin  Co.,  CiJallf.— 
The  following  street  repair  projects 
have  been  recommended  to  the  Saji 
Rafael  City  Council.  City  Hall.  San 
Rafael,  by  City  Engineer  Ray  Boege: 

(1)  repaving  of  D  St.  from  3rd  St 
to  San  Rafael  Ave..  $40,000; 

(2)  repaving  of  Lincoln  Ave.  from 
Francisco  Blvd.  to  Linden  Ltme, 
$20,000; 

(3)  repave  4th  St.  from  Shaver  to 
Marquard,  $28,000; 

(4)  4th  St.  Improvements,  widening, 
etc.,  from  Marquard  to  city 
limits  at  Highland,  $26,565; 

(5)  2nd  St  extension  (along  the  line 
of  the  abandoned  railroad  grade 
from  Shaver  St.  to  city  limits), 
$60,000; 

(6>  Lindaro  St  Improvements,  $8790; 

(7)  4th  St.  from  Mary  to  Union, 
$18,854. 

(8)  4th  St.  from  Union  to  High  and 
Mission.  $20,000; 

(9)  5th  St.  from  H  to  I  Sts.,  $4820; 

(10)  H  St  improvements,  $7304; 

(11)  Grand  Ave.  improvements,  $45,- 
000. 


cu.  yds.  crushed  rock  in  stockpiles, 
S.  Springs -Umatilla  county  line  sec- 
tion of  Lexington -Echo  Highway.  Ap- 
proximately 18,600  cu.  yds.  excava- 
tion. 28,000  cu.  yds.  crushed  rock.  486 
tons  asphalt  material  This  project 
may  be  bid  in  combination  with  Lex- 
ington-S.  Springs  Project  In  Morrow 
County. 

Low  bidder:  Newport.  Kern  and 
Kibbe.  8707  N  Bradford,  Portland, 
$88,499. 

Other  bidders:  Curtis  Gravel  Co., 
Spokane.  $90,746;  J.  M.  A  M.  J.  Con- 
ley.  Newport,  Wash.,  $98,948;  E.  C. 
Hall,  Tigard,  Ore..  $100973;  R  O. 
Da«.  Portland,  $116,851;  Sound  Con- 
struction &  Engrg.  Co..  Seattle  .$120,- 
881;  C.  J.  Eldon,  Portland.  $122,179. 
— I 

Machinery  &  Material 

42— MISC.  SUPPUES  AND 

MATERIALS 

3/8/46  42 

BIOS  WANTED 

PANAMA  CANAL— Until  March 
11  bids  will  be  received  by  the  CJen- 
eral  Purchasing  Officer,  The  Panama 
Canal,  Washington  25,  D  C,  for  ap- 
proximately 1100  pneumatic  tires 
(casings)  ;  830  inner  tubes,  and  200 
pneumatic  bicycle  tires ;  Sch.  8200. 


BUILDERADS 


For  Construction  Equipment,  Rentals,  Sales 
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3/8/46 
PLANNED 

SAN  RAFAEL.  Marin  Co..  Calif.— 
The  following  sewer  projects  have 
been  recommended  to  the  San  Rafael 
City  Council.  City  Hall,  San  Rafael, 
by  City  Engineer  Ray  Boege: 

(1)  sanitation  betterments,  $329,600; 

(2)  rehabilitation  of  thcy-wtisting 
force  main  and  primwry  treat- 
ment plant,  $252,300; 

(3)  supplemental  sewer  construction 
to  serve  Marin  Country  Club 
Heights  area,  $77,300. 


39— SEWERS 
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3/8/46  84 

BIDS  OPENED 

SEATTLE,  Wash.  —  Puget  Sound 
Bridge  &  Dredging  Co.,  2929  16th  Ave. 
SW.,  Seattle,  at  $54,282,  submitted  low 
bid  to  the  officer  in  charge  of  con- 
struction. Bureau  of  Yards  &  Docks, 
13th  Naval  District,  Exchange  Bldg., 
Seattle,  under  Spec  17619  for  dredg- 
ing and  disposal  of  498,000  cu.  yds. 
material  from  Wapato  waterway  and 
Commencement  Bay,  adjacent  to 
Todd  Pacific  Shipyards,  Inc.,  Tacoma. 

General  Construction  Co.,  at  $58,(K)0, 
submitted  only  other  bid. 

3/8/46  34 

BIDS   WANTED 

BALMORHEA  PROJECT,  Texas.— 
Until  March  27,  10  A.  M..  bids  wUl 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Amarillo.  Texas,  under 
Spec.  1186  for  the  construction  of 
earthwork  and  structures.  Phantom 
Lake  canal  and  inlet  feeder  canal, 
Balmorhea  Project,  Texas.  The  work 
is  situated  in  the  vicinity  of  Balmor- 
hea. Texas. 

The    principal    items    of    work  and 
the  estimated  quantities  Involved  are 
as  follows : 
Schedule  No.  1 — Phantom  Lake  Canal 

(1)  8400   cu.    yds.    excavation,    com- 
mon, for  canal; 

(2)  200  cu.  yds.  excavation,  rock,  for 
canal ; 

(3)  200  sta.  cu.  yds.  overhaul; 

(4)  3300    cu.    yds.    excavation,    com- 
mon, for  structures; 

(5)  50  cu.  yds.  excavation,  rock,  for 
structures ; 

(6)  1000    cu.    yds.    compacting    em- 
bankments ; 

(7)  preparing    200    sq.    yds.    of    rock 
foundations  for  concrete  lining; 

(9)  trimming    19,000   sq.    yds    earth 
foundations  for  concrete  lining; 
(9)  2000  cu.  ydsi  backfill; 

(10)  300  cu.  yds.  compacting  backfill; 

(11)  175   cu.    yds.    concrete   in  struc- 
tures; 


3/8/46 

CONTRACT   AWARDED 

SAN  BERNARDINO  COUNTY, 
Calif— Carl  Broome.  1450  Washing- 
ton St.,  Redlands.  at  $9872,  awarded 
contract  by  State  Director  of  Public 
Works  Charles  H.  Purcell.  Sacra- 
mento, for  performing  work  as  fol- 
lows: San  Bernardino  County,  across 
Mission  storm  drain,  six  miles  south- 
east of  San  Bernardino  (VIII-SBd- 
26- A),  a  bridge  to  be  widened. 
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FUNDS  AWARDED 

SANITARY  SEWER  SYSTEM 

Estimated  Cost  $77,000 

CTENTERVILLE,  Davis  County,  Utah. 

Construction  of  a  sanitary  sewer  col- 
lection system  to  comprise  approxi- 
mately 29.750  Un  .ft  of  4-ln.  to  8-in. 
pipe,  together  with  all  necessary 
manholes,  connections  and  appur- 
tenances. 

Owner — Centerville  Town  Board,  F. 
Wallace  Walton,  president  Center- 
ville. Utah. 

Engineer — Summer  G.  Margetts  & 
Co..  Salt  Lake  City,  Utah. 
The  Bureau  of  Community  Facili- 
ties. Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $2500  to  assist  in 
preparation  of  plans. 
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FUNDS    AWARDED 
SEWAGE  PLANT    Est.  Cost,  $100,000 
BELEN,  Colorado. 

Construction     of     sewage    treatment 
plant  and  improvements  to  an  ex- 
isting sewage  pumping  station. 
Owner— Town  of  Belen,  L.  C.  Becker, 

mayor,  Belen,  Colo. 
Engineer— R     O.     Ruble,     Santa    Fe, 
N.    M. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St..  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $2500  to  assist  In 
preparation  of  plans. 
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FUNDS    AWARDED 
STREET    IMPROVEMENTS 

Estimated  Cost,  $209,000 

LARAMIE.   Albany  County,  Wyo. 

Street     improvements    consisting    of 

curbs     and     gutters,     alley     return 

pavement,  base  course  and  oil  mat 

paving  and  sidewalks 

Owner — ^Town  of  Laramie,  D.  B.  WU- 

lett.  city  manager,  Laramie. 
Engineer  —  J.    T-    Banner,    Laramie, 
Wyo. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $7600  to  assist  in 
preparation  of  plans. 

»  ■ 
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FUNDS   AWARDED 
STREET  IMPROVEMENTS 
SANTA  ROSA,  New  Mexico. 
Street  improvements,  including  grad- 
ing, curbs  and  gutters,  and  surfac- 
ing of  the  streets. 
Owner — Village  of  Santa  Rosa,  J.  A. 

Sena,  mayor,  Santa  Rosa. 
Engineer — R.    O.     Ruble,     Santa    Fe, 
N.  M 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $40iX)  to  assist  In 
preparation  of  plans. 


3/8/46 

CONTRACTS  AWARDED 

EARP,  Calif— Allls-Crhalmers  Man- 
ufacturing Co.,  awarded  a  contract  at 
$356,359.86  (Schedule  1),  ajid  West- 
inghouse  Electric  Corp.  awarded  a 
contract  at  $93,539.39  (Schedule  2), 
by  the  Bureau  of  Reclamation,  Den- 
ver. Colo.,  for  furnishing  electrical 
equipment  to  Earp,  Calif.;  Specifica- 
tion No.  1120.  Bids  were  received 
December  21. 
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NOTICE  OF  SALE 

SAN  FRANCISCO.— Until  April  1, 
10  A.  M..  bids  will  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  Office.  785  Market  St..  San 
Francisco,  under  Sales  No.  B-316-46 
for  sale  of  miscellaneous  materials, 
including  double  sheave  wood  blocks, 
galvanized  screw  pin  anchor  shackles, 
galvanized  pins,  etc.,  located  at  2144 
Clement  Ave.,  Alameda. 
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STREETS  AND 
HIGHWAYS 


BID  OPENING  SCHEDULE 

(Continued  from  Page  Three) 


Bid  Opening    Date 

3.15_  3 :00  P.M— Furniture 
3-15—  3 :00  P.M.— Projector 
3-13 —  2 :00  P.M.— Wire 
3.1g_  2  :00  P.M. — Conductor 
3-19—  2 :00  P.M.— Bars 


Project     Location  of  Project     Noted    In    Issue 
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TO   ASK   BIDS 

FORT  PECK,  Mont— The  U.  S. 
District  Engineer  Office,  Fort  Peck, 
Mont.,  will  issue  plans  and  specifica- 
tions about  March  15  and  receive 
bids  about  April  15  (postponed  30 
days  from  previous  announcement), 
for  construction  of  road  from  dam  to 
spillway  at  Fort  Peck,  Mont,  a  dis- 
tance of  approximately  2.8  miles,  in- 
cludin  gthe  formation  of  roadway 
embankment    subgrade,    approaches, 


3/8/46 

BIDS   OPENED 

STATE  OF  OREGON.  —  Following 
submitted  bids  to  the  Oregon  State 
Highway  Commission,  G.  B.  Glais- 
yer.  Public  Service  Bldg.,  Portland, 
for  construction  as  follows : 

Douglas  County  —  State  Project. 
Construct  new  bridge  6ver  Coffey 
Creek  on  Tiller-Trail  secondary  high- 
way. Approximately  15  cu.  yds.  struc- 
tural excavation,  5  cu.  yds.  class  A 
concrete.  200  lbs.  metal  reinforcing, 
22  M  ft.  b.m.  untreated  lumber,  184 
ft.  trestle  superstructure,  38  ft  long 
span  superstructure. 

Low  bidder:  C.  J.  Eldon.  3101  N 
Columbia    Blvd..    Portland.    $15,050. 

Other  bidders :  Harry  A.  Hamilton, 
Eugene.  $16,562;  McNutt  Bros.,  Eu- 
gene, $18,929;  Sleeper  &  Keyes,  Bend, 
Ore.,   $22,540. 

Douglas  County  —  Federal  Project 
No.  S-80  (1).  5.79  miles  grading,  sur- 
facing and  oiling;  also  furnishing 
approximately  2600  cu.  yds.  crushed 
material  in  stockpiles,  Milo  -  Tiller 
section  of  Tiller-Trail  Highway.  Ap- 
proximately 89,000  cu.  yds.  excava- 
tion, 34  cu.  yds.  concrete,  1400  lbs. 
metal  reinforcing,  24,000  cu.  yds.  pit- 
run  gravel  topping,  8700  cu.  yds.  of 
crushed  rock  or  crushed  gravel,  170 
tons  asphalt  material. 

Low  bidder:  C.  J.  Eldon,  3101  N 
Columbia   Blvd.    Portland.    $150,319. 

Other  bidders:  Guerin  Bros.,  San 
Francisco.  $193,361;  McNutt  Bros.. 
Eugene,   $196,102. 

Hood  River  County— Federal  Proj- 
ect No.  S-232  (2).  2.2  miles  grading, 
surfacing  and  oiling  of  Woodworth 
Acres -Parkdale  section  of  Hood  River 
Highway.  Approximately  40,000  cu. 
yds.  excavation,  30  cu.  yds.  concrete, 
190  lbs.  metal  reinforcing,  40  M  ft 
b.m.  untreated  lumber,  11.900  cu.  .yds. 
crushed  rock.  164  tons  asphalt  ma- 
terial. „ 
Low  bidder:  Babler  Bros.  4617  SE 
Milwaukie,   Portland,   $73,359. 

Other  bidders:  C.  J.  Eldon,  Port- 
land,  $77,369;   J.   M.   &   M.   J.   Conley, 


43—     MACHINERY  AND 
EQUIPMENT 
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BIDS  REJECTED 

RIO  GRANDE  PROJECT,  New 
Mexico.— The  Bureau  of  Reclamation, 
Custom  House,  Denver,  Colo.,  has  re- 
jected all  bids  received  February  15 
for  furnishing  f.o.b.  shipping  point 
or  Las  Cruces,  N.  M.,  three  500-kva., 
110.000  delta  to  2400/4160  Y-volt  and 
7200/12,470  Y-volt  single  phase,  60- 
cycle,  oil-immersed  self-cooled,  out- 
door type  transformers  for  Installa- 
tion at  the  White  Sands  substation, 
Rio  Grande  Project,  New  Mexico- 
Texas  ;  Specification  No.  1153. 
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shoulders,  base  course,  drainage  and    ^^^^^       . .  „„  ,   _. 

interception  ditches  and  construction    Newport  "wash.,  $79,336;  Vemie  Jarl 
and  installation  of  culverts,  drainage    Gresham    Ore      $79,715;    E.    C.    Hall, 


San  Francisco 
San  Francisco 
Socorro,  N.  M 
Fort  Peck.  Mont 
Sterling.  Colo. 


3-19 8  00  P.M.— Stage  Control   Board     Crockett 

3.1^_  8:05  P.M.— Fire  Alarm  Boxes  Alameda 
3-19— 2:00  P.M.— Pumps  Denver,  Colo. 

3-19—  2  :00P.M.— Crane  Denver.  Colo. 

3-l»—  2  00  P  M.— Electric  EqulpmentFort  Peck,  Mont 
3-20—  2 :00  P.M.— Runners  Boulder  Canyon  Project 

3.20 2 :00  P.M. — Reinforcing    Bars    Mountain  Home,  Idaho 

3.20—  8 :00  P.M.— Dishwashing  Equipment     Berkeley 
3-20  Sanitarv  Sewer  (City)  Mill  Valley      _  ^     ^     ,  _, 
3-20—  2:00P.'M. — Oil  Circuit  BreakerParker  Dam  Project  Arizona 

3.21 2  :00  P.M. — Crrane  Structure       Columbia  Basin  Project 

3.20 2 :00P,M— Metal  Doors  Parker  Dam  Project  Arizona 

3.20 2:00  P.M. — Electric  EqulpmentDenver,  Colo. 

3.21—  2 .00  P.M.— Storage  Tanks         Central  Valley  Project 
3-21—  2  :C0  P.M— Cedar  Denver,  Colo. 

3.21 2 :00  P.M. — Transmission  Line  Sterling,  Colo. 

3.21 2 .00  P.M. — Electric  EqulpmentSocorro,  N.  M. 

3-25—  2 :00  P.M.— Pipe  Gila  Project,  Arizona 

3.25 2 :00  P.M.— Electric  EquipmentMissouri  Basin  Proj..  Wyoming    3-  1 

3.26 2 .00  P.M.— Transformers  Colorado-Big  Thompson  Proj.        3-  6 

3-27—  2 :00  P.M.— Electric  EquipmentMissouri  Basin  Proj.,  Wyoming 

3.27 2  :00  P.M. — Pumps  Boulder  Canyon  Project 

3-27—  2 :00  P.M.— Elevator  Central  Valley  Project 

3-28—  2 :00  P.M..  Elec.   Equip.  Central  Valley  Project 

3.29 2 :00  P.M— Electric  EquipmentRio  Grande  Proj.,  New  Mexico 

4-  1—  2  KK)  P.M.— Louvers  Central  Valley  Project 

4.  3_  2 :00  P.M— Telephone  Apparatus     Shoshone  Project,  Wyo. 

4.  3 2  00  P.M— Telephone  Apparatus     Rio  Grande  Project  N.  M 

4.  3—  2 :00  P.M.— Shaft  Shoshone  Project 

4-  5—  2  00  P.M.— Electrical  Equip.      Davis  Dam  Project  Arizona 


8-  ] 
3-  1 
2-28 
2-28 
2-28 
3-  1 
3-  7 
1-Sl 
2-15 
3-  5 
3-  5 
3-  5 
3-  5 

1-18 
2-21 

2-  8 
2-26 

3-  6 
2-19 
3-  5 
3-  5 
3-  5 
2-19 


structures  and  guard  posts.  The  road 
bed  and  appurtenant  work  will  be 
built  to  approximately  Montana  state 
highway  primary  standards.  Approxi- 
mately 600,000  cu.  yds.  of  unclassified 
excavation  will  be  placed  and  com- 
pacted in  an  embankment  fill.  A 
7 -inch  gravel  base  course  will  be 
placed  on  the  fill.  Approximately  1800 
feet  of  corrugated  metal  pipe  will  be 
placed. 
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BLUE    PRINTS   AVAILABLE 

SACRAMENTO.  Cal.— State  High- 
way Engineer  G.  T.  McCoy  announces 
cost  of  blue  prints  now  available  for 
work  for  which  bids  will  be  opened 
in  Sacramento  on  March  27  and  in 
Los  Angeles  on  March  28: 
I-Men-16-A,  bridge  across  Dooley 
Creek,  1  mile  east  of  Hopland :  Plans 
(including  sales  tax).  $1.08;  cross- 
sections  (including  sales  tax),  $0.92; 
total  cost  plans  and  cross -sections 
(including  sales  tax),  $2.00. 

I-Lak-89-D,  bridge  across  Kelsey 
Creek  at  Kelseyville:  Plans  (Includ- 
ing sales  tab).  $1.69;  cross -sections 
(including  sales  tax).  $1.85;  total  cost 
plans  and  cross-sections  (Including 
sales  tajc),  $3.54. 

X-Mer-4-C,  between  Black  Rascal 
Canal    and    Buhach    Station:    Plans 


4-  9 —  2:00  P.M. — Gates 

4-14 —  2 :00  P.M —Pumping  Units 

4-15—  2 :00  P.M.— Pumps 

4-24 —  2 :00  P.M.— Drum  Gates 

4-23—  2 :00  P.M— Gates 


Central  Vallev  Project 
Missouri  Basm  Proj..  Wyoming 
Columbia  Basin  Project,  Wash. 
Central  Valley  Project 
Boise  I*roject,  Idaho 


3-  1 
2-26 
2-28 
2-25 
3-  1 
2-19 
3-  7 
3-  7 
3-  6 
2-28 
3-  5 
3-  1 
3-  6 
S-  5 
3-  7 


PIPE 


PIPE  -  VALVES 


FITTINGS 


Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

PaciSic  Pipe  Co. 

160  Spe«r  St^  San  l^'rancisco 


Tigard,  Ore.,  $82,322  ,    „    ,_* 

Morrow  County  —  Federal  Project 
No.  S-83  (1).  9.93  miles  regradlng, 
surfacing  and  oiling,  also  furnish  3000 
cu.  yds.  crushed  rock  in  stockpiles, 
Lexington -S.  Springs  section  of  Lex- 
ington-Echo Highway.  Approximately 
22  000  cu.  yds.  excavation.  29,300  c\i. 
yds.  rock,  478  tons  asphalt  materlal 
Thls  project  may  be  bid  In  combina- 
tion with  S.  Spring-UmatUla  county 
line  project  in  Morrow  County. 

Low  bidder:  Newport,  Kern  and 
Kibbe.    8707    N    Bradford.    Portland. 

$93,626l       •  .    ^         ,  ^ 

Other  bidders:  Curtis  Gravel  Com- 
panv.  Spokane.  $95,568:  E.  C.  Hall. 
Tigard,  Ore.,  $104,475;  J.  M  &  M.  J. 
Conley,  Newport,  Wash..  $108,909; 
R  O  Dall.  Portland.  $123703;  C.  J. 
sidon,  Portland.  $127.715 ;  Sound  Con- 
struction &  Engrg.  Co..  Seattle,  $130,- 

433. 

Morrow  County  —  Federal  Project 
No  S-83  (1).  9.95  miles  regradlng, 
surfacing,    oUing,    also    furnish    3000 


3/8/46 

BIDS  OPENED 

SACRAMENTO,  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramento,  for  equip- 
ment as  follows: 
QUO.  37760.  REQ.  3933: 

H.  V.  Carter.  Worthington,  $1375; 
f.o.b.  Redding ;  90  days'  delivery. 

California  Toro  Co.,  Toro  BulUt, 
single  frc>nt  and  rear,  $1379.60;  for 
single  front  and  dual  rear,  $1436;  30 
days'  delivery. 

Valley  Equipment  Co..  International 
AA  wheel  tractor.  $1073.48.  with  500x 
15  front  and  9x24  rear;  f.o.b.  San 
Francisco. 

Sutton  Morf,  International  A.  $831 
for  tractor;  $290  for  mower;  no  dis- 
count. 

Coast  Equipment   CSo..   Case  VAI, 
$1150;  45  days'  delivery;  net 
QUO.  37761.  REQ.  16651: 

Smith-Booth-Usher,  Austin  West- 
em  Patrol  pickup.  $4760.  complete; 
delivery  120-130  days;  net 

Elgin  Sweeper  Co..  Elgin,  111.,  Elgin 
Model      30.     $8194.88:      extra     broom. 
$76.49:  total.  $8271.37;   15-18  months; 
net  60  days. 
QUO.  38247.  REQ.  204: 

Upham  Equipment  Co..  $314.90; 
Oliver  7-B;  1  day  delivery;  no  dis- 
count. 

Lohman  Tractor  &  Equipment  Co.. 
International  MCC  Model  200-H, 
$320.32;  delivery  uncertain. 

Berglund  Tractor  &  Equipment  Co., 
John  Deere  HH,  $279.10;  delivery  in 
210  davs :  discount  2  per  cent  30  days. 
QUO.  37762,  REQQ.  16652: 

Spears-W^ells,  for  10-ft.  $910;  for 
12-ft.,  $1038;  extra  hitch,  $15;  45  days' 
delivery;  net. 

Industrial  Equipment  Co.,  Buckeye 
10-ft,  $844;  12-ft,  $1025:  14  days  from 
factory  net:  extra  hitch  Is  included. 

Harron-Rickard  &  McCone,  Birch 
Force-Speed,  10-ft,  $925 ;  12-ft,  $1034 ; 
hitch.  $48  on  each  size ;  120  days'  de- 
livery ;   net. 

Lee  &  Thatro,  Highway  Model  R, 
$843;  $60  for  hitches;  on  12-ft,  $965; 
$60  for  hitches:  90  days'  delivery;  2 
per  cent  30  days. 

Alternate :  If  retractable  trailer  not 
desired  and  with  one  hitch,  10-ft, 
$678:  12-ft,  $800. 

LeRoi-Rix  Buckeye.  10-ft,  $873;  12- 
ft,  $1050.60;  includes  spreader  carrier; 
90  days  on  spreader;  90-120  days  on 
carrier;  alternate  bid,  10-ft  spreader 
with  steel  wheels.  $642:  for  pneu- 
matic tires  add  $35;  2-3  weeks;  no 
discount 
QUO.  37759.  REQ.  16653: 

Harron-Rickard  &  McCone,  Roscoe 
B-7,  $1052;  $105  for  extra  broom;  75 
days;  net  .   ^._ 

Smith -Booth -Usher.   Llttleford  108, 

$1200;  40-50  days;  net 

Brown -Bevis -Hough,  Brown  Model 
B.  3-wheel.  $875;  $100  for  extra 
broom;  60  days  delivery;  net 


Electric  Table  Saws   •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 


SALES 


RENTALS 


SERVICE 


KERK  E(H  I  'MEM  ( OMPWY 


160  Tenth  Street 


'^'TU^lv^c^Ph-  MArket  1651 
SAN  FRANOSCX) 


H 


Saw  &  Tool  Co. 


aven  oaw  oc  i  ooi 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

DeWALT  SAWS 

I/;,  to  15  H.  p.. 


WOOD  - 


FOft 

METAL 


STONE 


SKILSAW  PORTABLE  ELECTRIC  TOOLS 
Saws    *    Drills    *    Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  Drills,  Screwdrivers,  Metal  Shears 

BOICE- CRANE  k  DURO 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Large  Stock  on  Hand  for  Imnnediate  Delivery 

SALES  •  Centals  •  repairs 

PERSONAL  SERVICI  —  2)4  HOURS  A  DAY  DURING  EMERGENCY 


SAN  FRANCISCO 

1072-1076   Howard  Street 

HEmlock  6212 


OAKLAND 

950  East  14th  Street 

GLeneouri  3742 


I 


CONECQ 
PRODUCTS 


C.  P  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  -  SNAP  TIES       SCREED 

SUPPORTS    •    COLUMN    CLAIiPS 

SHORES  -  RAWL  PLUGS  -  8TAH  DRILLS 

ELECTRIC    HAMMERS    -    ELECTRIC 

DRILLS    -   CURING    COMPOUND 

MULTIPLEX  SAWS  ■  EXPANSION  JOINT 

CONCRETE   VIBRATORS 


a  COMPRESSOR 

PROM  BACON! 

The  right  size  compressor — the 

air  tools  yoto  need— in  first  class 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 

nearest  Bacon  ofii,ee. 


1385  W.  16th  St.,  Oakland. 
TEmpleimr'  1405 

24-HOUR  PHC'NE  SERVICE 


mrmm 


^T 
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DAILY     PACIFIC     BUILDER 


FRIDAY.  MARCH  8,  1  946 


BiiilJimfi  P<sw**its,  Cbnlractai Recorded  Ifolices 


BUM-DING  PERMITS 

Applications 


a^ 


SAN    FRANCISCO 


CLASS     "B"    MEDICAL.  -  DENTAL, 
BUILDING,  $950,000;  N  Poat  60  E 
Gough ;     owner,     1350    Corporation, 
1360  Post;  buUder,  Barrett  &  Hllp, 
918  Harrison    St 
CLASS  "A"  BREWERY,  $275,000;  NB 
comer  20th  and  Treat  Ave;  owner. 
Regal  Amber  Brewing  Co,  675  Treat 
Ave;  architect,  H  E  Baumann,  251 
Kearny  St;  engineer,  James  Smith, 
251  Kearny  St 
CLASS  "C"   SHOP  BUILDING,   $24.- 
000;  SE  16th  and  IClssouri;  owner, 
Heil  Equipment  Co,   963   Harrison; 
builder,  Larsen  &  Larsen,  629  Bry- 
ant St 
CLASS    "C"    STORE,   $20,000;   E   5th 
St    SE    Clementina;    owner,    Peter- 
son Tractor  &  Ekjulpment  Co;  arch- 
itect.  Irwin    M   Johnson,   449   Mac- 
Arthur  Blvd.  Oakland. 
CLASS    "C"    GASOLINE    STATION, 
$15,000;    NE    Fell    and  Van    Ness; 
owner    and    builder.    Standard    Oil 
Co,  225  Bu-sh  St. 
ALTER    FOOD     MARKET,     $10,000; 
SW   Portola  and    Teresita;    owner 
and  builder,  Rollo  Brown,  398  Doug- 
lass. 
ALTER  FLATS,  $8500;  3352  Clay  St; 
owner,    D    A   Pike,    prena;    builder, 
A  Conrad  Johnson,  1294  32nd  Ave. 
ALTER  SALESROOM,  $8000;  650-654 
Howard ;     o^^iier,    Cleveland    Twist 
Drill  Co,  650  Howard;  builder,  Er- 
bentraut  &  Summers.  446  6th  St 
CLASS     "C"      BUILDING      (l-story), 
$8000;    SE    Ocean    and    Onondag^a; 
owner,   Hancock    Oil   Co,    19th   and 
Illinois;    builder,    Aetna    Construc- 
tion Co,  1730  24th  Ave. 
DWELLINGS     (l-storv    frame)     (2), 
$7000    each;    E    Athens    100,   125    N 
Brazil ;  owner,  A  Schrang,  700  Paris 
St;    builder,  Harvey    Shirley,    1371/^ 
Joost  Ave. 
DWELLINGS    (1-story    frame)     (2), 
$5750   each;    N    Rivera    76,    101    W 
20th  Ave ;  owner  and  builder,  N  W 
Anderson,  614  Taraval. 
DWELLINGS     H-story    frame)     (4), 
$5500    each ;    E    St    Charles    142.63, 
167.63.     217.63,     192.63     N    Niantlc; 
owner  and  builder.  Sterling  Build- 
ing Co,  235  Arch  St. 
ALTER    FLATS.    $3500;    117-119    Le 
Roy  Place;   owner,   A  Andrew,   368 
Post  St;  builder,  Adolph  Andrew  & 
Son,  230  Hazelwood  Ave. 
DWELLINGS    (l-storv    frame)     (10), 
$3000     each;     S     Olmstead     120    W 
Goettingen;  SE  Somerset  and  Olm- 
stead ;  E  Somerset  25,  50,  75  S  Olm- 
stead ;  W  Goettingen  50,  75,  125,  150, 
175  N  Olmstead;  owner.  Silver  In- 
vestment Co,  2080  Silver  Ave ;  build- 
er. Nils  E  Johnson,  2080  Silver  Ave 
ALTER     DENTAL     LABORATORY, 
$2700 ;  202  Hemlock  :  owner,  Califor- 
nia Dental  Laboratory.  Flood  Bldg; 
builder.  Arnold  J  Bohr,  1465  Wash- 
ington. 
ALTER  BAR,  $850 ;  309  Cortland  Ave ; 
owner,  Paul  Der  Val,  131  Ellsworth ; 
builder,  D  E  McDonald,  Alameda. 
ALTER  STORE,   $800;   3432  Mission; 
owner  and  builder,  John  A  Michel- 
son,  750  Foerater. 
ALTER  MACHINE  SHOP,   $500;   SE 
Jerrold     and      Bameveld;      owner, 
Hawley  Forge  &  Mfg  Co,  2350  Jer- 
rold;   builder,    D    J    &    T    Sullivan, 
1942  Folsom  St 
ALTER  SHOP,  $500:  889  Bryant  St; 
owner,    Ed    Rosemont,   176   Duboce 
Ave. 


BUILDING  PERMITS 

Granted 


andro;  contractor,  Edgar  M  Hayes 
Jr,   1475  173rd  Ave,  Hayward. 

DWELLING,  1 -story  4-room,  $4000; 
9304  B  St;  owner  and  builder,  G 
Skipworth,  9312  B  St 

ADDITION,  2-8tory,  $5000;  2733  9tli 
Ave;  owner,  A  E  Miller,  premises; 
contractor,  I  A  Farringer,  3030 
Modesto  Ave. 

DWELLING,  l-story  5-room,  $4800; 
3019  Monticello  Ave;  owner  and 
builder,  F  H  Gamble,  2985  Frye 
St;    one-story   garage,   $500. 

ALTER,  $800;  1622  36th  Ave;  own- 
er, Frank  Randozzo,  prem ;  con- 
tractor, Jack  Falsetti,   6107   Hayes. 

ALTER,  $500;  1491  34th  St;  owner 
and  contractor,  Stephen  Spencer, 
1491    34th    St 

ADDITION,  $900;  2763  35th  Avenue; 
owner  and  builder,  Henry  H  Rose, 
premises. 

ADDITION,  $600;  3142  California  St; 
owner  and  builder,  Edward  Oho, 
3142  California  St  . 

^ALTER,  $600;  916  63rd  St;  owner 
and   contractor.    Ira   Adams,   prem. 

SHED.  1-story,  $500;  750  106th  Ave; 
owner  and  builder,  Daniel  McCsu"- 
thy.  3155  64th  Ave. 

ALTER,  $1450;  501  MacArthur  Blvd; 
owner.  Lucky  Florists,  prem ;  con- 
tractor, Kirkman  &  Hanna,  1630 
Webster   St. 

STORE,  1-story,  $5000;  2800  Park 
Blvd;  ovirter  and  builder.  Ander- 
son  &  Simonds,   339   15th   St. 

DWELLING,  1-story  5-room.  $5000; 
1515  98th  Ave;  owner  and  builder, 
Steve  Capistanich,   premises. 


SAN  MATEO  COUNTY 
(Uninoorpo  rated) 


3838  West;   owner,  ;  dealer,   TiBall;     dealer,     California     Furnace; 


L  Morrill;    1  gas. 
I     2304  9th  Ave;  owner,  Cahill;  deal- 

.. . jcr,   T   L   Morrill;    1   fixture. 

RESIDENCES    (5),   $6000  each;   648,       3415  High  St;  owner,  St  Lawrence 
636.  644,  640  Lomlta  Ave;  539  Bay-    Church;   dealer,  T   L  Morrill;   1    fix. 
vie»'  Ave,  Lomita  Hills ;  owner  and  !     5000  E  14th  St ;  owner,  Atlae  Rf g ; 
bunder.  John  and  Irene  Hardiman,   dealer,   Rowland :   1   g%s 
1537  Drake  Ave,  Burlingame.  '     105th    At^?  and    Pearmain;    owner, 

RESIDENCES    (3),    $6000   each;    Lot '  Western  Const;  dealer,  Paddy  Bruno 
24,    Block    16,    Colley  Ave;    Lot   23,    5  fix;   13  w;   3  gas. 
Block  16,  Vooley  Ave;  Lot  25,  Block  1      3241      Logan;      owner.      Swartholt; 
16,    Cooley   Ave,    Woodland    Place ;' <lealer,   Paddy   Bruno;   4  fix;    8  w 
owner  and  builder,  Ray  Wiasler,  312  j      ^93   Spruce ;   owner,   Hudson ;   del 
24th  Avfe,   San   Mateo.  |«r,  Tom  Lyuch ;  4  fix;  11  w;  2  gas. 

RESIDENCE,  $6000;  1.86  acres  Has-  1*26  Wellington;  contractor,  Ed- 
kins  HtU  Rd,  Pescadero  School  Dis-  ,  wards ;  dealer,  E  E  Lawless ;  3  gas. 
trict;  owner  and  builder.  Curtis  A I  2140  94th  Ave:  contractor.  Jack 
Rayer,  526  Lincoln  Ave,  Redwood  '  ^«°o ^  dealer.  E  E  Lawless;  12  fix; 
City.  121  w;  12  gas, 

ALTER  AND  AD  TO  MILL,  $10,000;!  *278  Detroit;  contractor,  Viaher; 
7.20  acres  El  Camlno  Real.  Red- j <^ealer.  E  E  Lawless;  2  fix;  3  w; 
wood    School    District ;    owner  and  i  °   S***-    ^  ,     , 

builder.    Progress    Lumber    Co,    El  L  541    Chester;    owner.    _ ;    dealer, 

Camlno  Real,  Redwood  City.  l^«ff"^®°V^  ^*^-  -r,.  ,»-», 

RESIDENCE.  $7500;  Lot  17,  Block !  »«!  J^^^^^^^:  °'^^'"'  J^J"*"?; 
310,   Lakemead  Way.  Highlands  of  ,  Whiteside ;   dealer.   Flnzel;   5  fix,   11 

Emerald  Lake;  owner  and  builder,  j  ^  •,  3  *^*f-^^      ,  t>.  u*--, 

H    D    Peecher.    460    Victory    Ave,       9«J    T^'^n^r^'   ^n?.P   w^     n 
South    San  Francisco.  j  Whiteside;    dealer,   Finzel;   6  fix.   11 


floor  furnace. 

2730  Seminarj' ;  owner,  Juuch ;  deal- 
er. California  Furnace ;  floor  furnace. 


Completion  Notices 


SAN    FRANCISCO 


BERKELEY 


FACTORY,  $50,000;  Parcel  5,  Dum- 
barton Lane,  Redwood  School  Dis- 
trict; owner.  Pacific  I*aper  Con- 
verters; builder,  Yunger  Construc- 
tion Co,  575  Mission  St,  San  Fran- 
cisco. 

ADD  TO  RESIDENCE,  $1200;  Lots 
34,  35,  36,  Block  2,  Ard  Ave,  North 
Fair  Oaks;  owner  and  builder,  J 
Tiesler,  930  Runnymede,  Palo  Alto. 

ADD  TO  AND  ALTER  SOCIAL 
HALL.  $9000;  Lot  6,  Main  St,  Span- 
ishtown  South;  owner,  Irmandade 
do  Diveno,  Espirito  Danto  De  San 


:c..^..   .Tctuuy    D.a^v,,   ,  x.^,   «   „.       Recorded  Accepted 

693  Spruce;  owner,  Hudson;  deal-  ;  March  7,  1946-230  DRAKE.  Crock- 
er Amazon  Home  Bldrs  to  whom 
It  mav  concern March  6,  1946 

March  6.  '46—368  WINDING  Way. 
Crocker   Amazon    Home   Bldrs   to 

whom    it    may    concern _ 

.• March   7,  1946 

March  6,  l»4ft— 250  DRAKE,  364-304 
348-348,  356  Winding  Way.  Crock- 
er Amazon  Home  Bldrs  to  whom 
it  mav  concern March  6,  1946 

March  7,  1946— LOT  33  Blk  5399, 
Thornton  Terr,  known  as  201 
Waterville.  F  H  and  Evelyn 
Thorinson  to  whom  It  may  con- 
cern.  _ March    5,    1946 

March  6.  1946— W  32nd  AVE  125 
N  Lawton.  Walter  and  Harriett 
McCauley  to  whom  it  may  con- 
cern  March    6.    1946 


Mackinery  &  Material 


son;  contractor.  Tunnel  laectric  CO4 
alterations. 

9582  4148  18th  St;  owner,  W  Dal- 
mas;  contractor,  Tunnel  Electric  Co; 
3  outlets.  I 

9583  Comer  7th  and  Geary ;  owner,  I 
Phil  Hickory ;  c<«tractor.  Malm  *  I 
Welter;  „ -..  Mi 

0584  SE  <!«mer  9th  and  IflBslonTI '  For  convenient  refereno»,  now« 
owner,  Phil  Hlckox;  c<mtractor.  Malm  rmperf  In  this  section  are  c*tt!- 
&  Welter;  _.  fie*  ••  follows: 

9585-86    Various  locations  and  own-  .^....a.,. 

ers:  contractor.  QRS  Neon  Co;  signs.  I       Misc.  8uppl.es  &  Mrtsrtals 


NEWS  INDEX 


9587    1969  Union  St;  owner,  Broty; 
contractor,  Bdison  Electric ; 


BERKELEY 


w;  3  gas. 
10702  Apricot   St;   owner.  Pulllam- 

Whiteside;    dealer.   Flnzel;   5  fix;   11 

w ;   3  gas. 

10710  Apricot  St;  owner,  Pulliam- 
j Whiteside;  dealer.  Flnzel;  5  fix;  11 
'  w ;  3  gas. 

j     10716  Apricot   St;   owner,   Pulliam- 
1  Whiteside;    dealer,   Finzel;   5  fix;    11 

w;  3  gas. 


ALAMEDA  COUNTY 


65704  24316  10th  St;  owner  and 
contractor,  S  G  Bergvall;  5  out- 
lets:  5  switches;  5  fixtures. 

65705  2311>  Shattuck  Ave;  owTier, 
Marsterson ;  contractor,  Oscar  Heede 
1  plug;  3  h*aters. 

65706  1740  University  Ave;  owner, 
Pacific  Tel  &  Tel  Co;  contractor, 
Fred  SchmKs ;   52  fixtures. 

65707  189i  Solano:  owner.  T  Tal- 
lerico;  contl-actor,  U  G  Electric;  1 
sign. 


OAKLAND 


ALTER,  $9000;   2966  College  Avenue; 

owner    Go^<^«"   ^ate   Product.s.   995  ;      ^^^^^     ^^  ^  Cuykendall 

Market    St,    San     Francisco,    con-  «7/>oo 

tractor,    Wm    Cunningham,    St    Re-  ;  I^ESIDENCE.^  $7000 
gis   Hotel,   San   Francisco. 

ALTER,    $1000;    2115   Parker;    owner 
and    contractor,    Juel    Wilson,    2115 

ADDN,  $1000;  2231  Derby  St;  owaer 

and    builder,    Bessie    Pyron,    prem. 
ALTER,   $2000;   2208  Durant;   owner, 

Isabel    Crowley,    2198    Blake;    con 


2700    Benvenue:    owner,  George    A 


BERKELEY 

lu    xviriviiii.111    oc    xa< 

February   26,    1946 
March    7,    1946— PTN    LOT    91    Blk 
11,   Regents  St  Homestead  Assn. 
14,    Jefferson    Ave,    Emerald    l^^f^^    y.^^X'^  ^Z^2^"lU^f7 'rn-  X^^^Tt^Tc}^^^^^  Berkeley.    J  M  Walker  to  whom 

«!^r."w^SaU,"lSIVaro„''re-,   ^  ^■^''^- ^^I'^'S^  '     "  ">-  ^ "-"^  ''  "« 


•    T^T  11     nin^v    Davis :  aealer,  A  T  Baker;  shower. 
,    LAit    14.    ±5iocK,      1256  Hopkins;  owner,  Gordon  Fish- 


Recorded  Accepted       35977     Nit   comer   43rd    and    Tele- 

March  7,  1946—1522-24-26  SPRUCE      I  graph ;    owner.    White    Tavern;    con- 
st. Berkeley.    Use  Schulz  to  E  M      |  tractor,  CalSf omia  Electric ;  1  outlet ; 

Sorensen March   5,  1946  11  fixture;  2  plugs. 

March    7,    194ft— 296    JAYNE    AVE.      |      35978      602    Castro    St;    owner,    Mr 
John    H   and    Florence  D   Biddle      j  Hinge;    conilractor,    T    L   Rosenberg; 

to  Kirkham  &  Hanna (outlets:  fixtures;  alterations. 

35979  271tl  Union  St;  owner,  Gar- 
diner Manufacturing  Co;  contractor, 
Vincent    Electric   Motor  Co;    400   hp. 


Machinery  and  Equipment 


42 

4a 


MATERL\LS 


42 


^  -..  2041  Ashby;  owner.  Parsons;  deal 

OrRioE    AND    TANK,    $3500;    Lots    ^  ^"^^  VtH\'  Tllnk '  wl^'li  Lb"*" 
1  and  8,  Block  70.  Chester  St,  Ab-  ^^^^"^=3^^*^  '"^.r     Curtfn      dealer 
bey  Homestead;  owner  and  builder.  I  „  ^^f   Ada;    owner,    Curtln      dealer, 
Eugene  Ivani.  596  Huron,  San  Fran-  !  Scott    Co ;     2    water    closets ;    wash 
,  ^  basin;   bath  tub;  sink;  wash  tub. 

tractor,    Valory    and    Wilson.    2134  [      clsg>^  RESIDENCE,  $1000:   Lot  18,  i      1»00  Ward :  owner,  J  Childs  dealer. 
Parker.  Aooria   r^mp    irmprAld  1  ake  Park •  ^^''^^ley     Plumbing; 

GARAGE     »900^»82    Miner;    owje_r      ^^r^r"  a'S'^ulldeT  P   s' Un'Jn* !   wa;h  basjn ;  sl„K .   shower, 

DWELiTNGr.lJSe^'room.1lSior?8u!     242»  FranCco  St.  San  Francisco 
Arch ;   owner,  Wm  Keasbey,  prem ;  ' 

contractor.    Sharp    &    Niedermeyer.  .  ^ 

2361    Garvin    Ave,    ^^^l^J^^'^pran- '  WAREHOUSE,     $6000;     1301     Wash- ! Geo   Stoddaird;  water  cloMt. 


SAN    LEANDRO 


water    closet ; 


810  Carlton;  owner,  Colgate-Palm- 
lollve-Peet;  dealer,  R  D  Feary;  3 
j  water  closets;  2  wash  basins;  urinal. 

2900  College ;  owner,  Lacey ;  dealer. 


March  7,  1946— PTN  LOTS  5  and 
6  Blk  25,  Resubdiv  of  Smith's 
Subdiv  of  the  Matthews  Tract, 
Berkeley.  J  M  Walker  to  whom 
it  may  concern March  5,  1946 

March  7,  1946— PTN  LOTS  16  and 
17  Blk  19,  Mathews  Tract;  ptn 
Lots  21,  22  and  23  Blk  C,  Garri- 
son Tract  and  adj  property,  Ber- 
keley.   J   M  Walker  to   whom   It 


motor. 

35980    2743  San  Pablo  Ave;   owner, 

Borden's  Dkiry  Delivery;   contractor, 

Vincent  Electric  Motor  Co;    100  out- 

jlets;     20     switches;     40    fixtures;    40 

I  plugs ;  alterfiitions. 

i  35981  5601  E  14th  St;  owner.  San- 
ta Cruz  Fru(lt  Co ;  contractor,  Vincent 
Electric  Moitor  Co;  motors. 
'  35982  2ll7  Funston  Place;  owner, 
'Fred  Stettner;  contraator,  Fred  John- 
i  son    Electric :   9  outlets  ;    4   switches ; 


may  concern March  5,  1946  j 9  fixtures;  8  plugs;  alterations. 


DUPLEX,     $10,000; 


ufL^^,    i>iu.vA7u      "7^-"':;V«  Rn^       Ington  Ave;  owner,  Maxwell  Hdwe,  ^     iJ8«  i-rince;  owr 

Cisco;    owner,    Olive    Diercks  Box  e       Washington     St;     contractor,  i  er.   Scott  Co ;  sink. 

2^'^^ol  ^'    ^^^'^^^ri^TU.rl  Swanstrom    &    Stahl.    2034    Hoover;      2350    — 

R  O   Shoemake,  2415  McGee.  Oakland  i  dealer, 


2842  Prince;  owner,  C  Holm;  deal- 


Ave,    Oakland. 


Ellsworth;    owner,    Dr    Ellis; 
J  A  Fazio;   3  water  closets; 


ALTER,  $15,000;  2312  Telegraph  Ave;  '  i.gtorv   6-room     $9500-10  wash  basins;  9  sinks;  3  drains 

owner,    S    Hamburger.    Russ    Bldf.  1  DWELLING^  l^s^top^J^roo^^^^  2642  College ;  owner.  St  John's  Pres 


San  Francisco;  contractor.  Mills 
Const r  Co,  605  Market  Street,  San  j 
Francisco ;  architect,  Wallace  H  j 
Hubbert,  580  Market  St,   S  F.  1 


Map  7,  1946— LOT  1  Blk  13,  Lot  5 
Blk  1,  San  Pablo  Park,  Ptn  Lot 
2  Blk  2.  State  University  Home- 
stead Assn.  Berkeley.  J  M  Walk- 
er to  whom  it  may  concern 

March    5,    1946 

March  7,  1946—150  JUANA  AVE. 
San  Leandro.  Adeline  I  Vierra 
to  F  Lackstrom March  1,  1946 

March  6,  1946-^742  FAIR  AVE, 
Oakland.     Wiggins    &    Marsh    to 

whom    it    may    concern 

Februarv  28,   1946 


tractor,  Bevllacqua  Bros.  544  Dut-  I  byterian    Church ;    dealer,    , 

ton   Avenue.  I  sprinkler  system.  .      ,  ™  - 

i     1315  Second:  owner.  Chemical  Pkg  

SAN   CARLOS  'Co;  dealer.  W  H  Picord ;  water  closet;  j  March  ^me^LOT  52  and" ptn  lot 

'wash  basin.  !  51.  Amd  map  Sunset  Terr,  Al- 
bany. G  D  Gaeta  to  whom  it 
mav  concern March  5.  1946 


MILL,    $4000;    1330    Rose;    owner,    F     

A  Stead,  1991  Center  St ;  contrac-  j  DUELLING,  $8,000 ;  2268  Howard  ;  946  Spruce ;  owner,  Newton  ;  d^ler. 
tor.  Frank  A  Stead,  1920  Addison ,  .  ^^^^  ^^^^^  ^^  builder.  J  B  Weh-  J  H  Jevans ;  water  closet ;  wash  basin 
plans  by  E  O  Roseberg.  1619-21    Shattuck;    owner,    Stanley 


DWELLING,     six-room,  J12.800      32  L^^^^^^^^^    $io.000;   183   Sunnydale   Rendell ;  dealer.  J  H  Jevans;  2  water 

Bonnie   Lane;    o^'^^^'^^.J^^^^;       Ave;  owner  and  builder,  W  F  Bat-  '  closets ;  2  wash  basins. 

ley,    2448    Prospect;    contractor,    J  !      to^  ^o^pany.  1     2327  Shattuck ;  owner,  J  Armstrong ; 

Thos   Young,  763  Jragmont ;   arch- j  ^  ^^^^  ^     $io,000;   1601  Laurel  !  dealer.  Art  Johnson;  2  water  closets; 

itect.    P   Hammarberg,    2    Norwood!      g^.   -^^^^   Andarmahr;  contractor,  i 2  wash   basins. 

Avenue.  1     pg^er  Sorensen.  :     1244  AUston  owner,  Abbott:  dealer. 

ALTER.    $800;    2327    ShaUuck    Ave ,    ^^j^j^^^j^^^  ^^^^     ^^^^  ,    ,,    ,     , 

owner,   J   Armstrong,   2903   Dv,lgnt        ^^  ^     ^    Young;     contractor,       1801  Allstno;  owner,  Burkett;  deal 

yf^^'.^.Z'^^'^T^i    \^r.^nZco\     Nelson  Welbanks. 

^^■J^\.^^^^^nJ^  «  I    r>T^^  A^^'    DWELLINGS,   two.  $10,000  each  ;  266  .  basin.  ^      , 

SHED.    $1500;    2812_  San_ Pablo  _  Aye^  I      ^j^grta  Ave.  2120  St  Francis  Wav :  !     3034  Benvenue;  o^^'ner.  Doyle;  deal 


er.  Art  Johnson;  water  closet;  wash 


March  5.  194ft— LOTS  36  and  37  Blk 
1,  map  No  1  Regents  Park,  Al- 
bany.   Harry  D  and  G  D  Gaeta 

to  whom  It  may  concern 

..  „ March   5,   1948 

March  5,  1946^175  BAYO  St,  Oak- 
land.   Roy  L  and  Maria  L  Banks 

to  whom  It  may  concern 

March  4.  1946 

March  5,  1946—1563  158th  AVE, 
San    Leandro.     Wm    R    Serra    to 


nti^jj,   ♦xow,  ^o^    "^    u    w-^r»t     lonl      Alberta  Ave,  2120  St  Francis  Way;  '     3034  Benvenue;  owner,  uoyie;  aeai- 
owner    and    builder,    H    Krusi.    iw       ^^^^r    and    builder.    Nelson    Wel-ier,  Art  Johnson;  water  closet;  wash 


Duncan   Way 


banks 


DWELLING,    «^«-':°°"'    »^^=    "?5    ADDI'TlON,   $1,8061*2049    St    Francis' 
Rose ;  owner  ajid  builder,  Greorge  JJ 

McCrary,  1500  Rose. 
DRY  CLEANING  Plant,  $3500;   rear 

F   J  ! 


SAN    FRANCISCO 


MARCH  6.  1946 


FACTORY.  $20,000;  2741  Tenth  St  ;p^ELLING,  $12,000;  1540  Morse'  2617  Durant;  owner,  D  Pevett;  deal- 
owner  and  builder,  Golden  i,aie ,  ^^^^ .  ^^^^^  Wicklow ;  contrac-  j  er.  Art  Johnson ;  3  water  closets ;  8 
Products.   2734   San   Pablo  Ave. ,      ^^^^  ^^j^^  Mclntyre.  w'ash  basins;  3  showers. 

DDITION,   $1,800;    2049    St   Francis',     1429  Dwlght  Wlay ;   owner,  Rogers; 

Way;    owner.    Palmer;    contractor.  '  dealer.    Art    Johnson;    shower;    wpsh 

Home  Modernization  Co.  j  tub. 

T^w,       A  .,«^r    1,^    ..DWELLING.    $10,000;    2005    Belmont'     1611  Julia ;  owtier,  Williams ;  dealer, 

1507    San    r^blo   Ave;    o^ner,   *    J  ,     ^^^     ^,^  ^^        Frederic;    con- '  Art    Johnson;     water    closet;     wash 

Walker,    436    Pullman,    Richmond         ^^^^^^^    p   ^   Murphy.  !  basin ;  bath  tub;  sink, 

contractor,  Cari  OveraA,JRooseveit  ^^^^^^^^^  $8,000;  1332  Cedar  St ;  1  36  Northampton;  owner.  H  C  Man- 
Ave.   Richmond ;   plans   ny  a  nur-        q^^^j.    ^nd    builder.    Jas    E    Fitz-    kin :  dealer,  Art  Johnson ;  wash  basin ; 

ley-  -p.     ,       r>i  ,.        gerald.  >  wash  tub ;  shower. 

ROOFING,  $600;  5  Enema  Pi;  owner,       ^^^gg,j,    ^  $40,000:     East     of'     2135  Oregon ;  owner,  Fred  Parsons ; 

F  M  Barry.  Pr«J"^s?«  •  ,f°"^'"^^^°'''  Old  County  Road;  owner  and  i  dealer.  Art  Johnson;  water  closet; 
Evertite    Rfg.   2309    MUvia.  builder,   Chas  V   Litten.   engineer,    wash  basin;  bath  tub. 

ALTER,  $650;  1233  aHskell  o^^er.  1^^^^,^,^^^^  ^^^^^  ^^^^  Geneva  St;  2353  Prospect;  owner,  G  Clausen; 
Winstead  prem;  contractor,  uc  owner,  H  Morton ;  contractor,  E  G  dealer.  Art  Johnson;  wash  basin; 
Jones   &   Sons,   3601  ^wigM   Way     |      g^^^  .  bath  tub. 

DWELLING.  fo"r;!?°f-  «fJS^-  ^^JJ  '  BUILDING.  Class  C.  $35,000;  764,;  2827  Regent ;  owner,  Judkins ;  deal- 
Stuart ;    owner,    W    J„,^^^""' ^^'J* '.      768.  772.  776  El  Camlno  Real;  own-  '  er,  Art  JLphnson;  water  closet;   wash 


whom   it  may  concern 


35983  22>9  106th  Ave;  owner,  D 
Osincup;  contractor,  R  F  Long;  10 
outlets;  10  switches;  10  fixtures:  15 
plugs. 

35984  3512  West  St ;  owner.  Stamp ; 
contractor,  T  Bushman  Electric  Co; 
6  plugs;   selrvice. 

35985  14111  and  Cypress  Sts ;  owner, 
G  Karras  Grocery-;  contractor,  man- 
ning &  Whitaker;  sign. 

35986  1428  Alice  St;  owner.  City 
Club;  contractor.  Spott  Electrical; 
switches;  i>lugs. 

35987  2225  Frederick  St;  owner. 
Timber     Structure     Co;     contractor. 

Spott  Electrical;  switches;  motors; 
alterations. 

35988  14th  and  Broadway:  owner. 
S  H  KreM  Co;  contractor,  Spott 
Electrical;  outlets;  plugs. 

35989  1109  Cypress:  ovs-ner.  Tour- 
ist Inn  ;  contractor.  Manning  &  Whit- 

35990  6009  Claremont;  owner.  The 
Campus;  contractor.  Manning  & 
Whitaker;   sign. 

35991  31231  Grand  Ave:  owner, 
Lindy's :  colntractor.  Manning  &  Whit 


3/8/46 

BIDS  OPENED 

OAKLAND,  Alameda  Co.,  Calif.— 
Maydwell  &  Hartzell,  Inc.,  158  11th 
St.,  San  Francisco,  at  $1925.45  .sub- 
mitted low  bid  to  the  E^ast  Bay  Mu- 
nicipal Utility  District,  612  16th  St., 
Oakland,  under  Spec  1714  for  2000 
lln.  ft.  lead-covered  cable. 

Other  bids  were: 

Crescent  Electric  Co..  $1868  per  lln. 
ft.;  total,  $1928;  4  reels  returnable  In 
six  months  at  $15  each. 

Hazard     Insulated     Wire     Works, 

$1936. 

General  Electric  Supply  Co..  $1938. 

Electric  Corp.,  $2022. 

Westlnghouse  Electric  Supply  Co, 
$2022.40. 

Grevbar  Electric  Co..  $2022.40. 

J.  A.  Roebllng  Sons,  $2199.06. 

State  Electric  Supply  Co.,  $2280. 

3/8/46  ••     *3 

BIDS  OPENED 

OAKLAND,  Alameda  Co..  Calif.— 
Grinnell  Co..  601  Brannan  St..  San 
Francisco,  at  (1)  $26.11,  and  E.  T. 
Hsias  Co.,  Box  411,  San  Mateo,  at  (2> 
$8.80.  submitted  low  bids  to  the  East 
Bay  Municipal  Utility  District.  512 
16th  St.,  Oakland,  under  Spec  1717 
for  furnishing  100  each  dresser  style 
pipe  couplings  for  16-in.  steel  pipe. 

Complete  bids  follow: 

E.  T.  Haas  Co.,  (1)  no  bid,  (2)  $8.80; 
total.  $440. 

Grinnell  Co.,  (1)  $26.11,  (2)  $10.44; 
total,    $1827,50. 

Howard  Supply  Co.,  (1)  $27.82.  (2) 
$10.79;  total,  $1930.50. 

Crane  Co.,  (1)  $28.75,  (2)  $11.53; 
total.  $2014. 

Oakland  Plumbing  Supply  Co.,  (1) 
$28.19,  (2)  $13.07;  total.  $2063. 
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March  5.  1946—17300  ESTEBAN  St, 


*^ - ■•"■      j  aker  ■  sign. 

March   5,  1946         ^^    j^^j  23rd  Ave;  owner.  Liquor 


Store;   contractor.  Manning  &  Whlt- 


SAN    FRANCISCO 


DWELLING,  l-stor>'  frame,  $10,000; 
SW  cor  Parker  Ave  and  Califor- 
nia St :  owner,  B  M  Shimkin. 

ALTER  bldg  into  mattress  and  up- 
holstery shop,  $1000:  1044  Howard; 
owner,"  Martin    Stanovich. 

ALTER   grocery   storeand   dwelling,    j^EglDENCE    &    garage,    $9,750,    2370    DWELLING,  $6,000;   1824  Greenwood 


$700;  2907  Diamond  St;  owner.  An 

tonio  Pardlnl. 
ALTER  creamery,  $500;  832  Clement 

St ;  owner,  Davis  &  Griffin. 
DWELLING,     1-story    frame,    $5500; 

N     Maynard    St    577    E    Bongdon ; 

owner,    Albert   Morth. 
ALTER  bldg,  $650;  3286  Mission  St; 

owner,   Steve  Astmos. 
ALTER    housekeeping    rooms,    $500; 

$1350   Golden   Gate   Ave;   owner,   B 

J   Mahony. 
ALTER   home,   $500;   650   Naples   St; 


Regent;    contractor.    Evan6    Conbtr  j      ^^.^^^^^^.   contractor.  Jacobson.      j  basin  ;  shower. 

Co,  2744   Regent.  ■  DWELLINGS,    two,   $7,000   each ;    124  '      955    Virginia ;    owner,    Ben    W    Ar- 

—  i      Sunnydale    Ave,    1671    Walnut    St;    nold;    dealer.     Art     Johnson;     water 
I      owner  and   builder.   United   Constr   closet ;   wash   basin;  bath   tub;   sink; 

—  1      Company.  1  wash   tub. 
__    ^  40  Stoddard  Way ;  owner,  L  Henry ; 


PALO   ALTO 


Hayward.    Al  D  Murphy  to  Mur-        ^^^^,  ^j 

phy  Constr  Co  March  6,  1946       ^^^3     ^^^  MacArthur  Blvd;  own- 

er. Pearl's  Place :  contractor.  Manning 
A  Whitaker:  sign. 

35994      1811    14th    Ave;    owner.   14th 
Ave   Liquor   Store;   contractor.  Man- 
ning &  Whitaker;  sign. 
I      35995     5830  Telegraph   Ave;   owner. 
iStraugh    Grocery;    contractor.    Man- 
jning  &  Whitaker;  sign. 
I     35996  6101  E  14th  St ;  owner,  Clyde  s 
61st    Ave    Market;   contractor.    Man- 
ning &  Whitaker;  sign. 

35997  5*17  Foothill  Blvd;  owner, 
i  Ed's  Plactf ;  contractor.  Manning  & 
I  Whitaker;    sign. 

I  35998  380  Falrmount  Ave;  owner, 
Bruce:  contractor,  Scott  -  Buttner 
Electric:   service. 

35999  3264  Sylvan;  owner,  Henry 
Moreland:  contractor,  Clifford  Elec- 
tric  Co;   outlets;   switches;   fixtures; 

plugs.  „^  ,^ 

36000  4441    Albert;   owner^ Walter 


3/8/46 

BIDS  WANTED 

SACRAMENTO,  Calif— Until  Mar. 
15,  5  P.  M..  bids  will  be  received  by 
the  Sacramento  City  Council,  H.  O. 
Denton,  city  clerk.  City  Hall,  for  In- 
candescent and  fluorescent  lamps  for 
a  period  of  one  year  commencing 
April  1,  1946. 

Specifications  obtainable  from   the 

above  office. 
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March  6,  1946—255  GRANT  AVE. 
Grace  H  Claiborne  as  to  Im- 
provements on   property. 

March  6,  194ft-1097-99  MARKET 
St  and  7,  11,  15  7th  St  with  ctn 
basement  space  beneath  Grant 
Bldg,  7th  and  Market  St.  Phelan 
Improvement  Co  as  to  improve- 
ments on   property. 


3/8'/46 

BIDS  OPENED 

OAKLAND,  Alameda  Co..  Calif- 
Steel  Tank  and  Pipe  Co.,  1100  4th 
St..  Berkeley,  at  $11.50  per  ft.  total 
$1380,  submitted  low  bid  to  the  East 
Bay  Municipal  Utility  DlsL,  Daniel 
Read,  secretarj-,  512  16th  St..  Oak- 
land, under  Spec.  1716  for  furnish- 
ing 120  feet   of   42-inch   steel   pipe. 

Other  bids  were: 

Berkeley  Steel  Constr.  Co..  $12.30; 
total,  $1476. 

Pacific  Coast  Engrg.  Co..  $13.26; 
total  $1584. 

U.  S.  Pipe  &  Mfg.  Co..  $27.85;  total, 
$8342. 

(Continued  on   Page   Seven) 


Electrical  Permits 


43—    MACHINERY  AW0 

EQUIPMENT 

_ — f 

3/8/46  •     43 

BIDS    WANTED 

COLUMBIA  BASIN  PROJECT, 
Washington— Until  April  24,  2  P.  M,, 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec.  1233  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Pasco.  Wash.,  at  the 


SAN    FRANCISCO 


Ross  Rd-  owner.  Coastwise  Constr;      Ave;     owner     and     builder,     L     F  dealer.  Art  Johnson;  Bendlx, 

Co    2499  Middlefield  Road;  builder,  j      Bourquin.  \      1010  Creston  Rd ;  owner,  H  R  Wll- 

E  'Comblum    2499    Middlefield    Rd ;;  DWELLING,     $7000;      1436     Howard  '  son  ;  dealer.  Art  Johnson ;  Bendlx.  

architect     W    E    Huson,    475    24th  j     Blvd;    owner   and    builder,    G    Oh-:     576    The    Alameda;    owner,    Albert  j  Building  Co ;  contractor.  Adams  ii.iec 
Ave    San   Francisco.  i      volti.  i  Sellgson ;   dealer.  Art  Johnson ;   Ben-  !  trie 


,     36001      444    Albert;    owner.    Walter 

TT  Tv*„Awh.,r    Gabriel ;  c<t«ntractor,  Clifford  Electric ; 

9540    3224  Judah  :  owner   McArthur  ;  Gaonei,  j  fixtures;  plugs. 

—  ~-~- — -   A^«m«Kl«c- ■outlets.  JJg'^^g^^'^^^.  o^^e^^  Matey 


RESIDENCE  &  garage.  $10,500;  2350    DWELLING.  $6000;   782  Elm   Street;    dix 


9541-44  '  600,  608,  614.  620  Garfield ; 


Ross  Rd  •  owner.  Coastwise  Constr        owner  and   buuder,   E   W  Daniels.    |      729  Hilldale ;  owner,  H  Ellis ;  deal-    owner,    California  J>^"fJ,"^^^'°".,5;°  [ 
Co    2499  Middlefield  Road :  builder,  :  DWELLING.    $7000;    124    Devonshire    er.  Art  Johnson  ;  Bendix.  |  contractor,  Adams  Electric,  »  ouiieia, 

E   Comblum.   2499   Middlefield   Rd;!     Blvd;  owner  and  builder,  Raymond'      1510  Grant;    owner,  G  B   Thomas; 


architect,    W^    E    Huson,     475    24th  I      E   Roach. 


'  dealer.  Art  Johnson  ;  Bendlx. 


owner,  Joseph  Picimo 

^^^V^^^^^;  ^'TP'J^'^'^o-l  w^'S  ;RE'^DENCETVour*knd^ga7ages:$7"-i 
S  El  Camlno  Del   Mar  125  W  30th    ■'"-' 

Ave:   owner,  Edward  Rifkind. 
ALTER     dwelling.     $800;     2475     34th 

Ave:   owner,  B  Reinhart. 
ALTER    hotel,    stores,    etc.,    $10,000; 

SE  Cor  Sutter  and  Kearny;  owner 

Eugene  N   Fritz. 
ALTER  restaurant.  $2000;  2100  Van 

Ness   Ave;    owner,   Grison   Restau- 
rant 
ALTER  fur  store,  $2000;  146  Geary; 

owner,  Robert  Wallace. 


ALTER  drug  store.  $584;  NE  Comer 
18th  Ave  and  Geary  Blvd;  owner. 
The   Gear>'  Drug  Co. 

ALTER  store  into  tBTem,  $1000;  1969 
Union    St ;    owner,    Louis   Botti. 

APT  HOUSE,  concrete  and  frame, 
$35,000;  S  Chestnut  lOSVi  E  Pow- 
ell :   owner.   A  Costanzo. 

ALTER  tavern,  $700;  126  Ellis  St; 
owner.  Geo  Robinson. 

ALTER  dwelling,  $691;  926  Sanchez; 
owner,   Leone  M  Meeter 


Ave    San   Francisco.  j  DWELLING,    $8,000;     379     Glenwood       3031    Benvenue;    owner,    John   Fln- 

RESIDENCE.     $3000;     150     Kingsley  |     Ave;  owner  and  builder.  E  D  Ko-    layson :  dealer.  Art  Johnson;  Bendix. 
Ave  •    owner,    F   W    Ravner,    prem ;  .      nig.  j      927  Creston  Rd ;  o-wTier,  A  H  Eric ; 

plan's    bv    Glenn    Herreman.    prem.  :  BLDG.   Class   C,    $5,000;    1001   E    San  ;  dealer,  Art  Johnson ;  Bendix. 

■ -  ""         Carlos    Ave;     owner    and     builder,       1146  Delaware;  owner,  Lyle  Spnng- 


Roy    Gover. 


000    each:    2710,    2720,    2640    Cowper 

St,    639    Oregon    Ave;     owner    and 

builder,     Christiansen     &     Son,     575 

California    Ave. 
RESIDENCES,  four  and  garages,  $6- 

500    each;   844.   846,   848,    850   Boyce 

Ave;     owner,     Frank     Merrill,     575  j j 

California  Ave;   contractor,   Chris- !  SERVICE  STATION  j 

tiansen  &  Son.  575  California  Ave.  1  sCOTT  and  Lombard  Streets.  | 

RESIDENCE,  $5750 ;  222  Oxford  Ave  ;  Owner— Tide    Water    Associated    Oil  . 

owner.   D   F  Mason ;    contj^ctor.   L  ^     Company.  j 


BUILDING   CONTRACTS 


SAN    FRANCISCO 


ler:  dealer.  Art  Johnson;  Bendix. 

2637  Grant;  owner,  A  H  Howell; 
dealer.  Art  Johnson ;  Bendix. 

3  Acton  Circle;  owner,  Ivan  L 
Spanseller;  dealer.  Art  Johnson;  Ben- 
dlx. i 


option  of  the  bidder,  60-inch  pump 
Gabriel-  cd'ntractonClifford  Electric ;  j  discharge  pipe  for  Pasco  pumping 
outlets  'svi itches;  fixtures;  plugs.  j  plant,  Columbia  Basin  Project,  Wash- 

'"-"—    ington.    The    discharge    pipe    will    be 

installed     by     the     government.     No 

charge    for    copies    of    the    specifica- 

36002     593  98th  Ave ;  owner,  xoatey     tions    to    prospective   bona    fide    bld- 

Risdon ;    contractor,   Marelco.   Inc ;  j  ders ;  to  others,  $1.25,  not  returnable. 

service. 

ana  Kntv^    Ava-  fi-w.-ner.  uenirai  1 

3/8/46  ••     43 

CONTRACT   AWARDED 

CENTRAL  VALLEY  PROJECT, 
California. — Cyclops  Iron  Works,  837 
Folsom  St.,  San  Francisco,  at  $100,- 
280,  awarded  contract  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 


36003     809  50th  Ave;  owner.  Central 
^^^.^.  ,  Machine  Works ;  contractor.  Marelco, 

9  switches;   9  plugs;  service.  ,Tnr-  15  hP  motor. 

9545  615  Vemon  St;  owner.  Call-  ^"^^^  g^^g  g  i4th  St:  owner.  Mode 
fornia  Construction  Co;  co'^t.'^5^'°^' i  oDav  c<t.ntractor.  Fhioro  Electric; 
Adams  Electric ;  9  outlets ;  9  switches ;  ,  "  JJJ>y'^g;;'' 

9  plugs;  service  j      ogoos      4265    Atlas;    owner,    Widel; 

9546-48    1875-79-83  43rd  Ave;  owner,  ,3ew5    p*^~i  contractor.    Col-  , 

Superior     Building     Co;      con<^™c<^o/' ',<„"  Electric  •   outlets;   switches;   fix-    under   Spec.    1143  for   furnishing   and 
Adams    Electric    Co;    10    outlets;    10   ['"s^''^^^^'^^ '  °"  ]  delivering  f.o.b.  cars  at  the  shipping 

switches:  15  plugs;  service.  %fiod7      5767    Shafter;    owner,    Doe ;  1  point  or  f.o.b.  cars  at  Keswick,  Calif ., 

9549-52    33rd  Ave ;  owner,  Lindsay ;  .^'^  g^^^^     Electric;     outlets;    one     230-ton     double-trolley,     motor- 

contractor,   Adams  Electric;   13  out- |  ^"  '.^^^^.^g .     jg.  ^iterations.  I  operated     overhead     traveling    crane 

lets :   13  switches ;  15  plugs ;   service.  . »  •  29th   Ave ;    owner   and  i  and    one    lifting    beam  for   the  Kes- 


Farnace  Permits 


A   January,    1150    Byron    St. 


SAN  JOSE 


RESIDENCES  (9),  $8000  each;  1721, 
1701,  1760,  1700,  1780.  1720,  1670, 
1761,  1781,  1740  Cleveland;  owner 
and  builder,  Kocher  Construction 
Co,  6  N  First  St 


Contractor,  Stolte,  Inc,  Oakland. 

Filed  and  dater,   

Payments  not  given. 

TOTAL  COST  $8,470.00 
Specifications  filed  Feb  20,   1946. 


OAKLAND 

1221  16th  St;  owner.  Homer  Haw- 
ithorae;  dealer.  Atlas  Heating;  floor 
furnace. 

5126  Fairfax ;  owner,  Encey ;  dealer. 
Atlas  Heating;  central  furnace. 

905   61st    St;    owner.    Homer    Haw 


9553    3342  Steiner;  o^i'ner   Avakof f ;  !        tractor"  Calif omia'pkcklng  Corp; 
.contractor,    Strom    &    Smith;    altera-  ,  ^^  ^^^^^^ 

tlons.  \     30009    4(^38  Broadway ;  owner,  Edith 

I     9554     1925  Ocean  Ave;   owTier,  Mra  ;  ^^  contractor,     Mataon 

jM     Houtales;     contractor,     Malm     *•  Electrical ;   4  plugs.  „  __ 

I  Welter;  2  outlets.  ^^,q     j^-g^   comer  14th   and  Harrl- 

j     9555     SE   comer  9th   and    Mission;!  ^^^^^     Beckett    &    Federighl; 

owner.  Eagle  Oil  Refining,  Inc:  con-  '       ,^    x    L   Rosenberg;    service 

tractor.  Malm  &  Welter;  2  outlets.         c-omr^iu^. 


wick  power  plant,  Kennett  Division, 
Central  Valley  Project,  California. 
The  apparatus  will  be  Installed  by 
the  govemment. 

3/8/4tt  •     •     43 

COLUMBIA     BASIN     PROJECT, 
Wash.— Until   April   5,    2    P.    M.,    bids 


ALAMEDA  COUNTY 

WAREHOUSE,'' ^",000;  299  Stockton;!  GYM    bLDG.    boys',    one-story   wood'^^ome;   dealer,  Atlas   Heating;   floor 
owner,      Warner      Press ;      builder,  |     f rajne  and  stucco.  *"I?**^f:  .    „.  ,    xs^^^y   w-™^ 

nwr,.r    ..^nne  ™   ^....e.  ,      Bridges  ConstrucUon  Co.  1071  Pine.    ixJTS  12  and  13  Blk  537.  Boardman's        W3    6l8t    St;    owner.    Homer    Haw 

B^lLliToT  t^fel   l-stor>^   frame,lHE_SIDENCE    $3600;   1999  C^^^^^^^^ 


$4500  each:   W  Prentiss  67,  92,   117 
N    Crescent;    owner,    Bergstrom   & 

DWELLINGS,  16.  2-story  frame.  $10- 
000  each;  W  20th  Ave  200  North 
Kirkham;  NW  Cor  24th  Ave  and 
Judah  St ;  W  24th  Ave  50  N  Judah ; 
W  25th  Ave  250  N  Judah ;  N  Judah 
67.6,  82.6  W  31st  Ave;  S  Judah 
107.6,  132.6,  157.6  W  26th  Ave,  N 
Judah  St  82.6  E  34th  Ave,  S  Judah 
57.6,  82.6  E  41st  Ave,  SE  cor  33rd 
Ave  and  Judah  St;  E  33rd  Ave  50 
S  Judah,  E  34th  Ave  130  S  Irving, 
W  35th  Ave  175  S  Irving;  owner, 
Henr>'   Doelger,   Bldr,   Inc. 

ALTER  cafe-far.  $1350;  234  4th  St; 
owner,  John   Santucci. 

ALTER  apts,  $700;  795  8th  Avenue; 
owner.    Basil    Canellos. 


thome;  dealer,  Atlas  Heating;  fuoor 


owner,  L  Waters;  builder,  G  Stand-   owner— R  C  Archbishop  of  S  F,  HOO  i ^"5"*f *,^  ,,     ,        ^„^«r    iinp^rAttl- 
*«h.  Franklin  St,  San  Francisco.  L  ^^^    ^^^^ti^lt.n^^'^ooiT™^^^^ 

RESIDENCE.     $6500:     1461     Naglee ;  )  Architect-E  D  CerruU,  426  13th  St,   dealer.  Atlas  Heatmg,  f'«>^J"™'^^ 
owner,  Lillian   Flngado;   builder,  G;     Oakland.  L  1219  16th  St;   '>^J'l^'Jl°Snl    floor 

M  Latta,  157  Rhodes  Ave.  j  Contractor   -  A   J   Hopper  Co,   243   thome;  dealer.  Atlas  Heating,  floor 

ALTER  CHURCH,  $12,000 ;  48  N  Srd ;  j  Langlon  St,  San  Francisco, 
owner.  First  Presbyterian  Church ;  j  Filed,  March  7,  1946.  Dated 
builder,  E  A  Hathaway,  1275  Glen  .     Foundation   poured   


Eyrie  Ave 
RESIDENCE    (2-family>,   $8000;   996-] 

998  N  3rd  St ;  ovimer,  A  A  McLean ;  ; 

builder,  Gilpatrick  &  Standlsh ;  P  O  1 

Box   741,  Campbell. 
RETAIL  STORE.  $19,000;   S  2nd  St; 


owner,  Firestone  Co ;   builder,   Mc-  1  Bond,   $41,200.    Sureties,   U.   S.   Guar 
Donald,  Young  &  Nelson,  121  Mont-  ]  antee   Co.    Limit,   150   working  days. 


SOUTH   SAN    FRANCISCO 

BLDG,  steel  frame,  40x100- ft,  $6500; 
Bavshore  Highway:  o-wner,  E  P 
Ka'uffmsui,  514  Grand  Ave;  con- 
tractor, J  Bettancourt,  422  San 
Anselmo   Ave,   San   Bruno. 

OAKLAND 

ALTER  apts,  $700;  3239-3243  Logan 
St;  owner  and  contractor,  E  W 
Swanholt,  1433  46th  Ave. 

ALTER  and  Addn,  $700;  966  63rd 
St :  owner  and  contractor,  Vicente 
Martinez,   premises. 

ALTER.  $1200:  1733  21st  Ave;  own- 
er, Manuel  Ferreira,  prem;  con- 
tractor, Fred  F  Barges.  818  Col- 
lier Ave,   San  Leandro. 

DWELLING,  l-story  6-room,  $10.- 
999:    339    Marlow    Dr;    owner,    E    E 

Smith,  380  Bancroft  Ave,  San  Le- 


gomerv-  St,  San  Francisco 
RESIDENCE,     $7500;     290     Mission  i 

owner,  Peter  J  CoUa;  builder,  H  J 

Wiens,  682  N  15th   St. 
RESIDENCE,     $2500;     955     Prevost; 

OA^-ner  and  builder,  Leo  J  Pope. 
RESIDENCE.    $9000:     1709    Topeka; 

owner   and    builder.    O    Dodd,  1365 

Fremont  Ave. 
INDUSTRIAL    BUILDING,     $10,000; 

1295   Campbell  Ave;   owner,   Pratt- 


fumace. 

4348  Tompkins;  owner,  Lachstrom; 

$6866  66   dealer,  Atlas  Heating;  floor  furnace. 

'"6866^66       2715    Fruitvale :    owner,    UngaretU; 

6866.66   dealer.  Atlas  Heating:  floor  furnace. 

6866  66  1     4126     Mldvale;     owner,     Lindberg; 

6866.66!     dealer,    Holland    Co;    central    fur- 

6366.70    nace. 

TOTAL  COST,  $41,200.00  i     661*  Dover;   owner    Lamb;   dealer, 

Holland  Co;  central  furnace. 

952  Alma;  owner.  Da  Valle;  dealer, 
Holland  Co;  central  furnace. 
2234  E  25th  St;  owner,  Snodgrass; 
'dealer,  Holland  Co;  floor  furaa«. 
1      1306  81st  Ave;   owner,  J  A  White; 
'  dealer,  Holland  Co ;  floor  furnace. 


Frame  up   

Roof    In    place 

Brown  coated  ... 
Upon  completion 
Usual  35  days  after 


Plans  and   si>eclflcations  filed. 


contractor,  -  ^    -      • 

36011  26th  and  Broadway;  owner,  ^.jjj  ^^  received  by  the  U.  S.  Bureau 
Weaver  J'aps;  contractor.  T  L  Ros-  ^j  Reclamation.  Denver,  Colo.,  un- 
enberg;  motors.  der  Spec.  1212  for  furnishing  and  de- 

36012  4901  Tidewater  St;  °"^**"'  livering  five  115-kilovolt,  800-am- 
Paclflc  B0X  Co;  contractor,  T  L  Ros-    p^re.  3-pole,  single-throw,  5-cycle  oil 

circuit  breakers  having  a  8-phase 
interrupting  capacity,  at  rated  volt- 
age and  frequency,  of  not  less  than 
2,500,000  kv.-a.";   two  115-kilovolt,   800 

,c=,  ».v _         ampere,   three   pole,    single    throw.   5- 

36014    621  6th  St;  owner^East^Bay    cy^le    oil    circuit    breakers    having   a 

_  ,    ^         w-.».    ^^^^     phase     interrupting     capacity, 

at    rated   voltage   and    frequency,   of 

2836 *  Foothill    Blvd;    owner,    not  less  than  1,500,000  kv.-a  ;  one  115 

piugB.  Q_,*v .    Graham :    contractor,    James    Ander-  1  jiUovolt  600     ampere,  3-pole,  selector 

9561  1355  27th  Ave-  owner.  Sml^.^^^.  sign  circuit  !  type  manually  gang  operated,  out- 
contractor.  Star  Electric;  2  ouiieis.  jgQie  1824  Harrison  St;  owner, ;  jj^^^  ^^p^  disconnecting  switch  with 
2  switches ;  2  plugs.                                    i  gchiveley     contractor,  James  Ander-  I  nM^nuallv    gang    operated    grounding 

9562  323  Geary  St:  owner,  Gunst  !  new 'service  1  blades,  knd  two  115  kilovolt.  600  am- 
contractor,    Galvin    Bros;    4    outlets ;,«».  ne^  »        


9556     5980   Mission;    owner,   , 

contractor,  Kennedy  Electric;  service 
9557     639   Market;    owner   and   con- 
tractor. Palace  Hotel ;  motors. 

9558  18th   and  Treat  Ave;   owner. 
Pacific   Foundry:    contractor,   Ku<:hel  , '^""-•s  •    j47tj~'^<j  Broadway;   owner. 
&  Sievers  Electric  Works;  20  outlets;  I .     Enmnuel     Inc;     contractor.    T    L 
3  switches ;   6  plugs ;  motors.  ;  j>__gnbert  ■  '  outlets ;     switches ;     fix 

9559  1572  15th   St :   owner    F  Jen-  :  f^°//,°^*i'2^tions. 
son :     contractor,    Edward    W    Scott ,  ^"JJJj^    gjl  6th  S  _ . 

'.Electric;  -  I  oiass  Co    contractor,  T  L  Rosenberg; 

9560  300  Preclta  Ave:  owner,  Fol-  :  J1?J«  ^°:  ^  ^^^^r 
som  Club;  contractor.  Star  Electric;  ^6  3^015  "  "  " 
2  plugs. 


Pkunbiiig  Permits 


4  switches:  4  plugs. 

9563  579  Howad  ;  owner.  Beton  Co ; 
contractor.  American  Elec  Constr 
Co ;  alterations. 

9564  1145  Harrison   St;   owner,  H 

5  Watson;    contractor,    Burrell   Elec 
Works;   5  plugs. 

9565  909  Hvde  St;  owner,  Saint 
Francis  Hospital;  contractor.  Bux- 
zell  Elec  Works;    - 

9566  537  Clav  St;  owner,  Arata; 
contractor,    Buzxell    Elec    Works;    8 


OAKLAND 


3102     Ashbrook :     owner,     Rosberd ;  ;  outlets, 
dealer    O  Wood;  floor  fumaoe.  9557     2099  Bryant  St;  owner,  _.^-. 

26    Bowles    Pl:    owner.    Eastwood;    contractor.  Century  Elec  Constr  Co; 
dealer,  O  C  Wood;  floor  furnace.  [;^lteration8. 

6133    E    16th    St;    owner,  JThomas       9568     2054   Powell 


owner,   Payne ; 

contractor,  Chas  Yick;  

9569     1300  Fillmore  St;  owner.  Da- 


Oassified  AibertisiQg 


POSmON  WANTED         able 


'  pere,   three   pole,  single  throw,   man- 


ually gang  op«;rated,  outdoor  type 
disconnecting  switches,  for  instal- 
lation in  the  switchyard  at  Grand 
Coulee  Power  Plant,  Columbia  Ba- 
sin Project,  Wash.,  fob  shipping  point 
and/or  Odair  Wash.  The  apparatus 
will  be  installed  by  the  Government. 
No  charge  for  copies  of  the  speci- 
fications to  prospective  bona  fide 
bidders;  to  others.  $1.00.  not  retum- 


•• 


2117  Funston   PI;  owner.  Spettner;    Gaspeh ;  dealer,  California   Furnace 

Low    Preserving    Co;    builder.   Pa- 'dealer,   O   H   Hanson;   3   fix;   8   w.      j  floor  furnace.                             -kt^^k^^i,  .  '"T,    V;     ,.«„f«.ntr,r    c^^   Ylck- 

setta    Construction    Co,    2390    Park  1     5410    Fleming;    owner.    Mills    Terr,     5461  Kales;   owner,  H  R  Norbeck.  vis    Market;   contractor.    Chas    YicK, 

Ave,  Santa  Clara.                                    'christian     Church;     dealer,     Jos     G  !  dealer,  Calif  omia  Furnace  .  floor  lur-  motors 


ExT^-nr-nced         ARCHITECTURAL  i  3/8/46 
DRAFTSMAN  wanU  part-time  work.  ;  LOW   BIDDER 

Exper  m  making  sketches,  floorplans,  i     COLUMBIA      BASIN      PROJICCT, 
working    drawings,    details,   etc,   for    Washington.  —  Pelton    Water    Wbeel 


residential,  commercial  or  industrial 
work.  Reply  Box  37,  c/o_  Dally  Pa- 
cific Builder. 


COLD    STORAGE    PLANT,    $76,000;  j  Moron y ;  10  fix ;  20  W.  nace  «    ,  T^      v 

840  N  10th  St;  owner,  Tri  Valley  j  2672-4  73rd  Ave;  contractor,  Pul-  2701  High;  owner,  E  J  Da  V^, 
Packing  Corp :  builder,  Vem  R  1  Ham  .  dealer,  Flnzel ;  10  f  Ix  ;  22  w  ;  6  dealer,  Califomia  Furnace  ;  floor  fur- 
Huck,  3021  Rowena  Ave,  Los  An-  j  gas.  ,  nace.  ,         -c    r^  a 

geles.  7939    Mtn    Blvd;    contractor.    Pul- I     4314   View;    owner.    Mary   E    caa- 

- -^    " Ham;    dealer,    Flnzel;    5    fix;    11    w;iwallder:  dealer,  Califomia  Furnace; 

3  gas.  '  floor  furnace.  ,    ,     j     1 

955  107th  Ave;  contractor,  PulUam-        3156  Bona;  oM^-ner,  J  Sakol;  dealer, 
Whiteside;   dealer,   Flnzel;   5  fix;   U    California  Furnace;  floor  furnace, 
w;   3  gas.  !     2900  Coolidge;  owner,  Emily  Peter 


RESIDENCE,  $6000;  917  Chabrant 
Way;  owner,  R  W  Rice;  builder, 
W  W  Hartell,  863  S  10th  St. 

PUBLIC  GARAGE,  $9000;  1557  W 
San  Carlos;   owner,   F  J   Pimental, 


Co.,    2929    19th     St..    San    Francisco, 

at    rSched.    I)    $724,325,    (Sched.    II) 

3/7-8-11-12/46  j  $1.049.325,  submitted    low   bid   to   Bu- 

■»     ■■■  -     -      ' "— ""^ireau  of  Reclamation,  Custom  House, 

HELP    WANTED  Denver,  Colo.,  for  (a)  furnishing  ae- 

...11  II  I    - — — *-    sembly    and    detail    drawlcga.    model 

—  I  tests  and  a  report  of  approved  draw- 


9570-72    Various  locations  and  own- 
ers:   contractor.   Electrical    Products 

^°cSi  77^000  0«- 10-14-18  31st   Ave;  I     Experienced  SALESMAN  f or  RESI-  !  ings,  and  (b)  fumishing  and  deiiver- 
*^^^"^,,J^:^n;lrl/tnr     Adams  iDENTlAL  MODERNIZING,   capable  '  mg   fob     cars   at    shipping   p<:>mt    or 

2,r!::i   ^\",'^!;rt  .ti     S^swltch^^ro^^^^^  pubUc  planning  job.  and    f.o.b.  car.  at  Odair,  Wash.,  either  four 

Electric;  J^  outlets.  13  switches,   10   ^^.^j^6^F^^^j^^^^^^jj^^3^y^^^     ^^     vertical     shaft,     centrifugal 

plugs:  seiyice.                 ^„^^^    xr.rt»il    Call    THomwall    0620,    ask    for    Mr.  |  pumps,    each    having    a    capacity    of 
9578     500  Ellis   St;    o^^V" -^r,?   '  Moran                                          to  2/11/46  1  not  less  than  1350  cu.  ft    p«  second 
Drug   Co;    contractor,    F   J    Kllmm .  ,  Moran. ^t  a  total  pumping  head  of  310  ft.  and 


45  N  Buena  Vista  Ave ;  builder,  L  E 
Gibson  Construction  Co. 

BUS  BUILDING,  $250,000;  11  W  San- 
ta Clara;  owner.  G  McDonald; 
builder,  McDonald,  Young  &  Nelson, 

121  Montgomery  St,  San  Francisco. 


•   2  K*^-  '     2900  Coolidge:  owner   lfimii>  ^^^-    . ~  nwnpr  and'      ottaNITTTT     SURVEY     MAN     ler    a  speed  of  200  r.p.m.,  for  Installalion 

16041    Broadway    Terrace;    o^-ner.  <, son ;  dealer,  CaUfomla  Furnace ;  floor       9579     745  Cajniga  Ave    owner  an^  ^^    at  Grand  Coulee  pumping  plant    Co- 


Nelson  ;  dealer,  L  F  Pape ;  3  f Ix ;  3  ;  furnace 

w  0  gas.  I     3812  San  Juan;  owner,  A  Decarie 

2224     40th     Ave ;     owner,     Herlyn ; '  dealer  Califomia  Furnace ;  floor  fur 
dealer,  W  P  Sheridan;  4  fix;  lO  w;  'nace  _, 

o   gas.  I     5733  San  Leandro  Blvd;  owner,  F  M, 


contractor  Joseph  Bellantonl;  service 'General     Bldg.     ConHtr\i 

ft-WO     3750-52  16th   St;   owner.  Zlm- I  hav*-  inftiatire  and  gocd   .—-.^ - 

merman;  contractor.  Tunnel  Electric  ;  Perman-nt    p^sitJon     Salary    op«i     A^ 
Co ^7  outlets:  12  plugs.  Farnel!    Mair    C^    1«^^.,»^*^    ^^ 

9581     3801   18th  St;   owner.   Mathe-     San   Francisco.  Fhene  YU.  u*w. 


lumbia    Basin    Project,    Washington, 
Specification  No.   1128 


.1 


h 


(Continued  on   Page  Seven) 
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PLANS  and 
Specalqtiotw 

W««liing:ton:  Cirilian  Produetion 
laktration  official*  are  draft- 
mg  a  new  reifulation  to  curb  eom- 
Merc4ai  buildiag  and  channel  mor« 
matenaLi  mto  building  homes.  N«- 
Uommi  Housing  Expediter  Wilson 
W.  Wratt  arid  CPA  Chief  John  D. 
Smaii  wiJl  outline  the  proposal 
Marili  1ft. 

oOo 

al<Mr»ffli€tito  Gorernor  Warren 
hA*i  a^jpruTed  allocation  of  prem- 
ium fuiida  to  the  San  Franciaoo- 
Saa  Mateo  counties  for  improTe- 
metiu  to  the  "Cow  Palace",  op- 
•ratml  bjr  those  counties  in  Visita- 
won  Valuy.  Appropriations  were 
a]s«  iM|fTi€^  for  acquisition  of  sites 
for  a  kxjyi'  gchool  and  Youth  Au- 
thority clinics;  |300,000  for  ac- 
quuution  of  sites  for  Department 
of  Motor  Vehicles  office  buil(^n^8, 
snd  $60,000  for  snow  surrefs. 
oOo 

MtU   f  alley:  Voters  roinji:  to  the 
polls  April  9  will  be  asked  to  se- 
Mct  fche  site  of  the  proposed  Veft- 
•raiiK  Memorial  Auditorium. 
oOo 

liacf  aoiento:  The  U.  S.  Bureau 
mt  Reoiamation  regrional  sffice  here 
ka«  announced  that  14,500  acres 
•  f  p  iblic  land  in  the  Tule  Lako 
Mnmom  of  the  Klamath  Project, 
()r\'g  m,  will  be  opened  for  hom»- 
tU*««l  settlement  within  the  next 
two  fears.  Approximately  7,500 
aor»»  are  scheduled  for  opening 
«*i»4.  ytiar,  officials  said. 
oOo 

gan  t-rancisco:  Dr.  Philip  K. 
•ilman  of  this  city,  has  bes^un  a 
•nrrf^j  art  State  hospitals  to  serre 
a«i  a  ipjide  in  postwar  planning  of 
hospital  facilities.  Aim  of  the  sur- 
vey, which  already  has  an  appro- 
pnai  )n  of  $25,000,  is  to  make  ad- 
•<ia«b(^  hi^spital  facilities  arailable 
fr»  '•■■vf^'f  California  coatMonit^. 
oO« 
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italael:  Citizens  grroaps  are 
•AmiaiKning  for  an  Increase  in  the 
|§ii,00#  bond  issue  earmarked  for 
ni*w  ronstruction  and  rerisingf  •f 
#ie  Saa  Rafael  elementary  and 
hifk  schools.  Although  no  def- 
inite ftjjTure  has  been  announced, 
oone-enums  of  groups  participating 
mdioatfs  at  l^fiust,  flOO,fOO  addi- 
tatMuai   'Will  h^-"  asked. 

&■.«  Rafael :  The  San  Rafael  pout 

of  Antoncaa  Ije^on  has  proposed 
fhat  a  lOO-bed  war  meni(>nai  hc«- 
pitaJ:  he  rrf'cUHi  as  a  Marin  County 
Bwmartai  t^  the  war  dead.  County 
medicml  groups  have  astured  L^-, 
gioaaaireti  of  their  backing.  The 
prof»ofl4^  institution  would  be  op- 
er»t<»4  f>«  a  non-profit  bafiis  and 
>fili  iw*  built  on  a  sit'^  chosen  by 
conjiNrte-fit  hospital  exifiiBO&rt. 
•Oa 
S«.a  Smi^:  The  City  Council  has 
apj^rt>Tfi4  plana  for  reconrertinf 
100  Array  barracks  int«  peacetime 

^fc-j«|^  jl^U '«||M»i||iMI|  jMNBf         tt 


Scale'  Equipmeiit 
Company  Move. 
To  Larger  Quarters 

Soule'  Equipment  Company  has 
moved  into  larger  quarters  on  Fer- 
ry street  near  Seventh  in  the  Port 
of  Oakland  area.  According  to 
Howard  L.  Stilley,  general  man- 
ager, the  new  site  comprises  about 

five  acres,  81,950  square  feet  of 
it  under  roof,  with  a  direct  spur 
track  running  into  the  property. 
It  was  recently  racated  by  Macco 
Construction  Co.,  who  have  mored 
to  Brisbane. 

The  new  site  provides  plenty  of 
parts  and  repair  space  and  room 
for  parking  new  and  used  equip- 
ment under  corer. 

Soule'  Equipment  Company  is 
Northern  California  dealer  for  Le- 
Toumeau,  Bucyrus-Erie,  Diamond 
Iron  Works,  Pioneer  Electric,  Gra- 
co  lubrication  equipment,  Ameri- 
can Rubber  Co.,  and  Brigga  and 
Stratton  engine*. 

# 

Byron  0.  Pickard  Dies 
In  Berkeley  Home 

Byron  O.  Piekard,  6t,  aation- 
ally-knowB  scifety  engineer,  and 
manager  of  the  accident  preren- 
tion  bureau  of  the  Waterfront  Em- 
ployers Association  sf  the  Pacific 
Coast,  died  last  Thursday  in  his 
home  at  8U  San  Lais  road.  Bev- 
kelay. 

Mr.   Pickard   organized   the  bn- 


Redwood  Lumbermen  | 
Plan  Research  On 
Drying  Technique 

Harbinger  of  an  expansive  pro- | 
gram  of  research  into  the  science  J 
of  drying  California  Redwod  lum-j 
ber,  an  experimental  dry  kiln  Will  I 
be  constructed  in  the  heart  of  the 
Redwood  Belt  at  Eureka,  by  the 
Redwood  Seasoning  Committee  of 
the    California    R^wood    Associa- 
tion. 

At  the  opening  session  of  the 
Committee's  first  meeting  of  the 
year,  held  in  February  at  the  plant 
of  Dolbeer  &  Carson  Lumber  Com- 
pany, Eureka,  Harry  Sherman, 
Hammond  Lumber  Co.,  Samoa, 
was  installed  as  chairman  of  the 
Redwood  Seasoning  Committee  for 
1946;  George  Gregersen,  Holmes 
Eureka  Lumber  Co.,  Eureka,  took 
orer  the  secretaryship. 

Summary  of  the  Committee's  ae- 
tirities  for  1945  revealed  a  diver- 
sified range  of  subjects  analysed.  I 
Principal  problems  studied  during] 
the    year    were    associated    with  | 
checked   bird's-eye:    croper   meth- 


COAST  BUILDING   PERMITS 


Summary  of  permit  raluations  reported  to  DAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  inapection  deparU 
ments  of  seren  Western  states.  For  detailed  report  turn  to  Paga  Foar. 


1944 


1948 


194« 
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NAVY  NOT  DUMB 


iThe  House  I  Want 
Lecture  Series  To 
ijiart  iTiarcn  • 


P'mts 

Value 

Jan. 

.  10,284  $  18,6«9,081 

Feb. 

.  10,162 

23,046,435 

Mar. 

..  12,813 

23,540,600 

Apr. 

..  11,960 

21,768,898 

May 

..  12,980 

19,228,606 

June 

..  11,395 

16,973.078 

July 

..  13,543 

19,957,114 

Aug. 

..  12,209 

18,673,766 

Sept. 

..  10,587 

12,120,661 

Oct. 

..  11,971 

13,924,818 

Nov. 

..  11,090 

11,727,604 

Dee. 

..     9,374 

11,347,828 

P'mt« 

Value 

P'mta 

11,698  1  13,998,803 

19,150 

10,206 

13,776,238 

•..—•.... 

12,080 

18,116,289 

.•.••4i»*.. 

13,280 

21,108,984 

13,712 

26,713,463 

•  ••»•*■•*■ 

14,639 

29,851,429 

...•••...• 

13,409 

80,421,510 

.».•••■>.• 

13,764 

30,110,630 

^... 

14,301 

37,662,525 

.•...«  — 

18,318 

46,557,363 

«•••«*••>■ 

17,719 

54,908,961 

■■■■•«h«** 

16,479 

65,775,859 

Total..l38,358  >210,878,389  169.609  $388,996,039 


or  Better  Buiiding  -  - 

New  LamiDQUs  Switch  Plates 


Giti  Laminotni  Switch  Plates  proved  In  very  big  de«an4  sefort 
ods   of   kiln   drying    sinker    stok;  l^i^^  war— and  it  is  announced  that  they  ars  again  being  plaeed  on  ths 

light  retention  value  of  ths  mata- """ 


regation  and  proper  grading  at  the 
green  chain   for  drying  purposes. 

Projects  planned  for  1946  em- 
brace actual  experimental  dry  kiln 
runs  in  application  of  information 
already  obtained;  research  in  spec- 
ial dyring  problems  associated  with 
different  classifications  of  stock; 
studies  of  special  kiln  design,  and 
investigation  of  such  new  methods 
of  drying  as  ma#  seem  practical 
for  commereial  drying  of  Red- 
wood. 

As  pari  of  the  industry's  peren- 
nial program  to  produce  an  erer- 


The  U.  S.  Navy  is  now  hi.Bj  ar- 
■    ranging  an  atom  bomb  experiment 
Value       "^  ^^^  ^  ^  staged  this  Spring 
I  80  904,iiS^  ^  Bikini  Atoll  group. 

Numerous  oTer-ag«d  naral  crafi 
will  ba  used  as  targets  on  which 
tha  Navy  will  drop  atom  bombs, 

•  •    • 
(These  ships  were  not  so  orer- 

aged  just  six  months  ago!  To  eon* 
firia  that,  ask  what  is  left  of  tha 
Japanese  Imperial  Empire.) 

•  •    • 
•  Here    is    the    pay-off:    Do    gom 

think  the  Navy  Department  ia 
going  out  to  try  to  blast  itself 
out  of  existence?  Brother,  you 
don't  know  the  Nary! 

•  •    • 
That  la  jost  like  asking  i  pakar 

player  to  deal  you  a  haa^  wliila 
yoa  go  to  the  bathrooai. 

'^  ^K  Pw 

If  we  vant  la  mer.  rhat 
▼onld  really  happm  to  the 
NavT,  why  not  pnt  aoBte 
sfHftt  into  the  thing t  Why 
not  tarn  the  b«:tni.h'i'  :i'  )<^ 
orrer  to  th*"    Armj! 


rr-' '  Pt 


rial  previously  used. 

Only  a  few  minutes  of  exposure 
to  either  articial  or  daylight  will 
cause  these  switch  plates  to  emit 
a  fascinating  blue-white  glow  in 
the  dark  from  7  to  8  hours. 

A  eolorful  display  card,  mount- 
ing fire  Gits  Luminous  Switch 
Plates  is  furnished  free  to  each 
dealer.  There  is  a  style  for  praa- 
tically  erery  outlet  need. 

These  switch  plates  are  eagerly 
sought  on  the  counter  for  thsir 
daytime  decorative  as  well  as  night 


reau  in  1927,  and  vras  responsible  ^^ 

for  many  safety  innovations  «9e<5(SJheV"™Uty""p^urt,   the   R^-jtime  utility  and  safety  featured 
in  the  Pacific  Coast  shippmg  m-    _,^^    5Uaaonin»    Committee    was       When  used  in  combination  wi 


duatry. 

Prior  to  1927  he  was  district  e«-. 
rineer  for  the  Federal  Bureau  of 
Mines    here,    and    personally    di- 

»^ct^d    rescue    operations    in    sev- 

Tal  mine  disasters.  Including  the 
1929  cave-in  and  fire  at  the  Argo- 
naut mine  in  Amador  county. 

He  was  active  in  the  Propeller 
Qub  and  a  past  president  of  the 
California  Society  of  Safety  En- 
gineers. In  1938  he  was  elected 
general  chairman  of  the  National 
Safety  Council's  Marine  division 
here. 

Faneral  services  were  held  Fri- 
day from  the  Grant  D.  Miller  mor- 
tuary in  Oakland. 


with 


wood    Seasoning    Committee    was 

set  up  two  years  ago  to  further 

advmnee  the  technique   of   drying      .i^.  •  ••         |f»  !*« 

Redwood     lumber.      Experimental  |     Did    f  Oil  lUlO  W    1  UAt 

work  heretofore  has  been  earned 

en  at  ^e  kilns  of  member  oom- 


Gits  Prote«t-o-heIelds,  added  pro- 
tection is  given  the  walls  and  wall- 
paper surrounding  the  plates  and 
thereby  elimiaatlng  finger  marka 
and  soil  that  proves  oostiy  in  dec- 
orating. 

•  Gits  Luminous  Switch  Plates  are 
sold  only  through  Jobbers,  Lum- 
inous Switch  Plates  list  25c  single 


SINfPUFIED  PRACndl 
FOR  ASPHALT  ROOFING 

Printer  copies  of  Simplified 
Practice  Reconunendation  B1213-45, 
Asphalt  Roll  Roofing  and  Asphalt 
and  Tar  Saturated  Felt  Prodaeta 


fit  vis 
y 


i^'^i 


gang  and  42c  double  gaiig     Com-!«'*^    now    available,    according   to 


plete  information  can  be  had  by 
writing  direel  to  the  manufac- 
turer, the  Gits  Molding  Corp.,  4600 
West  Huron  St,.  Chicago,  or  from 
your  jabber. 


•#- 


ENGINEERING  COURSES 
START  AT  UC  EXTENSION 


SUMMEREtL  KflOr  STPJICIiJi^^^ 


"  Engiaeenag  Economics",  an 
advaneed  course,  including  a  dis- 
ocission  of  suoh  topics  as  life  ex- 
peetttDcy,  depreciation,  inreetment, 
government  projeots,  personnel, 
ate.,  will  begin  in  the  San  Pran- 
ciseo  center  of  Uni^rsity  of  Cali- 
fornia Extension,  640  Powell  St, 
Tuesday,  March  12,  at  7:30  p.  m. 

'^Constmction    Costs    and    Esti- 
mating" is  scheduled  to  begin  Fri 
day  at  7:30  p.  m. 


1746  Thi'^tee^t^  't     Oik^inl.  CjM 

From  San  Francisco  ^ro^  oth^^  tx'^hi 

ENtcrprisc  10920  TW.noaks  a^i 


ii 


r 


BURKE  FORM  CLAMPS 


w 

SNAP    TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

^««  Ifrv^t  street       -       San  Francisco  Phone  GArfield  8768 


Associated  Wood  Products  Co, 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 


Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calil 


Roy  M.  Scott 

Heating  snd  Ventilating  Eqoipaient 

B*iler«  •  High  and  Low  Pressure 

Steam  Traps  -  Valvea  -  Stralwere 

Fans    -    Blowers    -    Heating    and 

Ceeling   Cello 

Phene  MArket  2921 
"Toll  Us  Your  ProUlems" 

323   l«th  ST..  SAN   FRANOSCO 


Concrete  CutHng 
ressors  Rented 


Msrrj  A.  Thomaen.  m,  reeentlsr  discharged  from  the  United 
States  Marine  Corps  after  three  and  one-half  years  serriee  in  the 
South  Pacific^  is  temporarily  assisting  his  dad,  Architect  Harry  A. 
rhemsen,  Jr.,  816  Montgomery  street.  Young  Thomaen  wiH  return 
to  college  shortly  to  complete  a  course  in  Business  Administration, 
after  which  he  will  join  his  father's  architectural  firm. 

BlTin  C  dtendell,  general  contractor,  announces  the  opening  of 
new  olBces  at  2278  Market  street,  San  Francisco.  Telephone  HEijtlock 
Hi2  or  Juniper  i-WM. 

Jolm  M.  Bartlett,  general  contractor,  has  been  occupying  new 
DiBees  at  708  Ererett  street.  El  Cerrito,  for  the  past  month.  Phone 
LAndsaape  %^IU. 


an  announeement  of  the  division  of 
simplified  practice  of  the  national 
bureau  of  standards. 

The  recommendation  lists  items 
of  smooth  and  mineral  sturfaoed 
roll  roofing,  roll  siding  and  aata- 
rated  felt  for  stock  prtxiuction  and 
distribution.  It  is  based  in  general 
on  the  schedule  sf  these  products 
included  in  War  Production  Board 
Limitation  Order  L-288.    Its  pur 


Modem  Living,  Califort 
— a  symposium  to  be  pres. 
three  outstanding  San  Franciscans 
in  the  architectural  field,  will  nr»fa 
ttkt  series  of  six  lectures  ^  "Th^ 
House  I  Want",  sponsored  by  the 
Women's  Architectural  League, 
the  San  Francisco  Museum  of  Art 
and  the  Northern  California  Cha^ 
ter  sf  the  American  Institute  of 
Architects,  on  Thursday,  March  7, 
at  the  Twentieth  Century  Club  in 
Berkeley  at  10:00  a.  m.  and  st  tha 
San  Francisco  Museum  of  Art  is 
San  Francisco  at  2:80  p.  at. 

Gardner  A.  Dailey,  Archltert^ 
Thos.  D.  Church,  Landscape  Arch- 
itect, and  Maurice  Sands,  Deeo- 
rator,  will  participate  in  the  groaa 
discussion  of  Modem  Living — Cat 
ifomia  Style,  to  start  the  ball  roll- 
ing for  one  of  the  most  timely  and 
down  to  brass  tacks  program  sver 
offered  here  in  a  field  as  important 
as  the  housing  one  is  now. 

Subjects  to  be  covered  oa  mje- 
eeding  Thursdays  will  be  "Choiae 
of  Site",  with  John  S.  Bolles  ,Ar«b- 
itect,  and  Rajrmond  D.  Smith,  Rpal- 
tor;  "Period  Influence  in  tha  Mcxi- 
em  House",  with  Paul  R.  Williams 
of  Los  Angeles,  Architect  for  the 
stars.  Pietro  Bellucchi  of  Portland 
will  discuss  the  "Modem  Houss**. 
Prances  Elkins  and  Dorothy  l,i*- 
bes  will  handle  Contemporary  Dec- 
oration; Edw.  A.  Williamj,  Lami- 
scape  Architect,  will  take  up  gar- 
den plans  and  problems,  and  Wm. 
C.  Ambrose  will  end  the  series  with 
the  subject  "Your  House  aad  Til 
Architect". 

There  will  be  question  a» 
swer  period  after  each  talk. 
^ . 

OAKLAND  BUILDERS' 
EXCHANGE.  ELECTIOW 


difltrlbutors  and  users  in  the  post- 
war period,  the  beno^fits  whj<*h  were 
demonstrated  daring  the  «rai  by 
the  application  of  simplified  prac- 
tice to  the  products  concerned. 

Copies  may  be  obtained  from  the 
Superintendt  of  Documents,  Gov- 
ernment Printing  OfBce,  Washing- 
ton Ei,  D.  C  for  i  cejits  each  A 
discount  of  25  percent  is  afSilable 
to  thoee  ordering  100  or  m^re  cop- 
ies. 


Election  of  officers  of  the  Btiiki- 
ers'  Exchange  of  Oakland  will  take 
place    tomorr'iw    •wrk.h    polls    open 


pose    is   to    retain   for   producers,   from  8  a.  ra   to  6  p   ra  ,  WUliaai  ■ 


Architect    Irvin    WUliaai    Gk>ldstine    has   announced    that    M.    L. 

Gaidano  and  Brace  E.  Heiser  are  now  associated  with  Wm  in  his 
architectural  firm  ai  821  Market  street.  The  offices,  formerly  on  the 
8th  floor  of  the  Pacific  Building,  are  mored  to  Boom  711,  7th  floor. 

— 0— 


McGrath,  presKlent,   annoimeea. 

Changes  In  voting  proeedsre  prr- 
mit  use  of  the  absentee  ballot  pro- 
vided it  reaehefi  the  polls  in  tie 
Exchange  before   March   It. 

Numlxsr  of  director!!,  'to  be,  elect- 
ed has  been  ,m«"reai*ed  'frons  7  to  12. 

Nominating  eom,mitte*  memWrs 
have  selected  candidates  for  of- 
fices on  the  basis  of  getting  rep- 
resentation from  various  branta- 
es  of  the  industry. 

„■  I     .■■■■I   I..IIM I II II  — M^i— fcr* 


you  need  — 


iRiumpnmTcompnnv 

MAKES 

miB  PRIHT 

'♦•h  i  iildison  5Ts  •  Berkeley  2,  Cal  i 
^hor.e:  BErkeley  3440 


Comp 


PORTABLE  WELDERS 
Air  Tools  of  AD  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mlssien  16S6  -  07S5 


FULLER 

SHOWER 

DOORS 


MOM  COH  0444f! 


EXPANSION 
JOINT  FILLERS 

FlaxceH  BHuMiiittiis  Hber 

and  MUMr-Mvwwiie 

Asplialt  Felf.SIM 


CONTRACTORS:  sii  us  before  yod  bid/ 


We  uill  finance  sound 
ImprntTHienl  PistHct  Job*? 

a  We  enter  into  written  contracts  before  yeu  bid  .  . .  pey 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  ear^  to  permit  our  on-the-gpround 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  1913  Aet 

BONDS  and  WARRANTS  •  boH|lH  •  ^eted  •  mM 

PHoneCollect    S  1  0  "I  E     &    Y  0  U  N  B  E  Jb  E  0 

SuU€r5460  '<*    ROSi   BVILDIltC    •    SAK    tRAHLlSLO  4 


WESTERN 
ASBESTOS 

COMPANY 

o75  Tcwrepfl  "t     !  "i   '     -;  :i : 
Telpphone:  HEm.'c<.f  -it.-l 


All  slass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut  Heavy  concealed  cast  comer  braces  sive  Fuller 
shower  doors  extra  strensth  and  risidity. 

Eight  sand-blasted  designs  and  three  scrolls  available— 
®nc  for  every  style  bathroom.  Ask  for  folder  showing  all 

UJP    FULLCR  e-  CO* 


301  Minion  Street 
259  Tenth  Stfe«t 


San  Francisco 

Oakland        • 


EX  brook  7151 
GLcncourt0167 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


THE 

BROOKMAN 

COMPANY 


Cabots  Gloss  Collopakes 


m    •■<    oxvatmKmpit 
ta 


D*oftrs  hi 


PIPE 

PIPE  .  VALTBS  -  FITTINGS 

FaciUtMs  fM-  pipe  beaiing^ 
mwti.  mKwkioMm 

WHt«  for  PH»M 

Pacific  PipcC#« 

lit   ft|>«Mr    Bt^  IMb 


FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BOILDING  MATERIALS 


CaN  J.  A.  MANCMI,  Owii*r 
or  WRLIAM  O  CONNOt 


7*«porary  Lecofk'S 
WAIN  STREET.  SAN  FtANCHiCO.  S 
l^m^mim  YOlm*  0717 


GUNN  CARLE   AND   COlirANY 

SAW  ■ 


A    ••w   ORGANIZATION    ^f  •np^rUmc^i    MEN 


\     1 


i 


i 


I 


PAGf^  2 


sz:. 


DAI  L  Y 

nSBKT 


PACIFIC 


BUILDER 
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ADVANCE  CONSTRPCTIOM  RBPOHTS 


MONDAY,  MARCHJ^r    1946 


DAILY  PACIFIC  BUILDER 

(E«t«Mi«h«i  1100) 
iMuad   Ev«ry  ■ernlng.  Except  &«turtijiy,  Sunday  and   L^IAl  H«IMay» 

^^^^Jl^9P^^  BUILDER  iM  the  pioneer  conatnictlom  dally  ot  the 
.facuic  Coaat,  Maintainuag  a  eomplet*  news  reportlnc 


covering  all  principal  buudmg  and  enolneermaf  projects; 

consolidated  January  2,  192W,  with  Larewi'e  AdymBoe 

Con»truetion  Reports.  A  L,egal  Newspaper  of  gtta- 

etai  circulation  aa  defined   by  the  Superkw 

Court  of  San  FranclBco  County. 

..  SUBSCRIPTION   RATES: 

13.00  oe«  Menth;  f30  per  Year  (Payable  tn  Advance).  Wnfle  Ospy*  18* 

Hntered  aa  Second-Class  matter  July  25.  1907,  at  the  post  office 
at  San  Francisco,  California,   under  the  Act  of  March   3,   187» 


Poblished  by 
STARKRATH  PRMnNG  A  PUBLISHING  CO.     -^ 
Under  a  management  agreement  with 
F.  W.  DODGE  CORPORATION,  OmMr 

O.  E.  McGAVRAN,  Edlter  J.  E.  ODGERS,  Adver+1»|»if  Manager 

466  Teath  St.,  San  FrancUco  3  TeL  i  MArkcft  71 10 


3/11/46  Si  . -^ — 

'^WOODlInd,  Yolo  Co.,  Calif.-Flre  ^^"^^ ^^^f^l^f^^ 

"j  recently   damaged   the   Locker   Stor-  |  BUlLOLlHCiJj 

age    and    Pioneer   Distributors    com-  i 


pany,   100  W  Main   street,   owned   by  1 3/11/46 
Karl   H.    Koch,    with    loss    estimated   TO  PREPARE  PLANS 
at  150,000.    Reconstruction  will  com- 
mence as  soon  as  building:  materials 
are  available. 


10 


8 


3/11/46 

SUB-CONTRACTS   AWARDED 
SHOWROOM  Est  Cost,  J75,000 

SAN  RAFAEL,  Marin  County,  Calif. 

2158  Fourth  Street 
Construction    of    showroom,     service 

and  repair  shop  to  cover  10,000  sq. 

ft.,    plus    parlcing    lot ;    modernistic 

architecture  with  128-f  t.  plate  glass  '  3/11/46 


PAROCHIAL  SCHOOL 

LAS  VEGAS,   Nevada. 

Construction  of  parochial  school  to 
contain  10  classrooms  jind  an  audi- 
torium to  seat  400,''  cement  block 
wall  construction,  and  frame  and 
stucco  convent. 

Owner — Roman  Catholic  Bishop  <rf 
Reno,  Nev. 

Architects— Barker  &  Ott,  624  S.  La 
Brea  Ave.,  Los  Angeles. 


school  building  on  Butterfield  Rd; 
restoration  and  additions  fo  Main 
Elementary  School,  Redhill  Ele- 
mentary School  and  Yolandales 
Elementary  School 

Owner — San  Anselmo  School  District, 
Wade  Thomas,  superintendent,  San 
Anselmo. 

Architects — J.  Frajicis  Ward  &  John 
S.  Bolles,  369  Pine  St.,  San  Fran- 
cisco. 

1 1— HOSPITALS 

3/11/46  U 

PLANNED 


PLANS  ON  FILE 


The    follewing    iM    ef    plam    ami    «pacJfl(kations    fer    cenetruottoir 

p*^Jeot»  are   new   avalktht*   for   inepeetlen   at  the  efflce  ef   DAft.Y 

PACIFIC  BUILD&R,  4€5  Tenth  Street,  San   Francl.oo. 


Work 


Leoatlen 


Bid  Opening  Date 


8  MUes  Railroad 

NOy  13469,   Spec  1?620 


Stockton 


1-14 


SUB  -  BIDS  WANTED 


Gene«Tai  oontraotert  daelHng  •uVbldTofTanyJobwi'ii^^ 
ORANGE  COUNTY,  Calif.— Archi-    their  requirements   In   this   oelumn.    There   I*   no   charge  for  thi.   .^^i^r 
tecis  Wildman  &  Faulkner,  426  Spur-  »«rvice. 


front  BIDS  OPENED 

Owner— Armstrong-Campbell  Co.,  819  HIGH  SCHOOL  BUILDING 

Francisco  Blvd..   San  Rafael.  PURDY    Washington 

Contractor-E.   P.   Merritt  102  Rialto  Construction   of  two-storv  reinforced    tJlf.'^i.^l'^^^  ^"^.J^^^^^J^J^^^^K  ^°? 


P  geon  Bldg.,  Santa  Ana,  wUl  be  en- 
gaged by  the  Orange  County  Board 
of  Supervisors  under  an  agreement 
now  being  drafted  for  construction  of 


Bldg.,  San  Francisco. 


concrete  high  school  building  (2d0x 


Roofing— Booth    &    Little,    447    Mag-    120  ft.)  with  brick  face  exterior. 


BUILDING  SECTION 


NEWS  INDEX  - 

For  convenient  reference,  news 
reports  tn  this  section  are  classi- 
fied as  follows: 


Cemmercial  BIdgs. 
Educational   BIdgs. 

Hospitals    

Industrial  BIdgs.  . 
Public  Buildings  ... 
Religious    Buildings 


1-  8 

9-10 

11 

12-13 

14-17 

._ 18-19 


Sociai,   Recreational   BIdgs.  20-21 

Residential    Buildings    22-26 

Transportation   BItfJjs. Z7 

Miscellaneous   BIdgs. 28-30 


LS-^OMMEROAL  BLDGS. 

3/11/46  3 

SUB-CONTRACTS  AWARDED 

WAREHOUSE  Est.  Cost,  J40,000 

PETALUMA,   Sonoma   County,  Calif. 

Construction  of  farm  equipment  dis- 
filay  room  and  warehouse. 

Owner — A  Tomasinl,  c/o  architect. 

Architect — J.  Lloyd  Conrich,  593  Mar- 
ket St.,  San  Francisco. 

Contractor  —  Vogensen  Construction 
Co..  515  H  St.,  Petaluma,  Calif. 

Roofing,  Heating,  Hardware  and 
Linoleum — Tomasinl  Hardware  Co., 
120  Kentucky  St.,  Petaluma. 

Electric  Wiring— J.  L  Bone,  132  Lib- 
erty, Petaluma. 

Glass— W.  P.  Fuller  &  Co.,  301  Mis- 
sion St..  San  Francisco. 

Grading,  Foundations  and  Concrete — 

Heln  Bros.  Basalt  Rock  Co.,  Red- 
wood Highway,  Petaluma. 

Lumber  and  Mill  Work  —  Sterling 
Lumber  Co..  409  3rd  St.  Petaluma. 

Painting— Wm.  Kruse,  628  Prospect 
St.,  Petaluma. 


nolia  Ave.,  Larlcspur 
i  Plumbing   and    Heatmg — Ernest   On- 
j     garo,  243  San  Anselmo  Avenue,  San 
Anselmo. 

Electric    Wiring — Lombardi    Electric, 
717  Francisco  Blvd.,   San   Rafael 

Glass — Progress  Glass  Co.,  1622  Fol- 
som  St,  San  Francisco. 

Reinf.  Steel— W.  S.  Wetenhall  Co., 
17th  and  Wisconsin  Streets,  San 
Francisco. 
••  2-18  ^  struc.  Steel— Judson  -  Pacific  -  Mur- 
phy Corp.,  696  Pennsylvania  St  at 
22nd  St.,  San  Francisco. 

Painting— W.  G.  Thompson,  1707  Fol- 
som  St.,  San  Francisco. 

Lathing  and  Plastering — H.  W.  Las 


3/11/46 

CONTRACT   AWARDED 

AUTOMOBILE  AND  APPLIANCE 

BUILDING 
SAN  FRANCISCO.  Northeast  comer 

Geary  Blvd.  and  Blake  St 
Construction   of   one-story  reinforced 

concrete  automobile  and  appliance 

sales   and    service    building;    work 

includes  excavation,  concrete  work, 

.structural     steel,     carpentry,     mill- 
work,    roofing,    sheet    metal    work, 

porcelain     enameled    iron,     miscel- 

lanous    and   ornamental    steel    and 

iron   work,   lathing   and    plastering, 

glass    and    glazing,    painting,    lino-    3/11/46 

leum,    auto    hoists,    gasoline    tanks  j  TO  PREPARE  PLANS 


Owner — Purdy  High   School  District, 

Purdy. 
Architects — Charles  &  Clarence  Rueg- 

er,    Puget    Sound    Bank   Bldg.,    Ta- 

coma.  Wash. 
Low  Bidder — Lewis  Construction  Co., 

3447  4th  Ave.  S.,  Seattle,  $233,000. 

Other  bids  were: 

H.  R.  Olsen.  Tacoma,  |247,000. 

Dolph  Jones,  Tacoma,  ?248,000. 

Bonnell  Construction  Co.,  Tacoma, 
$264,499. 

C.  F.  Davidson,  Tacoma,  $283,301. 


provements    to    the    Orange    County 
Hospital    on   W.   Chapman   Ave.,  Or- 


Eecajator  and   Eievater  A^ditieas.   Lincoln   Bldg.,  §67   Market  Street.  San 
Franoieoo;    Bide   open    Mareh   12,  SJW   P.   M. 
Dinwiddle  Constr.  Co.,  210  Crocker  Bldg,  San  Francisco  (EXbrook  6«i«) 
MacDonald,  Young  &  Ne*eon,  127  Montgomery  St,  S.  F.    (SUtter  8396) 
H.  H.  Larsen  Co.,  64  South  Park.   San  Francisco    (EXbrook  3190) 


ange;  construction  of  a  new  library    SuP«2[^<^"'^  ^®''  Ordnanee   Shop.   San    Francisco    Naval   Shipyard;    NOy 
building  at  6th  and  Birch  Sts.,  Santa  1»«;   Spec.  17152;   Bide  open   March  18,  11:00  A.  M.. 
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3/11/46 

BIDS  OPENED 
REDONDO    BEACH,    Los    Angeles 


ter.    15    Mariposa    Ave.,     San    An-  1  Co.,  Calif.— Howard  Dunn,  P.  O.  Box 

selmo.  1525^  North  Hollywood,  at   (1)   $117,600 

Hollow    Tile-Ed    Ramey.    626   Third  .and    (2)    $199,554,   submitted   the   low 


St.   San   Anselmo 


base  bid  to  the  Redondo  Beach  City 


pany,  964  Harrison  St.,  San  Fran 
Cisco 


and  pumps,  electrical  work,  etc. 

Owner — Harry  Krieger  &  Son,  c/o 
engineer. 

Consulting  Engineer — Hyman  Rosen- 
thal, 617  Montgomery-  St 

Architect — Theo.  G.  Ruegg,  617  Mont- 
gomery St.  ; 

Contractor — Jacks  &  Irvine,  620  Mar- 
ket St,  San  Francisco. 


^'®!L,.^°"i"fT„^°°^^:r^°°^o°"  J^°™"  'school  District  Administration  Bldg., 
""**"  "  *     '^  115  S.  Francisca  Ave.,  Redondo  Beach, 

February    27    for    construction    of    a 

one-story  frame  and  stucco  10-class- 

_  o    room  building  at  the  northwest  cor- 

'"*»|ner   of    Plant    and    Vail    Aves.,    Re- 


•• 


•• 


3/11/46 

PREPARING   PLANS 

DRIVE-IN  RESTAURANT 

Estimated  Cost,  $60,000 

CORTE  MADERA,  Marin  Co.,  Calif. 

Construction  of  one-story  frame  and 
stucco  circular  drive-in  restaurant 
with  flat  roof  and  high  tower. 

Owner — E.  C.  Moon,  c/o  architect 

Architect— Conrad  F.  T.  Kett  75  Cres- 
cienta  Dr.,  Sausalito. 


S/11/46  7 

SUB-CONTRACTS  AWARDED 
FROZEN  FOOD  1X5CKER 
SAN    ANSELMO,     Marin    Co,    Calif. 

Greenfield  Ave. 
Construction    of    one-story    concrete 

and  steel  frozen  food  locker  build- 
ing (40x80  ft). 
Owner — J.    J.    Ongara,  c/o   architect 
Architect  —  C.    F.    Gromme,    Alberts 

Bldg.,  San  Rafael. 
f     Contractor— E.  P.  Merritt,  102  Rialto 
•1         Bldg..  San  Francisco. 
*^-      Roofing — Marin  County  Roofing  Co., 

450  Francisco  Blvd.,  San  Rafael 
Plumbing,  Heating  and  Sheet  Metal — 

Ernest    Ongaro,  243    San    Anselmo 

Ave.,  San  Anselmo. 
Electric  Wiring— L  H.  Lombardi.  717 

Francisco  Blvd.,  San  Rafael. 
Glass— San  Rafael  Glass  Works,  1115 

3rd  St.,  San  Rafael. 
Reinforcing    Steel— W.    S.    Wetenhall 

Co.,   17th   and   Wisconsin    Sts.,    San 

Francisco. 
Structural    Steel  —  Judson  -  Pacific  - 

Murphy  Corp.,  696  Pennsylvania  at 

22nd  St.,  San  Francisco. 
Brick  and  Stone  Work  and  Haydlte 

Blocks— Ed  Rainey,  626  3rd  St.,  San 

Anselmo. 
Painting— W.  G.  Thompson,  1707  Fol- 

som  St.,  San  Francisco. 
Lathing  and  Plastering — H.  W.  Las- 

ter,  15  Mariposa  Ave.,  San  Anselmo. 
Concrete — Camgros     Gravel    &     Fuel 

Co..  Inc.,  626  3rd  St.,  San  RafaeL 
Asphalt  Tile — Turner  Resilient  Floors, 

In>c.,  141  Montgomery  St.,  San  Fran- 
cisco. 


3/11/46  7 

PLANNED 

STORE   BUILDING 

ALAMEDA,  Alameda  Co.,  Cal.    Park 

Avenue. 
Construction   of   three-story  addition 

to  store  building. 
Owner — Saylors  Chocolates,  Inc.,  2420 

Enclnal    St.,   Alameda. 


3/11/46 

CONTRACT   AWARDED 

LOS  ANGELES,  Calif.— Vinnel  Co., 
building  division,  108  W.  6th  St,  Los 
Angeles,  awarded  contract  by  Trans 


DEPARTMENT  STORE 


dondo  Beach. 
r'Aflt   m  onn  nnt\       Plans  were  prepared  by  Architects 

SAN    FRANCISCO.    CorSS   M^oSl^ '  ^arshSn^th  &   Powell.   Architects' 
Ave.    and    Geary    St,    on    the    site  ^'^?-  ^16  W.  5th  St    Los  Angeles, 
of  the  old  Calvary  Cemetery  .  ,^'^f  ^^"^  received  for  (1)   admln- 

Construction  of  two-story  department '  '^tration  section,  kindergarten  sec- 
store  building  involving  the  utiliza-  L*°"'.  ''^^!^''°T.^*^,°/Vt  '  o  ^  ' 
tion  of  300.0cg  sq.  ft;  lie  new  store  '  ^°>'«\  ^"^  ^'''L^°  l^.^'fi?"  t?.'/ ^.Tif « 
to  be  accessible  from  three  differ-  ,  ^°-  ^'  ^*^-  ^^  ^^^  *°^  *^®  ®°*^® 
ent  parking  levels  because  of  nat-  iP**?,^®*^*',  .  J.^ 
ural  elevations;  a  tire  and  battery  Complete  bids  were: 
service  station  and  parking  space '  !!"l^'*^^  ^""°'  ^^'  $117,800.  (2) 
for  approximately  900  cars.                   i*^?£:i^'*:    .r^    „             /,v     •■.ioa^a     /o^ 

Owner— Sears.   Roebuck  &  Co.,   D.   S.  '      ^"^    ^    ^y*°'     ^^^     1119.648,    (2) 
Tarvid,  San  Francisco  manager;  H.  '^°  ^^**- 


W.     Kingsley,     vijce  -  president     in 


charge  of  Pacific  territory.  Mission  i  5217,916. 
and  Army  Sts.,  San  Francisco.  lo,,,,^/. 

Architect— W.   D.    Peugh,    333   Mont-  '  3/11/46 
gomery  St.,  San  Francisco. 


C.    B.    Bagnall,     (1)     $129,462,     (2) 
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3/11/46  •• 

CONSTRUCTION    UNDER   WAY 
SHOWROOMS 


CONTRACTS  AWARDED 

!     LOS    ANGELES,    Calif.— DeCamp- 
'  Hudson    Co,    1277    W.   24th    St,    Los 
8 'Angeles,  at  $81,500,  awarded  contract 
jbv  the  Los  Angeles  Board  of  Educa- 
•tlon,  1425  S.  San  Pedro  St,  Los  An- 
SANTA    ROSA,    Sonoma   Co.,    Calif,    geles,  for  the  construction  of  a  one- 
Southern  city  limits.  i  story,  8-classroom  frame  and  stucco 
Construction     of     Dodge  -  Plymouth    s^<^hool     building    at    the    Domlnguez 
showrooms  and  garage.  '  Elementary    School,    21250    Santa   Fe 
Owner  —  Dodge  -  Plymouth    Co.,    c/o  '  Ave..  Domlnguez.  The  other  contract 
architect  1  awards  were :  Hickman  &  Rttter,  2411 
Architect — C.    A.    Caulkins,    1107    St  '  Chamwood  Ave.,  Los  Angeles,  plumb- 
Helena,  Santa  Rosa.                               i  ing   and   heating,   at   $16,397;   GJolden 
2    Contractor— Wm.   D  Rapp,   705  Ben-    State  Electric  Co.,  Inc.,  1515  W.  7th 
nett  Ave.,  Santa  Rosa.                          I  St,  Los  Angeles,  electrical  work,  at 

. j  $3383.15;    Risk-Sutoon,    10504    Kauff- 

Jman   Ave..   South  Gate,   painting,   at 

3/11/46  ••     4 '$3594.    Plans    were    prepared    by    the 

corTtlnVrital  &"wesTem  Alriines,'lnc., '^^  j  architectural    section    of    the    board, 

670  W.  6th  St,  Los  Angeles,  for  con-    TELEPHONE  BUILDING  !  A.   S.  Nlbecker  Jr.,  architect,  1425  S. 


8/11/46  ••     5 

PLANNED 

NIGHT  CLUB  Cost,  $250,000 

OAKLAND,   Alameda  County,   Calif. 

1801  Franklin  St. 
Remodel  building  for  night  club  with 

luxurious  decorations  and  facilities. 
Owner — John  L.  Rossi,  Club  Mondre, 

427  12th  St,  Oakland. 
Architect — Not  announced. 


3/11/46  4 

PREPARING  WORKING 
DRAWINGS 

LOS  ANGELES,  Calif.— Gruen  & 
Krummeck,  1424  S.  Kings  Rd.,  Holly- 
wood, are  preparing  working  draw- 
ings for  extensive  remodeling  of  an 
8-story  building  at  737  S.  Broadway, 
Los  Angeles,  for  Grayson's  same 
address.  The  work  will  Involve  com- 
plete refacing  of  entire  front,  demo- 
lition and  structural  work  to  provide 
deep  arcade  extending  through  to 
fourth  floor,  elevator  shafts,  3  new 
elevators,  reinforced  concrete  work, 
tile  work,  painting,  plastering,  plumb- 
ing, electrical  work.  Bids  will  be  re- 
quested next  month.  Wm.  D.  Coffey, 
structural  engineer,  649  S.  Olive  St, 
Los  AngeJco. 


struction  of  a  two-story  concrete  and 
steel  nose  hangar  building  at  5901 
W.  Imperial  Highway,  Venice  Dis- 
trict; 85x425  ft.  In  area;  estimated 
cost,  $190,000.  Plans  were  prepared  by 
Donald  R.  Warren  Co.,  500  S.  Fig- 
ueroa  St.,  Los  Angeles. 


3/11/46  6 

CONTRACT   AWARDED 

ALHAMBRA,  Los  Angeles  Co., 
Calif.— Steed  Bros.,  714  Date  Ave., 
Alhambra,  have  the  contract  for  con- 
struction   of   a   one-story  and   base 


Contract  Price,  $77,845  ,  San  Pedro  St.,  Los  Angeles. 
SACRAMENTO,  Sacramento  County,  i  

Calif.  2216  Stockton  Blvd. 
CJreneral   construction   of   Sacramento   3/11/46  I 

South  office  building.  |80ND   ELECTION 

Owner  —  Pacific    Telephone    &    Tele-  i      SAN    BERNARDINO,    Calif .—Vot- 


graph  Co.,  140  New  Montgomery  St, ;  ers    of    the    San    Bernardino   Junior 
San  Francisco.  '  College  District  will  hold  an  election 

Plans  by  engineering  department  of  I  April   12   (tentative  date)   to  vote  on 
owner.  j  the   proposition    of    issuing  and   sell- 

Contractor  —  Lawrence    Construction  ■  Inir  bonds  In  the  amount  of  $1,157,- 
Co.,  3020  V  St,  Sacramento.  j  000.    which,    if    approved,    would    be 

. I  used  to  finance  construction   of  new 

i  buildings  In  the  District. 

ment  store   building  at  421   E.   Main    ?,/ll/4f  '     ^  ^  ,„  J^^  P^^^^'^'"   ^^^'^^^^^   ^^^  ^°"°^- 

a*  AlUorv^K-o         fn^     1  iah.tkra'a         Tnr.    •       COM  P  LET  I  NG      PLANS  iHg     WOrk : 

fh.£^.^'^yi^jJ''L}tl±VflJ'!^^;i\MARK^^  Est   Cost   $30,000        Construction     of     an     engineering 

$200,000;     a     new     science 
■  building    to    house    modem     labora 


Ana,  and  construction  of  an  addi- 
tioal  building  for  the  Juvenile  deten- 
tion home,  1207  E.  3rd  St,  Santa  Ana. 
The  total  cost  of  these  projects  is 
estimated  at  $1,000,000. 
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3/11/46 

SITE    SELECTED 

LOS  ANGELES,  Calif.— The  Los 
Angeles  City  Planning  Commission 
has  notified  the  City  Council  of  its 
choice  for  a  site  at  the  block  bounded 
by  Fourth  St..  Sixth  St.  Columbia 
Ave.  and  Loma  Dr.,  Los  Angeles,  for 
the  construction  of  a  new  receiving 
hospital  for  the  City  of  Los  Angeles 
to  cost  $1,000,000. 


Jaa.  L  Barnes  Constr.  Co..  941  Russ  Bldg.,  S.  F.   (EXbrook  6905  or  7054) 
EI  8.  McKlttrick  Co.,    610— l«th    St,  Oakland    (TWln    Oaks    5070 >. 
M  Jk  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
A.   nimeU   BUdr  Co.,    Inc.,    9   Main    St,    San   Francisco    (YUkon    OMO). 
Moore  t  Roberts,  C9S  Mission  St.    San  Francisco   (GArfleld  8579). 
Peter  Klewlt  Sons'  Co.,  442  Post  St..  San   Francisoo   (EXbrook  673«). 
Barrett  &  HlJp,  918  Harrison  St,   San   Francisco    (DOuglas  0700). 
Paitker,  Steffens  &  Pearce,  135  South  Park,  San  Francisco  1  EXbrook  6G39) 


3/11/46  •     •     17 

SITE    PURCHASED 

STATE  PRISON  Cost,  $4,000,000 

Near  SOLEDAD,   Monterey  Co.,  CaL 

Construction  of  State  prison  to  house 
1000  prisoners  from  18  to  23  years 
of  age. 

Owner— State  of  California.  State  Di- 
vision of  Architecture,  Public 
Works   Bldg.,    Sacramento. 

Plans  by  Anson  Boyd,  State  Archi- 
tect, Public  Works  Bldg.,  Sacra- 
mento. 


3/11/46  ••     IX 

PREPARING    PRELIMINARY 

PLANS 

MEDICAL  CENTER  EXPANSION 

Cost.  $11,000,000 

SAN  FRANCISCO.  Third  and  Par- 
nassus Ave 

Reconstruction  and  expansion  of  the 
University  of  California  medical 
center. 

Owner  —  University  of  California, 
Berkeley. 

Architect— Timothy  L.  Pflueger,  580 
Market  St.,  San  Francisco. 


After  Vole   Xheatre,   Woodianc^'    Bidfc   open    March    13,   3:00   P.    M. 
Martpoea  Constr  Co.,   198  Mississippi  St,   S.   F.    (UNderhlH  0375) 
Keter  Sartorto,  262  Clementina  St,  San  Francisco   (GArfleld  8317*. 
Alfred  J.  Hopper  Co.,  243  Langtor.   St,   San   Francisco    (MArket   7970) 


Bank  Sulldkig,   East  Salinas;    Bids  open    March   12. 
Howes  *  Whitaker,  626  Russ  Bldg.,  San  Francisco   (CArfield  5729) 


Drug    Storage    Bldg.,    4th    and    Clementina    Streets,    San     Francisce;     Bids 
o|9en    March    IS,    10:00  A.   M. 
Barrett  &  HUp,  918  Harriien  St..   San  Francisco    (DOuglas  0700). 
Dinwiddle  Constr  Co.,  Inc.  210  Crocker  Bldg,   S.   F.    (EXbrook  8618). 
E.   S.  McKlttrtck  Co.,  Inc.,  610— 16th  Street  Oakland    (TWinoaks  5070). 
Erbentraut  A  Summers,  446  Sixth   St.,   San   PYaaclsco    (MArket  8310). 
Deluuca  &   Son,   1745   Filbert   St.    San    Francisco    (ORdway   3600). 
M.  «t  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (EXbrook  7624 ». 


Remodel   Ferd  Age«cy,   Market  St.   and   Duboee   Ave.^  San    Francltoe;   Bids 
open    March    15,   2:00    P.    M. 
Jacks  &  Irvine,  630  Market  St,  San  Francisco  (GArfleH  2106). 
Carrioo  &  Gautler,   865   Ocean   Ave.,   San   Francisco    (JUnlper  4-8081). 


Improve  Facilltlee,  South   San    Francisco,   E.    i.  du    Pont   plant;    Bids  open 
March   18,  4:00   P.    M.    (EST). 
Dinwiddle  Constr.  Co.,   Inc.,   210  Crocker  Bldg,   8.   F.    fEXbrook   6616). 
Barrett  &  Hllp,  918  Harrison  St,  San  Francisco  (DOuglas  0700). 

Medical -Dental   Building,  Geary   Blvd.  and   14th   Ave.,  San    Francisco;   Bids 
cloee  Mflroh   14,  5:00   P.  M. 
Erbentraut  &  Summers,   446   Sixth   St,    San    Francisco    (MArket   8310). 
M.  J.  King.  Inc.,  231  Franklin  St ,  San  Francisco   (UNderhlH  8209). 
DeLuca  &   Son,   1745   Filbert    St.,    San    Francisco    (ORdway   3600). 


•• 
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3/11/46 

BIDS   WANTED 

TUBE  RADIATION 

SAN  LEANDRO.  Alameda  Co.,  Calif. 
U.  S.  Naval  Hospital. 

Installing  tube  radiation  in  existing 
covered  passage  and  solaria  with 
the  necessary  additions  to  the  ex- 
isting heating  system,  pipes,  traps, 
valves,  connections  to  existing 
heating  and  return  mains  and  Inci- 
dental work,  complete  and  ready 
for  use  at  the  U.  S.  Naval  Hospital, 
San  Leandro;  Spec.  17460,  NOy 
13296. 

Owner — Bureau  of  Yards  and  Docks, 
Navy  Department,  Public  Works 
Department,  12th  Naval  District, 
1182  Market  St,  San  Francisco, 

Low  Bidder — Jerry  Doyle,  P.  O.  Box 
74,  San  Leandro,  $13,114. 
Other  bidders  were: 
Western  Plumbing  &  Heating  Co., 

$14,555. 
O'Mara  &  Stewart,  Ltd.,  $16,400. 
Anderson  &  Rowfe,  $16,916. 

1 2-13 — INDUSTRIAL 
BUILDINGS 


•• 


12 


85x150  ft  in  area,  reinforced  concrete  ;  alTOS    Santa  Clara  Co     Calif  buildine 

construction ;  estimated  cost  $200,000.  1  ^^*»  ALrOb,  banta  Clara  Co.,  Calif,  puuaing. 

Plans   were    prepared    by   Qulntin   &_....  -  .  -  ^  t.     •       ^         ....  .. 

Westberg,  architects,  712  N  Garfield   Construction  of  one-story  frame  and  tones   for   chemistr>-;    phy.sics,   geol- 


Ave.,  Alhambra. 


3/11/46  3 

CONTRACT   AWARDED 

LOS    ANGELES,    Calif. —Wm.    P.  j 
Neil  Co.,  Ltd.,  4814  Loma  Vista  Ave.,  \  ..,.■,,.(. 
Vernon,    awarded    contract    for    the  !  „ ,  a  ^i  c 
construction  of  a  one-  and  part  two 


stucco   market   building    (75x75  ft)    ogy,    biology,    etc.,    $175,000;    convert 
plate  glass  front  !  present   science  building  to   a   class- 

Owner — A.   P  Gordon,   c/o  Architect    room   building,  $35,000;    expansion   of 
Architect — Kress  &  Gibson,  515  First   existing  library  and  additional  equip- 


Natlonal  Bank  Bldg.,   San  Jose. 


ment,   $110,000;    remodel   present   ad- 

'  ministration     building    for    admlnis- 

i  tration    purposes    on    the    first    floor 

4    and    classrooms    on  the   second,   $35,- 

000:    a    new    classroom    building    for 

commercial    purposes,    $175,000;    stu- 


W..V  ...w       PLANS  BEING   FIGURED— BIDS 

stoiT"wa'^rehousrbui^dlng'*aPbVt'ri^^  ,     ,  -.-.         .      ,    , 

Blvd.  and  59th  St.,  central  nmnufac-  ^^TER  AND  CLEAN  BUILDING       dent   union   building,   m.luding  cafe 

turing  district,  for  the  United  Whelan  I  SAN   FRANCISCO.    501-507    Howard  ^  terla.    kitchen,    student    offices    and 


3/11/46 

PREPARING  PLANS 

BREWERY  Cost,  $275,000 

SAN   FRANCISCO.  Northeast  comer 

20th  St.  and  Treat  Ave. 
Construction     of     class     A    brewery 

building. 
Owner— Regal    Amber    Brewing    Co., 

675  Treat  Ave. 
Architect  —  H.     E.     Baumann,     251 

Kearny   St. 
Engineer— James   Smith,  251  Kearny 

St 


Import  Corp.  The  building  will  cover  K  ,?*■      ,         ,  ^     ,  ^  k   n..      additional    classrooms     8217.000. 

an  area  174x670  feet,  with  a  second-    Alterations  to  and  cleaning  of  build-  ;     New  parking  grounds  will  be  nec- 
story    portion    175x300    feet    in    area.  I  ^  ""&•      „,.,^^   ,^  '.^""^.f^^  following   use   of   present   fa- 

Plans  are  beine'   nrenared   bv  Archi-  '  Owner— Withheld.  cilities    for    new    construction.     This 

tect  Harrv  T  mil^  4814  I^ma  vSto  ^-    Deichmann,    1026   will    cost    $50,000.     Miscellaneous    ex- 

^      ■  '  Market  St  ;  penses  were   estimated  at   $150,000. 

The  following  contractors  are  fig-        Walter    L.    Culver,    Jr.,    and    Jess 
g  I  urlng  plans :  J.    Jones,    2908    "D"    St,    San    Bem- 

i     Peter  Sartorio,  262  Clementina  St    ardino    are    the    architects    for    the 
P.   E.  Vukicevich,  1442  Taraval  St    district 

Mariposa     Construction     Co.,     1106  

Mariposa  St.,  San  Francisco. 


Ave.,  Los  Angeles. 


3/11/46 

PLANNED 

STORE  BLDG.  Est.  Cost,  $4,000 

EUREKA,    Humboldt  Co.,  Calif.    319 

Henderson   Street. 
Construction    of    store   building. 
Owner— Lowery    Bass,    2507    "E"    St, 

Eureka. 


3/11/46  3 

CONTRACT    AWARDED 

VERNON,  Los  Angeles  Co.,  Calif. 
— Wm.  P.  Neil  Co.,  Ltd.,  4814  Loma 
Vista  Ave.,  Los  Angeles,  awarded 
contract  for  construction  of  a  two- 
story,  reinforced  concrete  addition 
to  a  grocery  warehouse  building  at 
4433  E  49th  St.,  Vernon,  for  Central 
Manufacturing  District;  triangular 
shaped,  29.762  sq.  ft.  of  floor  space. 
Cost,   $120,000. 

Plans  were  prepared  by  Architect 
Harry  Miller,  4814  Loma  Vista  Ave., 
Los   Angeles. 


3/11/46  ••     4 

CONSTRUCTION     UNDER    WAV 

OFFICE  BUILDING         Cost,  $90,000 
NEWARK,  Alameda  County,  Calif. 
Construction    of    steel    frame    office 
building  (80x180  ft)  with  open  truss    Architect— Thos. 


for 

STUCCO 


3/11/46  •     •     9 

ARCHITECT    SELECTED 
SCHOOL  BLDG.         Est.  Cost,  $75,000 
BAYSHORE,   San   Mateo  Co.,  Calif. 
Alterations     and      improvements      to 

school  buildings. 
Owner  — The    Bayshore    Elementary 
School  Dist.,  Bayshore. 

M.     Edwards,     704 
steel  roof  Joists,  concrete  exterior,       Market   St,   San    Francisco, 
steel    sash,    air   conditioning  using       The^school   district  recently  voted 
gas  heating  fuel.  bonds    in    amount    of    $75,000    to    fi- 

Owner — James  Graham  Manufactur-    nance  above  construction. 

ing  Co.  

Architect— Frederick  H.  Relmers,  233   3/11/46  ••    9 

Post  St,  San  Francisco.  PREPARING   PRELIMINARY 

Contractor— G.    W.   Williams   Co.,    10    PLANS 

California  Dr.,  Burllngarae.  '■  SCHOOL  BUILDING 

Heating— Aladdin  Heating  Corp.,  2222   MORGAN  HILL,  Santa  Clara  County, 

San  Pablo  Ave.,  Oakland.  |     Calif. 

Steel  Sash— Michel  &  Pf effer  Iron  ;  Construction  of  high  school  building. 
Works,  Inc.,  10th  and  Harrison  Sts.,  Owner— Morgan  HIH  School  District, 
San  Francisco.  \     Morgan  HllL 

Structural  Steel— Herrick  Iron  Work*   Arrhitect  — Robert    Stanton,    Pebble 


18th  and  Campbell  Sts.,  Oakland. 


Beach. 


3/11/46  •     •     8 

SUB-BIDS  WANTED 

SAN    MATEO     COUNTY,     Calif  — 


•  • 


.0:7' 


THE 


3/11/46 

TO   PREPARE   PLANS 

SCHOOL  BUILDINGS 

Wm.  Horstmever  Co.,  23  Mars  ^U' ^.^  .^^Jt^^''^''^^^t  ^T^^^ 
qan  Francisco  is  fitrurin?  nlans  and  !  *^^^  ANSELMO,  Marin  County,  Calif, 
ban  *  rancisco    IS  iigTinng  plans  ana  -  (;>       J         .         ^  elementary 

desires  sub-bids  by  March  15  on  the  "'-•••uu    v.    a,    ^^m,     ^.^xucui.a,*jr 

Millbrae  Furniture  store  at  Mill- 
brae  and  a  laundry  building  at  South 
San  Francisco,  and  by  March  19  on 
a   supermarket   at   San   Carlos. 


'if. 


// 


/ 


IMPROVED 


cy^  -U^ 


STUCCO   CE 


More  yaT6%  Per  Sack  •  Spreads  Easier  •  Less  Shrinkage 

PACIFIC    PORTLAND    CEMENT    COMFANYi 


•• 
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Firebouse  Addition,  San   Francisco   Naval  Shipyard;    NOy  13034;   Bids  close 
March    20,   11^00   A.    M. 
Brbentraut  A  Summers,   446   Sixth   St,   San    Francisco    (MArket   831«).  ' 

Two  Pumping  Plants,  Gordon  VaNey  Pipeline;   Bide  open   Mar.  12,  0  A.M. 

J^  A.  Bryant,  1816  Capital  Street,  VaUe}o. 

1 . ^____^ — ~t 

Market  Bldg.,  25th  Ave.  and  Noriega  St.,  S.  F.;   Bids  close  Mar.  11,  2  P.  M. 

Carrico  &  Gautler,  365  Ocean  Ave,   San   Francisco    (JUnlper  4-8081). 

School    Buildings,    Pittsburg;    Bids   closa    March    18,   8:00    P.    M. 

M.    J.  King,  Inc.,  231   Franklin   St.   San   Francisco   (UNderhlH  8209). 
Separation  Struct.,  Bayshore  Freeway,  San  Jose;   Bids  close  Mar.  IS,  2  PM 

Carjl  N.  Swenson  Co.,  355  Stockton  Ave.,  San  Jose  (Ballard  2602). 
Theater   Bldg.,   Fairfax,   Marin   County;    Bids  open    March   15.   2  P.   M. 

A.   J.   Hopper  Co.,  243   Langton   St.,    San   Francisco   (MArttet   7070). 
Mainfena/ice  Bldg..  Marin  Jr.  College,  Kentfleld;    Bids  open   Mar.  14,  8   PM 

A.   J.   Hopper  Co.,   243   Langton    St.,    San    Francisco    (MArket   7070). 
ALTER  and  Clean  Bldg.,  501-7  Howard  St.,  S.  F.;  BUte  open  Mar.  20,  10  AM 

Mariposa  Constr.  Co..  1106  Mariposa  St.  San  Francisco  (UNderhlH  0375) 

Architectural  Renderings 

LEIF  L.  NIELSON    . 
DESIGNER 

Store  Fronts,  Residences,  Etc. 
44?  -  (yUi  STREET  OAK  L,  WD  =•»   Tele  phone   litxJmons    i:2'^-W 


Cement  Gun  Construction  Company 

ssa —  .III  "  r  ■  ' "    ii~    •.  ■"  I I  i-iii 

GUNITE,  SAND-BLASTING.  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone:  GRrfield  7663    -    24  Cilifornia  St.,  San  Fmncbco 


I 


3/11/46 

CONTRACT    AWARDED 

FACTORY  BUILDING  ., 

OAKLAND.  Alameda  County,  Calif. 
5425  E.  14th  St 

Construction  of  factory  building. 

Owner — Kay  Chesterfield  Manufac- 
turing Co..  5434  E.  14th  St,  Oakland. 

Architects— Miller  &  Wamecke,  Fi- 
nancial Center  Bldg,  Oakland. 

Contractor — California  Builders,  Inc., 
corner  Hobart  and  Webster  Sts., 
Oakland. 


12 


3/11/46 
PLANNED 

VICTORVILLE,  San  Bernardino 
Co.,  Calif.— State  Senator  Ralph  E. 
Swing  of  San  Bernardino  haa  an- 
nounced that  a  new  fish  hatchery  Is 
to  be  built  on  a  site  four  miles  from 
Victorville,  San  Bernardino  County, 
for  the  State  of  California,  estimated 
cost,  $250,000. 


••    13 


3/11/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— Herman  Law- 
son  Co.  ,465  Tehama  St.,  awarded 
sub-contract  by  Fred  W.  Schell,  666 
Mission  St.,  for  installation  of  new 
boiler  room  at  Sanitary   Laundry. 


12 


3/11/46  • 

WORK   UNDER  WAY 
CANNERY  Est  Cost  1400,000 

SAN  JOSE,    Santa   Clara  Co.,   Calif. 

Campbell     Avenue. 
Construction    of    frame    and    stucco 

and     reinforced     concrete     cannery 

building  (100x360). 
Owner — J.  Kiser,  c/o  Architect 
Architect— Kress    &    Gibson,    515    1st 

National  Bank   Bldg,  San   Jose. 
Contractor— Earl  W.  Heple,  494  Del- 

inar  Ave.,  San  Jose. 


fiAMERSTON  &  GREEN  LUMBER  CO. 

WholesAle  and   Jobyaf  Yards 

LUMBER  ^  TIMB^JIS  -  TIE:5  -  FIR  -  REDWOOD 

FONDEROSA  -  SUGAR  FINE 


Sar    Francisco 
I860  ARMY    STREET 

*"''water   1300 


Oak  land 
2001    LIVINGSTON    STREET 

KEIIog    4-1g84 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STBELFORM  CONTRAaiNG  CO. 


S€€  Harriion  St. 


DO  5583 


Sab  FrajiciM* 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  ■  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  &  COM.PANY 

720  FOLSOM  STREET  -:-  Phone:  SUttcr  4696 

CERTAIN-TEED  ROOFING  PRODUCTS 


ROOF 
TRUSSES 


g!^IQ0^;Si 


,VARD  MAYER 


STRUCTURES 

P     O     R    A    T     E     D 


I     N     C     O     R 


220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 


MASTER  GASOLINE  GENERATORS 


^M^NH    m^^ 


Portable 
Lighting  Plants 

From 
650  Watt,  to  15  KW 


Generate  Yoir  Own 
Electricity  Right  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  SL 


l°*N*FRASirsSo      P*"-  "Arket  16S1 


^ 


CLAY  PRODUCTS 

Specify  QUALITY  MaterialB 

N.  CLARK  &  SONS 

10th   &   Division    Streets   -    SAN    FRANCISCO    -    KLondike   2-04^2 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda  -  LAkehurst  2-3377 


NATIONAL  EXPANSION  JOINT  CO. 

MASLFACILkLk  ASD  DISTRIBUTOR 

FIBER   BOARD— FELT-SIDED   ASPHALT   AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

p  J  S  T  M  I  W  V  T  Oti 

!V1ARV£L-K01"E — Concrete  Curing  Compound 
SEALZ — Elxpansion  Joint  Scaling  Compound 

Complies  With 
Federal  Specification*  SS-F-336 
FOR  CONCRETE  CONSTRUCTION 
3  Seventh  St.     UNderhill  7172     San  Frandaco  3,  CaHL 


1 


'jsSfii^*^ 


MONDAY.  MARCH   II.   1946 


DAILY     PACIFIC     BUILDER 


IPAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


12 


3/11/46  • 

CONTRACT    AWARDED 

FACTORY 

EMERYVILLE,    Alameda    Co.,    Calif. 

Gretn  Street  between  64th  St  and 

Ocean  Avenue. 
Construction  of   factory  buildine  on 

50,OXt   sq.   ft.   site. 
Owner— Western  Paper  Box  Co.  Fred 

Kewell,    Jr,    5th    and   Adeline   Sta.. 

Oakland. 
Architect— Alben  Frobere,  3454  Har- 
lan St.,  Oakland. 
Contractors— H.    T.    Chrlstensen    Co., 

and  W.  E.  Lyons  Constr.  Co.,  3454 

tiaxlan  St,  Oakland. 


for  construction  of  county  build- 
ings, including  $19,000,000  for  a  court 
house;  $4,500,000  for  incinerators- 
$5,000,000  for  Wayside  Honor  Farm'- 
$2,500,000  for  a  Juvenile  detention 
home;  $8,000,000  for  public  beach 
parks,  law  library,  museum  and 
other  county  buildings. 


3/11/46  ••    26    Issued    to    Bridge    Invest    Co      San 

PREPARING  PRELIMINARY  .Francisco.    Feb     28.    for   18  cfs    from 

PLANS  iGilzier  Slough,  for  irrigation  of  1390 

AUTO  COURT  Est  Cost,  $80,000  L  acres.    Est    cost,   $10,500. 

MARIN  COUNTY,  Calif.  Main  high-  \      Per.   6493.   App.   ii025    (Sutter   Co  ) 
way    between    Sausalitc/  and    San  i  issued  to  Letha  C.   Middleton,   et  al 


•  • 


13 


3/11/46 

BID  OPENED 

BOILER 

SAN    JOSE.    Santa   Clara  Co.,  Calif. 

Furnish  and  install  one  300  hp.  high- 
pressure  steam  boiler. 

Owner— P.  S.  Products  Corp.,  Ltd., 
Race  and  Moorpark  Ave.,  San  Jose. 

Engineer— G.  M.  Richards  &  Asso- 
ciates, 333  Kearny  St,  San  Fran- 
cisco. 

Low  Bidder— C.  C.  Moore  &  Co.,  450 
Missioh  St.  San  Francisco,  $25,507; 
(alternate  for  lower  boiler)  $23,724. 
.  Bid  held  under  advisement 


3/11/46  ••     16 

BIDS  WANTED— TO  BE  OPENED 

MARCH  27,  2  P.  M. 

RELINK  FIREBOX 

YERRINGTON,  Nevada. 

Reline  firebox  of  hot  water  heater 
in  U.  S.  Post  Office  and  Agricul- 
tural building. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  district  engineer,  838  U.   S.  Ap- 
praiser's Bldg.,  San  Francisco. 
Specifications  obtainable  from  the 

above  office  of  the  district  engineer 

or  from  the  custodian  of  the  building 
i  at  Yerrington,  Nev. 


Rafael. 

Construction  of  36-unit  auto  court 
Owner— Withheld. 
Architect— Conrad  F.  T.  Kett  75  Cres- 

cienta  Dr.,  Sausalito. 


26 


3/11/46  • 

PREPARING    PRELIMINARY 

PLANS 

AUTO  COURT  Est  Cost,  $55,000 

MARIN  COUNTY.  Calif.  Main  high- 
way between  Sausalito  and  San 
Rafael. 

Construction    of    25-unit    auto    court 

Owner— Withheld. 

Architect— Conrad  F.  T.  Kett,  75  Cres- 
cienta  Dr.,  Sausalito. 


Wheatland.   Feb.   28,   for  2   cfs   from 
Main  Collectmg  Canal  of  Sacramen- 
to-San  Joaquin   Drainage   Dist    Sys 
for  irrigation   of  75  acres.  ' 

Per.  6494,  App.  ii058  (Sutter  Co  ) 
issued  to  EH  and  Floyd  S  Christen - 
I  sen.  Yuba  City.  Feb.  28.  for  15  cfs 
]  from  State  Reclamation  Board  South 
j  Collecting  Canal,  for  irrigation  of 
.  273668  acres.    Est.    cost   $7000 


26 


14-17— PUBLIC  BLDGS. 


3/11/46  ••     15 

BOND    ELECTION 

CIVIC   CENTER  $300,000 

SAN  BRUNO,  San  Mateo  Co,  Calif. 
Linden  Blvd.  and  west  side  of  El 
Camino  Real. 

Construction  of  two-story  civic  cen- 
ter of  Spanish  type  architecture 
(538x515x171  ft).  The  building  will 
provide  facilities  for  a  city  hall, 
a  library,  police  headquarters,  jail, 
and  central  fire  station,  county 
branch  courthouse  and  ambulance 
station. 

Owner — City  of  San  Bruno,  Edward 
McGuire,  mayor,  City  Hall. 

Architect  —  Richard    M.    Bates,    950 
Baileyana  Rd.,  Hillsborough. 
The  City   of   San  Bruno  will  vote 

April  9  on  a  proposal  to  issue  bonds 

in  amount  of  $3(X),000  to  finance  the 

above  construction. 


18-19— RELI«10US  BLDGS. 

BUILDINGS 

3/11/46  •     19 

PLANS   BEING   FIGURED 

LOS  ANGELES.  Calif.— Architect 
Douglas  McLellan.  Architects'  Bldg., 
816  W.  5th  St..  Los  Angeles,  has  com- 
pleted plans  and  is  taking  bids  from 
a  closed  list  of  contractors  for  the 
construction  of  a  two-story  frame 
church  building  at  7860  10th  Ave., 
Los  Angeles,  for  the  10th  Ave.  Bap- 
tist Church,  same  address;  50x200  ft 
in  area;  estimated  cost,  $125,(XX). 


3/11/46 

PREPARING    PRELIMINARY 

PLANS 

AUTO  COURT  Est  Cost,  $90,000 

OAKLAND,    Alameda   County,    Calif. 

Construction  of  auto  court,  dining 
room  and  tavern,  part  one-  part 
two-story,  frame  and  stucco. 

Owner— Withheld. 

Architect— Conrad  F.  T.  Kett  75  Cres- 
cienta  Dr.,  Sausalito. 


26 


15 


3/11/46  • 

CONTRACT  AWARDED 

OAKLAND,  Alameda  Co.,  Calif.— 
Otis  Elevator  Co.,  1  Beach  St.,  San 
Francisco,  at  $847.97,  awarded  con- 
tract by  the  City  of  Oakland,  Charles 
M.  Don,  city  clerk,  City  Hall,  for  re- 
newing hoisting  cables  for  passenger 
elevator  No.  1  in  the  City  Hall  build- 
ing. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 

3/11/46  •     20 i 

PLANNED  i 

COMMUNITY  CENTER  BLDGS.  ! 

Estimated  Cost  $200,000  | 

ALBANY,     Alameda     County,     Calif. 

Construction     of     public     community  i 

center      building      as      living      war  j 

memorial.  j 

!  Owner  —  Public     Community    Center  j 

j      Committee.      Albany.     William      T.  i 

Donahue,    chairman.  | 

}     The  public  community  center  com-  I 

mittee    has   begun    its    drive    for    en- 

Idorsement  of  various  Albany  organ-  i 

izations    in    support    of    the    proposed  j 

building  known   as   Proposition   1   on  ; 

the  April  8  municipal  ballot  j 


3/11/46 

PLANNED 

SUBDIVISION 

SUNNYVALE,   Santa  Clara  Co.,  Cal. 

Bet.    Central    and    Fairoaks    Aves. 
Construction    of  27    -    lot   residential 

subdivision. 
Owners— R.   W.   Pedersen,   274   South 

Murphy    St.,    and    H.    A.    Pfeiffer, 

505   S   Murphy   St 


26 


3/11/46 
COMPLETING  PLANS 
RESIDENCES    Est.    Cost,    $8,000    Ea. 
WALNUT  CREEK,  Contra  Costa  Co. 
Construction    of    12   one-story   frame 

and    stucco    residences    with    wood 

shingle  roofs  and  hardwood  floors, 

2-gar  garages. 
Owner  and  Builder — Anrard  Johnson 

Bldg.   Co.,  412   IMoche  Street,   San 

Francisco. 


34— DaMS,  reservoirs  & 
DREDGING 

3/11/46  ••     34 

LOW    BIDDERS 

SHOSHONE  PROJECT,  Wyoming. 
—The  followmg  submitted  low  bids 
to  the  Department  of  the  Interior, 
Bureau  of  Reclamation,  Cody,  Wyo.| 
under  Spec.  No.  1164  for  furnishing 
labor  and  materials  and  performing 
all  work  for  construction  of  earth- 
work and  .'Structures,  Heart  Mountain 
Canal,  station  1227  plus  00  to  station 
1411  plus  50;  lateral  H-65-12  exten- 
sion, station  88  plus  60.78  to  station 
155  plus  00;  laterals  H-122.  H-130, 
H-136.  H-141.  H-141-1  and  H-147-17; 
Alkali  Creek  drain,  storm  water  drain 
"A",  and  .storm  water  drain  "C",  Heart 
Mountain  Division,  Shoshone  Project 
W^yoming.  The  work  is  situated  4  to 
17  miles  northerly  from  Cody,  Wyo. 

Wvomlng  Construction  Co..  Lara- 
mie. Wyo.,  (Sched.  I)  $90,041.50. 

Otis  William  &  Co.,  Helena,  Mont, 
(Sched.  II  and  III)  $124,392.80;  total 
for  combination,  $214,434.30. 

Sharrock  &  Pursel,  Casper,  Wyo., 
(Sched.  I)  $87,128.10,  (II)  $100,849.50, 
(III)    $28,499.50;   total,   $216,477.10. 

Barnard  Curtis  Co.,  Minneapolis, 
Minn.,  (II  and  III)  $138,088.75;  total 
combination,  $228,130.25. 
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BIDS    WANTED— TO    BE    OPENED 

MARCH   20.  2  P.  M. 

INTERIOR  PAINTING,  ETC. 

ST.  ANTHONY.  Idaho. 

Interior  and  exterior  painting,  U.  S. 
Post  Office. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the   district  engineer,   838  U.    S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications  obtainable  from   the 

above  office  of  the  district   engineer 

or  from  the  custodian  of  the  building 

at  St.  Anthony,  Idaho. 


3/11/46 

PREPARING  WORKING 

DRAWINGS 

RADIO  BROADCASTING  STATION 
Estimated  Cost,  $20,000 

SAN    MATEO    COUNTY,    Calif.    San 
Mateo  Bridge  Rd.  east  of  Bayshore. 

Constniction    of    radio    broadcasting 
station. 

Owner— M.   E.   Planting,  240  N.   Fre- 
mont St.,  San  Mateo. 

Architect— Richard  M  Bates  Jr.,  950 
Baileyana  Rd.,  Hillsborough. 


3/11/46 

PLANNED 

RENOVATION    OF   HOTEL 

BRENTWOOD,  Contra  Costa  Coun- 
ty,  Calif.    State   Highway   No.   4. 

Renovation  of  the  Brentwood  hostel- 
ry, alterations   and  additions. 

Owners— Mr.  and  Mrs.  Tony  Con- 
tinente,  696  Central  Ave.,  Pitts- 
burg, and  Mr.  and  Mrs.  Vincent 
Continente,    Pittsburg. 


20 
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3/11/46 

BOND   ELECTION 

LOS  ANGELES  COUNTY.  Calif.— 
The  Los  Angeles  County  Board  of 
Supervisors,  501  Hall  of  Records.  Los 
Angeles,  pa.ssed  a  motion  Feb.  26, 
authorizing  the  holding  of  a  special 
election  August  6  to  vote  on  the 
proposition  of  issuing  and  selling 
bonds   in    the   amount    uf    $42,000,000. 


WANTED 

FOR  SALE  *  FOR  RENT 

USED  EQUIPMENT 
AND  MATERIALS 


FOR  SALE 


3/11/46 

PLANNED 

VETS.   MEMORIAL  Cost,  $25,000 

BURLINGAME,  San  Mateo  Co.,  Cal. 
Head  of  Myrtle  road,  north  and 
west  of  present  Legion   building. 

.Construction  of  Veterans'  Memorial 
building. 

Owner  —  Burlingame  American  Le- 
gion Post  No.  163,  990  Burllagame 
A.ve.,  Emil  Schulz,  post  commander 


3/11/46 

PREPARING   WORKING 

DRAWINGS 

RESIDENCE  Ests  Cost,  |35,000 

SAN  MATEO  COUNTY,  Calif.  Caro- 
lyn Estates. 

Construction    of  one-story  residence. 

Owner  and  Builder— Lee  Merrill,  Old 
County  Rd.,  San  Carlos. 

Architect— Richard  M  Batea  Jr.,  WO 
Baileyana  Rd.,  Hillsborough. 


3/11/46 

BIDS  WANTED 

LOS  ANGELES.  Calif.— Until  Mar. 
20.  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Engineer  Office,  751  S. 
22  !  Figueroa  St.,  Los  Angeles,  for  ex- 
cavating and  timbering  3  test  pits, 
approximately  20  ft.  deep,  on  the 
Lower  Ventura  River  levee  project 
on  left  bank  of  Ventura  River,  Ven- 
tura; 4  test  pits,  approximately  20 
ft.  deep,  on  the  Stewart  Canyon 
debris  basin  and  channel  project, 
Ojai,  Calif.;  1  test  pit,  approximately 
30  ft.  deep,  on  the  Burbank  Western 
(upper)  channel  project,  Burbank, 
with  standby  time;  Reg.  No.  LC-3793, 
Inv.  307. 

The  bids  will  be  taken  on  the  fol- 
lowing approximate  quantities : 

(1)  170  lln.  ft.  excavation; 

(2)  8  M  ft  b.m.  timber,  Installed; 

(3)  40  hours  standby  time. 


25 
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3/11/46 

ARCHITECTS    SELECTED 
WOODLAND,    Yolo    Co.,    Calif. 
Construction  of  swimming  pool. 
Owner- Woodland    City  Council. 
Architects — Silvio     L     Barovetto,    58 

Sutter   St.,   San   Francisco,   and   Al 

Thomas. 
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NEW    &    RECONDITIONED 

DIMENSION    LUMBER 

TIMBERS,  \vaill)oards,  plumbing, 
pipe,  millwork,  and  other  building 
materia's.  SALE  PRICES.  Large 
^ocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING   CO. 

2900  Third  St.       -       VAlencia  4977 

1  27  E  MULTIFOOT  PAVER,  1  30 
CAT  with  Cardwell  Sideboom,  2  1200- 
gallon  OIL  DISTRIBUTOR  TRUCKS, 
1  WILLIAMETTE  HOISTER  LUM- 
BER CARRIER.  66-ln..  1  D  6  with 
Dozer.  1  P  &  H  TRENCHER,  1 
SCHRAM  COMPRESSOR  260  Actual, 
4  truck-mounted  COMPRESSORS,  5 
eO  K.  W.  GENERATOR  SETS,  G  M  C 
Diesel  powereu,  new  1  T  D  18  Inter- 
national TRACTOR  with  Dozer,  guar- 
anteed. Walsh  Equipment  Co.,  1057 
Solano  Ave.,  Albany.  LA.  5-1214. 

to  Mar,  15,  1946 

21S  KOEHRING  CONCRETE  MIX- 
ER, electric,  skid  mounted.  Phone 
KXbrook  8845.  • 

14  S  DAVIS  CONCRETE  MIXER 
mounted  on  four  steel  wheels.  Phone 
EX  brook  8845.  • 

CONTRACTORS'  SURPLUS 
EQUIPMENT,  Tractors.  Cat.  50  and 
30;  Truck  Crane;  Boom  Truck;  Com- 
pressors ;  Ditcher,  Etc.  McGuire  and 
Hester.    796 — 66th    Avenue,    Oakland! 

TRinidad  7676.  (to  3/12/46) 

,1—  II      -     -  -       —   —  ^^-^-^__  .^-^.— ^ 

FOR  SALE  OR  RENT 

%  -  yard  TRUCK  CRANE.  Phone 
Pleasanton  273  or  write  Box  425, 
Pleasanton.  '       to  Mar.  12.  '46 


22.2e— RESIDENTIAL 
BUILDINGS 

.1/11/46  •     23 

PREPARING    WORKING 
DRAWINGS 
APARTMENT  BUILDING 

Estimated  Cost,  $200,000- $225,000  j 
SAN    CARLOS.    San    Mateo    County,  I 

Calif. 
Construction    of    3-story    frame    and 
stucco  apartment   building  to   con- 
tain 36  units. 
Owner  and  Builder — Lee  Merrill,  Old 

County  Rd.,  San  Carlos, 
i  Architect— Richard   M.   Bates  Jr.,  950 
■      Baileyana  Rd.,  Hillsborough. 

13/11/46  ••     26 

'contract    AWARDED 

MOTEL  BUILDINGS 

OAKLAND.    Alameda   County,   Calif. 
'  Construction  of  motel  buildings. 

Owner — Mr.  Moody. 
j  Architects — Miller   &   Wamecke,    Fl- 
•     nancial  Center  Bldg.,  Oakland, 
i  Contractor— Stolte,  Inc.,  8451  San  Le- 
i     andro  St.,  Oakland. 


3/11/46 

BIO  OPENING   POSTPONED 

UNTIL  MARCH  12,  2  P.  M. 

RESIDENCE 

SAN  FRANCISCO.  16th  Avenue  and 

Presidio  Wall. 
Construction  of  one-atory  frame  and 

stucco  residence  (8  rooms). 
Owner— Dr.  Hans  Esberg,  c/o  archi- 
tect, j 
Architects— Ward  &  Bolles,  369  Pine.  • 

Bid    opening   date  postponed    from 
March  8. 

Following  contractors  are  figuring 
plans : 

Mattock  Construction  Co.,  212  Clara 
St. 

G.  P.  W.  Jensen  &  Sons,  Inc.,  320 
Market  St 

William  Martin,  666  Mission  St. 

Russell  Cullen.  478  Jackson  St. 


3/11/46 

BIDS    POSTPONED 

GRASS  VALLEY,  Nevada  Co.,  Cal. 
—Until  April  1,  2  P.  M  (postponed 
from  March  8),  bids  will  be  received 
by  the  Nevada  Irrigation  District, 
'Elizabeth  Johnson,  secretary.  Grass 
Valley,  for  construction  of  the  D-S 
canal  extension,  clearing  and  earth- 
work. The  proposed  work  Is  located 
about  three  miles  east  of  Grass  Val- 
ley and  involves  approximately  4.5 
miles  of  canal. 

The  work   involves: 

(1)  30  acres  of  clearing  canal  right- 
of-way  ; 

(2)  20  acres  grubbing  canal  right-of- 
way; 

(3)  80,000  cu.  yds.  canal  excavation. 
Specifications  are    on    file    at    the 

above  office  or  at  the  office  of 
Blackle  &  Wood,  consulting  engi- 
neers, 544  Market  St,  San  Francisco, 
and  mav  be  obtained  upon  payment 
of  $5. 
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3/11/46  " 

PLANNED 

SUBDIVISION       Est.  Cost,  $5,000,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Bordered  on  east  by  the  Bayshore 
Highway,  west  by  the  Southern 
Pacific  Railroad,  south  by  city 
limits  near  the  old  Leslie  Salt  prop- 
erties and  north  by  Sunnybrae. 

Construction  of  600  homes  for  vet- 
erans ;  five  and  six  rooms  each 

Owners— Conway  &  Culligan  and  the 
American  Home  Builders,  E.  Hum- 
boldt St.,  San  Mateo. 
i      Construction    Is   expected    to    begin 

May  15. 
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;  NOTICE 
!  DAVIS  DAM  PROJ..  Arlz.-Nev.— 
I  The  Utah  Constr.  Co.,  1  Montgomery 
j  St.,  San  Francisco,  general  contrac- 
( tors  for  the  construction  of  Davis 
j  dam  and  power  plant  on  the  Colo- 
I  rado  river,  about  30  miles  west  of 
■  Kingman,  at  a  cost  of  $21,462,505  for 
j  the  Bureau  of  Reclamation,  has  an- 
!  nouticed  that  H.  E.  Williams  has 
Tbeen  appointed  project  manager,  and 
i  Robert  E.  Amberger  has  been  ap- 
pointed personnel  manager  with  of- 
;  fices  at  Kingman,  Ariz,  (telephone 
I  Blue  350V  Hiring  for  the  project  is 
;  expected  to  begin  shortly  after  Mar. 
|sl5,  through  the  labor  unions  at  King- 
.  man  and  Las  Vegas. 


31.32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


i 3/11/46  •     •     34 

,  BIDS   WANTED 

I  SEATTLE,  Wash.— Until  Mar.  18, 
'  2  P  M.,  bids  will  be  received  by  the 
I  U.  S.  Engineer  Office,  Textile  Tower, 
•  Seattle,  for  exploratory  foundation 
I  investigation  work  at  Chelan  Dam 
!  site,  Columbia  River,  Chelan  and 
Douglas  Counties. 

(1)  1200  ft.  chum  drilling,  placing  & 
casing ; 

(2)  100   ft.   drilling,   reaming,   placmg 
and  casing  in  diamond  drill  holes 

(3)  600  ft.   diamond   core  drilling; 

(4)  150  hours  standby  time  for  pres- 
sure tests,  special  sampling. 

Following  contractors  have  taken 
out   plans: 

Lynch  Bros.  Diamond  Drilling  Co., 
3425   Stoneway,   Seattle. 

Fairbanks  Drilling   Co.,   2437   Sixth 


3/11/46  31 

WATER    PERMITS    ISSUED 

SACRAMENTO,   Calif.— Permits   to 
appropriate    water    were    Issued    by 
the    Department     of     Public     Works, 
Division    of    Water    Resources    dur-  j  Ave.   S.,   Seattle, 
ing  February.   1946,   as   follows:  (      n.    c.    Jannsen    Drilling    Co.,    9407 

Per.   6482.  Application  31102   (Shas-  !e  Marginal  Way.  Seattle. 
.o„  .  ; ^  .-  TT-_. ^  ,,=  .^_.o        Diamond   Drill    Contracting   Co.,    S 


Cannon  &.  Jeffries,  Box  669,  Comn- 
ton,  Calif. 

Mitchell  Diamond  Drill  Co.,  779 
Bryant   St,   San   Francisco. 

E.  M.  Gurke,  552  26th  St.,  Ogden, 
Utah. 

Cannon  Diamond  Drill  Co.,  Box 
549.  Compton,  Calif. 

Mott  Core  Drilling  Co.,  Box  2076, 
Huntington,  W.  Va. 
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BIDS    WANTED 

SEATTLE,  Wash— Until  Mar.  22, 
2  P.  M.  bids  will  be  received  by  thc- 
U.  S.  Engineer  Office,  Textile  Tower, 
Seattle,  for  exploratory  foundatior 
investivatlon  work  at  Rock  Reach 
dam  site,  Columbia  River,  Chelan 
and  Douglas  Counties. 

Work  involves : 

(1)  750  ft.  chum  drilling,  placing  and 
casing ; 

(2)  100   ft.    drilling,    reaming,   placing 
and  casing  in  diamond  drill  holes 

(3)  450    ft.    diamond    core    drilling; 

(4)  85  hours  standby  time  for  pres- 
sure tests,  special  sampling. 

Following  contractors  have  taken 
out    plans : 

Lynch  Bros.  Diamond  Drilling  Co., 
3425    Stoneway.    Seattle. 

Fairbanks  Drilling  Co.,  2437  Sixth 
Ave.    S.,    Seattle. 

N  C.  Jannsen  Drilling  Co.,  9407 
E  Marginal  Way,  Seattle. 

Diamond  Drill  Contracting  Co.,  S 
18    Stone    St,    Spokane. 

W.  J.  Riddock,  606  N  Warren  St, 
Helena.   Mont. 

Cannon  &  Jeffries.  Box  669,  Comp- 
ton. Calif. 

Mitchell  Diamond  Drill  Co.,  779 
Br>'ant   St.,   San   Francisco. 

E.  M.  Gurke,  552  26th  St.,  Ogden, 
Utah. 

Cannon  Diamond  Drill  Co.,  Box 
549.  Compton,  Calif. 

Mott  Core  Drilling  Co.,  Box  2076, 
Huntington,   W.   Va. 


36—  PAR1C3,  AIRPORTS  & 
PLAYGROUNDS 
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3/11/46 

BIDS  WANTED 

SOUTH  SAN  FRANCISCO,  San 
Mateo  Co.,  Calif.— Until  March  18,  8 
P.  M.,  bids  will  be  received  by  the 
City  of  South  San  Francisco,  city 
clerk.  City  Hall,  for  construction  of  a 
wire  fence  In  Orange  Ave.  Park. 

Specifications  obtainable  from  the 
aboi'e  office. 


3&~  ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIfMENT 


3/11/46  ••     38 

LOW  BIDDERS 

SPOKANE.  Wash— H.  H.  Walker, 
Inc.,  Box  389.  EUensburg,  at  $124,064, 
submitted  low  bid  to  the  Bonneville 
Power  Administration,  P.  O.  Box  3537, 
Portland,  Ore.,  for  the  construction 
of  the  Spokane-Colville  115-ka.  wood 
pole  transmission  line.  The  project 
Is  to  begin  at  Mead  substation,  near 
Spokane,  and  continue  in  a  northerly 
direction  to  a  point  near  Colvllle,  ap- 
proximately 62  miles  in  lengfth.  The 
work  consists  of  wood  pole  H -frame 
structures  of  design. 

Second  and  third  low  bids  were : 

Electric  Smith,  Spokane,  $130,087. 

Electric  Constniction  Co.,  Tacoma, 
$136,800.50. 

39--SEWERS 


(34) 


(35) 


place  complete; 

(25)  3  manholes  for  6i-ln.  or  8-in. 
sewer,  6-ft  to  8-tt  depth,  in 
place  complete ; 

(26)  26  manholes  for  lOI-in.  or  "l2-ln. 
sewer,  4-ft.  to  6-ft.  depth,  in 
place  complete; 

(27)  17  manholes  for  10- in.  or  12-in. 
sewer,  6-ft  to  8-<'t  depth,  in 
place  complete; 

(28)  16  manholes  for  10-in.  or  12-ln. 
sewer,  8-ft  to  10-ift  depth,  in 
place  complete ; 

(29)  2  manholes  for  lOf-in.  or  12-in. 
sewer,  10-ft  to  12ift  depth,  In 
place  complete; 

(30)  0  manholes  for  15t-in.  or  18-ln. 
sewer,  4-ft  to  6-tt  depth,  in 
place  complete ; 

(31)  4  manholes  for  15* in.  or  18-ln. 
sewer,  6-ft.  to  8-tt  depth,  in 
place   complete ; 

(32)  26  manholes  for  iS-ln.  or  18-ln. 
sewer,  8-ft.  to  10-lft  depth,  in 
place  complete; 

(33)  10  manholes  for  IS- in.  or  18-in. 
sewer,  10-ft.  to  12-ift  depth.  In 
place  complete; 

5  manholes  for  24'-in.  or  27-ln. 
sewer.  4-ft.  to  6-tt  depth,  in 
place  complete; 

3  manholes  for  24-ln.  or  27-In. 
sewer.  6-ft.  to  8-ft  depth,  in 
place  complete; 

(36)  6  manholes  for  24»-ln.  or  27-tn- 
sewer.  8-ft.  to  10-lft  depth,  in 
place  complete; 

(37)  4  manholes  for  24tin.  or  27-ln. 
sewer,  10-ft  to  12-lft  depth,  In 
place  complete; 

1  manhole  for  24-in.  or  27-in. 
sewer  over  12-ft  d^pth  in  place 
complete ; 

3  manholes  for  SO^in.  or  36-in. 
sewer.  4-ft  to  6-ft  depth,  in 
place  complete; 

1  manhole  for  30-iln.  or  36-ln. 
sewer,  6-ft  to  8-ltt  depth,  in 
place  complete; 

(41)  11  24-ln.  X  4-ln.  Y  branches  in 
place  complete; 

(42)  20  18-in.  x  4-in.  Y  branchee  in 
place  complete; 

(43)  75  15-in.  x  4-ln  Y  branches  in 
place  complete; 

(44)  83  12-in.  x  4-in.  Y  branches  In 
place  complete; 

(45)  121  10-1.  X  4-ln.  Y  branches  in 
j)lace  complete; 

(46)  10  8-in.  X  4-ln.  Y  branches  In 
place  complete; 

(47)  100  ft  24-ln.  cast  li^on  pipe  con- 
structed as  per  plian  In  place 
complete ; 

(48)  60  ft.  18-ln.  cast  lr«jn  pipe  con- 
structed as  per  plan  in  place 
complete ; 

(49)  280  ft  12-in.  cast  Irton  pipe  con- 
structed as  per  plan  in  place 
complete. 

Specifications  obtainaMe  from  the 
office  of  City  Engineer  Walter  F. 
Adams.  City  Hall,  Santa  Rosa,  upon 
deposit  of  $20. 


(38) 


(39) 


(40) 
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The  bids  will  be  taken  as  follows: 

(1)  12  acres  clearing  and  grubbing; 

(2)  5000  cu.  yds.  excavation  of  noa- 
terials; 

(2a)  100  cu.  yds.  rock; 

(3)  20,000  cu.  yds,  excavation  earth 
in  embankment  and  reservoir 
area  depKMited  in  stockpiles; 

(3a)  10.000  cu.  yds.  excavation  earth 
from  borrow  pit  areas  and  de- 
posited   in   stockpiles; 

(4)  70,000  cu.  yds.  earthflU  in  em- 
bankment  and   reservoir   lining; 

(4a)  6000    cu.     yds.     trimming    com- 
pacted earthfill  of  reservoir; 
(5>  1220  cu.  yds.  excavation  for  aplll- 
w-ay,  hand-trimmed; 

(6)  320  cu.  yds.  excavation  for  out- 
let tower  and  outlet  pipe,  hand- 
trimmed; 

(7)  12.000  lbs.  reinforcing  steel; 

(8)  190  cu.  yds.  concrete,  outlet  tow- 
er, outlet  pipeline,  spillway,  cut- 
off walls  and  footbridge  trestle 
foundation ; 

(9)  280  lln.  ft  24-ln.  outlet  pipe; 

(10)  one  12-ln.  gate  valve; 

(11)  two  20-ln.  gate  valves; 

(12)  one  special  fitting  mark  "a"; 
(18)  lump  sum.  tower  control  works; 

(14)  600  b.m.  redwood  lumber; 

(15)  1000  b.m.  Oregon  pine; 

(16)  lump  sum,  tower  floors  and  lad- 
ders; 

(17)  3200  tons  rockfill  blankets; 

(18)  200  cu.  yds.  gunite; 

(19)  22.000  sq.  ft  reinforcing  mesh; 

(20)  100  tons  granite  blocks; 
20-ln.  connecting  pipeline; 

(21)  3400  cu.  yds.  trenching  and  back- 
filling; 

(22)  2360  lln.  ft  20-ln.  No.  10  gaug« 
pipe; 

(23)  one  special  fitting,  mark  "b"; 

(24)  two  26-ln.  Dresser  couplings; 
C25)  lump  sum,  highway  crossing. 


MacbiDery  k  Materia] 


NEWS  INDEX 

Fsr  convenient  referer«e,  newt 
reports  In  this  section  are  classi- 
fied as  fellewe: 

Misc.  Supplies  A  Materials  43 
Machinery  and  Etqulpmsnt        43 


42— MISC.  SUPPLIES  AND 
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BIDS   WANTED 

SACRAMENTO,  Calif— UntU  Mar. 
15  bids  will  be  received  by  the  State 
Purchasing  Agent.  Sacramento,  under 
Quo.  41944,  Req.  104213.  for  furnish- 
ing 6000  gallons  emulsified  asphalt, 
55M/200-300  mixing  type,  delivered  to 
state  furnished   tank   trucks   at   ven 


3/11/46 

BIDS  WANTED 

REDDING.    Shasta    Cp..    Calif.— E. 
B.  Bishop  Co.,  Oriand,  At  $3630,  was  |  dor's  plant  San  Francisco-East  Bay 
awarded   contract   by   the   Anderson-  i  area. 
Cottonwood   Irrigation  liistrict,   Red-  . 

ding,    for   lining   of    two    sections  of    3/11/46  ••     43 

Irrigation  canals  with  a^phaltlc  plant    BIDS   WANTED 


•  • 
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3/77/46 

PLANNED 

RE.MODEL  BUILDING 
;  BERKELEY.  Alameda  County,  Calif. 
'     Cambridge   Apartments,   Southwest 
comer  Durant  and  Telegraph  Aves. 

Remodel  5-story  Cambridge  Apart- 
I  ments  building  containing  47  apart- 
'      ments  and  three  stores. 

Owner— Morgan    &    Peacock   Proper- 
ties Co.,  2124  Kittredge,  Berkeley. 

Architect— Not  given. 


•• 
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FOR   RENT 


7S  JAEGER  CONCRETE  MIXER 
on  two  pneumatlc-tlred  wheels,  avail- 
able for  rental.  Phone  EXbrook  8845.  • 


LUMBER  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS, 
TRUCTKS.  Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-1651. 


WANTED 


WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stockton   66639.  tf 


50  18-in.  TROUGHINO  ROLLS,  20 
18-in.  RETURN  IDLERS.  Anderson 
Gravel  Co..  59  Central  Ave.,  Mt  View. 
Phone  Mt.  View  3826.     to  Mar.  11,  1946 

LOCOMOTIVE  CRANE,  DIESEL- 
POWERED.  STANDARD  GAUGE,  40 
to  50  FT.  BEAM,  WITH  OR  WITH- 
OUT MAGNET.  A.  D.  Schader,  144 
Spear  St,  San  Francisco.  Phone  DO. 
4577.  to  Mar.  22,  1946 


3/11/46 
PLANNED 
I REMODEL  HOTEL 
'BERKELEY.  Alameda  County,  Calif. 
Hotel     Carlton,     northwest     comer 
Durant  and  Telegraph  Aves. 
Remodel  4-stor>'  Carlton  Hotel  (con- 
taining 4  stores  and  bank  quarters 
;     on    ground    floor    and    105    rooms 

!     above).  ,     __ 

Owner— Morgan   &    Peacock    Proper- 
ties, 2124  Kittredge,  Berkeley. 
Architect— Not  given. 

3/11/46  ••     25 

TO  ASK   BIDS 

DUPLEX  ^       ^  ,_ 

SAN   MATEO.  San  Mateo  Co.,  Calif. 
i     El  Cerrito  Manor. 
I  Construction     of     frame    and    stucco 
'     duplex  residence  (80x120  ft.) 
'  Owner— Glen  Moseley,  c/o  architect 
:  Architect  -  Richard    M.    Bates,    950 
1     Bailevana  Rd.,  Hillsborough. 
'      Bids  will  be  asked  about  March  21. 

'  -    ••     24 

'  3/11/46 
PREPARING    WORKING 

DRAWINGS  „  .    r,     f    *'>c^r)t^ 

RESIDENCE  E.St  Cost  120,000 

HILLSBOROUGH   VISTA,    San    Ma- 
teo County,  Calif. 


Construction   o^  rambling  farmhouse 
type    residen*   contamlng    3    bed- 


rooms, 2  baths.  oo^  vTo 

Owner— Mr.  and  Mrs.  Ennis,  San  Ma- 
teo   c/o  architect. 
Architect— Richard  M.  Bates  Jr.,  950 
Baileyana  Rd..  Hillsborough. 


ta  Co.)  issued  to  Hestan  and  Mildred 

Wright,  Montgomery  Creeek,  Feb.   4, 

for  1   cfs  fro  mLlttle  Roaring  Creek 

for  domestic  and  irrigation  purposes. 

j      Per.    6483,    App.    11107    (Del    Norte 

Co.)   issued  to  Burton  and  Pearl  Ty- 

.  ler.  Smith  River,  Feb.  4,  for  120  gpm 

I  from    2    springs    for    domestic    pur- 

(  poses  and  irrigation  of  3  acres.    Est. 

■  cost.    $1000. 

!      Per.    6484,    App.    11218    (Del    Norte 

■Co.)    Issued    to    Ethel    E.    McCarter, 

j  Medford.   Feb.  7,   for  20.000  .pd  from 

j  California   Creek,    for   domestic    and 

.  fire    protection    purposes. 

!      Per.  6485.  App.  10982  (Siskiyou  Co.) 

I  issued  to  Geo.  W.  Flock,   Montague. 

i  Feb.   19,   for  3  cfs  and  223  AF  from 

Little    Shasta    River,    for    irrigation 

j  of  92.9  acres.    Est.   cost   $1127. 

!      Per.    6486,   App.    11240    (Sacramento 

Co. )    issued   to  Victor  E.   and  Carrie 

M-  Nevin.  Elk  Grove,  Feb.  26,  for  2.5 

cfs    from    an    unnamed    dredger   cut, 

!  for  domestic  and  irrigation  of  207.94 

.  acres.    Est.   cost,  $2000. 

{     Per.    6487,    App.    11131    (Del    Norte 

I  Co.)    issued    to   John    Pappadopoulos 

'  and  Pete  Stathes.  Crescent  City.  Feb. 

28,  for  1  cfs  from  Pappas  and  Sta- 

i  thes  creek  for  domestic  use  and  ir- 

'  rigation   of   20   acres   and   developing 

of  414-hp. 
I      Per.    6488.   App.    10973    (Sutter  Co.) 
issued    to    G.    D.    Williamson,    Yuba 
City,  Feb.  28,  for  3  cfs  from   Waas-  i 
worth    Canal,    for    Irrigation    of    139  j 
,  acres.    Est.   cost,   $3500.  | 

Per.   6489,   App.    10974    (Sutter  Co.)  < 
'  i.>^sued    to    G.    D.    Williamson,    Yuba 
City,   Feb.  28,  for  3  cfs  from  drain- 
age ditch,  for  irrigation  of  186  acres. 
Est  cbst,  $2500. 

Per.  6490,  App.  10975  (Sutter  Co.) 
i.ssued  to  Yuill  Joaquin,  Yuba  City, 
Feb.  28,  for  3  cfs  from  Wadsworth 
Canal,  for  irrigation  of  260  acres. 
Est.  cost,  $3500. 

Per  6491.  App.  10983  (Sutter  Co.) 
Issued  to  W.  P.  Nielsen  Est.,  Sutter, 
Feb.  29,  for  4  cfs  from  Poodle  Creek 
for  Irrigation  of  160  acres.  Est  coat 
$550. 

Per.    6492,   App.   10987    (Sutter  Co.) 


18    Stone    St,    Spokane. 

W.   J.    Riddock.   606  N  Warren   St, 
Helena,   Mont. 
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BIDS  WANTED 

SANTA  ROSA.  Sonoma  Co.,  Calif. 
—Until  April  2,  8  P.  M.,  bids  will  be 
received  by  the  Santa  Rosa  City 
Council,  city  clerk.  City  Hall.  Santa 
Rosa,  for  construction  of  8.5  miles 
sanitary  trunk  line  sewers. 

The  work  Involves : 

(1)  594    lin.    ft.   36-in.    vitrified    clay 
pipe.  B&S,  in  place  complete; 

(2)  594  lin.   ft.   36-in.   plain   concrete 
pipe,  B&S,  in  place  complete; 

(31  594   lin.  ft.   36-in.   plain   concrete 
pipe,  T&G,  In  place  complete; 

(4)  1423   lin.    ft.   30-in.  vitrified    clay 
pipe,  B&S.  in  place; 

(5)  1423  lin.  ft.  30-in.  plain  concrete 
pipe,  B&S.  in  place  complete; 

(6)  1423  lin.  ft.  30-in.  plain  concrete 
pipe,  T&G,  in  place  complete; 

(7)  1472    lin.    ft.    27.in    vitrified   clay 
pipe,  B&S,  in  place  complete ; 

(8)  1472  lin.  ft  27-in.  plain  concrete 
pipe,   B&S.   in   place  complete; 

(9)  1472  lin.  ft.  27-in.  plain  concrete 
pipe,  T&G.  in  place  complete; 

(10)  6144  lin.  ft.  24-in.  vitrified  clay 
pipe,   B&S,   in   place   complete; 

(11)  6144  lin.  ft.  24-in.  plain  concrete 
pipe,  B&S,   in   place  complete; 

(12)  6330  lin.  ft.  18-in.  vitrified  clay 
pipe,   B&S,   in  place  complete; 

(13)  6330  lin.  ft.  18-ln.  plain  concrete 
pipe,   B&S,   In  place  complete; 

(14)  6169  lin.  ft.  15-ln.  vitrified  clay 
pipe,   B&S.  in  place   complete; 

(15)  6169  lln.  ft  15-in.  plain  concrete 
pipe,   B&S,   in   place  complete; 

(16)  9983  lin.  ft  12-ln.  vitrified  clay 
pipe,  B&S.  in  place  complete; 

(17)  9983  lln.  ft  12-ln.  plain  concrete 
pipe.  B&S.  in  place  complete; 

(18)  10,204  lin.  ft.  10-in.  vitrified  clay 
pipe.  B&S.  in  place  complete; 

(19>  10,204  lin.  ft  10-ln.  plain  concrete 
pipe.  B&S.  in  place  complete; 

(20)  1579  lln.  ft  8-in.  vitrified  clay 
pipe.  B&S.  In  place  complete; 

(21)  1579  lln.  ft.  8-in.  plain  concrete 
pipe.  B&S.  In  place  complete; 

(22>  1202  lin.  ft.  6-ln.  vitrified  clay 
pipe.B&S.   in  place  complete; 

(23;>  1202  lln.  ft  6-ln.  plain  concrete 
pipe.  B&S.  In  place  complete; 

(24 »  2     manholes     for    6-ln.     or    8-ln. 


mix.  The  work  lnclud«hs  a  1320-ft. 
canal  section  a  mile  stl-uth  of  Red- 
ding and  a  230-ft  secition  4  miles 
.south  of  Anderson. 


3/11/46  "     •     39 

BIDS   WANTED 

SAN  FRANCISCO— Illntll  Mar.  20. 
2:30  P.  M.,  bids  will  be  received  by 
the  Department  of  PtJbUc  Works. 
Room  282.  City  Hall,  under  Spec.  No. 
20.069  for  construction  0f  Folsom  St. 
sewer  from   12th   to   18t|h   Streets. 

Work   involves: 

(1)  297     If.    24-ln.     VOP    sewer     on 
reinf .  concrete   foundation  ; 

(2)  123   If.    21 -Inch  do; 

(3)  106   If.    15-incb   VdP   sewer; 

(4)  2750  If.  12-lnch  do; 

(5)  19    each    24x8- in.    V- branches; 

(6)  6  each  21x8-lnch  do; 

(7)  2  each  15x8-lnch  do; 

(8)  196  each  12x8-inch  do; 
(9»    19   each    brick    manholes; 

(10)  6   each    catchbasln    tVaps ; 

(11)  168  If.  10-lnch.  VCP  culvert; 

(12)  265  If.  6-lnch  do; 

(13)  lump  sum,  traffic  touting  work. 
Specifications  f>btaina<)le  from  City 


SAN  FRANCISCO  -Until  March 
18,  3  P  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No,  3506  for  furnish- 
ing and  delivering  10  6-ln.  and  10  8-ln. 
detector  check  valves  for  the  San 
Francisco  Water  Department 

Specifications  obtainable  from  the 
above  office 
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3/11/46  • 

BIDS  WANTED 

SAN  FRANCISCO. —  UntU  March 
18,  3  P.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  4405  for  furnish- 
ing and  delivering  refills  for  street 
sweepers  for  the  term  May  1,  1946, 
to  April  SO,  1947. 

Specifications  obtainable  from  th« 
above  office. 
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3/11/46  • 

BIDS   WANTED 

SAN  FRANCISCO.  —  Until  March 
18,  3  p.  M.,  bids  will  be  received  by 
the  Purchaser  of  Supplies,  270  City 
Hall,  under  Bid  No.  3507  for  furnish- 
ing and  delivering  brake  blocks  and 


Engineer     Ralph     Wadiiworth,     City  |  clutch  facing  for  the  Municipal  Rail 


Hall,    upon    deposit   of  $110.00 


40—         STREETS  AND 
HIGHWAYS 


40 


way. 

Specifications   obtainable  from  the 
above  office. 
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3/11/46 

BIOS  WANTED 

ENCINITAS,  San  Diejgo  Co.,  Calif 
—Until  March  25,  2  P.  M.,  bids  wUl 
be  received  by  the  ^an  Dlegulto 
Irrigation  District,  Encihitas,  for  the 
construction  of  an  earth  dam,  earth- 
lined  reservoir  and  pipeline  on  South 
Encinitas  Creek  at  Encinitas,  San 
Diego  County.  The  work  involves  the 
construction  of  an  earth  embankment 
45  feet  in  height  and  c<t>ntaining  ap- 
proximately 50,000  cu.  yds.  of  fill 
material,  together  with   the  costruc-  i  above  office 

tion   of   a   reinforced   concrete   outlet  |  

tower,  outlet  pipeline,  overflow  spill-  j  3/11/46  **     ^ 

wav    and    other   appurtenant    works ;  |  BIDS  WANTED— TO  BE  OPENED 

the"  lining  or  a  reservoir  with  a  com-  1  MARCH  20,  2  P.  M. 

pacted    earth   fill   of   22*000  cu.   yds. ;    DESK  CHAIR,  ETC. 

and   the  construction    o{   2360  lln.   ft    SAN  FRANCISCO.  U.   S.  Appraiser's 

of    20-in.    steel    pipellnei     Note:    only!      Bldg. 

bidders    having    experience    In    con-    Desk  chair  and  composition  map  for 


3/11/46  • 

BIDS    WANTED 

SAN  FRANCISCO.— Bids  will  be 
received  by  the  U.  S.  Trea.sury  Dept, 
821  Market  Street,  for  materials  as 
follows : 

March  15.  2  P.  M. 
Inv.  SF- 2838-46:   600  wooden  wedges, 
hickory,    falling,    fob    San    Fran- 
ciso. 

March  21,  2  P.  M. 
Inv.    SF-    2849-46:    300    general    pur- 
pose shovels,  fob   San   Francisco. 
March  22,  2  P.  M. 
Inv.    SF-3850-46:     180    gals,     enamel, 
fob  San   Francisco. 
Specifications   obtainable   from   the 


structing    earth    dams    will    be    con 
sidered. 

Plans  and  specifications  were  pre- 
pared by  A.  L  Sonderegger,  engineer, 
925  Central  Bldg.,  Los  Angeles,  and 
are  available  from  hits  office  and 
from  the  office  of  the  district  upon 
deposit  of  $20;  certified  check  for 
sewer,    4-ft    to    6-ft.    depth,    In  j  $5000  to  accompany  bidls. 


Appraiser's  Bldg. 

Owner— Federal  Works  Agency.  Pub- 
lic Buildings  Administration,  office 
of  the  district   engineer,   838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications  obtainable  from  the 

above  office  of  the  district  engineer. 


(Continued  on   Page  Four) 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  f< 
immediate  delivery  . .  •  40'  0"  ^  50'  0"  ^  60'  0"  -  70'  0"  ^  80'  0'  - 
90*  0"  or  100'  0"  Spans,  any  length  Call  for  particulars 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings   •    Bridges    •    Barges    •    Dredges    • 


The  latest  dei elop- 
ment  in  modein  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Pennaxieiit 

•  Economical 


Service  Stations 
Storage  Tanks     • 


Plate  Work    •    Steel 
Steel  and  Sheet  Metal 

Truck 


Products    •    Miscellaneous  Iron    • 
Tanks   •   Road  Machinery. 


EIGHTH  AND  PINE  SIS. 


PHONE  TEMPLEBAR  0160 


OAKLAND.  CALIFORNIA 


*i 


Lttaa^eMU 
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DAILY    PACIFIC    B  U  i  L  II  E  R 


MONDAY.  MARCH  \  U   If 44 


Birildfinq  Perinilgi,  Contracts Recoiled  Moliceg 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


REPAIRS,  1700;  668  42nd  fft;  owner 
and  contractor,  Paul  G  de  Alva, 
premisea. 

ALTER  dwelling,  $1500;  1043  62nd 
St;  owner,  T  McKenna,  3534  Red- 
ding St;  contractor,  B  F  L*ee,  2813 
Humboldt   Ave. 


9592 


OLAB8  "C"  OFFICE  AND  WARE-  ! 
HOUSE,  128,000 ;  SW  North  Point  | 
and  Mason  Sta;  owner  and  builder,  ! 
LArsen  A.  Larsen,  629  Bryant  St. 

ALTER  MACHINE  SHOP.  J10,000; 
245  Present ;  owner,  T  A  Short  Co, 
prem;  builder,  Monson  Bros,  475 
ith  St;  engineer,  W  Adrian,  417 
Market  St. 

Il^DUSTRIAL.    BUILDING     (1-atory 
frame),  $10,000;  E  Folsom  50  S  14th 
St;  owner,  L  H  Price,  35  GUbert; 
builder,    Wagner    &    Martinez,    181  | 
South  Park 

ALTER  MEDICO-DENTAL  BUILD- 
ING, 110,000;  NE  17th  and  Carolina;  j 
•wner,   Wm   J   Peters,   74  Madrone  j 


2733  Dairby;   owner,  O  K  Brown; 
dealer,    R   A  Roeber;    9   fix;    18  w;    contractor.  Arc  Elec  Co"^   7  outlcU; 
3  gas.  6  switches;   4  plugs. 

68  Weybridge  Court ;  owner,  Eklw  9593  155  Bronte ;  owner,  H  Blum ; 
Butler ;  dealer,  R  A  Roeb6r ;  8  f ix ;  |  contractor,  Arc  Klec  Co ;  9  outlet* ;  4 
14  w;  2  gas.  I  switches ;    3   plugs. 

3509    Sulic   and    3214   35th    Avenue ;  ]      9594     2383    18th   Ave ;    owner,    Fred 

STORE    bldg,    l-story,    $11,000;    2066   owner,   Cornelius  Hanson;    dealer,   R    Johnson;    contractor,    Arc    Elec    Co; 

Mtn    Blvd;    owner  and    builder,    FiA  Roeber;   10  fix;  20  w;   6  gas.  2  outlets;  2  switches;  4  plugs. 

Soule,   Lafayette.  806    Rosemont    Road;    owner    and'      9595     N  Mission  525  W  Onondaga; 

REPAIR  fire  damage,  $800;   3512  El  dealer,  Louis  Crlilo;   sprlngUng  sys-    owner,  Gautles  &  Carrico;   contrac- 

15th  St ;  owner.  Est  of  Louise  Max-   tern,  8  water.  tor.  Arc  Elec  Co ;  


owner,   Haas  Constr  Co;   contractor.  , 
83  Exeter;   ewner,    MitcheU;  jBts-Hokin  &  Galvan;  60  ouUeU;  18    and    overtime    work    specifically    set 

70  fixtures ;  24  plugs ;   one 


ganti,  premises ;  contractor,  Van 
Bokkelen-Cole   Co,   955  22nd    St. 

DWELLING,  1-story  5-room,  $5500, 
1-story  garage,  $250,  1917  65th  Ave 
owner,  Arthur  B  Hauser,  1923  66th 
Ave;  contractor,  Walter  H  Ed- 
wards,  1630  Webster  St. 

WAREHOUSE,  l-atory  steel,  $6500; 
6905  San  Leandro  St;  owner,  R  W 
Reade  &  Co,  2019  Blake  St.,  Ber- 
keley. 


SACRAMENTO 


OAKLAND 


9596  214  Mission;  owner.  Allied 
Reproduction  Co;  contractor,  Ace 
Elec  Constr  Co;  12  plugs;  motors. 

9597  3408  Mission  St;  owner,  Cyril 
1628  100th  Ave;  owner,  Reischach;  ;  Saunders;  contractor,  Ace  Elec  Conat 


dealer,  J  R  Pierce ;  5  fixtures ;  3  gas. 

2225  Frederick ;  owner, ;  deal- 
er, J  R  Pierce;  4  fixtures. 

209  Marlow;  owner,  Patterson; 
dealer,  J  R  Pierce;  6  fixtures;  3  gas. 

7101  Krause;  owner,  Warren;  deal- 
er, J  R  Pierce;  6  fixtures;  3  gas. 

1230  92nd  Ave;  owner  and  dealer, 
Carl  Vanden;  4  fixtures. 

4943  Proctor  St ;  owner, ;  deal- 


Ave;  builder,  Wold  Construction  Co,    ADDN  to   bldg,   $100,000;    1011   Tenth  j  ^j.^^  johnson ;  2  fixtures. 


Co;  3  plugs;  service;  motors. 

9598  743  Larkln  St;  owner.  Elite 
Villa;  contractor.  Ace  Elec  Co;  1 
outlet. 

9599  400  7th  St;  owner,  Ore-Calif - 
Nev  Fast  Freight;  contractor.  Deck- 
er Elec  Constr  Co;  service;  motors. 

9600  2  Quintara  St;  owner,  F  P 
Alvemaz;  contractor,  Decker  Klec 
Constr  Co ;  service ;  motors. 

960i      146    7th    Ave;     owner,     Mrs 


St;  owner,  American  Traction  Co;       2452     Magnolia;     owner,     Storley ;  1  Downey ;    contractor,    M    Schimeta- 
contractor,    Lawrence    Constr   Co.    J  dealer.  J  A  Fazio;  2  gas  ouUets.  jchek;  5  outlets;  4  switches;  7  plugs. 

REMODEL  Hotel,  $75,000;  805  K  St;        5319   Grove;   owner,   Amos;    dealer,        9^2     4500    Irving    St;    owner,    Fa- 

C  W  Roland ;  8  fixtures  ]  ber ;    contractor,   M   Schimetschek ;    1 

4638     Geranium;     owner,     Lincoln ;    pi^g, 
Mo'<^- i dealer,   Salisbury;   8  fixtures;   4  gas  |     9Q03     1401  Baker  St;  owner,  Hunt- 
'  outlets.  _  .  .  1  er ;    contractor,    M    Schimetschek ;    1 


Ltd,  4412  Fulton  St 
STORE    (1-story    frame),    $8000;    W 
Mission  335  S  Tiffany;  owner,  C  R 

Haley,    168    Sutter;     builder,    T    Jj     owner,   _...;   contractor,   Ballard. 

Broderick,  Burllngame.  I  OFFICE,    $60,000 ;   2909  J   St ;   owner, 

DWELLING    (1-story   frame),   $6800;  |      Tom    Laird;     contractor,    J 
S   Alemany  Blvd   130   SW  Sickles;  '      ener. 

owner  and   builder,    San  Francisco  '  DRIVE    -    IN   Market,    $40,000;    ^200'-^^'^^^^    ^y©-    owner,    Prlchett ;  i  piug 

Building  &  Maintenance  Co,  11  MUU  I  Riverside  Blvd ;  owner,  F  Kassis;  I ^g^^i^j.  j  r  pierce;  5  fixtures;  8  gas  '  9«>4-06  3527-21-15  Klrkham  St; 
Bldg.  j     contractor,   H  E   Goodpastor.  ouUeta.  owner,    M    J    King;     contractor,    M 

DWELLING    (l-story  frame),  $6700;    STORE.  $32,000;  2272  Stockton  Blvd ;  j     jg^g   Bmeraon    St;    owner,    Webb;    schimetschek;  9  outlets;  9  switches; 
S  Alemany   Blvd  105   SW   Sickles;  \     owner.    Carnation    Milk    Co;    con- i^^^j^j.   j  ^  Rankin;  3  fixtures.  10  plugs. 

ewner  and  builder,  San  Francisco  1  tractor,  Trans-Western  Constr  Co.  |  130J  jgth  Ave ;  owner,  Edison ;  deal- ]  9607-24  2720  2640,  2644,  2650,  2654. 
Building  &  Maintenance  Co,  11  Mills  ',  BUNGALOW  Court,  $30,000;  2517  T  ^^  ^  jj  McKown;  10  fixtures;  4  gas  266O,  2664,  2670.  2674,  2678,  2682,  2686, 
Bldg.  I     St ;  owner,  Mike  Furtado.  outlets.  8690.  2694,  2700-2706-2710-16  Alemany 

DWELLING   (l-story  frame),  $5000;    CASKET    Works,    $14,000;    3330    20th  :     ^^^  ^^  ^^g.  o.,^er,  ;  deal-    Blvd;  owner  Hansen  &  Hansen;  con- 

S  Rivera  100  E  17th  St;  owner,  St;  owner.  Sutter  Casket  Works; '^^  j  a  Freltas ;  8  fixtures ;  1  gas  out- ;  tractor,  M  Schimetschek;  8  outlets; 
John  Munson,  140  South  Park;  day  ;      contractor,    Trans-Western    Constr.       •  jg   sv^-jtehes;    10  plugs, 

work.  ;  OFFICE,  $10,000;  1331   L  St;   owner,       42I  Madison  St;  owner,  John  Moore;  |     9625-29    469-71,481-83,487-89,475-77 

<5laSS     "A"     SERVICE     STATION,  I      E  S  Keene.  dealer    F  B  Nelrhood;   6  fixtures;  4,493,95   Monterey   Blvd;    owner   ,Han- 

$4500;  NW  38th  and  Noriega;  own-  ;  DWELLING,  $5500 ;  4301  E  St;  own-  outlets.  sen  &  Hansen;   contractor,   M  Schl- 

I     3912  MacArthuP ;  owner, ;  d«*l- |  metschek ;    18   outlets;    20    switches; 

•  ,er,  Gus  Bierman ;  3  flxturea  20  plugs. 

ofl     481  30th  St;  owner, ;  dealer,        9530      233    Downey;    owner,    Fran- 

J  Tancredy ;  1  g*e  outlet.  1  cisco ;    contractor,   M    Schimetschek ; 

i     4351  E  14th  St ;  owner.  J  P  Owens ;    alterations. 

~  " 9631     345  Pacific  St;  owner.  Artist 

'ciub;    contractor,    M    Schimetschek; 


switches ; 
motor. 

36033  534  12th  St;  owner.  St  Paul 
Hotel;  contractor,  Spott  Electric;  1 
outlet;  1  switch. 

36034  1529  Clay  St;  owner.  Beat 
Music  Co;  contractor.  Spott  Electric 
Co;  1  outlet;  1  swftch;  signs. 

36036  12th  and  Clay  9ts;  owner. 
Best  Music  Co;  contractor,  Spott 
Elec   Co;   2   switches. 

36036  812  105th  Avenue;  owner. 
Smith ;  contractor,  Johnston  Electric 
outlets;    switches;   fixtures;    plugs. 

36037  3492  Chapmlon;  owner,  Pru- 
Iten;  contractor,  Clifford  Elec;  out- 
lets; switches;  fixtures;  plugs. 


Ei^ineering  SectioD 


forth  in  the  plans  and  specifications 
on  file  with  the  Secretary  of  the 
District,  are  referred  to  and  incor- 
poratwl  herein. 

Specifications  (No.  LS  352)  may 
be  obtained  at  Room  406  of  the  of- 
fice of   the  District 

I        DANISL  REIAD, 
'  Secretary. 

Oakland,  Calif^. 
March  7,  1946. 

(Dally  Pacific  Builder) 
(March   11,1946) 


42— MISC.  SUPPLIES  AND 


Pupchsee  of  olne  Stage  Control  Board 
of  the  Modified  Preset  Type  and 
Appurtencoe. 

NOTICE  TO  BIDDERS 


er,   Joseph   L  Castor.   400  Illinois;  i     er,  J  G  Allen, 
builder.   John    Munson    &    Son.    140    DWELLING,     $4500; 
South  Park;  engineer,  Philip  Bak-  j      owner.  J  W  Lewis, 
er.  San  Mateo  DWELLING,    $4500; 

ALTER  COMMERCIAL  BUILDING,  I      owner.   Roy   Hess.  ^^ 

$4000;    1257   Market   St;   owner.   Mr  I  SHED,    $3000;    1801    42nd   St;    O"*^*'- Lg^jer  Wallace  McMillan ;  9  flxturee ; 
Grimes,    prem ;    builder,    Alfred    P  ,      M  Ferro. 


3826    62nd 
1808    41st 


Fisher,  300  Montgomery.  , 

ALTER  FLAT  AND   STORE,   $2000;  ; 
N  Geary  100  E  Arguello ;  owner,  Joe  \ 
Demetrlo,    1719   22nd  Ave;    builder, 
Robt  P  Kelly,  1511  2l8t  Ave. 

ELECTRIC  SIGN,  $1750;  210  Jones 
St ;  owner.  Mr  Lekech,  prem ;  build- 
er, Brumfield  Electric  Sign  Co,  965 
Folsom  St 

ALTER  FLATS.  $1000 ;  2211  Scott  St ; 
owner  and  builder.  P  J  Baker,  2211 
Scott  St 

CLASS     "A"     CAR     WASH     RACK. 


DWELLING,    $3000;    2607    C    Street ;' 2  gas  outlotm^ 


owner,     A     Hoffman;     contractor, 
American   Builders.  . 


REDWOOD    CITY 


idSO  Broadway;  owner,  H  S  Salis- 
bury;   dea»e»,   Val    Strough;    21   flx- 

i     6O2'  15th    St;    owner,    H    O    Allen; 

dealer,  Robt  Spire;  sprlakUng  ejetem. 
~-'25  outlets. 
2003       2279  K  14th  St;  owner, 


DWELLING,     4-room,     $4000;  ^^  ^ 

Madison ;    owner,    Mrs    S    A   Long ;  i  gi."p'H  Schoenf  eld ;  2  fix 
contractor.  H  A  Robertson.  Route  1     '^qqq  j,    22nd  St;    owMfc    Warren; 
2,  Box  3175- B.    x  1  dealer  V  L  Aike«n  1  fl»«»# 

STORAGE     Shed.    $1000;     1771     Bay  |  <*«**«'' 
Shore ;   owner  and  builder,   Harold  , . 


Sanders,   Box  528.  j 

$1000;  S  Commercial  100  W  Davis;  ADDN  to  store,  reinf  concrete,  $10.-, 
ewner,  Llnderman  Garage,  222  Sac-  !  000 ;  owner  and  builder,  Wm  Sad-  ' 
ramento;   builder,  John  Munson  Sc  j     ler,  1650  EH  Camlno  Real.  { 

Son,  140  South  Park.  j  STORE    bldg,    concrete    block,    $16,-  j 

ALTER  DWELLING,  $1000 ;  1863  48th  j     OOO ;   1836  El   Camlno  Real ;   owner,  j 
Ave;  owner  and  builder,  A  B  John-  |      Russo   Bros.  I 

son,  premises 

sla;   owner^  Ferris  Miles;  contrac 

tor,  Peter  Sorensen,  927  Arguello. 
ADDN  to  garage,  relnf  cone,  $3000; 

403  El  Camlno;  owner,  M  Pf aff lln ; 

contractor,     Peter     Sorenson,     927 

Arguello  Street. 


FornacePermK 


OAKLAND 


alterations. 

9632  3548  22nd  St;  owner.  Dar- 
luni;  contractor,  M  Schimetschek; 
alterations.  , 

9633  150  Steiner  St;  owner,  Chris 
Pederson ;  contractor,  M  SchimeU- 
chek;   alterations. 

9634  1801  Post  St;  owner,  L«wis; 
contractor,  M  Schimetschek;   - 

9635  143  West  Portal  Ave;  owner. 
Forest  Hill;  contractor,  O'Keeffe, 
The   Fan    Man;    service;    motors. 

9ei6  tS  Waverly  P;  owner.  Blng 
Kong     Tong;     contractor,     O'Keeffe, 

.The  Fan  Man;  — 

9637    1940  Laguna  St;  owner,  Rosa 
;  contractor,    Chas    Tick;     4    outlets; 
1   plug. 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
High  School  Board  of  the  John  Swett 
Union  High  School  District  of  the 
County  of  Centra  Costa,  State  of 
California,  at  the  achoolhouse  of  said 
District  unUl  eight  o'clock  P.M.  of 
.-  .-  Tue«lay,  the  1»th  day  of  March,  1946, 
3/11/46  ••    42   g^^   opened  at   said   time  and   place 

BIDS  OPENED  fo^  the  purchase  of  one  stage  control 

SACRAMENTO,  Calif.— The  foUow-  I  ^oard  of  the  modified  preset  type, 
Ing  submitted  bids  to  the  State  Pur-  consisting  of  a  composite  pilot  board 
chasing  Agent,  Sacramento,  for  fur-  ^^j  dimmer  bank,  a  circuit  breaker 
nlshlng  materials  and  equipment  as  j  panel,  a  cross  connecting  panel  and 
follows:  '       magneUcalily     operated     contactor 

QUO.  38461.  RE<5.  A110562:  '  board.  En Ure  board  shall  be  designed 

Newhall  Refining  Co.,  $14;  |5  for  ,  ^^^  operation  on  230/115  volt,  60  cycle 
spreading;    120   days.  I  alternating   cwrrent 

Roberts  Tank   Line.   $15.90;   $6  fori     pjj^g    ,^^    specif IcaUons    for    this 

spreading;  3  days.  I  control   are   00   file  In   the  office   of 

Square  Oil,  $12;  $4.50  for  spreading;  :^^^  ^.^^^.^  ^^  ^^  jjlgh  School  Board 

as  required;  awarded.  '   ,  a^id   District  In   the  High  School 

Lamb    Transportation    Co.,    $15.74;    BuUding  in  Crockett,  California. 
$5.50  for  spreadmg;  as  required.  ^jj    ^^^^   ^^^^   5^  accompanied  by 

Krleger  on,  $12.50;  $4.50  for  spread- I  j^    certified    check    on    some    solvent 

^1}   \  ^^^  ,•   ,        ^       .^AKK     *K  #«,^bank,   or  cash   deposit   equal   to   ten 

Exeter  Refmlng  Co.,  $14.55;  ^  *o' ;  percent  (10%  1  of  the  amount  of  the 
spreadmg;  2  days.  „  «v  *«.  !  bid,  eondltloned  that  if  the  contract 

McClam  Truck  Co.,  $14,60;  $5.50  for  .^  awarded  to  the  party  submitting 
spreading;  2  days.  ^j^^   accepted   bid,   he   will  enter  Into 

quo.  37923,  REQ.  3966:  ^   eontract  and   fumlah   such   bonds 

Edw.  R.  Bacon  Co.,  Thor  No.  75,  i  ^^  ^  ^^  required  by  the  Board 
$200  each;  Immediate  deUvery;  net  j ^i^^ln  five  (8)  days  after  noUce  of 
10th  prox.  '  '   uch  award,  or  faiUng  to  do  so,  the 

Sullivan  Machinery,  L-57-AT,  e'W ,  1  ^^^^j^^^^  ^g  ^^^^  deposit  or  eertifled 
2  days ;  no  discount  I 

Ingersoll-Rand  Co.,  IR  JB-5,  |200;  — 

4  days ;  no  discount 


check  to  be  forfeited  as  LlquldaiiMi 
damages  for  such  failure.  All  chMiu 
shaJl  be  payable  to  the  order  of  lkM> 
John  Swett  Union  High  School  Die- 
trict 

The  High  School  Board  resarve* 
the  right  to  reject  any  and  aii  blAi. 
and  to  waive  any  formall^r  tn  mMj 
bids  received. 

By  order  of  the  High  School  BoiLM 
of  the  John  Swett  Union  High  ScJtio* 
District    of    Contra    Costa    Coani^. 
California. 

Dated:  Crockett  California.  Feb- 
ruarj'  ...  1946. 

J.  F.  MERCHAKT, 
Clerk  of  the  High  School  Boaai 
of  the  John  Swett  Union  Hl|^ 
School,  Contra  Costa  Couatyt 
California. 

(Dally  Pacific  BuUder) 
(March  4-lL  194«' 


Classified  Advertising 


POSITION   WANTED 

Experienced  ARCHITE^CTURAL 
DRAFTSMAN  wants  part-time  worlL 
Exper.  in  making  sketches,  floorplans, 
working  drawings,  details,  etc,  for 
residential,  commercial  or  industrial 
work.  Reply  Box  37,  c/o  Daily  Pa- 
cific Builder.  3/7-$-n-ll/4» 


HELP  WANTED 


Experienced  SALESMAN  forRSBI- 
DENTIAL  MODERNIZING,  capable 
of  meeting  public,  planning  }obe  aad 
supervising  crews.  Location  East  Bay. 
Call  THomwall  0620,  ask  for  Mg. 
Moran.  U  l/U/M 


EXP.  SUPT.  on  INDUSTRIAI  miiii 
COMMERCIAL  CONSTR.  HxoelMat 
opportunity  for  right  man.  Fli«ae 
BUtter  $266.  to  I  If '4r 


.,^^~rr    ^y    cv^r.    .inoA     An  r^    i     321    17th   St;    owner,  J   C  J*hlllps ;  ■     ,„g     ^^qq  McAllister;   owner, 
METAL  Body  Shop    $4000    ^23  Cas-   ^^^^^^^  j  Tancready ;  centra   furnace,   contractor.  Pacific  G  &  E  Co ; 


ALTER  DWELLING,  $1000;  500  Te-       sla;   owner    irerns  **"««:  ^o^^^'^'  1     3939  HunUngton;  owner.  Van  Ness;  |     ^^^    550  j^^j,  gt;  owner. 

reslta    Blvd;     owner    and    builder,        tor,  Peter  Sorensen.  J27  Arguella    K     j       jj^^er  Furnace  Co;  floor  fur-  ^^^^0^    Pacific  G  &  B  Co;  

Reed  F  Trimble,  premises.  -^^^  *°  ^'f***'   "*"'    w  S,.^^ !    nace.  '      9640     1256  J8th  Ave;  owner.  : 

ELECTRIC   SIGN,   $940;   3545  Geary        403  El  Camlno;  owner,  ^  P^aff lln^  ,      ^^^  ^^^  j^^^.  o^ner.  Van  Neoe;  :  ^.^^^^^tor.  Pacific  Elec  &  Mech  Co; 

St;  owner,  American  Home  AppU-        contractor.     Peter     sorenson,     wri  \^^^^^^^  Harer  Furnace  Co;  floor  fur-  '3  outlets;  2  swltchee;  5  plugs. 

ance,  premises ;   builder,  Brumfield  ■     Arguello  Street.  j  ^^^^  ;     ^^^     jjg^  Mission  St ;   owner ; 

Electric  Sign  Co.  965  Folsom  St  [REPAIR  store  bldg,  $2000;  884-886  |  ^^2  103rd  Ave;  owner.  Van  Ness;  '  ,,^^^^^0^,  Pacific  Elec  A  Mech  Co; 
ALTER  STORE,  $500;  2202  Lombard;  j     Main  St;  owner,  C  Ferrando;  con-  j^jgaier,  Harer  Furnace  Co;  floor  f  ur- j  5  outlets;   8  switchea;   8  plugs. 

owner.  Art  Zimmerman,  2200  Lorn-  .      tractor,    Hans    P    Dobkowits,    1287  1^^^^  g^2     8000  8rd  St;  owner.  Bank  of 

bard,  builder.  Roy  A  Jones  Co,  1894       Whipple  Road.  i     1074  85th  Ave;    owner.  Van  Neas ;  !  ^^^^j^^ .   contractor.  Pacific  Blec  * 

Trrk  St  ■    -  ———I  -       -—    ■  --         ...  .- 

ALTER  DWELLING,  $500;  2811 
Pierce  St;  owner,  A  Head,  prem; 
day  work. 


Chicago  Pneumatic  Tool  Co.,  CP- 
42,  $200;  1  day  net 

Moore  Equipment,  IR-JB-4,  $190; 
Immediate  delivery;  discount  %  oC 
1  per  cent. 

Coast  Equipment  Co.,  Worthlngton- 
55,  $178;  3  days  net 

Worthlngton  Pump  &  Machinery, 
Worthlngton-55,  $178;  1  day  net 

George  M  Phllt)ot,  Gardner-Denver 

S-55,  $177 ;  1  day  net  ^„  „  ^. 

Western  Machinery  Co.,  CP-a-*», 
$174.45;    5  days;   no   discount 

RU  Co.,  Cleveland  H-lll-BU  ♦!«); 
1  day  net 
QUO.  37925,  RBQ.  89M: 

Coast  Equipment  Co.,  Beutli  B«ia 
M-2,  $1325  each ;  120  days  net 

Edw  F  Hale.  Standard  Steel  Model 
SF,  $1198  each;  75  days;  2  per  coat 

80  days.  ,  .^ 

Edw  R  Bacon  Co,  Ut4iofoi<d-101, 
$1159   each;   4  to   6  weeks;   not  10th 

^Standard  Machinery,  Rosooe  RlffT. 
S1342  each;  if  furnished  with  3/lt-tn. 
—  -    GA    shells,    add    $19 


JANUARY  BUILDING  TOTALS 


CAIJDF^RNIA 


CITY 


ALAMBDA. 
ALBANY-... 


JIlXjkX.A  iMI  hIv  ™i  4fc 

ANAHKIM 

ATHBRTOH 


B  A  KERBFTBLD- 
BERKBLKT „_ 


BEVERLY  HILLS. 

BURBA NE        

BURLIN  G  aMB 


CHICO . 

COLTON 

COMPTON 

CORONADO 

CULVBR  CITY- 


^■^cjr.  ~o"^.?'T^Br;r  '£r  H"~  '-■"'"•  ^- "°"  '"•  i-ns.  -"■ "  — ^ "  """-^ "  ^•?^"  «■»  ."?.°tuv-^ri  ^l£ 


BUILDING  PERMITS 

Granted 


8AN    FRANCISCO 


I 


contractor.  Peter  Sorensen.  927  1  ^^^  Harding ;  owner,  Savaat ;  deal-  |  ^^^  ^25  Martcet  St ;  owner.  Cap- 
Arguello   St  .-    Harer  Furnace   Co ;   central   f\ir-  !  j^|   qq  .    contractor.    Pacific   Blec   * 

COURT,   $42,000;    Willow  Road  near  ^^  \y^^y^  ^^.  

James,  Menalto  Park;  owner  and  ^^26  Ocean  Ave;  owner,  P  Miller ;  1  ^^4^  1700  piiimore  owner.  Bank 
builder,  B  C  Pearson,  300  Taraval  ^^^,,  Harer  Fumaeo  Co;  floor  fur-  ;  q,  America;  contractor.  Pacific  Blec 
St,   San   Francisco.  !  ^^^j^  I  4  j^ech  Co ;  15  outlets. 

RESIDENCE,  $10,000;  Lot  10  Blk  36 '     ^^^    Locksley;     owner,    F    Short;       9^45     2868   Pino   St;   owner.   Madl- 
Mlllbrae     Highlands ;     owner     and  1  ^,^^1^^   Harer  Furnace ;  floor  furnace,    g^^    ^   Burke ;    contractor,    Bertrand 

--'    "~   ™" ^"'  t Elec  Co; - 

I  9646  2101  Van  Ness  Ave;  owner, 
!  Weiman ;  contractor,  Bertrand  Elec 
ico ;  9  outlets ;  4  switches ;  10  plugs ; 

..^m^  sign. 

1      9647-8-9-50     2103-05-09-11  Van  Ness 

!  Ave;     owner,     Weiman ;     contractor, 
!  Bertrand    Elec    Co ;    5   outlets ;    three 


builder,  Mr  and  Mrs  Wilson, 
drid  Ave.   San   Francisco;    contrac- 
tor, Geo  Lleb,  611  Chatbourne,  Mlll- 
brae. 
FACTORY,     $23,000;     Harbor     Blvd; 
owner   and    builder    ,A    R    Barlett 
171     El     Bonlto     Way;     architect. 
I      Oscar   Thayer,    1257    Cabrillo    Ave, 
$40,000;  1      Burlingame 


Completion  Notices 


Accented    switches;  4  plugs;  signs. 

r-«Tr«iTTvniT      i     9651     229  Ellis  St;   owner ; 

-     -       ^   *  T,   f^  >^,?ro  to        contractor.  Casev  Elec;    1   outlet 
Agnes  Cut  Rate  Drug  Co  to^^  I     ^^      ^^    Kearny;    owner,    KEC ; 


30  days ;  subject  to  acceptaijce  witbla 
10  days.  

i/ii/a  •  •  « 

BIOS  OPENED 

SAN  FRANCISCO.— The  following 
submitted  bids  to  the  Purchaser  of 
SuppUes,  City  Hall,  under  Bid  No. 
3497  for  furnishing  and  delivering 
3500  trolley  ears  and  350  splicing 
ears  for  the  Municipal  Railway: 

Westlnghouse  Electric  Corp.,  (1) 
$72.10  per  100;  (2)  $65.70;  (3)  $105; 
net  30  days;  45  day  delivery. 

Don  Politeo,  (1)  $72.10;  (2)  $67.90; 
(3)  no  bid ;  net  30  days ;  50  day  del. 

Ohio  Brass  Co..  (1)  $71.90;  (2)  $65.- 
70;  (3)  $172;  net  30  days;  60  day  del. 


EMERTVnXB. 

EUREKA 

FRESNO 

FLLl.ERTON_ 

GLENDAIJa 


HAYWARD 

HUNTINGTON   PARK. 

INGLBWOOD 

LODI...„ 

LONG    BBACH 


LOS  ANGBLES  (City) 

LOS  ANGBLES  (County). 

LOS    OATOS 

MARTINEZ 

MODESTO 


MARCH   7    1946                               rkor.o,-    Tiiavor     i^ST    uaDniio    avb,  SAN  FRANCISCO 

MARKET     (l-story    frame),     ^„,_._,        — „ 

SE    corner   37th    Ave  and    Balboa;  I  RESIDENCE.  $9500;  Lot  15  Alameda  ,  Recorded 

owner,  Arthur  B  Dunne.  i      de  las  Pulgas,  Tobin  Dr;  owner,  A    March    5,     1946—2301 

DWELLINGS     (l-story    frame)     (6),;      L  Makle,   San   Jose;   contractor.   *  1      St    Agt-—   ---  -  „  r   ,-    jy^g 

$5700    each;    SW    corner    Woodside        W    Winninger,    1218    Pme    St    San,     Regal  MfgLo^.-^.^-^^-i^  .  ;  contractor.  Casey  Elec;  2  outlets. 

Ave  and  Fowler  Ave;  S  line  Wood-        Jose.  ^    ^     .  1  ^^^'l^,  ?'v.        ^      'Th^   Pacific  Tel      i      9653     W    Geneva    Ave    200    S    Mis- ,      ---"• ^r^y^r^v     nt    4825  09 

ADDN    to    residence,     $3000;     Lot    4 '      s   Klrkham    St-     ^h^  „^^„ '^„^^'      ^  slon ;    owner.    Rossi;    contractor,    CI-    Green    &    Berry.    Turlock     at    $825.09 

'  *  &  Tel  Co  to  M  Cohn  Company..  ,  •  •  o"  tiets:   6  switch-    submitted  low  bid  to  the  City  of  Tur- 


3/11/46 

BIDS  OPENED 
TURLOCK,  Stanislaus  Co.,  Calif 
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side  Ave  30,  55,  80,  10',  130  E  Fow 
ler  Ave ;  owner,  C  R  Haley. 

ALTER  BUILDING,  $3000;  680  Fol- 
som St ;  owner,  W  J  Sloane  Co. 

ALTER  RESIDENCE  AND  STORE, 
$500;  2828  Geary  Blvd;  owner,  J  D 
Levon. 

ALTER  RESIDENCE,  $5000;  2828-30 
Geary  Blvd ;  owner,  J  D  Levon. 

ALTER  DWELLING,  $750 ;  4390  Mis- 
sion  St ;   owner.  Corset  Store 

ALTER  DWELLING.  $4000 ;  end  of  , 
Lurmout  Terrace;  owner,  Frey  Coy. 

ALTER  BUILDING  INTO  AUTO  \ 
AGENCY,  $9>5;  Dolores  and  Mar-, 
ket  Sisj.  owutr,  S  &  C  Motors.  ' 

ALTER  STORE  FIXTURES,  $775; 
6»2    McAllister    Si;    owner.     Undlin.  1 

ALTER  HOME.  $2500;  475  Bright  St;  ' 
owuer,  t  lank  G  Davy. 

ALTER  BUILDING  INTO  WARE- 
HOUSE, $1350;  501  Howard  St; 
owner,    B    Blum. 

CLASS  "A"  BREWERY,  $275,000;  NE 
corner  20th  St  and  Treat  Ave; 
owner,  Kegal  Amber  Brewmg  Co.      , 

DWELLINGS    H-story    iramei     (16),  : 
E   aide   of   GavioLa   Way   3^.   G3,  88, 
113,   138,  NW   of  Bella   Vista  Way; 
NE    -side    ul    Teresua    Blvd    2S,    53,  ■ 
78,    103,    128    NW    of    Evelyn    Way;  ; 
N  side  of  Los  Palraos  Dr  NW  Ime 
of  Luiu  Alley ;  N  sidt-  01  Los  Palmos  ; 
Dr  28,   53,   78,    103,   128   W   of    Lulu  ! 
Alley ;   1  at  $6000 ;   9  at  $6700  each ;  I 


Blk  24,  Chesham  Way,  Devonshire  ,     & 


McCallum, '      February  28, 


contractor,    Richard    N    Tone,    1555:      11^   sW  Brady.    Pacific  Tel  and 
Page   St,   San   Francisco. 

RESIDENCE.   $2000;   Lots   21   and  27,  

Stanford    Weekend    Acres;    owner   .  .^.r,^*    /^niiwTY 

and   builder.  M   J   Erreca,   Route   1^  ALAMEDA    COUNTY 

Box  627. 


1946 


RESIDENCE,    $3000;    Lot   23   Blk   407    Recorded  ,,,„    tjavo    «<treet 

Highlands  of  Emerald  Lake  No  4;    March   8.   1946-^175    ^AYO    Street 
owfers.    Helen    R    and    O    L    Diet-  ,      Oakland.     R    W    and    Mildred    F 
917    Foreman,    Los    Altos;  j      Delguidice  to   R   L   »a"*^° 


es ;  24  plugs  ;  service. 
9654      1012    Taraval   Street;    owner. 
-'-  .     -m  ^   -ixr  cVi^npu'  !casserd;   contractor,   Edison   Electric 

Tel  Co  to  Fred  ^  Schnell.      ..^._  =  ^  outlets. 

February    28,   1946        ^^^      ^^^^    ^^^^    ^^ .    ^^^^^     ^^^^^ 

French      Ldry;      contractor.      Golden 
Gate    Elec    Co;    

9656  2977  Clay  St;  owner,  P  A 
Uyin;  contractor.  Metropolitan  El; 
2   oiiHpts-   '2    svitrhes:    7   plUgs. 

9657  2060  Folsom;  owner,  Reliance 


Accepted 


submitted—      - 

lock  Walter  M.  Brown,  city  clerk, 
108  N  Broadway,  Turlock,  for  fur- 
nishing bowl  unit  shafting  and  oth- 
er materials  for  a  city-owned  pump. 

Modesto  Electric  Supply  Co.,  Mo- 
desto, at  $1310.36  submitted  only  oth- 
er bid.  ^   ,  .     ,„ 

Bids  taken  under  advisement  un- 
til March  19. 


MONROVIA — 

MONTEBKtLLO 

MONTEREf.__^ 

NAPA 

OAKLAND! 


OCEANSIDE... 

ONTARIO.^ 

ORANGE..., 

OROVILLE 


PALO   ALtO 


PASADENA.. 
PIEDMONT... 
PITTSBURG... 

POMONA 

REDDING, _..- 


nieicer. 


contractor.    C    T    Lindsay,   Inc,   824  ;      "."T^^r^-^ifTA^im^ 

Taraval    St,    San    Francisco.  '■  March  8,  194&-2331  73th  AVENUJb. 

RESIDENCE,   $3500;    Lot   22   Blk   407 


Oakland.   Ed  Keller  to  A  L  Holm 

February    27,    1946 


Highlands  of  Emerald  Lake;  own- 
er and  builder,  Robert  E  and  Mar- 
ion Barringer,  917  Foreman  Bldg, 
Los    Angeles. 

COMMERCIAL  Bldg,  concrete.  $60.- 
000;  Belmont  School  Dist;  owner. 
Press  Wireless,  Inc,  Belmont;  con- 
tractor, H  H   Larsen  Co,   64   South 

Park,     San     Francisco;     architect,       "■;:::"  T  ^r  xi^yirt^ 

Wm  G  Merchant,  57  Post  St  S  F.    Mar.  7.  1946— Lot  6.  Block  v .  BerKe- 

CONCRETE  Units.  $6000 ;  Lot  2  ,  lev  Woods  Addition,  n^^^  ^\ ^^ij 
Blk  33,  Bay  Shore  Highway  near  rito.  J  W  Newman  to^Scou  w 
Almanur;  owner  and  builder,  Sew-        Bonds 


CONTRA    COSTA    COUNTY 

Mar.  6.  1946— Lot  19  and  ptn  Lot  18, 
Kensington  Park  Extension.  Unit 
No  1,  near  El  Cerrito.  Martin  H 
O'Neill  to  Harry  E  Kan«    -^-  i^g 


Trailer  Co;  contractor.  Buzzell  Elec 
Works:  20  outlets;  11  switches;  16 
plup.s :    motors. 

9568  1335  Sutter  St;  owner.  Grab- 
horn  Press:  contractor,  Buzzell  Elec 
Works :  8  outlets. 

9659-64  Various  locations  and  own 


43— 


MACHINERY  AND 
EQUIPMENT 


BIDS  OPENED 

PORTLAND.  Ore.— Hydraulic  Sup- 
ply  Manufacturing  Co.,   7500  8th   St,  j 
Seattle,    Wash.,    at    $6870,    submitted  | 

ers ;    contractor,    Brumfield    Electnc  .  j^^.   ^^^  ^^   ^^le   Bonneville  Adminls-  ; 

Sign   Co;   signs.  '  tration,  1300  NE.  Union  St,  Portland, 

9665  866   Haight:    owner.    Wobig;  j  ^^^^j.    ^^^,     3501    for   furnishing   oil- | 
contractor,  Smith  Elec  Co;  service.      'storage    tanks,     10.000-gal.     capacity, 

9666  301    8th    St;    owner,    Galland  ^^^^^^^^^^^^   ^^1,   o^gln. 
Laundry ;    contractor,    Enterprise    El  ,      other  bids  were : 
Works;  alterations.  j      pueet   Sound   Sheet   Metal   Works, 

^ 9667     530  Clay  St :  owner.  E  Hunk :    g^^^^^^   jgQQo 

Mar.  5.  1946    contractor.    Enterprise    Elec    Works;,      Willamette  Iron  &  Steel  Corp.,  Port- 


REDLANDS ..._ 

REDWOOD  CITT. 

RICHMOND 

RIVERSIDE 

SACRAMENTO 


SALINAS _ 

SAN    BERNARDINO. 

SAN   CAR1,X)S 

SAN    DIEGO 

SAN  FRANCISCO 


SAN  GABRIEL 

SAN  JOSBJ „.. 

SAN   LEANDRO— 

SAN  MARINO 

SAN  MATEO 


ard   Whitton,   1212   Parkinson   Ave.  Mar.    7.    1946— Ptn   of    R^^^ho    Las 

Palo  Alto.  Juntas  containing  0^20^acre.^  Wal- 

nut    Creek.     Carl 

SAN   MATEO  COUNTY  Miles  A  Leavens 


,  motor. 
9668 


65   Green   St;   owner,   Golden 


land,  $7179. 
Berkeley 


Geissler    to        Sate  Co;  contractor.  Enterprise  Elec  ^^^j^^j^^    calif.,  $7770 


Steel     Construction     Co., 


(Unincorporated) 


Feb   25    1946    Works;    motors. 

'  9669     Civic  Auditorium :  owner. 


5  at  $7500  each;  owner,  Theodore  G    j^gSIDENCES    (3),  $9000  each;    Lots 


MARIN  COUNTY 


contractor,   C   J   Holzmueller; 


Meyer 

SALES    AND   SERVICE    BUILDING 
(l-story  frame),  $12,000;  E  Ime  Van 

Ness  Ave  200  N  of    16th  St ;  owner, 

James  E  Elkington. 
ALTER  APARTMENT  HOUSE,  $500; 

957    Hayes   St ;    owner,    Antonio    B 

Ortega. 
INDUSTRIAL     BUILDING,     $25,000; 

N  side  Fairiax  50  W  of  Keith;  own- 
er, S  J  Amoroso 


113,    116,  119   Louvalne   Dr,   Broad-  ...—San  Rafael.  Leslie  V  BUder- 

moor   Village;    owner   and    builder. 


Stonecrest  Corp,  1  Sloat  Blvd,  San 
T**rfl.n  ois  CO 
RESIDENCES  (24),  $6000  each;  Lots 
56,  57.  5b,  59,  60,  61,  62.  63,  64.  70, 
105.  106.  107.  108,  109,  110,  111.  112, 
114.  115.  117.  118.  120,  Louveune  Dr. 
Broadmoor  Village;  owner  and 
builder,  Stonecrest  Corp  ,1  Sloat 
Blvd,  San  Francisco 


back  to  L  A  Bllderbac^^&  ^Son.^^^^ 


OAKLAND 


Non-Responsibility 


36017     889  Pershing  Drive:   owner,  ^    ^ 

itractor,  Clifford    City.  Mo..  9t^w 


Pacific  Coast  Engineering  Co.,  Ala-  I 
meda.  Calif..  $8100.  1 

Independent     Iron     Co.,      Oakland, 

McColloch  &  Sons.   Portland,  $8820.  ' 
California  Steel  Products  Co.,  Rich-  1 
monci,    Calif/    S9082. 

Columbia/ Steel    Tank    Co.,    Kansas 


SAN  MATEO  (County). 

SAN  RAFAEL 

SANTA  ANA 

SANTA  BARBARA 

SANTA    CRUZ. 


JAN.,  1944 
No.       Est  Cost 


43 

109 


155,591 
362.136 
970,175 
25*,180 
236,300 


JAN,  II 


No. 


174 


tS7,4i9 

1,124,710 

1,741,139 

233,900 


32      t 

23 


lit 


133.384 

1^S,900 
«S,830 


'  2*1 


13 


HT,431 


i,3U 


41 

— 


•,773 

18V43I 


1,' 


62.350' 

97AM& 
164,3>S 


5 

Vt 
•1 
21 

lis 


i3r,1«B 


18 
93 

103 
80 

1473 


15;J7S 
244,779 


201,615 
5.200,870 


14 

29 

27 
1133 


1 


21Jt1 
33,171 

421,730 


40 


17,73M41 

•,61 0.030 
117.610 
188,4«6 
133,175 


2300 

1S34 

ia 

21 


84 

22 
35 

740 


844,175 
452340 

82,720 

65.440 

2,706,016 


1 ,61-*JS7 
•,171 

t3A50 


SI 
21 

I" 
S53 


7*414 

42^488 

4,515 

318^14 


38 

101 
23 

25 
132 


176,600 

211.890 

49.087 

71,500 

727,175 


23 
54 

26 
10 
40 


20,700 
43302 

14311 

6,200 

34,100 


37 

90 

218 

294 


173,607 
400.475 

745. 2S8 

659,582 

1,206300 


217,708 
2,387 

9,700 

66,oaj 

S7333 


42 
302 

67 
331 
743 


141,350 

663,471 

630,850 

1,836,379 

3,113314 


43 

14 

94 

98 

111 


36.493 
2.800 

256.803 

S3.793 

219,047 


24 
199 

4 
588 

285 


11.191 

66,687 

16.250 
439.412 
4a330t 


03 

136 
62 
50 
76 


417,000 
713,630 
776.320 

422.243 
503,762 , 


42 

69 
26 
33 
43 


31,049 

19,343 

a3W 
43,479 


274    1,617.900 


SANTA    MONICA- 
SANTA    ROSA 

SOUTH   GATE 

SO     PASADENA 

STOCKTON 


I 


OAKLAND 


RESIDENCES   (5),  $6000  each;    Lots    w„rch  8.  1946—1350  (KDLDEN  Gate 


ADDITION.  $2770;  5319  Grove  St;- 
owner,  Mr  Amos,  prem;  contrac-  ; 
tor.  Branden  ConsCr  Co,  1630  Web-  1 
ster  Street.  I 

ADDITION,    l-story    concrete.   $6716;  { 
5127  E  14th  St;  owner,  Acme  Awn-  | 
ing    and    Venetian    Blind    Co.    5123  > 
E  14th  St ;  contractor.  Vezey  Const 
Co.   3760  Araley  Ave.  | 

ADDITION.     $800;     3353     Partridge; 
owner  and  builder,  Dana  E  Brown, 


74,  75.  102,  103,  104  Heather  Rd, 
Broadmoore  Village;  owner  and 
builder.  Stonecresi  Corp,  1  Sloat 
Blvd,   Sail  Francisco. 

Plumbing  Permits 


Ave  Catherine  T  O'Brien  and 
Mar>-  D  Kirwan,  tr«.  as  lo  im- 
provements on  property. 
March  8.  1946-149  FELL  St.  Jessyl 
B  and  Nelson  M  Jacobs  as  to 
improvements    on    property^ 


ALAMEDA  COUNTY 


OAKLAND 


premises. 
DMVELLING. 


l-story    5-room,   $7900; 


2307  38th  Ave;  owner.  Zimmerman; 
dealer,  Ira  Goeding ;  1  w ;  1  gas. 

472  13th  St;  owner.  S  P  Co ;  dealer. 


4442    Arcadia   Ave ;    owner,   (i«orge    jj^^man    Lawson ;    10    fix ;    15    w ;    2 
Jackson,     premises;     contractor.    A         ^ 

409  12th  St;  owner.  Palomar;  deal 


March  8.  1946-LOTS  27  and  28  Blk 
143  Kellersberger's  map  of  oaK- 
land.  Sam  Gordon  as  to  improve- 
ments on  property.  ^ 

CONTRA    COSTA    COUNTY 


Fred  Lochstrnm  •  com 
Electric:    temn.    meter   box. 

3601 «  mas  MacArthur  Blvd;  own- 
er. G  &  W  Market-  contract<j>r.  Pa- 
cific Elec  &-  M*Th  Co-  5.5  fixtures. 

36019  1700  7th  St  •  owner,  Randaz- 
zio;  contractor,  Pacific  El«»c  &  Mech 
Co:  10  outlets  4  switches:  aS  fix- 
tures •   6  pluers ;   alterations. 

36020  3714    Foothill    Blvd :    o-wner,  ; 

M  &  H  Auto  Paintme:  conlractor,  Sealed  proposals  will  be  received  , 
Pacific  Elfc  &  Mech  Co;  lOO  out-  ^t  the  office  of  the  East  Bay  Mu-  j 
lets:    100   fixtures.  r.iC'T,H\   Litilitv   District.   512— 16th    St., 

36021  3121    PtarW-v-   owner    Oi5">n-    osikland.  California,  until  5:30  P.  M.. 
contractor.    Collins    Elec:     .service.  Wednesday,    March   20.   1946.  and  will 

36022  7629  MacArthur  Blvd:   own-    at  that  hour  be  opened,  for  furnish-  , 
rr.    Tnrv   Marques:    contractor,    J    T   mg  61,000  hnear  feet  of  cast  iron  pipe 


Official  Proposal 

LS-351 — C    I    Pipe 
NOTICE    TO    CONTRACTORS 


TORRANdE 

VENTURA 

VALLEJO^ 

VERNON.-i- 


watsonVille. 


TOTAL 


iARIZONA 


PHOENEXl 


TUCSON...! 


TOTAL.4 . 


-+- 


BOISE 
LEWISTOK 
TOTAL. 


IDAHO 


-»- 


34 

79.952 

261 

868,367 

32 

209.171 

30 

330346 

1378,002 

SO 

182,475 

,..  -   ■ 

702323 

53 

(K4.253 

115 

46S.205 

02 

200/425 

53 

129.700 

25 

94,175 

40 

575,504 

13 

41,000 

16283 

360,404,479 

212 

$     333.075 

86 

33:9.782 

297 

31,227,857 

63 

%     93.S83 

53 

102.640 

116 

3  196,123 

117 
17 

106 
63 
54 


84.900 

42,t1t 
t1,419 


26 
93 
26 
55 


32 
36 

26 


91,489 

16.338 

95,333 
11,500 
59je7 

130.765 
30,413 

184,447 


9464      310.48SJ99 


141 

78 
219 


305.243 

m.&ao 
433,779 


4.8 
20 

68 


31.203 
12.300 
44,133 


may  | 


Ul  diameters  10-  to  20-inch. 

Specifications     (No.     LS     351 
be  obtained  at  Room  406  of  the  of- 
fice  of   the  District. 

DANIEL  READ, 


W  Whalln,  4229  Mtn  View  Ave. 
DUPLEX,  l-story  9-room,  $7100,  and 
garage.  $600;  1625-27  86th  Avenue; 
owner  and  builder,  Wm  H  Ander- 
son.  3031   62nd  Ave. 


John  Cassaretto  Co. 

Since  1886  •   •   and  Stil'   Active 

BUILDING  MATERIALS 

READY-MIX   CONCRETE 

ROCK-SANO-ORAVEL-LiME 

CEMENT-PLASTER-MGRTAH 

METAL   LATH-WOOD   LATH 

8TUCCO-WIRE-NETTINQ 

SERVICE  UNEXCELLED 

BUNKERS 

Phone;    GArfleJd   3Z53 

bth  and  Channel,  San  FraiMlMO 


er.  Durant;  2  fix;  4  w. 

9877  MacArthur;  owner.  Hill;  deal- 
er, H  Lass;  4  fix;  4  w. 
i      5324    Fairfax;    owner.    Ed's    Barber 
Shop;   dealer,  H  Lass;   1  fix;  2  w. 

9412-18    Cherry;    owner.    Ole    Moen ; 
dealer.  D   N  Watson;   10   fix;   26  w;      _^ 
6  gas.  

348  E   14th   St ;    owner,  Mrs  A  Lil- 
lian ;   dealer.  W  H  Picard ;   1  f ix. 

3224   Elm ;    owner.    Mrs   H    Kinkle-    

man;    dealer,    W    H    Picard;    1    fix; 

2  w. 

1514  56th  Ave;  owner,  ;  dealer. 

J  A  MacKeever;  3  fix;  6  w. 

1022    Market;    owner,    ;    dealer, 

A  Johnson;   1   fixture   . 

8720     MacArthur;     owner,    Rodley; 
dealer,  O  L  Zeis;  2  fix;  2  w. 
j     2452  Magnolia:  owner.  F  J  Corley; 
dealer,  L  J  Madden;   1  gas. 

9340     Sunnyside;     owner.     Mrs     J 


Mar.  7.  1946— Lot  64.  Lafayette 
Homelands.  Unit  No  2.  near  La- 
fayette. The  Rigney  Tile  Co  vs 
Waverley  N  Miller -*^?^ 


Oakland.  Calif 
March  7,  1946 


Electrical  Permits 


SAN  FRANCISCO 


9588  1645   33rd   Ave;    owner 
Bldr;    contractor.    Arc   Elec  Co 
outlet;  1  switch;  1  plug. 

9589  1515  11th  Ave;  owner,  Conk- 
ly;  contractor,  Arc  Elec  Co;  3  out- 
lets ;  2  switches :  4  plugs. 

9<^  511'  Vienna;  owner.  Glen 
Park :  contractor.  Arc  Elec  Co ;  three 
switches:   7  outlets:   3  plugs. 

9591     253  Parque  Dr;  owner,  Sbar- 


Grosso ;   sign. 

36023  SE  Cor  8th  and  Broadway: 
nv.nrr.  Mnc'a  Place:  contractor.  J  T 
Grosso :    outlets. 

36024  NW  Cor  Clav  at  lUh  St: 
owner.  Sam  Garf  inkle:  contractor, 
J  T   Grosso:   28  fixtures. 

36025  562  11th  St:  owner.  Boiler- 
makers' Union :  contractor.  Electric 
Novelty  Shop:  4  fixtures;  altera- 
tions. 

36026  469  13th  St:  owner.  Younger 
contractor,    Johnston    Elec ;    outleU«« ; 

I  switches ;     fixtures ;     plugs ;     altera- 
tions. 

i     36027     324   8th    St;    owner.    Flener; 
'contractor.    Johnston    Elec;    outlets; 

't^'^''2Mr'i5Jh'Ave^  owner.  PI- '  nl'ci^l  UUlity  District.  512-16th  St.. 
-^-^  onlTBu?i?ersTonfr;ctor7ohnston  \  Roo^  2^.  «-^-^,  J^t^.^^iS^i^H"^" 
i,;^n1,E'ec:     outlets:     switches;     «-tures ;  j  U.  5 .30  P^M..  Wedn^^^^^^^^ 


NEVADA 


RENO. 


OREGON 


1     ASTORIA. 


Secretary.  ,     EUGENE    .1". 


(Dally  Pacific  Builder) 
(March   11.1946) 

LS-352 — Construction    of    Schapiro 
Pumping  Plant 

NOTICE    TO    CONTRACTORS 

Sealed    proposals    will   be    received 
at  the  office  of  the  East  Bay  Mu- 


KLAMATH  FALLS. 

PORTLAND 

SALEM ^ . 

TOTAL-) 


UTAH 


LOG  An J 

OGDEN 

SALT  LAlOe  CITT. 
TOTAL 


plugs  I  !»♦«.  »"<*  ^*"  *^  ^^^^ 

36029    1137  E  14th  St:  owner.  S*—  i  ^ J^^^^-J^^^^^^e  TchaTtr'o    Pumping 


|>ened, 
of     con-  I 


WASHINGTON 

ABERDEEN 

BELLINGIIAM 

SEATTLE   


boro  &  Jorgensen;  contractor.  Are 
Moleklde;  dealer,  same;  sprinkling  Elec  Co;  10  outlets;  10  swltchee;  10 
system  14  w.  plugs. 


en  Foster;  contractor.  Johnston  Elec; 
outlets:  B-vutches;  fixtures;  plugs; 
alterations.  ^ 

36030  3918  35th  Ave:  owner,  Wish- 
eronp:  contractor,  Johnston  Electric; 
outlpts;   switches:   fixtures:   plugs. 

36031  1003  E  11th  St:  owner.  Mrs 
Chan;     contractor.     Spott     Electric; 


Plant    Building,    Including    the    fur- 
nishing  of   all   labor  and   materials. 

The  general  prevailing  rate  of  per 
diem  wages  In  the  locality  in  which 
the  work  is  to  be  performed,  for 
laborers  and  each  craft  or  type  of 
workman  and  mechanic  employed  to 
execute  the    contract,    and    the   gen- 
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PLANS  and 

Specyiafions 


San  I  MiujM!).  The  old  Ford 
Motor  Company  factory  at  21st 
and  Harrison  streets,  is  under  con- 
sideration by  the  school  depart- 
ment as  a  site  for  a  vocational 
educational  school.  The  five-story 
structure  can  be  purchased  for 
$500,000,  it  is  estimated. 
oOo 

Napa:  A  revenue  bond  issue  was 
proposed  here  last  week  to  insure 
financing:  of  a  pipeline  from  Conn 
Dam  to  bring  needed  water  to  this 
city. 

oOo 

San  Mateo:  City  officials  have 
approved  erection  of  a  new  radio 
transmitting  tower  north  of  the 
sewage  disposal  plant  and  between 
Seal  creek  and  the  Emma  Rose  es- 
tate and  Third  avenue  extension. 
The  plot  includes  about  11  acres. 
oOo 

Weaverville:  Trinity  county  su- 
pervisors have  asked  the  federal 
government  to  prepare  plans  for 
a  proposed  sewage  disposal  plant 
for  this  community,  a  joint  meet- 
ing of  chamber  of  commerce  offi- 
cials and  supervisors  disclosed. 
Weaverville  chamber  of  commerce 
also  voted  to  proceed  with  plans 
for  incorporation  of  this  commun- 
ity into  a  city.  Horton  Whipple, 
employed  by  the  county  as  a  con- 
sulting engineer  on  the  sewage 
project,  told  officials  it  will  cost 
about  $60,000.  Planning  commis- 
sion is  headed  by  Kelso  Young. 
oOo 

Porterville:  The  Taxpayers 
League  of  this  city  has  urged  the 
Board  of  Supervisors  to  build  a 
new  county  home  for  the  aged. 
Chairman  T.  A.  Alexander  presid- 
ed at  the  stormy  session,  at  which 
a  new  location  for  a  county  court- 
house was  also  considered. 
oOo 

San,  Rafael :  This  city  will  soon 
have  the  distinction  of  having  the 
only  airport  within  the  city  limits 
of  any  western  city  when  the  new 
airport,  planned  by  E.  F.  Lassalle 
and  E.  F.  Ferrua  is  completed,  just 
a  few  minutes  walking  distance 
from  the  downtown  shopping  area. 
Plans  are  being  rushed  for  a  land- 
ing strip  and  hangars  to  provide 
services  for  commercial  planes  and 
private  pilots,  and  to  facilitate  es- 
tablishment of  a  pilot  training 
school. 

oOo 

Longview.  Tex.:  Ex-servicemen 
students  at  Le  Toumeau  Technical 
Institute  here  are  building  giant 
"house  laying"  machines  which  are 
capable  of  building  a  house  in 
about  24  hours.  The  machine  backs 
up  over  a  prepared  framework  and 
pour  concrete  into  the  forms.  When 
it  is  removed,  a  two-bedroom  home 
is  left  standing. 

oOo 
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No  Burned-Out  Fuses 'Improvement  In  Production  Of  Major 
To  Change  In  New     Qjnstrudion  Materials  Is  Expected 

Postwar  House 


LOS  ANGELES.  — The  lifeline 
of  electricity  —  wiring  —  has  been 
among  the  foremost  considerations 
in  the  new  Postwar  House  just  op- 
ened for  inspection  here  by  Re- 
search Division  of  Fritz  B.  Bums 
Housing  Projects.  As  a  result, 
plenty  of  electricity  to  meet  all 
present  and  anticipated  future 
needs  is  available  at  all  points 
in  the  house. 

Located  in  the  garage  is  a 
Westinghouse  main  circuit-breaker 
panelboard,  including  "Deion"  type 
circuit  breakers,  into  which  come 
200  amperes  of  electricity  for  dis- 
tribution and  use  where  and  as 
needed.  This  main  panelboard 
feeds  electric  power  to  two  West- 
inghouse "Quicklag"  circuit  break- 
er panels  in  the  house,  located  con- 
veniently in  a  hall  and  in  the 
kitchen. 

The  two  panelboards  in  the  house 
control  electrical  circuits  for  light- 
ing, convenience  outlets  and  spec- 
ial purpose  outlets  such  as  those 
for  the  numerous  electrical  appli- 
ances. 

None  of  the  panelboards  con- 
tains any  fuses.  All  include  cir- 
cuit breakers  which,  in  the  event 
of  a  short  circuit  or  momentary 
electrical  overload,  simply  stop  the 
flow  of  current  by  automatically 
flicking  a  small  switch-like  contriv- 
ance— one  to  each  circuit.  To  re- 
sume the  flow  of  current  in  any 
given  circuit,  the  homemaker  need 
only  to  flick  the  switch  back  to 
the  normal  position,  rather  than 
to  seek  out  and  replace  a  burned- 
out  fuse. 

The  house  includes  70  lighting 
outlets,  119  convenience  outlets, 
and  numerous  other  special  pur- 
pose outlets  serving  myriad  elec- 
trical appliances.  Individual  room 
lights  are  controlled  through  push- 
buttons and  electrical  relays.  Thru 
a  master  pushbutton  control  in 
the  master  bedroom,  all  lights  in- 
side and  outside  the  house  may  be 
turned  on  simultaneously  when  and 
if  needed.  Wardrobes  and  closets 
are  illuminated  by  fluorescent 
lamps  controlled  by  door  switches. 


Improvement  in  production  of  major  construction  materials  is 
expected,  following  the  general  downward  trend  at  the  close  of  1945, 
according  to  the  February  "Report  on  Construction  and  Construction 

Materials",  prepared  by  the  Con- 
struction Division,  Department  of 
Commerce. 


Construction  costs  and  prices  of 
construction  materials  continued 
to  rise  in  December,  with  prices 
of  materials  reaching  their  high- 
est level  in  2.5  years,  the  Report 
states. 

Pointing  out  that  December  pro- 
duction declines  were  in  general  in 
line  with  normal  seasonal  trends, 
due  in  part  to  the  Christmas  holi- 
days, the  Report  summarized  the 
supply  situation  for  construction 
materials  and  components  at  the 
beginning  of  1946.  Data  for  key 
materials  follows: 

STEEL:  January  production  was 
curtailed  by  the  strike  and  is  ex- 
pected to  show  only  about  60  per 
cent  of  capacity  as  compared  with 
75  per  cent  in  December  and  79 
per  cent  in  November. 

Sheet  and  strip  are  the  tightest 
of  all  steel  shapes  and  are  ex- 
pected to  continue  in  short  supply 
through  the  first  half  of  1946. 

LUMBER:  December  production 
declined  to  the  lowest  monthly 
level  in  ten  years.  Excess  of  de- 
mand over  supply  continues  to 
k9ep  both  mill  and  distributors 
stocks  at  an  all-time  low. 

Millwork:  Unfilled  orders  far  ex- 
ceed production  which  is  hamper- 
ed by  shortages  of  manpower  and 
materials. 

Softwood  plywood:  Continues  in 
short  supply  chiefly  because  of  log 
shortages. 

Hardwood  flooring :  Production 
retarded  by  shortages  of  dry  lum- 
ber and  lack  of  experienced  labor. 
Unfilled  orders  in  producers'  hands 
ec^ual  to  6  to  10  months  output  at 
the  present  rate. 


mmi 


Cyclops  Iron  Works  Awarded  Contract 
For  230-Ton  Keswick  Power  Plant  Crane 


EARTHQUAKES 


The  Hollywood  movie  colony  ex- 


SUMMERBELL  ROOF  STRUeTUf!' .^ 


1746  Thirteenth  St,,  Oakland,  Caiif. 

From  San  Francisco  From  other  ^xchanv*:; 

EHterprise  10930  TWinoaks  3622 
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BURKE  FORM  CLAMPS 


8NAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT      COLUMN    CLAMPS  „|f J"°  Ed7a?Jr 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Spt'Cialties 
W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       •       San  Franci^o       -       Phone  GArfield  87fiS 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR   PLYWOOD  CORP.   OF  CALIFORNIA 


CLAY  PRODUCTS:  All  clay 
products  except  hollow  facing:  tile 
showed  production  losses  in  De- 
cember, in  contrast  "s^^ith  sharp 
eains  in  the  two  previous  months. 
For  most  clay  products,  demand 
continues  heavy. 

Brick  (common  and  fac^:  De- 
mand represents  about  3  ^^2  months 
production  at  the  present  rate. 
Total  I94!i  shipments  of  2.4  billion 
brick  represented  an  18  per  cent 
increase  over  1944  shipments. 
Stocks  at  the  close  of  1945  were 
at  an  all-time. low  and  were  only 
15  per  cent  of  normal. 

Structural  clay  tile:  1945  pro- 
duction was  3  per  cent  greater 
than  that  of  1944  but  was  well  be- 
low the  levels  reached  in  1941-43. 
Stocks  have  declined  progressively 
since  1941  to  a  low  of  12  per  cent 
of  normal. 

Clay  sewer  pipe:  Production  and 
shipments  declined  in  December, 
following"  the  pattern  for  most 
other  clay  products.  Stocks  at  the 
end  of  1945  were  60  per  cent  low- 
er than  at  the  end  of  1944  and  97 


Concrete  Cuttin? 
Compressors  Rented 

PORTABLE  WELDERS 
Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 
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per  centt  lower  than  at  the  end  of 
1943  and  1942. 

PORTLAND  CEMENT:  Decem- 
ber 1945  production  was  about  32 
per  cent  greater  than  that  for  De- 
cember 1944,  and  Output  in  1946 
is  expected  to  amount  to  from  140 
to  145  million  barrels.  December 
1945  production  exceeded  ship- 
ments, resulting  in  a  substantial 
increase  in   stocks. 

ASPHALT  ROOFING,  Siding^ 
Felts:  Backlog  of  unfilled  orders" 
continues  large,*!am©unting  to  from 
9  tol2  weeks'  production.  Heaviest 
demand  is  for  saturated  felts.  De- 
cember shipments  of  prepared  roof-, 
ing  were  the  lowest  in  the  past 
four  years. 

GYPSUM  BOARI)  AND  LATH: 
Gypsum  board  shipments  in  De- 
cember were  18  million  squares 
less  than  those  of  November,  due 
to  the  holidays  and  production  loss 
in  two  strike-bound  Pacific  Coast 
plants.  Shipments  for  the  year 
1945  were  practically  the  same  as 
for  1944  (2.1  billion  square  feet). 
Supply  of  gypsum  lath  improved 
considerably  in  the  fourth  quarter 
of  the  year. 

CAST  IRON  SOIL  PIPE:  Jan- 
uary production  is  expected  to 
rise  sharply  to  approximately  26,- 
500  tons  from  an  estimated  De- 
cember output  of  21,971  tons.  De- 
mand represents  12  months'  pro- 
duction at  the  current  rate.  Out- 
put is  affected  by  shortages  of  pig 
iron  which  is  becoming  more  acute. 

CONCRETE  BUILDING  Blocks: 
Unfilled  orders  amount  to  more 
than  double  the  current  production 
rate.  Inventories  at  the  end  of 
1945  were  only  50  per  cent  of  nor- 
mal. If  sufficient  manpower  is 
available,  1946  requirements  can 
be  met. 


An  equipment  contract  for  $1(M).280  to  manufacture  a  239-ton 
pe?en.^°Te:?th""qX"w£  SI; !  t'«veling  ..erh«d  cr.n.  f„  ,he  K>.wiok  PowerpUnt  of  th,  C«.,r  > 
1945  Oscar  was  unexpectedly   Valley    Reclamation    Project    has   been    authorized    for    award   to  the 

awarded  to  Joan  Crawford,  a  San  .Cyclops  Iron  Works  of  San  Fran-  I  — — ' 

Antonio  gal,  who  has  been  turn-lcisco,  Commissioner  of  Reclama-  D^fricrpranf  Iiia«ii« 
ing  in  a  solid  job  of  good  acting  jtion  Michael  W.  Straus  informed  li-ClH^CI  ttlli  VJa^CJi 
over  a  period  of  years.  I  Regional  Director  Richard  L.  Boke  '  —       *  -.«-*   — 

•k    "k    -k  at  Sacramento  today. 

Another  earthquake  was  exper- 1      Commissioner    Straus    said    the 
ienced  at  Santa  Anita  when  War  double  -  trolley,  motor  -  operated 

crane    will    be    used    for    installa- 
tion,   and    later    for    maintenance 


Knight  crossed  up  the  smart  money 
boys,   winning    the    handicap    and 


Washington,  D.  C,  when  by  invita 
tion,  ex-President  Herbert  Hoover 
called  on  President  Truman.  This 
was  the  second  time  Mr.  Hoover 
has  visited  the  White  House  since 
he  lived  there  for  free.  Once  pre- 
viously, President  Truman  invited 
Mr.  Hoover  to  call. 

•  •    • 
The  earth  tremor  was  not  caused 

by  the  visit,  but  by  the  fact  that 
Mr.  Hoover,  for  the  first  time  in 
memory,  on  a  state  occasion,  wore 
a  soft  turned-down  collar! 

•  •    • 


paying  $15.30  for  a  deuce  ticket,  work,  on  turbines  and  generators 
while  the  owner  netted  $101,220.       in  the  Keswick  Dam  power  «»lant. 
*    *    "*  .    !  located    nine    miles   below    Snasta 

Another  earthquake  occurred  in   Dam  power   plant  on  the   Sacra- 
mento River. 

Three  25,000  -  kilowatt  genera- 
tors, turbines,  and  governor^  are 
now  being  manufactured  fot  the 
Keswick  plant  bv  General  Electric 
Co.,  Schenectady,  N.  Y.,  S.  Mor- 
gan Smith  Co.,  York,  Pa.,  and 
Woodward  Governor  Co.  of  Hock- 
ford,  111.,  respectively.  The  Bu- 
reau of  Reclamation  has  sched- 
uled these  power  units  at  Keswick 
and  the  remaining  three  'TS.OOO 
kilowatt  generators  at  Shasta  Dam 
for   operation    in    1947.    The   first 


two  of  the  Shasta  genera toits  be 

It   is    reassuring   to    know    that  j  gan   operation   in    1944   to   slupply 
.„„;j„_4^    T u„.    — *■    i,oo;_   poy^.gj.  for  war  needs. 

A  transmission  grid  for  thel  Cen- 
tral   Valley   Project  has   beeh  de- 
signed   by   Reclamation    engineers 
to  distribute  the   total   hydrioelec- 
itric  energy  capacity  of  both  Shas- 
i  ta  and  Keswick  plants  so  that  large 
blocks  of  depenadble  power  dan  be 
furnished    for    pumping   irrij|ration 
water    and    for    supplying    public 
and  private  agencies. 
I      Commissioner    Straus    said   that 
i  a>rard  of  a  contract  for  construc- 
jtion  of  the  56-mile  Oroville-Sacra- 
I  mento    section    of    a    230-kJlovolt 
!  transmission  line  from  Oroville  to 
Tracy  wijl  be  announced  soon.  The 
1 230-kilovolt  Shasta-to-Oroville  line, 
first  unit  of  the  power  grid,  was 
constructed  before   wartime   regu- 
lations halted  the  program 


President  Truman  has  not  hesi 
tated  to  cut  across  party-line  pred- 
judices  in  obtaining  the  best  pos- 
sible counsel  and  aid  in  the  im- 
portant job  of  feeding  the  starv- 
ing people  of  wrecked  nations. 

If  experience  counts,  Mr. 
Hoover  knows  more  about 
feeding  destitute  people  by 
the  nationsfull  than  any 
any  other  living  man. 


1  C#piC    Of    /ii.«i3*I\tl-4. 

March  Meeting 

The  March  meeting  of  the  Amer- 
ican Society  of  Refrigerating  En- 
gineers will  be  held  Friday  at  6 
p.m.  in  the  Engineers'  Club,  206 
Sansome  street.  Featured  speaker 
of  the  evening  will  be  Guy  R.  King, 
society  member,  who  will  talk  on 
•The  Freons". 

Mr.  King  is  associated  with  the 
Ralph  E.  Manns  company  of  San 
Francisco  and  Wilmington,  Calif., 
and  will, differentiate  between  the 
various  freons,  comparing  them 
with  ammonia. 

A  past  president  of  San  Fran- 
cisco chapter  of  the  N.A.P.R.E., 
King  has  given  courses  on  refrig- 
erants and  other  refrigeration  sub- 
jects in  connection  with  educational 
courses  of  the  chapter.  He  haS 
five  years  experience  teaching  in 
technical  schools  and  has  been  af- 
filiated with  refrigeration  work 
since  1931.  Some  of  his  most  re- 
cent articles  have  been  published 
in  the  trade  magazine.  Ice  and  Re- 
frigeration. 

Following  King's  talk,  a  discus- 
sion period  will  be  led  by  Lester 
L.  Westling,  chairman  of  the  tech- 
nical committee.  John  F.  Kooistra 
is  program  chairman.  Reservations 
should  be  telephoned  to  EXbrook 
4404. 


and  Keswick  power  to  the  multi- 
million  acre  Central  Valley  de- 
velopment, Straus  said.  Approxi- 
mately the  first  third  of  the  power 
capacity  will  be  used  to  operate 
the  large  project  pumps  near 
Tracy,  lifting  Sacramento  river 
water  some  200  feet  into  the  120- 


METAL  BUILDING  Products: 
Volume  of  production  is  contingent 
upon  available  steel  inventories. 

Metal  insect  screen  cloth:  Ex- 
pected to  continue  in  short  supply 
through  1946. 

Steel  windows:  No  windows  in 
stock.  Production  is  limited  to  in- 
ventories of  basiq^hapes. 

Nails:  In  very  HhSrt  supply,  with 
no  improvements  expected  until 
the  second  quarter  of  1946. 

PLUMBING   AND   HEATING: 
Bath    tubs:    Production    of    over 
125,000  cast  iron  tubs  in  the  first 


I  With  a  capacity  of  450,000  kilo-  1  wotci  owmc  *.«»  1.,=^^  «..v^  v.v.  ^-w 
quarter  1946  is  considered  feasible,  'watts.  Central  Valley  transntission  |mile  Delta-Mendota  Canal,  which 
Production  of  steel  tubs  in  the  j  lines  will  eventuraaly  furnish  a  will  supply  much-needed  irrigation 
first  quarter  is  dependent  on  the  1  three-way  distribution  of  Shasta  water  to  the  San  Joaquin  Valley, 
availability   of   sheet  steel;   facili- ' 


ties  are  adequate  to  produce  raore  ;  f^ 
than  10,000  steel  tubs.  ^ 

Cast  iron  sinks  and  lavatories: 
Production  is  low  but  progressive 
improvement  is  expected  in  the 
first  quarter  of  1946. 

Water  heaters:  Shortages  of 
sheet  steel  and  castings  are  re- 
tarding production. 

Cast  iron  radiation:  Production 
is  improving  but  is  not  expected 
to  show  sharp  pains  in  the  first 
half  of  1946.  January  production 
is  estimated  to  be  two  million 
square  feet. 


pninTS 


FiBERGLAS 


►  •**■■■#/ 


''if 


•  ■J 


lUmp 


«l^  Laboratory  Controlled 
f«- Profesajonal  Painters' 
Hifh  Stondards 

iRuiin  jfRiiiT  compnnv 

4th  &  Admlofi  Sts  •  Berkeley  2,  Colif. 
.  „  JJlftnt:  BErjkeley  3440     „^ 


OTHER 

FIBSRGLAS 

USES: 

SHIP  INSULATION 

FIITIR  CLOTHS 

COLD  INSULATION 

HEAT  INSULATION 

SOUND  DEADENING 

ELECTRICAL  INSULATION 

FIRESAFE  FABRICS 
LAMINATE  REINFORCING 


FILTERS  AiR    for 

Fo etc  ^'  Y   ... ^     HotnB 

•Traps  Dust  and  Abrasives 

•  Patented  Fireproof  Adhesive 

•  Highest  Efficiency 
Standard  and  Special  Sizes 


^/^ 


(kilvanized.  Bright, 
Annealedr  Bethanized 

• 

Strand  and  Tie  Wire, 

Silver  Star  Bale  Ties, 

Barbed  Wire, 

Spring  Wire 


"CONVERT  TO 
FLUOR£Sr«T' 


J&^(ttUt^piki>tt» 


Fluorescent  Products  (0. 


BETHLEHEM    PACIFIC 


OAST 


STEEL  CORPORATION 


General   Offices:   San   Francifce 

Oi«*r»cf  Officas  ;  Sea«le,  Portlond,  lot  Angel**,  Salt  Lak*  City 

St—I  Plant!  :  Seattle,  South  San  Francisco,  Loi  AngvUs 

fahfKating  VVorki .  South  Son  Francisco,  Alameda,  Los  Angeles 

Mi/»  Depots.  Seartle,  Portland.  San  Fianciseo,  Los  Angeles 


AVAILABLE  AT  rOUR   SUPPLY  HOUSE 
...  Oft    CALL  .  .  . 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DISTRIBUTORS      •      ENGINEERS     •     CONTRACTORS 
739  Bryant  Street  •  SUfter  5967  •  San  Francisco  7,  California 


Safety  r  1  NLENl  1 1   Iread 

Steps,  Nozing:*.   F'latformt,  Sidewalk  Boxc» 
All  Types   Gray   Iron   Castings 
i     SAN    FRANCISCO    IRON     FO  U  N  D  R  Y 

tIAJN   FRANCISCO  IKON  WOKXa 
260  TOWNSEND  STREET -__ Phone  DOaj^Us  1175^ 


tr 


<^ 


^ 


FURNACES 
SKYLIGHTS 

PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,   EFHCIENT  SERVICE  IS 

ATLAS  HEATING 

AND 

VENTILATING  CO.,  Ltd. 


CONCRETE  CUTTING 

BY    HOim  OR  CONTRACT 
AJI  Kinds 

Equipment  UUllffl&S 

Fully  4790 

Maintained  and  ^*  ^^ 

Operated  Day  and  Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay  BHttg* 


WINDOW   GUARDS 

ELEVATOR  SHAFTS  AND  ENCLOSURES 

SICYLIGHT   COVERS   AND   ViNTS 


SAM  PHANCBCO 


OAKLAND 


j^i}J}.i^~i^  ^'  i}-i^  '■■ 


-:—■<-< 


LJ.-u?..^?J;W•9"9^■^'9^^^^t^?■^^^^^ 


John  Cassaretto  Co. 

since  1886  -  •   and  Stir   Active 

BUILDING  MATERIALS 

READY-MIX  CONCRETE 

ROCK-SANO-QRAVEL-LIME 

OFMENT-PLASTER-MORTAR 

METAL    LATH   WOOD   UATM 

STUCCO-W I  RE -NETTING 

SERVICE  UNEXCELLED 

8UNKERS 
''none     QArrieid   Via 


COOLER  SHELVES 
SAFETY  GUARDS 

TRyCiC  ENCiOSURIS 

LOCKERS 

PAfiriTIONS 


Aristoa  Wire  Work 
is  available  io  a  wide 
variety  of  dcsigof 
and  sizes  with  either 
found  or  channel 
Steel  frames  to  £t 
the  specific  need. 


Kimsul 


The   Confrolled   in$ulafor 
of  Cold,  Heaf  and  Sound 


Due  to  lf$  "Layer   apon   layer"   coiifmctiors  if  eltml- 
aates  weak  spots  and  9aaraefees  wnfforin  hiqk 

iesHloting  value  throufbetrt. 

Trtafed  Againtf  fire.  Moitfare,  Verm/ii  aed  hiBCf't 
ieonomieai.  Ligkf.  £oty  fo  Honrfle  end'  l»tfeH 

GUNN     CARLE     AND     CO. 

20  POTREtO  AVE.  I         UN.  S4tO  SAN  FtANCiSCO 


J 


i 


METAL 


r 
% 

t 


A.'^^'ti'i^^z^-trMrttix^^trirt^irkiril■tl'il'irtrtr<^ 


JHfllTOM 


Micliel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


T«rit*»  o««i  Horrison  •   San  Francisco,  California 


METAL  TOILET  I 
PARTITIONS 

I  NOW  AVAILABL 


■{I 


tr 

tt 


SEND  IN  YOUR  INQUIRIES,  MENTION  THEM  IN   ^. 
YOUP  SPECIFICATIONS. 

PRICE  BUILDING  SPECIALTIES  CO. 

BUY  SANISTEEL  MADE  IN  SAN  FRANCISCO 


35  Gilbert  St. 


UN.  6733 
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I^AILY     PACIFIC     BUILDER 


iHMiMB 
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!!!?H(iB!r!jL.~^^        


TUESDAY.  MARCH  12.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Established  t«BO) 
lMM«d   Every  Morning.  Except  Saturday.  Sunday  and   LagaJ  H»lktay« 


DAILY  PACIFIC  BIJII-DICR  is  the>  pioneer  conatmetion  daiiy  of  the 
Pacific  Coaiit.  hitLinta-ining  a  complete  news  reporting  eervice 
coveriiig  all  prineipal  building  and  engineering  projects : 
conioUdated  Jtuiu&ry  2,  1930,  with  Larsen'a  Advance 
Con*tru«tion  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  EYanclsco  County. 

SUBSCRIPTION   RATES: 
I3.M  oet  Month;  $30  per  Year  (Payable  In  Advance).  Single  Copy,  1S« 

Bntered  as  Second-Clasa  matter  July  2ft.  1907,  at  the  post  office 
at  San  Franclaco,  California,   under  the  Act  of  March   8,   1879 

Published!  by 
STARH-RATH  PRIN'ONG  Jc  PUBLISHING  CO.     -^i^ 
Under  a  aaianagemeiit  agreefawit  witli 
F.  W.  DODGE  CORPORATION,  Owner 

Q.  E.  MeQAVRAN.  Editor  J.  E.  ODGERS.  Advertl«lii«  UmHM9f 

465  Tenth  St.,  San  Francisco  3  Tei.  i  MArkett  7110 
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3/12/46 

BONDS   DEFEATED 

SCHOOL  ADDITION         Cost,  |72.000 

WOODLAKE,    Tulare   County,    Calif. 

Woodlake  Elementary  School, 
Construct   additional   classrooms. 
Owner — Woodlake  Union  Elementary 
School  District,  F.  J.  White,  super- 
intendent, Woodlake. 
Architect — Not  announced. 

The  district  defeated  a  proposal  to 
issue  bonds  February  21  in  amount 
of  $72,000  to  finance  the  above  con- 
struction. 

Another  bond  election  will  be  held 
soon. 


factory  building  and  offices. 
3/12/46*  •■     13    Owner— N.  Rothman,  c/o  engineer. 

BIDS  WANTED  i  Engineer— Myron  C.  Gould  Associates, 

CENTRAL     VALLET     PROJECT,  !     701  Sansome  St.,  San  Francisco.  ,  .^jsj:;--^ 

California.-Until   April  3.   10   A.    M.,  '     Pl^^'^^J'J^ ^t'JlSjig^red  by  the  fol-  1  G«>eraJ  oo«i«*ctei»'diilrini  iJb:bids~^n''7^jbb  are  invited  to  make  knoWn 


SUB  -  BIDS  WANTED 


bids  will   be  received  by  the  Bureau    lowing  contractors: 


of  Reclamation,  Redding,  Calif.,  for 
the  installation  of  two  main  genera- 
tors in  Shasta  power  plant,  Kennett 
Division,  Central  Valley  Project,  Cali- 
fornia;  Si>ec.  1226.  The  ix)wer  plant  is 
situated  at  Shasta  Dam,  near  Red- 
ding, Calif.  The  work  consists  of  in- 


thelr  requirements   In   this   oelumn.    There    is    no    charge   for  this   service. 


Henry  Brown  Construction  Co.,  13S7    _      

^Emplrf'co^Sr^tion  Co..   344  Har-  1  E-*j«t*r  and    felevajer   Ai^itlons.    Unooln    Bldg..    867    Market   Street,    San 
riet  St.,  San  Francisco.  I  Francisco;    Bids    open    March    12.    3:00    P.    M. 

MacDonald,    Young    &   Nelson,    121  j      D*n\%nddie  Coastr.  Co.,  210  Crocker  BM^.,  San  Franciseo  (MXbroek  KIC) 

MsLADoaaJd,  Toung  t  Kelse«,  137  Montgomery  St.,  S.  F.    (S¥fUr  ttM) 


Montgomery  St.,  San  Francisco. 
UAiey    Bros.,    426   Brjant    St.,    San 


H.  H.  Lajaen  Co.,  64  South  Park    San  Francisco   (EXbrook  3190) 
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3/12/46 

BONDS   VOTED 

HAWTHORNE,  Los  Angeles  Co., 
Calif.— Voters  of  the  Wisebum  School 
District,  Hawthorne,  approved  a  pro- 
posal to  issue  bonds  March  5  in  the 
amount  of  $200,000  for  construction  of 
additions  to  the  Anza  Elementary 
School,  and  remodeling  of  the  Wise- 
bum  Elementary  School.  Marsh, 
Smith  &  Powell,  Architects'  Bldg., 
816  W.  5th  St..  Los  Angeles,  are  archi- 
tects for  the  district. 


stalling  and  testing  two  75,000-kv-a.,    Francisco.  !  , . __ _ 

unity     power    factor,     13.800-volt.    3-        Transwestem    Cnostruction,    Rialto    SuperstrueiCur*   for  Ordnanee   Shop,    San    Francloco    Naval    SMpyard;    NOy 
phase,  60-cycle,  I3b\ii  r.p.m.,  vertical- i  Bldg..  San  Francisco.  , 

shaft,  alternating  current  generators ;  ,      P^dimann-Guisto,    40    Ringold    St., 
285  calendar  days  for  completion.  San  Francisco. 

Guarantee    of    lO^c     to    accompany        Erbeniraut  &  Summers.  446  6th  St.,  ' 
bids;    no   charge   to   prospective   bid-  j     San  Francisco.  | 

ders  for  copies  of  the  specifications ;  i     Russell  A.  Cullen,  478  Jackson  St,  ! 
to  others,  $.75  per  copy,  not  return-    San  Francisco.  j 

able,    from    the    following    offices    of  i      Peter  Kiewit   Construction   Co.,  442  ' 
the  Bureau  of  Reclamation:  Walker   Post  St.,  San  Francisco.  i 

R.  Young,  chief  engineer.  U.   S.  Cus-        .\.    Famell    Blair,   9    Main    St.,    San  [ 


torn  House,  Denver  2,  Colo. ;  P^  L.  ^ 
Boke,  regional  director,  Old  Post  Of-  ; 
f ice  Bldg.,  7th  and  K  Sts.,  Sacra-  | 
mento  14,  Calif.;  I.  C.  Harris,  acting 
construction  engineer.  Redding,  Calif..  , 
and  Michael  W.  Straus,  commissi*3ner,  ; 


Francisco.  t 

M.   J.   King,   Inc.,   231  Franklin   St.  ! 

San  Francisco.  I 


ISM;   S^M.  ITIK;   Bldo  open   March   It,  11:00   A.   M. 
Jaa.  L  Barnta  Ooiiotr.  Oo.,  MI  Ruas  Bid£„  S.  F.   (EXkrook  MOS  at  7054) 
IS.  K.  MoKltitriak  Co..   CI»_ltt^    St,   Oakland    (TWln   Osiks   5070). 
M  Jk  K  Cori».,  an  Flaaaotol  Oocter  Bldf.,  Sac  Faancisco  (BlXkrook  7624) 
A.   Wmmm  aiiair  Oo<.    Ins.,   t  Main    St.   likn   Kraaoioco    (YUkoa    0300 1. 
Mooro  *  lioberta.  t9t  Miaoloc   9L    San   FVanei^oo   (GArfield  S879i. 
Peter  Klowlt  Sons'  Co..  44t  Post  St.  Saa   Franoieoo   (EXbrock  ffTM). 
Barrett  *  HUp,  Hi  Harrison  at.  San   Franclooo    (DOugJas  0700). 
Parker.  Stefteos  Jb  Poarce.  Ufi  South  Park,  San  Francisoo  (EXbcx>ok  ««3») 


3/12/46 

CONTRACT    AWARDED 


Attar  Yolo  Xhoatro.  Woodiwi^E    BMo  o#on    March   IS,  t:00  ft.   M. 
Maripoaa  OocMr    Co..   IM  ICaalMlp^   St ,    S    F    (C^MdortJfl  9Km 
j2  I      ««tor  Sartorto,  MZ  CtemeatlQa  9^,  Baa   KraBe*f*oo    (GArfield  Ifl. 
I      A«rrod  J.   Moppor  Oo..  SMA   Lanrton   0t..   San    Fmacisoo    (MAJPfcet   TWO) 


BUILDING  SECTION 
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lupwc    iiurjpy 

For  •onvenlent  reference,  news 
reports  In  this  section  are  classi- 
fied  as  follows: 

Oorrmsrclal    Bidgs.   1-  ■ 

ecJuoikti*nal   BIdgs 9-10 

Wospkala     ..._ 11 

Kndustrlal    Btdgs ,12-13 

Put»«©    BuUdlngs    14-17 

FWHato>«i€»    Buildings    _...  18-19 

^olal     Recreartional  BIdgs.  20-21 

Flesidential    Buil|lings   22-26 

"livinsportation    Bi^s. 2/ 

iyils««yaneous    Bid^'e.   28-30 


3/12/46 

BOND    ELECTION    PLANNED 
SCHOOL  BUILDING        Cost,  $199,628 
j  ALTO.  Marin  County,  Calif. 
••    Construct    new    school    building    cou- 
^        taining  eight  classrooms,  assembly 
I     room,     administration     office     and 
'      teachers*  ixjom.  and  pave  recreation 
area,  etc. 


Bureau  of  Reclamation,  Washington,  i  NEW  PLANT 

D.  C.  Prospective  bidders  desiring  to    s.\N  FRANCISCO.  17th  and  Missouri 

visit  the  site  of  the  work  should  com-        Streets. 


I  Bank   BUiMWig,   Caort   Salinas;    BMi*  ofMa    March   12. 

Howes  Jb  Wkltakor.  «•  Ruas  Bid*.,  Saa  Franciseo   (GArfUld  •T2S) 


1  -&— COMMERCIAL  BLDGS. 

3/12/46  •     8 

COMPLETING    PRELIMINARY 

PLANS 

RETAIL  STORE  &  WAREHOUSE 

SANTA  ROSA,  Sonoma  County,  Calif. 
7th  St.  tract,  between  A  and  B  Sts. 

Razing  of  two  buildings  on  site  of 
the  proposed  construction  of  one- 
story  T-shaped  building  (75.000  sq. 
ft  floor  area),  basement  and  mez- 
zanine; parking  area  west  of  main 
store,  55,000  sq.  ft. 

Owner— Sears,  Roebuck  &  Co.,  2650 
E.  Olvmpic  Blvd.,  Los  Angeles. 

Architect— C.  A  Caulkins,  1107  St. 
Helena,  Santa  Rosa. 

Wrecking  Contractor — W.  R  Lippin- 
cott,  5458  Sonoma  Highway.  Santa 
Rosa. 


3/12/46  •• 

PLANS  BEING   FIGURED— BIDS 

OPEN   MARCH  19 

OFFICE  BLDG.  Est  Cost,  $20,000  , 

SAN  FRANCISCO.  McJ.ea  Court,  off    O^vner-Mill    Valley    School    District 

Ninth  and  Harrison  Sts.  i      **>!•  Valley. 

Construction   of  two-story  frame   of-    Architect— Not  given. 

fice   building.  '^^^  district   will  vote  next   month 

Owner Withheld.  !  °"   ^   proposal   to  issue  bonds  in   the 

Architects— Hertzka    &    Knowles     85  ia^^""'^*    of   $225,000  to  finance  above 

Post  St.,  San  Francisco.  |  construction     and    various    projected 

Plans    are    being   figured   by   a    se-  |  improvements  at  other  schools  m  the 


municate    with   the   acting   construe-  i  Construction  of  one-story  steel  frame  ;  ; 
tion  engineer.  I      plant  (60x100  ft). 

,  (Owner — Heil  Equipment  Co.,  963  Har- 

3/12/46  •*     12  '     rison  St 

PROJECT   IN   ABEYANCE  » Structural    Engineer— George    Wash- 

FOOD  STORAGE  WAREHOUSE  !      «ngton,  417  Market  St 

Cost  $500,000  jC'ontractor  —  Larsen    &    Larsen,    629 
WOODLAND.  Yolo  County,  Calif.  '     Bryant  St,  San  Francisco. 


14-17— PUBUC  BLDGS. 


Dru«    Storage    BWg.,    4th    and    CItrfnentlna    Streets,    San    Franotooo;     Bids 
open   Mardh    1S,   10:00   A.    M. 
BarrsHt  A  Hliy.  US  Haniaoo  St..   San   Francisco   (DOtiglas  OTOO). 
Dinwlddio  CloMtr.  Ca,  Inc.,  HO  Croekor  Bid*.,   S.   F.    (EXbrook  iil6V 
K.  S.  McJOttnck  Co.,  Inc.,  610— 16th  Street,   Oakland    (TWinoaks   S070>. 
Mrbontraut  ft   Summers.   440   Sixth   St,   San    Fraaclsco    (MArket   8310). 
DeLuca  ft   Son.    1745   Filbert   St,    San    Francisco    (ORdway    3600), 
M    ft  K.  Coi|p..  200  Financial  Center  Bldg.,  S.   F.    (ElXbrook  762*). 


15 


lected  list  of  contractors. 


district. 


3/12/46 

SUB-BIDS    WANTED 

SAN  MATEO  COUNTY,  Calif.— 
Wm.  Horstmeyer  Co.,  23  Mars  St., 
.San   Francisco,   i.s  figuring  plans  and 


sill— HOSPITALS 


: 3/12/46 

.CONTRACT    AWARDED 


11 


HONOLULU,    T.    H— Carroll    Dun- 


deslres  sub-bids  by  March  15  on  the  I  can    &   Co.,    3044    Riverside   Dr.,    Los 
Millbrae     Furniture     store     at     Mill-  '  Angeles,   at    approximately   $1,000,000, 
brae  and  a  laundry  building  at  South  '  awarded  a  contract  by  the  U.  S.  En-  | 
San   Francisco,  and   by   March   19  on  ,  gineering  Department  for  furnishing  j 
a   supermarket   at   San   Carlos.  !  labor    and    materials    for    plastering  j 

,  the  new  Tripler  General  Hospital  now  j 

3  I  under  construction  at  Honolulu,  T.  H.,  , 

j  for  the  U.  S.  Army.  Ceco  Steel  Prod-  | 

i  ucts    Co.,    1450    Mirasol    St.,    Los    An-  | 

j  geles,   has    been   awarded    a    subcon-  1 

tract  for  furnishing  comer  bead  and  | 

metal    lath.    Bids    are    still    open    for  j 

Architects^— Hyman,  Appleton  &  Wol-  '^.^annel    iron.    Work   on    this    portion  i 

fard,    68    Post    St.,    San   Francisco.     ^  yj   the  contract  is  scheduled  to  start  1 

Contractor— Wm.   D.    Rapp,    705    Ben-    abuut  May  or  June,  and  Vincent  Bo-  . 

nett  Ave.,  Santa   Rosa.  jand  will  be  the  project  manager  for 

Contract    awarded   on    cost    -    plus  :  Carroll  Duncan  &  Co.  1 

contract.  |  

i3;12;46  11 
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.3:12:46 

CONTRACT    AWARDED 

WAREHOUSE 

SANTA   ROSA,   Sonoma   Co.,  Calif. 

Construction   of   warehouse. 

Owner — Levy-Zentndr,    Santa    Rosa. 


Construction   of  one-story   reinforced  ' 

concrete    food    storage    warehouse  ; 

(80x460  ft).  , 

Owner— Frostorage,  1300  Webster  St, 

Oakland  {3/12/46 

Architect — Frederick  H.  Reimers,  233    qiq  OPENED 

Post  St.,  San  Francisco.  |  ALTER  COURTHOUSE 

Award  of  negotiated  contract  be-  |  g^j^  RAFAEL.  Marin  County,  Calif, 
ing  held  in  abeyance  pending  eati-  ■,  construction  of  the  following  work 
mates  of  cost.  .  '•     at  the  courthouse: 

'  I  (1 1   waterproofing  of  the  portico  col- 

3/12/46  *|*     42 )         umn    bases,    seams    in    slab    and 

BIDS  WANTED  '  i  brick  work  under  steps ; 

TUCUMCARI,  N.  M. — Until  March '(2)  refinishing  cell  under  west  end 
26,  2  P.  M.,  bids  will  be  received   by  |         of  portico; 

the  U.  S.  Bureau  of  Reclamation,  j  (3)  refinishing  men's  toilet  under 
Custom   House,   Denver,   Colo.,   under  j  east  end  of  portico; 

Spec.  A-32,990-A  for  precast  rein-|(4>  adjustments  to  heating  system 
forced,  cnocrete  culvert  pipe,  f.o.b.  ^  and  the  installation  of  a  ven- 
shipping  point  and/or  Tucumcari,  N.  ■  tilating  system  in  identification 
M..   Tucumcari  Project.   New  Mexico,  j         office 

Specifications   obtainable   from  the   Owner— Marin   County   Board  of   Su- I      „""  7      Vo    „"         _    ^^a   c.,«»,    c»      c«r,    ■KVonr.i.»«rt    (MArket   8M0). 
above  office  ,      pervisors,   George   S.  Jones,   county        Erbontraut  ft  Smnmera,   446   Sixth   St.   San   Franciseo    (MArket   MO', 

once      ^ P  Courthouse.  San  Rafael.  '      A.   Farnell   l31air  Co..    In...  9   Main    St.   San    Francisco    (YUkon    0390) 


Romodol   Fora  A«o«ey,  Market  8*.   and   Duhoce   Ave.,  San    Franciseo;    Bids 
•pon    Maroli    IS.  1:00    P.    M. 
JaaiM  ft  Iryitoo.  «•  MaHiMt  Be.  San  FraBcisoo   (GArfield  2106). 
Carrlco   ft  Oautlor,   866   Ocean    Are.,    San    FTaneisco    (JUnlper   4-SOSl). 

Improve  Fa^atiao*  South  San    Francloco,  E.    I.  du   Pont   plant;    Bids  open 
Maroh    It.  4.00    P.    M.    (E«T). 
DtowJddie  Oon*tr.   Co..   Ine..   210  Crooker   Bldg..    S.    F.    (EXbrook    S«f). 
Barrett  ft  HjUp.  tU  Harrtoon  St.  San  Francisco  (DOuglas  0700). 


Uvd.   and   14th   Ave.,   San    Franoiooo;    BIdO 


Medioal- Dental   Building,  deary 
clooo  Maroh   14,  6:00   P.  M. 
Erbealraut  ft   Sammaro,   44«   Sixth    St.   San    Francisco    (MAriiet   MM) 
M.  J.  King,  Inc  ,  281  Fraaklln  St .  San  Francisco    (UNderhill  8t0t). 
Lc'Luca  ft   Son,   1745   Filbert   St.   San    Franrisco    (ORdway    3600). 


I     clerk.  Courthouse.  San  Rafael. 
12    Em^'ineer— Carl  W.  Zollner,  Ross. 
:  Only  Bidder — Martinelll  Construction 

Co..    44    Mary    St..    San    Francisco, 

$3100. 

Bid  held  under  advisement. 


Firohouee  Addition.  San   Frano4eco   Nava4   Shipyard;    NOy  13034;    Bids  close 
March    20,    11:00    A.    M. 


3/12/46 

PROSPECTIVE  BIDDERS 
MEDICAL-DENTAL  BUILDING 
SAN    FRANCISCO.     Geary    St    and 
14th  Ave. 


3/12/46 

PLANS  BEING   FIGURED— NO  BID 

OPENING   DATE   SET 

SHOP  BUILDING      Est.  Cost,  $12,000 

SAN   JOSE,    Santa    Clara   Co.,   Calif. 

244  W    Santa  Clara  St. 
Construction  of  one-story  shop  build- 
ing, steel  frame,  brake  walls. 
Owner — Smith  Bros.,  c/o  architact 
Architects — Kress  ft  Gibson,  515  First 
National  Bank  Bldg.,  San  Jose. 
Plans   are    being   figured    by   a    se- 
lected group  of  contractors. 


CONTRACT    AWARDED 
MEDICAL-DENTAL    BLDG. 
SACRAMENTO,  Sacramento  Co.,  Cal,, 
Addition    to    Medical-Dental    Bldg. 
Owner — Withheld. 
,^     -    Construction  of  two-story  frame  and  j  Architects— Hyman,  Appleton  ftWol- 
^        terra,     cotta     buildlne     to     contain  '      r^^A     tist    x>r,ct    c*      eon    vrannian,. 


8 


3/12/46  * 

WORK   UNDER  WAY 

RETAIL  STORE        Eat.  Cost,  $25jOOO 

SAN  JOSE,  Santa  Clara  Co.  CAllf. 
S.  Second   St. 

Construction  of  one-story  reinforced 
concrete  Firestone  agency  building 
(40x100),  steel  beams,  cement  floor, 
plate  glass  front. 

Owner — F.  L  Hubbard,  c/o  architect. 

Architects— Kress  &  Gibson,  515  First 
National  Bank  Bldg,  San  Jose. 

Contractor — McDonald,  Young  &  Nel- 
son, 127  Montgomery  St.,  San  Fran- 
cisco. 


3/12/46  ♦•     3 

BIDS  WANTED 

TERMINAL  ISLAND,  Los  Angeles 
Co.  Calif— Until  March  15.  11  A.  M., 
new  bids  will  be  received  by  the  U.  S. 
Navy.  Public  Works  Office,  U.  S. 
Naval  Base,  Terminal  Island  (San 
Pedro),  for  the  construction  of  a 
one-story  steel  frame  pipe  and  bar 
storage  shed  at  the  U  S.  Naval  Ship- 
yard, Terminal  Island  :  Specification 
No.   17294.   NOy   13120. 

Plans  and  specifications  may  be 
obtained  from  the  Public  Works  Of- 
lice,  U.  S.  Naval  Ba.se.  Terrtiinal  Is- 
land, San  Pedro,  upon  deposit  of 
check  or  postal  money  order  for  $10, 
payable  to  the  Chief  of  Bureau  of 
Yards  and  Docks. 

All  bids  received  January  11  have 
been  rejected  by  the  Bureau  of  Yards 
and  Docks,  since  it  considered  that 
timber  roof  construction  cannot  be 
justified  in  view  of  certain  restric- 
tions. The  new  bid  will  be  on  the 
basis  of  revised  drawings  and  specl- 
ficatins  to  cover  an  alternate  design 
incorporating  steel  roof  construction. 

As  previously  reported,  Fred  D. 
Kyle  submitted  the  previous  low  bid 
at  $36,663. 


terra     cotta     building     to     contain  |      fard,   68   Post   St.,    San   Francisco. 

stores  on  first  floor  and  offices  on  •  Contractor- Harry  J.   Oser.  1119  Ho- 

second  floor  1      bart    Bldg.,    San    Francisco. 

Owner— John   Coakley,  c/o  architect  j      contract    awarded    on    cost    -    plus 
Architect  —  Leonard     S.    Moslas,    255  I  contract. 

California  St.,  San  Francisco.  i 

Bids   will   be  opened   In   the   office  j — 

of  the  architect  ]  12-13— »IDUSTRIAL 

As  previously  reported,  bids  will  be  IM  1llkf>IM/^  C 

opened  March  14,  5  P.  M  J  IHJlia^UHja 

The  following  contractors  are  fig 
uring  plans : 


12 


3/12/46 

A  °  J."  Hopper  Co.,  243  Langton  St,  'BIDS  WANTED— TO  CLOSE 
San  FranclBCO.  MARCH  18,  10  A-  M. 

De  Luca  &  Son.  1745  Filbert  St,  San    CHEESE  PLANT 
Francisco  COQUILLE,  Ore. 

Erbentraut  &  Summers,  446  6th  St.,  ' Cpnstruction    of    one-story   and    part 
San  Francisco.  '      basement  cheese  plant  (184x126  ft), 

M.   J.   King, '  Inc.,  231   Franklin   St,  •      brick  tile  and  glass  block  face,  con 


3/12/46 
STARTING  WORK 

ONTARIO.  Ore— Sound  Construc- 
tion &  Engineering  Co.,  1403  W.  45th 
St.,  Seattle,  Wash.,  awarded  the  con- 
tract and  is  starting  work  on  the  con- 
struction of  a  two-story  reinforced 
concrete  freezing  plant  at  Ontario, 
Ore.,  for  the  Bridgeford  Co.,  808  Im- 
perial Ave.,  San  Diego;  150x600  ft.  In 

area ;  estimated  cost.  $1,000,000.  Plans  ; 

were  prepared   by   Architect  Lyle  P.    ^..^..f. 

Bartholomew,  129  N.  Commercial  St.  ^^y^^**;,^^^   AWARDED 

Salem,  Ore. 


Two  Pumping  PUnfta,  Bordon  VaHry   PIpeUne:    Bids  open   Mar.  12,  9  A.M. 
J.   A.  Bryant.   1*15  Capital  Street.  Vallejo. 


School    Buildings,    Pittsburg;    Bids   dose    March    18,   8:00    P.    M. 

M.  J.  King,  Inc..  281   Franklin  St,  San   Francisco    (UNdertolll    -m^i. 


18-19— RELIGIOUS  BLDGS. 
BUILDINGS 

19 


Separation  Stfuct.,  Bayshore  Freeway,  San  Jose;    Bids  close  Mar.  18,  2  PM 
Carl  N.  Swettison  Co.,  355  Stockton  Ave.,  San  Jooe  (Ballard  2602). 


3/12/46 
PLANNED 


i     EL  MONTE.  Los  Angeles  Co..  Calif. 
j2  ;  —Steed  Bros.,  P.  O.  Box  350,  Alham- 
I  bra,  *  awarded    contract   for    the   con- 


San  Francisco. 


9.10__EDIiJCATlONAL 
BUILDINGS 

3/12/46  •     10 

BIDS   WANTED 

LUBBOCK,  Texa.s.  —  Until  March 
30.  10  A  M..  bids  will  be  received  by 
Architect  Wyatt  C.  Hedrick,  1005 
Fir.st  National  Bank  Bldg.,  Ft.  Worth, 
Te.xas.  for  the  construction  of  one 
double  unit  girls'  dormitory  and  one 
liouble   unit    men's   dormitorv   at  the 


Crete  block  floors,  etc. 
j  Owner — Swift  &  Co.,  North  Portland, 
I      c/o    D.     W.     Hoffman,    purchasing 

agent. 
Plans   by   engineering  department   of 
I     owner. 


: 3/12/46  12 

i  PLANNED 

1  ONTAJIIO.  San  Bernardino  Co., 
I  Calif. — Bestile  Manufacturing  Co.,  419 
S.  Sultana  Ave..  Ontario,  has  applied 
to  the  City  of  Ontario  for  the  pur- 
I  chase  of  a  17-acre  city-owned  tract 
I  on  Bon  View  Ave.  as  a  site  for  a 
new  factory  building,  120x600  feet  in 


b.   vI.^t;».t»       t  a«o,a1/>.      ^•#^     structlon  of  a  new   church   plant   on 

PASADEN^  Los  Angeles  Co.,  ,  ^^^.^.^^^^  ^^g  ^n  N.  Tyler  Ave.,  be- 
Callf.-C.  L.  Peck  354  S  Spring  SU  ^^^,^^^  Monteclto  and  Bryant  Sts.. 
Los  Angeles,  will  build  a  three-story  ^^  ^^^^^  ^^^  ^^^^  ^^^  Methodist 
reinforced     concrete     industrial     aiid  ^^^    Chester  Lewis,   pastor 

shop  building  at  820  Mission  Dr.,  p,^„^  ^^^  ^j,^  ^^^  i^,  ^^^^^^^^  ^ 
South  Pasadena,  for  National  Technl- .  ^^^^^  ^,^^^  seating  capacity  of 
cal  Laboratories,  same  address ;  80x     _  •' 

103  ft.  in  area.  Plans  are  being  pre- 
pared by  Architects  Taylor  &  Taylor, 
803  W.  3rd  St.  Los  Angeles;  John 
G.  Case,  structural  engineer,  811  W. 
3rd  St.,  Los  Angeles.  Kimball  Eleva- 
tor Co..  Ltd..  711  E.  29th  St,  Los  An- 
geles, has  been  ^warded  the  sub- 
contract for  the  Elevator,  and  Soule 
Steel  Co.,  6200  Wilmington  Ave.,  Los 
Angeles,  will  furnish  the  steel. 

3/12/46  ••     12 

PLANNED 

ABBATOIR  Cost,  $150,000 

PERKINS.     Sacramento    Co..     Calif. 

Middle  Jackson   Rd. 
Construction  of  slaughter  house,  food 

processing  and  freezing  plant 
Owner  —  Frederick    G.    Haase,     Elk 

Grove. 
Architect— Not  given. 


WANTED 

FOR  SALE.  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


Theater  Bldgn.  Fairfax,  Marin  County;    Bids  opon   March  15,  2  P.   M. 
A.   J.   Hopper  Co..  243   Langton   St.    San   Francisco    (MArttet   7070). 


Maintenajice  Bldg..  Marin  Jr  College.  KsntfleW;  Bids  open  Mar  14  I  PM 
A.   J.   Hoppwr  Co..   243   Langton   St..    San   Francisco    (MArk.n    7070} 

ALTER  and  Clean  Bldg.,  501-7  Howard  St.,  S.  F.;  Bids  spen  Mar  20,  10  AM 
MariiKvsa  Constr  Co.,  1106  Mariposa  5?t,  San  FrandKX)  (UNderhUi  0875) 
C    L.  Wold  Constr  Co.,  4412  Fulton  St.,   San  Francisco   (SKyllne  4362) 


Esbrrg  Residence,  *6tH  Ave    and  Presidio,  S.  F.;    Bids  opmt   Mar.  11,  Noon. 
G.  P.  W.  Jensen  ft  Sons.   Inc.,  320  Market  St.   S.  F.    (GArfield   2444). 
R    A.    Cull€)n,    478   Jackson    Street,    San    Francisco    (SUtter    1951). 
Elvln   C.   Stendell.   2278   Market   St.   San    Francisco    (HEmlock   5352). 


N.    Rothmaji    Factory.    South    S.    F.t    Bl<*s    open    March    22,    11    A.    M. 
R  A.  Cullen.   478  Jackson   St.   San    Francisco    (SUtter   1951) 


■P 


CONTRACTORS 


See  U8  regarxiing  Improvement  District  jobs.  We  hanjffle 
coIlectioiiB;  buy  Warrant**  or  Bonds  on  all  1915  or  1911  Act 
Districti.    Telephi>nr  C  Arfi«'ld   «<M»^ 

HANNAFORD    &    TALBOT 
519  CALIFORNIA  STREET  -  SAN  FRANCISCO  4 


12 


I'ttt    T!^-^r.°l°^:n^"""?.":   ^^^J^'^^'l'  iarea,  for  selves.  Plans  are  also  bemg 


Texas,  for  the  college.  Dr.  Wm.  M 
Whvburn.  president:  estimated  cost 
.ItS.OOO.OOO. 


3/12/46  *•     4 

LOW    BIDDER 

OFFICE  BUILDING 

S.\N  RAFAEL  Marin  County,  Calif. 
Southwest   corner  2nd   and   D   Sts. 

Construction  of  one-story  reinforced 
concrete  office  building. 

Lessee  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery  St. 
San  Francisco. 

Architects— S.  Heiman  &  Ralph  Pol- 
lock, 605  Market  St..  San  Francisco. 

Low  Bidder-De  Luca  &  Son,  1745 
Filbert  St..  San  Fmacisco. 


3/12/46 

PREPARING    PRELIMINARY 

PLANS 

HRJH  SCHOOL  ADDITIONS 


9 


!  made   to   erect  a  concrete  block  fac- 
■  tory  building.  40x400  feet  in  area,  at 
'  a   cost    of   $100,000   for  the   manufac- 
ture of  steel  tile  at  the  Sultana  Ave. 
-  property   Harr>'   and    Maurice   Gross- 
man are  the  owners  of  the  company. 


•  3/12/46 


CORONA,  Riverside  Co.,  Calif.— 
Holmes  &  Narver,  engineers,  626  S. 
Spring  St..  Los  Angeles,  are  prepar- 
ing plans  for  a  two-story  and  mez- 
zanine steel  frame  fruit  juice  extrac- 
tion house  to  be  built  on  Joy  St., 
,  4  -  .  ,  -r^  ,  Corona,  for  the  Exchange  Lemon 
.'rV!"?,?.""!^"'^'"^  °^  '^^°°^''  ^^^"^  i  Products  Co.;  83x105  feet  In  area. 


PETALUMA.    Sonoma    County,    Calif,  i 
Petaluma  High  School  ; 

Construction  of  new  gymnasium,  a 
swimming  pool,  new  manual  train- 
ing and  automobile  repair  building 
at  the  high  school.  i 

Owner — Petaluma    Board    of    Educa-  > 
t 

St,  Petaluma 
Architect  —  Robert    Stanton.    Pebble  j 
Beach.  j 

Structural  Engineer — Mac  D.  Perkins, 

110  Sutter  St..  San  Francisco. 
Electrical  Engineer  — G.  M.  Simon- 
son.  625  Market  St.,  San  Francisco. 
As  previously  reported,  the  school 
district  voted  bond  in  the  amount 
of  $550,000  to  finance  the  above  con- 
struction. 


Co.^t    $476  000  .  PREPARING  PLANS 


12 


3/12:46 

TO    START    CONSTRUCTION 

FACTORY  Cost,    $80,000 

OAKLAND,    Alameda   Co.,   Calil.     916 
98th    Avenue. 

Con.struction   of  one-story  bricifc  fac- 
tory  building. 

Owner— Barr    Foods,     Inc.,    916    98th 
Ave.,  Oakland. 

Engineer  —  George    Washington, 
Market    St..    San    Francisco. 

Contractor — Larsen     &     Larsen. 
Bryant    St.,    San    Francisco. 


417 


629 


FOR  SALE  ! 

NEW  &  RECONDITIONED  ! 
DIMENSION  LUMBER  } 
TIMHERS.  waiilH>ard.s,  pluiuitinj;.  I 
?ipt*.  millwtirlt.  and  othrr  btiildinc  ; 
ii:i!eria's.  S Al.E  PRICES.  Large 
stocks  of  '*hard  to  iret"  items. 
Wire,  write,  or  'phone 

rT.rvri,\vn  wR":rKiNn  co. 

2900  Third  St.       -       VAb'ocia  4977 


CON'l"RACrORS— Save  Money    and    Time 

BY    USING 

I    QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  SAN   FRANCISCO 

L  e  R  O  Y    S  F  R  V  I  C  E 


"llr 


■  (7  r-n  A  "^  r  ~   P  V 


3/12/46  ••     12 

PLANS  BEING   FIGURED— BIDS 
OPEN    MARCH   22,   11    A.  M. 
FACTORY  BUILDING 


W 
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3/12/46 

COMPLETING    PLANS  | 

NEWHALL  Los  Angeles  Co.,  Calif.  { 
— H.  L.  Gogerty  Organization,  archl-  i 
tects  and  engineers,  3123  W.  8th  St..  i 
Los  Angeles,  Is  completing  plans  for  j 
the  construction  of  a  new  high  school  i 
plant  at  Newhall  for  the  William  S. 
Hart  Union  High  School  District.  The 
work  wUJ  include   an   administration 
unit,  library',  27  classrooms,  cafeteria 
and  shop  unit;  cost.  $550,000. 


«BB*A  L  E 


•'3  i  ^ 


9 


stitpfe 
^oocl 


AMPLE  STOCKS  FOR  SPEEDY  DELIVERY- 


|l  a  y  ii  E 


*Lt;'^w.,!k. 


Bnjcmfe  0*  Ckmme  Plated 

fCickPlaied^ 


1  27  E  MULTIFOOT  PAVER.  1  30 
CAT  with  Cardwell  Sldeboom.  2  1200- 
gallon  OIL  DISTRIBUTOR  TRUCKS, 
^^^.^...    ^w..^..,^  ^    WILLIAMETTE    HOISTER   LUM- 

SOUTh"s  AN  ^FRANCISCO.   San  Ma-    ^ER    CARRffiR,    ^'in.    ID    6    with 
teo  County   Calif  Dozer,    1    P    &    H    TRENCHER,    1 

Construction    of    reinforced    concrete    f^«^^^^  COMPRESSOR  260  Actual  ; . 

4    truck-mounted   COMPRESSORS.   5      . 

60  K.  W.  GENERATOR  SETS,  G  M  C 

Diesel  powereS.  new  1  T  D  18  Inter- 
national TRACTOR  with  Dozer,  guar- 
anteed. Walsh  Equipment  Co.,  1067 
Solano  Ave.,  Albany.  LA.  5-1214. 

to  Mar,  15,  1946 


GAMERSION  &  GREEN  LUMBER  00. 

Vk'hoinuili-    ».    '\     t'.hhing    Yard* 

LUmIbER  -  T tfv!  P.  t:  !■<  '-:•      t  i  J  N      f ■ » i^      R 1-  r )  \^  (.„  m: ) D 

PON  DEROSA  •  bLGAR  FINE 

Sar    Frtanclsco  Oakland 

EDO   ARMY    STREET  2001    LIVINGSTON    STREET 

ATwafr-    "300  »<Enog    4-1B84 


Prcmk  Ashby,  tAonoqm^  Partner 
70  Chesfey  St,    •     MArket  1230 

NATIONAL  STEEL  FABRICATORS 

(FontfHy  Nartonal  Orncmwntal  Iron  A  BronzB  CO.) 


DINING  ROOM  BUFFET,  all  gum,  i 
7  drawers  and  dish  cabinet.  Price  $50.  ' 

Phone  RA.  5091.  to  Mar  18.  '46  ' 

_^    ! 

21S  KOEHRING  CONCRETE  MIX-  j 
ER,    electric,    skid    mounted.    Phone  ' 

EXbrook  8845.  • 

14    S    DAVIS    CONCRETE    MIXER 
mounted  on  four  steel  wheels.  Phone  ' 
EXbrook  8845.  • 


■58r 


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  H«rri»OD  St.  DO  55R3  Sm  FrMia«c» 


CONTRACTORS'      SURPLUS 
EQUIPMENT,   Tfactors,  Cat.  50  and 


30:  Truck  Crane;  Boom  Truck;  Com-  i 
•irppsors :   Ditcher,   Etc.   McGuire  and 
Hester,    796 — 66th    Avenue,    Oakland. 

TRinidad    7676  (to   3/12/46) 

FOR  SALE  OR  RENT 

%  -  yard  TRUCK  CRANE.  Phone 
P'pa.santon  273  or  write  Box  425. 
Pleasanton.  to  Mar.  12.  '46 


Assooated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


1 


FOR    RENT 


BIDS  WANTED 


PRODUCTS 


On  buiMin?  of  200  SINGLE  FAMILY  FRAME 

HOUSES,  standard  construction,  located  in  SAN 
JOAQUIN  VALLEY.  Plans  and  Specifications 
available  upon  request  to: 

MR.  BELL 

310  MASON  BUILDING  FRESNO,  CALIF. 


D  8  CATERPILLAR  TRACTOR 
with  double  drum  power  unit  and 
buUdorer.  with  or  without  operator. 
Phone  ML  4520.  to  Mar.  18,  "46 


-=;  .TAEOER  CONCRETE  MIXER 
on  two  pneumatic-tired  wheels,  avail- 
able for  rental.  Phone  EXbrook  8845.  •  i 


T  T'MBER       HANDLING       EQUIP- 
.MENT        CARRIEP^.       STACKERS.  . 
TRUCKS.    Call  Mac.  Pacific  Carriers.  ! 
Oakland     KE  4-1651. 


v 


A  .  s  T  r  D 


•ORK 


BIDS  V^ANTED 


On  building'  of  48  SINGLE  FAMILY  HOMES. 
STAND.ARD  CONSTRUCTION,  located  in  MA- 
DERA. Plans  and  Specifications  available  upon 
request  to: 

MR.  BELL 
310  MASON  BUILDING  FRESNO,  CALIF. 


I 


FOR      D     8     TRACTORS. 
'  -■    id    TKRR.X    rOBRAS 


50  18-ln.  TROUGHING  ROLLS,  20 
i<:-in  RETURN  IDI-ERS.  Anderson 
-.,,.. pi  -.^  "C)  f^pTMra]  Ave..  Mt.  View. 
Phone  Mt  View  3826.    to  Mar.  11,  1946 


'  or-OMOTrVE  CRANE.  DIESEL- 
POWERED.  STANDARD  GAUGE.  40 
to  50  FT.  BEAM.  WITH  OR  WITH- 

,OT'T  MAGNET.  A.  D.  Schader.  144 
Spear  St.,  San  Francisco.  Phone  DO 

I  4,=i77  to  Mar.  22,  1946 


WAR   SURPLUS 

JUST   RELEASED   FOR 

CIV  1 JL 1 A  W     U  3ll!i 


NEW  6.INCH  12-GAUGE  STEEL  PIPE 

20-FOOT  LENGTHS  WITH 
QUICK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  LINES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 


Fo^  Full  Information  Contact  Your  Nearest  Dealer 
PACIFIC  PIPE  COMPANY 

San   FroBctsc©   or   Oaklond 

DULIEN    STEEL   PRODUCTS.    INC. 

Seattle   and    Los   Angeles 

MORSE   BROS     MACHINERY 

Denver.   Coforode 


TUESDAY.  MARCH  12.  1946 


DAILY     PACIFIC     BUILDER 


PAGE,  3 


ADVANCE  CONSTRUCTION  REPORTS 


400,  a  church  school  with  capacity  for 
600,  and  a  large  social  hall,  to  be  used 
lur  roller  skating,  games,  etc.;  total 
estimated  cost,  $165,000.  Plans  were 
prepared  by  Reginald  Inwood,  125  E. 
Sunaet  Blvd.,  Los  Angeles. 

20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


20 


3/12/46 

PREPARINUG    WORKING 

DRAWINGS 

RECREATION    BLDG.    Cost.   $150,000 

OAKLAND,  Alameda  County,  Calif. 
Piedmont  Ave.  between  MacArthur 
Blvd.  and   Yosemlte  Ave. 

Construction  of  two-story  and  mez- 
zanine .steel  frame,  concrete  exte- 
rior recreation  center  building,  in- 
cluding 20  bowling  alleys,  billiard 
room.s,  restaurant  facilities,  offices 
and  re.strooms,  and"  basement  ga- 
rage for  80  cars;  Brunswick-Balke- 
Coilender  interior  furnishings. 

Owner— Dr.  Frank  B.  Tower,  3783 
Piedmont   Ave..   Oakland. 

Architect  -Frederick  H.  Reimers,  233 
Post  St.,  San  Francisco. 
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CONTRACT    AWARDED 

SACRAMENTO,     Calif.  —  M.    &    K. 
Corp.,  200  Financial  Center  Bldg.,  San  i 
Francisco,   at   $347,280,   awardod   con-  ] 
tract  by  the  Federal   Public  Housing 
Authority,   Phelan   Bldg.,    San   Fran-  } 
Cisco,  for  moving  186  family  dwelling  j 
units    from    Vallejo,    Solano    County, 
ar.d    from    Richmond,     Contra    Costa 
County,  to  Sacramento  and  reassem-  I 
bling  and   erecting   them   on   a  two-  ! 
block    long   and    one-block    wide   site  | 
bounded  by  Broadway  and  X  St.,  6th  ; 
anci  8th  Sts.  ' 

Work  started  March  6  and  will  be  i 
completed  June  14. 


33— BRIDGES 
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BOND    ELECTION 

REDDING,  Shasta  Co..  Calif.— The 
City  of  Redding  will  vote  April  9  on 
a  proposal  to  issue  bonds  in  amount 
of  $300,000  to  finance  construction  of 
an  underpass  on  Gold  St.  under  and 
across  the  railroad  tracks  of  the 
Southern  Pacific  Co. 

Plans  by  City  Engineer  H.  A  Ross. 
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BIDS  OPENED 

BERKELEY.  Alameda  Co..  Calif.— 
J.  Henry  Harri.s,  2657  9th  St.,  Berke- 
ley, at  $41,203  submitted  low  bid  to 
the  Regents  of  the  University  of  Cal- 
iiomia.  Administration  Bldg..  Effrke- 
ley.  for  oon.Mtructiiin  f)f  a  new  road 
between  Piedmont  Ave.  and  La  L<>- 
ma  Ave.  and  Ht'ar.'<t  St.  across  the 
Berkeb'v   (ampu-s  of  the  U.  of  C. 

Other  bid.s   were: 

Lee    J.    Immel,    Berkeley.    $42,440. 

J.  R.  Armstrong,  El  c'errito.  $44,- 
607. 

Ransnnin     Co..     Emeryville,     $57,27.5. 

Bid.-*   held    under  advisemt-nt. 
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PREPARING    PLANS 

RESIDENCE 

HAYWARD,    Alameda    Co.,    Calif. 

Con.struction  of  one-story  and  base- 
ment frame  and  stucco  8-room  res- 
idence, stone  trim,  shake  roof, 
hardwood  and  linoleum  floors,  tile 
bath.s,  showers  and  drainboard, 
steam    heating   system. 

Owner— Mr.    Casson,    c/o   architect. 

Architect  —  J.  Robert  Harris,  3755 
Laurel  Canyon  Blvd..  North  Hol- 
lywood. 


■dams,  reservoirs  & 
dredging 

34 
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CONTRACT     AWARDED 

FL'LLERTON,  Orange  Co.,  Calif.— 
Daley  Bro.s.,  426  Bryant  Street.  San 
Fraaci.sco.  at  $37,500  awarded  con- 
tract by  the  Federal  Public  Housing 
Authority,  Phelan  Bldg.,  San  Fran- 
cisco, for  coneHuction  of  25  family 
dwellings   in    Fullerton 

Work  .started  March  7  and  will 
be   completed   May  6. 


! 

i 

i  3/12/46 
(AWARD    RECOMMENDED 
!      PARADISE  DAM,  Montana —LvTich 
Bros.,    3425    Stone    Way,    Seattle,    at 
$26,237.50,    submitted    low    bid    to    the 
'  U.  S.  Engineer  Office,  Textile  Tower, 
■  Seattle,  under  Inv.  46-65  for  explora- 
j  tory   foundation    investigation,    Para- 
[dise  damsite,  Clark  Fork  River.  San- 
ders County,  Montana. 
Other  bids  were : 

Diamond      Drill      Contracting     Co., 
Spokane.  $28,000. 

W.  J.  Riddock.  Helena.  Mont.,  $30,- 
645. 

Cannon   &   Jeffries,   Compton,   $36,- 
925. 
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TOTAL   BIDS 

SPOKANE,  Wash.— As  previously 
reported,  H.  H.  Walker,  inc.,  Box  389, 
Ellensburg,  at  $124,064,  submitted  low 
bid  to  the  Bonneville  Power  Adminis- 
tration, p.  O.  Box  3537,  Portlnad,  Ore., 
for  the  construction  of  the  Spokane- 
Colville  115-ka.  wood  pole  transmis- 
sion line.  The  project  ia  to  begin  at 
Mead  substation,  near  Spokane,  and 
continue  in  a  nortl^ijly  direction  to 
'a  point  near  Colville,  approximately 
i  62  miles  in  length.  The  work  consists 
of   wood   pole  H -frame  stinictures   of 

■  de.-**gn. 

Other  bids  were : 
'      Electric  Smith,  Spokane,  $130,087. 
Electric  Construction   Co.,   Tacoma, 

■  $136,800.50. 

W.  L.  Ridge,  Spokane,  $151,043. 
I      Agutter  Electric  Co.,  Seattle,  $159,- 
'842. 


3/12/46  •     40 

!  BIDS  OPENED 

I  CLALLAM  COUNTY,  Wash.— J.  P. 
Surace,  1260  Poplar  Place,  Seattle, 
at  $190,201,  submitted  low  bid  to  the 
Public  RoadH  Administration,  W.  H. 
Lynch,  division  engineer,  808  Bedell 
Bldg.,  Portland,  Ore.,  for  constructing 

;  Washington  Forest  Highway  Project 
2-E,  grading,  surfacing  and  bitumin- 
ous surfacijig,  Olympic  Highway, 
Olympic     National     Forest,     Clallam 

;  County,  Washington. 
Other  bids  were : 
Peter    Kiewit    Sons,    Seattle,    $198,- 

;  041.70. 

I  Hugh  Govan,  Port  Angeles,  Wash., 
$205,973.30. 


Bros..     (1)     $79,241.98,     (2) 
Swigart,    (1)   $80,610.80,    (2) 


K 
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Oswald 
$73,863.46. 

John   J 
$74,686.45. 

Guerin  Bros..  (1)  $82,870.92.  (2)  |76. 
15S.53. 

Los   Angeles   Paving  Co.,    (1) 
998.32.    (2)   $83,000.24. 

Warren    Southwest,    Inc.    (1) 
851.01,    (2)    $84,121.76. 

T     E.    Sherlock,    il)    $86,187.28,    (2) 
$88,557.70.  : 

Griffith  Co.,  (1»  $86,606.95,   (,2)  |»0,- 
463.12. 

R.    A   Wattson    Co.,    (1)    $89,8€|5.70, 
(2»    $90,825.70. 

Engineer's    estimate,    (1)    $86,008.58, 
(2)    $86,153.52. 
13/12/46 


volve    considerable     dredging;     esti- 
mated   cost.    $12,000,000. 
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22-26 — RESIDENTIAL 
BUILDINGS 

3/12/46  •     26 

PLANNED 

HOMES  Approx.  Cost.  $335,000 

SANTA  CLARA.  Santa  Clara  Countv, 

Calif.  Homestead  Rd.  west  of  Gould. 
Construction  of  45  frame  and   stucco 

houses  for  veterans  (5  and  6  rooms 

each  I . 
Owner    and    Builder— P.    J.    Pasetta. 

2390  Park  Ave  .  Santa  Clara. 
Plans  by  L.  F.  Richards. 

Work  will  start  shortly.  Sidewalk, 
<urb  and  gutter  installation  will  start 
at  once. 
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BIDS    IN— HELD    UNDER 

ADVISEMENT 

ALTER  APARTMENT  HOUSE 

SAN  FRANCISCO.  601  O'Farrell  St. 
Alterations  to  apartment  house,  in- 
v«>lving  new  restaurant,  cocktail 
lounge,  exterior  and  interior  alter- 
ations. 

Owner — P.  Tremain  Loud,  c/o  archi- 
tect. 

Architects — Ward  &  Bolles.  369  Pine. 
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CONTRACT    AWARDED 

RESIDENCE       Approx.   Cost.  $14,000 

SAN  ANSELMO,' Marin  County,  Calif. 

Construction  of  one-story  single-fam- 
ily dwelling,  stone  veneer  and  wood 
shingles,  tar  and  gravel  roof,  tile 
baths  and  kitchen,  etc. 

Owner — Donald  B.  Duncan. 

Architect— Frederick  H.  Reimers,  233 
Post  St.,  San  Francisco. 

Contrartor— A  .Von  Rotz.  40  Green- 
field Ave.,  San  Anselmo. 
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Cost,  $10,000 
County,  Calif. 


3/12/46 

CONTRACT   AWARDED 

RESIDENCE 

PIEDMONT,  Alameda 
Hazel  Lane. 

Construction  of  one-story  single-fam- 
ily dwelling  (5  rooms  >,  tar  and 
gravel  and  shingle  roof,  wooden 
exterior,  steel  sash,  tile  bath  and 
kitchen,  panel  heating  and  warm 
air  heating. 

Owner- Frederick,    H.     Reimers, 
Post    St.,    San    Francisco. 

Architect— Frederick  H.  Reimers. 
Post  St.,  San   Francisco. 

Cunlractor— G.    W     Williams    Co. 
California   Dr.  Burlingame. 


tJii%[^lc^nlig  Section 


NEWS  INDEX 

For   convenient    reference,    news 
reports  in  this  section  are  classi- 
fied   as   follows: 
Water  Supply  and  Sewage 

Disposal    Plants   31-32 

Bridges     - 33 

Dams,    Reservoirs   and 

Dredging    . '  34 

Docks,  Piers  &  Harbors 3b 

Parks.    Airports    and 

Playgrounds    ..  _ 36 

Railroads,  Subways  and 

Tunnels 37 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers    - 39 

Streets  and    Highways  40 

G.is,   Water  and   Oil    Pipe 

Lines  - *"• 


j 3/12/46  "•     34 

PROSPECTIVE  BIDDERS 

PRIEST  RAPIDS.  Wash.— The  fol- 
j  lowing  contractors  have  taken  out 
1  plans  for  construction  of  exploratory' 
I  foundation  work  at  Priest  Rapids 
i  damsite,  Columbia  River,  Yakima  and 
;  Grant  Counties,  Washington,  for 
!  which  bids  will  be  opened  March  14, 
12  P.  M..  by  the  U.  S.  Engineer  Office, 
j  Textile  Tower,  Seattle : 

Lynch  Bros.  Diamond  Drilling  Co.. 
'  3425  Stonewav.  Seattle. 

Fairbanks  Drilling  Co.,  2437  6th 
'  Ave.  S.,  Seattle. 

I      N.  C.  Jannsen  Drilling  Co  ,  9407  E. 
'  Marginal  Way,   Seattle. 

Diamond  Drill  Contracting  Co.,  779 
Bryant  St.,  San  Francisco. 
'.      E.    M.    Curske.   552   26th   St..    Ogden, 
Utah. 

Cannon  Diamond  Drill  Co.,  Box  549, 
Compton. 

Mott   Core   Drilling   Co.,    Box    2076, 
Huntington,    W.    Va. 


3/12/46 

CONTRACT    AWARDED 

FRESNO,  Fresno  Co,  Calif.— Pa- 
pacific  Pipeline  Constr.  Co.,  2268  E 
Firestone  Blvd.,  Los  Angeles,  at  $5,- 
656.51  awarded  contract  by  the  City 
Council  of  the  City  of  Fresno,  D.  E. 
Roughton.  city  clerk.  City  Hall.  Fres- 

':  no.    for    the    sewering    of    Westwood 

;  Heights.  Palm  Garden  Subdivision 
No.  2.  and  Delver  Place,  Fresno;  1911 

iact. 

I  s 
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CONTRACT    AWARDED 

FRESNO,    Fresno    Co..    Calif. — Fa- 

'  cific   Pipeline   Constr.   Co.,   2268   Ea.st 

r  Firestone  Blvd.,  Los  Angeles,  at  $4,- 
114.11  awarded  contract  by  the  City 
Council.  City  of  Fresno,  D.  E.  Rough- 
ton,  city  clerk.  City  Hall.  Fresno, 
for  the  sewering  of  Arnbrister  Addi- 

;  tion.  Elm  Addition  No.  4  and  a  por- 
tion of  Elm  Addition   No.   1   in  Fres- 

Ino:    1911   act. 


; 3/12/46 

I  BIDS  OPENED 

KLICKITAT  COUNTY,  Wash.— Cox 
I  Bros..  Spokane,  at  $171,301.50,  sub- 
1  mitted   low  bid  to   the   Public  Roads 

Administration,  W.  H.  Lynch,  divl- 
,  sion  engineer,  808  Bedell  Bldg.,  Port- 
!  land.  Ore.,  for  construction  of  grading 

and  bridge,  Mt.  Adams  Highway,  Co- 
i  lumbia  National  Forest,  Klickitat 
,  County. 

I      Other  bids  w  ere  : 
I      Bergston,  Auburn.  $177,438.60 
!     J.  C.  PapiD,  Spokane,  $188,768.50. 


35—      DCKKS,  PIERS  & 
HARBORS 
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;  BIDS  WANTED 

SALT  LAJCE  COUNTY.  Utah.— Un- 
til   March   20,  2   P.    M.,    bids   will   be 
received     bv    the    Utah    State    Road 
!  Commission,  State  Capitol,  Salt  Lake 
City,    Utah,    for    construction    of    ap- 
proximately 8.574  miles  2i^-in.  plant- 
•  mixed    bituminous    surfaced    road    in 
'  Salt  Lake  County,  section  of  S.  R.  201 
ion  2l3t  South  St.  between  Salt  Lake 
'and  Magna,  identified  as  Project  No. 
F-218    (2). 

I     Specifications   obtainable  from  the 
above  office  upon  deposit  of  (2. 


PREPARING    PLANS 

BREMERTON.    Wa.«h.— The    L1.-  S. 

Navy,   Bureau   of    Yards   and   D<fcks, 

Washington,  D.  C,  is  preparing  pjtans 

and  specifications  and  will   problably 

j  issue  a  call  for  bids  within  the  (next 

[few   months,   for  the  constructioh   of 

■  six    ship-mooring    piers,    for    resjerve 

'warships    of    the    19th    fleet,    at    the 

.  Puget    Sound    Navy    Yard,    Bre^er- 

'  ton,  Wash.  | 

'     The   work   involves  construction   of 

:  1200-ft.    piers,    one  and    perhaps  i  two 

of   which   lA'ill   be  of   reinforced  Icon- 

crete    construction.     The    others    will 

;  be    of    the    interrupted    caisson    ^ype. 

'  but    all    of    them    w  ill     have    wliter, 

'  power,    oil   and    some    trackage    lines 

•installed.      The     work     will     also     in- 


43—     MACHINERY  AND 
EQUIPMENT 
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BIDS  WANTED 

CENTRAL     VALLEY     PROJECT. 
California.— Until   April   16.   2   P.   M.. 
bids  will  be  received  at  the  office  of 
the  Bureau   of   Reclamation,   Denver, 
Colo.,  under  Spec.  1229  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point   ox  f.o.b.  cars  at  Concord, 
Calif.,    at   the    option    of    the   bidder, 
two  motor  -  driven,  horizontal  -  shaft, 
single-stage,   centrifugal  type   pump- 
ping  units,  each  complete  with  pump, 
motor,    flexible    coupling,    base    plate 
and    all    accessories    required    for    & 
complete  operating  unit,  for  Ygnacio 
Canal  pumping  plant,  and  three  mo- 
tor-driven,    horizontal -shaft,     single- 
slge,  centrifugal  type  pumping  units, 
each    complete     with     pump,     motor, 
flexible  coupling,   base  plate  and   all 
accessories    required    for  a   complete 
operating  unit,  for  the  Clayton  Canal 
liumping   plant,  Central  Valley  Proj- 
ect, California.  All  apparatus  will  be 
installed     by     the     government.     No 
charge  for  copies  of  the  specifications 
to   prospective  bona  fide   bidders ;   to 
others.   $1,   not    returnable.   For   par- 
ticulars, address  the  Bureau  of  Recla- 
mation, Denver.  Colo. 


(Continued  on   Page   Eight) 
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31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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BOND    ELECTION 

REDDING,  Shasta  Co.,  Calif —The 
City  of  Redding  will  vote  April  9  on 
a  proposal  to  issue  bonds  in  amount 
of  $200,000  to  finance  construction  of 
a  sanitary  sewage  treatment  plant, 
health  and  sanitation  aeration  unit, 
primary  clarifier,  digester  unit,  con- 
trol house  and  connecting  sewer  line. 

Plans  by  City  Engineer  H.  A.  Ross. 


'3/11/46 
i  PLANNED 

I      COLUMBIA      BASIN       PROJECT, 

Wa.shington.— The   Bureau    of    Recla- 1 

mation,  Frank  A.   Banks,  supervising 

engineer.    Grand   Coulee,   Wash.,   has 

•  disclosed    plans    for   the  construction  ! 

of  12  major  projects  in  the  Columbia  • 

j  Basin  to  be  started  during  the  first 

I  six  months  of  this  year.  The  proposed  I 

,  projects     will    Include    an     irrigation  > 

'  system  for  serving  17,000  new  farms  ; 

in    south -central    Washington,    three  , 

I  i\ew    dams,     three     principal    canals.  '■ 

three    siphons^    one    tunnel    and    two , 

pumping  plants.   Construction   is   ex-  i 

!  pected  to  be  under  way  by  mid-sum-  • 

i  mer   at    several    points    from    Grand  [ 

'  Coulee    Dam    southward     to    Pasco,  j 

i  Wash.,   a   distance  of   150  miles.   Ap-  1 

proximately    135,000,000   tons    of    rock  ( 

and   earth   will   be  handled   and   the  . 

I  projects    will    require    approximately  i 

j  240,000,000  man-hours  of  work.  Total, 

!  estimated   cost,  $100,000,000.  I 


(3> 
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PLANNED 

LOS  A.N'GELES.  Calif.  —  Gorelnik 
Co.  12*20  S.  La  Brea  Ave ,  Los  An- 
geles, will  build  35  six-room  frame 
and  stucco  dwellings  in  the  Venice 
di.strict  for  -self;  30x36  ft.  in  area; 
<.v^t.   $171,450. 


3/12/46 

BIDS  WANTED 

CONTRA  COSTA  COUNTY,  Calif. 
— As  previously  reported,  until  March 
20,  5:30  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
District,  Room  406.  512  16th  St..  Oak- 
land, under  LS-352  for  construction 
of  Schapiro  pumping  plant  near 
Richmond,  including  furnishing  all 
labor  and  materials. 

The  work  involves : 
(1>  lump     sum.     construct     Schapiro 

pumping  plant  building; 
(2t   5  cu.   yds.   concrete; 
( 3  >  25  cu.  yds.  excavation  ; 
(4)6  cu.  yd.s.  fill-all   fill   required  in- 
side the  building. 

Specifications   obtainable    from    the 
above  office. 


37—     RAILROADS,  SUB- 
WAYS &  TUNNELS 
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TO  ASK   BIDS 

CENTERVILLE,  .Alameda  Co.,  Cal. 
—Bids  will  be  asked  shortly  by  the 
Union  Sanitary  Board,  George  Coit, 
thairinan,  Centerville,  for  installation 
of  a  new  pumping  system  at  Newark. 


3/12/46  ••     37  ; 

ADDENDUM    No.  1    ISSUED  i 

ROUGH     AND    READY     ISLAND, 
near  Stockton,  San  Joaquin  Co.,  Calif.  ' 
i  —Addendum  No.  1  to  NOy  13469,  Spec. 
'  17620,    for    reconstruction    of    railroad 
!  tracks    at    the    U.    S.    Naval    Supply  ' 
!  Annex,  Stockton,  for  which  bids  will  ; 
'■be  opened  March  14.  11  A.  M.,  by  the 
i  officer  in   charge  of  construction,  U. 
'  S.    Naval    Supply   Annex,   Rough   and  j 
1  Ready     Island,     Stockton,     has     been 
j  issued  as  follows  :  ; 

j  Section   III — Railroad  Track  '■ 

3-04.    (CI    Tie   plates.    Add    the  sen-  • 
jlence:    "If   used    tie    plates   are    used. 
a    deductive   change    to    the    contract  ' 
j  will  be  negotiated  in  accordance  with 
article  10  of  the  contract."  j 

Section    IV. — Bids 
4-02.     Items  of  Bids. 
I      Item  Three:  Change  to  read  :  "Price  , 
for  the  entire  work   complete   in   ac- 
cordance   with    drawings    and    speci-  ] 
tication.  using  one  hundred  ten  pound  ! 
(110    lb.  t    relayer    rail.^s,    fittings    and  i 
accessories,   and   new   turnouts 

Item    Four.    Change    Item    Four   to 
ttad:    Price  per  tie  for  removing  ex-  ; 
isting   defective   ties  in   the  track   to  , 
be  reconstructed  and  furnishing  and 
installing  new  ties  as  follows: 
8-ft.  cross  ties: 

8-ft.   6-in.    switches    ties:  i 

9-ft.   switch   ties;  i 

9-ft.  6-in.   switch  ties;  ! 

10-ft.  switch  ties; 
10-ft.  6-in.   switch   ties; 
11-ft.  switch  ties; 
11 -ft.  6-in.  switch  ties; 
12-ft.  switch  ties  :  j 

12-ft.  6-in.  switch  ties;  i 

l3-ft.  switch  ties;  •   : 

13-ft.  6-in.  switch  ties; 
14- ft.  switch  ties; 
14-ft.  6-in.  switch  ties; 
15-ft.   switch  ties. 

Notice:  Each  bidder  shall  refer  to 
this  addendum  in  his  bid.  Failure  to 
ao  so  may  constitute  an  informality 
in  the  bid. 


(12) 
(13) 
(14) 


(15) 
(16) 
(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 
(24) 


(2) 
I  (3) 
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COMPLETE    BIDS 

LOS  ANGELES  COUNTY,  Calif.— 
As   previously   reported   .Griffith    Co.. 
1060    S.    Broadway.    Los    Angeles,    at 
$128,126   submitted    low    bid    to    G.    T. 
McCoy,    state    highway    engineer.    808 
State   Bldg.,   Los   Angeles,   for  about 
1.1  miles  in   length  to  be  graded  and 
paved  with  asphaltic  concrete  on  ce-  |  ^4, 
ment     treated     base     on     Rosemead '  (5, 
Blvd.  between  Huntington  Blvd.  and 
Colorado   Street    (VIII-LA-168-C),   in 
Los  Angeles   County. 
The  work  involves: 
(1)  580  cu.  yds.  remove  concrete; 

57  sta.  clearing  and  grubbing ; 

21,000  cu.  yds.  roadway  excava- 
tion; 

80   cu.    yds.    structural    excara- 

tion; 

develop   water  supply   and   fur- 
nish water  equipment; 

600  M  gallons  apply  water; 

57  sta.  finish  roadway; 

40,500    sq.    yds.    cement    treated 

subbase  road  mix; 

9100    tons    minimum    aggregate 

cement  treated  base,  plant  mix; 

54<X)   bbls.    Portland   cement  ce- 
ment-treated subbase  and  base; 

102  tons  asphaltic  emulsion  cur- 
ing seal   paint  binder  and  seal 

coat; 

10.350    tons    asphaltic    concrete 

pavement;  i  (4) 

28  cu.  yda  class  A  portland  ce^  j 

ment  concrete  structures;  j  (5) 

1100  cu.   yds.   class  A  portlana  j     paving  asphalt 

cement   concrete  curbs,   gutters,  j  ^.jn  be  furnished 

sidewalks  and  driveways; 

1600   lbs.   bar   reinforcing  steel; 

7000  lbs.  steel  rail  assemblies; 

2260  lln.  ft.  %-in.  galvanized  pipe 

sprinkling  system; 

2780 

spring  system; 

150  lin.  ft.  1%-in.  galvanized  pipe 

sprinkling  system; 

500  lin.  ft.  ll^-in  galvanized  pipe 

sprinkling  system; 

3500  lin.  ft  2-in.  galvanized  pipe 

sprinkling  system; 

30    each    turning    union    assem- 
blies ; 

traffic  warning  system; 

34,000    each    kikuyu    grass    cut- 
tings. 
Total   bids   were: 

(A)  Griffith  Co..  $128,126. 

(B)  Vido    Kovacevich,    Los    Angele.". 
$133,883.50. 

(C>    J.   E.    Haddock,    Ltd.,    Pasadena, 

Sl''3  920.30. 
(D)    John    J.    Swigart    Co..    Torrance. 

S139.511.U. 
(El  Guerin  Bro.s..  Lo.s  Angeles.  $139,- 

905.40. 

Basich     Bros     Cjonstr.     Co.     and 
Basich   Bros.,   Alhambra.   $145,321. 

Unit  bids  were: 

(D) 

$304 

34.00 

.73 

2.96 

173.00 

1.50 

7.21 


The  work  involves : 
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BIDS   WANTED 

KERN  COUNTY,  Cal.— Until  Apr. 
3,  2  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T.  McCoy,  state  highway  engineer. 
Public  Works  Bldg.,  Sacmmenio.  for 
about  4.7  miles  in  length  shoulders 
to  be  widened  with  imported  borrow  j  ^'£&o  county, 
and  untreated  rock  surtacing.  bet. 
Lost  Hills  and  Wasco,  Kern  County. 

Specifications   obtainable   from   the 
above  office. 

Work    involves : 

(1)  15,000   c.y.    imported    borrow; 

(2)  develop  water  supply  and  furnish 
water  equipment ; 
900  M.  gals,  apply  water; 
251    sta.    finish    rdwy. ; 
2,700   c.v.    untreated    rock    surf, ; 
21   tons*  liq.   asph.    SC-2   penetra- 
tion treatment. 


I  SAN  DIEGO  COUNTY,  Calif.i— As 
■previously  reported,  O'Rourke  &  iPar- 
iker,  2779  Jackson  Ave.,  Gar\-ey,  at 
$39,344,  submitted  low  bid  to  Q.  T. 
■  McCoy,  state  highway  engineer,  808 
(State  Bldg..  Los  Angeles,  for  con- 
Ist  ruction  of  reinforced  concrete  slab 
I  bridges  across  Matagual  Valley  Cireek, 
■Canada  Verde  Creek  and  Acorn  Cireek, 
'  between  2  and  17  miles  north  of 
JTlorettis      (XI-SD-78-D,Et,      in      San 


(H 
(2) 

(3) 
(4) 

(5) 
(6) 
(7) 


remove  exi.sting  bridges ; 
935  cu.  yds.  structural 
tion ; 

272  lin.  ft.  timber  bridge  rail ; 
456  cu.  yds.  class  A  portland 
ment  concrete;  j 

720  lln.  ft.  furnish  concrete  piles; 
12  each  drive  concrete  piles; 
185  cu.   yds.  sacked  concrete  rip- 


exdava- 


ce- 


rap, 
(8)  84.000  Iba  bar  reinforcing  steel; 
(9>  miscellaneous  items  of  work. 

The  total  bids  were: 
(At  O'Rourke      &      Parker.      Garvey, 
$39,344. 

( B )  Oberg  &  Cook.  Los  Angeles,  $45,- 
533.50. 

(C)  Macco  Construction  Co.,  Clear- 
water, $48,745. 

(D>  Fred  Fredenburg,  Temple  City, 
$49,826. 

(E>  C.  B.  Tuttle.  Long  Beach.  $49,- 
878. 

(F>  Walter  H.  Barber,  La  Mesa,  |60,- 
206. 

(Gi  Walter  H.  Barber,  La  Mesa,  $61,- 
028.40. 

(H>  Haddock  Engineers,  Ltd..  Ocean- 
side,   $73,850. 


The  unit  bids  were: 


(A» 


(B) 


(C) 


(D) 


(E» 


(F> 


(Gt 


(Hi 
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;  BIDS  WANTED 

1      SHASTA     COUNTY.     Calif.— Until 

April  3,  2  P   M.,  bids  will  be  received 

by   the   State   Division    of   Highways, 

!  G.  E.  McCoy,  state  highway  engineer 

I  Public  Works   Building,    Sacramento. 

for  about   9.7   miles   in   length   to   be 

surfaced    with    plant    mix    surfacing 

between  4.5  miles   east  of  Ingot  and 

Montgomery  Creek  in  Shasta  County. 

Specifications  obtainable  from  the 

above  office. 

Work    involves : 
(1)  9.000    tons    min.    agg.    plant    mix 
surfacing ; 

495  tons  processing  paving  asph. 
plant  mix  surfacing; 
38  tons  processing  liq.  asph.  RC- 
2  prime  coat ; 

115    tons    processing   pave.    asph. 
seal  coat; 
1,370  tons  screenings  seal  coat. 

and   liquid  asphalt 
by  the  State. 


$1320.00  $1500.00  $2500.00  $3324.00  $7000.00  $1650.00  $2944.00  $4000.00 

4.00           6.50  4.00  6.00  11.00  6.00  8.00  IS.OO 

2.00           2.50  5.00  3  00  1.50  7.20  4.50  5.00 

42.00         45.00  55.00  46.00  37.00  65.00  49.00  67.50 

4.00           3.30  2.50  2  50  3.00  9.00  7.00  8.50 

160.00   130.00  160.00  310  00  17600  140.00  167.00  200.00 

16.00    28.00  25.00  28  00  27.00  30.00  40.00  45.00 

.072     .08  .08  06  .07  09  .11  .14 

(9)      1100.00  1000.00  1500.00  392000  706.00  1500.00  3330.00  1450.00 


(1). 

(2). 

(3) 

(4». 

(5). 

(6). 

(7). 

(8). 


40 


I 
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BIDS  WANTED 
S  \N  DIEGO  COUNTY  ,Calif.— Un- 
„     .  .  til  April  U.  2  P.  M..  bids  will  be  re- 

lin.  ft.  1-in.  galvanized  pipe    ceived  by  the  State  Division  of  High- 

'w*ivs     G.    T.    McCoy,    state    highway 

engineer.  Public  Works  Bldg.,  Sac- 
ramento, for  about  4.1  miles  in  length 
to  be  graded  and  surfaced  with  port- 
land  cement  concrete  pavement,  be- 
tween 4  mile  south  of  Mission  Val- 
ley Road  and  .5  mile  north  of  north 
city  limits  of  San  Diego,  (XI-bD- 
77-SD,A».  in  San  Diego  County. 
Specifications   obtainable   from   the 

above  office.  v,,i,v,„^ 

Unit    quantities    will    be    publi&hecJ 

shortly. 

•     •     40 


(.^1 
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BIDS   WANTED 

KERN  COUNTY.  Cal.— Until  Apr. 
10  2  P.  M..  bids  will  be  received  by 
the'^State  Division  of  Highway.<«.  G. 
T  McCov,  state  highway  engineer. 
Public  Works  Bldg..  Sacramento,  for 
about  1.9  miles  in  length  to  he  grad- 
ed and   paved  with   Portland  cement 


For  more  than  six  tnonths,  your  gas  and  electric 
company  has  been  carrying  on  a  consistent 
national  advertising  campaign  to  bring  new 
business  and  industry  to  Northern  California, 


SCOOPMOBSLE 


Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

Scoops  are  quickly  and  easily  removed  and 
any  attachmaiit  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MIXERMOBILE 

Portable    Concrete  &   Elevating  Plant 

BUGGYMOBILE 

Powdered   Concrete   Buggy 

SCOOPMOBILE 

Scoops,   Lifts.   Moves  and   Loads 


?i  cubic  yard  Hop- 
per for  transport- 
ing, elevating  and 
pourii^g  concrete. 

Lifting  arms  for 
handling  or  Ic.id- 
in;;  concrete  blocks. 

Liftint;  amis,  with 
six  detachable  arms. 

Lifting  boom. 
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BIDS  WANTED 

SAN  DIEGO.  Calif.— Until  March 
26.  11  A.  M..  bids  will  be  received  by 
The  U.  S.  Navy.  11th  Naval  District, 
I'uhlic  Works  Department.  1220  Pa- 
.  ific  Highway.  San  Diego,  for  recon- 
.struction  of  railroad  spur  tracks  at 
the  Naval  Supply  Depot,  San  Diego; 
Specification  17597.  The  work  involves 
removal  of  existing  pavement,  track- 
woik.  turnout,  ties  and  ballast  and 
the  furnishing  and  installation  of  new 
concrete  pad,  ballast,  ties,  track  ac- 
cessories and  asphaltic  concrete  pave- 
ment and  miscellaneous  work.  The 
oxi.sting  rails,  crossings  and  turnout 
are  to  be  salvaged  and  reused.  Plans 
and  specifications  are  available  from 
the  above  office  upon  deposit  of  $10. 


(1» 
(2) 
(3) 
(4) 
(5) 
(6) 
(7) 
(8> 
(9) 
(10) 

nil 

(12» 

(13) 

(14> 

(15« 

(16) 

(17) 

(I81 

(19) 

(20t 

(21) 

.(22) 

(23- 

(24» 


(Ai 

.SS.TO 

16.00 

.7.5 

2.50 

100.00 

1.75 

10.00 

.21 

2.15 

2.40 

36.00 

3.00 

33.00 

19.50 

.08 


(B' 

$4-50 

20.00 

.50 

3.00 

400.00 

1.50 

15.00 

.18 

2.90 

2.50 

42.00 

3.30 

40.00 

18.00 

.08 


iCi 

$2.15 

30.00 

.50 

2.00 

l.')00.00 

1.35 

15.00 

.20 

2.55 

2.50 

42.00 

3.10 

39.00 

24.00 

.09 


(E) 

$4.50 

19.00 

.70 

375 

300.00 


12  12 

.50  33 

.55  .35 

.65  53 

.83  TS 

1.15  77 

15.00       20.00 

25  00  1000  00 

.04  03 

<F» 

,U $-»-50 

(3. 60 

(5» J2250.00 


.14 

.40 

.45 

.52 

.65 

.80 

17.00 

S40  00 

.034 


.27 

2.66 

2.11 

33.72 

2.77 

34.50 

25.30 

.06 

.10 

.58 

.63 

.73 

.92 

1.26 

15.75 

989.00  90<3.00 

.03         .05 


concrete  and  asphalt  concrete  be- 
tween Brundage  Lane  and  24th  St.. 
Bakersfield,   Kern  County. 

Specification.s   obtainable   from   the 

above  office.  ^,    i.  ^ 

Unit    quantities    will    be    publi-shed 

shortly. 

3.50;  

10.00'  „  .     .     40 
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9tt5  I  CONTRACT    AWARDED 

2  30i  ALAMEDA  COUNTY,  Calif.-Lee 
J  Immel,  Box  65,  Station  A,  Berke- 
ley at  $13r).659  awarded  contract  by 
C.  H.  Purcell.  State  Director  of  Pub- 
lic Works,  Sacramento,  for  about  14 
miles  in  length  to  be  widened  with 
Portland  cement  concrete  pavement 
and   existing   pavement 


21.001 
3.15; 

42.00 

23.00 
.12  ■■ 
.14  ' 
.34 
.40 
.73; 
.87  1 
92  1 

35.00 


to  be  resur- 
faced~  with  as"phalt  concrete  between 
distribution  structures  and  Seventh 
St.  in  Oakland. 


40 


(71.- 
(91. 
(111. 
(131 
tl.'S) 
(171 
(191- 
(21' 


18.00 

265 

30.00 

48.00 

.08 

.50 

.65 

1.05 

1200.00 


$35.00  ; 
2.50; 
2.50: 
.17, 
2.90  I 
3.15 
25.00 
.14 
.60 
.85 

1 22) 55.00 

(^4  03 


40 


(2 

(4)    .. 

(6) 

(8).. 
(10). 
(12) 
(14).. 
(16).. 
(18)... 
(20».... 


of  I 


and 
cing 
between 
and 


3S— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 


FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESOK.  Ltd 


BUILDiriG  MATERIALS 

Foot  of  2;rd  Avenue 


•     READY  MIXED  CONCRETE 
OAKLAND  KEIlog  3-5225 
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BIDS  WANTED— TO  CLOSE 

MARCH  25.  7:30  P.  M. 

FLOODLIGHT  FIELD 

RED  BLUFF.  Tehama  County.  Calif. 
Red  Bluff  Union  High  School. 

Furnish  and  install  all  structures  and 
fixtures  necessary  to  provide  a 
system  of  floodlighting  for  the  ath- 
letic field.  Work  will  consist  of  a 
system  of  8  tubular  steel  poles,  100 
fioodlights  with  the  necessarv'  un- 
derground conduit,  auxiliary  wiring 
and  control  switches. 

Owner— Red  Bluff  Union  High  School 
District.  Fred  H.  Weeks,  clerk, 
Bluff     Union      High      School. 
Bluff. 

Plans  by  owner. 
Plans  "obtainable  from  the  principal 

of   the   high    school   upon   deposit    of 

$10.   A  certified  check   In   amount   of 

lO'^'c  of  the  bid  must  accompany  each 

bid 


;  ?.   12 ''46 

:BLUE  PRINTS  AVAILABLE 
'  S  ACRAMENTO,  Calif  —State  High- 
;  .^^-av  Engineer  G.  T.  McCoy  announces 
•  hiiiP  nrints  are  now  available  for 
■'  stete  highway  project  n.Sis-3-B.  be- 
tween Weed  and  Yreka,  for  which 
bids  will  be  opened  m  Sacramento 
I  on  Wcdnesdav.  March  27,  A  blue  print 
'of  a  title  sheet  showing  the  general 
;  location  of  work  uill  be  furnished 
'  free  with  the  special  provisions.  There 
are  no  other  plans  for  the  work. 
:  Requests  for  the  above  blue  prints 
and  i^-oposal  form  must  be  addressed 
?o  the  office  of  the  State  Highway 
Engineer.  Box  1499.  Sacramento. 


CONTRACT    AWARDED 

'ALAMEDA  COUNTY.  Ca^'f, -^, '>• 
Jones.  Bo.x  3067,  Brown's  Valley  Rd.. 
Napa,  at  $40,823.50  awarded  contract 
bv  C  H.  Purcell.  State  Director 
Public  Works.  Sacramento,  ofr  about 
8  3  miles  m  length  .shoulders  to  be 
widened  viih  imported  borrow 
surfaced  with  plant  mix  surfacing 
and  penetration  treatment 
Warm  Springs-Mission  San  Jose 
Warm  Springs^  and  CenterviUe.  Ala- 
meda Countv. 

••     42 
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BIDS  WANTED 

OAKLAND,  Alameda  Co 
Until  March  26.  4  P.  M  ,  bids 
received  by  the  Oakland  Board  of 
Education  John  W.  EdgemoncL  s«.^ 
retarv.  Administration  Bid?.  1025  2nd 
Ave,  Oakland,  under  Sch.  83  for  light- 
ing fixtunea. 

Specificiition: 
r.  b.>vp   offif-e 

Blis  OPENAD__    ^^,.f  _^-^,han  A. 


Calif.— 
will  be 


obtainable   from   the 


This  advertising  wjith  colorful  illustrations  has 
been  keyed  to  on<^  dominant  theme — "North- 
ern California,  thej  industrial  center  of  the  new 
Pacific  World." 

Four  main  objectives,  important  to  every 
community  in  thisj  area,  have  been  the  goal  of 
this  series  of  advejrtisements.  These  objectives 
are:  | 

1.  To  hold  mijich  of  the  wartime  gains 
of  business  ajnd  industry  as  perma- 
nent assets  h^re. 

2.  To  help  i<i  the  reconversion  and 
expansion  of  existing  business  and 
industry. 

3.  To  attract  new  business  and  indus- 
try to  Northern  California. 

4.  To  absorb  in  productive  work  the 
greatly  increased  population,  the  re- 
cently acquired  force  of  skilled  labor 
and  tlie  thoiksanJs  of  veterans  wiio 
plan  to  live  and  prosper  in  North- 
ern Californiia. 

Already  we  have  abundant  evidence  that  O'jr 
national  advertisihg  has  opened  many  eyes  and 
minds  throughojut  the  Nation  to  the  great 
future  shaping  up  for  this  region. 

This  ambitious  program  is  being  carried  on 
in  complete  cooperation  with  local  committees, 
service  clubs,  industrial  groups,  chambers  of 
comrrrerce  and  oHher  civic  organizations. 

We  shall  keep  this  advertising  at  work  for 
Northern  Califorinia  well  ilio  19^6. 
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BIDS   WANTED 

MODESTO.   StanK-la.u.s  Co..  Calif.— 
Red  '  Until  March  27.  7 :30  P.  M..  bids  will 
Red  ;  be     received     by    the    Modesto    City 
[Council.    ReK    E.    Gailfus.  City   Clerk. 
717  Tenth  St..  Modesto,  for  improve- 
ment of  Kansas  Avenue  from  Frank- 
lin to  Ninth  Streets. 

Specifications  obtainable  from  City 
Engineer.  616  Tenth  St.  Modesto, 
upon   deposit   of  $1000. 


LOS  ANGELES.  . ,,.   _ 

r.i   w    Vallev  Blvd  .  Alham- 
1.   $76,774.66.   submitted 
low   bid    on    alternate    L   and    Tome. 
Co.,     4737    Onon 
(Alt  2.  $72,153.00.  .sub- 
on  alternate  2  to 
,the    Los    Angeles    Board    of    Public 
Works,   ir.3    City    Hall.   Lc 

ifor   the   grading.    P^^*^^   *"% 
wL^e  improving  of  Centup  Blvd. 
Inelewood-Redondo    Ka. 
^        -     Los  Angeles ;  a  cash 


Moore.  29M 
bra.   at    (Alt. 

r'onst  ruction 
Van  Nuy*.  at 
!->itted  thn  low 

Anrroioa     Koara    ui 

Angeles. 

other- 
be  - 

_„  _     and 

tween 

Sepulveda  Blvd., 
I  contract  . 

Total  bids  submitted  were_ 
Nathan  A.  Moore.  (1»  $76,774.66. 
i  $77,744.64. 

Tomei    Construction 
1690.57.    (2}    $72,175.33. 


(2) 


Co.,    (1)    181.- 


MituiNi  or 


P  O  ^E-    ^ACtric  6AS 


m^ 


lf%w... .. 


iNVi||,.JUJSiNE&S  .*  „ 


^m  .m 


AMD   ItlCTIIC   COM^AMT 


i 


7XW  — 346 


ts^isessfi^ 
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DAILY     PACiriG     BUILDIR 


TUESDAY.  MARCH  12.   !  <># 


BUILDING  PERMITS 

Applications 


SAN  FRANCISCO 


ALAMEDA  COUNTY 


Weidenthal-Gosliner ;  . 

i      9697-98    Various  locations  and  own - 


_     eis ; 


contractor,   Electrical  Products; 


9689    1213  Ocean  Ave ;  owner,  Steg- 
iman;  contractor,   Byington   Electric; 


ALTER  HOTEL  AND  STOR,E.  $100,- 
000;  SW  comer  Market  and  New 
Montgomer>- ;  owner,  Palace  Hotel 
Co,  prem;  builder,  Taylor  &  Goe- 
ricke,  Sharon  Bldg;  architect,  F  J 
McCarthy,  693  Mission;  engineer, 
H  J  Brunnier,  Sharon  Bldg. 

WOOL  PLANT  (l-8tory  frame),  $45,- 
000;  SE  comer  Revere  and  Grif- 
fith ;  owner,  Legallet  Tanning  Co, 
1099  Quesada  Ave;  builder,  H  E 
Rahlmann  Co,  251  Kearny;  archi- 
tect, Ira  S  Kesaey,  251  Kearny. 

CLASS  "C"  INDUSTRLU:.  BUILD- 
ING (l-stor>'),  $15,000;  S  Townsend 
140  E  2nd  St;  owner  and  builder, 
Gatis  Zates,  Los  Altos,  Cal^f. 

ALTER  HOTEL,  $15,000;  SW  comer 
Market  and  New  Montgomery  Sts; 
owner.  Palace  Hotel  Co,  premises ; 
builder.  Taylor  &  Goericke,  Sharon 
Bldg;  architect.  F  J  McCarthy,  693 
Mission ;  engineer,  H  J  Brunnier, 
Sharon    BUI^ 

READING  ROOM  (1 -story  frame). 
$10,000;  S  Clement  107.6  E  Funston 
Ave ;  owner.  Fourth  Church  of 
Christ  Scientist,  300  Funston  Ave; 
builder,  G  J  Elkington,  33  Sutro 
Heights  Ave. 

DWELLINGS     (l-story    frame)     (2), 

$7000  and  $6900 ;  S  Alemany  Blvd  180, 
155  SW  Sickles;  owner  and  builder, 
San  Francisco  Building  &  Mainte- 
nance Co. 

ALTER  DWELLING.  $6837;  E  Bronte 
25  N  Jarboe ;  owner  and  builder, 
Hans  V  Hansen.  2297  15th  St. 

DWELLING.  $6000;  E  36th  Ave  25  N 
Ortega ;  owner  and  builder.  Rude 
&  Lipman.  2  Wlllard  St. 

DWELLING  (l-story  frame),  $6000; 
E  36th  Ave  30  N  Ortega;  owner 
and  builder,  Rude  &  Lipman,  2 
Willard  St. 

ALTER  MARKET,  $6000;  3601  Bal- 
boa St;  owner,  Mullinari  Bros,  1031 
Cabrillo;  builder,  Fred  J  Early  Jr 
Co,  Inc,  369  Pine  St. 

DWELLING  (l-story  frame),  $5600; 
E  Victoria  225  N  Randolph;  owner 
and  builder,  B  C  Hoecker,  371 
Prague. 

DWELLINGS  (l-story  frame)  (6). 
$5400  each;  E  35th  Ave  168  N  No- 
riega; E  44th  Ave  100  S  Quintara; 
E  43rd  Ave  150,  175,  200,  225  N  Or- 
tega;  owner  and  builder,  Superior 
Building  Co.  1426  Noriega. 

ALTER  WAREHOUSE.  $5000;  450 
5th  St;  owner,  Max  Mindner,  c/o 
contractor;  builder,  Fred  J  Early 
Jr  Co,  Inc.  369  Pine  St. 

ALTER  DWELLING.  $5000;  1012 
Silliman ;  owner  and  builder,  Lucile 
Pagano,  Redwood  City. 

DWELLING  (l-story  frame),  $5000; 
W  16th  Ave  225  S  UUoa;  owner 
and  builder,  Chas  Anderson,  150 
Granville  Way. 

SHOP  (l-story  frame),  $5000;  E 
Minna  215  N  15th  St;  owner  and 
builder.  J  F  Landini.  1471  28th  Ave. 

DWELLINGS  (l-story  frame)  (18). 
$4000  each ;  N  Thrift  75,  100,  125.  150. 
175,  200,  225.  250.  275.  300.  325,  350, 
375,  400,  425,  (450,  475,  500  Plymouth ; 
owner.  Atlas  Realty  Co,  1500  Judah ; 
builder.  Pacific  Coast  Construction 
Co,  1500  Judah. 

ALTER  TAVERN,  $4000;  2191  Union 
St;  owner,  L  Llgl,  premises;  build- 
er. Pacific  Fixture  Co.  1218  18th  Ave 
ALTER     COMMERCIAL.     $4000;    447 
Pine    St;    owner.    Fred    Puccinelll, 


ALTER  apts.    $2778;    1694   Green    St;  !      owner,    Hilbron    &    Jones;    builder, 

owner,   E  Esmlol.                                     i     Harris  ConstrucUon  Co. 
ALTER    food    market.    $10.000 ;     SW    DWELLINGS    AND    GARAGES    (2),  

Com    Poriola    and    Teresita    Blvd ;        $9000  each ;  4448  Lyell,  4436  Liberty;  ;  Recorded  '^f'^^^i  "-" 

owner,   Rollo   Brown.                                ■      owner,  Ben  Baxter.                                    March  11.  1946-LOT  15  Bl^  1^^^.^° 
CLASS    C    bldg.    $10,000;    NE   comer   DWELLINGS  AND   GARAGES    (5),  |     Pablo  Park.  Berkeley.  J  M  WalK-        -    -  .       .     -  ^^^^     ^^^^    ^^^^^   Avenue;    owner. 

17th  and  Carolina  Sts ;  owner,  Wm  i      $8000    each;    4226,    4326    Lane,    4214,;      ed  to  whom  it  may  ^^°*^™"-"iLiR       9700     306   Lombard;    owner,   Lozlo;    Spivock;    contractor.    Paramount    El 

P  Peters.  ^     4313,  4323  Lowe;  owner,  Ben  Baxter.        v^f/*;^  X'n  ir      contractor,  Byington  Electric;  ;  Co:  fixtures. 

CLASS  C   Indus  bldg,  $20,000;    South    DWELLING,  $8000 ;  321  Hawes ;  own-    March  9.  1946— 2707-2709-ll-15-l/-i»  ^^^     ^^^   Monticello;    owner,   Han-  i      36075     70r7   Carlston ;    owner,    John- 

Townsend    140    E    2nd    St;    owner,'      er,  J  Romano.  '      FRUITVALE  Ave,  Oaklana.  «.m-      '^ck ;  contractor.  Arc  Electric  Co ;  U    ston ;     contractor.     Paramount     Elec 

Gatis   Yates.  I  ALTER  GARAGE  TO  STORE,  $7000;  ,      ma  Falch  to  whom  it  ™»y -^°°'      '  outlets ;  11  switches;  15  plugs.  iCo;  outlets;   switches;   fixtures;   pi 

"■  March     8,     1»*0  i        „_^„    •      __      ,  ^^      A^*.        n«.npr 


3ai72  Foot,  of  Adeline  St;  owner.  16th  St,  Oakland,  under  LS-iai  for 
Eldorado  Oil;  Co;  contractor.  Call-  furnishing  61.0<X}  lin.  ft.  of  cast  Iron 
lomia   Elec   <bo;   motors.  plpe.  diameters  10-  to  20-in.,  for  d*B- 

36073    4332  [Broadway ;  owner.  Her-    tribution  system,  f.o.b.  biddei's  ship- 
man  ;    contra<|tor,   California  Electric  j  ping  point, 
Co;  outlets;  *er\Mce.  j     Bids  will  be  taken  as  follows: 

(1)  8000  lln.  ft.   10-ln.  diameter  class 
150  bell  and  spigot  cast  iron  pip*; 


ALTER  hotel  and  stores,  $100,000; 
SW  Market  and  New  Montgomery; 
owner.  Palace  Hotel  Co. 

BERKELEY 


940  E  St;  owner,  Mrs  Marr;  build- 
er, Harris  Construction  Co. 
DWELLING   AND   GARAGE,   $7000; 
2144    Terrace;    owner,    Frank   Ral- 


_        ,^^    ^  DWELLING   AND   GARAGE,   $8000;    March    8,    1946-HORTON    ST    and 

ALTER.    $995 :     1625    Grant ;     owner, ;     2126  Harvard    owner,  R  J  Bruce.        I      Santa    Fe    Ave,    Emeryville.    Pa- 
K     M     Dodge,     prem;     contractor,  I j^^^^^^LING  AND   GARAGE,   $6000;        cific  Tele  &  Tel  Co  to  Bay  ClUes 

Dillon     Rfg    Co,     5212     San     Pablo  ^r^f-g^J^"^  ^d .  ^^er.  J  D  Byrd        1     Asbestos   Co,    Ltd Feb   2&^®*® 

Ave,   Oakland.  |  d^*iJS^*1ndTIrAGE,  ^;  i  March  8,  1946-4126  MIDVAL^  Ave 


ERKELEY 


Cole  Constr  So,  955  22nd  St,  Oak- 

'*"*'■  !     Carmen    owner.  William  C  Albany 

ROOFING,   $1090;    1739   Blake;   own-  I  DWELLING,  %io6o;  1608  Hazelwood 

i     owner,  Wm  Harlan 


cem mari;"    o.    .^.^^  ,      ^.^^      135    Lee    Ave;    owner,    Man-'      36076     4th  (ind   Jackson   Sts;    own- 
March  9,   1946— PTN   LOT  38.   map      ,  ^^g^.  contractor.  Arc  Electric;  I  er.  Stolte.  InO ;  contractor.  Del  Monte 

68th  Ave  Acres.  Oakland.    Leo   x      1      ^^^^     ^951   Washington   St;   owner.    Elec  Co;   serince. 
and  Alleen  R  Byrne  to  whom  "      JTraina;  contractor,  Columbia  Electric 
may  concem  --^f^^°l_^^co\  3  outlets;  3  switches;  motors. 

9704  1306  Francisco;  owner,  Brucia; 
contractor,  Columbia  Electric;  4  out- 
lets; 4  switches;  5  plugs 

9705  2076  Vallejo ;  owner,  Fleisch- 
man;  contractor,  Columbia  Electric; 
4  outlets ;  4  switches ;  6  plugs. 

9706  340  Stockton;   owner,  Drake- 


Oakland.     Thomas    and    Beatrice 
E  Con  very  to  Sundberg  &  Eveleth 

March    7.   1946 


REPAIRS,   $2900;   1339  Sixth   Street :' ^  ^ggg  Washington;  owner,  Robert  J 
owner,    Asst   Ward    Products,    1339  |     Keesllng 

6th;      contractor.      Van      Bokkelen  ,  jj^j,lhNGS    AND    GARAGES    (4).        rv^^^  ^    ^i   *nd  32 

$4000   each;    3040.    3080,    3088,    3087  |  March  9.  l^|-^^f ^^^     gol  and      I  Langlais  Co;  104  outlets;  43  switches; 

_ ;  ,  Nettie   m'  Scherman   to  whom  If      '.  ^7  plugs 

er.    L   Myers,   prem ;    contractor,   R  •  ^  "^^^j.  ^'^^  Harlan  !     may  concem March  6,  1946  1 

C    Rasmussen.    314    Perkins,    Oak-  Iq^raGE  AND  LIVING  UNIT,  $3000; 

i^4!;>    ,«:/w^    ,0,  ^      *       ^     *      A         1      145    Yosemlte:     owner.    Arthur     B 
ALTER  $500 ;  737  Contra  Costa  Ave ; 


(2)  20,000  lln.  ft.  12-ln.  do; 

(3)  25,000  lin.  ft.   16-ln.  do; 

(4)  8000    lln.    ft.    20-ln.    do; 
Specifications   obtainable  from  tli« 

above   office. 


43 


1    .sign. 

65709      1998    Bhattuck;     owner,    Sam 
^^^ ^^^^^^      Nelder;     contractor.     Neon     Malnte- 

WmThirV  HotelTcon'tract'^rV  Chas  A  i  "*"<^^„<^„°5P- J^  transformers. 

65710  2978  Slacramento ;  owner.  King 

Market;  contjractor,  Burke  Sc  Payne; 


3/12/46 

BIDS   WANTED 

SAN   FRANCISCO.— Until   April   1. 
2  P.  M.,  bids  will  be  received  by  the 
^       ^  ,  U.  S.  Treasur>-  Department,  821  Mar- 
65708      1747    Solano;    owner.    Gersh    j^e^  St..   San   Francisco  3,  under  Bid 
Portraits;    contractor.   U  C  Electric;  |j^o    SF-2831-46  for   mess   kit   equip- 
ment fob  San   Ftancisca 


145    Yosemlte ; 
Johnson. 


MARIN    COUNTY 


9707     2151   Lombard;    owner,   Fox;;l  J"otor. 
contractor,    Edison    Elec    Const    Co:  I      65711     3116  Ellis :  owner.  A  Wilson ; 
motors.  contractor,    Burke   &   Payne;    8   out- 

I     9708      1969    Union ;    owner.    Bothy ;  1  ^^^^  '•  *  awitcBies ;   7  plugs ;   2  circuits. 


43 —     MACHINERY  AN© 

EQUIPMENT 


43 


BULDING  CONTRACTS 

SAN    FRANCISCO 


owner.  B  N  De  Rochll.  prem;  con- 
tractor, J   M   Bartlett,  703  Everett, 
El    Cerrito. 
ALTER,    $900 ;    3027    Ellis ;    owner,    G  1  owner    C  Moro 

Smith,     prem;     contractor,     D»lon  :•_,„   j^.y;/rELLlN(5,  $700 ;  1025  Or- 
Rfg  Co,  5212  San  Pablo  Ave,  Oak-  j ^ chfi5;  ownerTc  E  McDonald. 

'^"'^  'garage   $600;  2234  Princeton;  own- 

ALTER   $500;    1775   Sonoma     owner^  ,  ^AJiAG^^  $tjx,^^^^ 

White,    premises:    contractor,    HE;  '  

Phinney,    1307    Cornell.  I  

ICE   PLANT,   $4000;    2036   Blake    St; 

o\\-Mer   and    builder.    Union    Ice   Co, 

359   Pine   St.   San    Francisco;   plans 

bv  M  W  Monlux. 
ALTER,  $2300:  1920-2  Shattuck  Ave: 

owner.    Bruce    Wliitcourt    Co,    1906   aUTO   SALES   and  service   building, 

Shattuck ;    contractor.    Dillon    Rfg.        concrete. 

5212   San    Pablo    Ave.    Oakland.  ^V  MISSION  ST  524.238  S  Onondaga. 

\LTER.  $1080;  1820  Woolsey  ;   owner,  :  owner— Priola    Brothers. 

J  M  Leffall,  prem;  contractor.  Dil-  j  Architect— Not  Given. 

Ion    Rfg    Co,    5212    San    Pablo   Oak-  .  contractor— Carrico     &     Gautier,    366 

land.                                                                !     Ocean  Avenue. 
REPAIRS,  $5000;  1141  Oilman;  own-    pj,g(j   ^.nd  Dated.    • 

tr.    St    Ambrose  Church,    premises;, 

contractor.  Van  Bokkelen-Cole  Co.  , 

955  22nd   St,  Oakland.  ' 

APTS.    4-unit,    $18,000;     1125-31    Vir-  , 

ginia ;     owner,     Barney     Gagliardo.  | 

1907    Virginia:    contractor.    J    Far-  j 

amia.  827  Madison   St,,  Albany.  ; 

ALTER.   $1200;    1351    Carlotta;    own- 


65712      2057    Center:    owner, 


3/12/46 
COMPLETE   BIDS 

COLUMBIA      BASIN      PROJECTT, 
Washington. — As  previously  reported, 

.     owner,  Edw  C  Allison.  ^l'^"''"  ^rt^Vlul^^M^^n  C&vTt's^l      'motors.  "     "  i     «»^13    2154  Ban  I'abio ;  owner :' Pelton    Water   Wheel   Co.,    29?9    19th 

I  ADD   TO  DWELLING.   $1500;  831   Ct      ^t*'',^^'iLyfii^;.««7r    Co    Viwo)      !      9709     E   £Oth  Ave   250  N   Taraval;    contractor,    Thompson    &    Hickox;    4    gt..  San  Francisco,  at  (Sched.  I)  $724. 


„v,w«»^".  |_  .    ,  Accented  ,  contractor,  Edison  Elec  Const  Co;  20,  ^.    .       .   „ 

DWELLING,     $3000;     1112     Plumas;  1  Recorded  viUaee      i  outlets;  4  switches;  3  plugs;  service;  >  contractor.  BUrke  &  Payne:  1  motor. 

ownpr.  Edw  C  Allison.  ^a^ch  8.  194&-SYCAMORE  Village      ,  •  .      F    6   .  .,     ^^^^    2154  Ban  Pablo ;  owner : 


Co    to    (JoheenCflonstr    Co     (two) 


Payments   not   given.  

TOTAL  COST.    $49,595.00 
Speolfications   filed   Feb  28,    1946. 


SAN   MATEO  COUNTY 


9709      ~    — w.,    -,     .>...». «u  -                                               •^y.-    ^■^..  -  .—..^ ■ 

,      „i_„,.                       l^rch^6**1946  ' owner,  DoeFger;  contractor,' Richmond  ^o^^^  3  switches;   2  plugs;   2   cir- J325/','*sched.   ID    $1,()49.325,   subnaitted 

Tk>roZ^t    7     iQiftZisiTrAR   ALTO    and      i  Electric ;  service.                                            cults.  „  ^  low    bid    to   Bureau    of    Reclamation. 

T^buron    Hi|hwfj       L   H    Th?m-      \      9710   _W   20th   Ave  120  S   Santiago;  !  „.«5714  1240|  Peralta;  owner,    O    H    custom  House,  Denver,  Colo.,  for  (1) 


^en  to  whom   It   may 


concern  owner.  Doelger;  contractor,  Richmond  :  ^*^*^  =  contra<ftor.  Timmons-Burke;  3 

concem I  _.        >.  e.      '  -  |  outlets;     2    sUitches;    3    fixtures;    3 


furnishing  assembly  and  detail  draw- 
ings, model  tests  and  a  report  ot 
approved  drawings,  and   (2)   fumish- 

Ipv    near   Mill   Valley.     Neil    ana      j     ^oiv-^i,    *oio-i.<    ^vva    Ave;    owner,  1      "-••■'      '""l.^^* — •'    ^" '    '";; — ,'    ing  and  delivering  f.o.b.  cars  at  shlp- 

ie>,   near   jviui    van«>^^     .^    ^^^      JDoelger;  contractor,  Richmond  Elec- ,  ^^^"^rac'o*''  Cjilifomia  Fumace  Co;  1  j  ping    point    or    f.o.b.    cars    at    Odair, 


March   2,    1946  ;  Electric  ;  servlce, 

Tv/foV.^h" «  '  VQ^ftZT AMALPAIS    Val-  97U-15       2354-56,     2358-60,     2362-64,  ,  P'^gs. 

March    8,    l»46-TAMALFAlb^  v^^      ]      ^^^^_^^     ^^^^_^^    ^^^^    ^^._    ^^^^^.  j      ^^^^      ii40   Cedar;    owner. 

Jean    Martin 


concem" ^^    ^^    March    6,    1946 !  trie    Co ;   16   outlets;    16   switches;    16,"^°^°'";,      ,,,,,„         ^  «    T^iWash.'    either    four    or    six    vertlcal- 

^°"^^     i  plugs;  service.  '     65716      1733   Hearst ;     owner.    R    D  l^j^^j^gntrifugal  pumps,  each  having 

MONTEREY  COUNTY  I     9716-19      2346-48,     2350-52,     2366-68,   P""o"  L^onttlactor,  Havens  &  Woode ;  '  

—12370-72     21st     Ave;     owner,     Doelger;  . »  s^V^'^^^ti.V^P-  „,  w  « 

Rpporded  Accepted  1  contractor,  Richmond  Electric  Co ;  16  '  _^^"    ^^^*  Curtis  ;  owner  W  M  Mc- 

Kecoraea  '  outlets  ;  16  switches;  16  plugs  ;  service  i  <=^'°"^  •   <^°"^'"f^to'"-    J.^'^^s   ^>^*^^"<^:    5 

9720  2348-50  22nd  Ave;  owner.  Doel- I  ""^'^^»;   3    sjvitches;     5    fixtures;     7 

ger;    contractor,    Richmond   Electric ;    P'"f.f/„^    „r*^^"^-  ^ 

16    outlets;     16    switches;     16    plugs;    „^I^\     ^,    Parnassus:     owner.     Dr 
service  Robt    A    Ste>K-art;    contractor,    Jones 

9721  ■  NW   corner  Geary   Blvd   and  j  ^'*^^^"*;:  6  oijtiets:  6  ...witches:  6  fix- 
19th    Ave;    owner.    Capital    Co,    con-i^"'"^«:   8  plugjs ;   2  circuits. 


March  8,  1946— TWO  ACRES  locat- 
ed   in    Shippers    Development    Cq 

ppty,  SE  of  Salinas.  Terven  Prod 
Co  to  Vem  R  Huck March  1,  1946 

March  8,  1946— LOT  34  Blk  5  H 
C  Hanson  Sub,  near  Salinas.  Hir- 

It 


JjJdlo    r  Uda 


,1 . 


ALAMEDA  COUNTY 


er  and   contractor.   Ward   J   Wene,  ;  BUILDING,  one-stroy  and  basement . 

iLOTS    25    to    32,    incl.    Block    5,    San  |_ 

t      Bruno  Park  5th  Addn,  San  Bruno.  I  Recorded  Amount 

Owner— Pacific    Telephone    &    Tele-    March    9,   1946— PTN   LOTS   3   and 


1351   Carlotta. 


OAKLAND 


I     graph   Company. 

— ~ I  Architect — Harry  A  Thomsen,  Jr,  315 

FACTORY,  one-story   brick,   $80.000 ;  i     Montgomery    St,    San    FrancLsco. 
916  98th   Ave ;    owner,   Barr   Foods,  ■  Contractor- Dinwiddle  Constr  Co,  210 
Inc,   prem ;   contractor,  Larsen  and  .     Crocker    Bldg,    San    Francisco. 
Larsen,  629  Bryant  St,  S  F^  engl- j  p^j^^    March  4,  1946.    Dated,   


neer,  George  W^ashington,  417  Mar 
ket  St,   San   Francisco. 
DWELLING,     l-story    8-room.    $15,- 
000;    92    Grovatt    Dr;     owner    and 


Completion  of  reinforced  con- 
crete  work    $6,000 

Completion   of  work 6,000  I 

TOTAL    COST,    $12,000 


builder.  Mac  D  Perkins,  3124  Eton  .g^nd    $  •    Sureties,   Pacific    In 

Ave,   Berkeley ;    architect,   Thos    B  j  ^jg^nity  co ,  Los  Angeles.    Limit,  130 

Mulvin,    Bank    of    ATnerica   BWg.      |  calendar  days. 
ALTER  and  repairs.  $2000 ;  4101  Foot-  ;  •'    . 

hill  Blvd;  owner,  Geo  George,  2150! 

Rosedale    Ave ;    contractor,    W    H 

Wisheropp  Co,  584  Grand  Ave. 
ALTER,   $800;   2116  Webster   Street;  i         l^llinilllTWt    r0rrnir^         ! 

owner  and  contractor,  E  L  Buttner  j 

534  20th  St.  ' 

ADDITION,  2-story,  $15,000;  431  30th  \  OAKLAND 

St;    owner.    Medical    Gi-oup,    prem;    _ j 

contractor.   J   D   O'Connor   Co    ,391  j     ioi5  7th  St :  owner,  Du  Free ;  dealer.  • 

Sutter    St,    San    Francisco ;    archl-  '  a  McDougall ;  9  fixtures.  , 

tects.  Ponsford  &  Price,  1214  Web-        510    Chestnut     St;    owner.     Merritt 

ster  Street. 


am     G     Matthews     to     whom 

may  concem March  7,   1946  |  tractor,  Geo  F  Brayer;  service. 

*  9722  228  Powell;  owner.  New  Pow- 
ell ;  contra^-'tor,  G  H  Armstrong  Elec- 
tric ;  alterations. 

9723  14th  Ave  and  Taraval ;  owner. 
Standard  Oil  Co;  contractor.  Asso- 
ciated Elec  &  Mech  Co;  13  outlets;  2 
plugs;  motors. 

9724  585A  Market  St;  owner,  Ros- 
enthal ;  contractor.  Associated  Elec  & 
Mech  Co ;  2  outlets. 

9725-40    Various  locations  and  own- 
ers ;  contractor.  Apex  Electric ;   sign. 
9741     NE  corner  Blake  and  Geary 

Sts;  owner ;  contractor,  Galvin 

Bros ;  

9742-45  Various  locations  and  own- 
ers ;  contractor,  Q  R  S  Neon ;  slgjns. 

9746  526  California;  owner,  San 
I  Francisco  Bank ;  contractor.  Central 
i  Electric  ;   22   outlets  ;   15   switches  ;   13 

— — ~  !  plugs 

Recorded  Amount  •     9747      §2    1st    St ;     owner,    Morris, 

i  March   9,    1946— LOT   1    BLOCK  11,      (  Beggs  &  Simpson  ;  contractor.  Central 
I     Howard   Park,    San   Carlos.     Sid-      j  Electric;  alterations. 

ney  Larwence  dba  Lawrence  Tile      j     9743    §2  Ist  St ;  owner,  Bert  Samp- 
Co  vs  Tom  Strand  $275.00  igon;  contractor.  Central  Electric  Co;  i 

!  2  plugs ;  motors ;  alterations 

1      9749     1908  Sutter  St;  owner.  ; 

1  contractor.  Central  Electric;  2  plugs. 


4.  Toler  Homestead  Subdlv,  Oak- 
land. Universal  Glass  &  Mirror 
Co,  $70.70;  Melrose  Bldg  Mate- 
rial Co,  $54;  Consolidated  Steel 
Fabricators,  $403.61,  vs  Wesley 
W  and  Stella  Bill.  Wm  G  and 
Mary  C  Lopachuk,  Henry  F 
Geistfeld    (3    liens)    


per  second  at  a  total  pumping  head 
of  310  ft.  and  a  speed  of  200  f.p.m., 
for  installation  at  Grand  Coulee 
pumping  plant,  Columbia  Basin  Proj- 
ect, Washington;  Specification  ITo. 
1128. 

i     The  bids  submitted  were: 
i      Pelton  Water  Wheel  Co.,  San  Pran- 
i  Cisco    (Sched    1)    model   $34,325,   total 

co^t^i^ctof^nts^Xt^r^ls-fiWii™  --•    '^•^«^•^• 

contractor    Jbnes    Electric;   1   outlet;    J^«<^  ^^  l^       ^^,^^      $803,000; 

1  .switch;  2  plugs;  6  circuits.  [^^  ,.   j    o     *^»-i  *i  iabatio   f  nh    rcnw. 
65721     1440  Ashbv;  owner,  C  Mead-  I  'Sched.  2.  total  $1,168,000,  f.o.b.  New- 

ows:     contra4-tor,     Preston     Jones;    2  |  P<^][\,.^^^^®^,j;f;;^ 
outlets;  1  swljtch;  2  fixtures;  2  plugs;  '"  " 

2  motors. 


Allis-Chalmers   Manufacturing  Co., 
i  Milwaukee.    Wis..     (Sched.     1>     model 

65722- "1524^6   Spmce;    owner.   Isle  I  f3a^-^«V"^  rM^f^^uke'e*''''  ''  '"**' 
Schultz;    contractor,    Jones    Electric;  I  Jl-*^:^?^-  ^"^^^^^^^»^^.r.„^,,_t^_ 
16  fixtures  Worthington  Pump  &  Manufactur- 

65723    1006  Pardee;  owner,  Oliver  &    *"^^^°^P«,S,*"'^T;iV81(S^?^«i^ 

r-nh.irn  •      nnn^raMnr       Tnnpa     TTlACtHr-      modCl   $46,100,    tOtSl    Jl.lW^.nlO .    lO*-n»5«. 

S)  fSctu'res.     I  Electric,    ^^  ^^^^j  ,1.664.363,  f.o.b.  York.  Pa 


SAN   MATEO  COUNTY 


Machinery  &  Materia) 


'  ~    -  ^~  ,  i     Co  vs  Tom  Strand  $27£ 

Plumbing  Permits  i  Nnn.R..p«,.iyity 


SAN    FRANCISCO 


OAKLAND 


Francisco     as     to     Improvements 
on  property. 


^     .    T,     ^  ^ooior     V    Malonev  •  I  March    11,   1946-22    SEVENTH   ST. 

--;..-„.         o.  «7Rnon    SflR^°"^    Produce;    dealer     E    Maloney ,  pellows    Hall    Assn    of    San 

HOTEL,  2-story  24-room.  $36,000.  598    5  fixtures;    2  gas  outlets  '      '-'"" 

MacArthur  Blvd  West :   owner  and  ,     g^j  gg^j^  ^.ve ;   owner.  Gesbey-Con- 
builder,  C  L  Smith,  2670  46th  Ave,  ;  jgy .   dealer,    J  A   Fazio ;   10  fixtures ; 
San    Francisco ;    architect.    Conrad  ;  3  gg^g  outlets. 
K    ii^„^    A  If...-!   P  WHQh*.r    soo  (      T  Kett,   Sausalito.  j      745  72nd  Ave;  owner.  J  M  Walker; 

prem;  builder    Alfied  P  Fisher.  300       ^^^^^^^     ^^^    ^^^.^^     2-story    5- '  ^eR\eT,  3  A  Fazio;   5  fixtures;   3  gas 
Montgomery  St. ^^^_  |      ^.^^^    ^^^^.   5^   MacArthur  Blvd  ;  ;  ^^^^^^3 


ALAMEDA  COUNTY 


ALTER  DWELLING.  $2000;  66 

hurst  Way;  owners,  Chas  E  and  M 
Kroner,  66  Pinehurst;  day  work. 
ALTER   HOTEL  $2000;    SE   Califor- 
nia and  Mason;  owner,  Mark  Hop- 
kins Hotel,  prem;  builder,  Michel  & 
Pfeffer  Iron  Works,  Inc,  1415  Har- 
rison  St. 
ALTER  DWELLING,  $2000;   431  Ox- 
ford   St ;    owner   and    builder,   A   G 
Ignatieff.  premises. 
ALTER      DWELLING,      $2000;     1000 
Fulton    St;    owner.    Archbishop 
San    Francisco,    1100    Franklin    St; 
builder,    Frank    Connell.    275    Dia- 
mond St. 
ALTER  DRY  GOODS  STOFvE,  $2000; 
30    O'Farrell     St;     owner,    City    of 
l^aris,    Geary    and    Grant;    builder, 
Wm  Hor.slmeyer,  23  Mars. 
ALTER  DWELLING,  $1500;  1232  28th 
Ave;      owner,      Joseph      Martinelli, 
prem;     builder,     Peter    D    Scatena, 
1265  Shatter  Ave. 
ALTER    STORE,    $1500;    22    7th    St; 
owner.    Sieve    Demacas,    premises; 
builder.     Theo    Petrlkis.    2636    31st 
Ave. 
ALTER     GROCERY     STORE,     $950; 
1299    Pacitic    Ave;    owner,    Mrs    T 
Cooper,    prem;     builder,    Chet    Dol- 
iHse,    1579   42nd  Ave. 
ALTER  DWELLING.  $800;  1520  Cole 
i>t;  owner  and  builder.  Robert  Stev- 
enson, premises. 
ALTER  I-  UNERAL  HOME.  $800;  NW 
Sutter  and  Pierce;   owners.   R  and 
Ethel     Schareteg.     c/o    contractor; 
builder,   J    S    Malloch,    666   Mission. 
ALTER  DWELLING,  $750;   1459  19th 
Ave;    owners,    Mr   and    Mrs    Fried- 
man,  prem;    builder,   L   Erlendson, 
400  Douglaa. 
ALTER  DWELLING,  $500;  5845  Mis- 
sion;   owners    and     builders,    John 
and  Alice  Clark,  1538  Irving  St 
ALTER  FLATS,    $500;    1548   Leaven- 
worth;   owner,    Robert    Fong    Lee, 
prem;     builder.     Frank     Yick.     670 
Washington. 
ALTER    DWELLING,    $500;    40    San 
Felipe    Ave;    owner,   Ernst    O    An- 
ders, prem;   builder,   John  Munson. 
140  South  Park. 
ALTER    FLATS    AND    BAR   ROOM, 
$500;   543   Divisadero  St;   owner.   B 
Lazzareachi,  prem;  day  work. 
ALTER    MUSIC    STORE,    $500;    2220 
Chestnut    St;    owner,    A    Johnson, 
2220    Chestnut    St;    builder.    Frank 
Yick,  670  Washington  St 
ALTER     GLAZING     PLANT.     $500; 
19ify  1909  Union  St ;  owner,  R  D  Mc- 
Elroy  &  Son,  Phelan  Bldg;  buUder, 
Phoenix -Simpton   Co,   520   6tii  St 


owner  and  builder,  C  L  Smith,  2670  ,  ""j429  105th  Ave;  owner.  Matheny 
46th  Ave.  San  Francisco:  architect  j  g^sh  &  Door  Co;  dealer,  F  Neadhood; 
Conrad    T   Kett,   Sausalito.  2  fixtures.  ,        _ 

STORES  and  office,  2-story  13-room  1      5929.37  MacArthur;   owner,   John  J 
$25,000 ;  2053-59-63  Mtn  Blvd ;  own-  !  j^oore   Co ;    dealer,   Nearhood ;   7  fix- 
er, Paul  Pause,  6540  Moraga  Ave ;  '  ^^^.^^ .  4  g^g  outlets, 
contractor.  Dofy  &  Lockwood.  2003  .      ^qqo   Chapman    St ;    owner,   Melrose 
E  14th  St:  architect,  F  H  Slocombe  ;  g^^g^  Metal  Co;  dealer,  Chas  Smith;  j 
Hinshaw   Bldg.  [i  gas  outlet.  „  ' 

DWELLINGS,    two    2-^tory    5-room,        ^^-    qq^y\    Ave;    owner,    Dr    Hess; 


!      36038     836%    PortwooO ;    owner.    Joe 

j  Krai  I;     contractor,    Gos    Elec    Shop; 

1 4   outlets;    4   switches;   4   fixtures;   4 

;  plugs. 

j      36039      2048    E    21st    Street;    owner, 

:  Kuchmyron  ;    contractor.    Shea   Elec ; 

:  alterations. 

I  36040  Ferry  and  Pier  Stj;  owner. 
General  Petroleum  Co  contractor, 
Del    Monte   Elec   Co;   alterations. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  claMi- 
fied  as  follows: 
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Machinery  and   Equipment         43 


3/12/46  •     *S 

CONTRACT    AWARDED 

COLUMBIA  BASIN  PROJE<rT, 
Washington.— The  Consolidated  Steel 
Corp..  Los  Angeles,  at  $575,000  f.o.b. 
destination,  awarded  contract  by  the 
U.  S.  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1122  for  furnishing 
and  delivering  nine  15  by  29.65-ft. 
penstock  coaster  gates  for  installa- 
tion at  Grand  Coulee. Dam.  Columbia 
Basin  Projct.  Wa.shington,  fob  ship- 
pi 


ng  point  and/or  Odair,  Wash 


13/12/40  ••     *3 

i  BIDS   WANTED 
' r I      GRAND  COULEE  DAM.  Washtng- 

42 —  MISC.  SUPPLIES  AND  |ton.— untii  April  lo,  2  p.  m.,  bids  win 

MATEIRIALS  '  ^^  received  bv  the  Bureau  of  Recla- 

nixx  1  A-xxir^j,^  mation,    Denver,    Colo.,    under    Spec. 


3/12/46                                                   •     42  ^225    for    furnishing    and     installing 

BIDS   WANTED  electric  elevator  for  block   64.   Grand 

PARKER     DAM    POWER    PROJ-  Coulee  Dam,  Columbia  Basin  Project 

ECT.     Califot-nia. -Until     April     3.     2  ,  Washington.  The  work  is  situated  at 

P.    M..    bids    Will    be    received    at    the  Grand  Coulee  Dam.  Washington. 

office  of  the  Bureau  of  Reclamation.  The  work  consists  of  furnishing  and 

.Denver,    Col(^.,   under   Spec.    1228    for  Installing  a  10,000-lb.   capacity,   elec- 

36041      26th    Ave    and    E    14lh    St ;  |  furnishing   a^d    delivering  f.o.b.    cars  trioally  operated   pa.s.sengfr  elevator; 


00        $7500   each  ;   343-347    Florence   Ave  ;  :  ^^^ler,  N  Priveati ;  3  fixtures. 

of  I      owner,  E  A  Archambault.  1539  Lei-  ,     g^^g     Magnolia:     owner,     Shakeyj 

f        mert    Blvd;     owner,    J    J    Grodem,  '  ^^^^^j.     Qemhardt    &    Strohmaier;    J 


March  8,  1946— PTN  LOT  5  BLK  G, 
Fountain  Place,  Oakland.  The 
Linda   Vista   Co   as    to    inlprove- 

ments    on   property.  ^   „^.„    _„ ^ 

March  9,  1946—1507  WEBSTER  St,      i  owner,    Willis    F    Lynn;    contractor,  ,  ^t   the   shipping   point   or   f.o.b.    car8^>>?ht  hoistway  doors,  door  operating 

Alameda.      Chas    C    Volberg    Co      j  Del  Monte  Elec  Co;   outlets;  switch-  ,  ^t  Earp,  Callif.,  at  the  option   of  the  devises   and    frames    for   landmg   en- 

ments  on  property.        es ;    fixtures;    plugs;    motors.                   bidder   aluminum  railings  and  curbs,  trances,  and  four  door-operating  de- 

—■      36042     6710   E    14th    Street;   owner,  t  including     springer     covers,     fittings,  vices.    Completion    time   450   calendar 

'White    Castle    Ice    Cream    Co;    con- j  screws,     expansion    anchors,    mlscel-  , '^ays-    Bidder's    guarantee    of    U)7c    to 

I  tractor,  Del  Monte  Elec  Co;   motors,  i  ,jj^nf.r^uj5  g^gpiland  all  other  acces.sories  accompany  each  bid. 

-i      36043      4th    and    Webster;     owner,  j  foj.  t^g   Parker  power  plant,   Parker  Plans    and    specifications    may    be 

-  jMagnin;    contractor.    T   L   Rosenberg  i  13,^^^.,    Power"  Project,   California.    All  obtain*  d   from  the  above  office  upon 

I  Co;    outlets;    switches;   fixtures:    al- ;  ^ytp,ij^,j,    ^^.j,,    ^^^    installed    bv    the  payment  of  $1.75  per  copy,  not  return - 


i     as  to  improvements 


^?^lease  of  Liens 


SAN   MATEO  COUNTY 


_  ,  deale 

1617    Femwood    Dr.  ;  outlets. 

DWELLING,    l-story    5-room.    $5600,^^^3^   Adeline  St:   ow 

7744    Steriing  Dr;    owner  and   co^-^Bium 

tractor,     John     C     Grantham,     1361  ^^^^^ 

Park  Sf.  Alameda.  jg-Q     i04th     Ave;     owner,    Andrew 

DWELLING,    l-story    5-room,    ^'^^^'^  •,  Duncan      dealer,    E    Wittprff;    3    fix- 

3803    Redwood    Rd ;    owner,    Geo    A    .  3  ^^g  outlets. 


Recorded 


Amount 


teratlons. 

3t:04i     31il"  Linden  St; 


owner.  Col- 


Ar,/ir^«r  Xr    Mr mh  4    1946— LOT  7  Blk  36.  Amd      liege   Laundry;    contractor,    T    L   Ro- 
Adeline  «^  •   "^Xstn     7  fix    ;      map  of  Tow^  oF  San  Carlos."  S  G      .  senberg ;  2  outlets     motors. 
;  dealer.  H  R  Anderson ,    i   ux    ,      ^^^^^^^    shingle    Co    to    Theodore      .      36045     420  Franklin  St ;  owner.  Bo- 


govemment  No  charge  for  copies  of  able. 

the  specif ica  ions  to  prospective  bona 

fide  bidders;   to  others,  $0.75,  not  re-  3/12/46 

tumable.  Foi    j)articulars,  address  the  ^',^^^  i^l^tMT ^ ^ 

Bureau  of  Reclamation,  Denver,  Colo  "'^^  i'»«r>TA 


43 


3/12/46 


42 


Patterson,  2531  79th  Ave;  contrac- 


9th 


Ave  and  E  14th  St ;  owner,  E  F 


tor,  C  A  Reinhard  Constr  Co,  8525    La^ij^gg .  dealer,  F  J  Madden ;  7  flx- 
Bancroft  Ave.  _  turn's. 


Keelin   and    Skinner  &   Pearson..      Inora;    contractor,    T    L    Rosenberg; 

S19G.24    outlets;    fixtures. 

—.,—.——.—- »■■'       ■- —        36046      2278    E    Hth    Street;    owaer,  ,  . 

Leader  Auto  Supply:  contractor  Clif-  ,  ^ 'c°enTRAiI     VALLEY     PROJECT, 
''^3^4^7'%Tk"7rst.  on   Ferr>^   St;  '  Calif omia.-lintil   March  27.  2  P.   M., 


Electrical  Permits 


I  STORE,     1-storv,     $5000;    9915    Mac- 


368 


Adams  St;  owner,  Manuel  Rose;    — 


Arthur  Blvd ;   owner,  Wm  G  Ford,  '  ,      ^^^   p  j  Madden :  4  fixtures. 
6149   Monadnock   Way:    contractor,.     3332' Foothill   Blvd:   owner, 
H  K  Jensen.  4024  MacArthur  Blvd.  ,  ^^^^^^^   q  Hanson;  5  fixtures. 
>UPLEX.    one-stoiy    8-room.    $8000;'  '     .     g^     owner,  I 


SAN   FRANCISCO 


-  ^S'   SoTFoo^lSl;rvn°:r.  Kang;  j  under  Inv.  J-33.278-A  /o^ Jumishing 

—  :  conVractor,     Clifford     Elec;     outlets ;  I  electncal    equipment,    f.o.b.    shipping 


DUPLEX,  one-stoiT  »-room.  5.»uuu;^  -  ^  3^^^^  g^^.  ^.^vner.  Hall;  dealer,  J 
10304-10  Plymouth  St;  owner,  ".  Chouse  20  fixtures;  4  gas  outlets. 
Schuster,     1300    Webster    St;    con- !  ^itnouse^^j^ 

tractor,  J  A  Sutton,   10916  Noveldo.  : "  BERKELEY 

ADDITION,  $1500;  934  45th  Avenue; . _ 

owner,   Sam  Goodman,  prem;   con- j  Marin-  owner  and  dealer.  Wm    Electric;   20   ou 


■     9670     916  Natoma;   owner,  Thlesen   switches;    plugs. 

&    carry;    contractor    Quality    Elec-       36049     31^  San  Pablo  Ave ;  owner, 
.  trie  •  motors  Leader  Auto  Parts ;  contractor.  Clif- 

j      9671    916  Natoma;  owner.  Economy    ford    Elec :    sign 

■Advertisinc    Co      contractor.    Quality        36050      310    Webster;    owner.    Ghl- 
^Advertismg    ^°  •  ^°"^^^  g^.j^^jj^'gg.    i^  selli ;     contractor,     Clifford     Electric; 

•outlets:    switches;    fixtures;    plug*:. 


point  and/or  Tracy  (items  1,  2,  10  and    ^  ^     ,,,,,.„  ^«.^..,  ..  ...  ,.->...    .,^., 

11);   Sacramjento   (Items  3,  4,  5,  6.   12    T|^'e"".rane8Till^ie^n8UriHl"'by'' the 


COLUMBIA  BASIN  I'ROJECT. 
Washington.— Until  April  15,  2  P.  M.. 
bids  will  be  received  at  the  office  of 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1235  for  furnishing 
and  delivering  f.o.b.  cars  at  the  ship- 
ping point  or  f.o.b.  cars  at  Odair. 
Wash.,  at  the  option  of  the  bidder, 
two  350-ton  double-trolley,  motor- 
operated  overhead  traveling  cranes 
fur  the  Grand  Coulee  power  plant, 
Columbia  Basin  Pr«jject.  Washington. 


and   13 1.    and    Coram    (items    7,    8,    0 
and  14),  as  Ifollows: 

hedule  No.  1 


government.  No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders;  to  others,  $2,  not  return- 


plugs  ;  service ;  motors. 


36051 


1326     Broadw  ay ;     owner. 
Jewelry :     contractor,     Clif - 


tractor,   Jerry  Haas.  931   45th   Aye.    ^^^^^^^^.^  .'  ^pj^j^j^j^,.    g^^, 
DWELLING,    l-story    6-room,    $6000;        1445   Fair\'iew;    owner,    Be«i .    v.^—-  ,      ---     -        --  ,    ',^^    Mar^PahP    Sharp's 

1425   81st   Ave;    owner.   C    Buckley.  ■  ^^"4^  ^a-^^    ;,.    ^,,,,,,    ,,    basin ;! The  Ruegg  Co ;  con  raptor.  M^^^^^^^^        f^.^^Eiec :    repairs.  | 

Pioneer  ^^^^^.^^  ,     .    ,rlZu!L    Zl^Ll  '     36052     3111  Calif  omla  Street ;  own-  I 

Dimond 


Beal?  deal-  {'9672-73     109-115  Parque   St ;   owner, 

basin : 

Electric  Co;   14  outlets; 


16  plugs ;   service. 
9674      2375    Folsom :    owner,    Clark ,  er.    Nordstrom ;    contractor. 


1324  100th  Ave;  contractor, 

Bldrs.   516  San   Pablo   Avenue,  ■^^-  ."'^-ioswehster;  owner.  Lacey;  deal 

lluC^mwih^St."*''"'    '^""'':"   H  P  ^"rP':^^  »  ''""'■■  "■  ""'"M*  «75°^«^'"a>e?claTowne..   Dunn  ;  isTa'^ldlReftauran;:    contractor.    Dl 

GARAGE.     l-stor>'     concrete^     $1700         ^^   

.send:    d^caler.    Al    Ferreria ;    b    tub ;  :  roy^.^^....^.^-..^..-.^^^^^^^_  ^^^_^^^^  ^^^^^  ^^^^^.    contractor.    Special    Owner 


293  Whitmore  St;  owner.  W  H  Pi- 


w       V,      o.  ■     9675     1429  Valencia;    owner,   x^uuu    isianu     x^^.-,Lau.«x«..     V.......C. —    ,  each '  do   without   carrier-Cur-    '^!'"x:::'J:''j"h'c. 

''^bS^::^.   owner,   T   C   Town- ^  Roofing;   contractor.  Weber   U   Con- ^  n.ond^Elec.^3^outlet.^^   ^^^^^^_   ^  ^  |    (4)  2,«-^l,_,,,,3_  f^^  south  Sa.-    "^^^^^  "^Hi^ufr 


card,    4166    Broadw-ay:    contractor,  ^^j^'.    grower. 


9676    2895  Fillmore;  owner,  Wayne    Lester 


O    L    Burritt,    421    63rd    St. 
ALTER,     $1000:     565    Oakland    Ave; 


?m    iSartuck-    lessee.    Dave   Nell- j  Peters ;  contractor.  Weber  &  Conroy; 
2111    bnaiiucK  .    If s»f  t^.   ^^  ,_  ,  „,..,„»„.  o  e^.,t„v,po    5  nlues.  1 


alterations. 


dealer,  Al  Ferreria;   sink. 


oAvner 


v*vw,     ....^w     —      .    onn '   dealer    ai  j?t:iicii«x,   o*i*«^.  >- 

and  contractor  .John  Cabibi    »  ^2^4  9th   St;   owner,  J   M   Shuffer;  j     9677 


5  outlets;  3  switches;  5  plugs.  '■     36055     4441   Hyacinth 


own  er.    Lit  - 


1541  Haight  St ;  owner.  Char-  I  tie ;    contractor,    James    Anderson  .    a 


r)65  Oakland  Ave 
ALTER,   $2000;   537   14th    St;    owner. 
Max    Billing,    prem ;    contractor.    F 
W   Anderson,   811   37th   S.t 


dealer.    Al    Ferreria;   2   w    closets;    2  !  Jie'«  Market  .contractor,  P  &  J  Elec- j  ou^tle^s.    ^^^^  ^^^^,^.^^^  p^;  owner. 

V    Bender;!     9678  'll^Mion;    owner.    Virginia '  Wilde^^_  contractor.   Deldrick   Electric 


SOUTH    SAN    FRANCISCO 


w  basins;  sink. 

1344    Lincoln:     owuci.     "     ""'"- ;  i  „  ".f.    contractor  "Frank    J   Klimm;|Co;   range, 
dealer.  Al  Ferreria ;  w  closet ;  b  tub ,  ,  Hotel ,    contractor.   *TanK   j  j     ^^^^     ^^  ^  ^^f^  St ;   owner.  Tur- 

w   basin;   sink:   w   tub.  ^^-__.  l"  q'679  "723  Lincoln  Wmy .  owner.  Wm  i  lock  Apts:   contractor,   Scott-Buttner 

1926  El  Dorado ;  owner.  J  M  Eyans^       9679    7^  i^incom  way  ,     ^oenlg;    5  ,  Elec   Co;    2   outlets;    2   fixtures, 
dealer.    Al    Ferreria;    w    closet;    w  I  McVa>  ,   contractor.   E   A  «.oenig.        '^  •  ^^^^ 


BUILDING  PERMITS 

Granted 


REPAIR  fire  damage  to  dwelling. 
$2500;  103  Knoll  Circle.  Southwood 
Subdiv;  owner.  E  Richardson,  103 
Knoll  Circle ;  contractor.  I  W  Co-  j 
bum,  2048  Market  St,  San  Fran-  1 
Cisco. 


iMisln.  ,^  ,        .     , 

652   Arlington:    owner,    Kels :   deal- 
er, J  H  Jevons;  w  closet;  w  basin. 


MENLO   PARK 


Furnace  Pernnts 


RESIDENCE,    1-family    6-room,    and 


OAKLAND 


contractor. 


owner,  Mr.  and  Mrs.  Austin  Mosh-'    ^-.  ^    T«nrrpdv    central  '  S"^l 

er;  contractor,  Allan  Mclntyre,  **«   *>«Ji^JJ- e^^^^^o^etR  Banks ;  deal-  !Co; 


^'SSo     594  Elizabe^     owner.  Faxlo-lDrnm^^^^^^  ^^^^^ 

contractor,  Crown  Electric,  .-_- ---       ,      ,"«„       -q^,  9,     «5h»ttnrk       owner 

W8I     676Mi»s.„„;  own-.  Caasldy    :  ^^9       |^nV™c.o'r'pa™mouTEl 

Cisco  Foundry ;  contractor.  Atla.  Bl«  ,  turg^  22^P.u^^^  ^^^  ^^^  ^^^  ^^^ , 
S    «i  7-~h„,i"i;"  owner    NaUonal  1  owner.    Gallaway;    contractor.    Shea 

Ca-St  f.^:^:Z^^r.   At...   S.,f„-;„°-5-  -"-•-  ""-" 

Elec  &  Eng  Co;  alteratlona 
9684     151   PoweU  St;   owner. 


(1)6  each  coupling  capacitors  with  ^^^^  p^^  particulars,  address  the 
potent^l    devices    with    carrier-    g^^^^^,  ,^f  Reclamation,  Denver,  Colo. 

current  i    accessories     for     Delta  ^  

pumpinjf  plant :  '3/12/46  *       43 

(2)  3   each    do    without    carrier-cur-     g^^  OPENED 
rent  acijessories  for  Delta  pump-        g^^^,   j^^^jg   OBISPO,   Calif.— A.   E. 
Ingplanlt;  .    Tomasini.     1922     Johnson     Ave..     San 

(3)  4  each  1  do  with  carrier-current  j^^^  oblspo.  at  $4  per  dav;  $18  per 
accessories  for  South  Sacramen-  ^^^.^^^^.  5,0  p^r  month,  submitted  only 
to  subs);ation;  regular  bid   to  the  State  Division   of 

""    "Ibson.  district  en- 
gineer,    ou     riiguera     St..     San     Luis 
ramentb  substation;  obispo    for   rental   of   one   69   to   80- 

(5)  4    eachi  do    with    carrier-urrent    j^    jackhammer  for  not  to  exc©«Hl  80 
accessoHes  for  North  Sacramen-    ^j^^yg^  jq  g^n  Luis  Obispo  county   . 
to  substation?  r 

(6)  2  each  do  without  carrier-cur- 
rent accessories  for  North  Sac- 
ramento substation ; 

(7>  2   each   do   with   carrier-current 
accessories    for    Keswick    power 
plant; 
(8)  4    eaxih   do   without   carrier-cur- 
rent    accessories     for     Keswick 
power  j>Iant; 
!    (9t  1    each    coupling   capacitor  with 
carrier*  current     accessories     for 
Keswidk  power  plant; 
Schedule  No.  2 


Classified  Advertising 


POSITION  WANTED 


plugs:   alterations. 
Back!      36061     462  37th   St;   owner,  A  Mar- 


garage.    $14,000;    1175   Johnson    St;  i     4170  mfle  Lane;  owaier.Cavanaugh  |^     iOi^oweu..^^^^^  g^         E,ectric    Co; 

;  btage .  contractor.  Aima  ^  »    outlets :    switches  ;    alterations. 

36062     220  Crossroads  :  owner,  Hen- 


Exrxerlenced         AR<71iITECTTJRAI. 

DRAF*rSMAN  wants  part-time  wark 

(10)  1    each    line    trap,    double    fre-    ^^^^^j.  jj,  making  sketcheB.  floe  rplan*. 


working  drawings,  details,  etc,  for 
residential,  commercial  or  industrial 
work.   Reply   Box  87,   c/o   Dally    Pa- 

3/7-8-U-JJ/a 


Highland   Ave.   San   Mateo. 


r£s!dENc£:  T-fl^ily.    5-room    and   erTancredy:    floor 
garage.    $8000;    760    Cambridge    St;'      348  38th  St .  owner. 


fumace.  9685     423  Ellis  St;  oj°"^r^„^^^^ !  i  rfckson  ;  contractor.  Clifford  Electric 

.  Ramondl;  deal- !  contractor.  B  J  Doherty.  25  o«"«^ •;  gj"  outlets ;  switches:   fixtures:   pi. 
It  Co;  floor.  15  switches;  4  plugs  »«««»,«.•        36063     345  63rd   St;  owner,  Beckett 


SAN    FRANCISCO 


MARCH    8,    9,    1946 


ALTER   store   In   delicatessen,    $500: 

2550   San    Bruno   Ave;    owner.    Mrs 

Bonneau. 
RESIDENCE,    l-stor\'    frame,    $6837; 

W    Bradford   25   N    Jarboe;    owner. 

Hans  V  Hansen. 
ALTER   offices.    $4000;   344   Harriet; 

owner.    Empire   Constr  Co,    Ltd. 
STORAGE   Shed,    l-story  frame,   $1.- 

200 ;  SW  Shaffer  300  NW  Selby  St ; 

owner,   Marshall  T    Stmthers. 
ALTER     storage    Into     storage     and 

dwelling,   $1000;    63   Gilbert   Street; 

owner,   J   M   Plsoni. 
ALTER   bar,  $560;   3845   Mission   St; 

owner,  Mrs  Gienena  Weber. 
OFFICES.    l-3tory    frame,    $3600;    W 

Mississippi   40   S   Mariposa;   owner. 

Mayfair  Invest  Co. 
ALTER     theatre.     $15,000;     E     West 

Portal   Ave;    owner,   Oser   Estate. 
ALTER  dwelling,  $500;  103  Bosworth 

St;    owner,   MrsCordes. 


E'4"8th  "Ive    100   N    Rivera;i     36^  contractor,     Clifford 

ConstrucUon  Co .  ,  *  ^^g^^^.'^S?*,.,^^  3^.itche^ ;   fixtures 


owner  and   builder.   Peter  Jost.   Jr- !  «^' ^^tr^fvpf^      ow^er      Schwartz"!      9686 
ALTER  bldg.   $2000;   1353  University  j      46^     iJtSi   Htg   &  Veiit  Co;   cen-   owner.  Pacific  Coast 
Drive:    owner.    Mr   Robinson;    ^on- ,  d^-ler.   aum   «tg  contractor,  B  J  Doherty ;  --^  ,  ^  .    .   ^ 

t.«ctnr    !>..  Mclntvre.  f'^U^^emfnary ;    owner.    Nichelson;        9687     E   27th   Ave  fO  S   QuUi^:  :  ^'^£'^4 

dealer    Durant ;    floor   fumace.  .owner,    Pacific    Coast    Construcuon. 

contractor.  B  J  Doherty ; 


REDWOOD    CITY 


DWELLING,  $5000;  534  Laurel;  own- 
er and  builder.  W  Borge. 


SAN   MATEO  COUNTY 
Unincorporated 


Completion  Notices 


209  Marlow  Dr;  owner,  Pat- 
terson;   contractor.    Clifford    Electric 


quency,    800-ampere,    for    Delta 
pumping  plant ; 

(11)  4    each    line    traps,    single    fre-     ^^  _^    ^.^^.^ 
quency.    800-ampere,    for    Delta   ^.^^^  Builder, 
pumping  plant ; 

(12)  4  each  line  traps,  single  fre-  gscPERIENCED  SPBX:iFICATION 
quency.  800-ampere.  for  South  .^yPIST  desires  temporary  work. 
Sacramento  substaUon;  Write    or    wire    Lillian     Price.     12TI 

(13)  4    eacH    line    traps,    ■in?'*'**-    Spruce  St   Berkeley. 

quency,    800-ampere,    for   North      »'                                   8/12-13-14-15/46 
Sacramento  substation ; 

(14)  3    each     line    traps,    single    fre-  WANTED 

quency.  800-ampere,  for  Keswick  j     DRAFTSMAN     wanted.     Apply    to 

power  plant.  ;  John  Hudspeth,  Architect,  with  aam- 

Si)eclflca<lon8   obtainable   from   the  ^  pj^g  qj  work.  427  13th  St..  Oakland.    • 

above  office 


Co-   outlets;   switches:   fixtures:   pi.    j 
36065     201      Santa     Rosa;     owner,  1 3/12/46 


I 


SAN    FRANCISCO 


j  WANTED 

••     42'     Experienced        ARCHITECTURAL 

Homr  Modem    Co  :    contractor,    Clif-  I  Bl  DS   WANTED  1  DRAFTSMAN.  Call  for  an  intMVlrw. 

ford  Elec  Co     outlets :  switches ;  fix-  I      SAN    FRANCISCO.— Bids    wUl     be    p.    H.    Relmers,    A.LA..    79    Post   St.. 

12'tures     plugs;'  alterations  j  received  by   the  U  S.  Department  of    san  FrancUco. 


ALTER  residence,  $2500 ;  SE  ptn  Lot  I  Recorded 


9688    1482  Sutter  St ;  owner,  ~ . 

'  contractor,  Frank  F  Goodman ;  3  oui- 
lets ;  4  plugs. 

I     9689     230  26th  Ave;  owner,  -, 

j  contractor,    Frank    F    (joodman;   .■"  i  "^"^I^  ^'j^j' Plymouth  ;  owner.  Doe :!  Agriculture.  Forest  Service,  447  San 
i  outlets ;  10  switches ;  12  plugs ;  service  ,      •  Clifford    Electric    Co;    5  j  some  St..  San   Francisco   11,  for  fur 

9690    612  Clement  St ;  owner. —  .ico 


5    fixtures;    10 


Accepted;      »«^    *" '-''^™^'^  °i,' XZCCon  ■" !  outlets:    7    switches 

J.-CeVrU«  Ave.-EaiVGreenwio.  Tr;  ,  Ma_rch_5,  ,M^^^.1-I5-17  ^MON-      | coot«ct«.  ^>.  l,^'!^'^.    VlnJ^    ^^„  ,^^  ^„^  „_„,  ^^. 

contractor,  Frank  F  Goodman;  alter-  ,  ^^    contractor.  Johnston  Electric  Co; 

outlets;    switches;    fixtures. 


owner  and  contractor,  A  lorio,  3501  j      TEREY    Blvd.     Con    T    Shea    to 
Jennings,   San   Francisco.  j      whom    it    may    concem 

RESIDENCE,  frame.  $9000;  Ptn  Lot 


March  5.   l»46i  anions 


nlshing  materials  as  follows: 
March  20,  2  P.  M. 


HELP  WANTED 


7,    East   Greenwood    Tract ;    owner '  March    11.    1946—1431    42nd    AVE. 


and  builder,  G  L  Stamer.  Notting- 
ham and  El  Camlno  Real.  Red- 
wood City. 

FRESNO 


j     9692      425    2nd    St;    o^^-ner,    - 
I  Frank  F  Goodman ;  — 


■  t  I 


Thomas   E    Mohler.   Jr   to   w^hom 

it  mav  concern..  - March  9.  1946,     9®3 

March  8,  1946— S  TARA  and  Niag-      '  contractor,  Frank  F  Goodman 
ara  Ave:  SW  Niagara  Ave  53  SE 

Tara.     The    Ruegg    Co    to   whom  ^ 

it    mav   concem March   1946   contractor,  Frank  F  Goodman ; 


STORE.  $25,000 ;  1663  Fulton ;  owner,  1  peb  25,  1946— S  DELONG  suid  NW 


Theo  M  Boaras. 
ALTER  STORE,  $20,000 ;  1328  Fulton ; 

owner,   Cahn's   of   Fresno ;   builder. 

Trewhitt,  Shields  &  Fisher. 
STORE.     $10,000;     1043     Blackstone; 


curved    Santa   Cruz    Ave;    S   De 
long    78.62   W    from    NW    curved 
Santa  Cruz  Ave.    Eugene  Vignati 
and   F  C   Frank  to  Vignati   and 


36068     583  Capistrano  Ave ;  owner.    Stockton. 
;  Schultz      contractor.    Johnston    Elec 
437  Kearny  St;  °f  °f J"' ."7"-;:  ,  Co :   range 

Younger  •  "contractor.  Johnston  Elec 
Co:  outlets;  s>»itches;  fixtures;  pi: 
alterations. 

36i)70     9884  MacArthur  Blvd:  own- 
rr.    Hnl"!":    contractor.    Johnston    JCl 


\  lets ;  6  plugs. 

!     9694    4801  Gear>-  St :  ovnaer. 


Bid  No.  376:  100  rubber  floor  mats.  Experienced  SALESMAN  forREJSI- 

f.o.b.  Stockton.  DENTIAL   MODERNIZING.    ciip*bt« 

Bid  No.  $77:  clearance  lights,  f.o.b.  of  meeting  public,  planning  jobi  ai  # 

i  supervising  crews.  Location  Kast  Bay. 

March  21.  2  P.  M.  call    THomwall    0620.    ask     lor     Mr. 

Bid  No.  375 :  corrugated  fibre  boxes,  Moran.                                         ^o  t/U/iM 

1560    Broadway :     owner.;  fob.  Redding. — 

~"           Specifications   obtainable  from  the  EXP.  SUPT.  on  INDUSTRIAL  snd 

above  of f icie.  COMMERCIAL   CONSTR     Elxcelksnt 


.     9695    1694  36th  Ave ;  owner,  Morton 

!  Rudde ;  contractor.  Associated  Elec  «  j  ^       ^^ 

iMech  Co;  19  outlets;  20  switches;  21    ^     outlets;   switches;   fixtures:   pL 


3/12/46 

BIDS  WANTED 
OAKLAJCD,    Alameda    Co.,    CaUf  — 


opportunitv    for    right    man.     Fhons 
••     *2    sutler  82«i  (to  3/lt/4«) 


plugs ;    service. 


36071     4935   Shattuck   Ave:    owner. 


9696 


2801  26th   St;  owner.  Liberty  I  g^^^ks   Food    Store;    contractor,    c    A 


Frank Febmary    25,    1946    Machine  &  Pole  Line  Co;  contractor,  Langlais;    3   flxturea 


Until  Mardh  20.  5:30  P.  M.,  bids  will 


HELP   WANTED 
EXPERIENCED    ARCHITEC- 


be   received    by    the    East    Bay    Mu-  i  TURAL  DRAFTSMAN.   Phone  GAr- 
nicipal  Utility  District.  Room  406,  512      field  1760.  to  »/15/4« 


i 


ii 


i 


rJElkH 


i^iiiliiJiiliiiiikiSw 


PLANS  and 
Speculations 


Martinez:    County    officials    are 
reported    seeking    acquisition    of 
from  35  to  50  dwellings  to  relieve 
the  housing  shortage  for  veterans. 
Warren    Harrold,    county    housing 
director,    has    been    instructed    by 
the  Board  of  Supervisors  to  inves- 
tigate possibility  of  obtaining  units 
adjacent  to  Buchanan  Field,  under 
a  federal-state  grant. 
oOo 
Watsonville:  The  state  highway 
commission  and  seven  highway  en- 
gineers are  slated  to  make  a  sur- 
vey of  proposed  highway  improve- 
ments   in    southern     Santa    Cruz 
county     and     northern     Monterey 
county    on    March    21.     Particular 
interest  will   be   paid   to  the  pro- 
posed new  bridge  over  the  Pajaro 
river  in  this  city. 
oOo 
San  Mateo:  Plans  for  construc- 
tion of  an  estimated  $100,000  South 
San    Mateo   branch   post   office   to 
serve   an    anticipated    30,000    resi- 
dents in  the  south  end  during  the 
next  ten  years,  were  revealed  last 
week    by    Postmaster    Edward    J. 
Carrigan.     Postal    inspectors    are 
scheduled   to  make   an  early  sur- 
vey of  possible  locations  and  will 
make  recommendations  for  needed 
facilities. 

oOo 

San  J'>se:  Nearly  2000  acres 
northeast  of  this  city  and  746  acres 
southeast  have  been  recommended 
for  ijidustrial  zoning  by  a  six-man 
committee  representing  the  city 
and  County  Planning  Commission 
and  the  Chamber  of  Commerce  in- 
dustrial committee.  Thos.  L.  Mit- 
chell is  chairman  of  the  subcom- 
mittee, and  Russell  E.  Petit,  cham- 
ber of  commerce  manager  and  rep- 
resentative. 

oOo 

San  Francisco:  More  than  1,060 
men  will  be  employed  in  construc- 
tion of  the  proposed  Folsom  Dam, 
Army  engineers  estimate.  Peak 
empl<>ym«^nt  during  the  three-year 
period  required  to  complete  the 
project  will  be  nearly  2,500. 
oOo 

Alameda:  Opening  of  a  manu- 
facturing plant  of  Pumice  Indus- 
tries was  anticipated  in  this  city 
by  the  chamber  of  commerce  who 
announced  that  three  acres  of  land 
on  Webster  street  north  of  the 
Posey  Tube  have  been  leased  by 
the  company. 


1890=  1946 
Fifty-«x 
Years  of 
Service 


Builber 


Complete 
Building  and 

Engineering 
News  Servico 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


Fifty-sixth  Year- 


-Vol.  56— No.   50 


SAN  FRANCISCO.  WEDNE5DA  <     V  ARCH  13.  1946 


PRIC 


PER  COPY 


American  Anode, 
Announces  Plans 
For  L  A.  Plant 


Inc.  For  Better  Building  .  .  . 

1946  EDITION  UMFORM  BUILDING  CODE 


The  1946  Edition  of  the  Uniform  Building  Code,  ^heduled  for 

,  ^    taic    ic  ii«w  nflf  the  press.    It  contains  many 

American  Anode.  Inc.,  of  Akron,   publication  January  1,  1946,  »«  "^J J'^^j^^  \^^,^  bee^  approved   at 
Ohio,    will    construct    a    manufac- 1  important   and   far-reaching   changes   wnicn mf 

turing  and  processing  plant  in  Lof   Annual  Conventions  of  the  Pacific 
tS'r'Anoie  p^K'  'lieVwi  Coast  Bui.di„«  Officia..  Conference 
plant,  to  be  erected  as  rapidly  as  ,  since  publication  of  the  194J  £.01 
possible,  is  exnected  to  be  in  op-   tion.    There  are  revised  provisions 
eration  late  this   year,  !  concerning    administration,    heavy 

Equipped  to  make  latex   mixes  K  j      ^  e  r    construction,    masonry, 
for  use  in  the  manufacture  of  all!  ^  *  V 

types  of  latex  pro<iacts  such  as  I  stairs  and  exits,  chimneys,  venis. 
rubber-covered  metals,  rubber  sun- 1  fireplaces,  motion  picture  projec- 
dries.  cord  dipping,  paper  and  tex-  ition  rooms,  and  heating  appliances, 
tile  coating  and  impregnating, ,  For  the  first  time,  a.  c^^P^^T^  «;; 
casting  and  molding,  the  new  unit  prefabricated  construction  has  been 
— L— — — ^1^1— ii^—  I  incorporated  in  the  Code,  as  well 


OVEIibLAS  MAIL 


New  Wage  Stabiiization  Laws 

Go  Into  Elferf  Saturday 


A  warning  to  employers  that  Friday  is  the  deadline  for  putting 
unapproved  wage  increases  into  effect  without  waiving  their  right 
to  use  them  subsequently  for  requesting  price  reUef  was  issued  today 
by   Thomas    Fair    Neblett,    Chair- 


RETURN  AIRPORT 
BIDS  UNOPENED 

Bids  were  returned  unopened 
to  contractors  yesterday  by  the 
Public  Utilities  Commis.sion,  Rm. 
287.  City  Hall,  on  San  Francisco 
Airport  Contract  No.  82  for  air- 
port extension  fill,  pavement  and 
related   construction. 

Reason  given  was  that  recent- 
ly negotiated  contracts  between 
contractors  and  lalwr  unions 
created  a  rise  in  labor  cost  not 
included    in    the   bids   submitted. 

A  new  bid  opening  date  will 
be  announced  soon. 


SUMMERBELl  HOOF  STRiJGTUR[S 

1746  Thirteen**!  St    Oakhnl  'i!!* 


'«*.    ''•/•' 


From  San  Francisco 
ENterprise  10930 


I 


as   new  sections   regulating   glued 
i  construction. 

In  making  these  extensive  revi- 
sions, the  Conference  ar.swers  the 
i  insistent  public  demand  for  a  build- 
:  ing  code  that  is  modem  enough  to 
i  recognize  new  materials  and  elas- 
tic enough  to  permit  new  uses  of 
]old  materials.   The  accepted  policy 
I  of  the  Conference  of  specifying  the 
results   desired  has   been   followed 
:  throughout,  vnth  the  single  excep- 
tion of  the  limiting  dimensions  9f 
I  masonry-bearing  walls  specified  in 
Chapter  24.    Here,  definite  dimen- 
sions are   specified  for  the   use  of 
the  architect  or  engineer  who  de- 
sires to   use  time-tested  construc- 

;tion;    but    Cude    specifications    do 

^i^M,— ^,^— .^i— —I— — i^  I  not    suppress    the    ingenuity    and 

will   serve  the  west  coast  in  this  ;  imagination   of   the   ^^ signer   who 

field,   the   company   announcement  1  wishes  to  depart  from  the  conven- 

.  xJ  tional,  as  long  as  he  does  not  de- 

"Ali   types  of   rubber,   synthetic '  part  from   stri^ctural   stability 
rubber  and  plastic   latices  will  be       Following  are  a  few  "highlight 
made  available  through  the  addi-  changes  and  revisions 
tion  of  this  new  facility  and  will       Chapters  1  to  4  on  Admmistra- 
be      manufactured      in   Quantities   tion  have   been   entirely  rewritten 
ranging  from  drums  to  tank  cars."  ;  to  conform  to  modem  Practice. 

The  new  Anode  plant  will  be  i .  Complete  revision  has  been  made 
constructed  in  East  Los  Angeles  m  ^apter  24  on  Masonry.  The 
near  the  factories  and  offices  of ,  Building  Officia  will  A"^  it  neces- 
The  B.  F.  Goodrich  Company  on ,  sary  to  forget  the  chaptei  on 
Olympic  Blvd.  and  Pacific  Avenue. '  masonry  in  the  f.^^S  Edition  and 
^    ^  1  familiarize  himself  with  a  new  set 

.of  regulations. 

i      Sections  2526  to  2530  of  Chap- 
•ter  25   introduces  detailed  regula- 
'  tions  on   glued   structural   lumber. 
Tests  for  glues  are  specified,  both 
for   interior    uses    and    for    condi- 
tions   of   exposure.    The    methods 
I  of   construction   are   specified,   and 
;the   allowable   stresses    and    meth- 
I  ods  of  design  are  regulated. 
I     The  material  formerly  found  in 
I  Chapter  37   has   been   revised  and 
{divided  into  two  chapters:  Chapter 
1 37 —  Chimneys,    Vents,    and    Fire- 
places, and  Chapter  51  (in  the  Ap- 
pendix)—Heating   Appliances. 

Chapter  50  is  a  new  chapter 
covering  prefabricated  construc- 
tion. It  provides  for  a  certificate 
of  approval  by  an  approved  test- 


ing agency,  except  where  a  pre- 
fabricated assembly  is  accessible 
for  inspection  at  the  site.  A  pre- 
fabricated assembly  rpust  be  de- 
signed to  resist  the  loads  specified 
in  Chapter  23. 

Chapter  51   (Appendix)  contains 
material    on    heating    appliances, 
formerly  found  in  (Chapter  37.  Ad- 
ditional   regulations    are    included 
for  floor  furnaces,  attic  furnaces, 
commercial  ga.'^  ranges,  large  boil- 
ers, domestic  water  heaters,  con- 
struction of  warm   air  ducts,  and 
the  perf(»rmance  standards  of  the 
npliances. 
"Copies  of  the  Uniform  Building 
Code   may  be   obtained  from   the 
Colling  Publishing  Co.,   124   West 
Fourth  St.,  Los  Angeles  13.  Cal.^ 
at   the  following   rates:   for  non- 
members   of   Pacific  Coast  Build- 
ing    Officials     Conference,     cloth- 
bound,    $3.00    each;    paper,    $2.50. 
Prices  for  quantity  lots,  and  prices 
of  copies  for  members  of  the  Pa- 
cific Coast  Building  Officials  Con- 
ference may  be  obtained  by  writ- 
ing the  Colling  Publishing  Co. 

A  copy  of  the  Uniform  Building 
Code  is'  on  file  at  the  offices  of 
Daily  Pacific  Builder. 

J # 


To  My  Son 

Naha,  Okinawa 

Dear   Son:  .     . 

We    are   thinking    of   you,    just 
as  thousands  of  other  parents  are  ,    -  p^„:«„oi  Wno-P 

thinking    of    their    sons    who    are  j  man  of  the  Tenth  Regional  Wage 
watching   the   calendar   in  various  .  Stabilization   Board, 
and    scattered    spots    around    the !     ^-^'^  ^^.^^^^  ^jj  employers  t»l>  un- 
world.  ^     -tr     -k  iderstand   clearly  that  we  will   not 

I  know  it  is  especially  tough  on  i  be  able  to  act  on  unauthorized  in- 
all  of  you  boys  on  Okinawa  which  ^  creases    made    after    March    1&, 
has    been   by-passed.     The    parade  I  j^T^^^jg^^   g^j^ 

has  moved  on  and  your  island  is  j     ..^^^j,    March    15    an   employer 
the    hole    in   the   doughnut 


Even 


'■■  must   secure    prior   approval    of   a 


though  time  may  drag  for  yo^,  .^.^^^  increase  from  the  WSB  if  he 
we  at  home  know  it  is  slow'Iy  pass-  j^^^^^^j^  ^^  ^g^  ^^  -^^  ^gjung  pj-jce 
ing,  as  we,  too,  are  watching  tne  :  ^^.^^  j^  ^^  ^^^  -^  ^^  ^^^^ 
calendar.  j  first,  then  he  waives  his  rigjht  to 

*    *  ,*   ^,      ,        ,  •   iask   such  approval   for  the   dura- 
I  have  told  you  that  the  demoDi-  ,^.^^  ^^  ^j^^  ^.^^^  stabilization  l|aws." 
Hzation    Program   has    been^rog-  ^^.^   ^^^^  ^^^   stal^iliza- 

ressing  as  rapidly  as  can   oe  e* 
pected.     Here    are    some    figures: 
The   peak    strength   of   the    Army 

was  ^ometMng  over  ^j^^lj^^;'^^^;.  |i;-for"'e"mploy;r."of  not' mo^rthan 
men.    On   ^arch    1.  the   wa^^^^  Such  firms,  providing!  they 

S?S'oTo"mef  Tn1he''se'r^i^e!"The^  not  in  the  building  an^on- 
c.  1  1  ^1,,.,-nVl  at  Hst  rcDort  Utruction  industry,  nor  hriis  in 
canie'd  ?S^47  pelSons.'^ffi ! which  wages  are  set  by  .  iaster 
':Zt  a.  '.he  preJn.   .i„e  .here :  contract  or  s,™,,ar  ^ntracU  ^ne- 

ra;roT'.U'\tTe%?e"  rn  int£  ^ide    ba.i.,    .nay    n,a.e    »a,re   in- 


tion  Administrator  has  authority 
to  make  exceptions  to  this  general 
rule,  but  so  far  the  only  excj^ption 


Army. 

•    •    • 
Here  at   home   most  of  the  ac- 
tivitv  is  on  the  labor  front.   Wage 


creases  at  any  time  and  apjily  di- 
rect to  OPA  at  any  time  foif  price 
relief 


Engineers  Needed 

For  Northwest 
Bureau  Projects 

BOISE,  Idaho,  Mar.  11.— Open- 
ings for  nearly  165  professional 
and  sub-professional  people,  chief- 
ly engineers,  in  Northwest  project 
offices  of  the  Bureau  of  Reclama- 
tion were  announced  here  today. 
The  positions  range  in  salary  from 
$2980  to  14300. 

Positions  open  are  in  field  offi- 
ces engaged  in  making  .studies  of 
potential  irrigation  and  other  wa- 
ter developments  in  Salem,  Med- 
ford,  Walla  Walla,  Kalispell,  and 
Boise.  Needed  are  civil  engineers, 
hvdrologists,  geologists,  drafts- 
inen,  agricultural  economists,  soils 
technicians,  persons  with  profes- 
sional writing  experience  to  handle! 
report  writing,  and  chiefs  of  en- 
gineering survey  parties. 

Recruiting  headquarters,  set  up 
last  week  in  Seattle,  Spokane  and 
Portland,  have  filled  a  number  of 
positions.    However,  there  still  are 


ARCHITECTURAL 
RECORD  SCORES 
ANOTHERJFlRSr 

The   March   issue   of   "Architec- 
tural Record"  adds  to  an  already 


From  other  .:X  hi  ^es 
TWinoaks  \*>1l 


RURKE  FORM  CLAMPS 


aaX^i'M'j  ■.'" 


tivitv  IS  on  tne  lauui   iium..     "  «&- r      x^^^i^^^    ^,.-..    -- -----    --- 

adjustme.ats  follow  a  general  plat-  putting  wage  increases  mtoj  effect 
form  of  an  18c  per  hour  increase  ,  between  February  14,  the  date  ot 
over  the  wartime  rate.  Trouble  is. 'the  new  wage-price  order,  a)nd  the 
as  soon  as  one  strike  is  settled,  |  March  15  deadline  must  apply  to 
another  one  starts.  |the  WSB  f or  appnwal  f or  i>ricing 

if    ir    it  I  purposes    within   30    days    01    tne 

Perhaps  this  is  because  there  ,  time  the  increase  is  first  reflected 
mav  be  more  excitement  on  a  [in  current  payrolls.  The  W3>B  has 
picket  line  than  on  a  production  1  the  authority  to  approve  its  use 
line     I  have  only  one   suggestion  j  for  pricing  purposes  in  full  or  in 

lurai  ivtrivx,^     ««v.., .  ,.Q    make:    Run   the    straight  time  1  part,  or  to  deny  it. 

long  list  of  editorial  "firsts"— the  L.prk  day  from  midnight  until  8  ^  In  cases  where  the  employer  is 
fii^f  analvsis  of  perhaps  the  most  A.M..  then  overtime  from  8  A.M., willing  to  ^^sorb  the  cost  of  a 
mt.r  andiysiB  uj.  f        i  tn  4  PM     In  this  way.  the  boys  wage  increase  himself,  he  rhay  in- 

successful  master  planmng  ever  to  4^  .JJikeon  straight  time  and !  crease  wages  in  any  amount  at 
done  by  school  architects:  a  school  ,     '  ,  (^rtime.     This    would  i  any  time  without  seeking  a(ny  ap- 

■     "  '■•       ■     '     ■  "         The  everv         the  PLEASURE  of ,  proval.   Neblett   pointed   out     The 

a  strike  'an  the  BENEFIT  of  a  :  sole  exception  to  this  is  the  build- 
da  v's  work  per  each  day.  !ing  and  construction  industry  in 
day  s  work  per  eacn^u«y  ^^s^^  ^^^  ^^^^  increases  stilu  must 

Seriouslv   vour  Nation  may  have: have  prior  approval,  regardless  of 
a  lot  of  bumps  and  bruises  but  it !  price  aspects. 

fs  still  the  be^st  Country  anywhere  ^  As  for  wage  d^^^-f^J'^^ey  re- 
in the  world  todav.  The  Republic^ quire  prior  approval  of  the  WbB 
ln„  are  now  serving  still  has^  in  all  cases.  Employers  U'ho  put 
sU«ngth%nrvitamy.  ^There  may  1  decreases  into  .  effect .  witl^out  se- 
be  loose  joints  and  squeaky  gears 
but  ^t  wil'  be  for  you  boys  now 
coming  home  to  take  over,  get  the 
ne  back  on  the  track  and  in 


Neblett   also   warned   that  firms    many  openings  in  the  above  fields. 


development  in  California  designed 
by  Ernest  J.  Kump  Co.,  San  Fran- 
cisc(».  The  same  Building  Types 
study  features  the  first  finished 
postwar  schools  to  appear  in  any 
architectural  magazine;  the  first 
use  by  the  Kump  firm  of  the  new 
square  -  type  classroom;  the  first 
fully-developed  outdoor  classroom, 
and  one  of  the  firs'  introductions 
of  radiant  heating  n  a  school  in 
California.  A  .„     .,, 

In  April  the  -Record'  will  carry 
an  extended   presentation  of   New  1  comi 
v^^u    Qtafo'c    ISrct    serious    nroiect  ■  '"«»^'t 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Fraiuisco       -       ''Hone  GArfield_8768^ 


Safety  FlNLEi^iTE  Tread 

Steps,  Nozlngs,  Platforms,  Sidewalk  Boxc» 

AH  Types  Gray  Iron  Castings 

SAN    FRANCISCO    IRON    FOUNDRY 

(£A.N  FRANCISCO  lllON  WORKS'^ 
200  ipWNSEND  STREET  - Phone  DOuglas  U7§^ 


York   State's   first   serious  project ;  "~-„j„»  ^^^er 
embodying  the   so-called  "Califor- ,  running  oraer 
nia  Classroom"  in  a  2-story  build-  ^      j^^^ 
ing 


iRUiin  pninf  compfinv 


mkfiU 


':h  t:-  ■•^' 


f  inE  PRinT 


ou=t  remember  that  for  every 
soldier  who  wants  to  <^o»"^  ,*'«"I^' 
(here  is  a  Wife,  Mom,  or  Dad  who 


^^^..^^^^^    into    , 

curing  approval  are  liable  to  pen- 
alty. 

INCOME  TAX  DEADUNE 
FRIDAY  AT  MIDNIGHT 


Income  tax  returns 
1945  must  be  filed  or 


irinxiously   availing   his   return,  j  before    midnight    Friday 


for  t^li 
in  t)h 


I  am  one  of  them. 

With  love, 
YOUR  DAD. 


m  lAddisoii  Sts  •  |trlu||«f^f  Calif. 


.i^-'W€^^^^-   •:•*' 


f^hoiit:  llrkelty  f 44*: 


gSSMKSiPWlP^'"''* 


'^'*W^'«i'ii^MBfl|*;"'|Rc^^ 


jhe  year 
e   mail 

^  _       If    you 

mail  them  be  "sure  to  take  them  to 
a  post  office  to  insure  postilnarking 
prior  to  midnight.  | 


F.  Russell  Sparks,  regional  em- 
ployment officer  of  the  Bureau,  an- 
nounced today. 

Although    the    recruiting    head- 
quarters  are   now   closed,   applica- 
tions still  are  being  Uken  by  the 
project  offices.   Sparks  urged  pros- 
pective applicants  with  any  of  the 
above    qualifications    to    apply    in 
person  or  by  letter  to  the  project 
offices  in  which  they  are  interested. 
The   adresses   are  as   follows:   460 
N.    High    Street,    Salem,    Oregon; 
Post  Office  Building,  Medford,  Ore. 
First  Avenue  and  Main  St..  Walla 
Walla,   Wash.;    Box    97,    Kalispell. 
Montana;  and  Box  2298,  Boise,  Ida. 
Priority  in  the  selection  of  can- 
didates  will   be  given   in   the   fol- 
lowing order:   (1)  Persons  entitled 
to    10    point    military    preference; 
(2)    Persons    entitled    to    5    point 
military    preference;    (3)    Former 
Federal  employees  not  entitled  to 
military  preference;  and  (4)   Non- 
preference  applicants  who  are  not 
former   Federal    employees. 

All  appointments  will  be  made 
under  section  2.  rule  8  of  Civil 
Service  Circular  No.  549  which 
governs  appointments  at  the  pres- 
ent time.  The  Bureau  is  recruit- 
ing directly  by  authorization  of 
the  Civil  Service  Commission  so 
the  Commission  may  devote  ts  en- 
tire recruitment  and  placement  re- 
sources to  the  establishment  of 
registers  for  probational  appoint- 
ment. 


3E 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeration 

Celo-Skling  for  Construction  Work 

Celotex  Hardboards 

Harbor  Plywood  Corp.  of  California 

540  Tenth  St.  MArkel  6705  San  FrancUco 


TASGON-The  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  andLabor 

GUNN  CARLE  AND  CO. 

SAN  FRANCISCO 


FABRICATED 
PA1.LETS  -  CRATES 


^ISiBlS!^ 


(ftliiiJLt 


STRUCTURES 


I     h 


P    O     R    A    T 


I 


CONTRACTOHS:  sff  us  t\nnM  \mi  i\w! 

Wp  will  finance  sound 
Imiirtiieinf^fit  Dislrirl  Jobs 

•  We  enter  into  written  contracts  before  you  bid  ...  pay 
you  in  cash  the  agreed  purchase  price  ot  the  warri:nt  ^vhen 
issued.  Contact^us  earlv  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

|<)I1  Act  and  1015  Act 

BONUS  and  WAUUANTS  •  boujihi  •  quoted  •  sold 

P^necoue.  STU^E  &  ¥OU\(iHERG 

SutteT5460    ■    »50  RUS:>  building    ■   san  tRA.^ci:,L0  4 


ATLAS  MANUFACTURES  [ 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECIAL  VALVES  AND  FITTINGS 

SPECIAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevatcir  Co 

417  SlXia  m,  -  SAJ4  PIkJUimiM   S  -  PW«»  It«brook   1 

KBK 


220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 


Concrete  Cuttin 

Compressors  Rented 

PORTABLE  WELDERS 
Air  Tools  of  Ail  KincU 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636  -  0755 


SERVICE 


INTEGRITY 


RESPONSIBMJTY 


iohnsManville 

CORRUGATED  TRANSITE 

...the  permanent, fireproof 
roofing  and  siding  material 


THE 
BROOKMAN 

COMPANY 


WESTERN 
ASBESTOS 

COMPANY 

;i75  Townsend  St     Sor  Francisco 

'eiifcpnone:  Htmiock  4884 


f  LOdR  COVER  INGS 
ACOUSTICAL  MATERIALS 
BUILDiNG    MATERIALS 


e«lN  J.  A..  MAWCmi.  Ow»«T 

•r  WILLIAM   O'CONMOI 


S5  MAIN  STtEET.  SAN  FRANCISCO.  I 
Tfl«p*ione  YUkon  071  7 


A    new    OiGANIIATION    of   •.iperleaeed    MEW 


r 


fAG12 


VETS'. 


— j—iaaKlSBCIilCT'Sr!!!!" 


>»Afl Y     PACIFIC     BUI  L  PER 

POg::i:""!!:'°^ i!. .j"Bf    ■»■?' i.j     ■''■!„«■!■ 


APVANCE  CONSTRUCTION  RSPORTS 


WEDNESDAY.  MARCH  13,  1946 


DAILY  PACIFIC  BUILDER 

•••e^   Kv«ry  M*rii4nfl,  Extepi   S*turti«y,  Suaday  Mid  U«tai   HotMaya 


>AXLY  PACIFIC 

Pacific  GocuA, 

covering^  prSicipallTuiTdm 


'  y,^^*R  i«  the  pioneer  construction  dally  «rf  Che 

1  Sfci^,^H^u^in??"pJ^i^-lY„^i!f^r^,«^  "rri<^« 


„ -,    ,    ,-,   ^     .-     ing  and   eneineering  piolecta: 

consolidated  J^uary  2.  IkS.  with  llrsen'.  Idvan^oe     ' 
Construction  Reports.  A  Legal  Ne^^spaper  of  gen- 
eral clrcalation  as  defined  by  the  Superior 
Court  of  San  Franclaco  County. 

.,-.  ..        ^  SUBSCRIPTION   RATES: 

»3.00  oei  Month;  $30  per  Year  (Payable  In  Advance).  SIngjo  Copy,  16« 

Entered  a«  Seooad-Class  matter  July  25,  1907,  at  the  post  office 
at  San  Franclaco,  California,  under  the  Act  of  March   3,  1879 

Published  by 
STAR1C.RATH  PRIN'nNG  &  PUBLISHING  CO.     «^^ 
Under  a  management  afiecmeut  witk 
F.  W.  DODGE  CORPORATION,  Omwm 

G.  E.  McGAVRAN,  Editor  J.  E.  ODGERS,  Advortloing  Managar 

46S  TcbUj  St.,  San  Franciico  3  TeLi  MArket  7110 


J  Architect— Donnel   E.   Jaekle,   Build- 
j      ers"   Exchange   Building,    San  Jose. 
Contractor— Bridges  Constr.  Co.,  1071 
•j     Pine  Avenue,  San  Jose. 
I  Roofing— Valley    Roof    &    Insulation 

Co.,  790  Stockton  Ave.,   San   Jose 
Plumbing— Fred  Berryman  and   Son, 

32  Santa  Cruz  Ave.,  Los  Gatos. 
Glass— LeDeit    Glass    Co.,    Box    645, 

San  Jose. 
Foundations    and    Concrete — Bridges 
Constr.  Co.,  1071  Pine  Avenue,  San 
Jose. 
Painting— Geo.  H.  Smith,  103  Edelen 
Ave.,  Los  Gatos. 


A  bond  election  will  be  held  April    3/13/46  ••     i^ 

25   by    the    Alamo   Grammar    School  .CONSTRUCTION   UNDER  WAY 
District  on  a  proposal  to  Issue  bonds  I  SHEET  METAL  SHOP 
in  amount  of  $37,000  to  finance  above  Contract  Price,  $39,719 

construction.  SACRAMENTO,  Sacramento  County, 

. i  I      Calif.  22nd  and  S  Sts. 

3/13/46  ••     8  I  Construction  of  one-story  sheet  metal 

TO   START  CONSTRUCTION 

SHORTLY 

FURNITURE  STORE      Cost,  $250,000 


SUB  ■  mi^  WANTED 


shop  and  oftice,  masonrj-  walls  and  ;  «»""-  r«,a(l™»Hl».   tatH!!^  i'l^n'!*  "\^'^  ^^'JSIZil'^,]^^  J^"'  """'» 


steel  frame. 
Owner— Withheld. 


service. 


3/13/46  1 

PLANNED 

REMODEL  BANK    Est  Cost,  $40,000 

SAN  ANSELMO,  Marin  Co.,  Cailf. 
403  San  Anselmo  Ave. 

Expansion  of  Bank  of  America  to 
more  than  double  present  size,  in- 
cluding remodeling  of  present  build- 
ing and  construction  to  rear  of  it 
expanding  floor  area  from  2100  to 
4500  sq.  ft.,  installation  of  modem 
fixtures  and  fluorescent  lighting. 


SACRAMENTO,    Calif.    14th    euid    K  ,  Architect  —  Gordon    Stafford,    Insur- 

Streets.  !      ance  Bldg.,  806  K  St,  Sacramento. 

Construction  of   three-story   building  •  ConiracUor  —  Holdener     Construction 

(80x180  ft>,  with  foundation  aliov,--  i      Co.,  2608  R  St,  Sacramento. 

ing  for  addition  of  two  stories ;  air  {  ■ 

conditioning  throughout  U  ij  ^ic 

Owners— Jackson  F\irniture  Co.,  Frank    •^^it.'**'.  „ .     ^  •     •     12 

K.  Jackson,  president  Clay  at  13th  1  ^R ^PARING   WORKING 


yam,   spec.  iri»2;    B.d«  opon    March   18,  11:00   A    M  »''*'^'    NOy 

.  I.  »»m..  Ooo^r.  Oo.,  941  Ru,„  BWg..  S.  F   (KXbrook  OQOS  «t  7064)  " 


St..  Oakland. 


DRAWINGS 


Superotrtieiure   for   Ordnanee    Sh( 
U 

Jas. 

S^K^'ST^Si^:   ''^';^*'-    ''*^'^''    ^"^^    Oaks    5070T 

A    »^2^  f^^"***^  *^^*"  **^'  »*°  Francisco  (EXbrook  7624) 

A.  War«eu   Blair  Co..    lac.   9  Main    St.   Van    Franciece    (YLTton    039^7 

^•ter  Kiewlt  Song'  Co..  4^  T^aat  at     ii*«   ■v-..,-.-..    .,^,.        .     _ __ 


Son.'  Co.,  4^  Poet  St.  Ban  Francisco   (KXbrook  rr'^a. 
Barret  A  Hilp.  •!«  Harrieon  gt.  gan  Frtmciaco   (DO^ialToo^      " 
raxj^or,  Sj^erfen,  A  Pearce.  l»5^outh  Park,  San  Fran^s^J'TE.Wook  6639  > 
Altor  Yolo  Thoatre,   Woodland^-    Bid* 


BUILDING  SECTION 


Architect  —  Herbert    E.    Goodpastor,  '  '"'l-ASS  FACTORY  Cost,  $500,000  , 

Mitau  Bldg..  Sacramento.  j  i  O.VU.NA,  Los  Angeles  Co.,  Cal.    Be-  t 

Contractor— A.    E.  Erickson    &   Sons,        ^^1^,*"    Lexington    Ave.    and    FhU-         _     ,  .n— ir.    w«-«.-««.    n.^  ..-       . 

1932  El   Monte  Ave..  North   Sacra- I     ^d«^'Ph'*.  «t.  ^rZ^  C^t7' r^    ,J^S,  ^    .*    *'•"    **^'^*'    ^^  ^'^   ^-    **■ 

mento.  !  Construction  of  six  1-story  steel  and  !      t^^^J^^'^    ^^     ^^   Ml.«*«ippi   gt..    S.   F.    (UNderhUI  0J76) 

. !      concrete   factory    buildings   includ-  i      ^•^•*'  ••'torto.  9t2  ClomenWna  ^..  Saa   »*unoi»co    (GArHeld  8S17» 

3/13/46  ••     9        '"&    '"^^^    factory    bldg.    a2Ux3<JU»;!      -A-i'rod  J.  Hopper  Co.,  341  Langton   St.,  San   Francisco    (MArk.t   707a» 

SOND   ELECTION  PLANNED  machine  shop  ( 60x120 j  ;  batch  plant  ;  p; > — *"^- 

SCHOOL  ADDITIONS    Cost  $600,000  ,      '30xl50>;   box  shop    (120x250);   two  ,  "'•"«    «**raee    BWg..    4th    and    Clementina    Streets,    San    Franoiseo-     Bidm 
TRACY,  San  Joaquin  County,  Calif.      I      -v,irPhmi..P«   noviv9.in  ...k  >  ,         ^.^^.. .     ,.  ano.seo,     Bids 


warehouses   (120x240  each>. 
Owner— Bank    of    America,  "403    San  i  Con^rr^ctlon  of  T classrooms,'  3  home  !  Owner— Hazel-Atlas  Glass  Company 


Anselmo  Ave.,  San  Anselmo,  Frank 
P.  Theron,  manager. 
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PLANS    BEING    FIGURED 

SANTA  MONICA,  Los  Angeles  Co. 
Calif. — Maurice  Sasso,  engineer.  124 
W  4th  St..  Los  Angeles  .has  com- 
pleted plans  and  is  taking  bids  from 
a  selected  list  of  contractors  for  the 
construction  of  two-  and  part  three- 
additional  stories  to  be  adminis- 
trative and  central  office  building, 
1314  7th  St..  Santa  Monica,  for  the 
Associated  Telephone  Co.,  Ltd.  The 
addition  will  be  of  reinforced  con- 
crete. Class  A  construction,  10,350  sq. 
ft.  per  floor,  total  24,300  sq.  ft.;  con- 
crete floor  and  roof  slabs,  one  new 
elevator  (contract  awarded),  add  to 
existing  elevator,  extend  present 
heating  and  ventilating  system,  steel 
sash,  acoustical  treatment,  etc.  Bids 
are  to  be  submitted  Thursday,  March 
21,  and  work  is  scheduled  to  start 
April  1. 
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STORE  BLDG.         Est.  Cost,  $200,000 
OAKLAND,   Alameda  County,   Calif. 

65th  St.  and  Telegraph  Ave. 
Con.struction  of  building  to  house  re- 
tail  store   and   offices   for   profes- 
sional men  (130x110  ft). 


o,'13/46 

SUB-CONTRACTS  AWARDED 

RECONSTRUCT  BUILDING 

Reconstruction  of  front  of  retail  llq-  ;  Owner — H.  W.  Richardson,  c/o  Dick's 
uor  store,  bar  and  back  bar,  toilets,  '  ^^^  *  Storage  Co.,  6526  Telegraph 
office ;  asphalt  tile  floor,  new  plas-  !  ■'^v®- 
ter  vaulted  ceiling,  indirect  light- 
ing, ventilating  system,  neon  light- 
ing, metal  marquee. 

Owner— Withheld. 

Architect— Oscar  R.  Thayer,  1257  Ca- 
brillo  Ave.,  Burlingame. 

Contractor — George   T. 
Milan  Terrace. 


living  classrooms,  conversion  of  old 
gym  to  a  cafeteria;  locker  rooms, 
convert  old  auditorium  to  library; 
new  modeni  auditorium,  service 
yard  and  paved  fore  court  and 
modem  swimming  pool,  paved  game 
courts  (340x120  ft);  construct  ap- 
proach road  and  parking  area,  cov- 
ered corridors  from  present  build- 
ing   to    newly    constructed   areas; 


'      Wheeling,    West    Virginia. 

Engmeei.s— Donald  R.  Warren  Co.. 
500  Figueroa  St.,  Los  Angeles. 

Contractors — Larsen  &  Larsen,  629 
Br>'ant  St,  San  Francisco  (site 
oifice:  1331  Philadelphia  St,  Po- 
mona). 


opon   M«roh   15,   10:09   A.    M. 
Barrel*  A  HUp,  918  Harrison  St.,   San   Franoiseo    (DOuglas  0790) 
^^;^f^*ConBtr.  Co..   Inc.,   119  Crocker   Bid*.,   S.   F.    (BXbrook   5616). 
in-K     *'<*^"'^«^  Co-  !"<».  610-li5th  Street  Oakkuid    (TWInoaks  5070) 
JBTbontraUt  *  Sumtnere,   448  Sixth    St,    San    Fraaclsco    (MArket  8310) 
DcJ:.uca  4   Son.   1745   Filbert   St,   San    Francisco    (ORdway    8600) 
M.  A  K.  <t:orp..  200  Financial  Center  Bldg..  S.  F.    (EXbrook  7624) 
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jBIDS  POSTPONED  UNTIL  MAR.  18 
I  BANK  Estimated  Cost,  $65,000 

EAST  SALINAS,  Monterey  Co.,  Calif. 
j     Alisal  Street 
Robinson,    43    Construction  of  one-story  reinforced 
concrete  bank  building. 
Plumbing  and  Electric  Wiring— F.  J.    Owner  —  Monterey   County    Trust    & 
Klimm  Co.,  Inc.,  456  Ellis  St,  San  '■      Savings  Bank,  Alisal  Branch. 
Francisco.  •  Architect — CJhas.   E.   Butner,   7  Win- 

Electric  Wiring  and  Heating— Colan  '     ham  St,  Salinas. 
Heating  &  Sheet  Metal  Co.,  25  Pat-  |      Bids    scheduled    to    have    been   re 
terson  St.,  San  FVanclsco.  }  ce 

Glass— Habenicht  &  Hewlett,  360  Mis-    un 

sion  St.,  San  Francisco.  j  March  20  at  the  board   of  directors 

Iron   Grille   Work — Progressive  Wire    meeting. 
&  Iron  Works,  2130  Folsom  St.,  San  j     As    previously    reported,    plans   are 
Francisco.  '  being  figured  by  the  following  con- 

Brick.  Stone  Work  and  Hollow  Tile —    tractors: 
Harr>-  E.    Drake,    666   Mission    St,  1     Pacific   Builders.   312  E.  Alisal   St, 
San  Francisco.  ;  Salinas.  I 

Hardware — F.  G.  Norman  &  Sons,  890  '     Coast    Counties    Construction    Co..  ' 

Valencia  St.,  San  Francisco.  j  P.  O.  Box  509,  Salinas. 

Painting — Harry  Plxton,  785  Temple-  '     Lloyd  V.  Hampshire,   103  National 

ton  St,  San  Francisco.  [  St.,  Salinas. 

Lathing    and    Plastering  —  Bradley       Stolte.  Inc.,  8451  San   Leandro  St, 
Plastering    Co.,    1266    Howard    St,    Oakland. 

San  Francisco.  j      Harold  C.  Geyer,  787  Munras  Ave., 

Linoleum— West    Coast    Linoleum    &    Monterey. 
Carpet    Co.,   2689  Mission    St.,    San  i     Cliff  Hicks,  296  El  Camino  Real  S., 


3/13/46 
m„de„^e  and  alter  pans  or  the   |^?T^o°,7«*f^T|,  AWARDED 

Architeot-E    i'  Kump.   251   Keamy   0^«^P»elrator  Syphon  Company 

___M.^„='ri,  .  cau«.  ne«>-'r%"--^'.?n,r„'i'orl.1f: 

™°"^"-  I  !     ica  Bldg..  Oakland. 

q/io/.fi  „     H  :  Contractor— Campbell  Const  Co.,  80O 

PREPARING  WftRKiNC  i     *R"  Street  Sacramento. 

DRAW^Sgs     ^°"*^'^°  I  Hoof ing-Sacramento  Roofing  &  In- 

REMOML  STORE  Est  Cost  $15,000        ^^aSenTo  """••   ^^   ""■   ^'^  '"'"'   ^''"- 
^^^?^¥?NT(3,  Sacramento  County, ;  piu^bing-M.  R.  Carpenter,  907  Front 

Street,   Sacramento. 


jBemodel   Fdro  Ageeey,   Market  St.  and   Duboce  Ave.,  S<m    Francisco:    Bids 
(  open    Maroh    15,  1:00   P.    M. 

12  1     Jaeka  *  Irrtae,  8B9  Market  gt,  gan  Fraac 


_Jcii?co   (GArfield  2106), 
Carrteo  A  (5auUor,  906  Oc«an  Are.,   San   Francisco   (JUnlper  4-80811 
H.   E.   Rahlmann.  251  Kearny   St..   San   Francisco    (DOuglas   8023) 


Calif.  8th  and  K  Sts. 


I.  du    Pont   plant;    Bids  open 


l«nprove   Paiollitios.  South   San    Francisco,   E. 
Maroh   it,  4:00   P.    M.    (EST). 
DlnwMdie  Coaatr.  Co..   Ine.,  219  Crocker  Bldg..   S.   F.    (KXbrook   5618). 
Barrett  A  HUp,  918  Harriaon  St,  San  Francisco   (DOuglas  0700). 


Bias   scneauied   to    nave    been   re-    Remodel    comniftf.    intprinr  of   store   t:,.  ',,,:"• 

ived  March  12  have  been  postponed  i     bui'dSg  H^  new  Tront  ■  ^  ec  nc  W.nng-Manuel  Joseph.  1U20 

.til    March    18   and   will   be   opened  i  Owner  — Eaeleson  Hawkins  Co     801  '  x^     .    ^    of'   Sacramento. 

■     -  -  ^  KSt     ^^^'^^^^^  "a^^*"^  *-°'    *'^    Heating,  Sheet  Metal,  Steel  Window- 


Architect  —  Gordon    Stafford.    Forum 
Bldg.,  Sacramento. 
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PROSPECTIVE    BIDDERS 

SCHOOL  ADDITION 

STOCKTON,  San  Joaquin  Co.,  Calif, 

Lincoln  and  Jefferson  Sts. 
Additions  and  alterations  to  Hazel 
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and    Steel    Rolling    Doors — Wagner 

Sheet  Metal  Works,  2217  Broadway, 

Sacramento. 
Tile  Work  (Hollow  tile  walls)— E.  A. 

Hunn,  3057  17th  St.  Sacramento. 
Glass    and    Glazing— American    t^iel 

&  Material  Co.,  2701  Stockton  Blvd. 

Sacramento. 
Overhead    Wood    Doors— Walter    D. 

Bates    &    Associates,    666    Mission 

St.,    San    Francisco. 


MMIoai-Deiktal   Building,  Qcary   Blvd.  and   14th   Ave.,   San    Franolsoo;    Bid* 
oloM  MAreh  14,  5:00  P.  M. 
Krbentraut  A  Sommers,   44«  Sixth   St.   San   Francisco    (MArket  8S10). 
M.  J.  King,  Inc.,  281  Fraaklln  St.  San  Francisco    (UNderhUI  8109). 
LeLuca  A   Son.   1745   Filbert   St,    San    Francisco    (ORdway   3806). 
A.  J.  Hopjper  Co.,  243  Langton  St.,  San   Francisco   (MArket  7070). 


Firehouse  Addition,  San   Franoiseo   Naval   Shipyard;    Nt>y  13034;    Bids  dose 
March   20,   11:00   A.    M. 
Erbentraut  &  Summers.   446  Sixth   St.   San    Francisco    (MArket   8319). 
A.  Farnel)  Blair  Co..   Inc.,  9  Main   St.   San   Francisco    (YUkon   0390) 


School    Buildings,   Pittsburg;    Bids   close    March    18,   8:00   P.    M. 

M.  J.  Kln|;,  Ina,  281  Franklla  St.  San  Francisco   (UNderhUI  8200). 


Separation  Struct.,  Bayshore  Freeway,  San  Jose;    Bids  close  Mar.  13,  2  PM 
Carl  N.  S^enson  Co.,  355  Stockton  Ave..  San  Jose  (Ballard  2602). 


Theater  Bldg.,  Fairfax,  Marin  County;  Bids  open  March  15,  2  P.  M. 
A.  J.  Hopjper  Co..  243  Lang^on  St..  San  Francisco  (MAiVet  7070). 
Elligson    A   Mitchell,    576    Natome    St  .    San    Francisco    (UNdcrhill    3973) 


Francisco. 


•• 
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BIDS    IN 

OAKLAND.  Alameda  Co.,  Calif.— 
Bids  are  in  and  will  be  held  un- 
opened until  March  18,  4  P.  M.,  by 
the  Oakland  Port  Commission,  foot 
of  Grove  St.,  Oakland,  for  furnish- 
ing floor  covering  for  interior  of 
airport  office  building. 
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BIDS   IN 

OAKLAND,  Alameda  Co..  Calif- 
Bids  are  in  and  will  be  held  un- 
opened until  March  18.  4  P.  M..  by 
the  Oakland  Port  Commission,  foot 
of  Grove  St..  Oakland,  lor  painting 
interior  of  airport   office  building. 
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STARTING    WORKING 

DRAWINGS 

STORE 

SAN    JOSE.    Santa    Clara   Co.,   Calif. 

E  Santa  Clara  St.  near  34th  Street 
Construction     of    frame    and    stucco 

building  (40x100  ft.)  to  contain  two 

stores ;   glass    block. 
Owner — E.  H.   Seagrave,  c/o  Arch. 
Architect— Gifford    E.    Sobey,    69    So. 

First  St.,   San  Jose. 
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FIRE     LOSS 

BERKELEY.  Alameda  Co.,  Calif. 
Fire  recently  damaged  a  warehouse 
adjoining  the  main  building  of  the 
Trailmobile  Company  at  Seventh  and 
Gilman  Streets,  with  an  estimated 
loss   of   $5,000. 


3/13/46 

WORK  UNDER  WAY 

ALTERATIONS  TO  BAR 

Estimated  Cost  $12,000-$13,000 
OAKLAND,    Alameda  County,   Calif. 
Seventh  and  Washington  Sts 


Salinas. 
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BIDS   OPENED 

HAWTHORNE,  Mineral  Co.,  Nev. 
—Johnson,  Drake  &  Piper,  Inc.,  1736 
Franklin  St.,  Oakland,  at  $259,340 
submitted    low    bid    to    the    office    of 


Alterations  to  bar,  including  outside  i  the  officer  in  charge  of  construction, 
tile,  plate  glass,  fluorescent  light-  '  Naval  Ammunition  Depot,  Hawthorne 
ing,  three  sets  plumbing,  asphaltlc  >  Nev.,  under  Spec.  17604,  NOy  13561. 
tile  floor,  concrete  work,  mirrors,  j  for  construction  of  six  inert  store- 
interior  painting.  i  houses  (each  approx.  50x200  feet), 
Owner— Withheld. 
Architect — Guy    L    Brown,    Bank    of 

Commerce  Bldg.,  Oakland.  '  glass  block  masonrj',   iron  and  steel 

Contractor— V.    E.    Sigge,    3912    Lin-  •  work,  roofing  and  sheet  metal  work 

1  and  completion  of  the  alarm  system 
^as  pertaining  directly  thereto  at  the 
;  Naval  Ammunition  Depot,  at  Haw- 


I  iii^iuoca     ICCH..11    approx. 

1  and  earthwork,  railroad  construction, 

]  road     work,     concrete     construction, 


wood  Ave.,  Oakland. 


ton  Elementary  School,  including  a 

cafeteria  and   kitchen,   public   play    Structural   Steel   and    Misc.    MetaL 

yard,  classroom,  library  and  office,  i      Morienson    Constr.    Co..    I9th    and 
Owner— Board   of   Education,    Stock-  i     Indiana  Sts.,  San  Francisco.  ,..       ^ 

ton  Unified  School  District  Admin- ;  Alill    Work— Sierra    Mill    &    Lumber  i  *"*^*'  Bldg..  Marin  Jr.  College,  Kentfleld;    Bids  open   Mar.  14,  8  PM 

istration  Bldg,  Stockton.  |      Co.,   201  V  St..   Sacramento.  ^-   "^    Hopjper  Co..   243   Langton    St.,    San    FranclRco    (MArket   7070). 

Architect— J.  U.  Clowdsley,  Exchange   Acoustical   Tile  Ceilings  —  Western    ALTER  and  Clean  Bldg.,  501-7  Howard  St.,  S.  F.;  Bids  open  Mar.  20.  10  AM 

Bldg.,  Stockton.  Asbestos    Co.,    675    Townsend    St,        Marinosa  Constr.  Co..  1106  Mariposa  St.  San  Francisco   (UNdcrhill  0375) 


Plans  and  specifications  obtainable        San   Francisco 
from  the  office  of  the  architect  upon    Painting— R.    W.    Reade   &  Co     2019 
deposit  of  $25.  \     Blake  St.  Berkeley. 

Each  bid  must  be  accompanied  by  !  Asphalt  Tile — Nu-Art   Linoleum  Co., 
cash,  certified  check   or  bid   bond   In  ■      1214   16th  St.,  Sacramento, 
amount  of  not  less  than  10%  of  bid.  ' 

As  previously  reported,  bids  will  be 
opened  April  2,  8  P.  M. 

The  following  contractor  has  taken 
out  plans : 

S.  C.  Giles  &  Co.,   319  Elks  Bldg., 
Stockton. 


•  fa:.,  j_  •=-*,,;, 


C.  L.  Wold  Constr.  Co.,  4412  Fulton  St.,  San  Francisco   (SKylln<«  4362) 

Esbcrg  Residence,  'eth  Ave    and  Presidio,  S.  F.;    Bids  open   Mar.  11,  Noon. 
G.  P.  W.  Jensen  &  Sons.  Inc.,  320  Market  St.,   S.  F.   (GArfield  2444). 
R.   A.   Culllen,   478  Jackson    Street.    San    Francisco    (SUtter   1951). 
Elvin   C.   $tendell.   2278   Market   St.,   San    Francisco    (HEmlock   5352). 
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STARTING    WORKING 

DRAWINGS 

GROCERY    STORE 

SAN  JOSE,  Santa  Clara  Co..  Calif. 
Fourth  and  Jackson   Streets. 

Ci^nstruction  of  frame,  stucco  build- 
ing with  brick  masonry  interior 
walls,  to  contain  grocery  store  on 
ground  floor  and  residence  and 
dentist's  office  on  second  floor. 

Owner — Dr.   James  Chan,  c/o  Arch. 

Architect — Gifford  E.  Sobey.  69  S. 
First  St..  San  Jose. 


thome.  Nev. 

Plans  and  specifications  were  pre- 
pared by  Architects  Blanchard  and 
Maher,    369    Pine   St.,    San    Francisco. 

Other  bids  were: 

J.  A.  Terteling  &  Sons.  Inc..  Los 
Angeles.    $271,107. 

A.  Famell  Blair  Co..  Inc..  S.  F, 
$332,400. 


8 
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I  BIDS    IN— HELD    UNDER 
:  ADVISEMENT 

STORE    ADDITIONS 
•  SAN  FRANCISCO.  Lincoln  Building, 
I      867  Market   Street. 
!  Escalator  and   elevator  additions   to 
store  building. 


3/13/46  ••     7 

PREPARING    PRELIMINARY 

PLANS 

FARMERS'   MARICET 

NEAR  CUPERTINO,  Santa  Clara  Co., 
Calif. 

Construction  of  farmers'  market  con- 
sisting of  a  market  building,  a 
packaged  liquor  store  and  small 
restaurant,  of  frame,  stucco  and 
brick  veneer  and  containing  about 
5000  sq.  ft.  area. 

Owner — Vito  Chlala.  c/o  architect 

Architect— Gifford  E.  Sobey,  69  S. 
First  St.,  San  Jose. 
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PREPARING    PRELIMINARY 
DRAWINGS 

RESTAURANT  BUILDING 
ANTIOCH.   Contra   Costa  Co.,   Calif. 

Second  St 
Construction  of  one-story  with  base- 
ment    and     mezzanine     restaurant 
building,    masonry    and    reinforced 
concrete  constructlo. 
Ower — Thomas    Milan,    c/o   architect 
Architect— Elizabeth   H.  Witkin,  2712 
Shasta  Rd.,  Berkeley 


3/13/46 

PREPARING   WORKING 

DRAWINGS 

REMODEL  STORE  Est.  Cost.  $20,000    Owner— Hale   Bros..   867   Market   St. 

ANTIOCH,    Contra   Costa   Co.,   Calif.  '  Architect— William    G.    Merchant,    57 

Second  and  G  Sts.                                  i         Post   Street. 
Addition    and    remodeling    two-story  ;  

hardware  and  paint  store,  masonry  !  3/13/46  •     •    3 

and  timber  construction.  j  PLANS    BEING    FIGURED— 

Owner— Henry   Howse,  c/o  architect  \  BIDS  OPEN    MAR.  18,  1:30  P.   M. 
Architects— Mrs.  Elizabeth  H.  Witkin  ,  STORAGE    BLDG. 

and  Michael  Goodman,  2712  Shasta  |  SACRAMENTO,  Sacramento  County. 

Rd.,  Berkeley.  Calif.    23rd  and   "S"  Streets. 

• Construction    of    1 -story    heavy    mill 

3/13/46  *     '     ^  i      *J'P®    storage   building    (80x160   ft) 

TO   ASK    BIDS   TODAY  j      with    corrugated    aluminum    exter- 

OFFICE   BUILDINGS  |      lor. 

Approx.   Cost,   $75,000  i  Owner— Carl    Fiedler,    1108    43rd    St., 
SALINAS,  Monterey  Co.,  Cal.    Own-        Sacramento. 

er's   site.  i  Architect — Leonard     F.     Starks,     416 

Con.struction    of   six  separate  1-story  '      Native    Sons    Bldg.,    Sacramento. 

flame  and  stucco  office  buildings.  1      Following    contractors    have   taken 
Owner — Shippers    Development,    Inc.,  i  out  plans  : 

101    Highway    South,    Salinas.  j      Charles     F.     Unger.     2426    Seventh 

Architect— Chas.   E.    Butner,   7   Win-    Ave.,    Sacramento. 

ham  St.,   Salinas.  C.    C.    Ruby,    3350   Freeport    Blvd., 

Plans    will    go    out    to    bidders    to-  }  Sacramento, 
day;    bid    opening    date    to    be    an-  j      c.    J.   Hopkinson,   1810  28th    Street, 
nounced  shortly.  |  Sacramento. 

r'ollowing    contractors    are    taking  !      Frank    Maloney,    1915    "S"    Street, 
out    plans :  Sacramento. 

Stolte,   Inc..   Casanova   Ave..   Mon- 
terey. 

Pacific    Builders,    312    E:ast    Alisal. 
Salinas. 

Vom  R.  Huck,  Salinas. 

Hampsliire    &    Son,    19222    Arminta 
St.,  Reseda. 


3/13/46  •• 

PREPARING   WORKING 
DRAWINGS 

FORESTRY  BUILDING 

Approximate  Cost  $600,000 

BERKELEY,  Alameda  County,  Calif. 
Berkeley  Camous 

Construction  of  4|r«e-8tory  reinforced 
concrete  forestry  building. 

Owners— The  Regents  of  the  Univer- 
sity of  California,  Berkeley. 

Architects— Miller   &    Wamecke,    Fi- 
nancial Center  Bldg,  Oakland. 

Supervising  Architect— Arthur  Brown 
Jr,  251  Kearny  St.  San  Francisco. 


WANTED 

+    ..  ....  •«  -■.  ■." 

i  FOR  SALE  .  COR  REMT 


N.    Rothmaji    Factory,   South   S.    F.;    Bids   open    March   22,   11    A. 
R.  A.   CuUen,   478  Jackson    St,   San   Francisco    (SUtter   1951). 


M. 


USED  EQUIPMEN1 
AND   MATERIALS 


CONTRACTORS  . . . 

See  us  regardinj>  Improvt  mms  District  jobs.  We  handle 
collections;  buy  WarraMts  ur  Brmds  on  all  1915  or  1911  Act 
Districts.    Telephone  GArfield   «0(M) 

HANNAFORD    &    TALBOT 

519  CALIFORNIA  STREEr  SAN   FRANCISCO  4 


FOR  SALE 


11— HOSPITALS 


NF^ 


itW   &   RECX>NDrnONED 
DIMENSION   LUMBER 

TIMBERS,    wallboards,    plumbing, 


3/13/46  ••    u 

PROJECT     AUTHORIZED 

Gl^^^C  Cost  $163,000   pipe,  miJIwork.   and  other  building 

-"  "^  njaterials.    SALE  PRICflS.    large 

stocks  of  "hard  to  get"  items. 


SAN  FRANCISCO.  50  Fall  St 

Acquisition  and  alterations  for  out- 
patient clinic  involving  alterations 
to  basement,  first  and  second  floors, 
including  electric  work,  $28,300;  oQnn  ti.  j  a* 
conversion  of  freight  elevator  to  ^""  Inird  St 
passenger,  $4700;  purchase  of  build- 
ing, $130,000. 

Owner— Bureau  of  Yards  and  Docks, 
Navy  Dept,  Washington.  D.  C. 


Wire,  write,  or  'phone 
riEVFLANn  WRECKING   CO. 
-      VAlencia  4977 


MMERSTON  &  GREEN  LttMBER  CO. 

Wholesale  and   JobbiRg   YaxdU 

LUMBER  -  TIMBERS     TIF^S     FIR      REDWOOD 

PONDEROSA  -  SUGAR  FINE 


Sar    Francisco 
i:00  ARMY   STREET 
ATw«Ur  1300 


Oakland 
2001    LIVINGSTON    STREET 

KEilog    4   1884 


12-13— INDUSTRIAL 
BUILDINGS 


3/13/46  •     •     3 

TO   START  CONSTRUCTION 

WAREHOUSE  Cost   $33,500 

OAKLAND,    Alameda  Co.,  Cal.    2140 
Livingston   Street. 


:      1  27  E  MULTIFOOT  PAVER,  1  30  I 

CAT  with  Cardwell  Sideboom,  2  1200-  ' 

gallon  OIL  DISTRIBUTOR  TRUCKS,  i 

,  1    WILLIAMETTE    HOISTER   LUM- 

1 BER   CARRIER,    66-in.,   1    D   6   with  I 

Dozer,    1    P    &    H    TRENCHER,    1  j 

j  SCHRAM  COMPRESSOR  260  Actual,  j 

■ '4    truck-mounted   COMPRESSORS    5. 

3/13/46  •     •     12    60  K.  W.  GENERATOR  SETS.  G  M  C  | 

TO   START   CONSTRUCTION  Diesel  powered,  new  1  T  D  18  Inter-  '■ 

WOOL   PLANT  Cost,    S45.000    national  TRACTOR  with  Dozer,  guar- 

SAN    FRANCISCO.     SE    comer   Re-    anteed.    Walsh    Equipment    Co.,    1057 

vere   and   Griffith.                                   :  Solano  Ave.,  Albany.  LA.  5-1214. 
Construction  of  one-story  frame  wool  ,                                            to  Mar,  15,  1946  1 
plant  ■ . I 

Owner— Legallet    Tanning    Co.,    1099       Surplus  Equipment:  Excellent  con- » 
Quesada  Avenue.  dition  :  1938  WHITE  FLATBED  LBR  ' 

Engineer— Ira  S.  Kessey,  251  Kearny.    TRUCK.     5-ton,     1943     motor;      1930 
Contractor  — H.     E.     Rahlmann,     251    KLEIBER  FLATBED  TRUCK  (needs 
Kearny  Street.  ,  motor)  ;     1     NOVO    WATER    PUMP 

. ;  serial  P-16K70;   1   HYSTER  TOWINCJ 

3/13/46  ••     12   WINCH  for  D-6  Cat.    Peninsula  Pa- 

PREPARING  PLANS  cific  Constr.   Co.,   Spring  and  Chest- 

ADDITIONAL  PLANT  FACILITIES   nut.  Redwood  City.    Phone  Redwood 
„  _  Cost  $1,500,000    1722.  (3/13-14-15-18-19/46) 

EMERYVILLE,    Alameda   Co.,   Calif.  . 1  i 

Powell  and  Landregan.  i     DINING  ROOM  BUFFET,  all  gum.  ' 

Expansion  of  plant  facilities.  '"^  drawers  and  dish  cabinet.  Price  $50. 


STEELFORMS 

STEELTUBE  CONSTRIJC-HON  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

SIEELFORM  CONTRACTING  CO. 

666  Hftrrison  St  DO  55R:^  San  Fraiici»c# 


Associated  Wood  Products  Co 

Fabricators  and  Erectors  of 

'      TIMBER  TRUSSES 

Berkeley  83 1 7  1 335  SIXTH  ST.,  Berkeley  2,  Calif. 


Owner — National  Automotive  Fibres, 
3/13/46  8       Inc..  2230  Uvingston   St   .Oakland. 

SUB-CONTRACTS    AWARDED  '  Architect— E.   O.   Blodgett   1989  Hoo- 

STORE    BUILDING        Cost    $15,000  j     ver  Ave..  Oakland. 
LOS  GATOS,  Santa  Clara  Co.,  Calif.  !  Contractor— S.  G.   Johnson,  4652  Do- 
Construction    of    reinforced    concrete  [      lores  Ave.,   Oakland. 

store   building   and   appliance   shop  i 

display   room   with    glass   and   vit-  ! 

rolite  front. 
Owner — Harry    Smith,   attorney.    San 

Jose. 


Construction  of  one-story  warehouse    Owner  —  Marchant    Calculating    Ma-    Phone  RA.  509L 

chine  Co.,   Powell  and   Landregan, 
Emeryville 


to  Mar.  18,  '46  , 


STUCCO 


THE 


9- 1  a— EDUCATION  AL 
BUILDINGS 

3/13/46        "  ••     0 

BOND   ELECTION 

SCHOOL  BUILDING 

ALAMO,  Contra  Costa  County,  Calif. 

Construction  of  three  additional 
classrooms  for  school  plant 

OwTier — Alamo  Grammar  School  Dis- 
trict, Alamo. 


21 S  KOEHRING  CONCRETE  MDt-  | 
Architect— Albert  P.   Roller,  Crocker   ^R,    electric,    skid    mounted.    Phone  ' 
First     National     Bank    Bldg.,    San  ,  EXbrook  8845.  •  , 

Francisco.  j — I 

- ;      14   S   DAVIS   CONCRETE   MIXER 

12   mounted  on  four  steel  wheels.  Phone 


3/13/46 

PLANNED 

STORE  BUILDING 

FAIRFIELD,    Solano   County,    Calif. 

Texas  St,  part  of  Block  40. 
Construction  of  two-story  warehouse 


EXbrook  8845. 


CONTRACTORS'      SURPLUS 

EQUIPMENT,   Tractors,  Cat  50  and 

30;  Truck  Crane;  Boom  Truck;  Com- 

building   (50xl()0  ft)" with  shop  at   pressors:   Ditcher,  Etc.   McGuire  and 

the  back  (30x50  ft)  Hester,    796— 66th    Avenue,    Oakland. 

Owner  —  Green    Morris,    c/o    Morris   TRinidad_7^76  (to  3/12/46) 

Furniture   Store,  Main  St.  Sulsun. 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  Ud. 

Mariufafturer«  ©f 
Wire  Cut   Repressed   pav-     nniPU^       Hollow    Build 
ing.   Acid   Resisting,   Face,     Olvivll.       '"'^'     f'artjtion 
Fire  Clay,  arwi  Fire     .     .     .  and  Ciuarry   .  . 

Office  and  Plant—POINT  RICHMOND 
Phone  Richmond  226 


TILE 


J 


A  residence  now  occupying  the 
tract  will  be  razed  for  the  new  con- 
struction. 


FOR  SALE  OR  RENT 


IMPROVED 


^ni  -u^Lojai 


STUCCO   CEMENT 


PACIFIC    PORTLAND    CEMENT    COMPANY 


TO  HOME  BUILDERS,.. 

Now  Is  the  time  to  secure  your  choice  of  building  sites  in  a 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  in  the  city  of  San  Mateo  and  5ii 
acres  m  the  town  of  Hillsborough  subdivided  into  69  beautn 
ful  buiWrng  s.tes.  They  range  from  I/4  acre  to  4  acres;  priced 
from  $2,750  to  $  1 3.600  including  improvements. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
plef .on  of  .mprovements;  when  unsold  sites  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets  sewers  and 
water  system;  work  Is  scheduled  to  start  durinq  May  of 
this  year.  '  ' 

Property  can  be  inspected  by  appointment  by  wilting 
FroBk  Askby.  OwMrr,  o«  MArfc^f  1230 


%  -  yard  TRUCK  CRANE.  Phone 
Plen.^anton  273  or  write  Box  425, 
Pleasanton.  to  Mar  12,    46 


BoHers — High  Pressure  and  Heating 

N  E  VV       AND       R  E  1  U  I  L  T 
AM   Sijte*  and   Types   of   Steel  Taaka 

()( EAN  SHORE  IRON  WORKS 

.   SSg  EHrfath  Si.  .  Pbone  UNderhiU  4|10  •  Sui  Fmadec* 


FOR  RENT 


D  8  CATERPILLAR  TRACTOR 
with  double  drum  power  unit  ajid 
bulldozer,  with  or  without  operator. 
Phone  MI.  4520.  to  Mar.  18,  '48 

i      7S   JAEGER   CONCRETE    MIXER 
!  on  two  pneumatic-tired  wheels,  avail- 
able for  rentaL  Phone  EXbrook  8845.  • 

LUMBEaR  HANDLING  EQUIP- 
MENT:  CARRIERS.  STACKERS, 
TRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland     KE  4-1651. 


WANTED 


WORK  rem  D  8  TRACTORS. 
CARRYALIj;  and  TERRA  COBRAS. 
Phone  Stockton   66639  tf 

50  18-in-   TROUGHING  ROLLsTaO 
18-in.    RETURN    IDLERS.   Anderson  ( 
Oravel  Co.,  59  Central  Ave,,  Mt  Yievr.  i 
Phone  Mt  View  S82&     to  Mar.  11,  1»4<  I 
I 

LOCOMOTIVTB  CRANK.  DOBSHL- 
FOWERKD.  STANDARD  OAUOB,  M 

tm  mrr.  bkam.  with  or  with- 
out  MAONST.   A.  D. 

Da 


MASTER  GASOLINE  GENERATORS 

Portable 
Lighting  Plaots 

650  Watt,  to  IS  KW 


GeneniU  Yoar  Dm 
Electricity  RichI  on  Joh 

^W^'^.^HmW^M^"!—  Il-'lll—l— II  I,.  llWi.,,1  IW,— I IW  ■■»■— IliWI*-!  ■<■»"  wWi 


AVAILABLE  STOCK 

FOR  RENT  OR  SALE 


ttRR  EQUiPMENT  COMPANY 


\T' 


"DNESDAY,^ 


MARCH 

L'j   .-mil. 


13.  1946 


DAILY     PACIFIC     BUILnPR 


II  I     I II  I  I  I      '     "  -  -  >^  >^  ^  .^  

ADVANCE  CONSTRPCtiOM  REPORTS 


l^-aT^-PWUC  BLDGil. 


3/13/46  •     •     16 

BIDS    WANTED— 
TO   CLOSE    MARCH   27.  2   P.   M. 
EXTERIOR   PAINTING 
CALEXICO.    Imperial   Co..   Calif. 
Exterior  painting,  etc.,  at  U.  S.  post 

office. 
Owner— Fe<leral    Works    Agcy.,    Pub- 
lic Bldg.s.  Admin.,  office  of  the  Dis- 
trict Engineer,  838  U..-S.   Apprais- 
er's Bldg.,   San   Francisco. 
Specification.s   obtainable   from   the 
above  office  of  the  district  engineer 
or  from   the  custodian   of  the   build- 
ing at  Calexico. 


16 


3/13/46  « 

BIDS  WANTED— TO  OPEN 

MARCH  27.  2  P.  M. 

RELINK  BOILER  FIREBOX 

NAPA,  Calif. 

Reline  builer  firebox  and  overhaul  oil 
burner  at  U.  S.  Post  Office. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  di.strict   engineer,   838  U.    S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtainable   from   the 

above  office  of  the  district  engineer 

or  from  the  custodian  of  the  building 

in  Napa. 


61 


and 
Post 


3/13/46  • 

BIDS  WANTED— TO  CLOSE 

APRIL   2,  2   P.    M. 

PAJNTING 

KINGMAN,  Ariz. 

Exterior  and  interior  painting 
miscellaneous  repairs  at  U.  S. 
Office. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the   district    engineer.    838  U.    S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtainable  from   the 

above  office  of  the  district  engineer 

or  from  the  custodian  of  the  building 

at  Kingman,  Ariz. 


15 


Federal 


3/13/46 

BIDS  WANTED— TO  CLOSE 

MARCH  27,  2  P.  M. 

REPAIR  ROOF 

SAN  FRANCISCO.  Calif. 

Repair  metal  ridge  on  roof  of 
Office  building. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district   engineer,   838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications    obtainable  from   the 

above  office  of  the  district  engineer. 


18-19— RELIGIOUS  B!  DCS. 
BUILDINGS 


3/13/46 

PLANNED 

ADDITION 

HOLLISTER. 

Construction 


19 


Est.    Cost,    $45-50.000 
San   Benito  Co.,   Calif, 
of   additions   to   Sacred 
Heart    school    including   two   class- 
room.", principal's  office,  rest  room 
and    extension    of    toilet    facilities, 
an  assembly  room  and  kitchen. 
Owner— Sacred     Heart     School.     Rev. 
Patrick    O'Reilly,    pastor.    HoUlster. 
A  drive   to   raise  fund   will   be   In- 
augurated after  Marc*  17.    The  floor 
plan    has    been    submitted 
struction   may   be   started 
mer. 


and 
this 


con- 
sum- 


19 


3/13/46  i 

PREPARING   PLANS 
CHURCH  Approx.  Cost,  $100,000 

COLMA.    San    Mateo    County,    Calif. 

Holy  Angels  Church. 
Construction   of  one-story   reinforced 

concrete  church  building  to  seat  400 

persons. 
Owner— Roman   Catholic    Archbishop 

of  San  Francisco,  1100  Franklin  St., 

San  Francisco. 
Architect  —  Henry    A.     Minton,     1045 

San.some  St..  San  Francisco. 


20-21— SOCL\L  AND 
RECREATIONAL  BLDGS. 


3/13/46  20 

PLANNED 

CLUBHOUSE 

HAYWARD,  Alameda  Co..  Cal.  Hay- 
ward  Highland.^. 

Construction   of   clubhouse  building. 

Owner  -Hayward  Sportsmen's  Club. 
John  DeMuri,  vice-president,  412 
McKeever  Ave.,    Havward. 


3/13/46 
PLANNED 
COLD    STORAGE 


21 


PLANT 

Cost.  $500,000 
YUBA    CITY.    Sutter    County.    Calif. 

Between    Reeves    Ave.    and    Bridge 

St.,     along    Sacramento     Northern 

tracks. 
Construction    of    cold    storage    plant 

(125x600  ft.). 
Owner— Yuba  City  Refrigerating  Co.. 

Gene     Morrison,     president;     A.     D. 

Atterbury.  vice-president.  735  Bridge 

Yuba  City. 
Architect — Not  announced. 


22-26 — RESIDENTIAL 
BUILDINGS 

3/13/46  ••     22 

TO    START    CONSTRUCTION 
ALTER  HOTEL  Cost,  $100,000 

SAN  FRANCISCO.  Southwest  comer 
Market  and   New  Montgomery  Sts. 
Alterations  to  hotel  and  store. 
Owner  —  Palace    Hotel    Co.,    Palace 

Hotel,  San  Francisco. 
Architect— F.   J.   McCarthy,   693   Mis- 
sion St..  San  Francisco. 
Engineer  —  H.    J.     Brunnier,    Sharon 

Bldg.,   San   Francisco. 
Contractor— Taylor  &  Goerlcke,  Sha- 
ron Bldg.,  San  Francisco. 


24 


3/13/46 

WORK    UNDER    WAY 

RESIDENCE  Est.   Cost,  $8000-$10,000 

LAFAYETTE,  Contra  Costa  County, 
Calif. 

Construction  of  1^ -story  residence, 
shake  roof,  stucco  exterior,  oak 
floors,  steel  sash,  floor  furnace,  tile 
in  bathroom  and  kitchen,  two-car 
garage. 

Owner  and  Builder— A.  de  Haan,  La- 
fayette. 

Architect — Guy  L.  Brown,  Bank  of 
Commerce  Bldg..  Oakland. 


24 


3/13/46 

PREPARING    PRELIMINARY 

PLANS 

RESIDENCE 

ROCKRIDGE,  Oakland.  Alameda  Co., 

Calif 
Construction 


of 


Recknagel    and    Yoemans.    Va^lejo. 
$36,877. 

Central     California     Constr.     Com- 
pany.  537.733. 

Howes  &  Whitaker,  San  Francisco 
1^^ -story  eight-room  '  $39,350 


residence,    frame   and    stucco    with 

shake     roof,     four    bedrooms,     two 

baths. 
Owner— Withheld. 
Architect— Guy    L.    Brown,    Bank  of 

Commerce  Bldg.,  Oakland. 


Stolte,    Inc.,    Oakland.    $51,676. 
J.   A.   Bryant,   Vallejo.   $58,500. 
Metropolitan  Const.  Co.,  San  Fran- 
ci-sco.   no  total   bid. 


24 


3/13/46 

PREPARING    PLANS 

RESIDENCE        Approx.  Cost,  $12,000 

SAN  JOSE.  Santa  qiara  Co..  Calif. 
Alta  Vista  Way  in  Eastern  foot- 
hills. 

Construction  of  IVi-story  frame,  wood 
f'xterior  residence  (6  rooms)  central 
floor  heating  system,  steel  sash, 
shake    roof. 

Owner — Mr.  De  Motte,  c/o  Architect. 

Architect— Gifford  E.  Sobey,  69  So. 
First   St.,   San   Jose. 


34— DaMS,  RESERVOIRS  & 
DREDGING 


3/13/16  •     24 

PREPARING    WORKING 

DRAWINGS 

RESIDENCE       Approx.   Cost,  $14,000 

FELTON,  Santa  Clara  County.  Calif. 

Construction  of  one-story  rambling 
type  rustic  residence  (6  rooms) 
central  heating  system,  steel  sash, 
shake   and   composition    roof,   etc. 

Owner — Harold   Stem,   c/o   Architect. 

Architect — Gifford  E.  Sobey,  69  So. 
First   St.,   San   Jose. 


24 


$18,000 
,  Calif. 

frame. 


3/13/46 

STARTING  WORKING 

DRAWINGS 

RESIDENCE       Approx.  Cost, 

SAN   JOSE,    Santa   Clara   Co 
University  Ave. 

Construction  of  1'^- story 
stucco  and  brick  veneer  residence 
(7  rooms),  hardwood  floors,  tile 
baths,  shake  roof,  central  floor 
heating  system,  steel  sash,  etc. 

Owner— Dr.  D.  R.  Threlfall,  c/o  archi- 
tect. 

Architect— Gifford    E.    Sobey,    69    S. 
First  St.,  San  Jose. 


3  ],V4b    •  34 

CONTRACT    AWARDED 

PARADISE    DAM.     Mont— Lvnch 

I  Bros.,  .3425  Stone  Wav,  Seattle,  at 
$26,237.50  awarded  contract  by  the 
U.  S.  Engineer  Office,  Textile  "Tower 
Seattle,  under  Inv.  46-65  for  explora- 

tiory   foundation    investigations,    Par- 

i  adise     damsite.     Clai'k     Fork     River, 

;  Sanders  County,  Mont. 

'3/13/46  ••     34 

BIDS  OPENED 
CENTRAL     VALLEY      PROJECT, 
I  California.  —  Parish     Bros..     Box     6, 
jBenicia,  at  (Sched.  1)  $345,885,  (Sched. 
2)    $223,089.50,   submitted    low    bid    to 
:  the  Bureau  of  Reclacation.  Old  High  j 
School    Bldg.,    Antioch,    under    Spec,  j 
No.  1172  for  the  construction  of  earth- 
work,    canal     lining    and     structures,! 
■Contra   Costa  Canal,  station  2321-f25  i 
tf)  the  end,  and  Mountain  View  Res-  j 
lervoir.  Delta  Division.  Central  Valley 
Project.   California.  The  work  is  sit-  ' 
,  uated   from   about   one   mile   east   to  I 
i  about    3%    miles    southeast   of    Mar-! 
'  tlnez.  Calif  . 

Bids  will  be  considered  on  either 
i  or  both  of  the  following  schedules. 
Bidders  may  make  such  stipulations 
as  they  desire  regarding  a  combina- 
tion of  the  schedules  but  no  bid  will 
be  considered  for  only  a  part  of 
either  schedule. 
Work  involves : 

Soh«dulo  No.  1 
Earthwork,  canal  lining  and  struc- 
tures.   Contra    Costa    Canal,    station 
12321+25  to  station  2512+25. 


(A) 

(1) 

$125.00 

(2) 

125.00 

(3) 

.45 

(4) 

5.00 

(5) 

*   .02 

(6) 

.35 

(7) 

5.00 

(8) 

1.10 

(9i 

.35 

(10) 

.40 

(11) 

2.25 

(12) 

62.00 

(13) 

18.00 

(14) 

.015 

(15) 

1.00 

(16) 

.15 

(17) 

5.75 

(18) 

3.00 

(19) 

140.00 

(20) 

150.00 

(21) 

35.00 

(22) 

22.00 

(23) 

1.50 

(24) 

1.85 

(25) 

3.00 

(26) 

4.00 

(27) 

.30 

(28) 

.30 

(D) 


office  without  deposit  after  March 
12.  Guarantee  of  10':^c  to  accompany 
bids. 


Schedule 


(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 


125.00 

125.00 

.45 

1.00 

.85 

.38 

1.45 

2.25 

5.40 

4.20 

.65 

.40 

2.25 

70.00 

.045 

1.00 

2.50 

.20 

5.75 

1.00 

1.50 

.30 

.30 

.30 


3/13/46  •     S6 

WORK    UNDER   WAV 

AIRPORT 

ROSEVILLE,  Placer  Co..  Cal.  Par- 
aliel  with  Atkinson  Street,  and 
boundt^l  by  Church  and  Main  Sta. 

Construction  of  airport;  one  runway; 
will  b>.j  fully  equipped  to  handle 
flight  instruction,  housin?,  repair 
service,    rentals   and    sales. 

Owner  —  J.  M.  Dunbar,  Fall  River 
Mills. 

Grading  Work — Chittenden  &  Chit- 
tenden,  P.   O.   Box  246,   Auburn. 


•  « 
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BIDS   POSTPONED 

SAN  JTIANCISCO— Bids  were  re- 
turned unopened  to  the  contractors 
March  12  by  the  Public  Utilities  Com- 
mission, Room  287  City  Hall,  under 
S.  F.  Airport  Contract  No.  82  for  air- 
port extension  fill,  pavemnet  and  re- 
lated construction  at  San  Francisco 
Airport  <lue  to  the  fact  that  recently 
negotiated  contracts  between  con- 
tractors and  unions  were  not  included 
in  the  call  for  bids.  New  bid  opening 
date  will  be  announced  shortly. 


(17) 

(18) 


(19) 
(20) 
(21) 

(22) 

(23> 

(24) 

(25) 
(26) 


cone. 


ctmc 


cone. 


cone, 
aud 
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PLANNED 

PLACERVILLE.  El  Dorado  Co., 
Calif —The  City  of  Placerville  will 
vote  April  9  on  a  proposal  to  estab- 
lish a  10-cent  special  tax  for  a  period 
of  five  years  to  create  a  fund  to  be 
used  for  the  extension  and  repair  of 
the  sewerage  system. 

40—         STREETS  AND 
HIGHWAYS 


40 
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PREPARING    PRELIMINARY 

PLANS 

RESIDENCE  Est.  Cost,  $20,000 

ANTIOCH,   Contra   Costa   Co.,   Calif. 

Construction  of  one-story  frame  and 

stucco    residence,     four    bedrooms. 

living  room,  kitchen  and  swimming 

pool  $2000). 
Owner — Dr.  Tom  Dozler,  c/o  architect 
Architect— Mrs.  Elizabeth  H.  Witkin, 

L'712  Shasta  Rd.,  Berkeley. 


(1) 


(2) 

(3) 


(4> 


(5) 
(6) 

(7) 


•     •     23      (8) 
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TO   START   WORK 

APARTMENT    BUILDINGS 

Approx.  Cost,  $75,000  each 
SAN    FRANCISCO.     Anzavista    Apt. 

development  on  site  of  old  Calvary 

Cemetery   at   Geary  and   Masonic. 
Construction    of    12    new    apartment 

buildings    each    to    contain    six    5- 

and   6-room  and   bath   apts. 
Owner— Mayfalr  Heights   Corp.,   2701 

Judah    Street. 
Architects — J.    Francis   Ward   and   J. 

S.    Bolles,   369   Pine    Street. 
Civil    Engineers — Punnett   -   Parez   & 

Hutchison,  58  Sutter  Street. 


(9) 

(10) 
(11) 

(12) 


clearing  23  acres  orchards  and 
vineyards ; 

grubbing  20  acres  orchards  and 
vineyards ; 

65,0(X)    cu.    yds.    excavation,    all 
classes,  for  canal; 
400    cu.    yds.    of    excavation,    all 
classes,   for   subbase   for  struc- 
tures ; 

100,000  sta.  cu.  yds.  of  overhaul; 
1000  cu.  yds.  of  compacting  em- 
bankment; 

400  cu.  yds.  of  gravel  subbase 
under  structures ; 
51,000  cu.  yds.  of  excavation,  all 
classes,  f ob*  structures ; 
18.800  sq.  yds.  of  trimming  foun- 
dations for  concrete  lining; 
42.000  cu.  yds.  of  backfill ; 
10.000  cu.  vds.  compacting  back- 
fill : 

yds.  of  concrete  In  struc- 


Wyo.- 
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PREPARING 

PRELIMINARY     PLANS 

RESIDENCE       Approx.  Cost,  $12,000 

CHICO,  Butte  County,  Calif. 

Construction  of  one-stor>',  5-room 
residence  with  cone,  floors,  com- 
position   roofing,   wood   siding. 

Owner — Withheld. 

Architects — Thomson  &  Evans,  1308 
E  38th  St.  at  Park  Blvd.,  Oakland. 


!(13) 

I 

j(H) 

t(15) 

j(16) 

!(17) 
;(18) 
1(19) 


(20) 
(21) 
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PREPARING  WORKING 

DRAWINGS 

RESIDENCE  I 

HILLSBOROUGH,     San    Mateo    Co.,  i 

Calif.  Fallenleaf  Rd.  ! 

Construction  of  two-story  frame  and  ' 

stucco    residence    (five    bedrooms),  | 

hardwood  floors,  tile   baths,   maid's  ! 

room  and  bath,  attached  garage.        ! 
Owner  —  William    D.    Bosschart,    c/o  j 

architect.  ■ 

Architect  —  Henr>-     A.     Minton,     1045' 

Sansome  St..  San  Francisco. 


2350  cu 
turea ; 

1550  cu.  yds.  of  concrete  in  canal 
lining ; 

placing  260.000  lbs.  of  reinforce- 
ment bars ; 

placing  120  sq.  ft  of  elastic  filler 
material  In  Joints ; 
placing  18,000  lbs.  of  metal  water 
stops  in  joints ; 

200  sq.  yds.  of  dry-rock  paving; 
driving  500  lin.  ft.  timber  piles ; 
erecting  26  M  ft.  b.m.  timber  in 
structures  except  cattle  guards; 
constructing  10  cattle  giiards; 
jacking  36  lin.  ft.  6- ft.  dlajneter 
corrugated  metal  pipe  under  rail- 
road; 

picking  50  lin.  ft  of  5-ft.  6-in. 
diameter  corrugated  metal  pipe 
under  highway; 

laying  300  lin.  ft  of  12-ln.  diam- 
eter concrete  pipe; 
laying  200  lin.  ft.  of  15-in.  diam- 
meter  concrete  pipe; 
laying  200  Un.  ft  of  18-ln.  diam- 
eter concrete  pipe; 
laying  60  lin.  ft  of  24-ln.  diam- 
eter concrete  pipe; 
installing  3500  lbs.  of  gates  and 
gate  hoists; 

installing  6600  lbs.  of  miscellane- 
j  ous  metal  work. 

Schedule  No.  2 
;     Eartnwork,  dam   embankment   and 
j  structures.  Contra  Costa  Canal,  sta- 
[tion   2512+25    to    end,    and    Mountain 


; 3/13/46 

1  LOW   BIDDERS 

'      MISSOURI   BASaN    PROJ. 

i  Moirison-Knudsen   Co..  Boise.    Idaho. 

'  at  $4,688,000  submitted  low  bid  to  the 

;  Bureau  of  Reclamation,  Casper,  Wyo. 

i  lor  construction   of  Kortes  Dam  and 

:  power    plant,    Kortes    Unit,    Missouri 

!  Basin  Project,  Wyo. ;  Spec.  No.  1151. 

;  The  work   is   situated   on   the   North 
Platte  Riven,  about  62  miles  by  road 

I  southwest  of  Casper,  Wyo. 

Second  and  third  low  bids  were: 

I      David   O.   Gordon,  W.  E.  Kier  Con- 

I  struction  Co. ;  Bressl  &  Bevanda  Con- 

{  strattors,    Inc..    Grafe-Callahan    Con- 
struction  Co.   and   Gunther  &  Shirley 

I  Co.,    $4,971,970. 

I      Winston     Bros.     Co., 

1  Coastr.    Co.    and    Peter 

I  Co.,   $5,244,25R 

j      Complete     bids    will 
shortly. 


Al     Johnson 

Kiewit    Sons 

be    published 


35—      DOCKS,  PIERS 
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3/13/46 
PROPOSED 

NAPA,  Calif.— A  revenue  bond  is- 
sue was  proposed  at  a  recent  meet- 
ing of  the  Napa  City  Council  to 
finance  construction  of  a  pipeline 
from  Conn  Dam,  near  St.  Helena,  to 
the  City  of  Napa. 
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BIDS  OPENED 

VALLEJO,  Solano  Co.,  Calif.— F. 
J.  Early,  Jr,  Inc..  369  Pine  St.,  San 
Francisco,  at  $29,728  submitted  low- 
bid  to  the  City  of  Vallejo,  Melvin 
F.  Brooks,  city  clerk.  City  Hall,  Val- 
lejo, for  construction  of  two  pump- 
ing plants  on  the  Gordon  Valley  pipe- 
line. 

Other  bids  were: 


BIDS  WANTED 


On  buiMin?  of  200  SINGLE  FAMILY  FRAME 
HOUSES,  standard  construction,  located  in  SAN 
JOAQUIN  VALLEY.  Plans  and  Specifications 
available  upon  request  to: 

MR.  BELL 

310  MASON  BUILDING  FRESNO,  CALIF. 


clearing  13  acres  orchards  and 
vineyards : 

grubbing  13  acres  orchards  and 
vineyards ; 

2000  cu.  yds.  of  excavation,  all 
classes,  for  outlet  and  spillway 
channels ; 

9500  cu.  yds.  of  excavation,  strip- 
ping dam  foundation  and  borrow 
pits; 

360  cu.  yds.  of  excavation,  all 
classes,  for  embankment  to© 
drains; 

160,000   cu.    yds.   of   constructing 
dam  embankment; 
10,000  Un.  ft.  of  sand -filled  drain 
holes; 

17,000  cu.   yds.  of  sand  drain  in 
dam  embankment; 
6000  cu.  yds.  of  riprap  on  dam ; 
450  cu.  yds.  of  gravel  surface  on 
dam  crest ; 

10,000  cu.  yds.  of  excavation,  all 
classes,  for  structures ; 
3000  cu.  yds.  of  backfill; 
2500  cu.  yds.  of  compacting  back- 
fill; 

480  cu.  yds.  of  concrete  in 
tures ; 

placing  55,000  lbs.  of  reinforce- 
ment bars ; 

placing  25  sq.  ft  of  elastic  filler 
material  in  Joints; 
placing  10  Un.  ft  of  rubber  water 
stops  in  joints; 

placing  360  lbs.  of  metal  water 
water  stops  in  jointa ; 
600  sq.  yds.  of  dry-rock  paving; 
constructing  1400  Un.  ft  of  12- 
ln.  diameter  sewer  pipe  drain 
with  uncemented  joints; 
laying  100  Un.  ft  of  12-in.  diam- 
eter sewer  pipe  with  cemented 
joints; 

installing  2100  lbs.  of  gates  and 
gate  hoists: 

installing  7100  lbs.  of  outlet  pipes 
and  valves ; 

histalltng   13,400   lbs.   of   miscel- 
laneous metal  work. 
Total  bids  follow: 
(A)  Parish   Bros.,   Benlcia,    (1)   $345,- 
885,     (2)     $223,08950.     Stipulation: 
Will   accept    Schedule    1    only    if 
awarded  Schedule  2,  or  wUl  take 
Schedule  2  alone. 
Fredrickson  &  Watson  Construc- 
tion Co.,  Oakland,  (1)  $384,580,  (2) 
$345,429. 

Guy     F.     Atkinson,     South     San 
Francisco,    (1)    $393,285,    (2)   $305.- 
360.     Stipulation:     Will     consider 
Schedules  1  ajid  2  together  only. 
(D)  Guerin    Bros.,   South    San    Fiin- 
cisco,  (1)  no  bid,  (2)  $279,580. 
Unit  prices  follow: 


(2) 
(3) 


(4) 


(5) 


(6) 

(7) 

(8) 

(9) 
(10) 

(11) 

(12) 
(13) 

(14) 

(15) 

(16) 

(17) 

1(18) 

(19) 
(20) 
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PROSPECTIVE    BIDDERS 
I  REPAIR  PIER 

SAN  FRANCISCO,  Embarcadero. 
Repair  fender  line,  deck  and   comer 
cluster  on  west  side  of   outer  end 
of   Pier  37. 
Owner — Board  of  State  Harbor  Com- 
missioners, Ferry  Bldg.,  San  Fran- 
cisco. 
Plans   by   engineering  department  of 
owner,  F.  G.  Whltei  chief  engineer, 
Ferry  Bldg.,  San  Francisco. 
Bids    will   be    opened   March    20,    2 
P.  M.  (not  3  P.  M.  as  previously  re- 
ported). 

Plans  and  specifications  obtainable 
from  the  above  office   of   the  owner 
:  upon  deposit  of  $10. 
j     The     following     contractors     have 
j  taken  out  plans: 

;     Ben    C.   Gerwick,   Inc.,  112  Market 
St.,   San   Francisco. 
j      Clinton    Construction    Co.,   923   Fol- 
I  som  St.,  San  Francisco. 
j      Ocean    Constructors,    135    Stockton 
I  St.,  San  Francisco. 
I     Case  Construction  Co.,  Box  416,  Ala- 
'  meda. 

i      Duncanson-Harrelson    Co.,    1404  De 
I  Young  Bldg.,  San  Francisco. 
i      Erickson,  Phillips  &  Wiseberg,  2707 
Grant  St.,  Berkeley. 

Mercer-Fraser   Co.,  2nd    and    Com- 
mercial  Sts.,  Eureka. 

J.   D.   Proctor,   Inc.,  Box  247,   Point 
riichmond  Station,  Richmond. 
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BIDS   OPENED 

BERKELEY,  Alameda  Co.,  Calif.— 
J.  Henry  Harris,  2657  9th  St.,  Berke- 
ley, at  $41,203  submitted  low  bid  to 
the  Regents  of  the  University  of  Cal- 
ifornia, Administration  Bldg..  ETerke- 
ley,  for  construction  of  a  new  road 
between  Piedmont  Ave.  and  La  Lo- 
ma  Ave.  and  Hearst  St.  across  the 
Berkeley  campus  of  the  U.  of  C. 

Other  bids  were: 

Lee    J.    Immel,    Berkeley,    $42,440. 

J.  R.  Armstrong,  El  Cerrito,  $44,- 
607. 

Ransottie    Co.,    Emeryville,    $57,275. 

Bids   held   under  advisement. 
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3/13/46 
NOTICE 

SISKIYOU  COUNTY,  Calif.— Rep- 
resentative of  the  District  Office  of 
the  State  Division  of  Highways  will 
meet  prospective  bidders  for  the  pro- 
posed project  In  Siskiyou  County, 
II-Sis-3-B,  for  which  bids  are  to  be 
received    in   Sacramento    March   27. 

Said  representative  will  meet  pros- 
pective   bidders    at    the    Weed    Hotel 
in    Weed,    on    Friday,    March    22,    at  } 
11  A.  M. 

Prospective  bidders  are  urged  to  I 
cooperate  with  the  District  Office  | 
and  arrange  to  make  their  field  in-  j 
spection  on  the  above  date. 


(27» 
<2%i 
(29) 
(30) 

(31) 

(32) 

(33) 
(34» 
(35* 

(361 

(37  > 

(3St 
(39) 
(40t 

(41i 
(42) 

(43) 
(44) 
(45  I 
(46) 
(47) 

(48) 

(49) 
(50> 

(51) 

<52i 

(53 » 

(54) 
(55i 

(56> 

(57) 
(5S) 

(59) 

(60) 

(61) 


127    tons    liq.    asph.    SC*6,    plant 

mtx   surf.; 

100    tons    asph.    emulsioln    prime 

coat,    paint    binder,    curling   seal 

and   seal   coat ; 

15.100  tons  asph.   concr<)te; 

1,070  Lf.  asph.  cone,  raisted  t>ar4; 

8100  c.y.  po  It  land   cement 

base; 

2480  c.y.   Portland   cement 

pavement ; 

2300  euch  pave,  tie  bolti  assem- 
blies : 

455    c.y.    Portland    cemeit 

structures ; 

58.000  lbs.   bar  relnf.   sti^l 

1.990  c.y.  Portland  cement 

curb.s.     jnitur,     sidewallks 

driveways ; 

2,650  each   curb   dowels; 

5    each    monuments ; 

190  If.  pipe  handrail: 

15  each    move   and   res«|t   street 

marker  post.^: 

190    l.f.     move    and     reconstruct 

chain  link  fence; 

312    If.    18-in.    reinf,    cohc 

standard  strength: 

488  l.f.   18-in.   CMP,  16 

156  l.f.    12-in.    plain   cone 

610  1  f.  salvage  part  circ 

culverts ; 

17  ea  .'salvage  drop  inlet 

and  grates  or  covers 

15   each    catchbasin   frarfies 

covers ; 

1  each  manhole  frame  arjd  cover 
25  ea  adjust  manholes  tci  grad^ ; 

15     each     adjust     handhjoles     to 
grade; 

95  each  red  reflectors; 
600    If.    >/2-inch    galv.    ir(>n 
bubble  head   line; 
950   If.    %-inch  d<j; 

1,390  l.f.  14 -inch  d^); 

1530   l.f.    114 -inch  dj>; 

260   l.f.   114 -inch  d^; 

280    each    bubble    heads,  J  water- 
ing system :  j 
1,180    l.f.    ?i-in.    galv.    intn    p<pe 
nozzle  line ; 

670    l.f.    1-inch  do: 

550  lbs.  misc.  iron  and  s  eel 
destrian  underpass ; 
56     l.f.     rubber     waterstnlps 
destrian  undeipa.ss: 
move    and     reset    gates,    pedes- 
trian   underpa.-^s; 
lighting     equipment     pedestrian 
underpass ; 

22  ea  transplanting  palm  trees 
3,700  1.1.  furni.<:h  1-mch  electric 
conduit: 

2,350  if.  fumi.sh  2-inch  d< 
3,270    l.f.    install    elec    conduit 
install    do    by 


pipe 


pipe: 
e  metal 

frames 


and 


pipe 


pe- 
pe- 
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(44) 

(45) 

(46) 

(47) 

(48) 
(49) 
(50) 
(51) 

(52) 

(53) 
(54) 
(55> 
(56) 

(57) 
(58) 
(59) 

(60) 
(61) 
(62) 

(63) 


ce- 


cement  concrete  structures; 
80  cu.  yds.  class  A  port  land 
ment  concrete  ditch  lining: 
41,500  lbs.  bar  reinforcing  steel; 
700  sq.   yds.  mesh   reinforcing; 
50  cu.  yda  broken  concrete  ma- 
sonry- ; 

75  cu.  yds.  broken  concrete  rip- 
rap; 

3250  cu.  yds.  portland  cement 
concrete  curbs  and  gutters; 
80  each  right-of-way  munuments 
22  each  center  line  monuments; 
14,200  lin.  ft.  metal  plate  guard 
raiUng ; 

265  each  guide  posts ; 
130    each    culvert    marken    and 
project  markers ; 
29,500  lin.  ft  wire  mesh  fence ; 
3  miles  new  property  fence; 
412  lin.  ft.  18-in.  reinforced  con- 
standard  strength; 
24-in.  reinforced  con- 
standard  strength; 
30-in.  reinforced  con- 
standard  strength; 
48-in.  reinforced  con- 
standard  strength; 
60-in.  reinforced  con- 
standard  strength; 
24-in.  reinforced  con- 
extra  strength: 
30-ln.  reinforced 
extra 
36-in. 


Crete  pipe, 
5076  lin.  ft 
Crete  pipe, 
444  lin.  ft. 
Crete  pipe, 
68  Un.   ft. 
crete  pipe, 
1348  Un.  ft, 
Crete  pipe, 
188  lin.  ft. 
crete  pli>e; 
200  Un.  ft. 
Crete  pipe, 
224  lin.  ft. 
crete  pipe, 
444  lin.  ft. 
crete  pipe, 
194  lin.  ft. 
212  lin. 
192  Un. 
29  each 
466     lin 
drains. 


con- 


con- 


extra 

60-in. 

extra 

12-in. 

18-ln. 

24-ln. 

spillwav 

ft.    8-ln 

16- gage; 


ft. 
ft. 


strength ; 
reinforced 
strength ; 
reinforced  con- 
strength  ; 
CMP,  16-gage; 
CMP.  16-gage; 
CMP,  14-gage; 
assemblies ; 
CMP    down- 


90  each  red  reflectors ; 

359,000  each   Ice   plant  cuttings; 

engineer's  office ; 

Sanitary  Sewers 
460  lin.  ft.  6-ln.  cast  iron  pipe; 
300  lin.  ft.  8-ln.  cast  iron  pipe; 
510    lin.    ft.    8-in.    vitrified    clay 
pipe; 
3  each  new  sewer  manholes. 
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2,780  If. 
method ; 
45  each 
boxes*  or 
23  each 
patcher 
15  each 
20   each 


Jacing 


oast   iron   elec   j|unction 
pull  boxes; 

type    A    signal    or   dia- 
bases : 

type  B   signal   bases 
dispatcher  guarti    poss 


40 
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3/13 '16  ' 

BIDS  WANTED 

SACRAMENTO,  Calif —Until  Mar. 
29,  5  P.  M.,  bids  will  be  received  by 
the  City  of  Sacramento,  city  clerk. 
City  Hall,  Sacramento,  for  improve- 
ment of  alley  between  J  and  K  Sts., 
from  21st  to  22nd  Sts. 

The  work  involves: 


437  sq.  ft.  concrete  sidewalk  and 
aprons,  remove; 
21  Un.  ft.  fence  to  remove; 
173  cu.  yds.  excavation  and  grad- 
ing; 

1  f lusher  manhole  to  remove; 
3    gutter    drains    cut    No    11    to 

13I&C0  ' 

20  Un!  ft.  6-ln.  VI  sewer  pipe  to 
place ; 

1  manhole  to  reconstruct; 
1  manhole  to  construct; 
16  %x6x20  ft.  expansion  joint ; 
120    cu    yds.    class    D    concrete 
pavement,  early  hardening. 
Specifications   obtainable   from   the 
above  office. 


rl) 

(2) 
i3) 

(4) 
(5) 

(6) 

(7) 

(8) 
(9) 

(10) 


excava- 


4!xcava- 


40 


{ 36—  PARKS,  AIRPORTS  & 
I  PLAYGROUNDS 

j  3/13/46  •     36 

I  BIDS   WANTED 

1      NEEDLES,  PRESCOTT  and  WIN- 
i  SLOW,  Ariz.— Until  April  8,  10  A.  M., 
j  bids  will  be  received  by  the  Depart- 
ment of  Commerce.  Civil  Aeronautics 
Administration,    1500    4th    St.,    Santa 
Monica,   for   relocating   the   Daggett- 
Winslow  section  of  the  Los  Angeles- 
AmarlUo    airway;    Proposal    6-46-190. 
The  work   in   general  will   consist  of 
salvaging  beacons,  steel  towers,  pow- 
er sheds,  engine  generators,  fuel  tanks 
and  miscellaneous  minor  items  from 
beacon  sites  on  the  existing  airway, 
.  [and  re-erecting  sites  on  a  line  from 

siruc-  .  j^ggjjigg  to  prescott  to  Winslow,  Ariz. 
{ New  sites  will  consist  of  5  type  A 
•  (ser\'ed  by  commercial  power)  and 
5  type  BA  or  BRA  (served  by  CAA 
power  plants  In  salvaged  sheds,  with 
underground  fuel  tanks.  The  work 
also  includes  6100  Un.  ft.  of  power 
line  and  6  miles  of  road  improve- 
ments.   Plans    available    from   above 


(21) 


(22) 
(23) 


(24) 


be- 
st., 

the 


3/13/46 

BIDS   WANTED 

KERN  COUNTY,  Cal.— Until  Apr. 
10.  2  P.  M.,  bids  will  be  received  by 
the  State  Division  of  Highways,  G. 
T  McCoy,  state  highway  engineer. 
Public  Works  Bldg.,  Sacramento,  for 
about  1.9  miles  in  length  to  be  grad- 
ed and  paved  with  Portland  cement 
concrete  and  asphalt  concrete 
tween  Bnindage  Lane  and  24th 
Bakersfield.  Kern  County. 

Specifications   obtainable   from 
above  office. 

Quantities   follow: 
( 1 )  5.200  c.y.    remove   concrete ; 

clear  and   grubb; 

61,000  c.y.  rdwy.  excav. ; 

2,400   c.y.    struc.    excav. ; 

69,000    s.y.    compacting    original 

ground ; 

35,000    c.y.    import    borrow ; 

3,550  c.y.  import  top  soil ; 

53,800  s.y.   prepare  Class  C  3uh- 

grade ; 

develop   water   supply    and    fur- 
nish  water  equip; 

4,400    M.    gals,    apply    water; 

99  sta.  finish  rdwy.; 

1,540  tons   crusher   run   base; 

90  tons  liq.  asph.   RC-3  or  RC-3 

subgrade    treat : 

11,000  s.y.  preparing,  mixing  and 

shaping     surf     subgrade     treat- 
ment ; 

2,550  tons   min.   agg.   plant   mix 

surf. ; 

10    tons    Uq.    asph.    SC-2    prime 

coat; 


(2) 
(3) 

.4) 
(5) 

(6) 

(7) 
(8) 

(9) 

(10) 
(11) 

(12) 
(13) 

(14) 


(15) 
(16) 


3/13/46 
BIDS^WANTED 

SAN  DIEGO  COUNTY,  Ca|lif.— As 
previously  reported,  until  AJDril  11, 
2  P.  M.,  bids  will  be  received  by  the 
State  Division  of  Highways,  G.  T. 
McCoy,  state  highway  engineeir,  State 
Bldg.,  Los  Angeles,  for  about  4.1 
miles  in  length  to  be  graded  a|nd  sur- 
faced with  portlsmd  cement  doncrete 
pavement,  between  .4  mile  80uth  of 
Mission  Valley  Rd.  and  .5  mllie  north 
of  north  city  limits  of  San  Dieto  (XI- 
SD-77-SD,A),  in  San  Diego  Cbunty. 

Specifications  obtainable  from  the 
State  Highw^ay  Engineer,  Public 
Works  Bldg.,   Sacramento. 

The  work   involves: 

(1)  1680  cu.  yds.  remove  conctrete; 

(2)  clearing  and  grubbing; 

(3)  843.000  cu.  yds.  roadway 
tion ; 

(4>  12,000  cu.  yds.  structural 
tion ; 

(5)  9650  cu.  yds.  ditch  and  Channel 
excavation ; 

(6)  25,675,000  sta.  yds.  overhaul; 

(7)  97,000  sq.   yds.   compact  Original 
ground ; 

(8>  11  acres  plowing,  weed  corttrol; 
(9)  66  tons  straw  slope  erosion  pro- 
tection ; 

(10)  16U  tons  fertilizer  slope  erosion 
protection ; 

(11)  develop  water  supply  anid  fur- 
nish water  equipment; 

(12)  21,400  M  gallons  apply  waiter; 

(13)  finish  roadway; 

(14)  26,400  sq.  yds  mix  and  C(t)mpact 
cement  subgrade  treatmen|t,  6-in. 
thick ; 

(15)  127,000  sq.  yds.  mix  and  compact 
cement  subgrade  treatment,  4-in. 
thick : 

(16)  7300  bbls.  portland  cemenjt  sub- 
grade  treatment ; 

(17)  222  tons  asphaltlc  emulsiofn  cur- 
ing seal  and  seal  coat; 

(18)  240  tons  screenings  seal  ci)at; 

(19)  6400  sq.  yds.  prepare,  mix  and 
shape  surface  bituminouH  sur- 
face treatment; 

(20)  51  tons  liquid  asphalt,  SlZ;-3  or 
SC-4,  bituminous  surface  treat- 
ment : 

(21)  8150  tons  bituminous  surttacing; 

(22)  53  tons  liquid  asphalt  SC-2|  prime 
coat; 

(23)  3100  tons  plant  mix  surfacing; 

(24)  1660  tons  asphaltlc  concrete  base 
and  level  course; 

(25)  870  tons  asphaltlc  concrete,  type 
A,  surface  course ; 

(26)  380  lin.  ft.  raised  bars; 

(27)  29,120  cu.  yds.  portland  cement 
concrete  pavement ; 

(28)  21,770  each  tie  bolt  assembUee; 

(29)  380    cu.    yds.    class    A    p<>rtland 


(2) 
(3) 

(4) 
(5) 
(6) 


(7) 


(8) 


(9) 


(10) 


(11) 


(12) 
(13) 


(14) 


(15) 

(16) 

(17) 
(18) 

(19) 

(20) 


ex  cava- 


excava- 


of    sub- 
of  base 


3/13/46 

BIDS  OPENED 

ALAMEDA,  Alameda  Co.,  Calif. — 
Gallagher  &  Burk,  900  73rd  Ave., 
Oakland,  at  $10,564.30,  submitted  low 
bid  to  Public  Roads  Administration, 
Charles  C.  Morris,  division  engineer, 
720  Phelan  Bldg.,  San  Francisco,  for 
construction  of  0.171  mile  access  road 
to  Army  Air  Force  Intransit  Depot, 
Webster  St  from  Tynan  Ave.  to  Ala- 
meda Portal  Bldg. ;  Project  Calif.  DA- 
WR-225  (1),  Unit  2. 
The  work  involves: 
(1)  extra    and    miscellaneous    force 

account  work; 

840  cu.  yds.  unclassified 

tion ; 

25  cu.  yds.   unclassified 

tion   for  structures; 

6    M    gallons    watering 

grade ; 

28  M    gallons   watering 
course ; 

lump    sum,    provide    and    main- 
tain water  plant  or  plants; 
1450     tons     crushed     gravel     or 
crushed  stone  base  course,  clas* 
2,  grading  C-1 ; 

4   tons    medium   curing   cutback 
asphalt,  grade   MC-1,  for   prime 
coat; 
1  ton  emulsified  asphal  tf  or  tack 

coat; 

4  tons  type  4  blotter  material 
for  the  bituminous  preservative 
treatment ; 

1  ton  medium  curing  cutback 
asphalt,  grade  MC-2,  for  bitu- 
minous preservative  treatment; 
350  tons  plant  mix,  grading  B 
(Class  F  pavement,  type  F-1)  ; 
234  tons  plant  mix,  grading  B-2 
(class  F  pavement,  type  F-1) ; 

29  tons  asphalt,  grade  60-60  or 
85-100  (contractor's  option)  for 
tvpe  F-1; 

78  Un.  ft.  10-ln.  vitrified  clay 
culvert  pipe; 

4  each   10-ln.  vitrified  clay  cul- 
vert pipe  elbows; 
4  each  catch  basins ; 
3    sets    cast    iron    frames,    grat- 
ings an«l  curb  inlet  housings; 
1     each     storm    drain     manhole 
(depth  approximately  5  ft.) ; 
1460  lin   ft.  concrete  curb,  14-ln. 
depth. 

Total  bids  follow ; 

(A)  Gallagher  &  Burk,  Oakland, 
564.30. 

(B)  J.   Henry   Harris,  Berkeley,  $12,- 
603.69. 

(C>  Warren    Greyer, 
087.40. 
Unit   prices  follow : 

(A) 
(1)_ „ $150.00 


$10,- 


Alameda,   $13,- 


(2)...- 
(3).„. 

(4) 

(5) 

(6) 

(7) — 

(8) — 

(9)  — 

(10) — 

(11) — 

(12) 

(13) — 
(14)—. 
(15) — 

(16) 

(17) 

(18) — 

(19) 

(20)  ._ 


1.00 
3.60 
L80 

1.80 
60.00 

2.70 
21.00 
30.00 

4.20 
35.00 

4.40 

4.40 
17.50 

3.00 

1.80 

72.00 

24.00 

144.00 

1.00 


(B) 

$1.')0.00 

106 

5.30 

2.65 

2.65 

195.00 

3.19 

26.60 

39.90 

8.00 

39.90 

5.74 

6.74 

18.25 

2.00 

3.32 

119.00 

35.90 

120.00 

1.06 


(C) 

$150.00 

1.25 

5.00 

3.00 

3.00 

350.00 

2.60 

30.00 

30.00 

30.00 

30.00 

seo 

5.60 

18.00 

3.00 

6.00 

150  00 

100.00 

250.00 

1.40 


(Continued  on  Page  Four) 


M  A  C  H  1  N  E  R  Y     VV  A  N  T  E  D 

S^mi  -  Trailer,  20  -  25  ton  Capacity 


4045     RUSTON 


STRONG 

WAY 


MacDONALD 

TACOMA. 


WASHINGTON 


(B) 


(C) 


BIDS  WANTED 


On  building  of  48  SINGLE  FAMILY  HOMES, 
STANDARD  CONSTRUCTION,  located  in  MA- 
DERA    Plans   and   Specifications   available   upon 

rcqiicst  to: 

MR.  BELL 

3 1 0  MASON  BUILDING  FRESNO,  CALIF. ' 


PIPE 

PIPE  -  VALVBS  -  FITTINGS 

FacilitM*  for  pip«  ben^ng 
aad  Hani  f •Ida 

Write  for  Prii 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  ol  stock  for 
immediate  deHvery  . . .  40'  0"  ■-  50'  0"  ™  60' 0"  -  70'  0"  -  80'  0"  ^ 
90*  0"  or  100'  0"  Spans,  any  length.  Call  for  particulars 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel 
ings    *    Bridges   •    Barges 
Service  Stations    •    Plate  Work    • 
Slorage  Tanks    •    Steel  and  Sheet 
Producte    •    Miscellaneous  Iron    • 
Tanks  •   Road  Machinery. 


Steel  Bufld- 
Diedges    * 

dteei 
Metal 
Truck 


OAKLAND.  CALIFORNIA 


DAILY     PA€1FIG     lyikPAE 


WEDNESDAY.  MARCH  13.  \9H 


PAOE4  DAILY     PACIFIC     IWILDM r,^..^^^ >..>...  ,....^^ 

n,.ltA»«  P^>«,H«   r^,»t..^^l^T::- Recorded  I^otice^ 


BUILDING  PERMITS 

Applications 


A 


I 


8XN    FRANCISCO 


CtJLSS  "C"  LAUNDRY  (2-Btory), 
$111,000;  SE  18th  and  Folsom  Sts; 
owner,  Green  Glen  Dairy,  30  Berry 
St;  builder,  Gene  Compton  Corp, 
144  Ellis  St;  architect,  Albert  R 
Williams.  251  Post  St. 

ALTER  LAUNDRY,  |40,000;  2140 
O'Farrell  St ;  owner.  Mrs  I  Deltrich, 
premises ;  builder,  Fred  W  Schnell, 
666  Mission  St. 

CLASS  "C"  INDUSTRIAL  BUILD- 
ING, $34,000;  E  7th  80  N  Brannan 
Sts ;  owner,  James  S  Noble  Jr,  2100 
17th  St ;  builder,  James  H  HJul,  128 
Russ  St. 

CLASS  "C"  INDUSTRIAL  BUILD- 
ING. $12,000;  SW  Minna  and  Russ 
Sts;  owner,  A  C  Lo  Prest  Co,  560 
7th  St;  day  work. 

ALTER    TAVERN, 
rlega  St ;  owners, 
glonl,    1334     30th 
Conrad  Johnson, 


Dana    St;     owner,    Walter    Wood. 
6385  Dana  St;   contractor,  A  Curly 
Hendrikson,  432  63rd  St. 
ALTER  to  apts,  $2500;  1615- A-B  46th 
Ave ;    owner    and    contractor,    G   A 
Hoagl«ftid,    2929    Broadway. 
REPAIRS,  1600;  1003  10th  St;  owner 
Mr,    Carlson,   premises ;    contractor, 
Parker  &  Ashton,  2401   MacArthur. 
DWELLING,    1-story   5-room,   $6850; 
3822  Rubin  Dr;  owner  and  builder, 
2178  E  24th  Street; 
$700. 

$1000;   3216  Dakota 
contractor,   W   Mo- 


G  E  Scroggins, 
garage,  1 -story, 


ALTERATIONS, 

St ;   owner  and 

kew,  premises. 

ALTERATIONS. 


Grove ; 


$9000;    1232    No- 
T  and  Mary  Bar- 
Ave ;     builder,    A 
1294  32nd  Ave. 

DWELLINGS  (1-story  frame)  (12), 
$5700  each;  E  45th  Ave  175,  200, 
225,  250  N  Santiago;  E  44th  Ave 
150  N  Moraga ;  W  46th  Ave  225,  250 
N  Ortega;  N  Pacheco  32.6,  82.6.  W 
47th  Ave;  N  Pacheco  82.6,  107.6  E 
48th  Ave ;  owner  and  builder,  M  J 
King  Co,  231  Franklin  St. 

DWELLINGS  (1-story  frame)  (4), 
$5000  each;  E  44th  Ave  250  S  San- 
tiago; E  44th  Ave  100,  125  S  Law- 
ton;  E  44th  Ave  225  S  Santiago; 
owner  and  builder,  M  J  King  Co, 
231  Franklin  St. 

DWELLING  (1 -story  frame),  $4500; 
E  Tunnel  75  N  Blanken ;  owner  and 
builder,  W  McCaulev.  4931   17th   St. 

ALTER  RESTAURANT,  $4000;  1833 
Irving  St;  owner.  Ella  Keiser,  1833 
Irving  St ,  builder,  Mundet  Cork 
Corp,  440  Brannan 

ALTER  STOKE  AND  FLAT.  $4000; 
4760  Mission  St;  owner,  Thomas 
Valerga,  46G6  Mi.saion  St;  builder, 
Bosmo.s  Construction  Co,  4666  Mis- 
sion St. 

ALTER  DWELLING,  $2300;  18  Bon- 
view  St;  owner,  John  McGraw,  18 
Bonvievv  St ;  builder,  Cramer  Co, 
345  Vermont  St. 

ALTER  FL^VTS.  $1280;  2854  Bush  St; 
owner,  Mrs  Boyer.  premises;  build- 
er. Victor  L  Peterson.  16  Hill  St. 

ALTER  DWELLING,  $1000;  3352 
Clay  St;  owner.  D  A  Pike,  prem- 
ises ;  builder,  A  Conrad  Johnson, 
1294   32nd   Ave. 

ALTER  FLAT  and  DENTAL  OF- 
FICE. $1000;  325  Castro  St;  owner, 
C  W  DeGuerre,  508  Liberty  St ;  day 
work. 

ALTER  SHEET  METAL  SHOP, 
$1000;  550  Natoma  St;  owner,  Geo 
D  Rodgers,  4232  25th  St;  day  work. 

ALTER  STORE,  $1000;  316  6th  St; 
owner  and  builder,  Wellnitz  &  De 
Narde. 

ALTER  DWELLING,  $800;  2036-40 
Sutter  St;  owner,  T  C  Williams, 
1829  Steiner  St ;  builder,  Martinez  & 
Calhoun,  528  Hemlock  St. 

ALTER  APARTMENTS.  $700;  1440 
Steiner  St;  owner.  Mrs  Halpem, 
c/o  contractor;  builder,  Wellnitz  & 
De  Narde,  316  6th  St. 


BUILDING  PERMITS 

Granted 


$500 ;     5300 
owner     and     contractor,     Bemardi 
Furniture  Co,   5300  Grove    Street. 

FINISH  Bldg,  $10,000;  1771  36th  Ave; 
owner,  Hellenic  Protogonous  Apost, 
premises;  contractor,  C  M  Church, 
2277  E  14th  St. 

ALTERATIONS,  $500;  717  98th  Ave; 
owner  and  contractor,  Ernest  D 
Bianzi.  715  98th  Ave. 

SIGN,  electric,  $1700;  4481  E  14th  St; 
owner.  Talk  of  the  Town,  prem ; 
contractor,  American  Neon  Dis- 
plays. Inc.  1051  19th  Ave. 

ALAMEDA 

ADDITION,  $1017;  2807  Marina  Dr; 
owner.  E  V  Stilwell,  2807  Marina 
Dr;  builder.  Pioneer  Builders,  516 
San  Pablo  Ave. 

GARAGE,  $500;  2943  Gibbons  Dr; 
owner,  Les  Bruzzone,  308  Lincoln 
Ave;  builder,  S  J  Dowling,  2800 
Clay  St. 

DWELLING  (2-story  6-room).  $12.- 
000;  2943  Gibbons  Dr;  owner,  Leslie 
Bruzzone,  308  Lincoln  Ave;  builder, 
S  J  Dowling,  2800  Clay  St. 

ALTERATIONS,  $3100;  2164  Pacific 
Ave;  owner,  Frank  Brown,  31frl 
Pacific  Ave;  builder,  D  E  McDon- 
ald. 631  Buena  Vista. 

ALTERATIONS,  $4000;  1507-09  Web- 
ster St ;  owner,  Charle.s  V  Volberg, 
Los  Angeles;  builder,  D  E  McDon- 
ald, 631  Buena  Vista. 

ADD  AND  ALTER  $3500;  1901  Park 
St ;  owners  and  builders.  B  C  Wil- 
liams and  C  M  Reid,  1901  Park  St. 

ALTERATIONS,  $650;  645  Haight ; 
owner,  Etta  Curtis,  645  Haight; 
builder,  Pioneer  Builders,  516  San 
Pablo. 

ALTERATIONS,  $500;  2613  Central 
Ave;  owner,  K  Lee,  2613  Central 
Ave;  builder,  Samuel  Lee,  3006 
Thompson  Ave. 

^ » 

PALO   ALTO 


er  and  builder,  B  W  Hartman  Jr, 
200  W  Rincon  Ave,  SSn-^ose. 

FACTORY,  $18,000 ;  ptn  oA  23  acres, 
Dumbarton  Lane,  Redwdod  School 
District ;  owner  and  bjjiWer,  Tynan 
&  Rogers,  Salinas. 

SWIMMING  POOIy$4000;  27.63  acres 
Lots  21  to  24,  E^ton  Ave,  Laurel 
Terrace;  owner/Ella McNutt,  Eaton 
Ave,  Redwood Jcity ;  builder,  Lon- 
don Standard  Pjools. 


Fresno 


March  6,  1946— LOT  5  Blk  26,  San 
Mateo  Terrace.  Wayne  E  Kelly 
etc  to  Peninsula  Home  Builders 
February  28t   1946 

March  6,  l»4ft— LOT  12  Blk  25. 
San  Mateo  Terr.    Evan   S   Lloyd, 

etc  to  Peninsula  Home  Bldrs 

February-   28,   1946 

March  6,  1946— LOT  1  Blk  6,  Bay- 
wood  Knolls.  Douglas  B  Wilsac, 
etc  to  Peninsula  Home  Bldrs.— 
...„ _ _ March   6,   1946 

March  6,  1946— LOTS  2.  3.  4,  5  and 
6  Blk  25.  San  Mateo  Terrace. 
Quality  Home  Builders  to  Pe- 
ninsula Home  Bldrs  ..March  6,  1946 

March  7,  1946— LOT  13  Block  33, 
White  Oaks.  Thomas  F  Eber- 
hard    to   Frank    A    Poirier. 

1946 


STORE,  $30iK)0;  644  Olive;  owner,  O 
J  Woodward ;  builder,  J  T  Cowan. 

STORA&i^  BUILDING,   $18,000;   2953 

Hamilton ;     owner,     Golden    Valley  j  _'.'.„....'...""   'February  28, 

Supply    Co ;    builder,    Harris    Con-  ^  March  7,  1946-^NE  COR  Roosevelt 

struction   Co.  i  Ave    and    Adams    St.      FYank    J 

STORE,   $17,000;   752   Fulton;    owner,  Friano,  etc  to  Peninsula  Bldg  Co 

L  I  Kemalyan ;  builder,  L  H  Hansen  I  jrebruary  28,  1946 


36080 
owner, 
Oeach  ; 

36081 


&  Son. 

DUPLEX     AND     GARAGE,     $13,000; 
3263-67  Piatt;  owner,  W  M  Dustan. 
WHOLESALE     BUILDING.    $10,000; 
!     523  P  St;  owner.  Coast  Radio  Sup- 
ply   Co;    builder.    L    H    Hansen    & 
I     Son. 

j  DWELLING   AND    GARAGE,    $8000; 
!      5070   Piatt ;    owner,    Hilton    W    Mc- 
1     Connell;  builder,  Fred  Horning. 
DWELLING   AND   GARAGE,    $7000; 
5078    Fillmore;    owner.    Jack    Sim- 
mons, 
i  GARAGE,     $4200;     842     Blackstone; 
i      owner,  Jack  Gibson;  builder,  Irwin 

D  Martin. 

ALTER    BUILDING    TO    DUPLEX, 

.'52500-  734  N  St;  owner,  John  Diaso. 

DWELLING   AND   GARAGE,    $2000; 

640  N  Mariposa;  owner.  Von  Latta 

Zella. 

ADD  TO  PLANT,  $1900 ;  4225  Tulare ; 
owner,  Pete  Hill;  builder,  William 
Dame  Co. 

ADD  TO  DWELLING,  $1400;  2137 
'     Vayedes ;  owner,  Harold  L  Jones. 

ADD  TO  DWELLING,  $1200;  604  Uni- 
versity  :  owner,  Grace  Husinger. 

GARAGE.  $1000;  2240  Howard;  own- 
er, Ethel   Lobin. 

ADD  TO  DWELLING,  $500;  4930 
1     Iowa ;  owner,  W  D  Randall. 


March  7,  1946— LOTS  3  and  4  Blk 
31,  North.  Redwood.  John  L  Tal- 
kinton,  etc  to  whom  It  may  con- 
cern  March    5,    1946 

March  9,  194&— LOT  7  Blk  7,  Le- 
nolt.  John  E  McCarthy  to  Self 
March   4,   1946 

March  9,  1946— LOTS  41  and  42 
Sub  3,  Peninsula  Foothills.  Geo 
Ames  to  whom  it  mav  concern  . 
March  9,    1946 

March  9,  1946— PTN  LOTS  1  and  2 
Blk     12,     San     Carlos.      Raymond 

Staltel   to  Arvil   I  Larsen.. 

March   4,    1946 


MARIN    COUNTY 


Recorded  Accepted 

March  8.  '46— SAN  RAFAEL.  Har- 
vey Godtfred^tn  to  whom  it 
may  concern March  1,  1946 

March  8,  1946  —  HAWTHORNE 
Hills.  San  An.selmo.  Arthur  H 
Krisel   to  A  von  Ruiz     Feb  28  ,1946 

March  8,  1946— NOVATO  Ranch. 
Alfred  C  Coster  to  A  von  Kotz... 
February   28,    1946 


SAN    MATEO    COUNTY 


Plumbing  Peiniits 


OAKLAND 


SAN    FRANCISCO 


MARCH  11.  12,  1946 


RESIDENCE  and  garage,  $8750;  2101 
Middlefield  Rd ;  owner,  L  H  Przy- 
byla;  contractor,  F  W  Winningar, 
1216   Pine    St,    San    Jose. 

RESIDENCE  and  garage,  $8750;  ; 

owner.    Coastwise    Constr    Co.    2499 
Middlefield    Rd ;    builder.    E    Corn- 
blum,  prem ;  architect.  W  E  Huson 
475   24th    Ave.    San    Francisco. 
RESIDENCES,  2,  and  garages.   $10,- 
500  each ;  712  and  780  Garland  Ave ; 
owner.   Coastwise    Constr   Co ;    con- 
tractor, E  Cornblum;   architect,  W 
E  Huson. 
ALTER    residence,    $1000;    1125    Uni- 1 
versity    Ave;    owner,    B    Q    Wolff-  i 
Salin,    prem ;    contractor.    Aro    and  I 
Okerman.    Box    433.  j 

RESIDENCE     and     garage.     $11,000;; 
1355   Greenwood    Ave ;    owner,   Nel-  j 
son    Welbanks,    15    Jeter    St.    Red-  \ 
wood   City. 
RESIDENCE  and  garage,  $7100;    119 
Mariposa  Ave ;    owner  and   builder, 
C    A   Pellymounter,   2330   Tasso    St; 
architect,  G  L  Rosebrook,  San  Le- 
andro. 
ADDN   to  residence,   $500;  2546  Cow- 
per    St;    owner,    Ray    C    and    Anna 
Olmstead. 


521  40th  St;  owner.  Key  Cleaners; 
dealer,  Wm  P  O'Toole ;  3  fixtures. 

444  Lee  St;  owner.  Robinson;  deal- 
er. J  Tancredy;  4  gas  outlets. 

8411-13-15  E  14th  St:  o-wner,  H 
Schuter;  dealer,  J  Tancredy;  6  fix- 
tures; 3  gas  outlets. 

638  El  Dorado  Ave;  owner.  Bur- 
man;  dealer,  J  Goldstein;  3  fixtures. 
)  5408  Trask  Ave;  owner,  Ernst; 
!  dealer,  H  Sogn ;  4  fixtures. 
j  2552  Truman ;  owner.  Minks ;  deal- 
1  er,  Tom  Lynch  ;  3  fixtures. 
I  701  Fallon  St;  owner,  Artinayan ; 
i dealer,  Tom  Lynch;  3  fixtures. 

1537  Fruitvale  Ave;  owner,  Ander- 
!  son ;  dealer,  E  J  Hoerst ;  2  fixtures. 
I      394   Euclid;    owner.    Pioneer   Build- 
jing;  dealer,  E  Hoerst;  3  fixtures. 

1858  Mountain  Blvd ;  owner,  M 
.Ruckets.  dealer,  Wta  P  O'Toole;  2 
!  fixtures. 

15  Rio  Vista;  owner,  Larson;  deal- 
i  er,  H  Sogn ;  5  fixtures ;  4  gas  outlets, 
i      6930  Chabot  Rd  ;   owner,  Morgenson 
I  Bros;    dealer,    Wm    Ambrose;    8    fix- 
tures ;  4  gas  outlets. 

4077  Laurel  Ave ;  owner,  J  R  Smith ; 
;  dealer,  Paddy  Bouno;  2  fixtures. 


Recorded  Accepted 

March  4,  1946--LOTS  6,  7  and  8, 
Lewis  Sub.  Belmont.  Mrs  Inge- 
borg     Peterson     to     Sjoberg     and 

'      Sjoberg March    1 

March  4,  194(5— LOT  8  Blk  2,  Unit 
'  No  1,  Laurel  Park,  San  Mateo. 
I      Lawrence    J    and    Lean    D    <xarri- 

!     gan  to  O  C  Moroney Mar  1,  1946 

March  4,  1946— NW  40  ft  front  and 
;  rear.  Lot  8  Blk  8,  Oak  Park,  San 
I      Carlos.    Chris  D  McKeon  to   Mc- 

Keon's    Con.str    Co March    4,    1946 

March   4,  1946— SE  40  ft,   front  and 
1      rear.    Lot    13   Blk    11.    Oak    Park. 
i      San     Carlos.      Chris     D     McKeon 
i      to  McKeon  Constr  Co..  Feb  25.  1946 
March   4,    1946— NW    %,    front   and 
rear.  Lot  4,   Block  17,  Oak   Park, 
San     Carlos.      Chris     D     McKeon 
t      to  McKeon  Constr  Co     Feb  25,  1946 
'  March  4,  1946— LOT  218,  Southwood 
Map  No  3,  South  San  Francisco. 
American  Homes  Development  Co 
to  G  W  Williams  Co  ..Feb  28,  1946 
March     4.     1946—716     CRESCENT, 
;      San     Mateo.      Thos     Gordon    and 
!      Elizabeth  P  Greene   to  O  C  Mo- 
roney  ...-.February    1,    1946 

March  4,  1946— LOTS  39  and  40. 
Bayview   Heights,    Belmont.     L   S 

I     Morton   to   Baker  &  Morton 

March    4,   1946 


36077  Railroad  and  Kennedy ;  own- 
er. National  Auto  Fibre;  contractor, 
Pacific  Electric  Motor;  outlets;  fix- 
tures. 

36078  1135  3rd  St;  owner.  Simplex 
Manufacturing  Co;  contractor,  Pa- 
cific Electric  Motor;  13  outlets;  13 
plugs. 

36079  1148  B  18th  St ;  owner.  Moth- 
er's Cake  &  Cookie  Co;  contractor, 
Pacific  Electric  Motor;  motors. 

SE   11th   and  Webster  Sts; 
Rossi's ;      contractor,     M     F 
alterations. 

5601  San  Leandro  Blvd ;  own- 
er. Continental  Can  Co;  contractor, 
I  Pacific  Electric  Motor ;  motors. 
I  36082  2960  Chapman  St;  owner, 
1  Melrose  Sheet  Metal  Co;  contractor, 
i  Pacific  Electric  Motor  Co ;  outlets ; 
I  switches ;  fixtures ;  plugs ;  alterations. 
I  36083  10th  and  Franklin  Sts;  own- 
jer,  Tucker;  contractor,  T  L  Rosen- 
jberg;  service. 

36084     1441  Franklin  St  (3rd  floor)  ; 
owner,  Beckett ;  contractor,  T  L  Ros- 
enberg Co  ;  15  fixtures  ;  8  plugs. 
I     36085      4th    and    Clay    Sts;    owner, 
i  Interurban  Express ;  contractor,  T  L 
;  Rosenberg  Co ;  outlets  ;  fixtures. 
;      36086     333  Center  St;   owner,   Still- 
i  well ;  contractor.  T  C  Moody ;  12  out- 
llets;  5  switches;  12  fixtures;  14  plugs 
I      36087      701    Fallon    St;    owner,    An- 
'  tenyan ;    contractor,    T    C    Moody;    4 
outlets ;     3     switches ;     4    fixtures ;    3 
'  plugs ;    service. 

I  3608*  1173  19th  St;  owner,  Burette; 
jcontractor,  T  C  Moody;  5  outlets;  1 
'switch ;  5  fixtures. 

i  36089  SE  19th  and  Harrison  Sts; 
i  owner,  Cameo  Store  ;  contractor,  Rob- 
'erts  Lighting  Fixture  Co;  8  outlets; 
8  switches ;  4  fixtures ;  3  plugs. 
'  36090  1182  71st  Ave;  owner.  Pet- 
■lick;  contractor.  Flagler  Electric  Co; 
,  range. 

j      36091     4059  Sequoia  Rd  ;  owner,  Mi- 
chaelini;  contractor,  Flagler  Electric 
I  Co :  alterations. 

36092  6922  Weld  St ;  owner,  Fisher ; 
I  contractor,  Johnston  Electric ;  out- 
I  i  jts  ;  .switches  ;   fixtures  ;  plugs. 


Macbioery  k  Material 


NEWS  INDEX 

For  convtenlent  refereno*,  n»w« 
reports  In  this  section  are  classi- 
fied as  follows: 


Misc.  Supplies  &  Materials 
Machinery  and  Equipment 


42 
4« 


MISC.  SUPBLIES  AND 
i   MATQUALS 


I  3/13/46 

I  BIDS  WAMTED 
!  TUCUMCARI.  N.  M— Until 
1 26,  2  P.  1L»  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclsimation. 
,  Custom  Holjse,  Denver,  Colo.,  under 
j  Spec.  A-82,09O-A  for  precast  reln- 
!  forced  cno<rrete  culvert  pipe,  f .o.b. 
j  shipping  poiknt  and/or  Tucumcari,  N. 
I  M..  Tucumdari  Project,  New  MeKico. 
Specifications  obtainable  from  the 
I  above  of  f  ic^. 


lamation.  Walker  R  Young,  chief 
engineer,  Denver,  Colo.,  vnder  Spec 
1144  for  furnishing  -  and  deliYerinj 
four  (4)  230/196-kilovolt,  800-amper«, 
3-pole.  sigle  -  throw,  outdoor  type, 
5-cycle,  oil  circuit  breakers;  one  (1> 
230/196  kilovolt,  800  ampere.  3  pole, 
single  throw,  outdoor  type.  3  cycle, 
oil  circuit  breaker  suitable  for  fu- 
ture 20  -  cycle  automatic  recloalng ; 
five  (5)  196  kilovolt.  1200  ampere.  8- 
pole,  single  throw,  manually  gang 
operated,  outdoor  type  disconnecting 
switches;  three  (3>  196  kilovolt,  1200 
ampere.  3  pole,  selector  type,  man- 
ually gang  operated,  outdoor  type 
disconnecting  switches  with  manual- 
ly gang  operated  grounding  blades, 
and  three  (3>  single  pole,  thyrlte  or 
autovalve.  outdoor,  station  type  light- 
ning arrester,  deslgrned  for  suspen- 
sion mounting  and  suitable  for  serv- 
Ifarch  I  ice  on  a  230.000  volt,  3  phase,  ground- 
'  ed-neutral  circuit,  for  Shasta  and 
Keswick  power  plants, 
vision.  Central  Valley 
shipping  point  and/or 
Redding. 
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Kennett 
Project, 
Coram 


Dl- 
fob 
and 
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3/13/46  ••     42 

BIDS  WANTED 

SAN  FRANCISCO— Until  March  20, 
2  P.  M.,  bidls  will  be  received  by  the 
U.  S.  Treasjiry  Department,  821  Mar- 
ket St.,  Saki  *  Francisco,  under  Inv. 
SF-2855-46  ^or  telephone  poles,  Doug- 
lass fir  or  ^  southern  yellow  pine  if 
unable  to  tiffer  westei-n  red  cedar  >, 
f.o.b.  shipplikg  point  and/or  King  City. 

3/13/46  I  ••     42 

BIDS  WANTED 

FORT  PECK,  Montana.— Until  Mar. 
28,  2  P.  M.,[  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
I  Denver,  Coljo.,  under  Inv.  18,686-A  for 
switches,  600-ampere,  115- 
manually-gang  operated, 
point  and/or  Williston, 
ftlendive.  Mont.,  Ft.  Peck- 
l5-kv.  transmission  line; 
larrison  and  Glendive  - 
115-kv.  transmission  line. 
iuns   obtainable   from   the 


U  air- break 
kv.,  3-pole, 
f.o.b.  shippijig 
N.  D.,  and 
Williston    1 1 
Williston 
Miles  City 

Speciticati 
above  office?. 


3/13/46 
BIDS  OPENED 

I      S.\CIl.\NrENTO.  Calif.— The  follow- 
[ing  submitted  bids  to  the  State  Pur- 
chasing   Agent,     Sacramento,    under 
Quo.  37926,  Req.  4781.  for  kettles  for 
Fresno : 

Standard  Machinery  Co..  Rosco« 
RMT.  $1337  each;  total.  $9359;  40-60 
davs :  discount  3  per  cent  30  days;  add 
$19  each  for  3/16-ln.  heads  and  10- 
page  shells:  delivery  subject  to  10 
davs*  ax-ceptance  of  order. 

C(ia«t  Equipment  So..  South  Bend 
M-2.  $1325  each;  total.  $9275;  120  days 

net.  ,     ,   «  _j 

Edward    R.    Bacon    Co..    Uttleford 

101.    $1159;    total.    $8113:    4-6    weeks; 

net.  ^       ,  _- 

Edward  F.  Hale,  Standard  Steel  No. 
$1049;  total,  $7346.50;  75  days;  net. 


61, 
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36093 
1946   Ganley ; 
,  trie   Co ; 
i  plugs. 
I      36094 


7612-7618  E  14th  St;  owner, 
contractor,  Del  Monte  Elec- 
outlets ;  switches ;  fixtures ; 


Noo-Responsibiity 


_  ii 


Fnnrace  PerniHs 


8AN    FRANCISCO 


ATHERTON 


OAKLAND 


ALTER  commercial  bldg  and  ware- 
house, $1900;  972  Mission  Street; 
t)wner.  Dohrmann  Hotel  Supply  Co. 
ALTER  factory.  $r/)00 :  SW  Cor.  17th 
and  Rhode  Island ;  owner.  J  Fisch- 
beck. 
ALTER    store.    $l.'i00;    Market    St    at! 

Stockton    St;    owner,    Roos    Bros. 
RESIDENCE.    2-story    frame,    $8000; 
SW    Yukon    and    Eagle    St;    owner. 
Mrs   A    Paratore. 
DWELITNGS,     two     1-story    fr,    $5,- 
400.  .$5000;   E      Grea*.  Highway  350 
S   Moraga;   SW  cor.  33rd  Ave  and 
Lincoln  Way;  owner,  United  Hous- 
ing Corp. 
ALTER   dwelling.    $3000;    975-7    Lom- 

banl  St;   owner.  Alice  A  Hudson. 
INCINERATOR    and    storage    build- 
ing,   add    to   Class    C.    $18,000;    1175 
Market  St ;  owner,  J  M  Long  &  Co. 
ALTER     residence     to     flats,     $2000; 
305  30th  St ;  owner,  Manfred  Axel- 
son. 
ALTER   coffee  shop,   $2000;    NW   cor 
O'Farrell  and  Taylor;  owner,  Cali- 
fomian   Hotel. 
ALTER    restaurant,    $18,000;    SE    cor 
7th    and    Market    Sts;    owner.    Fos- 
ter  Lunch  Co. 
ALTER    dwelling, 
berg  St ;    owner, 
FACTOHY.    Clai=.s 
ncssee  St  ncnr  20th 
lean  Motor  Co.  Inc. 
ALTER  brew  house   (2nd  \init\  $60,- 
000;    E   Juniper    150   N    Bryant    St; 
owner,   S   F  Brewing  Corp. 
DWELLING,     1-story     frame.     $5500; 
E   Alcmany   Blvd    77.25    N    Chester 
Ave;    owner.    Bryan   Treadway. 
ALTER    store,    $."»000 :    1163    Market; 

owner,    C    H    Baker   Shoe   Co. 
ALTER    flats.    $3500;     117-19    LeRoy 
Place;  owner,  A  Andrew. 


RESIDENCE.  $16>000 ;  172  Stock-  | 
bridge  Ave ;  owner.  E  E  Wueste-  ] 
feld.  I 

ALTERATIONS  to  auditorium,  in-  | 
leriur.  $:i0.000;  Valparaiso  Avenue,  i 
Alcnlo  Park  School  Dist;  owner,; 
Sacred  Heart  Academy ;  contrac-  , 
lor,  Barrett  &  Hilp.  918  Harrison  j 
St,  Sun  Francisco. 

ADDN  lo  dwelling.  $1500 ;  126  Ca-  j 
talpa  Drive;  owner,  F  M  Sher- ; 
man;  contractor.  Nichols  -  Wliiie,  ^ 
156    Univejsity    Ave.    Palo   Alto.        j 

ADDN     to    dwelling.     ^GOOO ;     93    Ca-  ! 
mino;  owner.  Fred  H  Rodenljaugh; 
contractor,    C    J    Kearns,    2775    liil 
Camino  Real. 


2711  Oliver;  owner.  Walker  Constr 
Co;  dealer.  Atlas  Htg  &  Vent  Co: 
floor  furnace, 

1353   ;E1    Centro;    owner.    Beckett; 
dealer.    Atlas    Htg    &   Vent    Co; 
tral   furnace. 

818  Trestle 
dealer.  Atlas 
tral  furnace. 

1363  61.st  Ave;  owner,  O'Leary; 
dealer.    Bernhardt-Strohmaier ;    floor. 

3209  Stanley;  owner.  Nelson;  deal- 
er,   Gernhardt-Strohmaier;    floor. 

647      Mariposa ; 
dealer.    Lawrence 


Glen: 
Htg   & 


cen- 


owner.    Rhone ; 
VeiU   Co;    cen- 


March  12.  1946—1244  MARKET  ST. 
Kohler  &  Chase  as  to  improve- 
ments  on  property. 

March  12.  1946—1316  PORTOIA  Dr. 
Fred  A  Gross  and  Matilda  Ar- 
nott  as  to  improvements  on 
property. 

March  li,  194&— 50  POST  tStreet. 
Crocker  First  National  BdJik  of 
Sm  Franci.^co  as  to  improve- 
uitiits  on   property. 

March  .  ,  194(>— 114-430  MASQN  St. 
;  Hal'  Assn  of  Native  Sons  of  the 
I  Golden  West  as  to  improvements 
on    property. 


owner,      McCord ; 
Viale;    floor. 


FJpclrical  Permits 


CESSATION    OF    LABOR 


REDWOOD  CITY 


CONTRA    COSTA    COUNTY 


$750;    156   Gutten- 
Erncst  W   Block. 
A,    $152,000;    Ten- 
owner,  Amer- 


OAKLAND 


DWELLING  (5-room)  and  GARAGE, 

$6000;    636   Poplar;    ou  iier,    Leo   Le- ^ 

roy  ;  buiidr,  Albert  L  Balmtag. 
REMODEL     and     NEW     FUL'NDA- 

TION,    $1500;    46    Hemlock;    owner 

and  builder,  C  C  Reid. 
ALTER  FOR  APT.  UPSTAIRS,  $1500; 

24  Wilson ;  owner  and  builder,  D  E 

Crowley. 
DWELLINGS    AND    GARAGES    (2), 

$6500  each;  417,  341  Poplar;   owner 

and  builder,  David  Holder,  Box  335, 

Williis. 
DWELLINGS     and     GARAGES     (2), 

$(iO0U    each;    349,   333   Poplar;    owner 

and  builder,  David  Holder,  Box  335, 

V/illits. 
DWELLING 

409  Poplar; 

vid  Holder, 
DWELLING 

357  Poplar; 

vid  Holder, 


Mai-ch  8.  1940-PARCEL  of  land 
in  Rancho  Las  Juntas,  nr  Wal- 
nut Creek.  Frank  Aiman  to 
whom    it    may    concern 

Work    Ceaj=ed   March 


194G 


Completion  Notices 


SAN    FRANCISCO 


and  GARAGE,  $5500 ; 
owner  and  builder,  Da- 
Box  335,  Willits. 
and  GARAGE,  $5000 ; 
owner  and  builder,  Da- 
Box  335,  Willits. 


SAN   MATEO  COUNTY 
(Unincorporated) 


WAREHOUSE,  1-story,  $33,500;  2140 
Livingston  St;  owner.  National 
Autcjmotive  Fibres,  Inc.  2230  Liv- 
ingston St;  contractor.  S  G  John- 
son 4652  Dolores  Ave;  architect. 
E   O   Blo<lgett,   1989   Hoover  Ave. 

DWELLINGS,  two,  $4500  each;  9903 
Cherrv  St,  1736  99th  Ave;  owner 
and  builder.  J  M  Walker,  1631-D 
University   Ave,    Berkeley. 

DWELLINGS,  four.  1 -story  5-room, 
$4000  each;  9917  Cherry  St.  1722, 
2018  2024  99th  Ave;  owner  and 
builder,  J  M  Walker.  1631-D  Uni- 
versitv   Ave.   Berkeley. 

ALTER  and  addn.  $21,000;  1310  14th 
St;  owner.  Carnation  Co.  prem; 
contractor,  Marv-ln  E  Collins.  N5 
Galvin  Dr.  El  Cerrito;  plans  by 
Hugh   O'Neil,   610  16th   St. 

ADDITION,  $550;  523  Adeline  St., 
owner  and  contractor,  J  C  Ford, 
523   Adeline   St. 

ALTER,  $1000;  1702  7th  St;  owner. 
John  Cabibi,  premises;  contractor. 
Clifford    Jacobsen.    4424    Virginia. 

DWELLINGS,  three,  l-story  6-room. 
$10,000  each;  4621.  4633  and  4654 
Geranium  Place;  owner  and  con- 
tractor,   L    H    Uncoln.    4158    Mtn 

ALTER  and  repairs,  $1500;  360  Wil- 
low St  owner  and  contractor.  Ben- 
jamin Thomas,  MD.  3251  Harrison. 

STORE  bldg,  concrete.  $1000;  2220 
Linden  St;  owner.  John  Dobney, 
prem;  contractor.  J  R  C  Traylor. 
3220  Louise  St. 

ADDITION,  1 -story,  $7000;  15  Rio 
Vista  Ave;  owner,  M  S  Markota, 
prem ;  contractor,  Larson  &  Smock 
19  Rio  Vista  Ave. 

ALTER  to  dwelling,  $800;  848  Chest- 
nut St ;  owner,  Kyle  Richmond,  848 
Chestnut  St;  contractor,  J  R  C 
Traylor,   3220  Louise   St. 

ADDITION,  $1500;  1858  Mtn  Blvd; 
owner,  Bert  Rickets,  prem;  con- 
tractor, A  Henrikson,  432  63rd  St. 

ALTER    to    dwelling,    $1600;    6383-85 


RESIDENCE,  $7000;  SE  50  ft  Lot  3, 
Block  6,  Nash  Tract,  Nash  Ave; 
owner  and  builder,  A  Frykman,  291 
Willow  Rd,  Palo  Alto. 

RESIDENCrJ,  $10,000;  N  50  ft  Lot  5, 
Block  8,  Menalto  Ave,  Palo  Alto 
Park;  owner  and  builder,  John  H 
Defenbaugh,  224S  Poplar  St,  Palo 
Alto. 

POULTRY  HOUSE,  $7000;  1.50  acres 
Coleman  Ave.  Menlo  OaJcs;  owner 
and  builder.  T  R  Upton,  1135  Fran- 
cisco, San  Francisco, 

RESIDENCE,  $6000;  Lot  2,  Block  6, 
Selby  Lane  Ext.  Oakleigh  Park; 
owner  and  builder,  George  Moncrief , 
1006  Arguello  St,  Redwood  City.  i 

RESIDENCE,  $8500;  Lot  1,  Block  24,  , 
Stanford     Ave,     University     Park ; 
owners,  Mr  and  Mrs  R  Bettini,  738  j 
Har%ard  Ave,  Menlo  Park ;  builder,  , 
E  Bongio,  820  University  Dr,  Menlo 

Park.  I 

ADD     VALUATION     FEE,     $15,000 ;  1 
Woodside     Rd,    Greersburg    School  j 
District ;    owners    and    builders,    A 
and  J  Caminoll,  Scogliola,  Redwood 

City. 

RESIDENCE.    $9000;    Lot    19.    Block 
22,     Devonshire     Blvd,     Devonshire 
Properties ;     owners    and    builders, 
H  and  A  Wessa,  1870  18th  Ave,  San  j 
Francisco  I 

ADD  TO  RESIDE^^CE,  $2000;  Lot  4,  t 
Block  G,  Country  Club  Dr,  Country 
Club   Park ;    owner  and  builder,  R ' 
Barnard,  San  Bruno.  i 

RESIDENCE,  $15,000;  Lot  4  and  E  14 
ft    Lot    5,    Block   23,    Taylor   Blvd, 
Millbrae  Highlands ;  owners.  Mr  and  , 
Mrs   L  S  Wilson,  421  Taylor  Blvd,  , 
Millbrae ;    builder,    A   C    Lindgren,  | 
346  Lowell  St,  San  Francisco.  | 

RESIDENCES  (4>,  $6000  each 
Lot  8.  Block  3.  Page  St;ptn  Lot  8, 
Block  3,  Page  St;  ptn  Lot  8,  Block 
3.  Page  St;  ptn  Lot  8,  Block  3, 
Page  St.  Friendly  Acres,  owner 
and  builder.  J  E  McCarthy.  50  Hud- 
son St.  Redwood  City. 

RESIDENCE.  $12.000 ;  Lot  13.  Block  6, 
Leland  Ave,  University  Park;  own- 


Recorded  .,^.^o^C^ 

March  12,  1046— NW  SOUTH  Park 
100  NE  Srd  St.  Daniel  P  Murphy 
to  Brendon  J  Mnrphv     Mar  5.  1946 

March  12.  1946-N  LOMBARD  76 
W  Scott.  Daniel  P  Murphy  to 
B'-endon  Murphv  Realtv  &  Constr 
Companv Feb     15,     ltM6 

March  12.  1946 — 601  and  609  RAN- 
DOLPH.    Edward    E    Dahlstrom 

to  whom  It  mftV  concern 

March    12.    1946 

March"  liz.  i946^W  41st  AVE  100 
S   Judah   St.     Chas   Ingerman   to 

whom  it  mav  concern 

March     11,    1946 

March  12ri94<>-^SE  BRIDGEVIEW 
Dr  17.932  NE  from  SW  line  lot 
1  Block  5335-R,  known  as  235 
Bridgeview  Dr.  Trygne  Kolsberg 
to  Whom  it  may  concern 

March    12.    1946 

March    12.    1946— N    31    ft    LOT    17 

I     Blk  1138.  Francisco  Heights.  Oli- 

'  ver  M  Rousseau  to  whom  it  may 
concern March   11.    1946 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  12.  1946— LOT  12  Blk  22, 
Resubdlv  of  ptn  of  North  Crag- 
mont.  Berkeley.  Mary  L  Lords 
to  O  O  Vest March  7.  1946 


CONTRA   eOSTA   CQUNTY 


Recorded  Accepted 
March  8,  1948— LOT  6,  Tenth  Street 
Subdiv.    Pittsburg.     Lawrence    G 
Longacre  to  V  A  Davi  &  Sons.. 
March   7.   1946 

SAN   MATEO  COUNTY 


Recorded  Accepted 

March  8.  194&— SUNNYBRAE  Sou 
Site,  San  Mateo.  Board  of  Trus- 
tees of  San  Mateo  Elementary- 
School  Dist  to  Adam  Arras  and 
Son March    4.    1946 

March  8.  1948— LOT  12  Blk  23.  San 
Mateo  Map  No  7.  San  Mateo. 
Andw  J  Gawley  to  Hillyer  Deu- 
prey March  5.  1946 

March  5.  1946— LOT  25  Blk  25.  Ter- 
race  Gardens.    W    W   Holden   to 

._  I      whom   it  may   concern 

?^\     March   4.  1946 

March  5,  1948— LOTS  16,  17  and  18 
Blk    9,    Robinson    Sum.     Seconda 

Penna  to  Harry   H   Weiner 

_ March  1,   1946 

March  5,  1948— LOT  2  Blk  4.  Ter- 
race    Gardens.      W     Holden     to 

whom    It    may    concern 

.,..— — - MftWh  4,   IHQ 


SAN   FRANCISCO 

I 

" — •  "  1 

94.".0     714    Sansome;    owner.    Kindle! 
GniTT^m:  contractor,  Quality  Electric 
Co;  service;  motors.  I 

9451  2054  Powell;  owner,  Payne; 
contractor,  Charles  Yick;  1  outlet;  1 
switch. 

9752  541  Montgomery;  owner,  Lee; 
contractor,  Chas  Yick;  5  outlets;  6 
plugs.  i 

9753  529  Broadway:  ownelr,  Frank 
Cafe ;   cf.ntractor.  Northern  [Electric ;  '. 
9  outlets. 

9754  867  Market  St;  owner,  Hale 
Bros;  contractor.  Pacific  Elec  &  Mech 
Co;  alterations. 

er.'.o     1763  27th  Ave;  owner, ; 

contractor,  Frank  F  Goodman;  4  out- 
lets; 5  switches;  4  plugs. 

9756  760  Mission  St ;  owner.  Royal ; 
.contractor,    OKeeffe   the    Fun   Man; 

motors. 

9757  47  Hunt;  owner,  Salvation 
Army ;  contractor,  O'Keeff e  the  Fan 
Man ;  motors. 

9758  556  Clay;  owner.  Western 
California;  contractor.  O'Keeff e  the 
Fan  Man ;  motors. 

I     9759     1821   Haight;   owner,   Terry's 

Lodge;  contractor,  OKeeffe  the  Fan 

Man ;  motors. 
;     9760     450  Battery;   owner,  Western 

Catalog  Co;  contractor,  O'Keeff e  the 
'  Fan  Man  ;  2  plugs. 

9761     Polk   and    Turk   SU;    owner, 

California  Hall ;  contractor,  O'Keeff e 

the  Fan  Man ;  motors. 
9762— Cancelled. 

9763  275  Pacheco;  owner,  Wenk; 
contractor,  Berirauid  Electric;  3  out- 
lets ;   1   switch  ;   1  plug. 

9764  4910  3rd  St;  owner,  Ronari's 
Market;  contractor,  Porter  Electric; 
7  outlets;  4  switches;  motors. 

9765  7th  and  Irwin  Sts;  owner. 
Standard  Oil  Co;  contractor.  Atlas 
Electric  &  Eng  Co;  

9766  256  Sutter  St;  owner.  — ;  ' 

contractor.  Elevator  Supply  Co;  mo-  j 
tors. 

9787  1941  Leavenworth  ;  owner,  Mrs 
Atkins;  contractor,  Malm  &  Welter; 
2  plugs  ' 

9768  1857 -55A  Washington;  owner, 
Miss  McKinnley ;  contractor,  Malm  & 
Welter;  2  switches. 

9769  623  Larkin ;  owner,  Alvera; 
contra<:tor.  Malm  &  Welter;  2  outlets. 

9770  3352  Clay  St;  owner,  D  A 
Pike;  contractor,  Dowd-Seid  Electric 
Co;  7   outlets;   6  switches;   10  plugs. 

9771  159  Church  St;  owner,  S  A 
Thomas;  contractor,  Dowd-Seid  Elec- 
tric ;   alterations. 

9772-80  Various  locations  and  own- 
ers; contractor,  Wonderlite  Neon 
Products  Co;  signs. 

9781  207  Powell;  owner  and  con- 
tractor, James  Hurst  Co ;  , 

9782  1739  Fillmore;  owner,  Julias; 
contractor.  Ace  Electric  Contracting 
Co ;  24  outlets ;  4  plugs ;  service. 

9783-84  Various  locations  and  own- 
ers; contractor,  Brite-Lite  Neon  Go; 


3440  Harlan ;  owner,  Romak 
Iron  Works;  contractor,  Del  Monte 
Electric  ;  outlets  ;  swithces  ;  fixtures ; 
plugs ;  alterations. 

36095  2619  Magnolia;  owner,  Laher 
Spring    &    Tire    Co;    contractor,   T    L 

I  Rosenberg ;   12  outlets  ;  2  switches ;   4 
j  fixtures. 

36096  468  13th  St;  owner,  Muddle- 
man;  contractor,  T  L  Rosenberg  Co; 

I  outlets;  switches;  fixtures;  plugs. 

]  36097  2619  E  12th  St;  owner.  Ham- 
mer Bray  Co;   contractor,   T   L  Ros- 

;enberg:  'S  outlets;  1  switch;  8  fix- 
tures. 

36098  936  E  12th  St ;  owner.  Doty  & 
Lockwood;  contractor,  T  L  Rosen- 
berg; 38  outlets. 

36099  2810  Broadway;  owner.  In- 
candescent Supply  Co;  contractor, 
Clifford  Electric;  outlets;  switches; 
fixtures;  plugs. 

36100  4002  MacArthur ;  owner,  Mode 
O'Day ;  contractor,  Fluoro  Electric; 
fixfures. 

36101  9248  E  14th  St ;  owner,  Frank- 
lin ;  contractor,  Fluoro  Electric;  fix- 
tures. 

36102  7308  MacArthur ;  owner.  Mode 
O'Day;  contractor,  Fluoro  Electric; 
fixtures. 

36103  736  Washington;  owner.  Oc- 
cidental Buffet;  contractor.  Para- 
mount Electric;  fixtures;  alyterations 

36104  848  32nd  St;  owner.  Brans- 
sard  ;  contractor.  Paramount  Electric ; 
alterations 

36105  2275  Foothill  Blvd;  owner, 
Paul's  Auto  Service;  contractor,  Par- 
amount Electric;  fixtures;  alterations 

36106  472  13th  St;  owner.  Southern 
Pacific;  contractor,  C  A  Langlais; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

36107  1036  Fruitvale  Ave;  owner, 
Terry ;  contractor,  James  Anderson  ; 
outlets;  fixtures:  plugs. 

''^'"'O?  :9.'3  MacClure;  owner,  Ped- 
grift;  contractor,  Clifford  Electric; 
outlets;  switches;  fixtures;  plugs; 
alterations. 

36109  6980  Colton  Blvd;  owner,  Mc- 
Chire  &  Chopin;  contractor,  Clifford 
Electric;  outlets;   fixtures. 

3G110  4002  MacArthur;  owner.  Roth  ; 
contractor.  Scott-Buttner  Electric  Co; 
alterations. 

36111  400  High  St;  owner.  Carter 
lAimher  Co;  contractor,  Scott-Buttner 
Electric:  alterations. 

3312  Brookdale;  owner,  L  A 

contractor,    special    owner's 

1    outlets;    1    switch;    2    fix- 


3/13/46  ••42 

BIOS   WANTED 

BONNEVllLLE,  Wyo.— Until  Mar. 
27.  2  P.  M.j  bids  will  be  received  by 
the    U.    S.  !  Bureau    of    Reclamation, 

,  Custom  Ho^ise,  Dertver  2,  Colo.,  under 

'  Inv.  64,0044A  for  conductor,  armor 
rods,  etc.,  f ]o.b.  shipping  point  and/or 
BonnevUle,   Wyo. ;   Pilot   Butte-Ther- 

j  mopolis  tap  to  Boysen  dam. 

i      Specificatjlons  obtainable  from   the 

i  above  office. 


3^3/46 

BIOS  WANTED 

S\N  FR.^NCISCO. —  Until  March 
22  2  P.  M..  informal  bids  will  be 
received  bv  the  Board  of  Park  Com- 
missioners. McLaren  Lodge.  Golden 
Gate  Park,  San  Francisco,  for  stee* 
rolled  curtain  door  for  Kezar  Stadium 
!  Specifications  obtainable  from  the 
above  office. 


••     43 


42 


3/13/46 

BIDS  WANTED 

ODAIR,  Wash —Until  March  18,  2 
P.  M.,  bidsi  will  be  received  by  the 
U.  S.  Burealu  of  Reclamation,  Denver, 
Colo.,  under  Inv.  F-38,491-A  for  350,- 
(KX)  bbls.  modified  portland  cement  In 
paper  sackt(,  f.o.b.  shipping  point  and/ 
or  Odair,  Wash.,  South  Coulee  Dam, 
feeder  canail,  pumping  plant  and  mis- 
cellaneous. 

Specifications  obtainable  from  the 
above  office. 


3/13/46 

BIDS   WANTED  ,^^      ,^ 

\'()XTEKEY  COUNTY.  Calif— Un- 
til March  18.  10  A.  M..  bids  will  be 
received  bv  the  Slate  Division  of 
Highwavs,  L.  H.  Gibson,  district  engi- 
neer 50  Higuera  St.,  San  Luis  Obispo, 
for  rental  of  one  motor-powered  heat- 
er planer  mounted 
chassis  and  including  operators  fuels 
and  lubrtcants,  for  approxiniately 
working  days'  use  on 
101,  south  of  Gonzales 

Specifications 
above  office. 


on    rubber-tired 

lerators.  fuel 

8 

U.  S.  Highway 

obtainable   from   the 
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[3/13/46 
BIDS  OPE|MED 

;  SAN  FRANCISCO.— The  followmg 
submitted    'bids    to    the   purchaser  of 

!  supplies,  270  City  Hall,  under  Bid  No. 
3499  for  fkirnishlng  and  dellverinfir 
armature  ajnd  field  coils  for  the  Mu- 
nicipal Railway. 

John  A.  Roebllng  &  Sons.  (1)  $98.90 
per    set;    djelivery    49   days;     »^%    10 

,  days. 

I  General  i:iectric  Co.,  (2)  $56.98  per 
set;  (3)  $46|.31  per  set;  (5)  $9.13  each; 

' (6)  $11  each. 

i  Westinghlouse  Electric  Corp.,  (1) 
$84.50:  (7)  1$23.50;  (8)  $23.50;  (9)  $15; 
(10)  $15;  rjet  30  days;  60  days'  de- 
livery. 


*•     43 

3/13/46  " 

LOW  BIDDERS  «7„H-m  r- 

DAVIS  DAM.  Arizona— William  C. 
Schmitt,  Portland,  Ore.,  at  $71,937.50, 
submitted  low  bid  to  the  Bureau  of 
Reclamation.  Denver.  Colo  under 
Spec  No.  1161  for  furnishing  and 
delivering  fob.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  lx)uise.  Ariz., 
at  the  option  of  the  bidder,  five  gate 
frames  for  the  17.5-  by  34  66-ft.  fixed- 
wheel  gates  for  installation  in  the 
penstock  structure  at  Davis  Dam, 
Davis  Dam  Project,  Kingman.  Art*. 
Second  and  third  low  bids  follow: 
American  Bridge  Co.,  Denver.  Colo., 
$92,086. 

Lakeside  Steel   &   Bridge  Co..  Mil- 
waukie.  Ore..  $92,200. 


43 


3/13/46 

BIDS    WANTED 

PANAMA, 
bids   will   b 
I'urcha.smi; 
nal,  Washiijiglon 
b204   for  1 
only,    powc 
.splice    bar.i, 


Denver, 
for  fur- 
cars   at 
cars    at 


bronze    ribbon 


CANAL— Until   Mar.   18. 

received  by  the  Geneml 

Ulficer,  Tht-  Panama  Ca- 

25.  D.  C  urmer  Sch. 

grinder   frame   and   motor 

r;     500    high-carbon     steel 

and    ION)    ft.    phosphor 


3/13/46 

BIDS    WAIjJTED 
PANAMii 

bid.s   will   b 
Purchasing 


•12 


.^61 12 
Gifford 
permit ; 
lures. 

36115  7  Monte  Vista;  owner,  Ed 
Ryers ;  contractor,  Piedmont  Electric 
Co:  alterations. 

36114  14th  and  Franklin  Sts;  own-  i 
er.  Athenian  Nile  Club;  contractor.! 
Matson  Electrical;  fire  repairs. 

,36115  E  St  and  100th  Ave;  owner, 
Butler  Packing  Co;  contractor.  Pa- 
cific Electric  Motor  Co;  motors.  i 

•^6116     315   E   12lh    St:    owner,   Bu- 
chanan ;     contractor.    General     Neon  ^ 
Lite   Co ;   sign. 

36117  2973  San  Pablo;  owner,  Roose- 
velt Liquors ;  contractor.  General 
Neon  Lite  Co;  sign. 

36118  167X  8th  St;   owner,  Chester 
Market;     contractor,     General     Neon, 
Lite   Co;    sign. 

36119  4712  E  14th  St ;  owner,  Fred- 
erick ;  contractor.  General  Neon  Lite 
Co ;  sig^. 

36120  380  5lh  St;  owner.  Betty 
Lou;  contractor.  T  L  Rosenberg;  2 
motors.  I 

1      36121     3104    Filbert    St;    owner.   Mr 
I  Logan ;    contractor,   T    L  Rosenberg ; 
service. 

36122  W  side  Marrion  19  ft  N  of 
1 17th   St :   owner  and  contractor,  Fos- 
ter &  Kleiser;  3  outlets;  1  switch;  3 

I  fixtures. 

36123  2500  E  12th  St  (rear) ;  owner, 
i      Brogue    &     Dell ;    contractor,     Fox 

Electrical  Co ;  1  outlet ;  motors. 

36124  2001  Drake  Dr;  owner,  Bue- 
I  count ;  contractor.  Fox  Electrical  Co ; 

6  outlets;  1  switch. 
38125     NW   comer   16th    and   Tele- 

'  graph ;  owner,  Latham  Square  Bldg ; 
contractor,    California    Electric    Co; 

j  alterations. 

36126  1771  36th  Ave;  owner,  Clyde 
Church ;  contractor,  California  Elec- 
tric; service. 

i  38127  2006  69th  Ave;  owner,  Bay- 
toni ;  contractor,  Flagler  Electric  Co ; 
2   outlets;   2   switches;   2  fixtures;   2 

plugs. 

36128  2831  Seminary  Ave;  owner, 
Mrs  Reardon ;  contractor,  Broadmoor 
Electric;  4  plugs;  alterations. 

36129  3019  Foothill  Blvd;  owner,  E 
Andrade ;  contractor,  C  A  Langlais ; 
1  outlet;  1  switch;  5  plugs:  altera- 
tions. ^ 

36130  2917  Nlchol  Ave ;  owner.  Doe ; 

Electric   Co; 


8207,    for 
500   lbs.   to(|>l 
at  eel     plat 
pes.   steel 
ijleel. 


CANAL— Until   Mar.    18. 

received   by   the  General 

Officer,  The  Panama  Ca- 


nal, Washiijigton  25,  D.  C,  under  Sen. 
000    lbs.    of    hprnig    Bte»»l : 

steel;    2   pes.    structi 
s;     4    steel     angles;     !,■ 
bars,   and   500   lbs.    spinng 


3/13/46 

NO    BIDS   RECEIVED 

BOUlJ)ER  CANYON  PROJECT  — 
No  bids  were  recelvecl  March  12  by 
the  Bureau  of  Reclamation,  Walker 
R  Young,  chief  engineer. 
Colo,  under  Spec.  No.  1168 
nishing  and  delivering  f.o.b. 
the  shipping  point  or  f.o.b. 
Boulder  City,  Nev..  at  the  optioo  of 
the  bidder,  two  annunciator  groups, 
each  group  consisting  of  a  12-unit 
lamp  assembly,  one  common  lamp, 
two  push-button  switches  and  acces- 
sories; six  annunciator  relay  assem- 
blies a.s  follows:  two  "B"  assemblies, 
ea'-h.  f'T  operatinj':  four  annunciator 
lamps  and  containing  the  common 
equipment  for  one  anufiator  group, 
ad  four  "T"  assembles,  each  for  op- 
erating four  annunciator  lamps,  and 
two  steel  cabinets,  each  fitr  housing 
one  "B"  and  two  "T"  annunciator 
relay  a.s8embles,  for  installation  at 
B'-uid.r  X  ■■\\r-r  Plant.  Boulder  Canyon 
Pr 


Qass' 


43 —     IVfACHINERY  AND 
EQUIPMENT 


3/13/4a 


POSITION   WANTED 


43 


BIDS    WANTED 

CENTRAL  VALLEY  PROJECT. 
Califomia.^-Until  April  3.  10  A  M, 
bids  will  lie  received  by  the  Bureau 
of  Reclamation.  Redding.  Calif.,  for 
the  installAllon  of  two  main  genera- 
tors in  Shksta  power  plant,  Kennett 
Division,  cjentral  Valley  Project,  Cali- 
fornia; Spic.  1226.  The  power  plant  is 
situated  at  Shasta  Dam,  near  Red- 
ding, Calif  I  The  work  consists  of  In- 
stalling and  testing  two  75,000-kv-a., 
unity  poMMer  factor,  13,800-volt.  3- 
phase,  60-<iycle,  138^  r.p.m.,  vertical- 
shaft,  alternating  current  generators ; 
285  calendar  days  for  completion. 

Guarantee  of  10%  to  accompany 
bids ;  no  <|:harge  to  prospective  bid- 
ders for  copies  of  the  specifications; 
to  others,  $.75  per  copy,  not  return- 
able, from  the  following  offices  of 
the  Burealu  of  Reclamation:  Walker 
R.  Young,  chief  engineer,  U.  S.  Cus- 
tom Housie,  Denver  2,  (i;olo. ;  R.  L. 
Boke,  regional  director.  Old  Post  Of- 
fice Bldg..  7th  and  K  Sts.,  Sacra- 
mento 14,  Calif.;  I.  C.  Harris,  acting 
construction  engineer.  Redding,  Calif., 
and  Michael  W.  Straus,  commissioner. 
Bureau  of  Reclamation,  Washington, 
D.  C.  Pro»pectlve  bidders  desiring  to 
visit  the  site  of  the  work  should  com- 
,  municate  with  the  acting  construc- 
;  tion  engineer. 


Exptrienccsd  ARCHITECTURAL 
DRAFTSMAN  wants  part-time  work- 
Exper.  in  making  sketches,  floorplans, 
working  drawings,  details,  etc.,  for 
residential,  commercial  or  Industrial 
work.  Replv  Box  37,  c/o  Daily  Pa- 
cific Builder.  3/7-8-11-12/46 


EXPERIENCED  SPECIFICATION 
TYPIST  desires  temporary  work. 
Write  or  wire  Lillian  Price,  1277 
Spruce  St,    Berkeley. 

3/12-13-14-15/46 


HFLP  WANTED 


CONSTR  SUPTS  for  Industrial 
and  Home  Bldg.  projects.  Permanent 
emplovment  and  good  salary  for  the 
right  man.  Work  located  In  San  Jose 
area.  Reply  Box  315  c/o  Dally  Pa- 
cific Builder.  (3/13-14-15-18-19/46) 


■xperienced  SALESMAN  for  TtWBl- 
DENTIAL  MODERNIZING,  oapallls 
of  meeting  public.  pJansing  jobs  ami 

8up«r\'lslC5  crews  I joca lion  Bant  Bay. 
Call  TH»rBwall  0ft2«  a.sk  fof  Mr. 
Moran.  ^^  2/lt/4t 


43 


I  3/13/46 

BIDS  WANTED 
'  MODESTO.  Stanislaus  Co..  Calif.— 
!  Until  March  27.  7:30  P.  M,  bids  wUl 
I  be  receive  by  Modesto  City  Council, 
I  Rex.  E  Oiilf  us.  City  Clerk,  City  Hall 
;  for  furnishing  and  Installing  one  deep 
^  well  turbine  pump  with  motor  and 
( ''ontrol  panel  and  for  furnishing  3- 
25-kva.  2400/4180  volt  to  240/480  volt 
single  phase  60  cycle  transformers 
:  (pole  type>. 

Specifictations   obtainable  from  the 

above  of Itice. 

I  


EXr  SUPT.  on  TKDU8TRIAL  aatf 
COMMiERCIAL  CONSTR  Ito:«5«lls«l 
opportunity  fer  right  man  P1i«b« 
sutler  S268. 


(te  Z/ It/Ml 


EXPERIENCED 
TURAL  DRAFTSMAN, 
n«td  1T60. 


ARCHIT»C- 
Phone  OAr 
tt>  S/lt  4f 


WANTED 


signs. 

9785     766   Mission ;   ownf^r,  Federal 
Outfitting;     contractor.    Stone-Ryals  ,  contractor 
-  outlets.  '  switches ;  fixtures ,  plugs. 

Hawthorne ;  owner,  W  R 
contractor,  gtone  -  Ryals 
outlets;  4  plup 


contractor,    Del    Monte  ,„,,^„ 

outlets;  switches;  plugs.  3/13/46      ,  —     m 

1      36131     2693  68th   Ave;   owner.  Doe;     BIDS  WANTED 

contractor  Del  Monte  Electric;  out-;  SACRAMENTO,  Calif.— Until  Mar. 
itei    pluCT.  2^  ''ids  will  be  received  by  the  State 

36132  10200  Dante ;   owner,  Dwight !  Purchasing  Agent,  Sacramento,  under 
Cottons;  contractor,  Del  Monte  Elec- 
tric;  outlets;   plugs 

36133  4225  Broadway 
Swinger;  contractor, 

'Co:  alterations. 


owner,  W  A 
Paramount  Elec 


Quo.    4204|9,    Req.    16708,    for    one    1^- 
cu.    yd.    heavy   duty,    dlesel -powered, 

i  crawler-BJounted    shovel,   f.o.b.  CUen- 

I  dale. 


'  CONSTR.  SUPT.  for  large  tiuiiding 
contractor.  Must  have  excellent  rec- 
lord  and  referMxcea.  Salary  to  start 
'$750  a  month.  Reply  Box  313  c/o 
iDallv  Pacific  Builder. 
i  (3/13-14-15-18-19/48) 

I  CHIEF  ESTIMATOR  and  MAN- 
AGER  for  large  bldg.  contractor. 
Must  have  excellent  record  and  ref- 

I  erences.  Salary  to  start  $9(X)  a  month. 

Reply  Box  314  c/o  Dailv  Pacific  Bldr. 

(3/13-14-15-18-19/48) 


Electric;  5 
9786     50 
Ballinger; 
Electric;  9 


36134  1438  82nd  Ave ;  owner.  Bethel ; 
Collins  Electric;    outlets; 

plugs. 

36135  2031    Tampa;    owner.    Doe; 
contractor.  Collins   Electric;   outlets; 

J  switches,  fixtures;  plugs. 


3/13/46  43  . 

CONTRAiCT   AWARDED  ' 

CENTRAL  VALLEY  PROJECT, 
California.  —  Graybar  Electric  Co., 
Denver,  Colo.,  at  $39,795,  awarded 
contract  by  the  U.  S.  Bureau  of  Rec-  j 


DRAFTSMAN  waJiled.  Apply  to 
John  Hudspeth,  Architect,  with  sam- 
ples of  work.  427  13th  St.,  Oakland.    • 

Experienced         ARCHITECTURAL 

DRAFTSMAN..  Call  for  an  interview, 
F.  H  Reimers,  ALA,  79  Post  St., 
San  Francisco, 


MBC^Ub^aaiBiGiitflbi 


i 


PLANS  and 
Speculations! 


Wajihmgton:  Plans  for  a  na- 
tioruii  nurses  memorial  in  Califor- 
nia have  been  revealed  by  Arthur 
H.  Johnson  of  the  committee 
studying  the  feasibility  of  such  a 
memorial. 

oOo 
8an  Francisco:  Tentative  changes 
in  the  city  building  code  are  being 
discnssed  in  an  effort  to  relieve 
the  parking  congestion  downtown. 
Plans  is  to  require  all  new  build- 
ings with  a  frontage  of  60  feet  or 
more  to  have  "off-street  parking 
space  to  facilitate  loading  and  un- 
loading .  .  and  for  occupants 
of  the  structure." 
oOo 

Oakland:  A  roller  skating  rink 
was  proposed  to  the  city  council 
as  use  of  the  exposition  building 
adjoining  the  municipal  auditorium. 
Mrs.  Ethel  Jean  Kibbe,  who  made 
the  offer  of  a  five-year  contract, 
claims  the  arrangement  will  give 
the  city  a  guarantee  of  at  least 
12,000  yearly  for  a  building  which 
is  used  only  infrequently  under 
present  conditions. 
oOo 

Pall  River  Mills:  This  commun- 
ity seeking  incorporation  follow- 
injf  a  chamber  of  commerce  pro- 
posal to  construct  a  $50,000  sew- 
age disposal  plant,  financing  of 
which  might  lead  to  incorpora- 
tion. The  chamber  also  discussed 
a  site  for  the  Dr.  Thos.  D.  Wyatt 
hospital.  Phil  Rice  and  Jas.  Black 
presided  at  the  meeting  in  the 
absence  of  President  Pat  Ryan  of 
the  chamber. 

oOo 

Sacramento:  The  pre-fabricatpd 
hotjse  quf'stion  is  one  of  the  major 
subjects  being  discussed  before  the 
18th  annual  covention  here  of  the 
California  State  Council  of  Car- 
penters, who  represent  more  than 
90,006  tradesmen. 
oOo 

Delano:  Veterans  are  assured 
of  at  least  15  houses  \\ithin  the 
next  two  months  if  plans  of  the 
city  council  mature.  Collaborating 
with  the  Kem  County  Housing 
Authority,  the  council  is  attempt- 
ing to  obtain  defense  housing  from 
Washington  and  Oregon  projects, 
move  it  here  and  erect  it  for  vet- 
erans* use.  A  site  on  Jefferson  St., 
between  4th  and  5th  Aves.,  has 
been  selected. 
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Army  Engineers  Add  Pacific  Districts 
Embracing  War  Gains  West  To  Japan 

Manila,  Okinawa  and  Honolulu  districts,  comprising  the  Western 
Ocean  Division  in  the  Army  Engineers  program,  have  been  added 
to  the  46  districts  under  Engrineers  control. 

Lieut.    Gen.    Raymond    A.    Wheeler,    chief    of    engineers,    created 

the  new  division  by  authority  of 
the  Secretary  of  War. 

Honolulu  district,  detached  from 
the  Pacific  division,  will  embrace 
the  Hawaiian,  Line,  Gilbert,  Mar- 
shall, Caroline  Marianas,  Bonin, 
Wake,  Marcus,  Johnston  and  other 
islands  lying  between  the  159th 
meridian  east  longitude,  and  108th 
meridian,   west  longitude. 

Okinawa  district  will  include  the 
Ryukyu  Islands  of  the  Japanese 
Archipelago. 

Manila   district    will    have   head- 


Shasta  Dam  Pilot 
Plant  Opens  Today 

An  event  of  far-reaching  import- 
ance to  all  northern  California 
will  take  place  today  at  Shasta 
Dam  on  the  Sacramento  river  when 
notables,  executives  of  the  Bureau 
of  Mines,  and  other  government  of- 
ficials take  part  in  an  informal 
ceremony    opening    a    pilot    plant 

for  testing  of  mineral  ores. 

William  W.  Stephens,  engineer 
in  charge  of  the  plan,  said  today 
that  Dr.  R.  S.  Dean,  Assistant  Di- 
rector of  the  Bureau  of  Mines, 
will  attend  the  opening  with  C. 
W.  Davis.  Chief  of  the  Boulder 
City  division.  Rep.  Clair  Engle  is 
slated  to  attend,  conditions  permit- 
ting. 

The  Redding  Chamber  of  Com- 
merce has  issued  invitations  to 
steel  manufacturers  and  other  in- 
terested individuals.  Because  of 
limitations  of  space,  the  event  is 
not   public. 

Close  cooperation  between  the 
Mines  and  Reclamation  Bureaus 
of  the  United  States  Department 
of  the  Interior  has  made  the  Shas- 
ta Pilot  Plant  possible,  holding  out 
to  California  industry  a  new  pros- 
pect for  postwar  development  and 
extending  the  benefits  of  the  power 
generated  by  the  Central  Valley 
Project  to  an  entire  new  field  of 
productive  endeavor. 


SUMMERBELL  ROOF  STRUCTORES 

1746  Thirteenth  St.,  Oakland,  (alif. 


From  San  Francisco 
ENtcrprisc  10930 


rroti  other  rx^hrnqes 
TWinoaks  36i2 


BURKE  FORM  CLAMPS 


-^ 


\mMi 


Sacramento    Subscribers 


Improved  mailing  service  to 
Sacramento  subscribers  was  in- 
augurated today  under  a  special 
agreement  with  the  U.  S.  Postal 
Department,  Washington,  D.  C, 
which  has  granted  permission  to 
the  Daily  Pacific  Builder  to  ex- 
press by  fast  truck  copies  for 
subscribers  in  the  valley  center. 
This  extra  service,  arranged 
through  cooperation  of  the  San 
Francisco  post  office,  insures 
prompt  delivery  of  the  "Builder" 
to  the  Sacramento  post  (^ce. 
which,  in  t-um,  delivers  them 
speedily    to    the    subscriber. 


GAMBLING 

If  we  were  not  a  nation  of  hypo- 
crites, it  might  be  possible  to  ease 
the  March  15th  income  tax  jolt  by 
cutting  the  Treasury  Department 
in  on  the  gambling  "take"  of  the 
nation. 

n     He     It 

There  is  no  M«y  of  estimating 
our  annual  betting  turnover.  The 
March  9th  mutuel  "handle"  at 
Santa  Anita  was  $4,601,461.  This 
does  not  include  bookmakers  all 
over  the  country,  who  were  wired 
to  the  track,  or  your  neighborhood 
hairdresser  or  barber  shop  writing 
"books"  for  two-bits  and  50  cents. 

•  •    • 

Then  there  are  the  slot  machines 
and  pinball  games  before  you  start 
counting  the  foreign  lotteries,  both 
real  and  fake,  selling  tickets  in 
this  country. 

•  •    • 

How  many  men  are  marched  to 
church  by  their  wives  on  Sunday, 
hold  out  on  the  collection  and  later 
play  the  punchboard  at  "Joe's 
place" — those  dimes  count  up! 

•  •    • 

Of  course,  it  is  all  illegal.  But 
your  Treasury  Department  is  very 
tolerant  and  broad-minded.  Re- 
member, Al  Capone  did  not  go  to 
Alcatraz  for  bootlegging.  He  was 
locked  up  because  he  did  not  pay 
income  tax  on  the  profits  of  his 
law   violations. 

•  •    • 

The  income  tax  boys  are  not  con- 
cerned with  how  you  get  it,  so 
long  as  you  read  all  the  fine  print 
on  form  1040  and  cut  the  govern- 
ment in. 

•  •    • 
Why    not    be    honest    and 

run  a  weekly  nation  -  wide 
lottery?  Cut  the  govern- 
ment  in  for  a  heavy  "take" 
and  make  all  other  gamb- 
lings and  lotteries  a  Fed- 
eral offense  such  as  counter- 
feiting. 


Company  Announces 

jli  Apd,.05ioo  1  idns 


!  Health  Edict  Bars  Dumping  Untreated 
Sewage  in  California  Waters  Next  Year 


No  new   permits  will   be  issued   by    the   State   Board   of   Public 

A  new  corporation  known  as  ^  Health  for  the  disposal  of  raw  sewage  into  California  streams,  bays 
Wayne  Home  Equipment  Company  and  ocean  waters  and  »U  outstanding  permits  fw  this  practice  will 
Inc.,  has  been  formed  to  succeed  j  be  revoked  by  the  Board  by  January  1,  1947.  Dr.  WilUm  L.  Halverson. 
Wayne  Oil  Burner  company.  There  [state  director  of  public  health,  an- 
is   no   change   of   ownership.    The  '  nounces. 

The  ruling  of  the  Board  will  re- 


company's  scope  of  operation  has  ■ 
been  greatly  expanded.  This  an- 
nouncement was  made  by  B.  G. 
Duer,  vice  president  in  charge  of 
sales. 

The  company  is  a  pioneer  manu- 
facturer of  domestic  oil  burners 
and  oil  burning  furnacels.  Accord- 
ing to  Duer,  designing  and  field 
tests  have  been  completed  and  pro- 
duction  started   on  "the    WAYNE" 


8NAP    TtES  TIMBER    RINGS  CURING    COMPOUNQ 

tXPANSiON    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All   Types  of   Conrr^tf    Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      San  Francisco  Phone  GArfield  8768 


quarters  in  Manila  and  include  the 
islands  of  Philippine   Archipelago. 

The  newly  -  created  Western 
Ocean  Division  will  maintain  head- 
quarters in  San  Francisco  with 
Col.  George  Mayo  as  acting  di- 
vision engineer.  Col,  Mayo  holds 
ths  same  position  in  Pacific  Divi- 
sion. 

In  carrying  out  their  peacetime 
mission  of  improving  rivers  and 
harbors,  flood  control  and  other 
construction.  Army  Engineers  now 
have  jurisdiction  in  12  divisions. 
It  is  planned  the  new  division  will 
care  for  military  construction  in 
the  Pacific. 

Architect  John  Boiles  and  Real- 
tor Raymond  Smith  will  be  today's 
speakei-s  on  the  "House  I  Want"  1 
series.  Both  Mr.  Boiles  and  Mr. !  <^Jrp.,  30  Van  Ness  Avenue.  The 
Smith  will  speak  on  the  problems  i  lights,  of  which  850  are  for  sale, 
of    site    selection.     The    morning !  are    complete    with    power    plants. 


SURPLUS  SEARCHUGHTS 


B.  G.  DUER 

Line  of  Home  Equipment"  which 
includes  turbine  pumps  and  water 
systems    for    shallow    wells,    cen- 


quire  all  communities  ^hich  dis- 
charge sewage  into  bodijes  of  wa- 
ter to  pre-treat  the  sewage  to  ren- 
der it  inoffensive  and  not  danger- 
ous to  the  public  health. 

The  State  Bureau  of  Sanitary 
Engineering  was  instrucled  by  the 
Board  to  investigate  tihe  status 
of  all  sewage  disposal  systems  op- 
erating under  State  permits  and 
to  recommend  suspension  or  modi- 
fication where  continuance  is  not 
warranted  by  the  facts.  State  law 
requires  that  public  diisposal  of 
domestic  sewage  and  industrial 
wastes  be  by  permit  from  the  State 
Board  of  Public  Health. 

"The  rapid  population  growth 
and  expansion  of  industries  have 
rendered  many  disposal  systems 
obsolete  and  it  is  kno^tn  that  in 
some  cases  permit  terniis  are  no 
longer  being  met  and  the  Health 
and  Safety  Code  is  being  violated. 
During  the  War  it  was  impossible 
to  correct  this  situation  but  that 
crisis  is  now  past,"  Dr.  Halverson 
said. 

Use  which  local  gofvemments 
will  make  of  the  $90,400,000  ap- 
propriation made  by  the  special 
session  of  the  Legislature  in  the 
Construction  and  EmploJ^-ment  Act 
may  be  affected  by  the  Board  ac- 
tion. The  Act  provides  that  the 
[  State  Department  of  Public  Health 


Wage  Board  Kills 
March  15  Ueadline 


Surplus  anti  -  ^rcraft  search- 
lights of  800  million  candlepower 
are    on    sale    at    the    War    Assets 


FULLER 

SHOWER 

DOORS 


MOM  can  m44^! 


lecture  will  be  given  at  the  20th 
Century  Club  in  Berkeley  at  10:30, 
and  the  afternoon  lecture  is  to  be 
held  at  the  San  Francisco  Museum 
of  Art  at  2:30. 

This  is  the  second  of  the  series 
of  six  programs  sponsored  by  the 
Womens'  Architecture  League,  San 
Francisco  Museum  of  Art  and  the 
Northern  California  Chapter  of 
the  American  Institute  of  Archi-  j 
tects.  The  speakers  on  last  week's  ! 
program  were  Gardner  Dailey, 
architect,  Thomas  Church,  land- 
scape architect,  and  Maurice  Sands, 
decorator. 

Use  "Builderads"- 
They  Bring  Results 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 
Boilers  -   High  and  Low  Pressure 
Steam  Traps  -  Valves  -  Strainers 
Fans    •    Blowers    •    Ideating    and 

Cooling   Colls 


control  stations  and  cables  and  are 
adaptable  for  large  construction 
jobs.  Original  cost  was  more  than 
$15,000,  but  selling  prices  range 
between  $500  and  $1,500. 


tnf ugal  jet  pumps  and  water  sys-   declare  as  to  the  reasonable   ade- 

tems  for  deep  wells,  water  heaters   quacy   of  sewage   disposal    before 

and   water    softeners,    in   addition  L  city  can  secure  funda  for  other 

to    the    new    Model    "O"   domestic  |  projects. 

oil  burner  and  a  new  line  of  oil  I 

and    gas-fired    automatic    furnace 

units. 

A  strict  Wholesaler-Dealer  sales 
policy  has  been  adopted  and  a  num- 
ber of  wholesalers  have  received 
distributor    franchises. 

A  comprehensive  marketing  pro- 
gram, known  as  "Wayne  Whole- 
saler -  Dealer  Partnership  Plan", 
has  been  set  up  around  indepen- 
dent full-line  wholesalers  and  deal- 1 
ers,  and  a  thorough  advertising  j 
and  promotional  progrram  is  pro- 
vided to  merchandise  the  con^plete 
line. 


The  San  Francisco  office  of  the 
Tenth  Regional  Stabilization  Board 
today  notified  the  Daily  Pacific 
Builder  that  oflScial  Washington 
had  made  two  last-minute  changes 
in  provisions  of  the  procedure  used 
in  wages  increases  printed  in  yes- 
terday's issue. 

The  changes  are: 

(1)  Friday  is  not  a  strict  dead- 
line for  putting  wage  increase* 
into  effect. 

(2)  Wage  increases  may  be  put 
into  effect  on  March  16,  or  after, 
and  price  increases  will  be  permit- 
ted if  the  local  board  is  given  writ- 
ten notice  within  30  days  after 
the  change  in  wages  has  been  in-« 
augurated,  and,  that  the  employel 
believes  a  price  adjustment  ma5^ 
be  necessary  in  the  future  although 
it  may  not  be  needed  immediately. 

Complete  new  regulations  gov-* 
eming  wage  increases  will  be  if^ 
sued  by  Washington  soon,  Misi 
Rose  Morry,  assistant  to  the  chair- 
man, 1355  Market  street,  said  to- 
day. 

# 

PRIVATE  HOUSING  UP 


WASHINGTON,  Mar.  8.— The 
Bureau  of  Labor  Statistics  said 
today  that  money  spent  for  pri- 
vately financed  home  building  in 
February  totaled  $175,000,000,  or 
more  than  eight  times  the  amount 
for  the  same  month  is  1945. 


STUCCO 


EAST  BAY  ARCHITECTS 


The  March  meeting  of  the  East 
Bay  Association  of  Architects  will 
be  held  tonight  at  6:30  in  Veri- 
kote's  Lake  Merritt  dining  room, 
1520  Oak  Street,  Oakland. 


"W    if   P 


IMPROVED 


IRUlin  PRIIITS 

are  Laboratory  ControlleH 
to    Professional   Paintf-'^ 
High   Standards 

iRUJin  PRini  comPRRv 

4th  &  Addison  Sts  •  Berkeley  1,  Colif. 
I  Phone:  BErkeley  3440 


J.^Ul"'f3!N,j 
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Ph»ne  MArket  2921 

"Tell  0«  Your  Problems" 

10th   ST..   SAN   FRANCISCO 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
tquipped  with  a  special  roller  catch  that  rolls  the  door 
sJiut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available— 
•ne  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 


UJ-  P    FULL€R   e-  CO 

301  Mission  Street 
259  Tenth  Str««i        • 


S«n  Francisco 
Oakknd        • 


EXbfOok7151 
GLcncourt  01 67 


Concrete  Cutting 
Cempressors  Rented 

PORTABLE  WELDERS 
Air  Toob  of  AU  Kinds 

CLENflElNTWA  CO. 

2277  JBRROIJ)  AVHNUE 
Pbonto  MiKrion  KM  •  0755 


PIPE 

PIPE  -  VALVES  -  FITTINGS 


Facilities  fsr  i^ps 
and  msalMMs 

Wr»t«  for  Prt««« 

Paoiiic  Pi|MC#» 

160  Spear  St.,  San  Fraiwiiir* 


More  'iQr6%  Per  Sack  •  Spreads  Basier  •  Less  Shrinkage 
PACIFIC     PORTLAND     CimiNl    COMPANY 


John  Camretto  Co. 

Since  1886  •   •   and  8t4l'   Activ* 

BUILDL^G  MATERIALS 

REAOV-MIX   CONCKETB 

ROCK   SANO-ORAVEL-LIMB 

X:EM£NTPL.A«TCM-WOnTAR 

WKTAC  LATH-WOOD   LATH 

•TUCCO-Wtni-fiCTTIMQ 


3B1IV1CI 


CONFIDENCE 

WELL     PLACED 


SCOOPMOBILE 


Opens  new  channels  for  Mechanixcd  Ma- 
terial handling. 

Scoopmobile  ATTACHMENTS  and 
SCOOP^  are  all  designed  to  be  inter- 
changeable. 

Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MIXERMOe  f  LE 

p«lfal)l«    CencreH  1^    Elevating   FIo»»* 

BUGGYM  O  B  ILE 
pvwdervd  Coseret«  Bygfy 

SCOOPM  O  B  ILE 

Scoops.   Lifts,  Moves  and  Loads 


%  cubic  yard  Hop- 
per for  tranq>oct- 
ing,  elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 
Lifting  arms,  with 
six  detachable  arms. 

Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JJIMIESOII,  Ltd. 

BUILDING  MATERIALS     •     READY  MIXED  CONCRETE 
Foot  of  23rd  Avenue  OAKLAND  KEIIoc|  3-5225 


•STRENGTH 
•PERMANENCE 


in 


Michel  &  Pfeffer 


MtTAL 


Michel  &  Pfeffer 
iron  Works,  Inc. 


JiniJTOM 


StMOOUCTI 


Tenfh  ondi  Horri&ort  •  Son  fronctsco,  CdUfmniia 


.^i^Ai*ji 


V./^"* 


■  AC-»,n.  2 


AIL  Y     PACIFIC     BUILDER 


ADVANCE  COMSTRUCTIOM  REPORTS 


THURSDAY.  MARCH  14.  1 946 


DAILY  PACIFIC  BUILDER 


i  K  tl< 


(E«C«bH**Mhd   tatt) 


^^}}^^  Jwiuary  2.  IWB.  with  ll««n'«  iAvrndcm 
construetloB  Reports.  A  I^ai  New»p«.p«r  t  gen- 
eral clreulatlon  aa  defined  by  the  Superior 
Ccmrt  of  San  Franclaco  County. 

aaea.      ^      .^    —    SUBSCRIPTION   RATES: 

W*.m  »ei  Menth;  $30  per  Year  (Payable  In  Advance).  Single  Copy,  16e 


••     9    Napa,  at  $1247  submitted  low  bid  to 
the   office    of    the    district    engineer. 


Federal  Works  Agency.  Public  Bldirs. 


itered  as  Second-Class  matter  July  25.  1907.  at  the  post  ofttce 
at  8aa  Fran«lnco,  California,   under  the  Act   of  March    3,   1879 

Publiihed  br 
STARK-RATH  PRIN'ONG  A  PUBLISHING  CO. 
Under  a  management  afr«»eniint  wilfc 
F.  W.  DODGE  CORPORATION,  C3wi*«r 

Q.  E.  MoQAVRAN,  Editor  J.  L.  OUTERS,  Adv*rtisii«   Manafler 

485  Tealh  St.,  San  Francisco  3  TaLi  MArkac  7110 


'1^3/14/46  •     ft.  3/14/46 

"iWORKING   DRAWINGS  ARCHITECT  SELECTED 

COMPLETED  I  ADMINISTRATION   BUILDING 

RESTAURANT         EsL   Cost,   $10,000  cost,  $68,500  '  Admin.,   833   U.    S.    Appraiser's    Bide 

SAN  FRANCISCO.  Valencia  and  Tif. 'ALAMEDA,   Alameda  County.   Calif.  :  San    Francisco,   for  coVSl^atfon   gfs' 
fnnv  stji  Construction  of  administration  build-  i  and  oil  burner  to  be  installed  in  the 

ing  to  house  the  administrative  of-  I  U.  S.  Post  Office  at  Vallejo. 
fices,  professional  library,  textbook!      Other  bids  were; 
reviewing    room,    visual'  education  I      Ser\'ice  Heat  &  Power  Co.,  $1271. 
headquarters,      attendance      office,  *      Ray  Oil  Burner  Co.,  $1295. 

I      conference     rooms    and     Board     of  i  

I      Education  meeting  roont  I  3/14/4*  •     •     16 

3  , Owner— Alameda  Unified  School  Dis-     BIDS  OPENED 

j     trict,  Wm.  G.  Paden,  secretary.  2267  |      GRASS  VALLEY,  Nevada  Co.,  CaL 

j      Alameda  St.,  Alameda.  I  — Strvice     Heat     &     Power    Co.,     636 

Architects— Kent  &  ttass,  525  Market  '  21st   St.,   Oakland,   at  $148   submitted 

St.,  San  Francisco.  I  '°^^    ^^'^  *o  the   office  of  the  district 

Architects  selected  to  prepare  pre-    engineer.     Federal     Works     Agency, 

liminary  plans  and  estimates  only.        i  Public  Bldgs.  Admin.,  838  U.   SL  Ap- 

1  prai.ser's    Bldg.,    San    Francisco,    for 
9    relining    boiler   fireboxes    and    over- 
hauling oil  burner  at  the  U.  S.  Post 


fany  Sts. 

Construction  of  wood  frame  restau- 
ranL 

Owner — Joe  Kelly,  c/o  architect. 

Architect — J.  Lloyd  Con  rich,  593  Mar- 
ket St.,  San  Francisco. 

3/14/46 

WORKING    DRAWINGS 
; COMPLETED 

WAREHOUSE 

LOS  GATOS,  Santa  Clara  Co.,  CaOif. 

Adjacent  to  La  Canaga  Bldg. 
Construction  of  one-story  steel  ware- 


SUB -BIDS  WANTED 


Owierai  ee*^eton  dm^ng  ..bbidt  ••  aoy  Joto  are  Invited  to  make  known 
th«r  re^ulrwne«.ta    hi    thle   eolujnn.     There    l«    i>o    eHarse   for   thii 


ts    service. 


house  ,25x85  ft.),  steel  roof  trusses, 

corrugated   iron   or  aluminum   roof  '  3/14/46 

and  sidewalls,  concrete  floors.  'ARCHITECT  SELECTED 


Owner  —  James    A.     BacidaJupe,    c/o    COMBINATION  BLDG    Cost  $316,640  Office,    Grass   Valley. 

architect.                                                     '  ALAMEDA,   Alameda   County,   Calif.  Yuba-Sutter     Oil     Co..     at 

Architect — Henry-  David  Kensit,  Rm.    Cdnstruction  of  combination  buildine  submitted  only  other  bid. 

4,  Post  Office  Bldg.,  Los  Gatos. 


$412.60 


Superrtnioiur«   for   Ordnance   Shop,    San    Francisco    Naval    ghlpyard;    NOy 
12Baa;    Spoo.  inSS;    Bid*  opon    March   18,  11:00  A.   M. 
i**-^«?^**  ^^'^    «••  »*1  Rum  BWg..  S.  F.    (laClirook  6005  or  7064) 
£  f  J^*^"*  ^°'    «»-l<Wi    St.   Oakland    (TWl.   Oaks   5070). 
*    tv.     ^'^  **•  '^■'■•**'  <^t«'-  Wd* .  San  Francisco   (HXbrook  7624) 
^   l^araM   Blair  Co.,    la...   9   Main    St.,    Wtm   Kran«isoo    (YUkon    taooi 
Moore  A  Roberta.  99S  Misaioa   at    San   Fnuusisco    (GArfield  8679) 
I>ter  Klewit  Sons'  Co..  442  Foot  St..  San   Fmnoisco   (BXbrook  »7»6) 
l»fcrr«Ct  A  Hilp.  91$  Harrison  SL,   San   Franoteco    (DOuglaa   0700) 
Parker,  Steffeos  a  Pearce.  115  South  Park,  9hji  Francisco  (EXbrook  6639) 
MacDonaild,  Young  &  Nelson.  121  Montpomerv-   St..   S.  F    (SUtter  8296 > 


to 


4  i 


BUILDING  SECTION 


'j^, 


3/14/46 
STARTING 

PRELIMINARY  PLANS 
MEDICAL  OFFICE  BLDG. 

Approx.  Cost,  $80,000 


include     swimming     pool,     rifle 

range,    armor>-    and    other    ROTC  ,  3/14/46  ••     12 

facilities    adjacent    to    the    present    PLANNED 
i      high   school  building.  ,  PLANT  EXPANSION  Cost  $3,500,000 

I  Owner— Alameda  Unified  School  Dis-  J  EMERYVILLE,    Alameda   Co.,   Calif. 
I     trict,     Wm.     G.    Paden,     secretarj',  I      4560  Horton  St  j 

2267  Alameda  St,  Alameda.  Construction  of  three  major  buildings  ! 


OAKLAND,  Alameda   Co..   Cal.    30th  j  Architect— E.  J    Kumo  Comoanv.  251       and    remodel    present    research  fa 


NEWS  INDEX 

For  convenient  referenae,  news 
r«porta  In  this  section  are  classi- 
fied  as  follows: 

Commerelal    BIdgs. 1-8 

Educational   Bldgs.  9-10 

Wo«»ttals     .— H 

Iwdustrtal     Bldgs.    12-13 

PuWIo    Buildings 14-1/ 

Henglous    Buildings    18-19 

Soo^ai.   Recreational  Bldgs.  20-21 

Residential    Buildings   22-26 

Tra-tsportation    Bl<^s. 27 

Mf8c>e»i«neou8    Bldgs.   28-30 


i.8-_conImercial  bldgs. 

3/14/46  •     •     1 

PREPARING     WORKING 
DRAWINGS 
ADDITIONS  TO  BANK 

Est.   Cost.    $50,000 

REDDING.  Shasta  Co.,  Calif.  1459 
Market   Street. 

Alterations  to  bank  and  addition  of 
concrete  building  with  brick  ve- 
neer,  tar-gravel   roof. 

Owner — Bank  of  America,  1459  Mar- 
ket St..  Redding. 

Architect — J.  Lloyd  Connch.  593  Mar- 
ket St..   San   FYanclsco. 

Mechanical  Engr. — G.  M.  Simonson, 
625  Market  St.,  San  Francisco. 

Structural  Engr. — L.  H.  Nishklan,  155 
Sansome  St.,  Stin  Francisco. 


3/14/46  •     •     2 

GARAGE' 

PLANS     BEING     FIGURED- 
BIDS    OPEN    MARCH    22.   11    A.    M. 

LOMITA  PARK.  San  Mateo  Co..  Cal. 
Cor  El  Camino  Real  and  San  Be- 
nito. 

Construction  of  one  -  story  concrete 
block   garage  building    (75x73-ft.) 

Owner— Ricardo  Casczza.  510  Taylor 
Blvd..   Millbrae   Highlands. 

Plans  by  Wm.  B  Merr>man.  Design- 
er, 443  San  Mateo  Ave..  San  Bruno. 
Plans    are    being    figured    by    the 

following  partial  list  of  contractors: 
MacDonald,    Young    &    Nelson.    121 

Montgomery    St.,     San     Francisco. 
G.   W.   Williams   Co.,    10   California 

Drive,  Burllngame. 

Chas.  W.   Chase,  128  Cypress  Ave., 

San  Bruno. 


3/H/46  •     7 

PLANNED 

STORE  BUILDING 

SANTA    CLARA,    Santa    Clara    Co.. 

Calif  Clay,  the  second  street  east 

of  Washington  St 
Construction     of    modem     feed    and 
fuel  store. 
Owner— M.  Perry,  285  W.  Santa  Clara 

St.,  San  Jose. 


St.  bet.  Broadway  and  Tellegraph.    t     Kearny  St.,  San  Frsmcisco: 
Construction   of   2-story   wood   frame  ,      Architect   selected    to   prepare   pre- 

medical   office   building    (50x80  ft)  j  liminary  plans  and  estimates  only. 

Owner — Withheld.  !  . 

Architects — Mendelson,    Dinwiddle    &\ 

Hill,    233   Sansome    St.,    San    Fran 

Cisco. 


11— HOSPITALS 


3/14/46 

LOW    BIDDER 

STORE  BLDG. 


7i 


13/14/46 


•• 


11 


duties 
;  Owner — Shell    Development    Co.,    100  [ 

Losjh  St.,  San  Francisco  6.  ! 

,  Architects— Allison  &  Rible,  650  S.  ' 
j      Grand  Ave.,  Los  Angeles.  ; 

I  Construction  will  begin  in  the  spring  I 
!  and  will  continue  over  a  two-year  i 
:  period.  j 


jDru«    Storage    Bldg.,   4th    and    Clementina    Streets,    San    Franclsee;     Bids 
•pen    Mareh    16,   10:09   A.    M. 
»arro«  a  Mllp.  9IS  Marrteon   St..    San    iYancisco    (DOuglas   •709) 
I>invTiddt#  0«istr.  Co..   Ine.,   ai9  Crocker   Bkl«..   S.   F.    (KXbrook   59k€). 
K.  S.  M«lattrtck  Co..  Inc.,  610— Itth  Street,  Oakland    (TWlnoaka  5079). 
Krbentraut  a  Summers.   449  Sixth   St,   San    Fraacisco    (MArket   8819) 
BcLuca  ^k   Son.   1745   Filbert   St,   San    FYancisoo    (ORdway   3600). 
M.  a  K.  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (HXbrook   7624). 
Transwesjtem  Constr.  Co.,  Rm.  825,  Rialto  Bldg..  S.  F.   (DOuglas  5708) 


6 


3/14/46 

CONSTRUCTION  UNDER  WAY 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
469-479  University  Ave. 

Construction  of  one-story  reinforced 
concrete  store  building  (100x100x20 
ft.)  to  contain  five  stores. 

Owner— Withheld. 

Architect — Leslie  L  Nichols,  156  Uni- 
versity Ave.,  Palo  Alto. 

Contractor— Nichols-White,  Inc.,  156 
University  Ave.,  Palo  Alto. 

3/14/46  8 

PREPARING  PLANS 

FURNITURE  STORE        Cost,  $50,000 

REDWOOD  CITY,  San  Mateo  Co., 
Calif. 

Construction  of  one-story  and  mez- 
zanine reinforced  concrete  furniture 
store  building. 

Owner — Currie  Manufacturing  Co. 

Architect — Mario  Ciampl,  333  Kearny 
St.,  San  Francisco. 


Remodel   F^rd  Age^ey,   Market  tt.  and   Dubeoe   Ave.,  San    Franoleoo;    Bids 
•pen    Mareh    18,   2:00    P.    M. 
Ja«ka  a  Irrine.  OM  Market  St,   Saa   Francisco   (GAr«old   2106). 
Carrtoo   a   GauUer,   805   Ocean    Ave..    San    Francisco    (JUniper   4-f9Sl). 
H.   E.   Rajlilmann,   251   Kearny   Si.,   San   l-Yancisco   (DOuglas   8023) 

G-  I*-  W.  [Jensen  &  Sons,  Inc..  320   Market  St.   S.   F  .(GArfield  2444) 

CONTRACT    AWARDED  3/14/46  ••     1«  ' ' — • 

Cost    $20000  1     HONOLULU,    T.    H— Premier   Tile    Qjpg  OPENED  •^'*  ,  l«n  prove   FdeiNtiea.  Seath   San    Franclece,   E.    I.   du    Pont   plant;    Bide  open 

!  WALNUT  CREEk,  Contra  c;)sta  Co.  .'p^.^^^'^lf    51°  '    ^^^^    Mission     South        g^^A  CLARA,  Calif. -Deemer  &  i      J^"^   *«•  *=••   "••    "•    (EST). 

;      Calif.     Main    St.    at   Bonanza.  |  ^^fiT^^'  ^\  approximate^    S750,(>00,    oeemer.     60     Hazelwood     Ave..     San  I      Dtowtddle  Conair.  Co..   Inc.,   210  Crocker   Bldg..   S.   F.    (EXbrook  6«C). 

^Ltr^„    ^°°"5.^J  ^X    ...   „.   °rl    Francisco,    at    $1280,    submitted    low  i      BarreU  a  Hilp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 


Construction    of    one-story    masonry    """l^^r*  i,"""**.^^  "^  "^"'^  ^;  ^,   "f  ^, 
and   steel  frame   store   building.        ;"h"^    Department    for    fumlshlng    ^ 

Owner-Duncan    and    Schwartz,    1440  ^  t  °^r     "l^^^^^fn  ^  ^°/  ^**  ins^"*"  neer.  Federal   Works   Agency.  Public 

Broadway,  Oakland.                                i  ^  °h  .      ^^^^^l^'   "'e,   structui^l  glass  B^^ii^jj^^g    Administration,    838    U     S 

Architect— John  B.  Anthony,  428  13th  '       ,  terrazzo  m  the  new  Tripler  Gen-  Appraiser's  Bldg.,  San  FrandaoOL  for 

Street,  Oakland.                 "^                   ,  eral  Hospital  now  under  construction  ^4,^^,^^^   ^„^    exterior    paint^  ^ 

Engineer— J.    Y.    Long   Co.,   428   13th  i  ^'-"•°"?!"!"'    ^-    «••  ^fJ^^L  otoJ*'  ,  S^^^^  tops  for  lobby  desks,  U.  S.  Post 
Street,   Oakland.  1  Army^  No  date  is  scheduled  for  start-  j  yffipg    g^^^^  ^^^^^ 


Low    Bidder— J.    R.    Armstrong,    400   '"«  ^^^^  portion  of  the  contract 
Central,   Box  216,  El  Cerrito. 


11 


; 3/14/46  • 

LATE    BIDDER 
i     GRAND   JUNCTION,    Colo.— Peter 
iKiewit   Sons   Co.,   Denver,   at    $2,643,- 
!  312  submitted  a  bid,  which   was   re- 
ceived  after    the   scheduled    hour   of 


Other  bids  were: 
Barnard  Paint  Service,  $1598. 
Patterson  Bros.,  $1730. 
Giampolini  &  Co.,  $1886, 
R.  P.  Paoli  &  Co.,  $2200. 
Emil  Solve,  $2270. 


3/14/46  ••     16 

BIDS  OPENED 

SAN  FTIANCISCO.— Emil  Solve,  862 


3i 


3/14/46  * 

PLANNED 

WAREHOUSE  Cost,  $60,000 

SAN  MATEO,  Calif.  1743  S.  El  Ca- 
mino Real. 

Construction  of  warehouse. 

Owner — Reliable  Van  &  Storage  Co., 
1737  S.  El  Camino  Real,  San  Mateo. 

Architect — Not  given. 


,  9-10— EDUCATIONAL 
BUILDINGS 

I  3/14/46  ••     9  1 

BOND   ELECTION  ;  opening,   to   the  Veterans'   Admlnls- 

i  SCHOOL  BUILDING        Cost,  $30,000    tration,    Washington.    D.    C.    for    the 

j  FRESNO  COUNTY,  Calif.  j  construction    of    a    hospital    building  ,  42nd    Ave.,    San    Francisco,~at    $290. 

I  Construction  of  school  building.  and  utilities  at  Grand  Junction.  Colo.  '  .submitted    low    bid   to    the    office    of 

I  Owner— Fi^rden  School  District  |  Project  No.  2451.  ;  the  district  engineer.  Federal  Works 

Architect— Not  given.  1      as   previouslv   reported,   Robert    F     Agency,    Public    Buildings    Adminls- 

1     The  district  will  vote  March  29  on    MoKpp    stibmltted     the    low    revl.<5ed  j  tration,   838   U.  S.   Appraiser's   Bldg., 

a  proposal  to  issue  bonds  in  amount  bid  at  $2,239,000.  and  Ol.son  Conptr.  .  San  Francisco,  for  Interior  painting 
I  of  $30,000  to  finance  above  construe-  ,  Co..  Salt  Lake  Citv,  submitted  the  at  the  U.  S.  Post  Office  and  Court- 
-  tion. 


;  low  bid,   at  the  hour  of   opening,   at  I  nous-e,  San  Francisco, 


•• 


$2,243,500. 


BUILDINGS 


3/14/46  ••     4 

WORK  UNDER  WAV 

OFFICE  BUILDING 

STOCKTON.  San  Joaquin  Co.,  Cailf. 
S.  Sutter  St 

Construction  of  one-story  general  of- 
fice, display  room  and  bookkeep- 
ing department ;  part  stucco  and 
frace.  steel  beams.  Aklo  plate  glass 
and  glass  block,  acoustlc-celotex 
ceiling,  cement  floor  with  asphalt 
tile,  heating  smd  air  conditioning 
systems. 

Owner— Union  Planing  Mill,  S  Sutter 
S-.,   Stockton. 

Architect  —  Joseph  Losekann,  Room 
206  Elks'  Bldg..  Stockton. 

Contractor— Shepard  &  Green.  First 
National  Bank  Bldg..  Stockton. 


3/14/46  ••     5 

PREPARING  PLANS 

RESTAURANT  Est.   Cost   $25,000 

SAN  MATEO.  San  Mateo  Co..  Calif. 
Commercial   area. 

Construction  of  one-story  reinforced 
concrete  restaurant  building.  Colo- 
nial front,  shingle  tile  roof,  brick 
veneer,  wood  trim. 

Owner— Withheld. 

Architect  —  John  Davis  Young,  N. 
Lemon  Ave.,  Menlo  Park. 


3/14/46  ••     5 

PLANNED 
SAN    LORENZO    VALLEY,    Santa 

Cruz  Co.,  Calif.  Brookdale  Lodge. 

Construction  of  cocktail  lounge  to 
the  dining  facilities  of  Brookdale 
Lodge. 

Owners — A.  Thatcher  Cook  and  Rob- 
ert M.  Chatton,  Brookdale  Lodge, 
Brookdale. 


8 


3/14/46  • 

PLANS    COMPLETED 
STORE   BIJDG.  Est.   Cost.   $200,000 

OAKLAND,    Alameda    County.    Calif. 
65th  Street  and  Telegraph  Avenue. 
Construction  of  building  to  house  re- 
tail   store    and    offices    for    profes- 
sional  men    (130x110  ft.) 
Owner — H.  W.  Richardson,  c/o  Dick's 
Van  &  Storage  Co.,  6526  Telegraph 
Avenue,    Oakland. 
Plans   by   Clay   N.    Burrell.   428   15th 
Street,  Oakland. 

Bids   will  probably  be  asked   with- 
in  one  week. 


3/14/46  •     4 

PREPARING  PLANS 
MEDICAL-DENTAL  BUILDING 

Cost,  $60,000 
SAN  BRUNO.  San  Mateo  Co.,  Calif. 
Construction     of     two-stoiy      frame 

medical -Dental  building. 
Owner — Withheld. 
Architect— Mario  Ciampi,  333  Kearny 

St.,  San  Francisco. 


3/14/46 
!  BOND   ELECTION  I 

!  SCHOOL  ADDITION         Cost,  $24,000  ' 

I  PLACER  COUNTY,  Calif.  ]  1 2-13 ^INDUSTRIAL 

j  Construction  of  additional  classrooms 

I  Owner  —  Sylvan    Elementary    School 

I     District,  Placer  County. 

1  Architect — Not  announced. 

I     The  district  will  vote  March  29  on    drawings 

ja  proposal  to  issue  bonds  in  amount    p^fjyTTnvp  a  MsjinTvi 

jof  $24,0000  to  finance  above  construe-  '  ^^^^  ^  ii^xf-AWbiuxv 

I  tion. 


3/14/46 

PREPARING  WORKING 
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Other  bids  were: 
Deemer  &  Deemer,  $356. 
Giampolini  &  Co.,  $369. 
R.  P.  Paoli  &  Co.,  $491. 
Larr>''s  Paint  Co.,  $550. 
W.  G.  Thompson,  $578. 
R.  Hinton  &  Co.,  $658.90. 
A.  Quandt  &  Son,  $945. 


MMioal- Dental   Building,  Geary   Blvd.  and   14th   Ave.,  San   Francleee;    Bid* 
cteeo   M«reh   14,  5:00   P.   M. 
arbentrautt  a  Summers.   446   Sixth    St,    San    Francisco    (MArket   8319). 
M.  J.  King,  Inc.,  281   FYanklin   St,   San  Franclaco   (UNderhlll  8809). 
Lt'Luca  ic:   Son,   1745    Filbert    St..    San    Francisco    (ORdway    3600). 
A.  J.  Hoi)per  Co.,  243  Langton  St.,  San   Francisco   (MArket  7070). 

Flrehouee  Addition,  San    Francisco   Naval   Shipyard;    NOy  13034;    Bids  close 
March   20,   11:00   A.    M. 
ErbentraUt  a  Summers.   446  Sixth   St,   San   Francisco    (MArket  8319). 
A.  Famel!!   Blair  Co.,   Inc.,  9   Main   St.,   San   Francisco    (YUkoi^   0390) 

I 0 

School    Buildings,   Pittsburg;    Bids    close    March    18,   8:00    P.    M. 
M.  J.  Kinig,  Inc.,  231  Franklin  St,  San  Francisco   (UNderhlll  8209). 
Transwestem  Constr.  Co.,  Rm.  825,  Rialto  Bldg.,   S.   F.    (DOuglas  6708) 

Theater   Bldg.,   Fairfax.   Marin   County;    Bids  open    March   15,  2  P.   M. 
A.   J.   Hoj|per  Co.,   243   Langton   St.,    San   Francisco   (MArt<et   7070). 
Elligson   4^  Mitchell.   576   Natoms    St.,   San   Francisco    (UNderhlll   3973) 

j  Maintenance   Bldg..  Marin   Jr.  College,    Kentfield;    Bids   open    Mar.   14,  8    PM 
I      A.   J.   Hopper  Co.,   243   L>angton    St,    San    Francisco    (MArket   7070). 
i  ALTER  and  Clean  Bldg..  501-7  Howard  St.,  S.  F.;  Bids  open  Mar.  20,  10  AM 
Marinosa  Constr.  Co.,  1106  Maripo.sa  S't..   San   Francisco    (UNderhlll  0375) 
C.   L.  Wolld  Constr.  Co..  4412   Fulton  St,   San  Francisco    (SKyline  4362) 

N.    Rothmajti    Factory.   South   S.    F.;    Bids   open    March   22,    11    A.    M. 

R.   A.   Cutlen,   478  Jackson    St.    San    Francisco    (SUtter   1951). 

Carrico  &  Gautier,^365  Ocean  Ave.,  San   Francisco   (JUniper  4-8081) 
MacDonald.   Young\i-  Nelson.   121   Montgomery   St..   S.   F.    (SUtter  8296) 
Transwestem   Constr.  Co.,  Rm.  825,   Rialto   Bldg..   S.   F.    (E>Ouglas  5708) 


ll8.1»^RELIGIOUS  M.DGS. 


BUILDINGS 


3/14/46  •     •     8 

CONSTRUCTION    STARTED 
AUTO  SALES   BLDG.       Cost,   $49,595 
San    Francisco.     Mission    Street. 
Construction   of  one-story   reinforced 

concrete     auto    sales    and     service 

building. 
Owner — Priola  Brothers. 
Architect — Mario  Ciampi,  333  Kearny. 
Contractor — Carrico    &    Gautier,     365 

Ocean  Avenue. 


3/14/46  " 

'  FIRE   LOSS 

'•     WATSONVILLE,    Santa  Cruz    Co., 
!  Calif. — Fire  recently  damaged  the  St. 

Francis  School,  E.  Lake  St.,  directed 
J  by  the  Rev.  Father  George  Salbeck, 
I  with  loss  estimated  at  several  thou- 
!  sand  dollars. 


I 


3/14/46 
'preparing    PRELIMINARY 
•PLANS 

'  SCHOOL  BUILDINGS 
I  SACI^MENTO  COUNTY    CaW    Be-  !  ArchUect-Edwa^d     T 

yond     North     Sacramento,     Edison ' 
I     and  Watt  Aves. 

auditorium 


,  OAKLAND,   Alameda  County,   Calif. 

i      12th  and  Franklin  Sts 

_    Expajislon  of  newspaper  plant  to  pro- i  _.-... - 

*!     vide  for  an  addition  of  52.200  sq.  ft    proposed 

of  floor  space  by  remodeling  entire  '^-rl^iljr-"  ,e«  «/v« 

press  building  and  Joining  it  stnic-    f^^iJi%J^F^uf  ,<t,  S°?J'  ^'^ 
urally    with    the   present    Tribune    ^^, J^^.T^^' ,^*"f  ^^^^J,  ^^^f ^°'"«- 
Building   and    Tribune   Tower,    de- :  ^°"^]r"^"°"  "^^  ^^^^F  «kathig^i^^^^ 

molishiSg    theater    in    press   build-  ,  ""Tsl^nMltl"^'  *^  '^^'""'' 
ing  and  replacing  it  with  four  floors  !  Archkect-Not  Sten 
of    working   space,    installation    oi  1  Architect— Not  given. 

additional    presses   and    equipment, ',,,./. - 
air  conditloniuff  of  mechanical  de- ,  l^/lKiMe-n 
partments.  etj  !  KUAr^M^u 


Garage,  R.  Casazza,   Lomita   Park;   Bids  open   March  22,  11   A.   M. 
MacDonald,  Young  &  Nelson,  121  Montgomery  St..  S.  F.   (SUtter  8296) 


9 


3/14/46 


3/14/46  8 

FIRE   LOSS 

BAKERSFIELD,  Kern  Co.,  Calif.— 
Fire  recently  destroyed  the  C.  G. 
Vaughn  clothing  store,  1419  19th  St, 
with  loss  estimated  at  $80,000. 


Construction    of    a    new 

building  to  seat  approximately  750  PREPARING   PLANS 

persons  and  a  new  kitchen  wing  at  aBBATOIR 

the  Arcade  School.  STOCKTON,  San  Joaquin  Co..  Calif 


i  Owner -Oakland     Tribune,     Tribune   Jgi^^^Cft         Estimated  Cost,  $30,000 
'     Tower    Oakland  '  FRESNO,  Fresno  County,  CaUf. 

Foulkes,    357  i  Construction    of    frame    and     stucco 
i     church,    English    countryside    type, 
}     seating    capacity    168,    6000    sq.    ft 
•     0     12       f'oor  space. 

;  Owner   —    Sierra     Vista     Methodist 
Cost    $100  000  i     Ohurch,  Fresno,  Rev.  J.  Paul  Cole- 
man, pastor. 


Tower,  Oakland, 
rchltect — Edward 
12th  St.,  Oakland. 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Superior  Rock  Company 

248  McAdam  St.,  Oakland  1 1 .  Calif  ^  Olympic  1636 


Owner — Arcade  School  District 


Construction  of  two-story  reinforced 


concrete  steel  frame  abbatoir  bldg. 
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3/14/46 

SUB-CONTRACTS  AWARDED 

STORE  BUILDING         Cost,  $500,000 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
Northwest  comer  First  and  Santa 
Clara  Sts. 

Construction  of  3-story  and  mezza- 
nine store  building  having  a  total 
area  of  over  60,000  square  feet  on 
the  three  main  floors. 

Owner — J.  C.  Penney  Co.,  51  S.  First 
St.,  San  Jose. 

Architect — Albert  F.  Roller,  Crocker 
First  National  Bank  Building,  San 
Francisco. 

Contractor — MacDonald,  Young  and 
Nelson,    121    Montgomery    St.,    San 

Francisco. 

Roofing— Fred  Hayden,  Box  345,  San 
Jose. 

Plumbing— A.  J.  Peters  &  Son,  410  N. 
10th  St.,  San  Jose. 

Heating — Baker  Ice  Machine  Co.,  Inc., 
921  Market  St..  San  Francisco. 

Glass— LeDelt  Glass  Co.,  Box  645,  San 
Jose. 

Iron  Grille  Work — Fair  Manufactur- 
ing Co.,  617  Bryant  St,  San  Fran- 
cisco. 

Foundations — Raymond  Concrete  Rle 
Co.,  333  Montgomery  St.,  San  Fran- 
cisco. 

Mill  Work  —  Pacific  Manufacturing 
Co..  Santa  Clara, 

Hardware — San  Jose  Hardware  Co., 
62  W.  San  Fernando,  San  Jose. 

Painting  —  Humphrey  &  Huber,  993 
F»revost  St.,  San  Jose. 

Lathing  and  Plastering — M.  J.  King, 
Inc.,  231  Franklin  St,  San  Fran- 
cisco. 

Elevator — ^Westinghouse  Electric,  110 
Sutter  St,  San  Francisco. 

Linoleum  —  Turner  Resilient  Floors, 
Inc.,  141  New  Montgomery  St,  San 
Francisco. 


Architect  —  Gordon    Stafford,    Forum 
Bldg.,  Sacramento.  ,  ^     ^      ^      Owner  -Salcedo  Packing  Co.,   Stock- 

The     school    district    voted    bonds        ^^^    Saving.s   &   Loan    Bank    Bldg., 

Februar>'   1   in   amount   of   $76,000  to  j      Stockton. 

finance    construction    of    the    above,  '  Architect— Mario  Ciampi,  333  Kearnv  : 

for  which  working  drawings  will  be  ,      g^^  g^j^  Francisco. 

started  soon.  

Master  plan  for  the  school  expan-  ,  3/14/45  ••     12 

j  sion    Includes    15   new   classrooms,    3    plans  BEING  FIGURED — BIDS 

of  which  are  now  under  construction    cLOSE  MARCH  22,  NOON 


,  by  Lawrence  Construction  Co.,  SaC' 
ramento ;  the  new  auditorium  and 
kitchen  wing  and  a  new  pool,  bleach- 
ers, locker  rooms,  etc.^  will  be  built 

!  later. 
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3/14/46 

PRELIMINARY    PLANS 
! COMPLETED 

SCHOOL  BUILDING        Cost,  $65,000 

QUINCY,  Plumas  County,  Calif. 
,  Construction     of     elementary     school 
;     building. 

Owner  —  Quincy    Elementary    School 
District,   Quincy. 


SAUSAGE  MANUFACTURING 

PLANT  Cost,  $50,000 

REDWOOD    CITY,    San    Mateo    Co., 

Calif. 
Construction  of  one-story  reinforced 

concrete      sausage      manufacturing 

plant. 
Owner — ^Withheld. 
Architect— Mario  Ciampi,  333  Kearny 

St.,  San  Francisrco. 

Plans  are   being   figured   by  a   se- 
lected list  of  contractors. 


3/14/46 

WORK   STARTED 


12 


Architect  —  Leonard    F.    Starks,    416    LAUNDRY         Approx.  Cost,  $125,000 


Native   Sons'    Bldg.,    Sacramento 
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SAN    FRANCISCO.     Southeast    18th  ! 

and  Folsom  Sts. 
Construction   of  class   "C"  two-story  j 

laundry  building.  ' 


WANT  E  1> 

FOR  SALE  ♦  FOR  R|Kli 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

NFW   &   RECONDITIONED 
DIMENSION   LUMBER 


ijdlciy    I  I  11  L  L  11  1  1  L     11  call 

Steps,  Nozings.   Platformt,  Sidewalk  Boxes 
i  All  Tvpei  Grav  Iron   Castingi 

SAN    FRANCISCO    IRON    FOUNDRY 

(SAN  FRANCISCO  IRON    UulvKs 
260  TOWNSEND  STREET  -  Phone  DOuglas  11" 


CLAY  PRODUCTS 

Specify  QUALITY  Material* 

N.  CLARK  &  SONS 

lOth   &   DSvision    Streets   -    SAN    FRANCISCO    -    KLondike   2-0462 
Main  Offici?  &  Factory.  401  Pacific  Are.,  Alameda  -  LAkehurst  2-3377 


3/14/46  • 

! COMPLETING    PLANS 
SCHOOL  FACILITIES  Cost  $800000  ;  cMvner— Green  Glen  Dairy,   30  Berry    TIMBERS,     wallboard-s.     plunihinit. 
STOCKTON,   San  Joaquin  Co..  Calif.  ;     street  -         - 

Franklin   High  School.  '  Architect— Albert     R. 


Ellis  St 


MACHINERY    WANTED 

Semi  -  TraUer,  20  -  25  ton  Capacity 

STRONG   &   MacDONALD 

4045    HUSTON    WAY  TACOMA,    WASHINGTON 


Construction  of  two-story  high  school  j      post   St 

building  of  concrete  and  steel,  with  i  contractor— Gene  Compton  Corp.,  144 
stuccoed  exterior.  The  first  floor 
win  have  area  of  approx.  125,444 
sq.  ft  and  the  second  floor  39,238. 
The  school  will  include  administra- 
tive offices,  classrooms,  shops,  all- 
purpose  rooms,  gymnasium,  lock- 
ers and  cafeteria. 

Owner — Stockton  Unified  School  Dis-  ,  BIDS  OPENED 
trict,   Andrew   P.    Hill      "      


I'pipe,  millwork.  and  other  building 
Williams,    251   materia's.    SALE  PRICES.    Large 


stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phune 
CLEVELAND  WRECK TNC    CO. 


Associated  \K'( )od  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  C«lil. 


1  2900  Third  St. 


VAIencia  4977 


14-17— PUBUC  BLDGS. 


3/14/15 


I      1  27  E  MULTIFOOT  PAVER.  1  30 

I  CAT  with  Cardwell  Sideboom,  2  1200-  ' 

,  5  I  gallon  OIL  DISTRIBUTOR  TRUCKS,  I 
•1    WILLIAMETTE    HOISTER   LUM 


11,   city   super-       stOCKTON    «««    Trvnmiin  Co     Cal  '  ^^^   CARRIER,   66-in..   1    D   6  with 
mtendent   of   schools,    San    Joaquin  l^^^^^J^J^  San  ^^^^^^  1    P    &    H    TRENCHER,    1 

and  Lindsay   Streets,   Stockton.  '  ElmTrl  T^   I?   $12  9^  submlttSi  ^  ^CHRAM  COMPRESSOR  260  Actual, 


Architect  —  Joseph  Losekann,  Room  i .        r^, .' 
206  Elks'  Bldg.,  Stockton  ' 


st™c.u»?  £k"i^.t-r-i>.  r^....  i 5f "k.?°.i^-" '-ir I'l'-'f.t  "Sli  ■  B.;re, -po^:?;;? 


60  K.  W.  GENERATOR  SETS,  G  M  C 


Native   Sons'    Bldg.,    Sacramento. 
Electrical   Engineer— A.   A.   Codding- 
ton,    251    Kearny    St.,     San     Fran- 
cisco. 
Plans  are  50%  completed. 


combination     pumper     for    the     Ftre 


new  1  T  D  18  Inter- 
Denartment  "  '  national  TRACTOR  with  Dozer,  guar- 

Other  bids  were-  i anteed.    Walsh    Equipment    Co..    1057 

iuf?Lo*'^-re  Ippiianc*  Corp.,  Buf-  i  Solano  Ave.,  Albany.  LA.  5-1214^ 


falo,   N.   Y.,  114,751.80. 

International  -  Mack  Motor  Truck 
Corp.,    San    Francisco,    $14,827.65. 

Bids  taken  under  a^lvisement 


to  Mar,  15,  1946 


3/14/46  •• 

BOND   ELECTION  

SCHOOL  ADDITIONS    Cost  $266,000    .,,,4,.^ 
WOODLAND.  Yolo  County,  Calif.  I  no    BIDS   RECPivED 

Construction  of  additions  to  Beamer '  „"   "n^  "f  J^^'^^^^ 
and  Dingle  grammar  schools  .  5;^?!?  .^^^^S,  Etc 
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BIDS  WANTED 


On  buildinp  of  200  SINGLE  FAMILY  FRAME 
HOUSES,  standard  construction,  located  in  SAN 
JO.AQUIN  VALLEY.  Plans  and  Specifications 
available  upon  request  to: 

MR.  BELL 
31 0  MASON  BUILDING  FRESNO,  CAUF, 


O^-^ler-'^'^SnTscro^r  District '  E?.^ J^^l^„'  P^^^^^^^,,  ,,,  ,,„dows 

Courthouse  (new) 

Architects-Dragon  &  Schmidts,  2068  '  ^  h^I^T^^^Y^'  ^°'''^f,l^!ff''^ri'i«mci 
Allston  Way.  Berkeley.  "^  ^'^^-  Admin.,  office  of  district 

The  district  will  vote  June  4  en  a 


•wner — wooaiana     ocnooi     i^istnci,    r>o/*t«  in         ~-~o~~ 

Walter  C.  Patchett.  superintendent   ^f  thf\     ^^^.'^  1^    , 
of  schools.  Woodland.  '     *^  ^**«  ^-  S-  Courthoui 


Surplus  Equipment:  Excellent  con- 
dition: 1938  WHITE  FLATBED  LBR 
TRUCK,  6-ton,  1943  motor;  1930 
KLEIBER  FLATBED  TRUCK  (needs 
motor)  ;  1  NOVO  WATER  PUMP, 
serial  P-16870;  1  HYSTER  TOWLN'G 
WINCH  for  D-6  Cat.  Peninsula  Pa- 
cific Constr  Co..  Spring  and  Chest- 
nut, Redwood  City.  Phone  Redwood 
1722.  (3/13-14-15-18-19/46) 


eAMERSTON  &  GREEN  LUMBER  GO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  »  TIES     FIR  -  REDWOOD 
PONDEROSA  -  SUGAR  PINE 

Oahiartd 
2001    LIVINGSTON    STREET 

KEllOQ    4-1&84 


Sap.   Francisco 
1S00  ARMY   STREET 
ATwater   1300 


engineer,     838     U.     S. 

Bldg..   San   Francisco 

No    bids    were    received    March    13 


DINING  ROOM  BUFFET,  all  gum. 


proposal    to    Issue    bonds    in   amount 

of  $175,000  to  partially  finance  proj- r^^l'Tw'"""    "''="'    '!•'" 

ect  A  total  of ^,000  is  available  it  '^""^  ^^^  ^^°^«  ^o''>'- 

present 


Appraiser's  j^  drawers  and  dish  cablTiet    Price  $50. 
Phone  RA.  5091.  to  Mar.   18,  '46 


3/14/46  •     • 

gin    OPENED  

SAN  ^NCISCO-The  Brookman  I  ^^"IZ^^CISCO.   Appraiser's  Bldg. 


3/14/46 

BIDS    OPENED 

PARTITIONS,    ETC. 
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Co.,  55  Main  Street  at  $377  submit 


Construction  of  movable  cement  as- 


BIDS  WANTED 

On  building  of  48  SINGLE  FAMILY  HOMES. 
STANDARD  CONSTRUCTION,  located  i.  MA- 
DEIRA.  Plana  and  SpeciHcationa  aTiikbie  u{>»& 
request  to: 

MR.  BELL 
310  MASON  BUILDING  FRESNO^  CAIW, 


ted   only   bid   to    th'e   De^rtment   of       ?,!l*r,f«fiL_P»'^ii^°"  .^?  r°."" 


Public  Works,  Room  282,  City  Hall, 
for  repairing  and  re-cementing  lin- 
oleum a.t  Horace  Mann  Junior  High 
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3/14/46  • 

BIDS   OPENED 

SAN  FRANCISCO.  —  Shepard  and 
McSweeney,  3901  Mission  Street  at 
''  $697  submitted  low  bid  to  the  De- 
'  partment  of  Public  Works,  Room  282 
City  Hall,  for  repairing  eight  stee! 
columns  supporting  flrescape  at  the 
Frank  McCoppln  School 

Monarch   Iron   Works,  at  $720  aub 
mitted    onlv   other   bid 


FOR  RENT 


D  8  CATERPILLAR  TRACTOR 
•with  double  drum  power  unit  and 
bulldoier,  with  or  without  operator. 
Phone  MI.  4520.  to  Mar,  18,  '46 

LUMBER  HANDLING  ^"u'lpl 
MINT :       CARRIERS.       STACKERS, 


tical   treatment,  etc..  at   U.  S.  Ap- 
praiser's Bldg.  

Owner— Federal  Works  Agency.  Pub-  JTRUaKfi.    CairMac.  Pacific' Carriers! 
Uc  Buildings  Administration,  of f ice  | Oakland.    KE  4-1881 
of  district   engineer,  838  U.  S.  Ap- 
praiser's Bldg 

Low  Bidder— Chas.  E.  Wait  $5360. 
Other    bids    were: 

Metropolitan    Constr    Co..    (5354.40. 
Pat   Sofareih,   $5382. 
Adam  Arras  it  Co.,  $5395. 
FWd  J.  Early  ft  Co..  $6646^ 


WANTED 
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3/14/4«  • 

BIDS  OPENED 

VALLEJO,  Solano  Co.,  Calll'.— Ba 
salt    Rock   Co.,   Inc.,   900  8th    Street 


WORK  FOR  D  8  TRACTORS, 
GARHYALLS  and  TERRA  COBRAS. 
Pheae  ftto«kt«n  9tOT9.  tf 

LOC»MOTIVS  CRANX.  DIESEiJ 
FOWSKBD.  BTANDABD  OAUGK,  40 
la  •§  FT.  BMAU,  WITH  OR  WTTH- 
OCT   MAONWr.   A.   D.   AAadar,   144 

Da 


NATIONAL  EXPANSION  JOINT  CO. 

MASVFACrCRER   AM)   DlSTRiBUTOR 

FIBER    BOAkD— FELI-SIDKD    AiSPEAJ/r    A.M) 
RED  WOOD   EXPANSION   J  O  I  N  T   FILLERS 

Dl  ST  MIBVT9M 

MARVEX-KOTE — Concrete  Curing  Compound 

Sf'lAlJZ- -Ejt,paniion  joint  Sealing  Compound 

(  om plies  With 

I  Federal  Spedficaticmft  aS.F.a36 

FOR  CONCRETE  CON§TRUCnON 
333  Sc^ecrtli  St.    UNdflrkOlflTZ    S— F— wrn  3,  CdM. 


Cabot's  Brndi 
Geaner 

DistHbutad  bf 

Gmm  Carle  &  Co. 

20  Polrcro  Aw^ 
San  Fr 


I 


1 1 


THURSDAY.  MARCH  14,  1946 

l'!iL,-.,JLllLL«e!!!'ll!.JUIMi^^^^ 


DAILY     PACIFIC     BUILDER 


Jr/\ 


ADVANCE  CONSTRUCTION  REPORTS 


8/14/46  •     •     19 

PRELIMINARY     PLANS 

COMPLETED 

CHUIiCH  Cost.    $200,000 

OAKLAND,  Alameda. Co.,  Cal.  Grand 
Ave.  bet.  Lee  and  Lennox  Streets. 

Consti-uction  of  concrete  and  steel 
frame  church  building  to  seat  ap- 
proximately   1000, 

Owner— Seventh    Day    Adventists. 

Architect — John  B.  Anthony,  428  13th 
St.,   Oakland. 

Engineer— J.  Y.  Long  Co.,  Easton 
Bldg..  42S  13th  St.,  Oakland. 


3/14/46  ••     24 

PREPARING   PRELIMINARY 

PLANS 

RESIDENCE  Est.  Cost.  $12,000 

LOS  GATOS,   Santa  Clara  Co.,  Calif. 

Construction  of  residence,  adobe  and 

wood  exterior,  .shake  roof,  concrete 

floor,  warm  air  heat,  tile  bath  and 

kitchen. 
Owner— ^Withheld. 
Architect— Henry  David  Kensit,   Rm. 

4,  Post  Office  Bldg.,  Los  Gatos. 


20-21— SOaAL  AND 
RECREATIONAL  BLEKIS. 


Engmeering  Section 


3/14/46  •     20 

PLANNED 

VETERANS'  HALL 

YREKA.  Siskiyou  County,  Calif,  Cor- 
ner of  Main  and  Miner  Sts 

Construction  of  veteran.s'  hall  to  In- 
clude main  auditorium  (60x120  ft) 
and  wing  for  dining  room  and 
kitchen  (40x50  ft.),  of  Tulelake  pu- 
mice blocks,  with  parking  lot  east 
of  building  for  75  cars. 

Owner— Ross  Neilon  Post  of  Ameri- 
can Legion.  Tom  Bigelow,  chair- 
man. Yreka 


3/14/46  •     •     21 

PLANNED 

THEATER  Cost.   $1,000,000 

SAN  FRANCISCO.  South  side  Gear\- 
St.    bet.    I.,eavenworth    and    Jones. 

Construction  of  new  legitimate  the- 
ater  building   to   seat  .2,000. 

Owner— Curran  Theater  Co.  (Homer 
S.  Ciirran  and  the  Wobber  Bros.), 
445   Geary   Street. 

Architect— Not    Announced. 
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PLANNED 

SWIMMING  POOL 

Approximate   Cost,   $150,(XX) 
MARTINEZ.  Contra  Costa  Co.,  Calif 

Sun    Valley   Estate.    Just    west    of 

Saranap. 
Construction  of  swimming  pool    (60x 

165  ft.),  tennis  courts  and  clubhouse 

for  use  of  Sun  Valley  Tennis  Club. 
Owner— Al  Kallunkl 
Architects — Reynolds  &  Chamberlain, 

3833  Piedmont  Ave..  Oakland. 


38— ELECTRIC   LIGHTING 
TRANSMISSION  LINES 
EQUIPMENT 
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BIDS    IN— HELD    UNDER 

ADVISEMENT 

THEATER 

WOODLAND,    Yolo   Co.,   Calif.    Main 

Street. 
Alterations  to  Yolo  Theater. 
Owner—Yolo  Theater,  Main  and  Elm 

Sts,  Woodland. 
Architect  — O.     A.     Deichmann,    1026 

Market  St.,  San  Francisco. 


22-26— RESIDENTIAL 
BUIL0INGS 
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PREPARING   PLANS 
RESIDENCE  Est  Cost.  $50,000 

SAN  CARLOS,  San  Mateo  Co.,  Calif. 
Construction   of  1% -story  frame  and 

stucco  residence,  shingle  roof,  three 

bedrooms,  two  baths. 
Owner— Withheld. 
Architect  —  John    Davis    Young,    N. 

Lemon  Ave.,  Menlo  Park. 
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WORK   UNDER  WAV 

MOTEL  Estimated  Cost,  $40,000 

PORTERVILLE,    Tulare    Co..    Calif. 

Comer  of  N.  Main  and  Danner  Sts. 
Construction  of  modem  motel. 
Owner    and    Builder— Ross    H.    Boyd, 

363  Santa  Fe  Ave.,  Lindsay,  Tulare 

County. 

Work    is    now    under   way    on    the 
foundations  of  the  buildings. 
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PLANNED 

MOTEL  Estimated  Cost,  $75,000 

SANTA  CLARA,  Santa  Clara  Co., 
Calif.  San  Francisco  Highway  and 
■  Qould  St..  opposite  the  A.  Block 
Fruit  Co.  packing  plant. 

Construction  of  air  conditioned  20- 
unit  motel  (150x200  ft.). 

Owner— Pat  Cline,  c/o  Teddy  Roose- 
velt Motel.  9020  MacArthur  Blvd.. 
Oakland. 
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BIDS   IN— HELD   UNDER 

ADVISEMENT 

RESIDENCE 

SAN  FTIANCISCO.  16th  Ave.  and 
Presidio  Wall. 

Construction  of  one-story  frame  aJid 
stucco  residence  (8  rooms). 

Owner — Dr.  Hans  Esberg,  c/o  archi- 
tect. 

Architects— Ward  &  Holies,  369  Pine. 


3/14/4(5  ' 

PLANNED  \ 

HOTEL  Cost,   $1,250,000 

SAN    JOSE.    Santa    Clara  Co..    Calif. 

Construction  of  250-room  hotel  build- 

-  Ing. 

Owner  —  Newcomb  Hotel  Interests, 
c/o  Carl  J.  Seneker.  Hotel  Sainte 
Claire.  Market  and  San  Carlos  Sts., 
San  Jose. 

Architect — Not  announced. 
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CONTRACT   AWARDED 

SANTA  ANA.  Orange  Co.,  Calif.— 
Shumaker  &  Evans  Construction  Co.. 
4007  W.  6th  St..  Los  Angeles,  at  $117.- 
000.  awarded  contract  by  the  Federal 
Public  Housing  Authority,  Phelan 
Bldg.,  San  Francisco,  for  the  con- 
struction of  60  famuy  (Swelling  units 
at  Santa  Ana :  CaMf.  V-4382.  Comple- 
tion date  April  25. 

3/14/46  24 

FIRE    LOSS 

DEL  MONTE.  Monterey  Co.,  Calif. 
— Fire  recently  destroyed  the  Louis 
Hill  home  in  the  Del  Monte  forest. 
Damage  (not  estimated)  was  ex- 
pected to  total  many  thousands  of 
dollars. 
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WORK   UNDER  WAY 

RESIDENCES 

Estimated  Cost,  $6850-$7400  each 

ALAMEDA     COUNTY.    Calif. —East 
Oakland  and   Central   Berkeley. 

Constnictlon  of  44  5-room  residences. 

Owner^J.    M.    Walker,    1631    Univer- 
sity Ave.,  Berkeley. 
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BIDS   OPENED 

SANTA  CLARA  COUNTY,  Calif.— 
Fredrickson  &  Watson  Constr  .Co., 
873  81st  Ave.,  Oakland,  at  $379,441.54 
submitted  low  bid  to  G.  T.  McCoy, 
.etate  highway  engineer,  Public  W'ks 
Bldg.,  Sacramento  for  construction 
of  a  separation  structure  and  ap- 
proaches about  .6  mile  in  length  to  be 
graded  and  surfaced  with  portland 
cement  concrete  and  asphalt  concrete 
on  crusher  run  base  on  Bayshore 
Freeway  at  Santa  Clara  St.  In  the 
City  of  San  Jose,  Santa  CTlara  County. 

Plans  and  specifcations  obtainable 
from  the  above  office. 

The  work  involves: 

(1)  2600  cu.  yds.  remove  concrete; 

(2)  clearing  and  grubbing; 

(3)  45,000  cu.  yds.  roadway  excava- 
tion; 

(4)  2810  cu.  yds,  structural  excava- 
tion; 

(5)  2000  cu.  yds.  structural  backfill; 

(6)  24,500  tons  imE>orted  borrow; 

(7)  450,000  sta.  yds.  overhaul; 

(8)  20,000  sq.  yds.  preparing  class  C 
subgrade ; 

(9)  develop   water   supply  and   fur- 
nish water  equipment; 

(10)  960  M  gallons  apply  water; 

(11)  34  sta  finish  roadway; 

(12)  2100  tons  crusher  run  base; 

(13)  9  tons  liquid  asphalt  SC-1  prime 
coat  and  penetration  treatment; 

(14)  2^  tons  liquid  asphalt  SC-2 
penetration  treatment; 

(15)  16  tons  sand  penetration  treat- 
ment ; 

(16)  6Vj  tons  asphaltic  emulsiod  paint 
binder  and  seal  coat; 

(17)  2l^  tons  liquid  asphalt  SC-6 
armor  coat; 

(18)  44   tons   screenings  armor  coat; 

(19)  1450  tons  asphaltic  concrete  lev- 
eling course; 

(20)  1200  tons  asphaltic  concrete  type 
B  surfacing; 

(21)  350  lin  ft.  raised  bars; 

(22)  4700  cu.  yds.  class  B  portland 
cement  concrete  pavement ; 

(23)  2950  each  tie  bolt  aasemblies; 

(24)  7100  cu.  yds.  class  B  portland 
cement  concrete  ba^e  slab ; 

(25)  950  cu.  yds.  class  B  portland 
cement  concrete  membrane  base ; 

(26)  1038  cu.  yds,  class  A  portland 
cement  concrete  structures; 

(27)  2518  lin.  ft.  furnish  treated  tim- 
ber piles; 

(28)  84  each  drive  piles; 

(29)  8750  sq.  yds.  membrane  water- 
proofing ; 

(30)  1050  cu.  yds.  clsiss  B  portland 
cement  concrete  curbs,  gutters 
ajid  sidewalks ; 

(31)  21  each  monuments; 

(32)  8  each  centerline  monuments; 

(33)  775  lin.  ft.  21-ln.  reinforced  con- 
crete pipe; 

(34)  1320  lin,  ft.  12ln-.  CMP,  16-gage; 

(35)  465  lin.  ft.   18-ln.  CMP,  16-gage; 

(36)  1650  lin.  ft.  8-in.  perforated  metal 
pipe; 

137)  185  cu.  yds.  filter  material; 

(38)  265,400  lbs.  furnish  bar  reinforc- 
ing steel; 

(39)  265,400  lbs.  place  bar  reinforc- 
ing steel ; 

(40)  13,600  lbs.  miscellaneous  iron  and 
steel ; 

(41)  339  lin  ft.  steel  railing; 

(42)  4400  lin.  ft.  chain -link  fence; 

(43)  6000  sq.  yds.  roofing  paper; 

(44)  8  each  adjust  manholes  to  grade; 

(45)  2  each  adjust  cvatchbasins  to 
grade; 

(46)  46  lin.  ft  manholes; 

(47)  1850  lin.  ft.  2-ln.  galvanized  steel 
pipe; 

(48)  1750  lin.  ft.  2H-ln.  galvanized 
steel  pipe; 

(49)  280  lin.  ft.  3-ln.  galvanized  steel 
pipe; 

(50)  electrical  equipment;- 

(51)  pumping  equipment; 

(52)  miscellaneous  Items  of  work. 
Total    bids   follow: 

:  (A)    Fredrick.son    &    Watson    Constr. 
Co.,    Oakland.   $379,441.54. 

(B)  Macco    Constr.    Co..    Clearwater, 
$394,395.60. 

(C)  N.  M.  Ball  Sons  and  Lou  Jones 
Constr.    Co.,    Berkeley,    $395,756. 

I  (D)  Dan  Caputo  and  Edward  Keeble, 
'  San   Jose,    $400,709.50. 

26    (E)    Earl  W.   Heple,   San   Jose.  $415.- 
•      600.20. 

Unit  prices  follow: 

(B>         (C) 
$1.95       $2.00 
1300.00  2000.00 
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PLANNED 

RESIDENCES 

Estimated  Cost.  $9000-$10.000  each 

WALNUT  CREEK,  Contra  Costa  Co., 
Calif. 

Owner— J.    M.    Walker.    1631    Univer- 
sity Ave..  Berkeley. 
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WORKING   DFIAWINGS 

COMPLETED 

RESIDENCE       Est.  Cost.  $6000-$7000 

REDWOOD    CITY,    San    Mateo  Co., 

Calif. 
Conat ruction    of    4  -  room   week  -  end 

house,   shake   roof,   central  heating 

system,  oak  floors. 
Owner — Miss    Mulvaney.    c/o    airchl- 

t6Ct. 

Architect— J.  Lloyd  Conrich,  593  Mar- 
ket St 

To  ask  bids  shortly 
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PLANS   COMPLETED 

DALY    CITY.    San    Mateo   Co..   Calif. 

Construction    of   one-story  five-room 
residence,    frame    and    stucco,   with 
one  bath. 
Ow-n«r--E.  Kerger,  c/o  architeict. 
Architect— J.  Lloyd  Conrich.  593  Mar- 
ket St.,  San  F-rancisco. 
To  a.ak  b.id»  .shortly. 


(1>— 

(2)-. 
(3).... 
(4).... 
(5)..„ 
(6)...- 
(7).... 
(8)— 
(9).... 

(10).... 

(U).... 

(12).... 

(13).... 

(14).... 

<1J6).-. 

(16).... 

(.17).... 

(IS)-.. 

(19).... 

(20).... 

(21).- 

(;»)— 

(23)-. 
(24).... 
C25)..- 
(26)..- 
(27)— 
(28).... 
(»)— 
(30)— 
(Jl)..-. 
.(32).... 
(3&)™ 
(34)_. 
(35).- 
(86)— 
(37).... 
i38)™ 
(3ft)-. 
(40)— 


(A) 

$2.50 

1700.00 

.42 

2,35 

1.75 

LIO 

.005 

.14 

700,00 

1.75 

3.00 

2.60 

2&00 

27.00 

&00 

35.00 

27.00 

SuOO 

5.00 

6,00 

1.20 

ia60 

.58 

IIJO 

14.70 

44.00 

1.28 

28.00 

.60 

28.00 

4.50 

14.00 

2.90 

1.45 

2.10 

1.00 

4.40 

.04 

.013 

.24 

.- 1 


.42 
2.00 

.65 
1.20 

.005 

.10 

300.00 

2.50 

18.50 

2.50 

2aoo 

30.00 
6.00 

35.00 

30.00 
&00 
5.00 
6,50 
LOO 

1L50 
.60 

11.20 

laoo 

37.00 
LIO 

25.00 
1.30 

32.00 
6.00 

23.00 

4.00 

1.40 

2.00 

1.00 

4.00 

.04 

.01 

•     » 


.55 

2.00 

2,00 

L40 

,01 

.12 

500.00 

2.00 

10.00 

2.50 

18.00 

28.00 

a30 

35.00 

28.00 

AJOO 

5.50 

6.80 

LOO 

10.25 

.65 

11.50 

2L0O 

35.00 

1.10 

40.00 

1.43 

24.50 

5.00 

20.00 

2.80 

L45 

2.20 

1.20 

5.90 

,04 

,01 

.20 


(D) 

$3.00 

2000.00 

.50 

3.00 

2.00 

1.50 

,01 

.10 

1000.00 

1.50 

20.00 

2.50 

3aoo 

30.00 

3.00 

40.00 

40i)0 

6.00 

6.00 

&00 

.50 

10.00 

.60 

11.00 

20.00 

42.00 

1.25 

50.00 

.50 

24.00 

&00 

10.00 

3.75 

L75 

2.75 

LUO 

4.00 

.04:^5 

.01 

.25 


I  34— DaMS,  reservoirs  & 
I  DREDGING 
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BIDS    POSTPONED  ^   . 

BOULDER  CANYON  PROJECT,— 
Until    April    8,    10   A.    M.    (postponed 
from    March    19).    bids    will    be    re- 
ceived  by   the  U.   S.   Bureau  of  Rec- 
j  lamatlon,    Yuma,    Ariz.,    under    Spea 
1195   for    the    construction    of   earth- 
work,   canal    lining    and    structures, 
stations  5725-H)0  to  6106+06.  Coachella 
Canal.    All-Amerlcan    Canal    System, 
;'  Boulder    Canyon     Project,     Arlzona- 
I  California-Nevada  The  work  Is  situ-  : 
I  ated  In  the  vicinity  of  Indio,  Calif.        j 
'      The   principal    items    of    work   and 
:  the  estimated  quantities  Involved  are 
as  follows :  ' 

'  Schedule  No.  1 

(1)  306,500  cu.  yds.  excavation  for 
canal ; 

(2)  220,000    cu.    yds.    excavation    for  { 
drainage  channels  and  dlkea;         j 

(3)  44,000  cu.  yds.  excavation  for 
structures ;  | 

(4)  64,000  cu.    yds.   compacting   em-  i 
bankments ;  I 

(5)  trimming  201.400  sq.  yds,  founda-  | 
tlons  for  concrete  lining; 

(6)  800  cu.  yds.  compacted  subbase; 

(7)  30.000     cu.     yds.    backfill    about; 
•tructures ; 

(8)  13,000  cu.  yde.  compacting  back- 
All;  i 

(9)  12,800  cu.  yds.  backfill  at  top  of 
concrete  lining;  I 

(10)  19,000  cu.  yds.  riprap;  1 

(11)  constructing  330  cu.  yda,  reverse  j 
1  filter;  , 
j  (12)  50  cu.  yds.  pit-run  gravel  blanket 

.  (13)  4200  cu.   yds.   concrete  in  struc-  j 
I  tures ;  I 

I  (14)  9800  cu.   yds.   concrete   In   unre-  j 

inforced  lining; 
i  (15)  9800  cu.   yds.    concrete   in    retn-  I 
i  forced  lining;  ' 

I  (16)  placing  610.000  lbs.  reinforcement  j 

bars;  '■ 

(17)  placing     287,600     lbs.     reinforce-  ' 
ment  fabric  in  canal  lining;  { 

(18)  placing  1500  sq.  ft.  elastic  filler  1 
material  In  joints;  | 

(10)  placing  820  lin.  ft  rubber  water  • 
stop  In  joints;  i 

(20)  erecting   112   M  ft   b.m.    timber  | 
In  structures ;  1 

(21)  laying  392  Un  .ft  12-ln.  diameter! 
concrete  pipe;  ; 

(22)  laying  168  lin.  ft,  18-in,  diameter  i 
concrete  pipe;  f 

;  (23)  laying  280  Un.  ft  24-ln,  diameter  I 

j  concrete  pipe;  I 

;  (24)  laying  96  lin.  ft  36-ln.  diameter  j 

concrete  pipe;  I 

(25)  laying  40  Un.  ft  12-ln.  diameter  { 
asbestos-cement  pipe;  ' 

(26)  Jacking  80  Un.  ft.  84-ln.  diameter 
concrete  pipe  under  railroad; 

i  (27)  installing    6800    Ibe.     screw  -  Uft 
gates: 

(28)  Installing  18.000  lbs.  radial  gates ; 

(29)  ln«talUng  20,000  Ibo.  radial-gate 
hoists  and  operating  and  con- 
trol mechanisms; 

(30)  installing  6500  lbs.  metal  water 
stops  in  Joints ; 

(31)  installing  3200  lbs.  miscellaneous 
metal  work; 

(35)  placing  65  cwt  bituminous  ma- 
terial In  float  drums; 
'  (33)  Inertalling     360     Un,    ft     electric 
i  metal  conduits ; 

j  (34)  installing  50  lbs.   ground  wires. 

Schedule  No,  2 

(1)  410.0(K)  cu.  yds.  excavation  for 
canal : 

(2)  220,000  cu.  yds.  excavation  for 
drainage  channels  and  dikes; 

(3)  44.000  cu.  yds.  excavation  for 
structures ; 

(4^  64,000  cu.  yds.  compacting  em- 
bankments ; 

(5)  trimming  and  preparing  208,400 
sq.  yds.  foundations  for  asphal- 
tlc-concrete  lining; 

(6)  800  cu.  yds.  compacted  subbase; 

(7)  30.000  cu.  yds.  backfill  about 
structures ; 

(8)  13,000  cu.  yds  compacting  back- 
fUl; 

(9)  12,800  cu.  yds.  backfill  at  top  of 
asphaltlc-concrete  lining; 

(10)  19.000  cu.  yds.  riprap; 

(11)  constructing  330  cu.  yds.  reverse 
filter; 

(12)  50  cu.  yds.  pit-run  gravel  blanket 
(IS)  4200  cu.  yds.  concrete  In  struc- 
tures; 

(14)  208.4(X>  sq.  yds.  asphaltlc-con- 
crete  course  for  canal  lining; 

(15)  2100  tons  of  asphalt  for  asphal- 
tlc-concrete; 

(16)  170  tons  asphalt  for  seal  treat- 
ment; 

(17)  placing  610,000  lbs.  reinforce- 
ment bars : 

(18)  placing  1130  sq.  ft  elastic  fUler 
material  In  joints; 

(19)  placing  820  Un.  ft.  rubber  water 
stop  in  Joints; 

(20)  erecting  112  M  ft  b.m.  timber  in 
structures ; 

(21  >  laying  392  Un.  ft  12-ln,  diameter 
concrete  pipe; 

(22)  laying  168  Un.  ft  18-ln.  diameter 

(23)  laying  280  Un.  ft.  24-ln.  diameter 
concrete  pipe; 

(24)  laying  96  Un.  ft  36-in.  diameter 
ooDcrete  pipe; 

(25)  lajring  40  Un.  ft.  12-ln.  diameter 
asbestos-cement  pipe; 

(26)  jacking  80  Un.  ft.  84-ln.  diameter 
concrete  pipe  under  railroad; 

(27)  Installing  6800  lbs.  of  screw-Uft 
gatee; 

(28)  Installing  18,000  lbs.  radial  gates : 

(29)  taifltalUng  20,000  lbs.  radi&J  gate 
bdats  and  operating  and  control 
mechanisma; 

(30)  lostelling  6500  Iba.  metal  water 
9tope  lo  joints; 

(31)  instalUng  3200  lbs.  mlsceUaneous 
metal  work; 

(32)  plaiQtng  6&  cwt  bituminous  ma- 
terial In  float  drum ; 

(33)  Installing  360  lin.  ft  electrical 
aaetal  conduits ; 

(34)  laatalUng  50  Iba  ground  wires 
CopisB  of  the  standard  forms  and 

of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  bureau  of  SLeclamation :  Walker 
R.  Toung,  chi^r  snglneer,  U.  8.  Cu»- 
■tgjm-  Ho\)»«  Dunver  2.  Colo.;  A  A. 
iforita  regunoai  director.  AJmteistra- 

9»  -'      '. 


(1)    $56,764.46;    (2)    J81,255;    (3)    $138,- 
019.85;    (4)    $201;    (5)    $137,118)15. 
Northwestern    Marine   Iron   Works, 

(1)  $81,971.50:    (2)    $82.44(r:    (3;)    $174.- 
011.50;    (4)    $61;    (5>    $164,350.50. 

United  Enginering  Co.,  (1)  $88,- 
690.85;  (2)  $103,220.70;  (3)  $17|l.911.55; 
(4)   $201;    (5)   $171,709.95. 

Consolidated  Steel  Corp..  (jl)  $80,- 
518:  (2)  $104,190;  (3)  $184.7)08:  (4) 
no  bid;   (5)  $184,708. 

Commercial  Iron  Works,  (1)  $84.- 
476;  (2)  $135,lt8;  (3)  $219.«J34 ;  (.4) 
$144;    (5)  $219,61  J.  [ 

Bethlehem  Steel  Co..   (1>  $7B.760.45: 
^(2)  $149,625:    (3)   $223,385.45:    (»»   $215: 
;(5)   $223,170.45. 
!     Moore  Dr>dock  Co..    (1)   $811,971.50; 

(2)  $82,440:     (3)     $230,352.35;     (4)     no 
bid;    (5)   $230,197.83. 


(6)  lump  sum.  provide  and  main- 
tain water  plant  or  plaAts ; 

(7)  54,500  tons  crushed  gravel  or 
crushed  stone  base  course ; 

(8)  1750  tons  type  3  blotter  mate- 
rial for  bituminous  preservative 
treatment ; 

i    (9)  726  tons  medium  curing  cutback 
asphalt,    grade   MC-2.    for   bitu- 
minous preservative  treatment : 
(10>  322  tons  medium  curing  cuttwick 
asphalt,    grade    MC-5,    for   bitu- 
minous preservative  treatment 
Specifications   obtainable  from  the 
above     office     or     from     723     Phelan 
'  Bldff.,    San    Francisco,    upon    deposit 
I  of  $10.00.  ^ 
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3/14/46 

LOW    BIDDER 

LOS  ANGELES.  Calif.— E.  '^.  Bish 
op.  Box  325.  Orland,  at  $739,613.70, 
submitted  low  bid  to  the  U.  S.  Dis- 
trict Engineer  Office.  751  S.  Figueroa 
St..  Los  Angeles,  for  construction  of 
Los  Angeles  River  improvem<!nu,  N. 
Broadway  to  Alhambra  Av€|.,  river 
mile  23.5  to  river  mile  22,9,  I|<os  An- 
peles;   Serial  148. 


39— SflWERS 


3/14/46  ••     30 

CONTRACT   AVSmRDED 

SAN  FRANCISCO  —  Martlh  Mur- 
phy, Route  2.  Box  894.  Oak  Rd-.  Wal- 
nut Creek,  at  $37,572.95.  was  ajwarded 
contract  by  the  Department  oi  Public 
Works.  Room  282  City  Hall^  under 
Spec.  20,068  for  construction  of  the 
Hampshire  St.  sewer,  25th  St  to 
Army  St.  (Potrero  Ave.  sewer^. 
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YOUR  RED  CROSS  -  STILL  AT  HIS  SIOE 


3/14/46 
PLANNED 

SACRAMENTO,  Calif —Sacrjamento 
County  Engineer  E.  A.  Fairbairn  esti- 
mates that  construction  of  a  sewer 
system  to  serve  the  Industrial  Park 
area  north  of  Sacramento  will  cost 
$162,112.  A  district  to  be  known  as 
the  American  Sanitary  District  will 
be  formed  to  complete  the  prjoject 


tlon  Bklg..  Boulder  City,  Nev.;  J.  K. 
Rohrer,  acting  construction  engineer, 
Yuma,  Ariz.,  and  Michael  W.  Straus, 
commissioner,  Bureau  of  Reclama- 
tion. Washington  25,  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the  site 
of  the  work  should  communicate  with 
the  acting  construction  engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings ;  to  others.  $2.50  per  copy, 
not  returnable. 


3/14/46  •     •     34 

BIDS   POSTPONED 

CENTRAL  VALLEY  PROJECT.— 
Until  March  27.  10  A.  M.  (postponed 
from  March  15)  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Walker  R.  Young.  Chief  Engineer. 
Friant.  Calif.,  under  Spec.  1178  for 
construction  of  Friant-Kem  Canal 
stilling  basin,  Cottonwood  Creek 
Bridge,  Friant  Dam  landscape  area 
improvements.  FYiant  Division,  Cen- 
tral Valley  Project.  Work  is  located 
about  1.5  miles   northeast   of   Friant. 

Work    involves : 

(1)  400  c.y.  common  excavation  for 
structures ; 

(2)  2,600  c.y.  rock  do; 

(3)  190   c.y.    excavation,   concrete; 

(4)  2,200  c.y.   all  classes   excav.   for 
pipe  trenches ; 

(5)  320   s.y.    chipping   and   roughen- 
ing concrete  surfaces; 

(6)  13,000  c.y.  backfU; 

(7)  13,000   cy.    compacting    backfill; 

(8)  800   c.y.    embankment; 

(9)  400  c.y.   riprap; 

(10)  constructing  860  l.f.  12-in.  diam. 
spllt-sewer  pipe  drains  with  ce- 
mented joints; 

(11)  constructing  900  If.  12-inch  do 
with    uncemented    Joints ; 

(12)  constructing  80   If.   24-in.   dlam. 
sewer-pipe  drains  with  cement- 
ed Joints : 

(13)  drilling  1,600  l.f.  holes  for  anchor 
bars  and  grouting  bars  In  place 

(14)  130  c.y.  concrete  in  outlet  valve 
structure ; 

(15)  3.000  c.y.  concrete  in  floor  and 
wall  footings  of  stilling  basin; 

(16)  2,100  c.y.  concrete  in  walls  of 
stilling  basin ; 

(17)  180  c.y.  concrete  in  bridge  struc. 

(18)  20  c.y.  concrete  in  septic  tanks; 
(19>  90  c.y.  concrete  in  water  tanks; 

(20)  260  c.y.  concrete  in  rest-houses  j 

(21)  constructing  three  rest  houses, 
except    concrete ; 

(22)  54,000  s.f.  vacuum  concrete  pro- 
cess for  floor  and  inside  sur- 
faces of  walls  of  stilling  basin 
and  transition; 

(23)  placing  580.000   lbs.    reinf.    bars; 

(24)  1.000  s.y.  grouted  paving  gutters 

(25)  90   l.f.   gravel  bacitfllled   gutters 

(26)  installing  5.000  lbs.  misc.  metal- 
(29)   placing    1.850    l.f.    rubber    water 

WTO  irk  * 

(27)  construcUng  3  M  ft  b.m,  timber 
railings ; 

(28)  placing  250  s.f.  elastic  joint  filler 
stop; 

(30>  installing  4,500  lbs.  of  standard 
metal  pipe,  fittings  and  valves ; 

(31)  laying  150.000  lbs.  cast  iron  pipe 

(32)  5  c.y.   rubble  masonry; 

(33)  laying  100  If.  clay  sewer  pipe 
with   poured  joints ; 

(34)  laying  2.400  l.f-  drain  tile  em- 
bedded in  gravel; 

t35)  placing  350  cy.  of  water-bound 
macadam   base  course; 

(36)  180  c.y.  crushed  rock  for  wear- 
ing  course,    in    place; 

(37)  furnish,  haul  and  spread  5,000 
gals,   road   oil ; 

(38)  mix,  compact  and  finish  2.100 
s.y.   oil-treated  wearing   course; 

CS9)  Installing    1.100    lbs.    pumps; 

(40)  installing  150  If.  embedded  elec- 
trical conduits; 

(41)  instalUng  5.000  l.f.  of  armored 
paxkway  cables  • 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R,  Young,  Chief  Engineer,  0.  S.  Cus- 
tomhouse. Denver  2,  Colo.;  R.  L. 
Boke,  Regional  Director,  Old  Post 
Office  Building,  7th  and  K  Streets. 
Sacramento  14;  R.  K.  Durant  Acting 
Construction  Engineer,  Friant  Cal., 
and  Michael  W.  Straus.  Commission- 
er, Bureau  of  Reclamation.  WasB- 
ington  25,  D.  C.  Prospective  bidders 
desiring  to  visit  the  site  of  the  work 
should  communicate  with  the  Act- 
ing C<Mistruction    Engineer. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  $2.50, 
not  retumabla 


3/14/46  •     •     34 

BIDS    POSTPONED 

CENTRAL  VALLEY  PROJECT — 
Until  April  8.  10  A.  M.  (tenUtlve 
date),  postponed  from  March  27,  bids 
will  be  received  by  the  U.  s.  Bureau 
of  ReclamaUon.  Walker  R.  Young. 
chief  engtneer.  Antloch,  Calif.,  under 
Spec.  1183  for  the  construction  of 
Delta -Mendota  Canal.  sU tlons  686  to 
1365.  and  Westley  wasteway  Delta 
Division.  Central  Valiey  Project  Cali- 
fornia. The  work  U  situated  ic  the 
vlclnltv  of  PattenBon.  Calif 

The  principal  items  of  wo.-k  and  the 
estimated   quaatiUes  involved  are  as 

XoiloA  s : 

.   .  Schedule  No.  1 

Station   «8«  to  Station    iS66 

(1)  2,800.000  cu.   yds-   excavation   for 
canal,  uaeiasalf le<l ; 

(2)  100.000  stA    cu    yda  overtiaul: 

(3)  3a0i)00  c«    yd*,  compactinn 
banJun«»t«> 


(4)  40.000    cu.    yds.    excavation    for 
drainage  channels; 

(5)  45.000    cu.    yda    excavation    for 
structwres ; 

(6)  27.000  cu.  yds.  backfill; 

(7)  24,000  cu.  yds.  compacting  l)ack- 
flU; 

(8)  trimming  844,000  sq.  yds.  founda- 
tion for  concrete  lining; 

(9)  11.100  cu.  yds.  concrete  in  struc- 
tures ; 

(10)  47,000  cu.  yds.  concrete  In  unre- 
inforced  canal  lining; 

(11)  47.000  cu.  yds.  concrete  In  rein- 
forced canal  lining; 

(12)  placing    1,760,000    lbs.    reinforce- 
ment in  structures ; 

(13)  placing   3,000.000    lbs.    reinforce- 
ment In  canal  lining; 

(14)  1500  sq.  yds.  dry-rock  paving; 

(15)  placing  4600  sq.  ft   elastic  Joint 
fUler; 

(16)  placing  1500  Un.  ft.  rubber  water 
stopa; 

(17)  installing  255,000  lbs.  gates  emd 
hoist ; 

(18)  InstalUng  58,000  lbs.  miscellane- 
ous metal  work; 

(19)  instalUng    250    Un.    ft    electrical 
metal  conduit ; 

(20)  instalUng  200  lbs.  electrical  con- 
ductors ; 

(21)  constructing  40  cattle  guards; 

(22)  placing  900  Un.  ft  15-in.  precast 
pipe; 

(23)  placing  100  lin,  ft  18-ln,  precast 
pipe; 

(24)  placing  50  Un.   ft  24-ln.  precast 
pipe; 

(25)  erecting  510  M  ft  b.m.  timber  in 
bridges. 

Schedule  Nor2 

Westley  Wasteway 

(1)  193,000    cu.    yds.    excavation    for 
wasteway  channel;      ■■ 

(2)  33,000    cu.    yds.    excavation    for 
structures ; 

(3)  100,000    cu.   yds.    of   backfill    for 
wasteway  channel; 

(4)  13.000  cu.  yds.  backfUl  for  struc- 
tures ; 

(5)  20,000   cu.   yds.   compacting  em- 
bankment along  wasteway; 

(6)  4000  cu.   yds.   compacting  back- 
fiU; 

(7)  trimming  105,000  sq.  yds.  founda- 
tion for  lining; 

(8)  3100  cu.   yds.   concrete  In   struc- 
tures ; 

(9)  21,000  cu.  yds.  concrete  in  waste- 
way  lining  and  sldewalls; 

(10)  placing    2,400,000    lbs.    reinforce- 
ment  steel ; 

(11)  Installing   130,000   lbs.    of    struc- 
tural steel ; 

(12)  installing  11,500  lbs.  miscellane- 
ous metal ; 

(13)  Installing  700  sq.  ft  elastic  joint 
filler; 

(14)  erecting  65  M  ft  b.m.  timber  in 
bridges ; 

(15)  placing  100  lin.  ft.  18-iu.  precast 
pipe; 

(16)  placing  20  Un.  ft  24-ln.   precast 
pipe. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R. 
Young,  cJtilef  engineer.  U.  S.  Custem 
House,  Denver  2.  Colo.;  R,  L.  Boke. 
regional  director.  Old  Post  Office 
Bldg..  7th  and  K  Sts.,  Sacramento  14. 
Calif.;  O.  G.  Boden,  construction  en- 
gineer. Antloch.  CaUf.,  and  Michael 
W.  Straus,  commissioner.  Bureau  of 
ReclamaUon.  Wsishlngton  25.  D.  C 
Prospectire  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  construction  engi- 
neer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  ^2.50  per  copy, 
not  returnable. 
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3/14/46 

BIDS    OPENED 
SAN    FRANCISCO.— CentraH    CaU- 
•  fornia  Construction  Co.,  Inc.  ]|16  Erie 

St.  San   Francisco,   at   (1)   $2<>41.    (2) 

S350.    total    $2391,    submitted    llow    bid 
;  to  the  Department  of  Public  Works, 

Room  282  City  Hall,  under  Spec.  No. 

20,000     for     installing    motor  ♦  driven 

sewage  pump,  Fitzgerald  Ave.  pump- 
;  ing  station. 
!      Bids  were  taken  as  follows: 

(1 )  lump  sum,  mechanical  wotk; 

(2)  lump  sum.  electrical  workj. 
j      Other  bids  were: 

'     E.  J.  Treacy.  (1)  $2223.80,  (i)  $276; 

total.  $2498.80. 

Anderson  &  Rowe,   (1)  $2283.50.   (2) 
I  $412.50;  total.  $2696. 
;      Fred  J.  Early  &  Co..   (1)   $5J282.  (2) 

$400;  total,  $5682. 


3/14/46 

BIDS  WANTED 

NAVAJO  COUNTY.  Artsona.— Un- 
til April  2,  2  P.  M.  bids  wiU  be  re- 
ceived by  the  Public  Roads  Admin- 
istration. 303  W.  Jefferson  St,  Phoe- 
nix. Ariz.,  for  construction  of  4.527 
mils.  Project  Ariz.  FH-30-A3.  Globe- 
Showlow  Highway.  Sitgreaves  Na- 
tional Forest.  Navajo  County,  Ariz. 

The  work  involves: 

(1)  83,000  cu,  yds.  unclassified  exca- 
vation : 

(2)  520  cu.  yds.  excavation  for  struc- 
tures; 

(3)  61.500   cu.    yds.    unclassified   ex- 
cavation for  borrow; 

(4^  318.000  sta.  vds.  overhaul; 

(5)  76.000  cu.  yds.  mile  special  over- 
haul of  borrow: 

(6)  150     hours     rolling     bottoms     of 
cuts; 

(7)  3600  M  gallons  watering; 

(8)  lump  sum,  provide  and  maintain 
water  plant  or  plants: 

(9)  17.600    tons    crushed    gravel    or 
crushed   stone  base   course; 

(10)  170  tons  medium  curing  cutback 
asphalt,  grade  MC-2,  for  prime 
coat; 

(11)  2700  tons  aggregate  for  desig- 
nated AT-50  surface  treatment ; 

(12)  175  tons  asphalt  150-200.  for 
class  A  surface  treatment; 

(13)  51   cu.   yds  concrete; 

(14)  4700   lbs.    reinforcing   steel; 

(15)  171  cu.  yds.  cement  rubble  ma- 
son r>'  ; 

(16)  374  Un.  ft.  corrugated  galvanized 
sheet  metal  culvert  pipe; 

(17)  264  lin.  ft.  remove,  clean  and 
relay  or  stockpile  salvaged  cul- 
vert pipe ; 

(18)  40  timber  culvert  markers; 

(19)  3  each  cattle  guards. 
Specifications   obtainable   from  the 

above  office  and  from  723  Phelan 
Bldg..  San  Francisco,  upon  deposit 
of  $10.00. 


CONTRACT   AWARDED 

;      SAN     FRANCISCO.  —  Charies     L. 

1  Harney,  625  Market  St..  San  Fran- 
cisco,   at    $12,440.    awarded    contract 

.  by  the  Department  of  Public  Wortis, 

;  Room  282  City  Hall,  for  repavtng 
yard  of  Lafayette  School.  Anza  St., 
between  36th  and  37th  Aves. 


i^ 


3/14/46  t 

BIDS  WANTED 
SAN  FRANCISCO.— Until  Mar.  27, 
1 2 :30  P.  M.,  bids  will  be  received  by 
I  the  Department  of  Public  Works, 
;  Room  282,  City  Hall,  f  Jr  cdnstruc- 
!  tion   of  Pine  Street  sewer  f  r0m  Van 

Ne.ss   Ave.   to   Dlvlsadero   St. 
,      Work  Involves:  ; 

(1)  35  l.f.  18-in.  VCP  sewerfc 
!    (2)  1590  l.f.  15-lnch  d^; 

(3)  1650  If.    12-inch  dj); 

(4)  1550  l.f.  8-lnch  db; 

'    (5)  900    If.    10-ln.    VCP    culWrt : 
'.    (6)  92    each    15x6-ln.    Y   brariches; 

(7)  W  each  12x6-inch  dp; 

\    (8)  110    each    8x6-inch  dp; 

•  (9)  16  each  manholes  on  VCP  sewer 
j  (10)  7  each  manhole  frames  atnd  cov- 
;  ers; 

(11)  70  tons  asph.  cone,  wearitig  surf. 
,  (12a)  900  l.f.   examination   of  12-lnch 
existing  pipe  sewer,  special  wk ; 
(12b)  390   If.    exam.   15-ln.     d<!i; 
(12c)  1240  If.  exam.  16-ln     d<>; 
(12d)  1170   If.   exam.    18-in.   d().; 
(12w)  50  each  remove  section  of  ex- 
isting   12-in.     pipe    sewet"    from 
trench ;  j 

(12x)  20  each  remove  section  c»f  exist. 

15-inch  do; 
(12j')  60   each   remove   section  of   16- 

inch    do ; 
(12z)  60   each    remove   section   of  18- 

Inch  do ; 
(13)  lump  sum,  traffic  routin*  work. 
Specifications  obtainable  fnhm  the 
office  of  City  Engineer  Ralph  Wads- 
worth,  City  Hall,  upon  deposit  of 
$10.00.  I 


j  41— GAS,  WATER  AND  OIL 
PIPE  UNES 

3/14/46  ••     41 

BIDS  OPENED 

SHARP  PARK,  San  Mateo  Co.. 
Calif— Stolte,  Inc.,  8451  San  Leandro 
St.  Oakland,  at  $13,436.  submitted  low 
bid  to  the  North  Coast  County  Water 
District,  Firehouse.  Sharp  Park,  for 
construction  of  water  mains,  includ- 
ing valves  and  fittings,  for  Edgemar 
area. 

Plans  prepared  by  District  Engi- 
neer E  P.  Wilsey.  705  El  Camino 
Real,  Hillsborough. 

Other  bids  were: 

Pacific  PipeUne  Construction  Co., 
JEl  Cerrito,  $14,334.70. 

A.  J.  Peters  &  Son,  San  Jose,  $15.- 
!  333.62. 

Pioneer  Construction  Co.,  San  Ma- 
teo, $17,108.40. 

L.  C.  Jensen.  Oakland,  $17,257. 

A.  G.  Connor.  $17,465.60. 

Guerin  Bros..  South  San  Francisco, 
$17,765. 

Central  California  Construction  Co.. 
San  Francisco.  $21,213. 

Charles  L  Harney,  San  Francisco, 
$27,633.20. 


40— 


STREETS  ANt) 
HIGHWAYS 


3/13/46  ••     41 

LOW  BIDDER 
I      SHARP    PARK,     San     Mateo     Co., 

Calif —Stolte,  Inc.,  8451  San  Leandro 

St.,  Oakland,  submitted  low  bid  to 
!  the  North  Coast  County  Water  Dls- 
j  trict,  Firehouse  of  Sharp  Park  Fire 
j  Depart  men. t  Sharp  Park,  for  con- 
j  .«!truction  of  water  distribution  Une. 
j  Plans  by  District  Engineer  E.  P. 
I  Wilsey.    705  El   Camino   Real.    HUls- 

borough. 


40 


3/14/46 
PLANNED 

SACRAMENTO  COUNTY.  Calif.— 
The  Sacramento  County  Boar($  of  Su- 
pervisors. E  A.  Fairbaim.  county 
engineer.  Courthouse.  Sacrame)nto.  re- 
cently received  a  report  from  Eng^i- 
neer  Joseph  E.  Spink.  408  California 
Fruit  Bldg..  Sacramento,  showing  In- 
stallation of  curbs,  gutters,  paving 
and  culverts  In  Arden  Park  Vista 
Subdivisions  2  and  3  will  costt  $118,- 
734. 


3/14/46  ••     84 

BIDS  WANTED 
I  NAPA  COUNTY.  Calif.— Until  Mar. 
i  27,  130  P.  M..  bids  wiU  be  received 
j  by  the  Department  of  Public  Works, 
I  Division  of  Water  Resources,  Edward 
;  Hyatt,  state  engtneer,  Room  401  Pub- 
lic Works  Bldg..  Sacramento,  for 
.  clearing  76.5  acres  of  Rector  Creek 
'■  reservoir  site  in  Sections  19  and  20, 
:  T.    7    N..    R.    4  W..    M.D.B.    *   M,   in 

Napa  County. 
S{>eclfications  Obtainable  from  fhe 

above  office. 
i      Bids  received  February  27.  at  which 

time  George  E.  Murray,  1702  E.  Mari- 
<  posa  Rd.,  Stockton,  submitted  lew  bid 
i  of    $14,2(K>.   were    rejected   on    techni- 

caUty. 


35 —      DOCKS,  PIERS  & 
HARBORS 

B      „.  ■  ■      I     -         ■     ■  ■  I     I   ir  I      !■  l~ 

1 3/14/46  •     •     35 

BIDS   OPENED 

SAN  FRANCISCO.— General  Engi- 
neering Sl  Dry  Dock  Co..  foot  of 
Schiller   St.    Alameda,    at   $137,118.45 

.  submitted   low   bid  to  the   U.   S.  En- 
gineer   Office.     Room    402.     74    l«Jew 

I  Montgomery   St..   San   Francisco,   un- 
der   Inv.    04-203-46-4   for   drydocklng 

j  and    overhaulmg    tixe    U.    S.    Dredge 
Dan  C.   Klngrman. 
Bids  were  taken  as  foUows: 

(1)  put  bull  in  shape; 

(2)  put   raachtnery  in  hull; 
■  <3)   total  of  items  1  and  2; 

(4)  allow&nt  e    for  scrap  noetal; 
iS)  fTtLnt   total. 

Complete   bida  follow : 

Generai    Kngrg     it    Dry   Deck   Co., 
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BIDS   OPENED 

SAN  FRANCISCO— Chaa.  1*  Har- 
ney. 625  Market  St.  San  Francisco, 
at"  $7513.20.  submitted  low  bid  to 
the  Department  of  PubUc  Works. 
Room  282.  City  Hall,  under  Stoec  No. 
30,024  for  Improvement  of  Facheco 
Street  between  42nd   and  43r<tl   Aves. 

Work  involves: 

(1)  280  cy.  grading    (excaT.>; 

(2)  2000  do   (flU): 
(t)  275  If.   16-in.  VCP  sewer; 

(4)  $5  Lf.   12-inch  do; 

(5)  80   l.f.   8-lnch  do; 

(6)  140    If.    10-ln.    VCP    culvert; 

(7)  1  each  brick  manhole  complete 

(8)  4   each   brick   catchbasins   com- 
plete; 

(9)  8  each  iax6-in.  VCP  Y-braa*i:»* 

(10)  200    If.    6-in.    VCP   side    »«wer» ; 

(11)  571    If.    unarmored    cone     curb; 

(12)  16,900   sq.   ft    asph.   cone    pave.; 
(13 1  660   sq.   ft  2-course  oon<r-   side- 
walk; 

(14)  9  each  water  services  at  $17.96 
•acb;    total.    $197.96: 

(15)  lump  sum.  water  aialn    tW^f 
Complete  bids  follow: 

Charles  L.  Harney.  (1)  $0,30,  (2) 
$0.01.  (3)  $3.75,  (4)  $2,  (5)  $2.  (6)  $2, 
(7)  $150,  (8)  $125,  (9)  $150.  !10)  $1, 
(11)  $0.90.  (12)  $0,225.  (13)  $0.20,  (14) 
$17.56,  (15)  $396     total,  $7513.20 

Fay  Improvement  Co.,  (li  $0J»,  (2) 
$0.50.  (3)  $3.58,  (4  $2  90,  (5;  $2.56,  (6) 
$2.30.  )7)  $150,  (8 J  $145.  (9'  $3.50.  (10) 
$1.75,  (11)  fO.90,  (12)  $0,274.  (13)  $0.25 
(14)    $17.9B>    (15)    $396:    total,    $9727.06- 
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BIDS  WANTED 

I  NAVAJO  (X)UNTY,  Arizona. — Un- 
I  tU  April  2.  10  A.  M.,  bids  wUl  be  re- 
ceived by  the  Public  Roads  .4dmln- 
istraU<Mi,  303  W.  Jefferson  St  Phoe- 
nix, Ariz.,  for  construction  of  14.211 
miles  P>roJect  Ariz.  FH-17-B7  Sbow- 
low-Pinetop  Highway.  Sit^e*ve«  Na- 
'  tional  Forest,  Navajo  County  A.rl2 
The  work  in^-olvee: 
(1,1  115  cu.  yds-  unci&ii«il.led  t=ic:Ava- 
tlon ; 

(2)  26.500  cu.  yde    unciassif  ie«:i  exca- 
vation for  borrow ; 

(3)  68,700  cu.  yda.  mile  special  over- 
haul of  borrow  ; 

(4)  1600  Un,  ft  burrow  ditch «i«  : 

(5)  2725  M  galtons  watering 
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BIDS    POSTPONED 

ALTT\S  PROJECT  Okla.  —  Until 
March  2.5.  10  A.  M.  (postponed  from 
March  15)  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation.  Al- 
tus.  Okla..  under  Spec.  1180  for  con- 
struction of  earthwork  and  struc - 
ture.s,  Altus  lateral  9  9  extension  and 
lateral  11.1,  Altus  city  pipeline,  city 
laterals  and  sublaterals,  Altus  Proj- 
ect. Okla.  The  work  is  situated  In 
the  vicinity  of  Altus,  Okla 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R. 
Young,  chief  engineer.  U.  S.  Custom 
House,  Denver  2.  Colo. ;  W.  R.  Nelson, 
regional  director,  P.  O.  Box  1609, 
Oliver-Eakle  Bldg .  6th  and  Polk  8ts., 
Amarillo,  Texas;  H.  "R.  Bobbins,  con- 
struction engineer,  Altus,  Okla..  SJod 
Michael  W.  Straus,  commissioner, 
Bureau  of  Reclamation,  Washington 
25  .D.  C.  Prospective  bidders  desirlnjr 
to  visit  the  site  of  the  work  should 
communicate  with  the  construction 
engineer. 

No  chaxsge  for  specifications  to 
prospective  bidders ;  to  others  $2  ^. 
not   returnable. 


Prospective  Bidders 


N.  Rothman  Factory  Bldg., 
SoutJh  San  Francisco,  Calif. 


BIOS:  Engineers  MyrfMi  C.  Qeutd 
Associates.  701  San!s«me  St.,  San 
Fpanc»»co,    March   22.    il    A.    M. 

MacDonatd,    Yoting    A    Nelson,    121 

Montgomery  St..  San  Franciaca 

n%ley  Bro«.,  4^6  ,Br\a.!-.?  St.  Ean 
Pranctooe 

TrajaBueetem  Cnostructlcoi,  Biaito 
Bldg.,  Sars  PrarjC5.«'"o. 

liad.rnanri-.iuijjiu,    40    Ringokl    St., 

San  Frandsca 

Erbentraut  A  Summers,  448  dth  St, 

San  Prandsco. 

Russell  A  Culien,  478  Jackson  SL, 
San  Francleeo. 

Peter  Klswlt  Construction  Co.,  442 
Post  St.,  San  FTa.n Cisco 

A.  PamelJ  Blair  9  MaJK  S^t..,  San 
Francisco. 

M.  J  King,  Inc..  231  Franklin  St^ 
San  F.ranciaca. 


Hadiiiery  &  Material 
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BAItY     FAeifia     lUIEBtft 


THURSDAY.  MARCH  14.  1946 


tuiMiMfiPemiltsi,  Contiracls Recorded  llloffices 


BUILDING  PERMITS 

lications 


Appli 


SAN    FRANCISCO 


DALY  CITY 


ADD    TWO    APARTMENTS,    |1000 ;  J  gas  outlet 

243  Miriam  St ;  owner  and  builder, 
Fred  Pasero,  243  Miriam  St 


er.  J  A  Fazio ;  4  gas  outlets. 

1S59  79th  Ave;   owner,  Wisheropp; 
dealer,   W   MacMillan ;    6  fixtures;    1 


BERKELEY 


3019  E  14th  St;  owner,  J  Milton; 
dealer,  E  C  Benin;  4  fixtures. 

1433  10th  St;  owner, ;  dealer. 

P  Vicovich ;  2  gas  outlets. 

1236  23rd  Ave;  owner,  Tacket; 
dealer,  O  H  Hanson ;  1  fixture. 


SHOP  and  warehouse.  Class  C  one- 
story.  120,000;  E  Potrero  481  S 
Division ;  owner,  E  and  C  Ward, 
235  LAnsdale  Ave;  contract  not 
let;  architect,  Albert  F  Roller. 

FLATS,  three  2-story  frame,  |11,- 
400  each;  E  Laguna  28.6.  54.6  N 
California;  NE  Laguna  and  Cali- 
fornia; owner,  Milton  H  L«ee8,  222 
Front  St;  contractor,  O  M  Rous- 
seau,   725   Tehama   St 

DWELLING,  1-story  frame,  $7000; 
E  Arch  138  S  Garfield;  owner  and 
builder,  Valaris  &  Valarls,  405 
Montgomery    St. 


_^____  DWELUNG    (3-room),    $3500;    1517A    _  _  

j     MUvia;    owner   and    builder,   W   H       1742    11th    Ave;    owner,    Dr  Mont' 
ALTER    store.    170,000;    885    Market;  \     Johns,  1517  Milvia.  dealer,  O  H  Hanson  5  fixtures, 

owner,  Zukor-s,  Inc.  c/o  cntr;  con-  -AX.TERATIONS,  $500 ;  2468  Telegraph  418  13th  St;  owner.  Nugget  Grill- 
tractor.  Jacks  &  Irvine,  620  Mar-  -A^^e;  owner  and  builder,  Henry  dealer,  Durant;  15  fixtures  6  eas 
ket   St.  Brown,  1387  E  32nd  St  Oakland.         outlets. 

ALTERATIONS,   $500;   2982   College;       5111    Miles    Ave;    owner,    PaUdro- 

owner    and    builder,   M    H    Mason,  { dealer,  M  Miolini ;  4  fixtures. 
.^^■^^^^'  Oakland.  4608  Market  St;  owner,  Silva;  deal- 

ADDITION,  $500;  1333  Grant;  owner   er,  M  Miolini;  2  fixtures, 
and    builder,    R   T    Tarleton,    1333 1     8372    Ney   Ave;    owner,    Shovmand 
,  i2:P^'  I  Bros ;  dealer,  K  C  Nelson ;  5  fixtures ; 

ALTERATIONS,  $1500;  2160-62  Vine;  i  4  gas  outlets. 


motor. 

65727  650  Camelia;  owner.  Ambas- 
sador Venetian  Blind  Co;  contractor, 
California  Electric ;  10  motors. 

85728  2979  Sacramento;  owner,  P 
E  Whitten ;  contractor,  C  A  Langlais ; 
2  fixtures. 

65729  3284  Adeline;  owner,  ; 

contractor,  C  A  Langlais ;  2  plugs. 

65730  2525  Telegraph;  owner,  ; 

contractor,  c  A  Langlais;   1  fixture. 

65731  3120  Shattuck;  owner, ; 

contractor,  c  A  Langlais;  2  fixtures. 

65732  1749   Solano;    owner,   Leo   D 


-t- 1  3/13/46 

BIDS  WANTED 


42  I  $10,000    reducUon    if    grinding    appa- 
ratus omitted;   2,400.000  lbs.;   Item  2. 


Los  Angeles  River  .  „  .„.,     ^^^^  ^ 

1mnrnvMn«»n»m     SnM>     1  dQ         '      OAKLAND.    Alameda    Co.,    Calif.—  engineer  $30   per   day.    mechanic    127 

ImprOVemenU,  :>pec  149    |    jUntu  March  26.  4  P  M..  bids  win  be  per    day:    Ite^  3,    $3^^)      !?Id   MO 

ft      oi^Hr*      Fn«iniMi'^*f^*''^    ^^    ^^^   Oakland    Board    of  days,  25.000  lbs. ;  total  bids  for  schiT 

8.     District     Enfllne^"  Education.  John  W.  Edgemond,  Sec-       "      ^ ~  .     -  "»  lor  scnea 

retary.     Admin.     Bldg.,     1025     Second 
Ave,    Olakland.    under    Sched.    No.    2 


BIDS:      U 
Office,   751    S.   FIgueroa  St.,   Los  An 
geles,    March   18,  1    P.   M.  

W._  E.  Kier  Constr.  Co.,  1462  North  ^  for   fuel   oil   for  ~i946-47T^and    S^ed 

g  ^^^  gasoline  for   1946-47 


Stanley  Ave.,  Los  Angeles 

Peter  Kiewlt  Sons  Co.,  650  South 
Grand,  Room  505.   Los  AJogeles. 

Winston  Bros.  Co.,  411  W  Fifth 
St.,  Room  1216,  Los  Angeles. 

Guy   F.   Atkinson   Co.,   1103   Heart 


No. 

Specifilcations  obtainable  from  the 
above  office. 


Hazen;  contractor,  Clifford  Electric;  |     ^,"^„,h"„  ""x'^nT R««oh 

circX^^  '^  -"^^^^  '^  P*"^=  ''i     e'  a'lish'^p':'Bo^xnt  Oriand. 

«K7'??     r>o    »n        1  J    -Dj      .>..„....        Bressi     &     Bevanda     Constructors, 

^^'^^f^2^^':Z^..^'<^Z^^\^--^  *17  S.  mUSt,_Los_ Angeles. 


42 


Molmes ;     contractor,    Clifford 


owner,  G  T  Kartell,  2160-62  Vine; 
builder.      Federal      Modernizing     & 


3925  Laguna;  owner,  Melvin  Shaw; 
„    ,  _  dealer,  H  Eike ;  5  fixtures ;  2  gas  out- 

Bulldlng  Co.   608  16th   St   Oakland,    lets. 
ALTERATIONS,      $1000;     1205      San  I     2355  Broadway;  owner,  McFarlane; 
Pablo;   owner,   Dr  R   P  Cape,   1205  '  dealer,    Frank   GotCshen;   2   fixtures; 
San   Pablo ;    builder.   Federal   Mod-  j  4  gas  outlets. 

emizing   &    Bldg    Co,    608    16th    St,  j     6439  Thomhill;  owner,  Hollenbeck;    9  clrc'uits" 
Oakland.  ;  dealer,  O  H  Hanson ;  6  fixtures ;  4  gas  |     65736 


Electric;  2  outlets;  2  switches;  2  fix- 
tures; 1  plug, 


3/14/46  I  • 

BIDS  WANTED 

BERKELEY,  Alameda  Co..  Calif. 
—Until  March  27.  10  A.  M.,  bids  will 
be  receiived  by  the  Berkeley  City 
Council,  City  Hall,  Berkeley,  for  driv- 


San   Pedro 
657'J4    'ioo«  ti>i  T^^-«^^.  .^«rr.«T.    T«.  '     Grafe    -   Callaiian   Constr.   Co.   and 
^^^    .il'i.?L?°^f.°.A^^fi;.i"  :Gunther  &  Shiriey  Co.,  714  W  Olym- 


Case  Constr.  Co.,  Box  6.  Berth  109,  '  mg  31  creosote  piles  30-ft    long.  Th 


ALTERATIONS,  $1000 ;   1024  Oxford ;  I  outlets. 


464  Fairmont ;  owner,  Rogers ;  deal- 
er, O  H  Hanson;  14  fixtures;  6  gas 
outlets. 


Furnace  Permits 


STEEL  Bidg.  Cla.ss  A,  $7000:  S  18th 
St    100   W   Tennessee;    owner   and  I     owner  and  builder,  Chester  E  Dow- 
builder.  E  G  Ruber  &  Son,  87  Rock-        ling,  1024  Oxford, 
wood   Street  'ALTERATIONS,   ^00;    1424    Hearst; 

DWELLINGS,  two  1-story  frame,  j  owner  and  builder,  O  A  Stem,  1424 
$5900    each ;    N    Sagamore   250,    275  j     Hearst. 

E    Sapitol;    owner   and    builder,    A  ^  GARAGE,    $500;    727   Allston ;    owner 
Nelson.  22   Ocean   Ave.  and  builder,  O  J  Hubst,  727  Allston. 

DWELLING,  1-story  frame.  $5500 ;  j  ALTERATIONS,  $2000;  1197  San 
E  Head  100  N  Randolph ;  owner  Pablo ;  owner  and  builder,  S  S 
and  biiilder.  Sterling  Bldg  Co,  235  I  Shodi,  1197  San  Pablo ;  plans  by  G 
Arch   St  f     c  Milligan. 

DWELLING.  J-story  frame,  $5000;  ;  SHOP,  $4000;  1197  San  Pablo;  owner 
B  22nd  Ave ;  275  S  Moraga;   owner 

and  builder,  ;Heglin  &  Nielsen.  1451  ;      Pablo ;  plans  by  G  C  Milligan.  ,  p.  .   „„„tml  furnace 

«7th  Ave.  !  ALTERATIONS.  $1450;  2443  Webster  ^° '   ^^"t'^*'  furnace. 

ALTER    ice    cream    store,    $2000;    73  |     st;  owner  and  builder,  Dennie  Mc- 
West    Portal    Ave;    owner.    South- |     Clung,  2443  Webster  St 
wp.stf^rn  Development  Co,  23  Mars;  j 


Evans;  contractor,  Clifford  Electric; 
1  outlets;  5  switches;  1  fixture;  24 
plugs;  new  service;  6  circuits. 

65735    1444  Alcatraz;  owner,  Wm  F 
Dunmare;  contractor,  Clifford  Elec- 
tric ;  20  outlets ;  18  switches  ;  20  plugs ; 

1645  San  Pablo;  owner,  F 
Kim;  contractor,  Clifford  Electric; 
1  outlet;  2  switches;  4  plugs;  6  cir- 
cuits ;  4  motors. 


pic,   Los   Angeles. 

Morrison  -  Knudeen    Co.,    810    Title 
Guarantee    Bldg.,    Los    Angeles. 

J.    F.    Shea   Co.,    Inc.,    617    S.    Olive 
St.,    Los   Angeles. 

United    Cqncrete    Pipe    Corp.,    Box 
1,  Station   H,  Los  Angelee. 

Macco    Constr.    Co.,    816    N.    Para- 
mount  Blvd.,   Clearwater. 
Griffith  Co.,  502  Los  Angeles  RaU- 
R^Ti-r'  oi"'"*!!,  r^       ♦«  '  way   Bldg.,   Los   Angeles. 

r^l       2*V   ^'"''^xi   °'^"'  72?f  ^  )      J    E.  Haddock,  Ltd.,  3538  E.   Foot- 
?^    ;    contractor.  Paramount  Elec- !  ^jii  ^^^^     Pasadena, 
trie;  1  outlet;  2  switches;  6  fixtures; 


work  mvolves  930  l.f.  of  piles 

Specifications  obtainable  from   the 
above   otffice. 


ule,  $986,500.  Schedule  No.  2  Item  4. 
$1,399,500;  ship  500.  560,  620*680  740, 
800  days;  3.600,000  lbs.;  $550  incre^M 
and  decrease  per  lin.  ft.;  $10,000  re- 
duction if  grinding  apparatus  omit- 
ted; Item  5,  engineer  $30.  mechanic 
127  per  day  ;  Item  6.  $30.500 ;  ship  280 
days,  25.000  lbs. ;  total  bids  for  sched- 
ule. $L430,000;  f.o.b.  West  Allis;  term* 
net 

Worthlngton  Pump  Sc.  Machinery 
Corp..  Harrison.  N.  J..  Schedule  No  1. 
Item  1,  $1,148,710;  ship  600.  660,  720. 
780  days;  1  ft.  Increase  in  length 
means  $4500  increase  in  bid  and  14.- 
jOOO  lbs.  Increase;  2  ft  increase  in 
length  means  $10,400  and  32,200  lbs. 
increase ;  3  ft.  increase  in  length 
means  $16,900  and  52,400  lbs.  increase; 
1  ft  decrease  In  length  means  $4140 
and  15,480  lbs.  decrease  in  bid;  2  ft 
decrease  in  length  means  $7740  and 
28,800  lbs.  decrease;  3  ft.  decrease  In 
3/14/46  48   length   means   $10,940  and    40.800   lbs. 

BIDS  WANTED  decrease;   $11,840  reduction   if   grind- 

BOULtDER  CANYON  PROJECT  1*°^  apparatus  omitted;  Item  2.  en- 
Arizona-* California-Nevada  —  Until  ff'"^^''  ^'^  P*""  <**>•  mechanic  $25  per 
April  IS.  2  P.  M,  bids  will  be  re-  I  <**>' ''  ^t*"^  ®'  **«.100 :  s^^'P  280  days ; 
ceived  b|y  the  U.  S.  Bureau  of  Rec- I*"**'  weight.  2.546.790;  $1,194,810  for 
lamation.   Denver,   Colo     under   Soec     **^*'*^  *'*<*•  Schedule  No.  2.  Item  4,  $1 


43— 


MACHINERY  AND 
EQUIPMENT 


2  nlncr«.  A  K^  ♦  -.  .      Frank  T.  Hickey,  Inc.,  and  Spencer  !  1245    foe    furnishing    and    dellverine  ^^^-^^ •    ^^'^P    ®<^'    **>•    '^^O.    780,    &40. 

S26M    Matthews;    owner.    Q !  "^f *»>   ^^^  Allesandro  St.  Loe  An-    f.o.b.    cars   at   the   shipping  point   ox  ^'^  ^"^^^      ^    "     increase    in    length 


OAKLAND 
1075     Market     St;     owner,     Calvin 


Davio;   contractor.   Paramount   Elec-  1^^^^^^  w.  Wood.  Ina,  6900  Tujunga 
trie :  3  outlets :  3  switches ;  3  fixtures ;  ,  ^^^'   ^orth    Hollywood. 

3    plugs;     1    circuit  r-ha-      T      Rrown     ro        1 


•ontractor,  Wm  Horstmeyer  Co,  23 
Mars   St. 

DWELLING,  1 -story  frame,  $5,000, 
E  28th  Ave  128  S  Kirkham ;  owner 
and  builder,  Heglin  and  Nielsen, 
1451    27th    Ave. 

SIGN,  electric.  $2300;  879  Market  St; 
owner,  Edison  Brothers  Store.*?,  St 
Louis,  Mo;  contractor.  Architectur- 
al Porcelain  Constrs,   461   Market. 

ALTER  dwelling.  $2000;  50  Laurel; 
owner,  Frank  B  King,  prem;  con- 
tractor, Chas  Stockholm  and  Sons, 
S91    Sutter  St. 

ALTER  warehouse,  $2000;  901  Min- 
nesota St;  owner.  International 
Paint  Co,  1734  Broderick ;  owner, 
Leonard    Salomon.    1734    Broderick. 

ALTER  dental  office  and  flat  $1.- 
BOO;  2401  Ocean  Ave;  owner.  Dr 
Q  C  Danielaki,  premises;  contrac- 
tor. Modem  Home  Bldrs.  4103  Mos- 
cow St 

ALTER  flats,  $1000;  264  29th  Street;  | 
owner,  J  W  Meixner.  prem;  con-  [ 
tractor.  Coast  Oonstr  Co,  2172  Mar-  j 
ket   St 

ALTER  office  and  shop.  $900;  363 
Fell  St ;  owner,  Alex  McCabe.  prem. 

ALTER  dwelling.  $800;  2439  Bay  St; 
owner,  Mrs  Hemstreet,  prem:  con- 
tractor, W  C  Savage,  2358  FiU- 
more  St 

SIGN,  electric,  $800;  879  Market  St; 
owner,   Edison    Bros    Stores,    Saint 

'  Louis,  Mo ;  contractor.  Architectur- 
al  Porcelain   Constrs.  461   Market 

ALTER  dwelling,  $500;  84  28th  St; 
owner,  Edwin  Sully,  3836  24th  St; 
owner.  Wm  Peenstra,  3870  24th  St 

ALTER  Venetian  blind  mfg  plant 
$500;  1475  Pine  St;  owner.  W  C 
Uhde.  premises;  contractor,  S  A 
Qiustl  &  Co,  200  Green  St 


f.o.b.  cafrs  at   Yuma    Ariz     three  14-  '"i^*"s  $6800  increase  In  bid  and  21,- 

ft   by    l|2-ft    9-in.    radial    gates    and  '^^^  '^'''   '"('''ease:  2  ft.  increase  means 

three    float-operated    gate   hoists    for    *'^'^^  ^"^  48.300  Ib.s.   Increase;   3  ft 

RR7VQ     1CA1    r^-u     ♦      k     «,..««w    T>o„»  I     ^^^9-   T.   Browu   Co..   1956   6th    St,    wasteways  1.  2  and  3    staUon  4782-1-    '"'"""^^^^^^  means  $24,200  and  78.600  lbs. 

65739     1601   Chestnut;   o^vner    Paul  '  g^^   Fernando.  01.6,    54(>l+30  4    ^d     57lS-25  2  ■     two    «"^''^**'^  ^   ^   "    decrea.se  means  $6210 

and   builder,   D    S   Shodi     1197   San  ' ,,, r";"^"^T:,  "V^""  eV  ^ ^7- ;•- ;"*'^^^et;  contractor.  Paramount  l!.iec  •     e.  W.  Elliott  Constr.  Co.,  906  Max-  1 10-ft   bv   11-ft    radial  pates  and   twn    and    23.220    decrease;    2    ft    decrease 

-  ■  '         •   -'  -    -  -  '"■■•  '''°°?.;,l?;^.':',f  ri  ^*y  ^^""'  '""'*'  '?circuitf'=  ''  '"''''•        P'"^"*  !ket  St.  Hewes  Bldg.,  San  Francisco.  ;5000-lb. '.^apacity^Sl-o^peStS^radl^    ^-^^^    «1.«0    *"d    «.200    '*>»•     ^^ 

flKV:.ii     -."^o,,  ^         •  ™-   A        Mark  C.   Walker  &   Son,  412   First  ,  gate   hoists   for   the   check    stnirtnrA    crea.se;    3  ft.  decrease  means   $16,410 

^l^JJ}^  f'^^l^^^PJJ'r'^riZ,.^  I  National    Bank   Bldg.,    Santa   Ana.      lit  statiin   5401+39.^5    and   tw^W^ft  :  and  61.200  lbs.  decrease:  $2500  reduc- 

by  11-ft  radial  gates  and  two  5000-lh.  ,**""    *^   grinding   apparatus    omitted; 

^^  '   •    •    bid    on    schedule    2.    $1,664,363, 

York,  Pa. 


Bear;  contractor,  California  Electric; 


REDWOOD  CITY 


DWELLING  (5-room)  and  GARAGE, 
$10,000;    477    Jetter.    Central    Park 


2456     Damouth;      owner,      Maifee; 
,  dealer,   Friedman ;   floor  furnace. 

;     849    55th  St ;  owner,  Frechett ;  deal- '  7    outlets;    10   switches;    14   plugs;    6 
j  er,  Aavaks  Heating ;  central  furnace.  ;  circuits. 

424  Euclid  Ave;  owner,  A  F  Phill-        65741      2367    Telegraph;    owner,    L 
rick;    dealer,   Aavaks    Heating;    cen- ,  Blake,  lessee;  contractor,  U  C  Elec- 
I  tral  furnace.  i  trie ;  5  outlets ;  5  fixtures ;  2  plugs. 


4606  Brookdale  Ave;  owner,  Bur- 
Subdivision  ;  owner  and  builder,  N  ,  rows;  dealer,  R  Agers;  floor  furnace. 
F  Nelson,  924  Harrison  St  Redwood 


City. 
STORE  BUILDING,  $30,000;  Lots  10, 

11,    12,   Block   4,    Range   B,   Mezes- 

ville;    owner,    McDonald,   Wilson   & 

Draper;   builder,   Graeme  MacDon- 

ald,  424  El  Centro  Rd,  Hillsborough. 
STORE      BUILDING,     $15,000;      5041  '  Recorded 

Broadway ;      owner,      D     Averach ;    March    12,    1946 

builder,  H  H  Welner,  733  El  Camino 

Real,  Redwood  City. 


Completian  Notices 


SAN   FRANCISCO 


65742     1710  Lincoln;  owner, 
contractor,  U  C  Electric ;  new  service. 


OAKLAND 


SAN   MATEO  COUNTY 
(Unincorporated) 


36137     2134  MacArthur  Blvd ;   own- 
er,   Carlsen ;    contractor,     Ets-Hokin 
I&  Galvan ;  2   outlets;    switches;   fix- 
Accepted   tures ;   plugs. 
S    MONTEREY      {      35135    4^^  catron  Dr;  owner,  Tow- 
Blvd    25    E    Detroit     Gilbert    L      |ers;    contractor,    Johnston    Electric; 

Plov  to  whom  it  may  concern (outlets;    switches;    fixtures;    plugs. 

- March     12.     1946       35139     335  catron  Dr;  oMner,  Tow- 
March    13,    194ft— SE    RIVERA    ST      )  g^s ;   conti^ctor,  Johnston  Elec;   out- 
and  30th  Ave.    Mary  M  and  Ste-      .\^\_^-^    switches;    fixtures;    plugs, 
phen    M    Kovacik    to    Peter    Ga-      !     35140    823  Broadway;  owner.  Pauls 


QTORTT    ATsm   T  TVTNC   QUARTERS        ^^^ - '   ^^^   Coffee  Shop;  contractor,  Spott  Elec; 

«?.f^  ^9Q  Ti7M;iil*T-i^  ^\io^  March   12,  1946-NW  SOUTH   Park        outlets;    switches;    motors. 

$15,000:   3139  MiddlefieldRd    North  j^^^j^j  p  Murphy 

Fair     Oaks;     owner     and     builder,  grendon  J  Murphy    Mar  5?  19 

Frank  Ucursi,  3125  Mlddlef^ld  Rd,  ^    l94<^-N    LOMBARD    76 


Remodel  Building, 

Market  St.  &  Duboce  Ave. 

San  Francisco,  Calif. 


♦•  j  capacity    hand-operated    radial    gate    ^°^*^ 
I  hoists  fcjr  the  check  structure  at  sta-  1^'^^. 

tion    57lt7+25,    Coachella    Canal,    All-L,,,,,^  .     . 

Americah     Canal     Sy.stem,      Boulder  i  ^/.l,!'!^^^.  ^.^^^  '^ 

Canyon    Project,    Arizona-California- I  °'"*   WANTED 

Nevada.    Thi   g^tes    and    hoists    will  '      FRIANT   D.\M.   Callf.-UntM   April 


BIDS:  S.  &  C.  Motors,  c/o  ArchI-  be  installed  by  the  government  No  1  ^^  ^  P.  M.,  bids  will  be  nr.iv.-d  by 
tect  W  .D.  Peugh,  333  Montgomery  charge  for  copies  of  the  specif Ications  ,  ^l..^,  ^  Bureau  of  Ret  lurajvtu.H. 
St.,  San   Francisco,  March  15,  2  P.  M.    to  '"" 

Jacks  &  Irvine.  620  Market  Street  1  otht 

H.  E.  Rahlmann.  251   Kearny  St 

Carrico  &  Gautier,  365  Ocean  Ave. 

G.   P.  W.  Jensen  &  Sons.  Inc.  320 
Market  Street. 

Ira  W   Coburn,  2048  Market  Street. 


prosj^ective   bona  fide  bidders;   tol?*'"^^  ^°*'' ' .«"'V^t.''  ''^r''    J*."'    ^'''' 
lers.  $1.25,  not  returnable  |  furnishing    and    delivering    fob    car^ 

I tat   the  shipping  point   or  fnl>   i-ars  at 


Exploratory  Foundation 

Investigation  Work, 

Chelan  Danuite 


BUILDING  PERMTTS 

Granted 


Redwood    City;    architect    William 
Mooser  and  G  O  Wotten. 
RESIDENCE:S    (2),    $7000   e&ch;    Lot 
2    Block  56,  Bay  Rd:  Lot  11,  Blj^  ;  ^^^ ^j-^i^^^i- ^^--^  'j^^: 
57,  3rd  Ave,  Belle  Haven  Subdivi- 
sion No  2 ;  owner  and  builder,  H  V 


36141  14th    and   Clay    Sts ;    owner, 
to  Brendon  J  Murphy  ...Mar  5.  1946  j  Belling's    F\irniture    Co;    contractor, 

Spott  Elec;  30  outlets;  12  fixtures. 

36142  3530  Peralta  St;  owner  .The 


Cowan,  2340  El  Camino  Real,  Red- 
wood City. 
RESIDENCE,  $6000;  Lot  2,  Block  66, 
Page   St   Belle  Haven   Subdivision 
No    2;    owner    and    builder,    H    V 


W    Scott.     Daniel    P    Murphy    to 

Brendon  Murphy  Realty  k.  Constr     j  Acme  Co;  contractor,  Spott  Electrio; 

Company Feb     15,    1946  •  motors. 

36143      1081-B,    C,   and   D    32nd    St; 
DOLPH.     Edward    E    Dahlstrom     |  owner,     Strane;    contractor.     Special 

to  whom   it  may  concern .Owner;     outlets;    switches;    fixture; 

...„ _ _..„ March   12,  1946  :  plugs. 

March    12,    1«46— W   41st    AVE   100  36144     1215  23rd  Ave;  owner.  Dot's 


8  Judah  St     Chas  Ingerman  to 

whom   it  may   concern _ 

March     11,     1946 


Cafe;    contractor,   Manning.  A   Whit- 
aker;  sign. 

36146     5544  Telegraph   Ave;   owner, 


BIDS:  U.  S.  Engineer  Office,  Tex- 
tile Tower,  Seattle,  Wash.,  March  18, 
2  P.  M. 

Lynch  Bros.  Diamond  Drilling  Co., 
8425   Stoneway.   Seattle. 

Fairbanks  Drilling  Co.,  2437  Sixth 
Ave.   S.,   SeatUe. 

N.  C.  Jannsen  DrilUng  Co.,  §407 
E  Marginal  Way,  Seattle. 


pping  poi 
3/14/46  4j»  I  Friant.    Calif.,    at    the    option    df    the 

BIDS   WANTED  'bidder,    two    30-ton    capucity    gantry 

RIO  GRANDE  PROJECT  xt_^  cranes  of r  installation  at  Friant  Dam. 
Mexico-Texas. —  Until  March'  22  2  ■  ^"*"t  Division.  Central  Valley  Proj- 
P  M..  bids  will  be  received  by  'the  i  T,.  J^'^^^ll'"^  ^^"^^^  ''*".*^  •"" 
U.  S.  Bureau  of  Reclamation,  Denver  '  "^^"'t^  ^7  *^/  Govemmont  Th. 
Colo.,  under  Spec.  1239  for  furnishing  T.^'^*i"^  t^  ^f  ^  *^'''  f  ^T 
and  delltv-ery  fob  cars  at  th«  «hin  '''*^*°"  ^°''  '"fl^'dated  damages  for  do- 
ping point  or  f.o.b  c^  at  L^^'cTici"  »»>'■  No  charge  for  copies  oT  th. 
N.    M..     three     (3)     500-kv-a^    i in <vSi    -Peci^'catlons     to     prospective     bona 

delta- 'to  2400/4160  Y  volt  ^d   72?^    '*1^    ^*^f^"'     *°    °*^*"''    *'•••    ^"' 

12  470   T-vnit     o4n«.T«  ,.1.  »^    '■'w/    returnable. 

r.M     4     I -volt     single-phase,    60- cycle,  i 

oil  -  Immersed,     self  -  cooled,    outdoor  U/i4/4fi 

tV  X'e'°™':.'1-'".'."''^""'->'  'bios  WANTED 


M 


Diamond   Drill   Contracting   Co.,   S    „°"*    "<'®    bidders;    to    others. 


Sands     substation.     Rio 


Grande  Project  N« J  w-^^m  ^°  CRESCENT  CITY.  Del  Norte  C. 
Th^aDOaS^-  JXTk  f'^''°'^®''"-  Calif. -Until  April  10,  3  P.  M..  bkla 
the  gJ?Sent  No  .h  *°«^"e<l  by  ,  will  be  received  t,y  the  U.  S.  Engi- 
of  the  t?eTif?luon?^'"^^  '°'"  copies  'neer  Office.  74  New  Montgomery  St. 
I^r  KM^li°"l  *°    P™«P*551r«  i  San    Francisco. 


18    Stone    St,    Spokane. 

W.  J.  Riddock,  606  N  Warren  St. 
Helena,   Mont. 

Cannon  &  Jeffries,  Box  669.  Comp- 
ton.  Calif. 

Mitchell     Diamond     Drill     Co.,     779 


not  returnable. 


joa.li    x-ictu^;isi:u,  Under   Serial   Na   04- 

10.75,  .203-46-6  for  construction  of  the  inner 

breakwater  at  Crescent  City  harbor. 

^  Work    involves   82,500   cu.    yds.    atone 

43  j  and  consists  of  constructing  a  rubbt* 


3/14/46 

BIDS    ADVANCED 
BOULtDER  CANYON  P7inTBv-r       (breakwater    approximately     1100     ft. 

Until    MAl^h     15     2     P     X>r^  ~  ext*ndin«r     nnrlhwefltttHir    rrom 


long,    extending    northwesterifr   from 


Cowan^2340  El  Camino  Real.  Red-  ^  Mirch"  i2."  194^E  BRIDGEVIEW      j  Biggl   Grocery ;    contractor,    Manning    B^^^  ^^^^  ^^^"^,   Ogden,  |  S'  ^«  ^-  S-  Bur'ea-u  o"f  R^^lamat'; 


SAN  FRANCISCO 


MARCH    12,  1946 


ALTER  store  and  flat  into  store  and 
apts,  $2000;  4057  18th  St;  owner, 
Max  Boxerbaum. 

DWELLING,  l-atory  frame.  $4000; 
W  46th  Ave  175  N  Ortega;  owner. 
Atlas    Realty  Co. 

DWELLINGS,  nine  1-story  frame, 
$5400  each;  NE  Cor  Alemany  Blvd 
and  Francis  St;  E  Alemany  40,  80. 
120  N  Francis  St;  E  Detroit  25  N 
Hearst.  $6000  each;  SE  Cor  Ale- 
manv  Blvd  and  Cotter  St,  $5500; 
B  Chester  Ave  215.11,  240.11,  190.11 
N  Belle  Ave,  $5400;  owner.  Thos  } 
J  Sullivan.  I 

ALTER    store,    $12,000;    879    Market;) 
owner,    Edison    Bros    Stores,    Inc. 

ALTER  rooming  house,  $900;  1905 
Van  Ness  Ave;  owner,  L  A  Mars- 
ton. 

ALTER  office  bldg.  $885;  315  Mont- 
gomery St ;  owner,  California  Com- 
mercial Union   Bldg  Co. 

FEED  mfg  bldg.  1-story.  $18,000; 
SW  corner  Indiana  and  Army  Sts; 
owner.  The  Valianos  Co. 

DWELLINGS,  four.  2-storv  frame: 
SW  Cervantes  Blvd  340.322  SE 
Beach  St.  $11,000;  W  Gough  50.  82 
g  Greenwich,  $11,400  each;  West 
Gough  108  S  Greenwich.  $11,300; 
owner.  Oliver  M  Rou.sseau. 

ALTER  dwelling.  $800;  26  15th  Ave; 
owner.   P  Volkoff. 

ALTER  tool  receiving  and  sales  bldg. 
$8000;  650-54  Howard  St;  owner. 
Cleveland     Twist     Drill    Co. 

DWELLINGS.  four  l-story  frame. 
$5500  each;  E  St  Charles  142.63. 
167.63,  217.63,  192.63  N  Niantic ; 
owner.   Sterling  Bldg  Co. 

ALTER  two  flats,  $1000;  2211  Scott 
St;  owner.  P  J  Baker. 

ALTER  bldg.  $500;  543  Divlsadero; 
owner,   B   Lazzareschl. 

ALTER  hotel,  $15,000;  Market  and 
New  Montgomery  Sts;  owner,  Pal- 
ace Hotel. 

LAUNDRY,  Class  C,  $110,000;  Fcl- 
»om  and  18th  Sts;  owner.  Green 
Glen  Dairy. 

WAREHOUSE  and  shop.  Class  C, 
$20  000;  E  Potrero  48  S  Da  vision ; 
owner.  Edward  B  and  ClaJre  Ward. 


wood  City. 

ADD  2  ROOMS,  $1500;  Lot  1.  Block 
30,  San  Benito  St  Vlsltaclon  Sub- 
division ;  owner  and  builder,  Darsle 
Standart  164  San  Benito  Rd,  Bris- 
bane. 

RESIDENCE,  $6000;  Lot  14.  Block  6, 
GlenwooA  Ave,  nar  Taylor  Court, 
Woodslde  Glens ;  owner,  John  Mc- 
Keon.  Woodslde;  builder,  Julian  N 
Basin. 

ALTER  CASINO.  $18,000;  Old  Coun- 
ty   Rd,    Belmont    School    District ;  ,' 
owner,     Alfred     Carmagnole     and 
wife.    Old     County     Rd,     Belmont ;  , 
builder,    P    W   Wlseheart   1725    El , 
Camino,  Saji  Mateo. 

ADD     BEDROOMS     and     GARAGE,  ' — 

$2000 ;    Lots    10   and    11,    Block   40,    March    13,    1946—400    FRONT    ST. 


;;^'P^March  20.  bids- wlTf  bi^i^elvlS  i^*'"  '"''"^  ""  '^*^*°'  ''*'»'  ^^" 


16th  Ave,  North  Fair  Oaks;  owner 
and  builder,  Harry  L  Marshall,  324 
16th  Ave,  Menlo  Park. 

RESIDENCE  and  GARAGE,  $7000; 
Parcel  31,  Fairway  Dr,  County  Club 
Park;  owner  and  builder,  Wm  J 
Adasiewicz,  Colma. 

ADD  KITCHEN,  $1000;  Lots  19,  20. 
21,  Block  B,  Monterey  St,  Edgemar 
Subdivision ;  owner,  D  E  Heazlit, 
Monterey   St,  Edgemar;  day   work. 


Dr   17.932    NE   from    SW    line   lot      \k.  Whltaker;   sign. 

1    Block    5335-R,    known    as    295  36146     1249  E  12th  St;   owner,   1249 

Bridgevlew  Dr.    Tr>'gna  Kolsberg      ;Club;   contrswjtor,   Manning  &   Whlt- 

to  whom  It /may  concern laker;   sign. 

_.._ _... March    12,    1946  I      36147    5232  E  14th  St ;  owner.  Gam - 

March    12,    1946— N    SI    ft    LOT    17]     |  ble's    Cafe;    contractor    .Manntog    * 

Blk  1138,  Francisco  Heights.  OH-      |  Whltaker;    slra. 

ver  M  Rousseau  to  whom  It  may      j      36148     617   Bfoadway ;    owner,   E:a8t  |  ' 

concern „..  March    11,    1946  i  Bay   Bowl;   contractor.  Manning  and  [ 

__    _ ,  I  Whltaker;    sign. 

j  36149  489  40th  St;  owner,  Blaga-  ) 
j  more  Grocery ;  contractor,  Manning  \ 
'&  Whltaker;   sign.  ! 

;     36150     9420  Burr;  owner,  Cacqulero  ' 
■contractor,    R    F    Long;    10    outlets;  i 
10  switches;   10  fixtures;   15  plugs.      [ 

36151  SE  Cor  Broadway  and  Mac- 
Arthur;     owner,     Andrew     Williams; 

{contractor.  Electrical  Products  Corp;  ' 

sign.  ; 

36152  2.'S23  Broadway;   owner.  Pa-  ; 

'  cif  ic      Finance      Loans ;      contractor,  ' 

Electrical  Products  Corp;   sign.  , 

I      36153      SE    Cor   13th    and    Jackson;  i 

owner.    Union   Oil    Service   Sta;    con- 

1 , -MwiMw   M^i  *■  ■■  ■  ,  tractor.     Electrical     Products     Corp ; 

I ■     sign 

SAN  FRANCISCO  i      36154     526  17th  St;  owner,  Hamlin; 


Co.,    Box 


Utah. 

Cannon    Diamond    Drill 
549,  Compton.  Calif. 

Mott    Core   Drilling   Co..    Box   2076. 
Huntington,  W.  Va. 


Nn-RupoB^ity 


8AN  FRANCISCO 


Nadmery  &  Material 


Linda  Cadenasso  as  to  improve- 
ments   on    property. 

Elecbrical  Permits 


I' 


NEWS  INDEX 

For  •oBvenlent  r*fer*nae,  news 
reprte  In  tht*  eeotlen  are  classi- 
fied as  fotlews: 

MiBc  SuppMo*  a  Materials  48 
MachlHery  and  Equipment        4* 


Denver,  under  Spec.  1224  for  fur- 
th^^lr.^'^'^  delivering  fob  cars  at 
the    shipping    point    or    fob    cars    at 

f^^^J:  ""'''''  ''"^'  ^^'•**  Penn^nent 
i»o-rpm  runners  with  stationary  fill- 
er rings  and  one  set  spare  statlon- 
tsn  ^**'**"^  "^"^  'or  115,000  h.p.  150/ 


i     Specifications   obtainable  frecn  tb« 
i  above  office. 


180  rpm   turbines,  units  A -5,  A -6  and 
A-7,    Bovlder    power    plant    Boulder 


3/14/46  •     m 

BIDS  ADVANCED 

MISSOURI     BASIN     PRO/BCT. 

Wyoming.— UnUl    April     4,     2     P.     M. 

(advanced    from    April    14),    bids   will 

^  ^^         r »..«^v,    t.uuiueribe  received  at  the  offic«  of  the  8u- 

^anyon  Project,  and  such  supporting  reau  of  Reclamation,  Denver,  Coto., 
n  tiLf""  «<i"*P""ent  as  may  be  re-  tor  furnishing  and  delivering  f .o.b. 
quired  to  ^sure  the  production  of  .  cars  at  the  shipping  point  or  f.o.b. 
^♦h  T    cycles,    in    accordance  I  cars    at    ThermopoMs.    Wyo..    at    the 

^i^n    a    predetermined    schedule.  j  option    of    the    bidder,    four    motor- 


9787 


']  fcontractor,   Shea   Electric ;    addition. 

1543   Halght;    owner,   Charles        36155      1358    7th    St;    owner.    Ford; 


MISC.  SUP?1.IES  AND 
KM.TERIALS 


42 


3/14/46 
ADD  KITCHEN  and  GARAGE,  $1000 ;    Market;    contracFor,   Lynch   Electric;    contractor.  T  Bushman  Elec;  20  out-    BIDS  WANTED 

Lots  32,   33,   34,  35.   Block   78,  Mon- j  alterations.  'lets;  8  switches;   20  fixtures;   13  pi.     I      SAN    FRANCISCO— Until   April    1, 

tara  Amended  and  Supp;  ownesr  (  gygg  sw  Teresita  Blvd  cor  Ar- i  36156  4921  Broadway;  owner.  An-  2  P.  M.,  bids  will  be  received  by  the 
Albert  and  Millie  Harp,  Tamarlno  ,  roya  Way;  owner.  Miraloma  Com- '  drewsen ;  contractor,  Fred  Schmits;  ;  U.  S.  Treasury  Department,  821  Mar- 
and    Montara,     Moss    Beach ;     day  i  munity^    Church ;     contractor.    Lynch    plugs.  i  ket    St.,    San    Francisco,    under    Inv. 

Electric;   26  outlets;    15  switches;    10       36157     1400  Lakeshore ;   owner.  An-    SF-2798-46    for    miscellaneous    hard- 
plugs;   service.  ;  drewsen ;    contractor.    Fred    Schmits;    ware,  f.o.b.  San  Francisco 


\i 


T^_*!'.^_'"**"'  ^J"  be  Installed  by  J  driven  pumping  units  for  InstallaUon 
oonida    fide    bidders ;    to    others,  !  Installation     in     the    Lucerne    Rellft 


the  Government.    No  charge  for 


1a«  ,  ;^"'"'*"^  ^o  charge  for  cop-  !  In  the  Lucerne  pumping  plant  and 
♦T^„  K  5  *P««'flcatlon8  to  prospec-  i  one  motor-driven  pumping  unit  for 
tive    bonda    fide    bidd"— •    *-    --.*^    i. ,.-..—     ,_     .wf    ,*:--^-     .,-..,^ 

$1.00,   not   returnable. 


I  pumping  plant,  Oni  Creek  Unit,  Mls- 
•i/iA/Aa    I  i  souri  Basin  Project,  Wyoming;  Spec. 

BID«i  WAiuT^r.  *     •     43    No.  1209. 

PT  AnirrMrrfP^  The  pumping  units  will  be  Installed 

f-«ii7     tT  *.;It^      ^'     I^^rado     Co.,  I  by    the    government    The    speclfica- 
i^aiir.—qntil  March  20.  10  A.  M..  bids  1  tions   contain    a    provision    for  Uqul- 


wlll    be   received    by    the   State   DIvl-    dated   damages  for  delay.   No  cftiarge 

'^   '"        far>'s-  I  for    copies    of    the    specifications    to 

power    prospective  bona  fide  bidders;  to  oth- 

twAon   T>»o«    '  \^^         ~"    """'     ""^^    be-  ;  ers.    $1.25.    not    returnable.    For   par- 

«,.i«      ^»acervllie  and  4  miles  north-  Iticulars,  address  the  Bureau  of  Rec- 


Fion  of  llighways.  703  B  »t.,  MarN- 
ville.  for  rental  of  one  114-cv  t>ow 
.shovel  _f<t.r   approx.   65   dav.s'    use    be 


erly, 

Specifibatlons   obtainable  from   the 
above  office. 


lamation,  Denver.  Colo. 


work. 


ATHERTON 


ALTERATIONS  over  stable,  $2000; 
25  Isabella  Ave,  Valparaiso  Park; 
owner,  Henry  Carton,  prem;  con- 
tractor,  F   S   Marshall. 


TOESNO    Ca  If.-Untll  March  28.  5    Denver.   Colo.,    at    $44,635,    submitted 

Fresno    t?^o  Z       be   received    by   the  !  low  bid  to  the  U.  S.  Bureau  of  Rec- 

Smith     B^^if/f  o?.!"^*^*""'    ^    ^    lamation.  Denver,  Colo.,   under  Spec 

Fresno     fZ    '''^'    ^^^^    Mariposa   St,    No.    1185   for  furnishing  and   dellv*err 

.««,.„.,.  .^.^  lluxe  9PH«n   f   n"®    ^^7"    ^-cylinder    de  :  ing    20    two  -  bedroom     prefabricated 

SAN  FRANCISCO— Until  March  29,  !  and   forth  1  ^^'i'PP^'  1<>46  model.  ;  portable  and  demountable  houses  for 

Beacon  Electric;  3  outlets.  [      35159    W  Telegraph  75  N  Alcatraz;  :3  P.  M.,  bids  will  be  received  by  the  ,  ^oune  ^  °"®  ^^^^   Dodge  1  Enders     government    camp.    French 

9791      301    Mission;    owner.    ;    owner.    Doe;    contractor,    Foster   and  I  Purchaser  of  Supplies,  270  City  Hall, 


9789  S  Chestnut  103.1%  E  Powell; 'fixtures;    alterations.  J  — 
owner.     Fillipo ;     contractor,     Edison       .S6158     24th  and  Broadway ;  owner,  ' 

Electric;  'McFarlane     Candy     Co;     contractor,    3/14/46 

9790  NE  cor  Eddy  and  Jones  Sts ;' Pacific    Elec    Motor    Co;    temporary  ,  BIDS  WANTED 
owner.    Downtown  Bowl;    contractor,  ,  feeder. 
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3/14/46 

BIDS  WANTED 
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3/14/46  ••     <• 

LOW  BIDDERS 

MISSOURI  BASIN  PROJECT,  Ne- 
braska. —  Convertible     Homes,      Inc., 


coupe. 


RESIDENCE,  $14,000,  No.  1  Snowden  j  contractor.    Bacon    Electric;    5   plugs.    Kleiser;    3   outlets    3    fixtures 


Park;     owner    and     builder,     L    K 

Lewis. 
GUEST   HOUSE,  Etc   ,$1000;   151  Al- 

mendral   Ave,    Selby    Tract;    owner 

and    builder,    Herman    Lawson    Co, 

465  Tehama  St,  San  Francisco. 
BATH   House,    rumpus    room,   $3,000; 

158    Almeiidral    Ave,    Selby    Tract; 

owner  and    builder,    B   O   Brace. 
RESIDENCE,     $15,000;     5     Barmetta ; 

Way ;    owner,   H   R   McFeeters. 


;  under  Bid  No.  3508  for  furnishing  and  j  ^/lA/Ad 


9792  149-57  2nd  St;  owner.  ;        36160      E    Telegraph    140    N    Clare-    delivering  two  chlorination  machines    QQ,^p,J-._  _,_ 

contractor.  Golden  Gate  Electric;  mont;   owner  and   contractor.    Foster  i  for    the     San    Francisco    Water    De- |      cOLUVRta       o 

9793  72  Kissllng;  owner,  Independ-  &    Kleiser;    3    outlets;    1    switch;    3  ;  partment  Wa,shin^nn 
Elevator;     contractor.     Paragon  fixtures                                                                .«!nerifirntinno   .^HtoinoKi^  rr^^ir^   ♦i,<»l_  k'   n 


ent 


Electric;  service;  motors.  36161     3318  Georgia  Street;   owner, 

9794  2711    San    Jose    Ave;    owner.    Tate ;    contractor.    Paramount    Elec; 
Booth;   contractor,  Casey  Electric;  2   alterations, 
outlets;  2  switches;   4  plugs.  I     36162     5662   Shattuck   Ave;    owner. 

9795  141    Beale;    owner.    Western    Douglas;   contractor.   Paramount  El; 
Iron  Works ;  contractor,  Decker  Elec-    service. 

!  trie ;  service ;  motors.  !     36163     2006  57th  Ave ;  owner.  Reem 


COLUMBIA      BASIN 

Specifications   obtainable  from   the  I  pptf^J"^r""*~"'^^  previously  reported! 

»nv«  nffioo  cf    o       Z^^^^   Wheel    Co..    2929    19th 

bt    San  Francisco,  at  f Sched.  I)  $724  -  • 
?5    vf^^^   il>    Jl.049.325.  submitte^l  ' 


government    camp, 
j  man-Cambridge  Unit  Missouri  Basin 
I  Project,    f.o.b.   shipping   point   and/or 
43  '  Enders,  Neb. 

(     Green    Lumber   Co.,   Laurel,   Minn., 
PROJECT,  i  at  $52,000,  submitted  second  low  bid. 


above  office. 


•• 


3/14/46 

CONTRACT    AWARDED 

SAN     FRANCISCO.    —   Taylor 
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OAKLAND 


tor,    Mclntyre 

GARAGE  and  alterations  to  old  ga- 
rage, $2000;  149  Greenoaks  Drive; 
owner,  George  Forrester ;  contrac- 
tor, H  A  Stroh.  Hearst  Bldg,  San 
Francisco. 

RESIDENCE  and  garage,  $23,000;  4 
Barmetta  Way ;  owner,  Mrs  M  A 
Brandt;  contractor,  Sunlite  Homes. 

RESIDENCE  and  garage,  $17,000,  49 
Selby  Lane.  Atherton  E^states; 
owner  and  builder,  Peter  Midbrusi. 

RESIDS:NCE  and  garage,  $20,000;  99 
DeBelle  Dr.  Maple  Manor;  owner, 
J  W  Dlnkelspiel;  contractor  Tyeld- 
helm-Bowman. 


......  *  ;(r^4'^~^S£^!i  Classify  Advertisu^ 

Spotswood  Co.,  700  Pennsylvania  Ave.  '■  '"^^'    rooael    tests    and    a    report    of  ' 
at  $16,698  per  cwt ;    H%  10  days;  180    ^PPf^o^ff^  drawings,  and   (2)   furnish-  i 

Qtract   by  i  '"^  ^^^  delivering  f.o.b.  cars  at  shlp- 


RESIDENCE.     $14,000 .     34     Lloyden  ,      g-rgg      gg^     jg^     g^      owner,    Weslx  j  contractor,  Johnston  Elec;  service.  ^        ,    ^  ,. 
Drive;   owner,   Mrs  Ollie  Mockbee;    gjg^,trtc  Heater  Co;  contractor,  Deck- I     36164     845  92nd  Ave;   owner,  Mais-  days    delivery,   awarded   contract   by  I  "J^  -'•"  "^"venng  r.o.b.  cars  at  ship- 
contractor,   L  K  Lewis.                        j       Electric-   I  bary  Mfg;  Co;  contractor,  Del  Monte  the  Purchaser  of  Supplies,  City  Hall,  ;  P^^f^  Pol'Jt^  or   f.o.b.    cars    at    Odalr. 

ADDN   to  clubhouse,  $8000;   197  Isa- I     g^^^     i4oi   Baker;   owner.   Hunter;  !  Elec  Co f  outlets ;  switches ;  fixtures ;  •      -^  -  -      --- -  ^      -     _ 

bella  Ave,  Valparaiso  Park;  owner.  |  Century  Electric;   altera-    plugs;  motors 

Menlo     Syndicate     Corp;     contrac- ;  r."  '  ' 


njc  .IT  uKjiitusci  ui  ouppueii,  K^i\y  xuui,  '  i--  ",' —  "'  *.v>.u.  cars  at  Odalr 
under  Bid  No.  3495  for  furnishing  and  !  ^^b-.  either  four  or  six  vertical- 
delivering  10,000  lbs.  of  special  secUon  I  f"*"-  fe*itrifugal  pumps,  each  hav- 
"C"  bearing  stock)    '"^  ,^  capacity  of  not   less   than   1350 


9798  3432  Mission;  owner,  Michel- 
son;  contractor,  Lee  Electric;  

9799  536  Pacific  Ave;  owner, 
Gean's ;  contractor,  Associated  Elec- 
tric &  Mech ;  alterations. 

9800  2900    Fulton ;    owner,    Lucky  '  -f 
Food    Market ;    contractor.    Electrical ' 
Products   Corp;    sign. 

9801  186  West  Portal ;  owner.  West  | 
Portal  Pharmacy ;  contractor.  Ameri-  j 
can  Electric  Const;  alterations. 

9802  1019    Clement    St;    owner.    B 


Prospective  Bidders 


grip  die  steel  (type 

for  the  Municipal  Railway 
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POSITION   WANTED 


EXPERIENCED  5?PI)CIFICiimON 


head*  of*Jio**>r**  *i  '  *°^'  pumping 

r  r.  «^     I  .1  "**"   *   BptitA   Of   200    TYPIST     desires     temporary     work- 

1--    ;:'      1.  '°"^"atlon  at  Grand  Cou-  i  Write    or    wire    LUlian     Pricey    IffT 
Prni»"r^^^   E^°*^    Columbia    Basin  ,  Spruce  St    Berkeley. 


a/12-l$-14-lV4« 


^ploratory  Foundation 

Investigation  Work 
Rocky  Reach  Dani»ite 


BIDS:   U.  8.  Engineer  Offlo*.  Tex-    Water  Department 


3/14/46 

CONTRACT   AWARDED 

SAN  FRANCISCO— Neptune  Meter 
Co.,  320  Market  St,  at  $10  each ;   2%  \ 

30    days,    awarded    contract    by    the  1 , ..„„- 

Purchaser     of     Supplies,     City    Hall,  |  Cisco,  CalJf .,  Sched.  No.  1,  Item  No   1  '  — 

under    Bid    No.    3493    for   furnishing  ,  1690,000 ;    ship    first    pump    600  days!  ' '■ -— 

and   delivering  2000   %x?4    apUt   caao  :  second  660,  third  720,  fourth  780  days ;  '      CONSTR     SUPTS.     for    Indastrlal 
water  meters  for  the  San  Francisco   J^OS  increase  and  decrease  per  lln.  ft ;  1  and  Home  Bldg.  projecU.    PermaacBt 


No°^1128    ^"^*°8^°;     Specification 
The  bids  submitted  were: 
Pelton  Water  Wheel  Co.,  San  Pran- 


HELF  WANTE* 


Fisher;  contractor.  Ets-Hokln  A  Gal-    tile  Tower,  Settle,  Wash.,  March  22, 
1  van ;  49  outlets ;  4  switches ;  116  plugs ;  1 2  P.  M. 
'  service. 
9803 


ADDITIONAL   WORK,    ;    736 

Washington    St;    owner,    Veeta    P 

Fish,  premises. 

ALTER  AND  ADD.  $2000;  2917  Nlcol 
Ave;  owner.  Mrs  M  WlUey,  prem; 
builder,  D  M  Cotton,  6042  Calaveras. 

DWELLING  (1-story  S-room))  $7900; 
5425  Masonic  Ave;  owner  and  bulki- 
er. H  E  Bomar.  364  41st  St;  plans 
by  M  A  Williams,  5824  Ocean  View 
Drive. 

SERVICE  STATION  (steel),  $6000; 
7823  MacArthur  Blvd ;  owner,  Craig 
Oil  Co,  prem :  builder,  Fred  D  Alex- 
ander, 1727  Franklin  St;  plans  by 
Wm  Helms,  1759  Broadway. 

CONCRETE  STORE  (-stor>),  $20,000; 
2506  Telegraph  Ave;  owner.  Austin 
Keely.  471  34th  St;  builder,  Wm 
Greuner.  2727  Parker  St  Berkeley; 
architect   H   A   Littlejohn,   Orinda. 

FIRE  REPAIRS,  $1400;  652  Spruce 
St ;  owner,  Gaston  Delagnes,  prem ; 
builder.  Beckett  &  Federighi,  1441 
Franklin  St 

ALTERATIONS,  $800;  4050  Sequoyah 
Rd;  owner,  Sam  Patlcuso,  450  50th 
St;  buUder,  A  G  Macrfiltelll,  531 
53rd  St 

ADDITION     (1- story),     $5000;     8501 

High   St;   owner  and  builder,  L  A 

Harris,  4260  Redding  St;  architect 

Irwin  Johnson,  449  MacArthur  Blvd, 

O&kland, 
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18. 


$4125  reduction  If  griding  apparatus  |  employment  and  good  aalary  for  the 
omitted  ;  Item  No.  2.  engineer,  $29  p«r  I  right  man.  Work  located  In  San  Jom 
day;  mechanic,  $24  per  day;  Item  3,  '  *rea.  Reply  Box  315  c/o  Dally  Pa- 
$34,325.    2t90    days;    total    weight   for  '  elf Ic  BuUder.         (3/13-14-15- 18- 1»/4«) 

schedule.  $1,800,000  lbs.;  total  bid  for' 

schedule,     $724,325;     Schedule    No.    2.' 


.,„     ,  „       «,   J  I     Lynch  Bros.  Diamond  Drilling  Co.,    3/13/46 

RKsmKNPF  •nH  «r».r«   «9n nnn -  OA  «  '^^    Arguello    Blvd;    owner,    3425   Stoneway,   Seattle.  'biDS  WANTED 

RESIDENCE  and  garage,  $20,000.  24    Auto   ReconstrucUon   Co;    contractor  ,      Fairbanks  Drilling  Co.,   2437   Sixth  |      PANAMA  CANAL-Untll  Mar. 

DeBell  Drive    Maple  Manor;  own- :  Eta-Hokln    &    Galvan;    4    outleU;   2    Are.    S.,   Seattla  jblds  wUl  be  received  by  the  General  ,  Item   4.   |1,015.000;   ship  600,   660 '72o' '     EXPBRIHNC15D   ARCeTf^C- 

er.     A     W     Zamlock;     contractor,   switches ;  5  plugs.  n.    C    Jannsen    Drilling    Co..    »407    Purchasing  Officer.  The  Panama  Ca-    "^    "'"   "^  — -  •  " -  ~^^ 

Fjeldhelm-Bo-wman.  \     9804     501  Howard  St;  owner.  Drug   e  Marginal  Way,  Seattle.  W  Washington  25,  D.  C,  under  Sch. 

RESIDENCE,  $18,000;  Lot  7  Blk  11,  {Sundries;    contractor,    KU-Hokin    &,     Diamond   Drill   Contracting   Co.,   8   8208.  for  1  power  distribution  feeder. 

James    Ave.     Lindenwood ;     owner.  •  Galvan ; j  18    Stone    St     Spokane  type  switchboard,  comb,  in  5  sections 

Robt   R  Bowen;   contractor,   FJeld- 1      ^^^      ^^,/t*^^   .^ST?**''     "i 1''      ^    J-   Riddock,  606  N  Warren   St,    for     480- volt     3-phase.     4-wlre,     60- 

helm-Bowman.  'contractor.   Malm  &  Welter;   3   out-    Helena,  Mont  cycle    powder,   for   60-cycle   machine 


BUILDING   CONTRACTS 


lets. 

j     9806     2892   16th   St;   owner,   ..„ „; 

""contractor.   Edw   W   Scott    Electric; 
motors. 
9807     4663  Mission  St;  owner.  Has- 


Cannon  &  Jeffries,  Box  660,  Comp-  ,  tools;  1  do  In  4-Bectlon8. 
ton,  Calif.  I  

Mitchell    Diamond    Drill    Co.,    77913/14/46 
Bryant   St     Seui  Francisco.  iBIDS  WANTED 

E.   M  Gurke,  552  26th   St,   Ogden. 
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780,  840,  000  days ;  $566  tocreaae  and  '  TURAL  DRAFTSMAN  Phooe  OJLr- 
decrease  per  lln.  ft ;  $4126  reducUon  ft«*d  ITaO  to  t/MU4t 
if  grinding  apparatus  omitted     It^m    — — 

5,  engineer  $29  per  day.  mechanic  $24     ""  ■  '  '   '""      *  ' " '"'  "■  "■"  '—     '■'  ■  "■ 

per    day:     Item    6.    $34,325;    ship    280 1  WANTTED 

days:    total    weight   for   schedule.  2.-  — ^_^— ^_^__— ^__^__-________ 

700.000    Ihs  ;    total    bid    for    schedule. 


SAN  FRANCISCO 


APTS   and  Penthouse 
POWELL  and  Chestnut   Streets. 
OvvTier — Angelo   and    Eda   Costanza. 
Architect— Not  Given. 
Contractor — Joseph   R   Flllppo. 

Filed  and  Dated,  . 

Pavments    not     given. 

TOTAL    COST,    $61,800 

Specifications  filed   Feb   19.   1946. 

PI.,n«ng  PermiU 


I  hagen's  ;  contractor,  W  H  Kirsten ;  1  .  Utah. 

jpl^K-  ^,       i     Cannon    Diamond    Drill    Co.,    Box 

0808  1768A  Sutter;  owner.  New  1 549.  Compton  Calif 
I  Yoric  Cleaners ;  contractor.  W  H  Kir-  '  -  ■  .''"iP^o°.  Cam 
jsten;  1  plug. 

I  9809  48  Geary;  owner,  P  ft  K 
I  Coffee  Shop;  contractor,  W  H  IQr- 
I  sten ;  1  plug. 

I     9810  '  711  Market ;  owner,  711  Rea- 
i  taurant ;    contractor,    W   H    Kirsten ; 
74  plugs. 


SIAAO^M     f^K    o        T,^      1    '        CONSTR    SUPT    for  large  biUding 

»i.iK»,d/o,  rob.  San  Francisco;  terms    contractor.    Must  have  exrellent   rec- 

°*  ■  _^  ,,  '  ord    and    references.     Salary    lu   start 

Newport^News  Shipbuilding  ft  Dry    JC750    a    month      Reply    Box    313    c/o 


BOl^mEVILLE,    Wyo.-Until    April    Dock  Co     Newport  Newa,  Va  .  Sched.    Dally  Pacific  Bulkier. 
15,  2  P.  M,  bids  will  be  received  by    No.  1,  Item  1,  $785,000;  ship  600    6«0,  (3/13 

the    U.    S.    Bureau    of    Reclamation,    720.  780  diays ;  $660  iacrease  and  de-  ' 


14-15-18-10/46) 


Denver.   Colo,     under   Spec.    1248   for   crease  per  lln.  ft ;  $8000  reduction  If  I     CHIEF    ESTIMATOR    and    MAN- 


OAKLAND 


3270  Lakeshore;  owner,  _. ;  deal 

er,  J  A  Fazio ;  9  fixtures ;  3  gas  out 
leU. 

2452  Magnolia;  owner,  Elarly;  deal-    Dodge;  contractor.  Atlas  Heating;  l 


BERKELEY 


65724  800  Bancroft;  owner.  Pres- 
ton A  Jones;  contractor,  Jones  Elec- 
tric; 36  outlets;  7  switches;  36  fix- 
tures ;  17  plugs ;  16  circuits. 

65725  1365  Ada ;  owner, — ;  con- 
tractor, Atlas  Heating;  1  motor. 

65726  2924    Russell;    owner,    H    T 


Medico-Dental   nilding, 

14th  Ave.  and  Geaiy  St., 

San  Francisco,  Calif. 


and  all  other  necessarv-  materials,  ex-  ;  720,000  lbs.  power  pumps ;  total  bid  ' 
cept  cranes,  concrete  walls  and  floors,  for  schedule,  $803.  Schedule  No.  2  ' 
foundations,     boarding    roof,     nailing    Item   4,   $(1,150,000;    ship   600.    660,   72o!  ' 


(3/13-14-l.'5-18-l»  46i 


.....  J,  .  -,    ~o«    «.«    .*«^    ^  -  ■    DRAFTSMAN     wanted.     Apply    t» 

ijtnps.    bolts    for    nallmg    slnpa    and    <80.  840.  900  days;   $660  increase  and  ■  John  Hudspeth,  Architect  wlthaare- 
-f    roof    shingles  for   ne_  complete    steel    decease  "p&r  lln.  ft;   $8000  reduction    pies  of  work.  427  13th  St.,  Oakland.    • 


S'DS-  John  Coakley    c/o  Architect    warehouse    for    the    Boysen     govern- .if   grinding  apparatus   omitted;    Item 
Leonard  &    M««ias   255' California  St,   ment  camp,  Boysen   Unit   Wyommg,  |5.  engineer  $35  per  day.  mechanic  $30       Exr>erieoced        ARCHIl'ECTtJRAl. 
San   Franciscir  March  14.  5  P.  M.  Missouri  Basin  Project  The  approxl-  i  per    day;    Item    6,    $18,000;    ship    280    DRAFTSMAN    Call  for  an  tntarrl^w 

A.  J    Iinn^i.  r-n     243  Langton  St.    mate  overall  dimensions  of  the  build- , days;  6e0j000  lbs.  structural  .«!teel  and    F     H     ReAmers,    ALA..    79    Poirt    St.. 
San  Francl.^  :  ing  are   55    ft   2   In.    by  102   ft    2    in.  j  2.560.000  iW  power  punmps.  total  bid    Han   Franclaco. 

De  Luca  A  «o«  1745  Filbert  St.  San    The  concrete  foundations  will  be  con- j  for   schedlule,    $1168,000:    f.o.b.    New- t _ 

Francisco  !  structed  and  the  building  erected  bylport  Newts;  terms  net  LUMBER  BROKER  WANTED 

Erbentraut  ft  Summers,  446  6th  St,    the  government  No_ charge  for  copies        Allis-Chalmers    Manufacturing   Co.,  ,      LUMBER  _for     building    Peninaula 


San  Frandaca 

„  M.  J.  Kin-    in<.    231  Fnuiklln  St. 

San  Franclsca 


of    the    specifications    to    prospective  ,  Milwaukee.  Wis.  Schedule  No.  1,  Item    home    Bay   Building  Co,   731    En   <'a 
bona  fide  bidders;  to  others,  $1,  notji   $956,000;  ship  500.  560,  620,  680  days;  ■  mino  Real    Redwood  City 
returnable.  $550  increase  and  decrease  per  lln.  ft;  13/14-15-18-19  »  *« 
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PLANS  and 

Speculations 


J^ai  Memorials  or  One",  will  be 
fussed  soon  by  veterans  ^Lps, 
who  have  approved  nine  separate 
^L.  I.  "memorials,  and  other 
^^^^f'  »}l°  f*^°f  one  county  me- 
f  onal.   1630,000  has  been  request- 

tL  I  *^®  veterans  for  the  con- 
struction. 

oOo 

Pittsburg:  Norman  D.  Sundborg 
manager  of  the  Contra  Costa  coun- 
ty fair  disclosed  today  that  plans 
for  additional  buildings  have  been 
tentatively  approved  and  will  be 
drawn  this  month. 
oOo 

Sacramento:  Toro  Mountain  fire 
watch  station  and  four  other  vital 
posts  will  be  built  in  time  to  serve 
during  this  year's  fire  season,  Wm. 
r.  Koch,  forestry  division  super- 
visor of  communications,   has   an- 

"n^o^^"^;   ?y  *^^   1947  fire  season 
an  ^1  of  the  state's  proposed  sta- 
tions will  be  completed,  he  said 
oOo 

.  *•»"  Valley:  A  survey  of  street 
improvements  urgently  needed  by 
this  community  is  in  progress, 
authorized  by  the  city  council.  Citv 
Manager  RE.  Baumberger  has 
authorized  City  Engineer  Al  Sie- 
mer  to  determine  what  repairs 
should  be  done  and  estimated  costs 

,  oOo 

hou  Angeles:  A  $45,000,000  mod- 
ernization program  is  underway 
w'^T^l  f?^  '^otel  industry,  Oren 
W.  Nicholls  of  the  Southern  Cali- 
fornia Hotel  association,  and  gen- 
eral manager  of  the  Hayward  ho- 
tel, said  recently. 
oOo 
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GMm  Shell  Starts  Huge  E 

LIVERMORE  X5 


PRICE  1 5  CEN7^S  PER  COPY 


The     War     Assets     Corporation  I      A    reader    in    Bakersfield    may 
(subsidiary  of  Reconstruction   Fi-   wonder  why  I  write  a  column  about 


nance  Corporation)  issues  sales 
lists  of  surplus  goods.  You  may 
have  your  name  placed  on  the  mail- 
ing list  by  making  direct  request 
to  the  War  Assets  Corporation 
(appropriate    Division)    and    stat- 


Reno;  The  county  road  commis- 
sion has  completed  a  tour  of  in- 
spection of  roads  needing  repair 
and  plans  are  under  consideration 
for  construction  work  necessary  to 
put  the  highways  in  top  condition 
oOo 


OFFER  SURPLUS 
BUILDING  MATERIALS 

In  a  special  offering  list  now 
in  the  mail,  the  San  Francisco 
office  of  the  War  Assets  Cor- 
poration lists  approximately  $1,- 
500,000  of  miscellaneous  build- 
ing and  maintenance  items  for 
sale  from  surplus  inventories. 

Included  in  the  list  are  build- 
mg  paper  and  wallboards,  ce- 
ment, asphalt,  fire  bricks,  and 
large  inventories  of  well-known 
makes  of  insulation   material. 

In  addition,  this  list  also  of- 
fers poles  and  piling  and  elec- 
trical wood  specialty  items,  in- 
cluding oak  brackets  and  cross 
arms. 

Arrangements  to  inspect  and 
purchase  may  be  made  through 
the  San  Francisco  War  Assets 
Corporation's  sales  office  at  256 
Montgomery  street,  and  those 
not  having  received  this  mis- 
cellaneous list  may  obtain  a  copy 
by  requesting  List  No.  M-50. 


Greenbrae:  Outline  of  a  proposed 
county  airport  here  has  been  pre- 
sented to  the  board  of  supervisors 
by  Col.  Raymond  Morrision,  chair- 
man of  the  airport  committee  of 
the  Citizens  Postwar  Planning  com- 
mittee. Property  with  an  assessed 
valuation  of  $79,244  is  involved. 
oOo 


Sacramento:  Inyo  county  will  re- 
ceive approximately  $285,000  in 
state  funds  for  school  buildings 
under  provisions  of  Senate  Bill 
60,  recently  passed  and  awaitine 
signature  of  Gov.  Warren,  Sen. 
Charles  Brown,  co-author  of  the 
bill,  has  announced. 
oOo 


FREE  DIRT 

Approximately  50  Yards 

LOUS  C.  DL^NxN  COMPANY 

Phone  YUkon  1471 


ing  commodities  in  which  interest- 
ed.   (See  list  below). 

Consumer  Goods  Division  —  30 
Van  Ness  Ave.,  San  Francisco: 
Machinery    and    Constr.    Equip- 
ment; 
Motor  Vehicles  and  Auto  Parts: 
Accessories  and  Equipment; 
Hardware; 
Plumbing,    Heating,    Air  Condi- 
tioning and  Electrical. 
Producer  Goods  Division  —  2o6 
Montgomery  St.,  San  Francisco. 
Paints,  Varnishes  and  Lacquers; 
Petroleum  Products,  i.e.,  gasoline, 
lubricating    oil,    greases    road 
oils  and  asphalts; 
Lumber; 

Pipe  and  Pipe  Fittings; 
Structural  Iron  and  Steel  Shapes 
Wood  Working  and  Metal  Work- 
ing  Machines ; 
Electrical  Equipment,  i.e.,  start- 
ers,    switches,     transformers, 
motors  and  generator   set^. 
A   sales  displav  room   has  been 
established   at  460  Market  Street 
San  Francisco,  ' 


Livermore.  The  Livermore  reader 
will  understand.  This  proves  our 
thinking  is  geographic. 

•  •    • 
This    column    was    inspired    by 

an  information  folder  issued  by 
the  Livermore  Chamber  of  Com- 
merce. Seldom  have  I  seen  so 
much  pertinent  information  on  less 
than  a  square  foot  of  paper. 

*  *    * 
Livermore  was  founded  in  1835 

by  Robert  Livermore,  "an  English 
sailor,  who  left  the  sea  to  estab- 
lish his  home  here" — another  way 
of  saying  the  guy  jumped  ship. 
A  healthy  community  proven  by 
the  fact  that  Livermore  lived  al- 
most to  the  age  of  80  years. 

•  •    • 
(This    was    seven    years    before 

MacMillian  invited  the  bicycle — or 
Robert  might  have  gone  further.) 

•  •    * 
The  city   is   one   and  a  quarter 

miles  square.  The  boundary  lines 
run  due  north  and  south,  east  and 
west.  A  square  city,  setting  true 
with  the  compass  is  unusual  and 
should  delight  the  heart  of  an  en- 
gineer. 

•  •  • 
However,  the  simplicity  isn't  car- 
ried out — the  streets  are  on  a  bias. 
This  doesn't  make  sense  until  you 
note  that  the  streets  are  laid  out 
square  with  the  old  Central  Pa- 
cific (now  the  S.  P.)  and  the  West- 
em  Pacific  tracks. 

•  •     • 

In  the  founding  days  of  the 
west  railroads  were  more  impor- 
tant than  compass  points  and  be- 
sides at  that  time,  the  only  two 
important  directions  were  East 
and  West. 

•  •     • 
San    Francisco    is    44    sq. 

miles  in  area  and  no  place 
to  park  an  automobile,  Liv- 
ermore is  about  the  right 
size — you  can  park  at  the 
county  line  and  be  prac- 
tically   downtown. 


$3,500,001)  ConstructioD  Program  Begins 
To  Expand  Emeryville  Research  Facilities 


'i 


Expansion  of  Sheil's  research  laboratories  at  Pm^,v^:iL.  •  i 
mg  a  capital  exAeiiditare  of  more  than  iT'ifi  nnn  ^  '^**'  mvolv^ 
yesterday  by  A.  ETLacombe'  nrilden*  «f  5k^.'  ??  V^  announce 
pany.    Consiuctioh  will  be^  ^President   of  Shell   Development  Co.- 

spring   and   continue   over  a  two- 


iiaff's'*.c?eX?:  [^i  ^e''?e^\'a;;r.a^"o^1lt"^"'''  ^\r' '°  ^--  ^^« 

f=7n  T  ^™'"- v" 


State  Labor  Code 
Revisions  Published 


BUSINESS  CLASS  AT 
U.  OF  C.  EXTENSION 


Changes  in  the  labor  laws  made 
at  the  1945  session  of  the  Legisla- 
ture have  been  included  in  the  1945 
edition  of  the  Labor  Code  which 
has  just  been  published,  announced 
Paul  Schart^nberg,  Director  of 
the  California  Department  of  In- 
|dustrial  Relations,  today. 

"We  find  that  many  violations 
of  the  labor  law  are  not  due  to 
wilfulness  but  to  lack  of  acquaint- 
ance with  the  statutes,"  said  Mr. 
Scharrenberg,  who  urged  all  em.- 
ployers,  labor  unions  and  inter- 
fjsted  parties  to  secure  copies  of 
the  new  Labor  Code. 


SUMMERBELL  ROOF  STRUGTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanjcs 

Enterprise  10930  TWinoaks  3622 


Among  the  classes 
I  .next  week  at  the  San  Francisco 
center,  University  of  California 
Extension,  540  Powell  street,  are 
three  in  the  business  administra- 
tion department.  "Office  Manage- 
ment", IS  scheduled  for  Monday 
evening;  "Legal  Aspects  of  Credit" 
meets  Tuesday  night;  and  "Real 
Instate  Appraisal  and  Evaluation" 
starts  Wednesday  night.  All  class- 
es meet  from  7  to  9  p.  m 


The  current  edit^p  of  the  Labor 
Code  is  of  pari^ruiiir  importance 
beginning  becaus*^  it  incorporates  the  far- 
Francisco  ;  ^•««ching  changes,  br-^ught  about  as 
a  result  of  the  riecent  reorganiza- 
tion of  the  Department  of  Indus- 
trial Relations. 


Architects'  Luncheons 
Slated  March  20,  29 

President  Andrew  T.  Hass  of 
the  Northern  California  Chapter 
of  the  American  Institute  of  Arch- 
itects, annouhced  today  that  arch- 
itects luncheons  will  be  held  on 
March  20  and  29  in  the  English 
Room  in  the  Palace  Hotel. 

Architect  Paul  Williams.  Los 
Angeles,  will  be  the  guest  and 
speaker  at  the  luncheon  to  be  held 
at  noon  Wednesday,  and  Architect 
Pietro  Belluschi,  Portland,  Ore., 
will  be  the  guest  and  speaker  at 
the  luncheon  to  be  held  Friday 
noon,  March  29.  All  architects  are 
invited  to  attend  these  luncheons. 

A^chltectTh^or'e''  tr^^  V?"    ""^.",  l"^  ^'^^^^^  ^"  ^^e  center 
bS  8918  Bemardi.  EX-Jand    laboratory   apace   around   the 

«^  rii.icttjr.    Exuritjr  balcdiiies  will 

1    C>€  '  - 


year  period 

The  uflriertakinig  includes  con- 
•struction  of  three  major  new  build- 
ings and  extensive  remodeling  of 
present  facilities.  It  follows  close- 
ly the  lifting  of  building  restric- 
tions which  did  not  allow  the  com- 
pany to  add  much-needed  labora- 
tory space  during  the  war. 

In  explaining  the  critical  need 
for  expansion  of  research  facili- 
ties, the  Shell  development  presi- 
dent pointed  out  that  in  recent 
years  the  petroleum  industry  has 
grown  from  a  relatively  simple 
processing  industry  into  a  complex 
and  diversified  manufacturing  in- 
dustry producing  highly  special- 
ized petroleum  products  and  large 
quantities  of  chemical  materials 
which  were  formerly  available  on- 
ly in  limited  volume  at  much  high- 
er cost. 

Shell  leaders  view  their  expan- 
sion undertaking  a»  a  long-term  in- 
vestment in  the  continued  technical 
progress  of  American  industry. 

"Our  building  program  is  an- 
other step  to  insure  that  the  Shell 
organization  will  always  be  a 
leader  in  the  quality  of  products 
sold,  in  the  development  of  new 
products,  and  in  the  improvement 
of  manufacturing  methods,"  La- 
comble'  said. 

To  aid  and  expaidd  this  tjT>e  of 
«Jcientific  probing,  Shell  Develop- 
ment's management  asked  the 
architectural  firm  of  Allison  and 
Rible,  Los  Angeles,  to  submit 
plans  for  complete  modernization 
of  present  facilities  at  Emeryville. 
Their  unitized  design  calls  for  con- 
struction of  three  major  new 
buildings  and  considerable  re- 
modeling and  rearranging  of  pres- 
ent facilities. 

Architectural  plans  now  ap- 
proved show  the  largest  of  the  new 
buildings  as  an  eight-story  struc- 
ture with  basement,  designed  pri- 
marily to  house  the  research  lab- 
oratories. It  will  be  of  steel  and 
concrete  construction,  built  in  the 
form  of  a  square  vi»ith  ventilation 
ducts  and  elevators  in  the  center 


Copies  may  be  secured  at  the 
office  of  the  Bureau  of  Printing, 
Documents  Division,  Room  214, 
State  Capitol,  Sacramento,  at  77 
cents  each. 


brook  8918 

'jTJ^tz  z^t^  "S'^ri  ^^;K  in^4xr  Ar^r^*-?,.-: 

under  the  auspices  of  the  Womens' 
Architectural  League,  the  San 
Francisco  Museum  of  Art,  and 
the  Northern  California  Chapter 
of  the  American  Institute  of  Arch- 
itects. 


to  the  present  administration  build- 
ing. Its  completion  will  necessi- 
tate modernizing  the  existing  fa- 
cilities to  harmonize  with  the  new 
construction  and  will  double  the 
space  now  available  for  office  and 
staff  workers. 

*«Jt^  ^^'"*  structure  is  designed 
fm..  tr^-  ®<J"'Pn^ent.   It  will  reach 
four  stories  with  a  basement  and 
will  house  the  large-scale  labora- 
tory  facilities   and   service    shops. 
As    Its    long   dimension    will    face 
toward  San  Francisco  Bay  on  the 
west     architectural    treatment    of 
the  building  features  a  windowless 
wall  to  eliminate  sun  glare 
c  J"  ajidition  to  the  new  buildings 
bhell    Development's    expansion 
program    calls    for    a    substantial 
expenditure  to  remodel  present  fa- 
culties,    construct     small     experi- 
mental plant  buildings  and  provide 
new  furnishings  and  equipment*^ 
Five   high-speed   automatic   ele- 
vators  will    provide   passenger 
transportation  in  what  will  be  Em- 
eryville's   tollest    buildings.     Two 
additional    elevators    will    handle 
freight 

All  buildings  will  be  equipped 
with  fluorescent  lighting,  central 
heating  and  ventilation.  A  sepa- 
rate drinking  water  system  will 
pipe  wator  to  individual  coolers. 

Specially  constructed  laboratory- 
furnishings  will  be  installed  and 
the  interior  will  be  decorated  in 
a  color  harmony  chosen  for  eye 
comfort  and  attractive  appearance. 
Extensive  use  of^sound-proofing 
will  reduce  noises^commonly  as- 
sociated with  an  industrial  sec- 
tion. 

The  two  main  buildings  will  be 
connected  at  the  third-floor  level 
by  enclosed  bridges,  and  a  covered 
walk-way  will  permit  easy  move- 
ment throughout  the  plant  area. 
— # 

LUMBERMEN'S  LUNCHEON 

The  next  luncheon  and  get-to- 
gether of  the  San  Francisco  Lum- 
bermen's club  will  be  at  noon  Tues- 
day in  the  Concert  Room  of  the 
Palace  hotel. 

Clinton   W.   Stein,   special   agent 
in  charge  of  the  local   FBI  office, 
will  speak  on  the  activities  of  the 
FBI. 


SNAP   TIES  TiMRCD    Di>..^<. 

EXPANSION    JOINT      COLUMN    rTrSL  CURING    COMPOUND 

THREADED    RODS        ''"^^'^'^    CLAMPS  SCREED    SUPPORTS 

All     Txn^.,    nf    r»,          ♦'    /^  REINFORCED    PAPER 

23<LBn^M  S««.       .       Sa^  Francisco  "l*  TH„„e  GAraCd  8768 


^^•UttC'*!'" 


Giant    Grip   Driye   Dowel, 


Uout-te    Grip   Spikt, 


26S 


m^k    ^^""^^^  Connecfors  and  Too/, 
TIMBER   ENGINEERING  CO.  OF  CALIFORNIA 

Market  St..  San  Francisco  ^**nrWKrilA 


EXbrook  3909 


1151  So.  Broadway,  Los  AngeU 
PRospect8269 


LAMINATED  LUMBER 

BEAMS  -  ARCHES 
TRUSSES 


STRUCTURES 

P    O     R    A    T     E     D 


N     C     O     R 


iRtuin  PRinr  compnnv 

MAKES 

FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
.    Phone:  BErkeiey  3440 


STUCCO 


^vSTT^ 


220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 


SERVICE 


INTEGRITY 


RESPONSIBHJTY 


THE 


BROOKMAN 
COMPANY 

Oeo/ers  1b 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


CoH  J.  A.  MANCINI.  Owaer 
or  WILLIAM  O'CONNOR 

Temporory  Locaftom 

55  MAIW   STREET,  SAN  FRANCISCO.  5 

T»tephone  YUkon  0717 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 
Air  Tool,  of  AU  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
rhofte  Mission  1636  -  0755 


INSULATION 

••for  piping,  boilers, 
indusfriol  equipment 

and  refngerafion 


A    n.w    ORGAMIZATtON   •!  •yperlene^rf    MEN 


WAR    SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN   USE 

* 

NEW  6-INCH   12-GAUGE  STEEL  PIPE 

2aFOOT  LENGTHS  WITH 
QUrCK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  LINES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 

* 
For  Full  Information  Contact  Your  Nearest  Dealer 

PACIFIC  PIPE  COMPANY 
San  Frqnclsco  or  Ookland 

DULtEN  STEEL  PRODUCTS.  INC. 

S«ottle  and   Los  Awijeles 

MORSE  BROS    MACHINERY 
0«BV*r,  Cotorodo 


More  Yards  Per  Sack  .  Spreads  Easier  •  te$s  Shrinkage 
PACIFIC     PORTLAND     CEMENT    COMPANY 


Sisallcraff  Reinforced 

yilding  Paper 

FOR  CURING   AMD   FROTECTIN«r  CONCIETf 
$HIATH}M<i  AND   COVERING   MATItlAl 

Tough  —  Waterproof  —  Windpmof 

GIJNN  CARLE  AND  CO. 


20  POTRERO  AVE. 


UH.  S4S0 


SAN  FRANCISCO 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsef>d  St,  Son  Franc'Sfo 
Telephone:  HErr.lock  4884 


^  Bright,  Galvanized,  Blued,  Cement 

Coated.    Annealed,    Building,    Cooperage,    Box, 
Brads,   Spikes,   Miscellaneous    Noils     Staples 

BETHLEHEM    PACIFIC 


^1t>»^►1^444-^**#^^^Ai.#»^^4>1fr^r^r^^^r#*A>*^^4A4>4.4.xxx.l^x^ 


Vor    Maintenance-Tree  Service   in 

Underground  and  Exposed  Steam, 

1^  Hotuater  &  Refrigeranf 

"^  Piping  Systems 
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Generof  Offices:  San   Frcncisce 

l^'t'nct  Ofl?c»i.-  Seattl«.  Portland,  loj  Angeles,  Self  Lok*  City 
S»»e/  Flantt :  SeattU.  Sowth  Son  Francisco.  Lo»  Ang^le* 
•caiing  Works :  Sowtft  Son  Franci»co,  Alameda,  Lot  AfigeUi 
*^ll  Oepofs :  Swinle,  Portla»»d,  Son  Francisco,  Lot  Ang«lei 
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TRADt    MARK 


DURANT  INSULATED  PIPE  COMPANY 


DMribw*0d  fy 

NltL  H.  PETiRSON  COMFANY 

1129  K>LSOM  STRUT  SAN  nAMfttWO  3,  CJUf. 

fkofl*  UNdarMN  Mit 
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DAILY    PACIFIC    BUILDER 


FHiDAY   MARCH  15.  1 944 
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FIRST  PUBLISHED  TODAY 


Clearing  the   Rector  Creek   Reservoir 
Site  in  Napa  County,  California 

STATE    OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER    RESOURCES 


NOTICE  TO  CONTRACTORS 


Sealed   proposals   will    be    received 
at  the  office  of  the  State  Engineer, 
Room    401,    Public    Works    Building, 
Sacramento,     California,     until     1:30 
o'clock  p.m.  on  Wednesday  March  27, 
1W6,  at  which  time  they  will  be  pub- 
licly  opened   and   read,   in    the   same 
room  of   said   building,   for   perform- 
ing   work    in    accordance    with    the 
specifications  therefor,  to  which  spe- 
cial reference  is  made  as  follows: 
CLEARING  THE  FIECTOR  CREEK 
RESERVOIR    SITE     IN     NAPA 
COUNTY,  CALIFORNIA. 
State  Engineer's  Estimate 
Item:  76.5  acres  clearing  the  Rector 
Creel(   Site  in   Sections  19   and   20,  T. 
7  N.,  R.  4  W.,  M.  D.  B.  &  M. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Choker  setter  _..$1.10 

Hand  timber  faller 1.25 

Head  choker  setter  _ 1.25 

Laborer  _ 1.00 

Machine   (power-saw)  faller —  1.35 

Powderman  —  1.876 

Tractor  operator _ 1.70 

Truck    driver     (8    cubic    yards 

water  level  capacity  or  more)  1.50 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.25 

Truck   driv«r    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  1.10 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.00 
Any  classification  omitted 

herein  not  less  than..._ 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men and  guards; — one  and  one-half 
il\^)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modifications  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7  of  the  Standard  Speci- 
fications published  by  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  in  April,  1945,  regarding 
the  laws  to  be  observed,  and  Section 
8,  article  (b),  of  the  Standard  Speci- 
fications regarding  assignment  of 
contract,  and  to  Sections  4100  to  4108, 
inclusive,  of  the  Government  Code, 
State  of  California,  regarding  sub- 
contracting and  assignment  of  sub- 
contracts. 

Forms  of  proposal,  bonds,  contracts 
and  specifications  may  be  seen  and 
obtained  at  the  office  of  the  State 
Engineer,  Public  W^orks  Building, 
Sacramento,  California,  and  they  may 
be  seen  at  the  office  of  the  State 
Engineer,  803  California  State  Build- 
ing, Los  Angeles,  and  at  the  offices 
of  the  Associated  General  Contrac- 
tors In  San  Francisco  and  Los  An- 
geles. 

A  representative  from  the  State 
Engineer's  office  will  be  available  to 
accompany  prospective  bidders  for  an 
inspection  of  the  work  herein  con- 
templated, and  Contractors  are  urged 
to  investigate  the  location,  chara/Cter, 
and  quantity  of  work  to  be  done  with 
a  representative  of  the  State  £>ngl- 
neer. 

No  bid  will  be  considered  unless  It 
is  made  on  a  blank  form  furnished 
hy  the  State  Engineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications.  Each 
bidder  must  be  licensed  and  also  pre- 
qualified  as  required  by  law.  (See 
.said  Proposal  Requirements  and  Con- 
ditions.) • 
The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD  HYATT, 

State  Engineer. 
Dated  March  15,  1946. 

(Daily  Pacific  Builder) 
(Mar.  15-22,  1946) 


water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (IVi) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,   shall   control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in   San  Fmacisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  in  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law.  See  said  Proposal  Re- 
quirements and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Eng^eer. 
Dated  March  15,  1946. 

(Daily  Pacific  Builder) 
(Mar.  15-22-29,  1946) 


Highway      Improvements — Monterey 
County   at  Priest  Valley   Main- 
tenance   Station 


STATE    OF   CALIFORNIA 

DTPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  50 
Higuera  Street,  San  Luis  Obispo, 
California,  until  10:00  A.  M.  o'clock, 
on  March  21,  1946,  at  which  time  and 
place  they  will  be  publicly  opened 
and  read,  for  performing  work  as 
follows : 

Monterey  County,  at  the  Priest 
Valley  Maintenance  Station,  about 
23  miles  east  of  San  Lucas  (V-Mon- 
10-C)  a  water  well  to  be  drilled  and 
cased. 

Plans  and  specifications,  and  fomas 


to  be  issued  upon  the  security  of  the 
unpaid  assessments  and  for  all  oth- 
er particulars  contained  in  said  Res- 
olution of  Intention.  Reference  is 
hereby  further  made  to  the  plans 
and  specifications  for  said  work  and 
improvements  on  file  in  the  office  of 
the  Secretary  of  said  Sanitar>'  Board, 
in  accordance  with  which  said  work 
and  improvement  shall  be  done  and 
made. 

All   proposals   or  bids  shall   be  ac- 
companied   by    a    check    payable    to 
the     Sanitary    Board     of     said     San 
Pablo    Sanitary    District    and    certi- 
fied   by    a   responsible    bajik    for  an 
amount  which  shall  be  not  less  than 
ten   percent   (10%)   of   the  aggregate 
amount:    of    proposal,    or   by    a    bond 
for    said    amount    and    so    payable, 
signed   by  the  bidder  and  two  sure- 
ties, who  shall  justify,  before  an  of- 
ficer   competent     to     administer    an 
oath,  in  double  the  said  anaount,  over 
and  above  all  statutory  exemptions. 
Notice  is  hereby  given  that  in  ac- 
cordance with   law,   said   San  Pablo 
Sanitary  District,  California,  has  de- 
termined   and    established    the    gen- 
eral    prevailing    rate    of    per    diem 
wages    for    each     craft    or    type    of 
workman  needed  to  execute  and  per- 
form   said    work    and    improvement, 
a  schedule  thereof  being  hereto  ap- 
pended and  designated  '.Schedule  of 
Per   Diem   Wage   Rates". 
SCHEDULE  OF  PER   DIEM    WAGE 
RATES 
Classifleation  Per  Diem  Wage 

Pipe  Layer   (Ironstone  Sewer 

On  ly )    113.60 

Plumbers     13.60 

Tractor  Operator  13.60 

Power    (!5rader    Operator 14.80 

Drag    Line    or    Crane    Operator 

(Under   1   cubic   yard) 16.00 

Drag    Line    or    Crane    Operator 

(Over   1    cubic   yard) — ..  18.00 

Trenching    Machine    Operator —  14.80 

Power    Roller    Operator 13.20 

Power  Shovel  Operator   (Under 

1   cubic  yard)    — 16.00 

Power    Shovel    Operator    (Over 

1  cubic  yard) 18.00 

Oilers   and   Firemen — - 11.20 

General    Laborers    10.00 

Pneumatic   Tool   Operators _  11.00 

Powder    Men    _ 12.00 

Bricklayer  (plus  transportation)  16.40 
Hod    Carrier    (plus    transporta- 
tion)       12.20 

Guards,    Flagmen    and   Watch- 
men      10.00 

Labor    Foremen    —  12.00 

Concrete    Mixer    Operator 12.00 

Cement    Finishers     14.00 

Carpenters —  14.00 

Pilemen-Bridgemen     14.88 

Truck  Driver: 

(Dump — under  4  cubic  yards)     9.20 
iDump — 4     cu.    yd.,     under    6 

cubic    yards) 10.10 

(Dump — 6    cu.    yds.,    under    8 

cubic  yards)   11.00 

(Dump — 8   cubic   yards) 13.80 

(Pickup  under  1000  lbs.) 8.50 

(Flat  rack  over  1000 *lb8.,  less 

than   4500   lbs.)    _ 920 

(Flat  rack  over  4500  lbs.) 9.80 

(Transit   Mix   Concrete  under 

2  cubic  yards)  9.28 

(.Transit  Mix  Concrete,  2  cu. 

yds.  and  under  3  cu.  yds.)....    9.88 
(Transit    Mix  Concrete,   3   cu. 
vds.  and  under  5  cu.  yds.)....  10.68 

(Winch  Truck)   10.38 

(Road   Oil)    9-78 

(Water  Truck)   -«- 9.78 

The  minimum  wage  ^d  to  all 
skilled  laborers  for  which  rates  are 
not    shown    above    shall    be    not    less 


of  proposal,  bonds,  and  contract  may 

be  obtained  at  the  above  address.         Ithan  $1.50  per  hour 

No    bid    will    be.  considered    unless  J    The  minimum  wage  paid  to  all  un 
it    i6   made   on    a   proposal   form   fujrfskilled    laborers   for   which   rates   are 
nished  by  the  District  Engineer,  and  I  not    shown    above    shall   be    not    less 
is  made  in  accordance  with  the  pro-  i  than  $1.25  per  hour 


Carpenter     l.li5 

Cement  finisher 1.76 

Concrete   mixer  operator    (one 

cubic  yard  capacity  or  less)-  1.45 
Concrete  mixer  operator   (over 

one  cubic  yard  capacity) 1-70 

Concrete  vibrator  operator 1-25 

Flagman  1.00 

Jackhammer  operator . 1.26 

I^aborer  1.00 

Motor  grader  operator 1-86 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes  1.28 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equpment, 
shovel  type  controls  (over  one 

cubic  yard)  _ 2.00 

Pile  driver  hoistman  or 

operator    : 1.85 

Pile  driver  man  1.61 

Reinforcing  steel  worker -  l-^^ 

Roller  operator  ...,. 1.65 

Tractor  driver  1-70 

Truck   driver   (18   cubic   yards 

water  level  capa.city  or  more)  1.5625 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) —  1.4875 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capaciyt)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Any  classification  omitted 

herein  not  less  than 1-00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  hoHd^s  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modificatiom  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  ps 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconslst- 
encv,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Hiphway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  i;iW6. 

(X)ailv  Pacific  Builder) 
(Mar.  1-8-tS,  1946) 


The  minimum  wage  paid  to  all 
intermediate  labor,  for  which 
rates  are  not  shown  above,  shall  be 
not  less  than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labdr,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime:  ene  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
watchmen,  guards  and  flagman): 
one  and  one-half  dVj)  times  the 
above    rates. 

The  rates  of  wages,  includmg  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

The  attention  of  bidders  Is  di- 
rected to  the  fact  that  the  work 
herein  proposed  to  be  done  will  be 
financed  in  whole  or  in  part  with 
Federal  funds  and  that  therefore  all 
of  the  applicable  Federal  statutes, 
rules,  and  regulations  will  apply  to 
such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ma- 
terials: and  also  to  the  provisions 
of  Section  8,  articles  (a)  and  (b),  of 
the  Standard  Speoifications  regard- 
ing subcontracting  and  assignment 
of   the  contract,   respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (General 
Contractors  in   San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  licensed 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Require- 
ments   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

Dated:   March  1,  1946. 

(Daily   Pacific   Builder) 
(March  1,  8.  15,  1946) 
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(See  said  Proposal  Requirements  and 
Conditions.) 

The  Depart m«nt  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
0.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  1.  1946. 

(t>aily  Pacific  Builder) 
(Mar.  1-8-15,  1946) 


Highway   I mprcfvement— Siskiyou  Co. 

I 
STATE   OF   CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 


Pile"" driver  hoistman  or 

operator    

Pile  driver  man 


Reinforcing  steel  worker 

Roller    operator    _ 

Structural   steel  worker 
Tractor  driver  


IM 
1.61 
1.50 

1.65 
1.75 
L70 


NOTICE  TCJI  CONTRACTORS 


Sealed  propoAals  will  be  received 
at  the  office  oif  the  State  Highway 
Engineer,  Rooi^  373,  Public  Works 
Building,  Sacratnento,  California,  un- 
til 2  o'clock  p.ijn.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  refad  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  speclficatioha  therefor,  to  which 
special  reference  is  made,  as  follows: 

Siskiyou  County,  portions  between 
Weed  and  Vreka  (I  l-Sis-3-B),  about 
twenty  and  four-tenths  (20.4)  miles 
in  length  to  be  surfaced  with  Im- 
ported borrow  base  and  plant-mlxsd 
surfacing. 

Bids  are  recjulred  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  177(1  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wajges  applicable  to  the 
work  to  be  donie  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  <|lrj-ennan  or 

f  i  reman   j $1.40 

Asphalt  plamt  i^ilxer  operator 
Asphalt  spreading  machine 


1.45 


operator 
Flagman 
Laborer  ... 

Motor  grader  ojperator 
Oil  distributor  bootman 


1.75 
1.00 
1.00 
1.85 


FIRST  PUBLISHED  TODAY 

Highway  Improvements — Shasta  Co. 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


visions  set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by 
a  proposal  guaranty  in  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Standard 
Specifieations. 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  ba.sis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  work  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  work,  as  may 
be  deemed  by  the  Engineer  to  be 
necessary    or    advisable. 

Bids  are  required  on  the  entire 
work    described   herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
herein  specified  are  subject  to  the 
effect.  If  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  I*resident  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  ■  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Cla.ssification    Rate  per  hour 

Laborer    $100 

Drilling   machinery    operator „  1.70 


1.75 
LOO 
1.00 


1.00 

Overtime — one  and  one-half  (1^) 
times  the  above  rates.  Sundays  and 
holidays  (except  watchmen,  guards 
and  flagman) — one  and  one  -  half 
dVa)  times  the  above  rates. 
State  Highway  Engineer's  Estimate 
Item  1.     150  lineal    feet    drilling    and 

casing  well. 

Item  2.       10    hours   pumping   well. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF   HIGHWAYS 

G.  T.  McCOY 

State  Highway  Engineer 

By  L.  H.  Gibson, 
District  Engineer,  District  V. 
Dated:   March  4,  1946. 

(Daily  Pacific  Builder) 
(March  8,  15,  1946) 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un-  |  Any'cfas'siri^tTon"'  om^tt^* 

til  2  o'clock  p.m.  on  April  3,  194*.  at        j^^^.^^^   ^^^  j^^g   ^^^ 

which  time  they  will  be  pubUcly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
SUte  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 

Shasta  County,  between  4.5  miles 
east  of  Ingot  and  Montgomery  Creek 
(H-Sha  28-B),  about  nine  and  seven- 
tenths  (9.7)  miles  in  length  to  be 
surfaced  with  plant-mixed  surfacing. 

Bids  are  required  for  the  enUre 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailmg 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryejman  or 

fireman   •■ ,\k 

Asphalt  plant  mixer  operator...  l.*o 
Asphalt  spreading  machme 

operator    - ~ - 

Flagman  — 

Laborer  - •• .  ej. 

Motor  grader  operator  i-w 

Oil  distributor  bootman  — ^-^ 

Oiler,  power  shovels  or  cranes  1.25 
Operator    of    power    shovel    or 

other   excavating   equipment, 

shovel    type    controls    (up   to 

a.nd  including  one  cubic  yard)  1.85 
Operator    of    power   s^ove   lor 

other  excavating  equipment. 

shovel     type     controls     (o^« 

one  cubic  yard)  —  f^ 

Roller  operator ^^ 

Tractor  driver  --- -■""••""rJa 

Truck    driver    (18  cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    ^4    cubic    yards 

and  less  than  18  cubic  yards 

water  level  capacity)   -- --  a-«'» 

Truck    driver    (8    cubic    yards 

and  less  than  14  cubic  yards 


Overtime     rates,     unles     otherwise 
specified,  at  rate   of  double  time. 

Teamsters,  all  overtime  at  rate  of 
time  and  one-half. 

Shift  work,  two  or  more  consec- 
utive shifts,  7  hours  work  at  eight 
hours  pay.  Eight  hours  shall  con- 
.stitute  a  day's  work  unless  otherwise 
noted.  The  contractor  shall,  in  the 
performance  of  the  work  and  im- 
{irovements,  conform  to  the  Labor 
Code  of  the  State  of  California  and 
other  laws  of  the  State  of  Califor- 
nia, applicable  thereto,  the  excep- 
tion only  of  such  variations  as  may 
be  required  under  the  special  stat- 
utes pursuant  to  which  proceedings 
hereunder  are  taken  and  which  have 
not  been  superseded  by  the  provi- 
sions of  the  Labor  Code.  Prefer- 
ence to  labor  shall  be  given  only  in 
the  manner  provided  by  law.  Vet- 
erans and  resident  local  labor  shall 
be  given  preference  by  the  contrac- 
tor whenever  possible,  if  skill  and 
working  ability  permit  without  In- 
creasing the  ultimate  cost  of  the 
work  and  improvements  to  the  Dis- 
trict and  its  officer. 

Reference  is  hereby  made  for  fur- 
ther particulars  to  the  resolution  of 
the  Sanitary  Board  of  the  San  Pablo 
Sanitary  District  of  California,  adopt- 
ed March  1,  1946,  establishing  such 
wage  rates  and  the  attention  of  all 
bidders  is  directed  to  said  resolution 
on  file  in  the  office  of  the  Secretary 
of  the  Sanitary  Board  of  the  San 
Pablo  Sanitary  District. 

Said  proposals  or  bids  shall  be 
delivered  to  the  Secretary  of  said 
San  Pablo  Sanitary  District  on  or 
before  7  o'clock  P.  M.,  on  Monday, 
the  25th  day  of  March,  1946,  on  which 
dav  and  hour  all  proposals  or  bids 
received  will  be  publicly  opened  by 
said  Sanitarv  Board  of  the  San 
Pablo  Sanitary  District,  California. 
Dated:  March  1,  1946. 

FRITZ  CARLFIELD, 

Secretary  of  the  Sanitary  Board 

of   San   Pablo    Sanitary   District, 

Contra  Costa  County,   California 

(Daily  Pacific  Builder) 

(March  8,  15,   1946) 


Highway   Imp. — Merced   County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Highway    Improvements — Siskiyou 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Highway    Improvements— Mendocino 
County 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


Intention    No.   1-26-46F— SanlUry 

Board    of    the    San     Pablo    Sanitary 

District    of    California 


NOTICE  INVITING  SEALED  PRO- 
POSALS FOR  SEWER  IMPROVE- 
MENTS UNDER  IMPROVEMENT 
ACT  OF  1911  AND  UNDER  IM- 
PROVEMENT   BOND    ACT   OF    1915 


I>ursuant  to  statute  and  to  resolu- 
tion by  the  Sanitary  Board  of  the 
San  Pablo  Sanitary  District  of  Cal- 
ifornia, ordering  the  woi*  and  di- 
recting this  notice,  said  Slmitary 
Board  hereby  invites  sealed  propos- 
als  or  bids  for  doing  the  work  and 


NOTICE  TO  CONTRACTORS 


improvement     described     in     Resolu- 
tion of  Intention  No.  1-26-46F  of  said    {^e  Department  of  PubUc  Works  hsia 


Sealed  proposals  will  be  reoetred 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building.  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  pubUcly 
opened  and  read.  In  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Mendocino  County,  at  Oooley  Creok, 
1  mile  east  of  Hopland  (l-M«Mr»-16-A), 
a  reinforced  concrete  slab  bridge  on 
concrete  pile  bents  to  be  constructed 
and  about  twelve  hundredths  (01.12) 
mile  of  approaches  to  be  graded  and 
surfaced  with  road-mixed  surfacing 
and  seal  coat  applied  thereto. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provtskps 
of   Section    1770  of  the  Labor  Code, 


Sealed  prop<.sals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  P.  M.,  on  March  27,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  leference  is  made,  as 
follows: 

Merced  County,  between  Black 
Rascal  Cajial  and  Buhach  Station 
(X-Mer-4-C),  about  three  and  eight- 
tenths  (3.8)  miles  in  length  to  be 
graded  and  paved  with  Portland  ce- 
ment concrete  and  four  (4)  bridges 
to   be  constructed. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Skilled   Labor 
Classification Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman     1.40 

Asphalt  plant  mixer  operator..  1.45 
Asphalt  spreading  machine 

operator     _ 1.75 

Carpenter    1.326 

Cement   finisher  1.76 

Concrete   mixer   operator    (one 

cu.  yd.  capacity  or  less) 146 

Concrete  mixer  operator  (over 
1  c.y  yd.  capacitv  and  paving 

type)    ;. „ 1.70 

Mechanical  tamper  and  finish- 
er operator  (concrete  or  as- 
phalt)      „ „  1.70 

Motor  grader  operator —  1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  1  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  tj'pe  controls   (over  1 

cubic   yard)    _ 2.00 

Pile  driver  hoistman  or  oper- 
ator     1.86 

Pile  driver  man 1-W 

Reinforcing    steel    worker 1.50 

RoHer    operator    l'*5 

Tractor    driver   „.!.!„ J-70 

Truck   driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5626 
Truck  driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water   level   capacity) 1.4375 

Truck  driver  (8  cubic  yards 
and  less  than  14  cubic  yards 

water   level    capacity) 1-375 

Intermediate  Grade   Labor 

Concrete  vibrator  operator 1.25 

Headerboard   man  1.376 

Jackhammer  operator 1-25 

Oil  distributor  boetman 1-125 

Oiler  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic   yards 
and  less  than  8  cubic  yards 

water   level   capacity)- 1-U78 

Truck  driver  (leas  than  4  cu- 


Sanitar>'  Board  of  the  San  Pablo 
Sanitary  District  of  California  adopt- 
ed Januar>'  26,  1946.  Said  Resolu- 
tion of  Intention  is  hereby  referred 
to  for  a  description  of  said  work  and 
Improvement,  the  grades  to  whtcli 
it  is  to  be  done,  a  description  of  the 
District  to  be  assessed  to  pay  the 
OQsU  and  WTtwuffli  tixereoC.  the  booda 


ascertained     the     preneral     prevalllnf 
rate  of  wages  applicable  to  the  weik 
to  be  done  to  be  as  follows- 
Classification  Rateporlnour 

AsT^ialt  plant  dryerman  or 

fireman  |L4S 

Asphalt  plant  mixer  operator—  1.46 
Asphalt  spreading  machine 

openUor   .  —,,     .  LW 


bic    yards    water    level    ca-       ___ 
paclty)    .  1.0C6 


Flagman 
Liborer 


Unskilled  Lat>or 


_  1.00 
_.  1.00 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373.  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  20,  1946 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Siskiyou  County  between  Vreka 
and  Camp  Lowe  ( I  l-Sls-3-Yre,C), 
about  thirteen  and  three-tenths  (13.3) 
miles  in  length  to  be  surfaced  with 
imported  borrow  base  and  plant- 
mixed    surfacing 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman    ^1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    1.75 

Flagman 1.00 

Laborer  1.00 

Motor  grader  operator  1.85 

Oil  distributor  bootman  -.  1.128 

Oiler,  power  shovels  or  cranes  1.25 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard)  2.00 

Roller  operator  1-€B 

Tractor  driver 1.70 

Truck   driver    (18   ctibic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  _  1.4375 

Truck    driver    (8    cubic    yards 
and  less   than   14   cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  _.  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)-  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  ratea 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (1%)     times     the     above 
rates. 

The  rates  of  waiges,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  in  consist - 
encv  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  controL 

Plans  may  be  seen,  and  fonzB  of 
proposal,  bonds,  con'ract,  and  spe<:i- 
flcations  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
<>een  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  Is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco 

No  bid  will  be  considered  tmless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  CondiUons  set  forth  under  Sec- 


1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  p^wer  shove  lor 
other  excavating  equipment, 
.shovel  type  controls  (up  to 
and  includingj  one  cubic  yajd)  1.85 
Operator  of  pbwer  shovel  or 
other  excava|ting  equipment, 
shovel     type    controls     (over 

one  cubic  yarjd)  2.00 

Roller  operatoi 1.65 

Tractor  driver  - 1.T0 

Truck   driver    fl8   cubic   yards 

water  level  capacity  or  more)  1.5626 
Truck    driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver     (8    cubic    yards 
and  less  thai)i  14  cubic  yards 

water  level  dapacityt  „ 1.375 

Truck    driver    (4    cubic    yards 
and  less  thab  8  cubic  yards 

water  level  cjapacity)  -..  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  on<(    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (l%ji  times  the  above  rates. 
The  rates  of  'wages,  including  over- 
time, holiday  Or  Sunday  rates,  above 
-specified  are  subject  to  the  effect.  If 
anplicable  hereito,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  of  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  ca$e  of  any  inconsistency 
the  rates  fixedi  by  any  such  applica- 
ble Federal  oWler,  whether  higher  or 
lower,   shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bondl?.  contract,  and  speci- 
fications may'  be  obtained  at  the 
office  of  the'  State  Highway  Engi- 
neer, Public  Vl^orks  Building,  Sacra- 
mento, Califorbla,  and  they  may  be 
seen  at  the  cjffices  of  the  District 
Engineers  at  ilvos  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  isituated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  i.s  made  on  i  blank  form  furnished 
by  the  State  ijlighway  Engineer  and 
i.«  made  in  accjordance  with  the  pro- 
visions of  the  jProposal  Requirements 
and  Condition.t  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
al.so  prequalified  as  required  by  law. 
(See  said  Prop)osal  Requirements  and 
Conditions.) 

The  Departi^ent  of  Public  Works 
r.srrve.s  the  ijight  to  reject  any  or 
all  bids.  "^ 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
Stkte  Highway  Engineer. 
Dated  March  8,  1946. 


Truck    driver    (18   cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 

and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck  driver   (   8  cubic  yards 

and  less  than  14  cubic  yards 

water  level  capacity)  „ 1.375 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Jackhammer  operator 1.25 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes..  1.25 
Truck    driver    (4    cubic    yards 

and  less  than  8  cubic  yards 

water  level  capacity)   „  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..  1.0625 
Unskilled  Labor 

Flagman  LOO 

Laborer  .._ - 100 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  In  ftie  speciad 
provisions,  as  interpreted  in  the  light 
of  this  classification. 

The  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  Jess  than 
$1.25  per  hour. 

The  minimum  wage  i>ald  to  all  in- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  lesa 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
.skilled  labor,  for  which  rates  are  not 
.shown  above,  shall  be  not  less  than 
$1.00  per  hour. 

Overtime — one  and  one-half  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except 
v.atchmen.  guards  and  flagmen) — 
one  and  one-half  (1%)  times  the 
above  rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  aaiy  and  all  lawful  orders  of  the 
President  or  any  other  autL^'iied 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconslst- 
encv.  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  fact  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  statutes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  Is  par- 
ticularly directed  to  the  provisions 
of  Section  7,  article  (a),  subarticle 
(6),  of  the  Standard  Specifications 
regarding  the  use  of  domestic  mate- 
rials; and  also  to  the  provisions  of 
Section  8.  articles  (a)  and  (b),  of  the 
Standard  Specifications,  regarding 
subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  Is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  ax:cordance  with  the  pro- 
visions of  the  Proposal  RequlremenU 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGITWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  1,  1946. 

(DaUlv  Pacific  Builder) 
(Mar.  1-8-15.  1946) 


For  Better  Building 


OFFICE    AND    WAREHOUSE 

Ground  was  broken  in  December 
for  the  construction  of  a  Frigid- 
aire  District  Office  and  warehouse 
in  North  Kansas  City.  The  build- 
ing will  provide  approximately  45,- 
000  sq.  ft.  of  office,  storage,  repair 
and  sales  space,  will  cost  approxi- 
mately $200,000.  Construction  is 
JDailv  Pacific  Builder)    pxpected   to   take   from   90  to    120 

days. 

RESEARCH     LABORATORIES 

The  Standard  Oil  Co.  of  Indiana 
has  announced  plans  for  new  re- 
search laboratories  in  Hammond, 
Ind.,  and  work  has  been  started  on 
some  of  the  buildings  in  the  group. 
The  main  administration  building, 
general  laboratories,  three  pilot- 
plant  buildings  and  a  cafeteria  are 
scheduled  for  immediate  construc- 
tion; an  engine  laboratory,  a  green- 


rMar.  8-15-22,  1946) 

it- 


Highway    Improvements — Lake   Co. 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 


Sealed    prop<t>sals   will    be    received 
at   the   office  frt  the  State  Highway  ,  „  ,.       _         . 

Engineer,    Room    373,    Public  Works  :  house    for    insecticide    work,   addi- 


Building.  Sacramento,  California  un  '  tjonal  pilot  -  plant  buildings  and 
til  2  o'clock  p  m.  on  March  27,  1946.  |  ^^j^g^  research  facilities  will  fol- 
at  which   time  they  will   be  publicly  1 1        later 

opened  and  nead.  In  the  AssembV  i  „  .  .  '  ,  u,.;ij:„„„  :„  ♦!,_  «--..,.« 
Room  of  said  building,  for  construe-  Principal  buildings  in  the  group 
tion  in  accordance  with  the  specifica-  |  will  be  of  light-gray  bnck,  willb« 


tions  therefor,   to  which   speciai   ref 
erence  is  mad«,  of  a  portion  of  State 
highway  as  f ollow^s : 

Lake  County,  acro»»    Kelsey   Creek 

at  Kelseyville  ( I  Lak-SS-D),  a  struc- 
tural steel  girder  bridge  and  ap- 
proaches  to    be   constructed. 

Bids  are  required  on  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of    Section    17lr0  of   the   Labor   Code, 


air  conditioned  througout.  The 
basic  unit  will  be  a  two-man  lab- 
oratory, with  removable  parti- 
tions to  permit  easy  alteration  to 
one-man  laboratories  or  larger 
areas  as  desired.  Holabird  &  Root, 
Chicago,  are  the  architects. 

FLOOR    SPACE    TREBLED 

Immediate  trebling  of  floor  space 
in  its   Kokomo,   Ind.,  factory  has 


the    Department    of    PubUc    Workii  I  ^een  announced  by  the  Pittsburgh 
has  ascertained  the  general  prevaiUng    Plate   Glass  Co.    1  he   plant   f  abri- 
rate  of  wages  applicable  to  the  work  ]  cates  Pittco  storefront  metal. 
to  be  done  to  be  as  follows:  j      The  expansion,  expect^*d  to  cost 

Skilled  Labor  approximately    |800,0(K),    will    in- 

Classlfication  Rate  per  hour    crease  floor  space  from   30,000  to 


Asphalt  plant  dryerman  or 
fireman ; 11.40 


Asphalt  plant  mixer  operator. 
Asphalt  spreading  ma!chine 

operator   __, 

Carpenter 


1.46 

L75 

1.125 

LT5 


Positions  not  listed   above  wtU   be 
allocated  in  accordance  with  the  dei 
Inltlons  which  appear  m  the  8i)«ciai 
provisions,  as  interpreted  in  the  Ught 
of   this   classification 

The    minimum    waee    paid    to    all  ^     ^  „     _^.„     ». 

•Wiled  labor,  for  whlrfi  ra^  are  not  tion  2  of  the  Standard  Spedfl^tlona 
shown  above.  ■hAii  be  not  less  than  '  Each  bidder  must  be  UccBsed  aiul 
|05  per  houT.^^  »l»o  prequalified  as  required  by  law.  I  Painter  (struotuxai  steel) 


Cement  finisher 

Concrete  mixer  operator  (one 
cubic  yaid  (Capacity  or  less).  1.45 

C!oncrete  mixnr  operator  (over 
one  cubic  yard  capacity  and 
paving    typ^n    1.70 

Derrick    operator 2.00 

Motor  grader  operator 1.86 

Operator  of  x>wer  shovel  or 
other  excavating  equipment, 
shovel  type  oonta»ls  (up  to 
and  IncludiDR^  one  cubic  yard)  L8B 

Operator  of  x)wer  shovel  or 
other  excavating  equipmeot, 
shovel  type  controls  (over  oae 
cubic  yaid)   ...-~ IM 


90,000  sq.  ftv.,  and  will  add  facilities 
for  the  production  of  a  new  line 
of  rolled  shapes  from  aluminum 
sheet  or  strip.  The  Mahony-Troast 
Construction  Co.,  Passaic,  N.  J., 
is  engineer  and  building  contractor. 
PLANT     FOR    WASHERS 

Immediate  construction  of  a  new 
Los  Angelee  plant  has  been  an- 
nounced by  the  Hurley  Machine 
Division,  Electric  Household  Util- 
ities Corp.,  for  the  manufacture 
of   Thor   Automagic   Washers. 

Representing  a  possible  fl.OOi,- 
000  investment  when  fully  develop- 
ed, the  new  plant  will  be  built  on 
a  lO-acre  site  in  El  Monte,  a  sub- 
urb of  Los  Angeles,  will  have  a 
600-ft.  fr<3ntage  and  cover  170,000 
aq.  ft. 


•tt 
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Men  Behind  The  Jobs  -  - 

Frank  A.  Banks,  Engineer  and  Adminisl 


ha 


If  I  rank  A.  BanitB  hadn't  become  a  Government  engineer  he  would 
ve   bwn    a    good    teammate   for   "Cannonball"  Baker   or   "Barney" 
Oldfield,  bi^rause  the  man  who  will  direct  the  destinies  of  the  Burean 

of  Reclamation's  largest  single 
irrigation  system  likes  to  travel 
fast,  whether  on  land  or  water. 

Fortunately  to-  the  Columbia 
Basin  Project  and  for  the  multi- 
tude of  140,000,000  Americans  who 
are  shareholders  in  this  great  en- 
terprise, Banks'  love  for  speed  has 
been  applied  mostly  to  the  con- 
struction field — ^but  he  undoubted- 
ly could  have  been  a  strong  con- 
tender for  land  and  water  speed 
records.  As  it  was,  though,  the 
engineer's  aptitude  for  speedy  ac- 
tion made  it  possible  for  Grand 
Coulee  Dam  to  take  its  position 
early  in  the  war  as  a  leading  pro- 
ducer of  hydroelectric  energy — 
and  to  make  possible  the  operation 
of  the  atomic  bomb  plant  at  Han- 
ford.  Now  the  Government  has 
called  upon  him  to  supervise  con- 
struction of  the  irrigation  phases 
of  the  Columbia  Basin  Project,  a 
job  much  bigger  than  the  building 
of  Grand  Coulee  Dam,  and  Banks 
is  extremely  proud,  but  not  boast- 
ful, of  that  distinction. 

Banks'  desire  to  move  just  a 
little  faster  than  the  average  per- 
son was  evidenced  early  in  his  ca- 
reer. He  was  graduated  from  the 
University  of  Maine  in  1906  with 
a  bachelor  of  science  degree  in 
Civil  Engineering,  joined  the  Bu- 
reau of  Reclamation  the  same  year 
and  was  assigned  to  the  Lower 
Yellowstone  Project  in  Montana. 
After  three  years  at  Lower  Yel- 
lowstone he  became  Division  De- 
signing Engineer  at  Boise,  Idaho, 
where  he  prepared  preliminary 
plans  for  the  Arrowrock  dam,  for 
years  the  highest  in  the  world. 
From  1913  to  1917  he  was  in 
charge  of  the  Jackson  Lake  Dam 
in  Wyoming,  which  created  a  res- 
ervoir then  fourth  largest  in  the 
United  States  and  fifth  largest  in 
the  world.  During  the  following 
three  years  he  was  construction 
engineer  on  the  Minidoka  Project 
in  Idaho,  and  from  1920  to  1927 
he  held  similar  responsibilities  in 
the  American  Falls  Project  of 
Idaho. 

From  1927  to  1933,  he  headed 
construction  forces  building  Owy- 
hee Dam  of  the  Owyhee  Project 
(Ore.-Ida.)  which,  until  the  com- 
pletion of  Boulder  Dam,  was  the 
highest  dam  in  the  world. 

Then,  in  1933,  the  engineer  came 
to  the  Columbia  Basin  Project  and 
took  over  the  reins  in  building  the 
biggest  dam  ever  constructed  by 
man.  He  has  held  the  job  of  con- 
struction engineer,  and  then  su- 
pervising engineer  of  the  Colum- 
bia Basin  Project  continuously 
since  then  and  in  addition  he  was 
drafted  as  Acting  Administrator 
for  the  Bonneville  Power  Admin- 
istration for  four  months  in  1939. 
In  October,  1943,  the  Bureau  of 
Reclamation  honored  him  further 
by  naming  him  Regional  Director 
of  Region  I.  This  heavy  responsi- 
bility, however,  frequently  drew 
him  away  from  his  beloved  Coulee 
Dam.  and  on  Nov.  21  of  last  year 
he  relinquished  his  duties  as  re- 
gional director  so  that  he  could 
devote  full  time  to  the  Columbia 
Basin  Project. 

Highly  respected  throughout  the 
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FRANK  A.  BANKS 

"The  Boss",  or  "The  Chief",  as  he 
is  known  l^  his  associates,  i.s 
wholly  free  of  conceit  and  doesn't 
care  to  be  addressed  as  "Dr 
Banks",  although  he  hclds  honor- 
ary degrees  from  the  University 
of  Maine  and  Washington  State 
College. 

Despite  that  he  holds  the  high- 
est position  in  the  Pacific  North- 
west's largest  building  job  and  his 
responsibilities  .«furpass  those  of 
the  president  of  a  multi-million- 
dollar  corporation,  Banks  hasn't 
surounded  himself  with  swanky 
office  furniture  or  other  luxuries 
befitting  his  title.  His  desk  is 
the  same  as  anyone's,  his  chair 
is  not  leather  upholstei*ed,  but  is 
the  familiar  oak  found  irv  any  of- 
fice on  the  project. 

Probably  the  greatest  tribute 
ever  paid  the  supervising  engineer 
came  from  the  Sacramento  "Bee" 
on  Aug.  14,  1943,  which  editor- 
alized: 

"Banks  is  the  engineer  who  was 
in  charge  of  building  the  Grand 
Coulee  Dam,  the  greatest  struc- 
ture ever  built  by  the  hand  of 
man.  He  is  now  its  administra- 
tor. 

"For  the  same  job,  a  private 
utility  would  pay  Mr.  Banks  prob- 
ably $100,000  a  year.  Mr.  Banks 
would  get  more  money,  but  he 
probably  would  not  have  such  tre- 
mendous things  to  do."  And  Frank 
A.  Banks  likes  to  do  tremendous 
things. 

# 

U.  S.  STEEL  TELLS 

OF  WAR  CONVERSION 


The  war  role  of  the  steel  indus- 
try told  by  its  largest  producer, 
the  United  States  Steel  Corp.,  is 
graphically  portrayed  in  a  two- 
color  164-page  book  titled,  "Steel 
in  the  War". 

The  book  assembles  for  the  first 
time  facts  and  figures  which  meas- 
ure the  importance  to  national  se- 
curity of  this  basic  metal.  Gener- 
ously illustrated  with  action  photo- 


graphs   taken    by    the    Army    and 
Navy,  the  book  carries  the  story  of 
i  home-front  production  which  back- 
engineering  world,  the  supervising  |  ed  up  the  assault  on  beaches  and 


engineer  for  the  Columbia  Basin 
Project  has  not  let  honorary  de- 
grees and  other  plaudits  change 
his     inherently     friendly     nature. 


Cost 

Quiz 


ACC 


P 


ountants  In 


rogram 


Duel 


San  Francisco  cost  accountants 
lost  a  battle  of  wits  Saturday  night 
in  a  radio  quiz  duel  program  heard 
over  station  KFRC  in  San  Fran- 
cisco. 

The  program,  "Quiz  of  Two  Cit- 
ies", is  a  weekly  feature  and  car- 
ried the  battle  between  Los  An- 
geles and  San  Francisco  chapters 
of  the  National  Association  of 
Cost  Accountants. 

Local  accountants  participating 
were:  Douglass  M.  Barrows,  El 
Dorado  Oil  Works;  Harry  K.  Rob- 
erts, Crown  Zellerbach  Corp.;  Rog- 
er Rush,  Sunset-McKee  Standard 
Register  Sales  Co.;  and  Moritz  E. 
Pape,  Consolidated  Chemical  In- 
dustries,  Inc. 

A  return  engagement  is  antici- 
pated in  the  near  future  when  lo- 
cal 'Vhiz  kids  of  the  figures"  will 
attempt  to  recoup  their  losses. 


^'i  BBFR  BASE  PAINT 
AVAILABLE  AGAIN 


cities    on    European    and    Asiatic 
fighting  fronts. 

The  story  of  the  conversion  of 
America's  great  basic  industry  to 
war  production  and  its  expansion 
to  meet  the  greatest  demand  for 
steel  ever  known  is  impressive. 
Copies  of  it  have  been  circulated 
to  thousands  of  libraries  where 
they  may  be  used  for  reference 
purposes.  The  book  was  written 
and  compiled  by  Douglas  A.  Fish- 
er of  the  Office  of  Assistant  to 
Chariman,  United  States  Steel 
Corporation,   New  York   City   6. 


HOUSES 

The  Book  of  Houses  Planned 
for  Beauty  and  Utility  at  Low 
Cost.  150  photographs,  100  plans 
for  $5,000  to  $10,000  homes.  By 
John  P.  Dean  and  Simon  Breines. 
New  York  16,  N.  Y.  (419  Fourth 
Ave.),  Crown  Publishers,  1946, 
SYz  by  11  in.,  144  pp.,  illus.    $2. 

Anyone  who  has  read  Dr.  Dean's 
recent  book,  "Home  Ownership:  Is 
It  Sound?"  (see  AR,  July,  1945,  p. 
128),  will  find  the  first  few  chap- 
ters of  the  current  volume  thor- 
oughly familiar.  Dr.  Dean  still 
warns  constantly  and  convincingly 
of  the  dangers  inherent  in  buying 
or  building  a  house.  It  is  a  little 
curious,  therefore,  to  find  him 
teaming  up  with  an  architect  in 
the  production  of  a  book  on  house 
planning. 

The  team  is  a  happy  one,  how- 
ever. The  sensible,  albeit  discour- 
aging, warnings  of  Dr.  Dean  go 
very  nicely  with  the  architectural 
understanding  and  logic  of  Simon 
Breines.  In  their  preface  these 
authors  say  that  they  are  addres- 
sing their  ideas  to  prospective  pur- 
chasers of  homes  in  the  $5,000  to 
$10,000  class.  They  explain  that 
most  of  the  houses  they  have  in- 
cluded are  traditional  in  style  be- 
cause (1)  most  of  the  homes  to 
be  found  for  sale  are  traditional, 

(2)  most  people  prefer  such  homes, 

(3)  there  is  no  point  in  including 
primarily  modern  houses  when  they 
are  so  hard  to  find,  and  (4)  the 
good  modern  design  is  slanted  at 
the  $20,000  to  $30,000  pocketbook. 
All  very  sensible.  The  houses  them- 
selves are  sensible,  too — well  plan- 
ned, most  of  them,  and  varying 
widely  in  both  size  and  style.  They 
are  not  presented  as  a  portfolio 
from  which  the  would  -  be  honie 
owner  can  select  the  house  of  his 
dreams,  but  as  a  handbook  from 
which  he  may  glean  an  idea  here 
and  another  there  to  be  incorporat- 
e<l  into  his  ideal  home. 

This  is  a  book  that  the  prospec- 
tive home  owner  will  really  find 
useful.  The  text  covers  every 
imaginable  subject  —  from  check 
lists  and  risks,  costs  and  purchase 
plans,  legal  pitfalls  and  home  safe- 
ty, to  "purchasing  a  neighborhood", 
making  the  most  of  the  lot,  the 
plan,  remodeling,  the  basic  house, 
prefabs,  and  weekend  cabins.  Pho- 
tographs and  plans  are  liberal  in 
number,  adequate  in  stze. 

It  is  unfortunate  that  more  care 
was  not  taken  with  the  appear- 
ance of  the  book  itself.  The  photos 
are  all  a  wishy-washy  gray,  many 
of  the  plans  are  blurred. 

HOME    BUILDING 

Make  Your  Home  Y'our  Hobby. 
By  Walter  J.  Coppock.  Yellow 
Springs,  O,  The  Antioch  Press. 
1945.  6  by  9  in.,  92  pp.,  illus.  $1.50 

Contrary  to  the  Implications  of 
its  title,  this  is  not  a  handbook  of 
ideas  on  interior  decorating,  but 
another  of  the  rabbit-like  home- 
building-manual  family.  The  hob- 
by part  of  the  title  refers  to  the 
fact  that  the  book  is  intended  pri- 
marily for  the  person  who  wishes 
to  do  his  building  with  his  own 
hands. 

Because  of  its  itended  audience, 
the  book   contains    a   good   bit   of 
practical   information,  much  of  it 
perforce    rather   elementary.     Not 
enough  attention  is  paid,  however, 
to  the  problems  of  design.    What 
little   mention   of  design   is    made 
is  usually  on  the  negative  side — 
such  and  such  is  "not  good  design." 
Mr.    Coppock,    an    engineer,    is 
much   more  concerned  with   mate- 
rials and  workmanship  than  he  is 
with  plan.   A  good  part  of  his  book 
is    given    over    to    the    technical: 
walls,    stairs,    piping,    and    so    on. 
There  is  a  whole  chapter  devoted 
to   air   conditioning,    and    another 
dealing    exclusively    with   the    re- 
duction of  building  costs.  Just  one 
short  chapter  is  given  over  to  in- 
terior planning,  and  this  is  mere- 
ly   a   description    of    three    rather 


ordinary  little  houses,  all  very 
much  alike.  One  of  them  is  the 
author's  own. 

BRITISH  BUILDING 

Architects'  Year  Book.  Jane 
B.  Drew,  F.R.I.B.A.,  ed.  London, 
E.C.  1  (Diamond  House.  36-38 
Hatton  Garden),  Paul  Elek,  Ltd., 
1945.  7'/2  by  10  in.,  412  pp.  Ulus. 
35  8.  , 

The  aim  of  this  volume,  says  the 
editor  in  her  foreword,  is  "to  show 
trend  and  to  help  the  forward- 
looking  architect  by  giving  him 
the  necessary  background  of  basic 
contemporary  knowledge."  With 
this  end  in  mind,  13  papers  are 
presented  on  various  subjects  rang- 
ing from  landscape  architecture 
and  town  planning  to  housing,  plan- 
ning industrial  buildings,  and  serv- 
ice buildings.  A  technical  section 
includes  16  papers  on  such  items 
as  structural  steel,  reinforced  con- 
crete, fiberbuilding  boards,  plas- 
tics, acoustics,  glass.  To  many  of 
the  articles  are  appended  bilbio- 
graphies  and  reference  lists. 

CITY  PLANNING 
OHIO 

Comprehensive  City  Plan.  By 
the  City  Planning  Commission, 
Greenville,  Ohio.  8'/2  by  11  in. 
92  pp.,  illus. 

The  aerial  view  which  comprises 
the  frontispiece  of  this  planning 
report  shows  Greenville  to  be  a 
city  of  long  straight  streets  bi- 
secting each  other  for  the  most 
part  at  right  angles.  More  than 
the  usual  number  of  trees  is  evi- 
dent, and  there  is  one  square,  with 
a  city  hall  at  its  center.  The  pop- 
ulation distribution  chart  shows  ex- 
ceptional evenness  throughout  the 
greater  part  of  the  city.  Greenville, 
on  the  whole,  would  seem  to  be 
an  orderly  city,  with  much  of  the 
groundwork  of  good  planning  al- 
ready laid. 

Under  the  direction  of  Ladislas 
Segoe,  Planning  Consultant,  a  Com- 
prehensive City  Plan  has  been 
drawn  up  "to  guide,  and  in  some 
measure  control,  both  public  and 
private  improvements  and  develop- 
ments." Because  of  the  inherent 
soundness  of  the  city,  no  very 
striking  recommendations  have 
been  made.  Zoning,  subdivision 
control  and  building  code  adoption 
are  proposed;  "an  organized,  com- 
munity wide  program  to  encourage 
and  promote  the  repair  and  mod- 
ernization of  older  or  substandard 
dwellings  and  high  standards  of 
maintenance  of  all  structures  .  .  . 
would  seem  highly  desirable";  a 
plan  of  thoroughfares  and  high- 
ways is  proposed;  construction  of 
several     new     schools,    recreation 


BUILDERADS 

For  Construction  Equipment,  Rentals,  Sales 


COMET  SAWS 


Vi  tp  10  H.  P. 


BOSTON 

In  Which  We  Live.  Annual  R^ 
port  of  the  Boston  Housing  Au- 
thority, 1944-45.  Boston  6,  Mass. 
(10   Post  Office  Sq.).   1945.    S'i 
by  1114  in.,  36  pp.,  illus. 
The  Boston   Housing   Authority, 
this  report  shows,  has  constructed 
to  date  eight  developments  and  has 
two    further    developments    on    its 
schedule.  The  success  of  the  exist- 
ing projects  is  described  and  illus- 
tratea;  the  need  for  further  build- 
ing is  graphically  presented.    The 
Authority  is  fully  aware  of  the  gi- 
gantic problem  it  faces,  and  it  is 
striving  valiantly  to  keep  what  it 
has  gained  through  good  manage- 
ment and  careful  maintenance.  To 
increase  efficiency  and  keep  costs 
as  low  as  possible,  the  Authority 
is  gradually  tumig  over  to  its  own 
staff  much  of  the  repair  work,  in- 
cluding all  exterior  painting. 
# . 

"Engineering  Highlights," 
Westinghouse  Story 

"Engineering  Highlights",  an  in- 
terestingly written,  well-illustrat- 
ed 36-page  review  of  1946  engi- 
neering milestones  of  the  West- 
inghouse Electric  Corp.,  has  been 
printed  by  the  publicity  division 
of  that  firm. 

For  copies  write  to  the  Westing- 
house  Electric  Corp.,  582  Market 
street,  San  Francisco  4. 


11 


Electric  Table  Saws   •   Band  Saws   •    Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  Street     ^'p^'^sTo  ''''■  MArket  1651 


C.  p.  Concrete  Equipment 


COMPANY 

FORM  CLAMPS  •  SNAP  TIES       SCREED 

SUPPORTS   -   COLUMN  CLAMPS 

SHORES  -  RAWL  PLUGS  •  STAR  DRILLS 

ELECTRIC    HAMMERS    •    ELECTRIC 

DRILLS    <   CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE  VIBRATORS 

1385  W.  16th  St,  Oakknd,  CmM. 
TEmplebar  1406 

24HOUR  PHONE  SERVICE 


mtHHiriiiiiiiwi 


MnmiMmnin  W 


GEORGE  M.  PHILPOTT  CO. 

BRYANT   bet.  9th   and   10th   STS..  S.   F. 


COMPRESSORS 

—PUMPS— 
CONCRETE  BREAKERS 

RMAL  SERVICE 

DRILL    STEEL    •    GADS 

V-BELTS 
WIRE   ROPE  AND  FITTINGS 
BALL  &  ROLLER  BEARINGS 

■i^iiEmiock  5475 


MASTER  GASOLINE  GENERATORS^ 

Portable 
lighting  Plants 

From 
6S0  Watts  to  15  KW 


i 


Haven  Saw  &  Tool  Co. 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

I>eWALT  SAWS 

I  1/2  to  15  H.  P. 

FOft 

WCX)D    •    METAL    •    STONE 

• 

SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Stws    •    Drills    •    Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  Drills,  Screwdnvers,  Metal  SHears 

SOICE^  CRANE  &  DURO 

WoO'dw'orking  Power  look 

LOGAN  METAL  LATHES 
Large  Stock  on  Hand  for  Immediate  Delivery 


SALES 


RENTALS    •    REPAIRS 


PERSONAL  SERVICE  —  24  HOURS  A  DAY  DURING  EMERGENCY 


SAN  FRANCISCO 
1072-1076   Howard   Street 

HEmlock  6212 


OAKLAND 
950  East  14th  Street 

GUneeiirf  3742 


Gener»le  Your  OwB 
Electricity  Right  on  Job 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 

160  Tenth  St 


Corner  of   Natoma 
SAN    FRANCISCO 


Ph.  MArket  1651 


Before  hostilities,  when  rubber 
was  plentiful,  the  entire  painting 
industry  was  becoming:  acquainted 
with  a  new  type  paint  made  with 
a  rubber  base.  A  paint  that  was 
tasteless,  would  dry  in  less  than 
one  hour,  and  would  resist  chem- 
icals and  food  products  the  same 
as  a  rubber  glove  would. 

This  product,  sold  under  the 
trade  name  of  RUBBER-COAT,  is 
again  on  the  market  and  has  a 
multitude  of  uses  in  renovating 
and  modernizing  homes  and  other 
buildings. 

Unused  space  in  existing,'  homes 
can  be  reclaimed  and  useable  spac« 
can  be  added  in  new  small  homes 
by  making  basements  dry  and  col- 
orful. This  can  be  accomplished 
economically  and  efficiently  with- 
out elaborate  remodelin.ir  or  instal- 
lations by  waterproofing  af^^^^^" 
orating  basements  with  RUBBER- 
COAT.  Unless  there  is  actual  wa- 
ter pressure,  RUBBER-COAT  will 
prevent  seepage  through  walls  and 
floors.  It  is  applied  like  ordinary 
paint  to  the  interior  surfaces  of 
basements,  walls  and  floors.  It  is 
tough,  wear  resistant  and  colorful 
and  will  not  be  affected  by  the  lime 
and  alkalinity  of  concrete  or  by 
repeated  washings  with  strong 
soaps.  It  is  resistant  to  spillage 
of  gasoline,  oil  or  alcohol. 

For  information  as  to  retail  and 
wholesal^^  outlets,  write  to  the 
,!V'iibur  &  Williams  Company,  Park 
Square   BIdg.,   Boston   16,   Mass. 


NT 


BIG  UNITS 


SMALL  UNITS 


a  COMPRESSOR 

FROM  BACON! 

The  right  size  compressor— the 
air  tools  you  need— in  first  class 
working  rondition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 


Contact  your  nearest  Wemco  office 
for  fast,  guaranteed  Wemco  Rental 
Service  on  air  compressors  and  tools 
^  of  all  sizes. 


AUTHORIZED  DISTRIBUTORS 


C^-iiCAGO    Pneumatic 


AIR  COMPRFSSOPS   AWD   AIR   TOOLS 


WES^TERN    MACHINERY    COMPA 


,0  foi-'OM  '.'Rfr    '-4-.  fHi\e  -jCo 


BLILDERADS   SELL    AND   RENT   CONSTRUCTION    EQUIPMENT 

WHEN     COMMUNICATING     WITH     ABOVE      ADVERTISERS 
PLEA&E   MENTION    DAILY   PACiFiC    BUILDEP 


.•^mm 


PAGE  4 


DAILY     PACIFIC     BUILDER 


FRIDAY   MARCH  15.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


daily  pacific  builder 

Ittued   Every  Morning,  Except  Saturday,  Sunday  and   LegaJ   HolhSay* 

^'^I^J^i^^^P^^  BUILDER  Is  the  pioneer  construcUon  dally  of  the 
x-a««ic  coaat,  Makitaijiing  a  complete  aews  reporting  aervloe 
covering  all  principal  building  and  engineering  projecta: 
consolidated  January  2,  1930.  with  Larsen's  Advance 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation   as  defined   by  the  Superior 
Court  of  San  Franciaco  Coimty. 

„„  ...  SUBSCRIPTION   RATES: 

•3.00  Dev  Month;  $30  per  Year  (Payable  In  Advance).  Single  Copy,  18« 

Entered  as  Second-Class  matter  July  2S.  1907,  at  the  post  office 
at  San   Francisco,  California,   under  the   Act   of  Mar6h   3,   187» 


1 1  Owner — City  of  Burlingame. 
Architects — Sharps     &     Brown,     1477 
Burlingame   Ave.,    Burlingame. 


3/15/46 

WORK  STARTED 

WAREHOUSE 


.  _ 


Published  by 
STARK-RATH  PRirfONG  Si  PUBLISHING  CO. 
Under  a  management  agreement  Willi 
F.  W.  DODGE  CORPORATION,  Own«r 

G.  E.  McGAVRAN,  Editer  J.  E.  ODOfeRS,  Advertiaing  Manage* 

465  Tenth  St.,  San  Francisco  3  TeLt  MArk«t  7110 


BUILDING  SECTION 


«hi 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classl- 
fled  as  follows: 

Commercial   BIdgs. 1-8 

Educational   BIdgs. 9-10 

Hospitals     ..._ _ 11 

Industrial     BIdgt.    12-13 

PubHc    Buildings     14-17 

Religious    Buildings   _...  18-19 

Social.   Recreational  BIdgs.  20-21 

Residential    Buildings   „  22-26 

Transportation   BIdgs _..         27 

Misoellaneous    BIdgs 28-30 


1.8— COMMERCIAL  BLDGS. 
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.'5/15/46 

WORK    STATED 

COMMERCIAL  BLDG.     Cost,  $18,000 

SAN  BRUNO,  San  Mateo  Co.,  Calif. 
487  San  Mateo  Ave. 

Construction  of  one-story  frame  and 
stucco  building  (Irregular  80x55x75 
ft.)  to  contain  three  stores. 

Owner  and  Builder— Frank  A.  Polrier, 
443  San  Mateo  Ave.,  San  Bruno. 

Plans  by  Merryman  &  Lane,  asso- 
ciate designers,  443  San  Mateo  Ave., 
San  Bruno. 


deposit    of    check    or    postal    mone] 
order   for   $20,   payable   to  the   Chi« 
of   Bureau   of   Yards  &   Docks. 


•• 


••     3    3/15/46  ••     9 

TO  ASK   BIDS  SHORTLY 

irxfTTTJv^TT  T  T.  ^^^  *3O,300  I  SCHOOL  BUILDING       Cost,  $120,000 

EMERYVILLE,    Alameda   Co.,    Calif,  i  PITTSBURG,    Contra  Costa   County 

Southwest  Ocean  and  Doyle  Sts.       I     Calif.  Willow  Pass  Road. 
Construction  of  one-story  warehouse,  i  Construction    of    frame    and    stucco 

i°f  ^  ^Qd   Builder— J.   T.    Thorpe  &  '      school  building  containing  six  class 


Son.   Inc.,   941   I6th   St.,  San   Fran- 
cisco. 


rooms  and  an  addition  to  Ambrose 

SchooL 
Owner  —  Ambrose    School     District, 

Willow  Paaa  Rd.,  Pittsburg. 
Architect— Carl  F.    Gromme,    Alberta 

Bldg.,  San  RafaeL 

Bids    will    be    asked    on    or    about 
April  1. 


SUB  -  BIDS  WANTED 

ttanoral  eon*raetors  daa^ring  sub-btas  on  any  Job  are  Invtted  to  make  kaown 
their  rai^uirementa    In    this   eelumn.     There    is    no    charge   for   this    service. 


3/15/46  ••     3 

CONTRACT   AWARDED 

WAREHOUSE  Cost,    $60,000 

SAN    MATEO,    Calif.    1743   S  El   Ca- 

mino  Real. 
Construction  of  warehouse. 
Owner— Reliable  Van  &  Storage  Co.,  13/15/46  •• 

1737  S.  El  Camino  Real,  San  Mateo.  ^PLANNED 
Plans  by  Ray  Miller,  San  ilateo.  ,  SCHOOL  BUILDING      Cost,  $175  000 

Contractor— George    Arthur    &    Sons,  '  WELLS,  Elko  Co.,   Nev  Wells  High 

941  S.  Claremont  St,  San  Mateo.        i     School. 


10 


3/15/46 

BIDS  WANTED— TO  CLOSE 

MARCH  26,  2  P.  M. 

SAFETY  WINDOW  BOLTS  ,3/io/46 

ALAMEDA,  Calif.  SUB-CONTRACTS    AWARDED 

Furnish,     install    and    finish     safety  ,  OFFICES  Est.  Cost.  $25,000 

window  bolts  for  office  buUding,  HANFORD,  Kings  Co..  Calif.  Duty 
A.A.F.  Pacific  Overseas  Depot,  Ala-  Street  next  to  California  Gas  Co. 
meda;   Serial  No.  04-203-46-8.  I  Construction     of    brick     offices     and 

Owner— U.  S.  Engineer  Office,  74  New        showroom    (25x95),   terrazzo    floors. 


Montgomery  St.,  San  Francisco. 
^Plans  by  owner. 

Bids  will  be  taken  as  follows: 
(1)  8    pair   Peerless    "G"    type,    pair 
safety    anchor  window   bolts    in- 
stalled in  concrete  conditions ; 


Owner — The  Southern  California  Ed- 
isoh  Company. 

Contractor  —  R  H.  Hougham,  1420 
Kaweah    Street.    Hanford. 

Roofing — Tri-Counties  Roof  &  Insu- 
lation Co.,  1001  E  Main  St..  Visalia. 


(2)  256  pair  Peerless  "N"  type,  pair  Heating  and  Sheet  Metal  and  Iron 
safety  anchor  window  bolts  in-  '  f^^iHe  Work— New  England  Sheet 
stalled  in  wood  conditions.  Metal  W'Jts,  410  Broadway.  Fre.sno. 

Specifications   obtainable  from   the   Gla.ss— W.  P.  Fuller  &  Co.,  1339  Ful- 


above  office. 


•• 
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3/15/46  « 

CONTRACT    AWARDED 

SAN  FRANCISCO.— Patrick  N.  So- 
farelli,  20337  Anita  Ave.  ,Hayward, 
at  $1840,  awarded  contract  by  the 
Department  of  Public  Works,  Room 
282  City  Hall,  for  alterations  to  Room 
164,  Traffic  Fines  Bureau,  City  Hall. 

3/15/46  •     •     3 

BIDS   WANTED 

TERMINAL  ISLAND,  Cal.— Until 
March  26,  11  A.  M..  bids  will  be  re- 
ceived by  the  U.  S.  Navy,  Public 
Works  Office,  U.  S.  Naval  Base,  Ter- 
minal Island  (Sian  Pedro)  for  the 
construction  of  three  two-story  re- 
inforced concrete  service  buildings 
on  Piers  Nos.  1,  2  and  3,  at  the  U. 
S.  Naval  Shipyards.  Terminal  I.s- 
land;    Spec.    No.    17296,   NOy   13122. 

The  buildings  will  contain  6488 
square  feet  of  floor  space  each  and 
will  be  placed  on  existing  concrete 
pier  decks  and  connected  to  exist- 
ing utilities. 

Plans  and  specifications  may  be 
obtained  from   thp  above  office  upon 


3/15/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— Empire  Roof- 
ing Co.,  261  Silver  Ave.,  San  Fran- 
cisco, at  $5489,  awarded  contract  by 
Public  Utilities  Commission,  Room 
287  City  Hall,  under  Municipal  Rail 


ton  Street,  Fresno. 
Painting — David    Carlson,    604    Red- 

ington    Street.   Hanford. 
Lathing   and   Plastering— Welty    and 

Weltv.  Rte.  2.  Box  366,  Kingsburg. 


3/15/46 

SUB-CONTRACTS    AWARDED 
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SHOWROOM  Est.    Cost.   $25,000 

way    contract    No.    251    for   repairing  ,  HANFORD,  Kings  Co.,  Cal.    E  Sixth 
Geneva  Ave.  carhouse  roof.  j     St.    opp.    Central    Valley    Coopera- 

I      tive  Supply   Assn. 

Construction  of  glass  showroom   (25x 
3/15/46  •     6       40  >  for  the  Kalser-Frazer  automo- 

PREPARING   WORKING  |     bile   agencv. 

DRAWINGS  I  Owner  —   Millard   D.   Woods,   Tulare 

STORE  BUILDING  Cost,  $30,000  I      County. 

BERKELEY,  Alameda  County,  Calif,  i  Contractor  —   R   H.   Hougham,   1420 

Sacramento  St.  near  Prince  St.  I      Kaweah    Street,    Hanford. 

Construction   of  two-story  steel  and   Roofing— Trl-Countles  Roof  &  Insu- 

wood  frame  store  building.  j     latlon  Co.,  1001  E  Main  St.,  Visalia. 

Owner— Withheld.  Plumbing— Ebi    &   Quinlan,    119   East 

Architect— John  B.  Anthony,  428  13th  i      Sixth    St.,   Hanford. 

St.,  Oakland  12.  i  Sheet  Metal  —  New  England   Sheet 

Engineer— J.    Y.   Long    Co.,    428    13th  i     Metal  W'ks,  410  Broadway,  Fresno. 

St.,  Oakland  12.  j  Glass— W.  P.  Fuller  &  Co.,  1339  Ful- 

i     ton  Street,  Fresno. 

3/15/46  •     •     4 ,  . 

PLANS    COMPLETED 

PUBLIC    WORKS    BLDG.  '3/15/46  ••     4 

Cost,    $45,000  1  WORK  UNDER  WAY 
BURLINGAME,  San   Mateo  Co.,  Cal.  .  OFFICE  AND  STORE  BUILDING 

Primrose  Road,  in  rear  of  city  hall.  '  Cost,  $60,000 

Construction  of  two-story  reinforced  OAKLAND,  Alameda  County,  Calif. 
concrete,  with  brick  veneer  and  ,  South  comer  of  Montclalr  and  La 
some  structural  steel,  public  works  I      Salle  Aves. 

building  (53x50  ft.)  to  house  en-  ;  Construction  of  two-story  office  and 
glneerlng  department,  building  In-  j  store  building  with  stucco  and 
specter's  office,  water  department !  stone  front,  second  story  gardened 
and  park  department  j     terrace,  radiant  heating,  etc. 

Owner— Paul  Pause,  Montclalr  ReaJty 

Co.,  6540  Moraga,  Oaklsind. 
i  Architect— F.  H.  Slocombe,  132  Monte 

Cresta  Ave.,  Oakland. 
Contractor— Doty    &   Lockwood,    2003 
E.    14th   St,   Oakland. 


3/15/46  « 

BIDS  IN— HELD  UNDER 

ADVISEMENT 

STORE  BUILDING 

OAKLAND,    Alameda   County,   Calif 

Montclalr  District 
Construction  of  one-story  store  build-  !  ber  1,  1946. 

ing.  ;  

Owner— Withheld.  13/15/46  •• 

Architect— Chester    H.    Trrichel,    696  !  PREPARI NG   PRELIMINARY 

Cleveland  St,  Oaklsmd.  i  PLANS 

■ !  FOOD  TECHNOLOGY  BUILDING 

3/15/46  ••     6|  Cost,  $670,000 

CONTRACT   AWARDED  !  DAVIS,^  Yolo    County,    Calif     Davis 

SAN  pRANCISCO.— The  O'Mara  &  ;  Campus. 
Stewart  Co.,  Ltd.,  218  Clara  St,  at  Construction  of  two-story  reinforced 
$5740,  awarded  contract  by  the  Public  concrete  food  technology  building. 
Utilities  Commission,  Room  287  City  ,  Owner- Board  of  Regents  of  the  Uni- 
Hall,  unde*  Municipal  Railway  con-  versify  of  California,  Berkeley, 
tract  No.  246  for  constructing  heating  ';  Architect  —  Herbert  E.  Goodpastor, 
system,  Elkton  paint  shop.  i      Mitau  Bldg.,  Sacramento. 


Construction  of  concrete  school  build- 

6  i     ing  and  g>mnasium,  brick  facing.      ' 

Owner— Elk  County  Board  of  Ekluca-  i 

I     tion.  Wells  High  School,  Wells,  Nev.  i 

■  Plans  by— Fetzer  &  Fetzer,  Salt  Lake  ! 

City,  Utah.  | 

Bids   will   be   tisked   about   Decern-  j 


Suporatructure   for   Ordnance   Shop,    San    Francisco    Naval    Shipyard;    NOy 
1»6#;   Spec  17162;   Bids  open   March   18,  11:00   A.   M. 
Jaa.  li  Bajr«e«  Constr.  Co.,  941  Ruse  Bldg..  S.  F.    (ElXbrook  6905  or  7054) 
■.  8.    liaKlHrlck   Co.,    «10— l«th    St,    Oakland    (TWin    Oaks    5070). 
M  ft  K  Corp^  200  Flaaaaial  Center  Bld^.,  San  Francisco   (ElXbrook  7624) 
A.   FKIvmeU   B4air  Co.,    Inc..    9   Main    St,    San   Frasttiaoo    (YUkon    0390). 
Moore  *  Roberta,  SBS  Mission   St.    San  FranMsco    (GArfield  8579). 
Peter  Kiewit  Sons'  Co.,  442  Post  St,  Baa  Faazrclsoo   (BlXbrook  37M). 
■lanMt  A  HIlp.  flS  Harrison  St,  San  Frandsco    (DOuglas  0700). 
Parkot,  Steffene  St  Pearca,  1»5  South  Park.  San  Fraiiclsco  (EXbrook  6639) 
MacDonald.  Young  &  Nelson,  121  Montgomery'  St.,   S.  F.   (SUtter  829«i 
Ciintoh  Constr.  Co.,  923  Folsom  St,  San  Francisco   (SUtter  3440) 


Dru«    Storage    Bldg.,    4th    and    Clementina    Streets,    San     Francisco;     Bids 
•pan  March   1S,   10:00   A.   M. 
Barrow  ft  Hllp,  tl8  Harrtaon  St.  San  Francisco    (DOuglas  0700). 
Dinwiddle  Constr.   Co.,   Inc.,   210  Crocker   Bldg.,   S.   F.    (EXbrook   6618). 
B.  S.  MaKlttrick  Ca,  Inc.,  «10— l«th  Street,   Oakland    (TWlnoaks  5070). 
Brbentraut  ft  Summers,   446  Sixth    St,    San    Fraacisco    (MArket   8810) 
DcLuck  &   Son,   1745   Filbert    St.   San    Francisco    (ORdway   8600>. 
M.  ft  IL  Corp.,  200  Financial  Center  Bldg.,  S.  F.    (EXbrook  7624). 
Transis-estem  Constr.  Co.,  Rna.  825,   Riaito  Bldg..  S.   F.    (DOuglas  5708 1 
Cllntoh  Constr.  Co..  923   Folsom   St,   San   Francisco   (SUtter  3440) 


3/15/46 

TO    START    WORK 

DEPT.  STORE 


9  I 


•     •     8   3/15/46 

BOND    ELECTION 

SAN    FRANCiqrn      ifn'V^^l^''^  ■  SCHOOL  ADDITION        Cost,  $275,000 

ICC   wt»     ,?       o^    OFarrell    St  ; tulaRE.  Tulare  County.  Calif . 

188   W   Stockton   St  ;  Construction    of    reinforced    concrete 

Construction   of   a   department    store       10  -  classroom      addition      to      high 

buiiomg.  „  „  .     „     ^  school,  including  new  cafeteria  and 

Owner-O'Connor,     Moffat     &     Com-        repairs  to  present  school  shop 

A.Poh1?::of   w   °^  ^°^  °7*a"*^"  ^*^-      Owner-Tulare    Union    High     School 
Architect — W.    P.   Day   &   Associates,  i     District   A   B   ~  •^*-"""» 

Financial    Center    Bldg 


Renvodot  Ford  Agency,   Markot  8t.  and   Dubocc   Ave.,   San    Francisco;    Bios 
•pan    Marsh   15,   2:00   P.    M. 
Jaaka  ft  Irvine,  620  Market  St,  San  Francisco   (GArHeld  2106). 
Carrico   ft   Gautler,   365   Ocean    Ave.,    San   Franciseo    (JUnlper   4-8081). 
H.  K.   Rahlmann,   251  Kearny   Si.,   San   BYanclsco    (DOuglas   8023) 
G.  P.  [W.  Jensen  ft  Sons,   Inc..  320  Market  St..   S.   F  .(GArfield  2444) 

l«npreva  Faoilttias,  South  San    Francisco,  E.    I.  du   Pont   plant;    Bids  open 
Mar^h   IS,  4:00   P.   M.    (EST). 
Diawlddle  Ooastr.   Co.,   Inc.,   210  Crocker   Bldg.,   S.   F.    (EXbrook   5616). 
i      Barrett  ft  Hllp,  918  Harrison  St,  San  Francisco   (DOuglas  0700). 
,      Swlnerton  ft  Walberg  Co.,  225  Bu^h-StrTSan  Francisco   (GArfield  2980) 


Contractor  —  Dinwiddle  Constr.  Co., 
210  Crocker  Bldg. 


33 


3/15/46 

LOW    BIDDER 

LOS  ANGELES,  Cal— Oberg  Bros.  ;  ;:„'j::"'"" 
401  W.  Redondo  Blvd.,  Inglewood,  at    ^"^'-""*J- 
$264,297.30    submitted    low    bid    to    G. 
T.   McCoy,  State  Highway  Engineer, 
808  State  Bldg.,  I.^s  Angeles,  for  the 


Ledbetter,  clerk,  Tu- 
lare. 

Architect — Ernest   J.    Kump   Co.,   251 
Kearny  St.,  San  Francisco. 
The  district  will  vote  April  12  on  a 
proposal    to    issue   bonds    In    amount 
of  $275,000  to  finance  the  above  con- 


ALTER  and  Clean  Bldg.,  Sflf-T  Howard  St.,  S.  F.;  Bids  open  Mar.  20,  10  AM 
IdarlDnea  Constr.  Co.^/Il06  Mariposa  St..  San  Francisco   (UNderhlU  0375) 
C.   L.  Wold  Constr.   Co.,  4412  Fulton  St.,   San  Francisco    (SKyline  4362) 
Peter   Sartorlo,   262  (ciementlna   St.,   San    Francisco    (GArfield   8317) 


i  Firehouflle  Addition,  San"^rancisco   Naval  Shipyard;    NOy  13034;   Bids  cloi 
Maroh   20.    11:00   A.    MJ 
Erbentiraut  ft  Summers,  \SA6   Sixth    St.,    S«r»~-^Yancl8co    (MArket   83tO). 
A.   Fatnell   Blair  Co.,   IncVs   Main   St/San   Francisco    (YUkon   0390) 


3/15/46  ••     9 

PROSPECTIVE  BIDDERS 

.,  <•*,.,*,  SCHOOL  BUILDINGS 

constriiction  of  a  structural  steel  ov-  ,  pittsbURG,   Contra  Costa   County. 
erhead     crossing    with     graded     ap-  ;     qblIU  ^^"^   ^yjixui,y, 

proaches,  surfaced  with  asphalt  con-  V<, '„»„,„.;„„   „,  .         ,     __  j 

*^     .  .      .    .        _.       . ' „„„v.    V.  onstruction  of  two  frame  and  con- 

crete,   on    Anaheim    Street   approach  **"      ~ "  *-"" 

road  to  Terminal  Island  Freeway, 
at  Nicholson  Ave.,  Los  Angeles,  VII- 
LA-Termlnal  Islajid.  This  Is  a  na- 
tional defense  contract.  .     j^^j^^  j^j^j^  ^^^^^^j 

g  i  Owner— Pittsburg  Unified  School  Dis-  ' 
trict,  Armand  Stow,  clerk.  Senior  1 
High    School,    School    St.,    opposite  • 


School    Buildings,    Pittsburg;    Btdscj^e    March    18.^:00    P.    M. 

M.  J.   King,   Inc.,   231   Franklin    SC  San   Francisco  VuNderhiU  8209). 
Trans-vlpestem  Constr.  Co.,  Rm.  825,   Rlalto  Bldg.,  q.   F.   (DOuglas  5708) 


Crete  and  brick  veneered  additions,  I 
one    3-classroom    addition    to    the  j 
senior  high  school  and  one  4-class-  |  Ji^ 
room    and    toilet    addition     to    the  i 


Theater  Bldg.,   Fairfax,   Marin   County;    Bids  open    March  15,  2  P.   M. 
A.   J.   Hopper  Co.,   243   Langton    St,    San    Franclscd   (MArket   7078). 
ElUgson    &  Mitchell.    576    Natoma    St.,    San    frYancisco    (UNderhlU   3973) 
Moore  &   Roberts,   693   Mission    St.,    San   Francisco    (GArfield   8579) 
Centrall  California   Constr.    Co.,   116   Erie    St.,    S.    v\    (HEmlock    792«i 


22,    11    A. 

:er   1951). 


M. 


•  • 


DON'T  GET 

HOT  UNDER  THE  COLLAR 


: 


JUST  GRAB  YOUR  PHONE 
Call 

"Necessity  is  the  mother  of  invention"  is  truer  today  than 
ever.  To  meet  wartime  needs,  PABCO  has  created  numeitxjs 
new  specifications  to  solve  tough  building  or  maintenance 
problems  with  a  minimum  of  restricted  materials. 

Whatever  your  problem,  our  experienced  service  represcnU- 
tjves  and  trained  TECHNICAL  STAFF  can  figure  out 
WHAT  TO  USE  AND  HOW.    Try  us! 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Frandsco,  19 

Govenunent  Spedficatioti 
PAINT    -    ROOFING    -    LINOLEUM 


;PREPARING   PLANS 
DEPARTMENT  STORE  Cost  $750,000 
MODESTO,  Stanislaus  County,  Calif. 
I     J  St.  and  11th  St 
I  Construction  of  two-story  and  base- 
1     ment  and  mezzanine  store  building, 
'     with    provision    for   additional   sto- 
!      rles ;   three  elevators  or  escalators, 
j     unit  air  conditioning,  entrance  doors 
•     of  solid  glass  or  plastic,  etc. 
■  Owner — Graeme  MacDonald,  1  Mont- 
i     gomery  St..  San  Francisco, 
j  Lessee —J.  C.  Penney  Co.,  Richard  E. 
!     Penney,  manager,  10th  St,  Modesto. 
i  Contractor  —  MacDonald,    Young    & 
Nelson,    121    Montgomery    St,    San 
I     FYanclsco. 

Plans  Include  a  second  retail  store 
.  having  a  40-ft.  frontage  on  J  St  to 
:  be  leased  to  another  firm. 
'  Original  cost  estimates  have  been 
j  increased  to  include  additional  fea- 
I  tures,  land  purchase  price,  building 
and  fixtures. 
{     Construction  Is  planned  for  August 


3/15/46 

TO   START  WORK 

DEPARTMENT  STORE  TMo,.t««   «t     Pitt<=K,.,.o. 

Approximate  Cost,  $1,000,000  ^i^orton  St.  Pittsburg^ 

SAN  FRANCISCO.  Southwest  comer   ^''f''}t'^^}'ZpJ',^-  ,E\^f^'^  "°^   ^^^■ 
Gear>'  and  Stockton  Sts.  ,     fornia  State  Life  Bldg.,  Sacramento 

Construction  of  nine -story  marble 
and  granite  department  store  build- 
ing on  present  site  of  Butler  Bldg.  •^/'"'^I'Zt'^^m   1^ 

Owner_I    Magnin   &   Co.,   Geary   St  !°P!."^d  March  18,  8  PM 
and  Grant  Ave  i     ^^®     following     contractors     have 

^M'a'r.'lT"""'"^   '-   ^""''"^  "»i'"'o!;n°rs1'rorio2«  Beacon  St,  P,.... 

Market  St.  '  hnr^^ 

Contractor  — Dinwiddle    Construction  1  °"J»-  .r,       *       ..        ^       «„„„,,; 

Co .  210  Crocker  Bldg.,  San   Pran-  i      Lawrence  Construction  Co.,  3020  V  I 


Specifications  obtainable  from  the 
office  of  the  architect. 
As  previously  reported,  bids  will  be 


Rothman    Factory.    South    S.    F.;    Bids    open    Marcl 
R   A.    Cullen,   478  Jackson    St.,    San    Francisco    (! 

Carrico  &  Gautler,  365  Ocean  Ave.,  San  Francisco  /JUniper  4-8061) 
MacDonald,  Young  &  Nelson,  121  Montgomery  St..  Js.  F.  (SUtter  8296) 
TransWestem  Constr.  Co.,  Rm.  825,  Rialto  Bldg.,  s/  F.  (DOuglas  6708) 
Rademann-Guisto,    40  Ringold    St,    San   Francisco /(MArket   8151) 

Garage,   R.  Casazza,   Lomita   Park;    Bids  open   Mar€h  22,  11   A.  M. 

MacDonald,  Young  &  Nelson.  121  MontgomenT  St,   S.  F    (SUtter  8296) 


Cisco. 


St..  Sacramento. 


•• 


Transwestem  Construction  Co.,  Ri- 
alto. Bldg.,  San  Francisco. 
ji     M.  J.  King,   Inc.,  231  Franklin  St, 
I  San  Francisco. 


3/15/46 

TO  START  WORK 

WAREHOUSE  Cost,  $550,000 :  * 

SAN  FRANCISCO.  S.  Howard  St,  150    3/15/46  ••     IQ 

ft  east  of  Plftl^  St.  i  B'DS  WANTED 

Construction   of  •«vert-story  class  B  1     WEST    LOS    ANGELES,   Los    An- 

warehouse.  igeles    Co.,    C^alif— Until    March    21.    2 

Owner— The   Emporium,    8S5   Market    P-   M.,   bids   will  be   received   by   the 

Street  Regents  of  the  University  of  Callfor- 

Englneers  —  Hall    &    Pregnoff .     251   "la  at  Los  Angeles,  405  Hllgard  Ave., 

Kearny  St  iWest  Los  Angeles,  for  the  construc- 

Contractor  — Dinwiddle   Construction   t'o"     of     a     temporary     engineering 


CONTRACTORS 


See    us    regarding    Improvement 
collections;  buy  W-arrants  or  Bofid^ 
Districts.    Telephoiu'  GArfield  8000. 

HAKNAFORD    &    T 
519  CALIFORNIA  STREET 


trict    jobs.    We   handle 
n  all  1915  or  1911  Act 


IBOT 
SA.\    FEANCISCO  4 


^ 


Co.,  210  Crocker  Bldg.,  San  Fran 
Cisco. 

(Continued  on   Page  Seven) 


9. 1 0— EDUCATION  AL 
BUILDINGS 


•• 


building  on  the  Los  Angeles  Campus, 
University    of    California,     Los    An- 
jgeles,    for    University    of    California. 
_  The    building    will    be    a    one-story 
structure,  55x180  ft.  in  area,  of  wood 
;  column  and  girder  construction,  ply- 
■,  wood  or  stucco  exterior  and  interior, 
_   composition     roofing,     cement     floor, 
8   steel  sash,  terrazzo  floor  In  toilets.        j 
i     Plans    and    specifications    may    be  | 
'  obtained  from  the  business  office,  405  i 


I  MACHINERY    W  A  N  T  E  D 

Semi  -  Trailer^  ZO  -  Z5  Ion  lapacity 

!  STRONG  &  MacDONALD 

4045    RUSTON    WAY  -  TACOMA.    WASHINGTON 


3/15/46 

PREPARING  WORKING 

DRAWINGS 

STORE  BUILDING  Cost,  $20,000  '  Hilgard   Ave..  Room   101   Adminlstra 

OAKLAND,    Alameda   County,    Calif,    tion    Bldg.,    University    of    California 

E.  14th  St.  at   Los  Angeles,  upon  deposit  of  $25. 

Construction  of  steel  and  wood  frame       Plans  were  prepared   by  Architect 

store  building.                                           '  Maynard  Lyndon,  921  Westwood  Blvd., 
Owner— Thrifty  Furniture  Co.                 i  West  Los  Angeles. 
Engineer— J.  Y.  Long  Co.,  428  13th  St,  :  

Oakland  12.  I  (Continued   on    Page   Seven* 


CONrRACTORS— Save   Money   and   Time 

BY   USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET  SUtter  8361  SAN    FRANCISCO 

L^ROY    SERVICE 


j^^p,, 


PREPARED    BY 


3/15/46  • 

ARCHITECT    SELECTED 
HIGH  SCHOOL 

BAKERSFIELD   Kern  Co.,  Calif, 
and  Fourth   Streets 


»:  12-13— INDUSTRIAL 
BUILDINGS 


448 


i EIF  L.  NIELSON 

DESIGN!    R 

Store  Fronts,  Residences,  Etc 
filst  STREET,  OAKLAND  9  —  Telephone  Piedmont  1728-W 


12 


,3/15/46 
Construction  of  high~school  building.  :  ^'TE   PURCHASED 
Owner— Kern  Co,  Union  High  School    SUBSTATION  Cost,  $11,000,000 

Dist.,  Theron  McCuen,  Supt,  Bak-  :  ^AN  FPLA.NCISCO.  Northwest  comer 
ersfield.  Mission  and  Eighth  Sts.  , 

Architect— Chas   H.  Blggar,  730  Holt-    Construction  of  new  substation   cen-  ; 


by    Road,    Bakvrafield. 


i 


WE   HAVE 

MATERIALS  FOR  SPEEDY  DELIVERY  OF 

PIPE  RAILINGS 

STEEL  STAtkS 

WfNDOW  GUARDS 

LADDERS 

LIGHT  STEEL  FRAMING 

MATERIAL  RACKS 

AND  MISCELLAHEOUS  IRON 

framk  Ashby,  Managing   Partner 
70  Cfeeslsy  Si.    .     MArket  1230 

NATIONAL  STEELFABRICATORS 

tPormerlY  Nafionat  Omameafal  JroB  6  Bronte  Co  I 


ter    for    the    distribution     of    elec-  ! 

triclty  throughout  the  Bay  Area. 
I  Owner— Pacific    Gas    &   Electric  Co., 
•     245  Market  St,  San  Francisco.  ! 

I  Plans   by   engineering  department   off 
'     owner. 


12 


BIDS  WANTED 

2°  •j™!*"?'  °f  200  SINGLE  FAMILY  FRAME 
|-lUU^tJ5,  standard  construction,  locat^rl  ;«  ^AN 

JO.AQUIN  VALLEY.    PUns  and  s^^ifi^^ 

available  upon  request  to: 

MR,,  BELL 
310  MASON  BUILDING  FRESNO  CALIF. 


BIDS  WANTED 


On  buildmc   of   48   SfNGLF   FAMll  V   urxK/cG 

STANDARD  CONST  RUCTION  la  T  P^^' 
DFRA  Pl*n«  »^A  Q  ^>-**yi><.  located  in  MA- 
L/LKA.  rians  and  Specification,  available  noon 
request  to:  -vauaoic   upon 

MR.  BELL 
310  MASON  BUILDING  FRESm.  CAUF. 


3/15/46 

PREPARING  PLANS 

(MANUFACTURING   PLANT  i 

*  Cost  $100,000  ' 

1  LOS    ANGELES,   Calif.    2824   E.    11th 

Street.  { 

Construction   of    one-    and    two-story  ' 

masonry  manufacturing  plant  and  I 
j     office   building    (152x119   ft),    acid-  | 

proof  tile,  structural  steel,  brick  1 
j  and  tile,  concrete  slab  floors,  in-  ! 
j     eluding   two   grain  elevators,   grain  i 

storage  and  oil  storage  tanks 
■  Owner— The    Frito    Co.,    Inc.,    1405    N.  i 
j     Haskell,   Dallas,  Texas.  | 

I  Architect — Eugene  E.  Davis,  506  Burt 
i      Bldg.,  Dallas,  Texas. 

13/15/46  '      '  ••     13 

CONTRACT   AWARDED 
'.  BOILER  Contract       Price,   $23,724 

SAN    JOSE,    Santa  Clara   Co.,    Calif. 
Furnish  and  Install  one  300  hp.  hlgh- 
I      pressure  steam  boiler. 
Owner — P.    S.    Products    Corp.,    Ltd., 
Race  and  Moorpark  Ave.,  San  Joae. 
Engineer — G.    M    Richards    &    Asso- 
ciates,   233   Kearny  St,    San    Fran- 
cisco. 
Contractor— C.    C.    Moore    &  Co.,    450 
Mission  St.,  San  Francisco. 
Contract  awarded  on  alternate  pro- 
posal for  lower  boiler. 

!3/15/46  ••       ••  1 

iwORK  UNDER  WAY 

PLANT  EXPANSION      Cost,  $125,000 

EMERTVILLE,  Alameda  Co.,  Calif. 
Park  Ave.  and  Hubbard  St 

Construction  of  new  plant  to  provide 
retail  sales  and  storage  departments 
and  demonstration  room. 

Owner  —  Air  Reduction  Sales  Co., 
Harold  W.  Saunders,  district  man- 
ager, 1280  45th  St,  Emeryville. 

Contractors— H.  J.  Christensen  Co. 
and  W.  E.  Lyons  Construction  Co., 
3454  Harlan  St,  Oakland. 


Associated  VC  uod  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  I  RUhbtS 

Berkeley  8317  1335  S,LXTH  ST.,  Berkeley  2,  CrnHf 


GAMERSTON  &  GREEN  LUMBER  GO. 

Wholesale  and  Jobbinf  Yards 
LUMBER  .  TIMBERS     TIES     FIR  -  REDWOOD 
PONDEROSA 


Sart    Francisco 
1C00   ARMY    STREET 
ATwater   1300 


SUGAR  PINE 

Oakland 
2001    LIVINGSTON    STREET 
KESIoq   4-18** 


INDUSTRIAL  FLOORS 

HEAVY  DUTY  -  DUSTLESS  -  NON  ABSORBENT 
CONCRETE  FLOOR  RNISH 

DURACRETE  FLOOR  COMPANY 

666  Harrison  St.  DO  5583  San  Fnuidbco 


Cement  Can  Construction  Company 

eUNn  E    SANDBLASTING,  CONCRETE  CUTTING 
,  CONTRACT  or  F^NTALS 

Phone:  GRrfield  7663     •    24  Oiifornia  St.,  San  Frmndsco 


12 


3/15/46  " 

BIDS    IN  — HELD   UNDER 
ADVISEMENT 

LAUNDRY 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Delmas   Ave. 

Confitruction  of  one-stor>'  and  mez- 
zanine laundry-  plant  wflh  steel 
trusses   (85x150  ft.  1 

Owner— Exchange  Linen  Sen-ice  Co.. 
44  W    Julian  St,  San  Jose. 

Architect  —  Irwin  M  Johnsno.  449 
Mac  Arthur  Blvd.,  West  Oakland. 


I 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PI-ASTER  BOARD 

Distributors  for 

J.  S.  SUERIN  &  COMPANY 

720  FOLSOM  STREET  :-  Phone:  SUtter  46% 

CERTAIN-TEED  ROOFING  PRODUCTS 


"H^ 


TOIDAY.  M.'VRCH  15..  IQ46 

ttMMttjailHllMMHMlpjIII^^ 


DAILY 


o    ^ 


[LIS-     BUILDRR 


12 

Cost,   $52,000 
W  Potrero   Ave. 


3/15/46 

FACTORY 

SON   FRANCISCO 

100   S   11th   St. 
Construction    of    two-story    Class    C 

factory   building. 
Owner     Ro.se    K.xiermlnator  Co.,   18th 

St.  and  Potrero  Ave. 
Engineer— L  Thompson,  58  Sutter  St 
ArchitectDonald  P.   Smith.  58  Sutter 
Contractor— Lewis  Constr.  Co.,  516— 

18th   St.,  Oakland. 


WZT.   *Tfqagg**!!'^P**W^«iii"iiWpMWMW|PMi^  III  II      _^^_,  |||  UIM  „j^^  ^1  j^iuii  .^^JJM^^  Jil  .1  I JH "J  ■  111-——^—       ll|iwil*Il_*^|||  ~  '^  

ADVANCE  CONStRBCTIOM  REPORTS 


PAGE '5 


14-17— -PUBUC  BLDGS. 
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BIDS  WANTED— TO  BE  OPENED 

APRIL.  4    2PM 

FERRY  BIJDG.  ADDITIONS 

SAN  FRANCISCO.  Embarcadero. 

Construction  of  additions  and  altera- 
tions to  provide  office  space  for 
San  Francisco  Naval  Base. 

Owner— Board  of  State  Harbor  Com- 
mi.>s.sioners.  Ferry  Bldg.,  San  Fran- 
cisco. 

Plans    by    engineering  department   of 
owner,  F.  G.  White,  chief  engineer, 
Ferry  Bldg.,  San  Francisco. 
Plans  and  specifications  obtainable 

from    the   above    office  of   the   State 

Harbor   Commissioners    upon  deposit 

of  S20. 


Other  bidders  were 

Otis   Elevator   Co.,   San    Francisco. 
$181. 

Kimball  Elevator  Co.,  Ltd..  Los  An- 
geles, $376. 


16 


3/15/46 

BIDS  OPENED 

EXTERIOR  PAINTING 

ORANGE.    Orange   Co.,    Calif,    U.    S 
Post  Office. 

Exterior  painting. 

Owner— Federal  Worics  Agency,  Pub- 
lic Buddings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg,  San  Francisco. 

,    .^'^^®^~"'^  O-  Miller  Co.,  303  E. 
.jrd  St.,  Los  Angeles,  $547. 
Other  bidders  were: 

benJ,%7''3r^'    "-   ''""    °"^^^'    ^^'^^^^ 

R. 
.?929. 


A.    Newman.   McMinnville,   Ore., 


•  • 


16 


3/15/46 

BID  OPENED 

SKYLIGHT  GLASS 

PORTLAND,  Ore.  U.  S.  Post  Office. 

Installation  of  ribbed  glass  in  sky- 
lights. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Only  Bidder— Lewis  Construction  Co., 
Lohnman  Bldg.  Seattle,  Wash.,  $585. 


16 


16 


3/15/46 
BIDS  OPENED 

EXTERIOR.  INTERIOR  PAINTING 
•HUNTINGTON   PARK.   Los   Angeles 
Co..  Calif.  U.  S.  Post  Office 


3/15/46  ,♦ 

BIDS   OPENED 

INTERIOR  PAINTING 

TACOMA,    Wash.    U    S.    Post   Office 
and   Courthouse. 

Interior  painting. 

Owner-Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the   district   engineer.  838  U.   S 
Appraiser's  Bldg.  San  Francisco. 

Low    Bidder- C.    Dahl    &    Co.,    1122 
Court  D,  Tacoma.  $167. 
Other  bidders  were: 

^^Larsen  Bros.  Painting  Co..  Tacoma. 

L.  M.  Machert,  Seattle,  $282. 

Saxon  Painting  Co..  Tacoma,  $332.50 

•oF:    ^'    ^'«^^'™an,    McMinnville,   Ore., 
$364. 

$495^^'"''     ^°"«*''"ction     Co.,     Seattle, 


15 


3/1.5/46 

BID  CALL  CANCELLED 
Fl  REHOUSE  ADDITION 
SAN     FRANCISCO.     San     Francisco 
Naval  Shipyard. 


Exterior    and    interior    painting    and  i  ''""stniction  of  two-story  frame  ad- 


driveway  repairs 
Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office  i 

of   the   district   engineer,  838  U.   S.  I 

Appraiser's  Bldg,  San  Francisco.      | 
Low    Bidder— Dan    Sullivan,    517   12th  i 

St..    Santa   Monica.   $1470.  | 

Other  bidders  were: 

Williams  &  Kelly,  Los  Angeles, 
$1692. 

Gavton  Engineering  Co.,  Hunting- 
ton Park.  $1774. 

W.    D.   Dunbar,   Huntington    Beach, 
^1981. 

R.  A.  Newman,  McMinnville,  Ore., 
$1986. 

Van  Daele  &  Van  Daele.  Monte- 
bello,  $2250. 

3/15/46  •♦     16 

BIDS  OPENED 

ONTARIO.  San  Bernardino  Co.. 
Calif— J.  H.  Valley,  Box  147,  Pasa- 
dena, at  $474,  submitted  low  bid  to 
the  office  of  the  district  engineer. 
Federal  Works  Agency.  Public  Build- 
ings Administration.  838  U.  S.  Ap- 
praiser's Bldg..  San  Francisco,  for 
painting  flagpole  and  miscellaneous 
repairs  at  the  U.  S.  Post  Office.  On- 
tario. 

Other  bids  were: 

R.  A.  Newman,  McMinnville,  Ore., 
$489. 

Nick  Hemminga.  San  Francisco, 
$.575. 


dition  to  an  existing  building  No. 
215,  which  shall  be  used  for  hous- 
ing fire  department  activities  and 
which  includes  paving,  earthwork, 
roofing,  stucco  siding,  plastering, 
Klazing,  utilities  and  painting;  Spec. 
17213.  NOy  13034. 
Owner— Bureau  of  Yards  and  Docks, 
Public    Works    Office,    Room    2110, 

Administration     Bldg,    San     Fran-        „ ^   _ 

Cisco    Naval    Shipyard,    San    Fran-    :^lans  by  owner 


old  Calvary  Cemetery  and  Laurel 

Hill  Cemetery, 
Owner— Mayfair    Heights    Corp.     (C. 

T.    Lindsay   Co.,    Billings    &    Rentz 

and   Walter  Hansen),   2701   Judah. 
Architects — J.   Francis   Ward,  and  J. 

S.   Holies,  369  Pine  Street. 
Civil    Engineers — Punnett-Parez   and 

Hutchison,   58   Sutter  Street. 
Contractor  for  development  of  tracts 

— Chas.  L.   Harney  Constr.  Co.,  625 

Market   Street,   .'5420,932.30. 

Complete  bids  were: 

Chas.  L.  Hamery  Constr.  Co.,  $420,- 
932.30. 

Fav   Improvement   Co.,   $425,771.34. 

Eaton  &  Smith,  $508,834. 

As  previously  reported,  Charles  Lt 
Hamey  Constr.  Co.,  at  approx.  $300,- 
000.  was  awarded  contract  for  the 
grading  and  clearing  work,  which 
is  now  underway. 

A  call  for  bids  will  be  issued  later 
for    the   street   lighting   system. 


22 


3/15/46 

PLANNED 

RESORT  IMPROVEMENTS 

CALISTOGA,  Napa  County,  Calif. 
Myrtledale  Hot  Springs. 

Improvements  to  resort,  including  the 
installation  of  new  pumping  sys- 
tem and  tiling  of  interior  of  main 
bathhouse,  also  construction  of  new 
swimming  pool  and  recreation  hall 
M0x60  ft.). 

Owner — Frank  Rusalem,  c/o  Granada 
Hotel,  1000  Sutter  St..  San  Fran- 
cisco. 


22 


3/15/46  « 

WORK   UNDER  WAY 

ALTER  HOTEL    Approx.  Cost,  $4000 

NAPA.    Napa    County,    Calif.    Reavis 
Hotel. 

Alterations  and  renovations  to  hotel. 

Owner — Joseph  Lazarus,  1754  Jeffer- 
son St,  Napa. 

Plans  by  William  K.  Walker. 

Contractor — James  H.  Millage,  2473A 
Old  Sonoma  Rd.,  Napa. 
Work  started  March  1. 


3/15/46  ••     26 

BIDS  WANTED— TO  CLOSE 

MARCH  26,  2   P.   M. 

DISMANTLE  HOUSING.  ETC. 

ALAMEDA,  Calif. 

Dismantling,  demolition  and  removal 
of  partially  completed  housing  at 
the  A.AF.  Intransit  Depot,  Ala- 
meda; Serial  No.  04-203-46-7. 

Owner — U.  S.  Engineer  Office,  74  New 
Montgomery  St.,  San  Francisco. 


CISCO. 

A  call  for  bids  scheduled  to  have 
been  opened  March  20,  11  A.  M.,  has 
been  cancelled. 

(Continued    on    Page   Severn 


•  • 


15 


8/15/46 

CONTRACT    AWARDED 

SAN  pRANCISCO— Western  As- 
bestos Co..  675  Townsend  St.,  at  $239, 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282  City  Hall, 
for  installation  of  acoustical  tile  in 
the  controller's  office.  City  Hall. 


16 


3/15/46 

BIOS  OPENED 

REMOVE  TREE:S 

PETALUMA.  Sonoma  County.  Calif. 
U.  S.  Post  Office. 

Removal  of  trees. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco. 

Low  Bidder— W.  Ferris,  $295. 
Other  bidders  were: 
Arbor  Tree  Service.  San  Francisco, 

$325. 
Marion  Tree  Service.  San  Francisco, 

$595. 

Huettiz     &     Schromm.     Palo     Alto. 

$768. 


18-19--RELIGIOUS  BLDGS. 
BUILDINGS 


18 


3/1.5/46  . 

BIDS    REJECTED 

OREGON    RESIDENCE 

SAN    ANSELMO.    Marin    Co..    Calif. 

Construction  of  two  -  story  and  part 

one-story   frame   Oregon    residence. 
Owner  —  San   Francisco  Theological 

Seminary,   San    Anselmo. 
Architect— Jas.   H.  Mitchell,  407  San- 

some  Street,   San   Francisco. 

All  bids  received  February  21  were 
rejected. 

20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 


Bids  will  be  taken  as  follows: 

(1)  lump    sum,    dismantling,    demoli- 
tion and  removal; 

(2)  lump  sum,  grading; 

(3)  lump  sum,  surfacing. 
Specifications    obtainable   from   the 

above  office. 


3/15/4'-  ••     24 

COMPLETING  WORKING 

DRAWINGS 

RESIDENCE        Approx.  Cost,  $45,000 

ATHERTON.    San    Mateo   Co.,    Calif. 

Construction  of  frame  and  wood  sid- 
ing residence  (five  bedrooms),  con- 
crete floors,  radiant  heat,  etc. 

Owner— Withheld. 

Architects — Mendelsohn,  Dlnwiddie  & 
Hill,  233  Sansome  St..  San  Fran- 
cisco. 
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3/15,46  ' 

BIDS  OPENED 
INTERIOR  PAINTING 
GARDENA.    Loa    Angeles    Co.,    Calif. 

U.   S.   Post  Office. 
Interior    painting,    painting    flagpole 

and  installing  counter  covering. 
Owner— Federal  Works  Agency,  Pub- 
lic   Buildigs    Administration,    office 

of    the   district   engineer.   838   U.    S. 

Appraiser's  Bldg..  San  Francis,co. 
Low   BlAder— Dan    Sullivan.   617  12th 

St..  Santa  Monica,  $785. 

Other  bidders  were : 

Williams     &    Kelly.     Los     Angeles, 
$1070. 

Van    Daele   &   Van   Daele,    Monte- 
bello,  $1088. 

R.   A.    Newman,   McMinnville.   Ore., 
$1247 

Klass  Bros.,  Los  Angeles,  $1403. 

Gavton   Engineering  Co.,   Hunting- 
ton  Park.  $1425. 


3/15/46  •      •     21 

BIDS    REJECTED 

THEATRE 

SALINAS.    Monterey    County,    Calif. 

Construction    of    reinforced    concrete 

walls   theatre  building    (50x130  ft.) 

to    seat    500    persons;    truss    wood 

roof,    cement   floors,    etc. 
Owner— Withheld. 
Architect— Francis  E.  Lloyd,  210  Post 

Street.    San    Francisco. 

All  bids  received  Feb.  15  have  been 
rejected,  at  which  time  Carl  N. 
Swenson  Co.,  355  Stockton  Ave..  San 
Jo.se,  at  $75,280  submitted  the  low 
bid. 

(Continued   on    Page   Seven) 


3/15/46  •     24 

PREPARING    PRELIMINARY 

PLANS 

RESIDENCE        Approx.  Cost,  $20,000 

ATHERTON,    San    Mateo   Co.,   Calif. 

Construction  of  2-story  wood  frame, 
flat  roof  residence  (3  bedrooms). 

Owner — ^Withheld. 

Architects — Mendelsohn,  Dinwiddle  & 
Hill.  233  Sansome  St.,  San  Fran- 
cisco. 


3/15/46 

WORK  STARTED 

HOUSING  PROJECT 


26   for  which  bids  will  be  opened  April 
10,   2   P.    M,,   by  the   U.    S.   Engineer 


cost,  $9000  to  $10,000  each    ?f  n    ^J      ^"^    Moritgomery    Street, 

PALO  ALTO,  Santa  Clara  Co    Calif  '  ^«  ^^^'*''° ' 

Middlefield     Park     in    South    pilo    t?  *^**^*=°     Consir.    Co.,     Freight     and 
Alto  on  Middlefield  Rd  Palo  ^  Ferry  Sts.,  Oakland. 

Construction   of  100  one-story  frame   8-J_^i»>f°"  &  Watson  Constr.  Co., 
and  stucco  residences  (2  Sdr^       IT^^u   ^^^r  O*^^^^- 
each).  oe<iroom8  ,     Basalt   Rock  Co.,   Inc.,   900  8th   St., 

Owner    and    Builder  —  Sherman    r>A    T   x?*'    ^,    ^ 

velopment  CO.,  MiddlelreirSric       Ut    ^^-^^'^'      '   ^°*='    ^^^   Market 
Plans   bv    Merryman    &  Lane    ^«o     ^o>^  P^cisco. 

San  uruno.  .      i_i„  r       »,  _ 

Foundation  work  Is  under  way.         !  Oakland"  "'^    ^''•'    ^**    ^^^    ^'•' 


••     oo  ■     ^^aiy-Tibbltts  Constr.  Co.,  1100  Ev- 
22    ans   Ave.,    San    Francisco. 


3/15/46 

TO  START  CONSTRUCTION 

CARMEL.    Monter^vrcounty,    Calif.  : BldgT'SS''^°'cl"cr°  "'°-  °"°"°^ 

ConfeU^iction    o£/ one-story    hotel    of       t^nv   i.-    Aii,tT,o^t.  T.       ^ 
«v,„n7N.«.-b-    v^nru^    at,  «         "uici    ot       t»uy    r .  Atkmson   Co.,   Orange  and 
chalk  Yock-JKCood,  stucco  and  glass  1  Railroad  Av         -  '  «     *^" 


•es.,  South  San  Francisco. 

Morrij^)n  -  Knudsen  Co.,  Inc.,  Ill 
Sutter  St.,  San  Francisco. 

Alarshall  S.  Hanrahan,  Box  429, 
Rtidwood  City. 

Pacific  Bridge  Co.,  333  Kearny  St. 
San   Francisco. 

.      I--.     .     t>^K«.^    T  ^  Fredrlckson    Bros.,    1259    65th     St., 

Architect— Robert  Jones,   Ocean  and   Emeryville 

Mission  Sts     Carmeh  ;     E.   B.   Bishop.  Box  325,   Orland. 

^  mL^s  ATe^X'ntr^y.  °^^^^'     ^^  '  .a^l^^SfSit^."''^"   ^^-    ^"^°^    ^'''' 


construction,  containing  20  guest 
rooms,  each  with  private  sun  porch, 
an  80- person  dining  room,  kitchen, 
outside  swimming  pool,  two  bad- 
minton courts  and  a  tennis  court, 
shake  roof,  landscaping. 
Owner — David  Prince,  Carmel. 


rJECONSTRUCT  RAILROAD  TRACKS,  STOCKTON 


ROUGH  AND  READY  ISLAND, 
near  Stockton,  San  Joaquin  Co..  Calif. 
— The  following  submitted  bids  to 
the  officer  in  charge  of  ^t-onstruc- 
tion.  U.  S.  Naval  Supply  Annex. 
Rough  and  Ready  Island.  Stockton, 
under  Spec.  17620.  NOy  1346d,  for  re- 
construction of  railroad  track«  at  the 
U.  S.  Naval  Supply  Annex,  Stockton. 

Work  consists  of  replacement  of 
approximately  eight  tratck  miles  of 
worn  rails,  switches,  etc..  With  new 
or  acceptable  relayer  rails  aAd  acces- 
sories complete  and   readv  flor  use. 

The  existing  70-,  72-,  "75-'lb,  rails, 
turnouts,  etc.,  are  to  be  removed  and 
replaced  with  new  75-lb..  nfew  90-lb. 
or  acceptable  110-lb.  relayer  rails  and 
accessories.  Spike  holes  in  ties  will 
be  plugged  and  defective  ties  re- 
placed. Track  will  be  br(>ught  to 
grade  and  ballast  properly  i1etami>ed. 
Material  removed  will  "reiiiain  the 
property  of  the  Navy  and  will  be 
placed  in  a  nearby  storage  area  on 
the  Naval  Supply  Annex,  Stockton, 
by  the  contractor.  Alternate  bid  items 
will  be  included  for  supplying  and 
installing  new  75-lb.  rails  and  turn- 
outs, new  90-lb.  rails  and  turnouts 
or  110-lb.  relaver  rails  and  new  tum- 


( Continued   on   Page  Seven) 


iingineering  Section 


N.  M.  Ball  Sons,  Box  430.  Berkeley.  I  ''"!f  *"f*  *  separate  bid  item  will  be 
I  Scheumann  &  Johnson,  1001  Lloyd  I  ^"^ .  ^'""  °°  ^°^^  P®*"  ^"  *^«  ^°^ 
Bldg.    Seattle    Wash  1  removing  the  defective  ties  land  fur- 

T.  'e.    Connolly,    Inc.,    461    Market    "'!!**?^  ^^  installing  new  t»es. 


I  St.,  San  Francisco. 
I     Case  Consir.  Co.,  Box  416,  Alameda 
Chas.    L.    Hamey,    625    Market   St, 
San  Francisco. 


Bids  were  asked   as   folIo^1.-s : 


(1)  work  complete  using  new  90-II>. 
rails,  fittings  and  accessories; 

(2)  worti   complete   using   new   75-lb. 

rails,  fittings  and  accessories; 

(3)  work  complete  using  110-lb.  re- 
layer rails,  fittings  and  acces- 
sories and  new  turnouts ; 

«4>rf)rice  per  tie  for  remo\ing  any 
existing  defective  ties  in  the 
track  to  be  reconstructed  and 
furnishing  and  installing  new 
ties,  as  follows: 

(a)  8-ft.    cross   ties; 

(b)  8-ft.  6-in.  switch  ties; 
(c>  9-ft.  switch  ties: 

(d>  9-ft.   6-in.   switch  ties; 

(e)  10-ft   switch   ties; 

(f)  10-ft.  6-in.  switch  ties; 

(g)  11-ft.    switch    lies; 

(h)   11-ff.  6-in.   switch  ties; 
(f)    12-ft.   switch   ties; 
(jt    12-ft.  6-in.  switch  ties; 
tk)  13-ft.   switch   ties; 
in     13-ft.  6-ln.  switch  ties; 
tm)  14-ft.   switch  ties; 
(n)   14-ft.    6-tn.    switch   tie«; 
(o)    15-ft.   switch   ties. 
Bidders  were: 

(A)  A.  D.  Schader.  San  Francisco. 

(B)  W.  A.  Smith  Constr.  Co.,  Los  An- 
geles. 

(C)  Clifford  C.  Bong  A  Co..  Arcadia. 

(D)  H.   B.  Nicholson,   Los  Angeles. 
lE»  R.  Goold  &  Son,  Stockton. 

(Fj  Louis  Blasotti  &  Son,  Stockton. 
Complete    bids    follow : 
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3/15/46  ••     34 

BIDS  WANTED 

KLAMATH  PROJECT,  Oregon- 
Califorma.— Until  Apni  10,  10  A.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Klamath 
Falls,  Ore.,  under  Spec.  1237  for  the  |  •^l 
construction  of  earthwork  and  struc- 
tures, canals  and  drains,  "N"  Canal 
System,  Modoc  Unit,  Tule  Lake  Divi- 
.sion,  Klamath  Project,  Oregon-Cali- 
fornia. The  work  is  situated  near 
Tulelake,  Siskiyou  County,  Calif. 

Principal    items    of    work    are    as 
follows : 
( 1 1  163,500    cu.    yds.    excavation    for 
canal    and    for    drains,    parallel  j 
anc||adjacent  to  cajials;  < 

(2»  163,^j00    cu.    yds.    excavation    for  i 
''-"'""     not    parallel    and    adja-  ' 


(A) 

(B) 

(C> 

(D) 

(E) 

(F) 

ll» 

$219,000.00 

$206,000.00 
184,000.0() 

$207,407.50 

$268,000.00 

$294,504.10 

$301,716  44 

(21 

197,000.00 

178.641.50 

247,000.00 

276.948.10 

259.848.03 

(3» 

163.797.00 

168.000.00 

235,797.85 

218.000,00 

261,798.90 

346,241.00 

(4a)... 

4.20 

3.25 

4.30 

5.00 

3.00 

3.82 

(b) 

4.34 

3.70 

5.00 

5.25 

3.04 

5.68 

(c) 

4.48 

3.85 

5.30 

5.50 

3.16 

5.89 

(d) 

4.62 

4.05 

5.65 

5.75 

3.28 

&10 

(e> 

4.76 

4.25 

6.00 

6.00 

3.40 

6.21 

(f) 

4.90 

4.45 

630 

6.25 

3.52 

6.57 

(g> 

5.04 

4.65 

6.60 

&50 

3.64 

6.76 

(ht 

5.18 

4.80 

7.00 

6.75 

3.76 

6.99 

(I) 

5.32 

9.00 

7.30 

7.00 

3.88 

7,20 

(i) 

5.46 

5.20 

7.60 

7.25 

4.00 

7.41 

(k) 

5.60 

5.40 

7.90 

7.50 

4.12 

7.T2 

(1> 

5.74 

5.60 

8.15 

7.75 

4.24 

7.83 

(m).... 

5.89 

5.75 

8.40 

8.00 

4.36 

8.33 

(n) 

6.02 

5.95 

8.75 

8.25 

4.48 

8.64 

(o) 

6.16 

6.15 

9.10 

8.50 

4.60 

8.75 

31-32— WATER  SUPPLY  &i 
SEWAGE  DISPOSAL 
PLANTS 


drams, 

cent  to  canals ; 
(3)   11,700    cu.     yds.     excavation    for 
cutoff     trench     under    embank- 
ments ; 


Calif. — As  previously  reported,  Stolte 
Inc.,  8451  San  Leandro  St..  Oakland, 
at  $13,436  submitted  low  bid  to  the 
North  Coast  County  Water  District, 

(4 1  3500  cu.  yds.  excavation  for  em-  i  ^^l.*^^,""^^: ^^^^^'T*  J'*'".'^'  f"?[.f'"'^^^T"^! 
ban kment  borrow ;  *"  '    "  '"" 


WATER  MAINS,  SHARP  PARK,  SAN  MATEO  CO. 

SHARP  PARK,  San  Mateo;  County,     (at  3660  If.    trench,    lay   and    backfill 


31 


3/15/46 

BIDS  WANTED 

LONE  PINE,  Inyo  Co.,  Calif.— Un- 
til March  16,  9  A.  M.,  bids  will  be 
received    by    the    Lone    Pine    Union 


tlon  of  water  mains,  includinjg  valves 

(5)  5000     cu."  yds. "compacting     em- I  a"^    fittings,   for   Edgemar   Jirea. 
bankment  •  Plans    were    prepared    by    District 

(6)  5000  sta.   cu.   yds.   overhaul;  Engineer    E.    P.    Wllsey.    705;  El   Ca- 

(7)  6000   cu.   yds.   miles   of  haul   for    "^^^^   ^^a^-    Hillsborough. 

The   work   involves. 


?2-2&--RES!DENTL\L 
BUILDINGS 


22 


16 


3/15/46  ' 

BIDS  OPENED 

ELEVATOR  CABLES 

SAFFORD,  Ariz.  U.  S.  Post  Office. 

Installation  of  new  elevator  cables. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  enginer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco. 

Low  Bidder— W.  M.  Webster,  Thatch- 
er. Ariz..  $135. 


3/15/46 

WORK    UNDER  WAY 

REMODEL  HOTEL 

SAN  FRANCISCO.  Sir  Francis  Drake 
Hotel.   450  Powell  St. 

Interior  and  exterior  remodeling  of 
the    21st    floor    for    cocktail    room. 

Owner— Sir  Francis  Drake  Hotel. 

Plans  by  Thomas  Meret,  c/o  Walter 
M.  Ballard  Corp.,  Hobart  Bldg. 
San  Francisco. 

Contractor— Barrett  &  Hilp,  918  Har- 
rison  St.,   San   Francisco. 
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WORK    UNDER   WAY 

ALTER  HOTEL 

SAN   FRANCISCO.   340   Stockton    St. 

Interior  and  exterior  alterations  and 
additions  to  Hotel  Drake-Wiltshire 
building. 

Owner— J.  B.  Quigley,  Hotel  Drake- 
Wiltshire. 

Plans  by  Walter  M.  Ballard  Corp., 
Hobart  Bldg. 

Contractor— Barrett  &  Hllp,  918  Har- 
rison  St.,   San  FYarvcisco. 
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PREPARING    PRELIMINARY 

PLANS 

RESIDENCE         Approx.  Cost  $20,000 

HILLSBOROUGH,  San  Mateo  Co., 
Calif. 

Construction  of  2 -story  wood  frame, 
flat   roof  residence   (3  bedrooms). 

Owner— Withheld. 

Architects — Mendelsohn,  Dinwiddle  & 
Hill.  233  Sansome  St.,  San  Fran- 
cisco. 


embankment  borrow ; 
(8)  9200   cu.   yds.   of   excavation   for 
_  _  _    _  stnictures; 

High' School   Districtr  Lloyd' Taylor,  i    <«>  8®00  cu.   yds.   of  backfUl  except 
clerk.  Lone  Pine,  for  drilling  of  10-in. :  gravel  fill  at  bridges ; 

well    of   a   depth   of   at  least   180   ft.  !<!<»  2000   cu.   yds.   compacting   back- 
Well  to  be  finished  with  10-in.  double-  i  '**^  '• 

duty   casing   If   necessary,  driller  is'(ll>  120  cu.  yds.  gravel  fill  at  bridges ; 

telescope  well  with  8-ln.  inner  casing  <12)  1000  sq.  yds  dry-rock  paving ;  ^^^  ^^  ^^^^^  ^  ^^^  ^^^^ 
to  finish  up.  When  the  well  is  com- j  <13)  salvaging  18  M  ft.  b.m.  timber  r^^  ^  ^^^^^  4-inch  do; 
pleted  the  casings  are  to  extend  18-in.  i    ,^^  *°  bridges;  |  Alternate  for   Item   (2) 

above  the  surface  of  the  ground.  All    (!*>  removing  16  piles; 
materials  to  be  furnished   by  driller,  i  <15)  erecting  175  M  ft.  b.m.  timber  in 

i  bridges ; 

I  (16)  driving  9700  lin.  ft.  timber  piles ; 
3/15/46  ••     32   (17)  Manufacturing  and  driving  33.5 

PROPOSED  M  ft.  b.m.  timber  sheet  piling; 

YOUNTVILLE,    Napa  Co.,   Calif.—  ,  (18)  laying  60  lin.  ft   18-in.  diameter 
Cbnsultlng  Sanitary  Engineer  Harry  ;  corrugated  metal  pipe ; 


(1)  5100  ft.  6-in.  welded  steell  pipe; 

(2)  3660  ft.  4-in.  welded  steeljor  tran- 
site  pipe : 

(3)  2600  ft.   2-in.   galvanized   pipe ; 

(4)  7   each   6-inch    valves; 

(5)  12   each   4 -inch   valves; 

(6)  10  each  2-inch  valves; 

(7)  10   each    hydrants; 

(8)  10  each   6-in.   dresser  coiiplingp 


4-in.   transite  pipe; 

Alternate  for   Item    (7): 

(b)  10  ea  furnish  and  install  Green- 
berg    123   or   equal   2H-ln.   outlet 
wharf    hydrants. 
Total   bids   follow : 

(A)    Stolte,    Inc..   Oakland,   $13,436. 

(B»   Pacific   Pipeline  Constr   Co.,   £1 
Cerrito,   $14334.70. 

(C>    A.    J.    Peters    &    Son.    San    Jose. 
$15,333.62. 

(.D)    Pioneer  Constr.  Co.,  San  Mateo. 
$17,108.40. 

lE)   L.  C.  Jensen,  Oakland.  $17,257. 

(F)  H.   E.   Connor,   $17,465.60. 

(G)  Guerin   Bros.,   South    San   Fran- 
cisco,   $17,765 

(H)     Central    California    Const.    Co., 

San   Francisco,   $21,213. 
(I)  Chas.   L.  Hamey,  Sam   Francisco. 

$27,633.20. 
Unit    prices   follow : 


N.  Jenks  recently  presented  tentative    (19)  laying  1530  lin.  ft.  24-in.  diameter 
maps    showing    location    of   the   pro-'  corrugated  metal  pipe; 

posed   $108,900   4«wag«   disposal    sys-    (20)  laying  164  lin.  ft.  30-in.  diameter 
tem   and   plant  at   Yountville   to   the  |  corrugated  metal  pipe ; 

24lcounty    Board    of    Supervisors.    The    (21)   laying  434  lin.  ft.  36-ln.  diameter 
project.  If  approved,  would  Entail  or-  ,  corrugated  metal  pipe ; 

ganizatlon  of  a  sanitary  district  And    (22)  laying  106  lin.  ft.  42-in.  diameter 
bond    issue   would   be    required    to  corrugated  metal  pipe; 

inance  half  of  the  cost   The  tenta-  '  (Continued   on    Page   Seven) 

ive  costs  entail  a  $65,000  treatment!        (Ckmtinued  on  Pa^e  Eight) 
plant,     $34,000     pipeline     costs,     with  : 

$9900  for   contingencies.  I — ■ 
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(A) 

(B» 

HO 

(D) 

(E) 

(F) 

(G) 

(H> 

(I) 

(1) 

$1.17 

$1.21 

$|1.30 

$1.39 

$1,50 

$1.65 

$1.44 

$1.70 

$2.55 

(2) 

.85 

1.02 

1.12 

1.29 

1.25 

1.00 

1.30 

1.50 

1.90 

(3) 

.60 

.57 

.64 

1.00 

.85 

1.00 

.90 

1.10 

1.35 

(4) 

56.00 

73.00 

615.50 

78.00 

60.00 

62.00 

75.00 

87.00 

92  60 

(5) 

67.00 

50.00 

415.31 

50.00 

45.00 

40.00 

60.00 

68.00 

75.35 

(6) 

16.00 
172.00 

24.00 
153.00 

2)0.70 
164.00 

18.75 
130.00 

15.00 
160.00 

21.00 
143.75 

25.00 
175.00 

30.00 
230.00 

26.30 

(7) 

220.00 

(8) 

5.00 

3.00 

4.20 

4.00 

7.0O 

4.60 

5.00 

10.00 

9.70 

(9) 

4.50 

3.50 

2.60 

3.50 

6u00 

4.30 

4.00 

8.00 

7.40 

(Altai 

.55 

.46 

.60 

.70 

.75 

.51 

.... 

l.Stt 

(Alt  b) 

65.00 

91.00 

92.90 

70.50 

75.00 

56.00 

leo.oo 

160.00 

126.0*t 

*• 
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GRADING    UNDERWAY 

RESIDENCES  Cost,  $7,000,000 

CORTE  MADERA,  Marin  Co.,  Calif. 
200-acre  site  east  of  Corte  Ma- 
dera to  the  101  Highway. 

Construction  of  661  residences  and 
shopping  center;  residences  will  be 
2  and  3-bedroom  types,  of  frame 
construction  and  some  concrete 
block,  to  cost  from  $8000  to  $14,- 
000. 

Owner  —  Madera  Gardens  Develop- 
ment Co.,  Ted  Johanns,  project 
manager,  420  Russ  Bldg.,  San  Fran- 
cisco. 

Engineers — Punnett-Paraz  &  Hutch- 
ison, 58  Sutter  St..  San  Francisco. 

Grading — C.  Park  Henry,  1057  Solano 
Ave.,  Albany,  and  Louis  Biasotti  & 
Son,  40  W.  Clay  St,  Stockton. 


26 
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CONTRACT    AWARDED 

TRACT  DEVELOPMENTS 

SAN  FRANCISCO.  Geary  and  Ma- 
sonic Ave.,  Bush  St.  and  Presidio 
Avenue. 

All  development  work,  with  the  ex- 
ception of  grading  and  street  light- 
ing system,  in  connection  with  An- 
zavlsta  and  Laurel  Heights  hous- 
ing   projects    on    the    sites    of    the 


3/15/46  « 

PRELIMINARY    PLANS 

APPROVED 

SUBDIVISION        Est.  Cost,  $2,000,000 

STOCKTON.   San  Joaquin   Co.,  Calif. 

Lower  Sacramento  Road. 
Construction  of  250-home  housing  de- 
velopment; 1 -story  frame  and  stuc- 
co five-  and  six-room  home^to  cost 
$6500  to  $10,000  each. 
Owner  and    Builder— Dan    Nomellini, 

2529  McKinley  St,  Stockton. 
Architect— Peter  L.  Sala,  2130  N. 
Commerce  St..  Stockton. 
Preliminary  plans  have  been  ap- 
proved by  the  City  Planning  Com- 
mission, the  County  Planning  Com- 
mission and  the  Board  of  Supervisors. 
Now  awaiting  FHA  preference  rat- 
ings and  loans. 


CONTRACT     AWARDED 

VALLEJO,  Solano  Co.,  Cal.— Fred 
J.  Early,  Jr,  Inc..  369  Pine  St,  San 
Francisco,  at  $29,728  awarded  con- 
tract by  the  City  of  Vallejo,  Melvin 
F.  Brooks,  city  clerk.  City  Hall,  Val- 
lejo, for  construction  of  two  pump- 
ing plants  on  the  Gordon  Valley  pipe-  , 
line. 


..:  *.  >  'V* 


(Continued   on   Page   Seven) 
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LOW    BIDDER 

LOS  ANGELES,  Calif.— James  I. 
Barnes  Construction  Co..  Box  799, 
Santa  Monica,  at  $1,672,266.50,  sub- 
mitted low  bid  to  G.  T.  McCoy,  state 
highway  engineer.  808  State  Bldg., 
Los  Angeles,  for  about  .7  mile  in 
length  to  be  graded  and  paved  with 
asphalt  concrete,  and  four  bridges 
to  be  constructed  on  Pacific  Coaist 
Highway,  between  Dominguez  Chan- 
nel and  San  Gabriel  Ave.,  VII-LA- 
60 -LA,  in  the  cities  of  Los  Angeles 
and  Long  Beach,  Los  Angeles  Coun- 
ty. This  is  a  national  defense  con- 
tract. 


WANTEII 

FOR  SALE  >  FOR:  REnI 

USED  EQUIPMENT 
AND   MATERIALS 


/- 


1:.^'^-'^ 


FOR  SALE 


34 — DAMS,  RESERVOIRS  & 


NEW  &   RECONDmONED 

DIMENSION   LUMBER 
TIMBERS,    wailboards.    plumbing. ; 
pipe,  millwork.  and  other  building 
materials.    S.ALE  PRICES.    Large  | 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING    CO. 

2900  Third  St.      -       VAIencia  4977 


____ -,-1^^  '      3  HIGH  PRESSURE  H.R.T.  BOIL- 

DKeJJC»1INVs  :  ERS,  in  operation  now.    Phone  SUt- 


3/15/46 

PROSPECTIVE    BIDDERS 


34 


ter  1081. 


(3/15-18-19-20-21) 


1  27  E  MULTIFOOT  PAVER,  1  30 
CRESCENT  CITY,  Del  Norte  Co.,  j  CAT  with  Cardwell  Sideboom,  2  1200- 
Callf .  —  Following  contractors  have  I  gallon  OIL  DISTRIBUTOR  TRUCKS, 
taken  out  plan.s  for  construction  of  li  WILLIAMETTE  HOISTER  LUM- 
inner  breakwater  at  Crescent  City  :  bER  CARRIER,  66-in.,  1  D  6  with 
harbor,    under   Serial    No.   04-203-46-6  iDozer,    1    P    &    H    TRENCHER,    1 

i  SCHRAM  COMPRESSOR  260  Actual. 

■4    truck-mounted   COMPRESSORS.   6 
^^^^^^^■■■■■■■■■■■■■■1  60  K.  W.  GENERATOR  SETTS,  G  M  C 

j  Diesel   powered,  new  1  T  D  18  Inter- 
i  national  TRACTOR  with  Dozer,  guar- 
anteed.   Walsh    Equipment    Co.,    1057 
,  Solano  Ave.,  Albany.  LA,  5-1214. 

to  Mar,  15,  1M6 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 
inHnediate  deHvery  ...  40'  0"  -  50'  0"  -  60'  0"  -  70'  0"  -  80'  0"  - 

90'  0"  or  100'  0  "  Spans,  any  length.  Call  for  particulars 


The  latest  ietelop- 
ment  in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

•  Permanent 

•  Economical 


^mMJFACTUHERS  OF: 
Fabricated  Structural  Steel 
ings    •    Bridges    *    Barges 
S«nrice  Stations 

Storage  Tanks 


Steel  BuHd- 

Dredges    • 

Plate  Work    •    Steel 

Steel  and  Sheet  Metal 


Products    •    MisceDane«us  Iron    •    Tnick 
links   •   Road  Machinery. 


OAKLAND.  CALIFORNIA 


%///^  //I  feie phone 
out/et5 


// 


('V:7 


Surplus  Equipment:  Excellent  con- 
•  dition  :  1938  WHITE  FLATBED  LBR 
i  TRUCK.  5-ton.  1943  motor;  1930; 
I  KLEIBER  FLATBED  TRUCK  (needs 
!  motor.);  1  NOVO  WATER  PUMP, 
i  serial  P-16870 ;  1  HYSTER  TOWING 
I  WINCH  for  D-6  Cat.  Peninsula  Pa- 
Icific  Constr.  Co.,  Spring  and  Chest- 
,  nut.  Redwood  City.  Phone  Redwood 
1 1722  (3/13-14-15-18-19/46) 


DINING  ROOM  BUFFET,  all  gum, 
7  drawers  and  dish  cabinet  Price  $50. 
Phone  RA.  5091.  to  Mar.  18,  '46  j 


FOR  RENT 


I      D     8     CATERPILI-AR    TRACTOR 

with    double    drum    power    unit    and 

jbulldoxer.  with   or  without  operator. 

I  Phone  ML  4520.  to  Mar.  18,  '46 


LUMBER      HANDLING      EQUIP- 

!  MENT :      CARRIERS,      STACKERS, 

I  TRUCKS.   Call  Mac.  Pacific  Carriers. 

Oakland.    KE  4-1651.  


WANTED 


!     WORK     FOR     D     8     TRACTORS, 

I  CARRTALLS  and  TERRA  COBRAS, 
I  Phone  Stocktan  66639  ^ 


LOCOMOTIVE  CRANE,  DIESEL- 
POWERED,  STANDARD  GAUGE,  40 
to  50  1^  BEAM,  WITH  OR  WITH- 
iQUT  MAGNET.  A.  D  Schad.«r,  144 
Sp«ar  St ,  San  FraoiCtec©  Ptsone  DO. 
4677.  t*  Mjyr.  22,  1946  t 


A  plan  that  includes  built-in  tele- 
phone facilities  is  practical  for 
even  modest  building  budgets. 
Conduit  installed  during  con- 
I  struction  adds 
little  to  build- 
iog  cost... and  enhances  future 
value.  Even  though  only  one 
telephone  is  needed  immedi- 
ately, others  may  be  added 
later  without   tearing   up  the  ^-—^   — 

flooring  or  bringing-  wire  in 
along  baseboards.  €<  Your 
clients  will  approve  your 
foresight  in  planning  built- 


in  telephone  outlets.  You  are 
welcome  to  call  on  our  Ar- 
chitects' aod  Builders'  Serv- 
ice for  any  needed  help 
at  no  cost. 


Tlie  Focilic  TelifepiiO'iM!  and   leiefroph  ComfMHiy 


I 


mumMi^miimsr 


I 


PACE  4 


DAILY    PACIFIC     BUILDER 


Ff«DAY   MARCH  13.  | 


MPHMMP 


PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING    ARCHITECTS 


SAN   FRANCISCO  COUNTY 


AARON.  GUSTAVE,  662  l*th  At«l 

ABRAHAMS.  HARRY  W,  645  BuoUd 
Avenue. 

AliANDES,  F.  PRBDBRIC,  414  Dew- 
ey  Bouleyard, 

AMBROSE.  WnL  C,  261  Kearny  8t 

APPLEGARTH,  G.  A.,  236  Montgom- 
ery Street 

APPLBTON,  A,  68  Poat  Str««st. 

HYMAN  &  APPLETON,  68  Post  SL 

AUSTIN,   ELIZABETH  M.,  1162  FU- 
bert  Street. 

BAKEWELL.  JOHN,  Jr.,  261  Kearny 
Street 

BANGS.  E.  GEX)FPRKY,  605  Market 
Street 

BAROVETTO,   SILVIO  L.,  58  Sutter 
Street 

BARSS,  FREDERICK  B.,  268  Market 
Street 

BAUMBERGER,    WALTER   K,   S225 
Cabrlllo  Street 

BAUMANN,  HERMAN  C,  251  Kearny 
Street 

BERGER.  G.  A..  30«  Valencia  Street 

BERNARDI.     THEODORE     C,     402  . 
Jackson  Street 

WTJRSTER.    BERNARDI  AND   EM- 
MONS,  402   Jackson   Street. 

BERTZ.   EARLE    B.,    156   Montgom- 
ery  Street 

BLANCHARD,     NORMAN     K,     269 
Pine  Street 

BLANCHARD  &  MAKER,  369  Pine. 

BISSANTZ  .EDGAR  F.,  2128  Vallejo. 

BLISS,  WILL  M.,  235  Montgomery  St 

BLISS.  WALTER  D.,  582  Market  St 

BLISS  &  FAIRWEATHER,  582  Mar- 
ket  Street 

BOLLES,  JOHN  S..  369  Pine  St 

WARD  &  BOLLES,  369  Pine  Street. 

BORN,     ERNEST,     730    Montgomery 
Street 

BRANNER.  JOHN  K,  210  Post  St 

BICKEL.   REDDICK  H.,   582  Market 
Street 

BROWN.   ARTHUR  Jr.,   251  Kearny 
Street. 

BUCKLEY,  VINCENT,  110  Sutter  St 

CANTIN,  A.  A.,  794  Markat  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 

kct   Street. 
CAULDWELL,   ALBERT  M.,   17  Os- 
good Place. 
CHINN.    FRANCIS    LAI,  622   Wash- 
ington Street 
CIAMPI,    MARIO    J.,    85    San    Pablo 

Avenue. 
CLARK.  HERVEY  P..  210  Post  St 
CLAUSEN,  CHA3.   O.,  746  46th  Ave. 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLIFFORD.    WALTER   C,    310    Lo- 
cust Street. 
COBBY,  E.  v..  260  Tehama  St 
COBLENTZ.      DOROTHY     W.,     8647 

Washington  Street 
C0LJ:.INS.      FREDERICK     R..      1082 

Hyde  Street 
CONRICH,  J.  LLOYD,  593  Market  St 
CORBETT.   MARIO.  210  Post   Street 
COULTER,  NORMAN  R.,  251  Kearny 

Street 
DAILEY.  GARDNER  A..  210  Post  St 
DAKIN.  FRANK  W..  625  Market  St 
DAVIS    F.   C.  515  Buena  Vista  Ave. 
DAY,  WM.  PEYTON,   405  Montgom- 

er>'  Street 
DEICHMANN.  OTTO  A.,  1026  Market 
Street 

DE     MARTINI.     EDMUND     P..     785 

Market  Street 

DENKE.  EDMOND  H  .  1317  Hyde  St 
DEVITT.   JOHN   H..   580  Market   St 

DINWTDDEB.  JOHN  B5KIN,  233  San- 

somfl    Street. 
MENDELSOHN.    DINWII>DIE    AND 

HILL,  233  Sansome  Street. 


EDIB.  WM..  47  Rockwood  Court 
EDWARDS.   THOS..   M..  784   Mark»t 
EMMONS.   DONN,  402  Jackson   St 
EVER3    AI^ERT  J..   406  Montgom- 
ery Street 
FABRE.  ALBERT  J..  251  Kearny  St 
FAIRWEATHER,    J.    S.,    582    Market 

Street 
BLISS  &  FAIRWEATHER,  582  Mar- 
ket Street 
FALCH.  WALTER  C,  1202-3  Hearst 

Building. 
FITZGERALD.  GERALD  J.,  112  Up- 
per T«rrace. 
FOLEY.  JOHN  J..  770  Fifth  Avenue. 
FRASIER.   EMORY  M..   1112  Larkln 

Street 
FRANKLIN,   CHAS.   H.,  ,2645  Chest- 

ERICK.  EDW.  L.,  251  Kearny  Street 
WEIHE,      FRICK     &     KRUSE,     251 

Kearny   Street. 
FUNK  JOHN  C.  21  Columbus  Ave. 
GEILFUSS.  CARL,  417  Dewey  Blvd. 
GLASS.  EDWARD,  965  Union  Street 
GOLDSTINE.  IRVIN  WILLIAM,  821 

Market  Street. 
GOULD.  J.   S.,  406  Montgomery  St 
GUNNISON.    WM.    F..    1666    Golden 

Gate  Avenue. 
HARPER.  W.  W.,   681   Market  St. 
HASS,   ANDRETW  T.,  525  Market  St 
KENT  &  HASS.  525  Market  Street 
HELM.  WILLIAM  J..  33  Mame  Ave. 
HEIMAN,  S.,  605  Market  Street 
HERTZKA.  W.   S.,   85   Post   Street 
HERTZKA  &  KNOWLES.   85   Post. 
HILDEBRAND.  ERNEST.  251  Kear- 
ny Street 
HILL,    ALBERT    HENRY,   233    San- 
some Street. 
MENDELSOHN,    DINWIDDIE    AND 
HILL,  233  Sansome  Street 

HINTERMANN,  OTTO  Q.,  2847  Gold- 
en Gate  Avenue. 
HOBART.  LEWIS  P..  525  Market  St 
HORSTMAN.  ANTHONY  J.,  677  19th 

HOWARD.  HENRY  T..  2944  Jackson 

Street. 
HUBBERT.  WALLACE  H.,  580  Mar- 

Icdt  Street 
HURD.  LESTER  W..  407  Sansome  St 
MASTEN  &  HURD,  407  Sansome  St 
HURT,    EDGAR    B..    582    Market    St 
HYDE.    WINFIELD    H..     706    Butler 

Building. 
HYMAN.    SAMUEL    LIGHTNER,    68 

Post  Street 
HYMAN    &   APPLETON.  68   Poat  St 
IGAT..  RUDOLPH,  Jr  ,  785  Market  St 
IRVINE  .RICHARD  R.,  3841  18th  St 

JACOBS.  ALFRED  H..  110  Sutter  St 
JABHNE.     ALFRED     H.,     2528    2fth 

Avenue. 
JOHNSON,  ALFRED  W..  681  Market 

St  r60t 
JORGENSBN,    MARK    T.,    60    Santa 

Ana  Avenue. 
JOSETPH,    BERNARD   J.,  631   OTar- 

rell  Street 
KENT.  THOMAS  J..  525  Market  St 
KENT  it  HASS.  525  Market  Street 
KEYSBR,   I^WRBNCE.  701  Parnas- 

a\m  Avenue. 
KNOLL,  A.  H..  726  Sutter  Street 
KNOWLES.  Wm.  H.,  85  Post  Street 
HERTZKA   &   KNOWLES.    85    Post 
KRAFFT.  ELMER  J..  760  Market  St 
KRUSTE.    LAWRENCE   A.,  251   Kear- 

nv  Street 
WEIHE.     FRICK     &     KRUSE.     251 

Kearny  Street. 
KUHN.  ALFRED,  206  Castenada  Are. 
KUMP.  ERNEST  J.,   251  Kearny  St 


LAMB,  ARTHUR  H.,  251  Kearny  St 
LANGHORST,    FREDERICK  I*.   447 

Sutter  Street 
LEASEN.  HARRY  J..  IHO  10th  Avo. 
LLOYD,  F.  E..  210  Post  Street 
LOVELL,  H.  K,  185  32nd  Avenue. 

MAKER.  EDWARD  J..  369  Pine  St 
BLANCHARD  &  MAHER,  369  Plna 
MASTEN,  CHARLES  F,  407  Sansomo 

Street 
M.4.STEN  k  KURD.  407  Sansome  St 
MASTEN,    J.    KENDALL.    15  — 14th 

▲venue. 


MASTROPASQVA,  LOUIS.  1484  Vm- 

ioB  Street. 
MAURY,  CHAS.  F.,  1617  Lyon  Street 
MacDONAUD,  EARL  R^  203  Garden 

Lane,  Colma. 
MAYBECK  BERNARD  R.,  57  Poet 
MCCARTHY,  FRANCIS  J.,   693  Mis- 
sion Street 
McCREA.  GEORGE  B.,  285  7th  St 
McGUINNESS.  JAMSS  F..  4£8  Plno 

Street 
RESING  &  McGUINNESS,  484  Pine 

Street* 
McSWEENY,  A.  McF.,  Hearst  Bldf., 

Third  and  Slarket  Sts. 
McSWEENEY,  ANGUS,   614  Mission 

Street* 

Mclaughlin,   richard  a^  as 

20th  Avenue, 
MENDELSOHN.  ERIC,  2r3  Sansome 

MENDELSOHN,   DINWIDDIE  AND 
HILL,  233  Sansome  Straat 

MERCHANT.  Wm.  G.,  57  Post  Street 
MEYER,  FREDERICK  H.,  406  Mont- 
gomery Street 
MEYER  &  EVERS,  406  Montgomery. 
MICHELSEN.  HARRY  M,  80  Ma- 
drone  Street. 
MILLER.  JAMES  R.,  580  Market  St 
MILLER  &  PFLUEGER,  680  Market 

Street 
MINTON,  HENRY  A..  1045  Sansome 

Street 
MITCHELL,    JAS.   H..   407   Sansome. 
MOHR.   NORMAND  W.,  481   Noe  St 
MOONEY,   WALTER   E.,   1229   UUoa 

Street. 
MOOSER.  WILLIAM,  251  Kearny  St 
MOOSER.    WILLIAlft,    Jr.,   681    Mar- 

ket  Street 
MORGAN,  JULIA,  4G5  California  St 
NEUMARKEL,    EAUL   A.,    1374    36th 

Avehue. 
OGLOU,     VLADIMIR,     2784     Sacra- 
mento Street. 
OSBORNE,    ERLE    J.,    2518    Pacific 

Avenue. 
PAGE,  EDWARD  B.,  251  Kearny  St 
PERRY.  WARREN  CHAS.,  260  CaU- 

fornia  Street 
PETERSON.     CLARENCE     O..     604 

Mission  Street. 
PEUGH.  W.  D.,  333  Montgomery  St 
PFLUEGER.  MILTON.  580  Market  St 
PFLUEGER,  TIMOTHY  Lu,  680  Mar- 

Ic  G  t    ^  t  VG  G  t 

MILLER  &  PFLUEGER,  580  Market 

Sttoet 
POLLACK,   RALPH   N.,   700   Stehier 

Street. 
POPE,  CHARLES.  308  Laurel  Street 
QUANDT,  FRED  W..  995  Market  St 
RANEY.  VINCENT,  233  Post  Street 
RE  ID.  JOHN.  Jr..  405  Montgomery. 
REIMERS.  FREDERICK  H..  79  Post 

Street. 
RESING,   EDMUND  J.,  488  Pine  St 
RESING  &  McGUINNESS,  488  Pine 

Street 
REYNOLDS  &  CHAMBERLAIN,  564 

Market  Street. 
RIEDY.  D.  A..  265  City  Hall. 
RIST.  MARTIN  J..  760  Market  St 
ROGERS.  CHAS.  E.  J..  760  Market  St 
ROLLER,   ALBERT  F.,  1  Montgom- 
ery Street 

ROWE,  WILLIAM  HENRY,  214 
Front  Street 

RUNGE.  C.  W..  1623  35th  Avenue. 

RUEGG.  THEODORE  G.,  617  Mont- 
gomery Street 

SHARPE,  ED.  MUSSON.  277  Pine  St 

SHAW.  FRM)ERIC.  542  18th  Ave. 

SHELDON.  MARTIN  A..  681  Market 
Street 

SMITH.  DONALD  POWERS,  58  Sut- 
ter Street 

SMITH,   WILTON,    1045    Sansome   St. 

SMITH.   THOMAS.   3121  26th   Street 

SPACKMAN.  WENDELL  R.,  SM 
Mission  Street 

SPENCER,  ELDRIDGE  T.,  251  Kear- 
ny Street 

STARKS.  LEONARD  F.,  904  De 
Young  Bldg.,  Market  and  Kearny. 

STEINER.    CARLTON    A.,    101    Poat. 

STEWART.  JOS.  L..  206  Sansome  St 

STONE.  DOUGLAS   D.,  381   Bush  St 

STRINGHAM.  ROLAND  I.,  251  Kear- 
ny Street 

STROTHOFF.  CHAS.  F..  1857  Mar- 
ket  Street* 

SWAIN,  CLARKSON.  2425  Buchanan 
Sti^eet 

SWEETING.  HOWARD  EDWIN.  101 
Post   Street. 

THOMSEN.  H.  A.,  Jr.,  315  Montgom- 
ery Street. 

TRAVIS.  GEO.  W..  426  41st  Ave. 


BERKELEY 


OAKLAND 


ISOl 


ALM:N,  HARRIS  C,  2614  Hillegasa 

ANTHONY,  JOHN  B.,  2829  Foreot 
Avenue. 

BALLANTINi:,  JOHN  KNOX,  Jr^ 
1512  La  Loma. 

CHILDS,  ELMER  E.,  702  Qpruce  St 

DeCHENE,  ERNEST  R.,  716  Arling- 
ton Avenue. ^  ,     ^     ^ 

DE  LONG.  SCOFIELD,  2666  LeConU 
Avenue. 

DeSANNO.   RAYMOND.   2884   Milvla 

Street 
DONOVAN,  JOHN  J.,  950  Parker  St 
DRAGON,     PAUL    L..    2t68    Allston 

Way. 
DRAGON    &    SCHMIDTS.    2068   All- 
ston Way.  _,.  ^  . 
FERREE,  HAROLD,  2100  VirglnllL 
GENSS,    HAROLD    F.,    1319    McGee 

Avenue.  ..      „,.   x 

GOODMAN.    MICHAEL,    2161    Shat- 

tuck  Ave.  _^  ^ 

GUTTERSON,  HENRY  H.,  2922  Gar- 
ber  Street  ^   „ 

deLAPPE.  RUSSELL  GUERNE,  Ho- 
tel Claremont  Bldg. 

HARDMAN,  B.  R.,  2068  Allston  Way. 

HAMMARBERG,  PAUL  H.,  2  Nor- 
wood Avenue. 

HAYMOND,  SCOTT,  2323  Shattuck 
Avenue. 

HAYS.  Wm.  C.  2924  Derby  Street 

HUNTER,  ALBERT  R.,  5809  Men- 
doza   Drive. 

JEANS,  RAYMOND  W.,  1824  San 
Pedro  Avenue. 

JORY   ARTHUR  V.,  1395  Scenic  Ave. 

JORY,  STAFFORD  L.,  1370  Euclid 
Avenue.  ^ 

KLINKHARDT,  GEORGE  R.  44  Eu- 
calyptus Road. 

LINDLEY,  CHARLES  R.,  1037  Co- 
lusa Avenue. 

MEMMLER,  ARTHUR  H.,  P.  O.  Box 
124. 

MEMMLER,  ARTHUR  H..  1448  Jose- 
phine Street. 

MILLER,  LEFFLER  B..  804  Santa 
Barbara  Road. 

MOISE.     HOWARD,     71     Panoramic 

Way. 
OFFICER,     GWYNN,     2068     Allston 

Way. 
PLACHEK,  JAS.  W.,  2131  University 

Avenue. 
PRICE.  OSCAR  M..  1667  Short  St 
RATCLIFF,    W.    H.,    2323    Shattuck 

Avenue. 
RUSS.  E.  H..  3141  College  Avenue. 
SAN  FORD.   FLORENCE  H.,  2747 

Bancroft  Way.  „    .,.  ^ 

SCHMIDTS.   CARL  R.,   2068   Allstoo 

Way. 

DRAGON  &  SCHMIDTS,  2068  All- 
ston Way.  _  ,  _ - 

SHAW,  NORMAN  W..  71  Tunnel  Rd. 

SIMPSON,   HORACE   G..   201    Tunnel 

Roa<i-  _    «-     -  ,rv 

STEILBERG,  WALTER  T.,  No.  1  Or- 

chard  Lane.  ^ 

TALLEY.     WESLEY     ANDRES,     51 

Maryland  Avenue.  ^^ 

WELLINGTON,  WINFIELD  SCOTT, 

1525  Arch  Street 
WITKIN.     ELIZABETH     HILLIHR, 

2712  Shasta  Road. 
WOLFARD.  HAROLD  N..  2772  Shasta 

Road.  ^       _ . 

YELLAND.  W.  R..  829  Coventry  Rd. 


CARMEL 


GENTRY.  LAWRENCE,  Box  352,  Los 

Altos.  _       ,^,, 

GREENE.  C.  SUMNER,  Box  1955. 
JONES.  ROBERT,  Box  927. 
LATHAM,  MILTON,  P.  O.  Box  1257. 


CHICO 


STORY.  A.  W..  116  W.  Second  St 


CONCORD 


REID.    FRANCIS   W.,    Route   No.    1. 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hotchkiss 
Avenue. 


ANDERSON,      ARTHUR     W^ 
Bank  of  America  Building. 
ANDERSON.  JAMES  ILARLOW,  339 

15th  Street 
ANDERSON   &   SIMONDS,   839   15th 

Street 
BLAINE,  ROGER  Wm  5674  Ftorenoo 

Avenue. 
BLODGETT,  EDWARD  OSCAR,  19» 

Hoover  Avenue. 
BROOKE,  HERBERT  VAUGHN,  848 

Fairbanks  Avenue 
BROWN,  GUY  L,  601  Bank  of  Com- 
merce Building. 
BRUNO.  HARRY  A.,  1440  Broadway. 
CERRUTI.  EDW.  D.,  42T  13th  Street 
CHAMBERLAIN,    LOY,    8833    Pied- 
mont Avenue. 
REYNOLDS    and    CHAMBERLAIN, 

3833  Piedmont  Avenue. 
COLLINS,    ALLEN  C,   5945    Marden 

Lane. 
CONFER.    FREDERICK   I*,    1214 

Webster  Street 
CORLETT,  WILLIAM  G.,  1801  Bank 

of  America  Building. 
ELASTERLY.  JOHN  I.,  1400  Jackson 

Street- 
McCALL  &  EASTERLY,   1400  Jack- 
son  Street. 
ELLINGER,  GEO.  E.,  1801  Casterline 

Road. 
THOMSON  &  EVANS.  1308  E  38th  St 
EVANS,   JOHN  M.,   1308  E.   38th    St 
FLORES,  ERNEST.  2225  9th  Avenue. 
FOULKES,    EDWARD    T.,    357    12th 

street. 
FnOBERG.  ALBEN,  3454  Harlan  St 
GEBHARDT,  W.  H.,  486  Mandana 
GEERING,      JOHN      HENRY.      3il4 

Randolph   Avenue. 
GIBBS,     W.     ROLAND.     6144    Rock- 

ridge  Blvd.  South. 
GOSLINE.    RICHARD   C,    638  Cald- 
well Road. 
HUDSPETH,  JOHN,  427  13th  Street 
HUTCHISON,    ROBT.   A.,   1630  Web- 

ster  Street 
JOHNSON,    IRVIN    M.,   449   MacAr- 

thur  Blvd.  West 
JOHNSON,  HERBERT  T.  4225  Greg- 
ory Street 
KEEPER,  RAY  F.,  770  Wesley  Ave. 
KIRBY,   DONALD   BEACH,   409  15th 

Street 
KOUE.  A.  LEWIS,  428  Thirteenth  St 
LUIS.  MISS  ROSE  E..  811  6th  St 
McCALL,    CHAS.    W.,    1400    Jackson 

Street 
McCALL  &  EASTERLY,   1400  Jack- 
son  Street. 
MILLER,    CHESTER    H..    Financial 

Center  Building. 
MILLER  &  WARNECKE,   Financial 

Center  Building. 
MORRISON,  MILTON,  2016  9th  Ave. 
MORROW.  GERTRUDE  C,  6175  HiU- 

egass  Avenue. 
MORROW.    IRVING   F.,    6175   HiUe- 

gass  Avenue. 
MULVIN.  THOS.  B.,  Bank  of  Amer- 
ica Building. 
NEWSOM,    ARCHIE   T..  5951    Contra 

Costa  Road. 
OLSON.  DAVID.  4051  Kuhnle  Ava 
PONSFORD.  KEITH  E.,   1214  Web- 
ster Street 
PRICE.  OSCAR  M.,  1214  W^ebster  St 
REYNOLDS,     MALCOLM     D„     8883 

Piedmont  Avenue. 
REYNOLDS    and    CHAMBERLAIN. 

3833  Piedmont  Avenue. 
SAWYER.    HOUGHTON.    2058    Oak- 
land Avenue, 
SCHALK,  LOUIS.  5515  Market  St 
SCHARY,   HARRY  A.,  409  15th   St. 
SCHIRMER,  WM.  E..  1419  Broadway. 
SIMONDS.    GEOROE   P..  339   15th   St. 
ANDERSON    &    SIMONDS.    339   15th 

Street 
SLOCOMRE.    FRANCIS    H.,    1615 

Broadway. 
THOMSON.  LAWRENCE  G.,  1308  E. 

38th  Street 
TREICHEL,  CHESTER  H.,  696  Cleve- 
land St. 
THOMSON  &  EVANS.  1308  E  88th  St 
WARNECKE,     CARL    I..     Financial 

Center  Bldg. 
MILLER  &  WARNECKE,  Financial 

Center  Building. 
WILLIAMS.  MORTON  A.,  5824  Ocean 

View. 
WILLIS.   RAYMOND   G..   1214    Web- 

ster  Street. 
WILLIAMS.  MORTON  A..  5824  Ocean 
View  Drive. 


CUFF,  CLARENCE  C,  1315  Q  St 
DANIELS,  W.  K.  2640  3rd  Avenua 
DEAN.  CHARLES  F.,  1407  California 

State  Life  Building. 
DeHAVEN,    H.    W.,    1175    Robertson 

Way. 
DEVINE.  HARRY  J.,  1012  J   Street. 
DUDMAN,  ARTHUR  F..  1400  44th  St 
EICHLER.  ALFRED,  2717  Harkness 

Avenua 
FRANKLIN,  CLIFFORD  N.,  1739  9th 

Avenua 
FRANCESCHI,  R.  R.,  Rt  5.  Bdfc  ail5 
GILLBM,   JAMES   A..   4701   D   Street 
GOODPASTER,  HERBERT  E.,  Mitau 

Building. 
HARRISON,    FREDERICK    S..    1812 

Del  Paso  Blvd. 
LEWIS.   W.   O.,  2741   Tiago   Way. 
LONG,   W.   J.,   4209   "T"    Street 
MANHART.   W.   E.,  Rt   6.   Box  8346. 
MURRAY.    ROBERT   D.   Rt.   9.    Box 

106L 
POAGE.  P.  T..  1610  12th  Avenue. 
SEADLER,  EUGENE,  2749  10th  Ave. 
SATTERLEE,    IVAN    C,    California 

State  Life  Building. 
SELLON.  GEO.  C,  California  State 

Life  Building. 
STAFFORD.  GORDON.  1825  Srd  Ava 
STARKS,   LEONARD   F.,  416  Native 

Sons'  Building. 
WILLARD,    STANTON.    1606    Cara- 


SAN   LEANDRO 

KERR,    RALPH    N.,    308  Broadmoor 

Boulevard. 
MOWBRAY,    MELTON   V.,    Jr.,    766 

Rodney  Drive. 
ROSEBROOK,  GUY  L.  1300  Glen  St 


EUREKA 


WARD.  JOSEPH  FRANCIS.  360  Pine 

Street. 
WARD  &  BOLL.es,  369  Pine  Street 
WEEKS,  HAROLD  H..  593  Market  St 
WEIHE.     ERNEST     E.,     251     Kearny 

Street. 
WEIHE.     FRICK     &     KRUSE,     251 

Keamy   Street. 
WELLINGTON,  WINFIELD  SCOTT, 

260  California  Street 
WHITE.  C.   BOLTON-  221   Spruce  St 
WIEMEYER,  GEORGE  H..  704  Mar- 

Icet  Street 
WICKENDEN.  JAMES  D.,  402  Jack- 
son Street. 
WILLARD.      STANTON,      1847     29th 

Avenue. 
WILLIAMS.    ALBERT    R.    251    Post 

Street 
WILLIAMS.   ALFRED  C,  1231  Fifth 

Avenue. 
WILSON.  ALECK  L.  715  Montgom- 
ery Street 
WONG  WORLEY  K.  101  Post  Street 
WYNKOOP.  FRANK.  821  Market  St 
WURSTER.    BERNARDI    AND    EM- 
MONS.   402    Jackson    Street 
WURSTER.  WM.  V^ ..  402  Jackson  St 
WURSTER  &  BERNARDI.  402  Jack- 
son Street 


ACKERMAN.    NEWTON,    104    West 
Fourth   Street 

georgb:son.  f.  t..  box  55. 


SAN   MATEO 

COLLINS,  HENRY  C.  No.  9  Aragon 

Boulevard. 
EDWARDS,    THOMAS    M.,    123   Elm 

Street 
HESB.   KENNETH  H.,   1444  Shafter. 
TOEPKE.  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28    W. 

Fourth  Avenue. 
ROWE,     WILLIAM     HENRY,     1035 

Lancaster  Road,  Hillsborough. 


Structural  Engineers 


SAN  FRANCISCO 


SAN  RAFAEL 

GROMME.  CARL  F..  110  "B"  Street 
LESSWING.      SYLVESTER     A.     17 

Hillcrest  Drive. 
McDOUGALL.  GEO.  B.,  Box  265.      - 


SANTA  CRUZ 
DUCKERING,   LYNN    ROLLETT,  27 
Front  Street 


SANTA  ROSA 

CAULKINS.    C.    A,    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE,     4010 

Montecito  Avenue. 
HERBERT,  WM.  F.,  1633  Austin  Way. 

8AUSALITO 
BICI^L,  REDDICK  H..  148  Harrison 

Avenue. 
CONSTABLE.  ARNOLD  S.,  96  Spen- 

cer  .A-Vemue. 
FAVILLE.  WM.   P..   35   Central  Ava 
KETT,  CONRAD  F.  T..  75  Crecienta. 

SONOMA 
JORGENSEN,   VIRGIL  W..  Route  1, 
Box  399. 


PALO  ALTO 


FAIRFAX 


de  COLMESNIL.  GEO.  T..  14  Canyon 
Road.  I 


FRESNO 


COATES.  WM.  D.,  Helm  Building. 
HORN    DAVID.  Rowell  Building. 
LAKE    H.  RAFAEL.  Patterson  Bldg. 
PETERSON,  E.  W..  Mason  Building. 
POLLEY,  RUDOLPH  A,  Rowell  Bldg. 
SWARTZ,   FRED   L   .Rowell   Bldg. 
WAGNER,  WALTER,  Bank  of  Amer- 
ica Building. 


HAVWARD 


SIMONDS,  GEORGE  P.,  40  Main  St 


STEDMAN.  HENRY  MORGAN.  666 
Kellogg  Avenue. 

SUMNER,  CHAS.  K.  Decker  Oak 
Building. 

BOYTER,  HLIZABETH,  316  Kipling. 

CLARK,  BIRGE  M..  310  University 
Avenue. 

CLARK.  DAVID  B.,  319  University 
Avenue. 

THOMSON.  DOLE  FORD.  179  Lin- 
coln Avenue. 

NICHOLS.  LESLIE  L,  532  Emerson. 

SAWYER.  CHARLES.  155  Dana  St 

SUMNER,  CHAS..  769  University. 


STOCKTON 

BISSELL,  HOWARD  G..  1225  West 
Acacia  Street 

CLOWDSLEY.  J  UPTON.  309  Ex- 
change Bldg. 

ERNST.  ELMORE  G.,  501  B.  Hard- 
ing Way. 

GALBRAITH.  VICTOR.  834  West 
WUlow  Street 

JOHNSON.  ERIC,  306  Exchange 
Building. 

MAYO  &  JOHNSON.  306  Exchange 
Building. 

LOSEKANN.  JOSEPH.  206  Elks  Bldg 

MAYO.  FRANK  V..  306  Exchange 
Building. 

MAYO  &  JOHNSON.  306  Exchange 
Building. 

SALA,  PETER  L.,  2130  N.  Commerce 
Street 

STANFORD   UNIVERSITY 
WARD.  EUGENE  V.,  627  SalvaUerra 
Street. 

«  — —^——^—^■^—^^-^ 

SUSANVILLE 
TAYLOR,   RALPH  D..   716  Court  St 

A  VALLEJO 

FrBncH,    EDW.    R.    Jr..    39    Santa 

Paula  Way. 
iKREINKAMP.  H.  A.,  925  Valle  Vista. 
PERRY.  CHARLES  E..  514  Marin  St 

WALNUT  CREEK 
FORD.  LEONARD  H..  1350  Main  St 
COMSTOCK.  FLOYD  B..  RFD  No.  1, 

Box  347R. 
DEAN.    MARSHALL,    Colonial    Inn, 

1329  Main  St 


ADRIAN.  W.,  417  Market  Street 
APPLEFORD.  CARL  W.  245  Market 
BARKER  RALPH.  68  Femwood  Dr. 
BEEBEE.  RALPH  A.  1261  41st  Ava 
BLUME,  JOHN  A.  68  Post  Street 
BOGVAD    -    CHRISTENSBai,     VILr- 

HELM  City  Halt 
BREITE.  W.  W..  375  Sutter  Street 
BROWN.  ARCHIBALD  A,  4«1  Mar- 

ket  Str'eet. 
BRUNNIER,  H  J.,  611  Sharon  BMUf. 
BUELL,  RAYMOND  C.  Second  Floor 

Call  Building. 
BULLEN.  ARTHUR  C,  2  Pine  Street 
BURGESS,  E.  O..  1200  17th  Street 
BUSH.  PHIXJP  LEE,  101  California. 

CHACE.  THOMAS  F..  268  Market  St 
CHERNO  Jh.  245  Market  Street 
CHEW.  RICHARD  SANDEIRS,  844-A 

Mills  Building. 
CORWIN.  T.  J..  Jr.,  245  Market  St 
GOTTEN,   SHEPARD   M.   308   Eddy. 

DEGENKOIuB.  HENRY  J..  405  Mont- 
gomery Street 
DEWELL,  HENRY  D..  604  Mission. 

EARL.  AUSlTIN  W.,  233  Sansome  St 
ELLISON  .W.  H..  500  Sansome  St 
ENGLE.  HAROLD  MARSHALL,  110 

Sutter  Street 
FALK.  MARK  M..  251  Keamy  St 
FISHER.  Al^FRED  P.,  300  Montgom- 

FISHER,  R,  J.,  826  Crocker  Building 

GIDDINGS,  Wm.  A.  417  Market  St 
DONALD     tl.     WARREN     Company 

417    Mai^ket    Street. 
GOULD,  JOHN  J.,  Financial  Center 

Buildingj. 

HALL,  FRETDERIC  F..  251  Keamy. 
HAMMILL.  HAROLD  B..  381  Bush. 
HANSON.  Robert  a.  19th  and  In- 
diana Sireets. 
HARRIS,   FREDERIC   R,   Inc.,   1045 

Sansome  Street 

Californta  Street. 
HASSENMILLER,  WILFORD  S.,  100 

Bush  Stireet 
HAUN.  GEORGE  CLEVELAND,  680 

Market  Street 
HAYES.  JEiSSE  E..  325  Market  St 
HENRY.    RODNEY    WM.,   Shell    OU 

Building. 
HILL,  GEORGE   S..   36  Diamond  St 
HJUL.  JAMES  H.,  128  Russ  Street 
HUBER,    EARL  RAYMOND.    USFS, 

Phelan  Building. 

HUBER.  WALTER  LeROY,  1  Mont- 
gomery Street 

IRVIN.  LESLIE  A..  Fort  Winfield 
Scott 

1 

JAKOBSEN.  B.  F.,  Balfour  Building. 
JOHNSON,  I.   L.  417  Market  Street 
DONALD    R.    WARREN    Company. 
417    Market    Street. 

TiEGLER,     HOWARD     L.     661    29th 

Avenue, 
KELLBERG,   F.   W.,   320  Market  St 
KING,  STANLEY  C.  509  Sansome  St 
KNAPIK.  EDWARD  MATHIAS,  1826 

Crocker  Ist  National  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Phelan  Bldg. 

LEVY,  EDWIN  F.  727  17th  Avenue. 
LITTLE,     JOHN     GOULDINO.     361 
Keamy  Street 

MARDEL  CHARLES  M.  2886  Pacific 

Avenue. 
MEYERHOLZ.  R.  IVAN,  245  Market 

NISHKIAN,  L  H..  1045  Sansome  St 

PAQUETTE  J.  ALBERT,  820  Market 

Street 
PERKINS.   MAC  D.,  110  Sutter  St 
F'HILLEO.    R    A.,  CEC   Hq..   4th  Air 

Force. 
POWERS,  H.  C.  612  Sharon  Bldg. 
PREGNOFF.  M.  V.,  251  Keamy  St 
RINNE.  JOHN  E.,  225  Bush  Street 

ROSENTHAL.  HYMAN.  617  Mont- 
gomery Street 

ROSENWALD.  JESSE,  525  Market 

SAMPSON,  RAPHAEL,  333  Mont- 
gomery Street 

SAPH.  A.  v..  Jr..  Rlalto  Bldg. 

SCHELLENBERG.  G.   W..  225  Bush. 

SEAGE.  CLARENCE  E.,  681  Market 
Street 

SJOBERG,  HAROLD  O.,  233  Sansome 
Street 

SKYTTE.  JOHANNES.   City  HalL 

SMITH,  HARVEY  A..  712  Pacific 
Building. 

SMITH.  JAB.   M..  251  Keamy  Street 

SPITZER   FELIX  H.,  City  Hall 

SQUIRE,  HARRY  EDWIN,  19  Ferry 
Building. 

STEELE,  I.  CLEVELAND,  245  Mar- 
ket Street 

SWAIN.  CLARKSON,  320  Market  St 


THAYER,  EDWARD  S..  1206  BallouT 

BuUding. 
THBILU  KAJ,  580  Market   btrwet- 
THOMPSON,  ISADORE.  M  Sutt»r. 
VENSANO,  H.  C,  City  Hail 

WASHINGTON,  OBO.,  417  Market 
WHIPPLE,  i.  K,  225  Bush  Street 
WHITE.  FRANK  G..  18  Ferr>    BIdf: 
WOODRUFF,  GLENN  B..  31.3   iloEl 

gomery  Street 
WRIGHT,  J.  G..  233  Sansome  Street 


OAKLAND 


ANDERSON.  ARTHUR  W.,  1801 

of  America  Bldg. 
BASTOW.  J.  G..  Grove  Street  Pier. 
COOLEY.  R  H.,  354  Hobart  Street 
CORLETT,   WILL  G..   1801   Bank   Of 

America  Building. 
COTTERILL,  GEO.  W.,  6854  Lawtoa 

Avenue. 
DALTON.  ROBT.   DOCK,  1630  Web- 
ster Street 
DEWELL,  ROBERT  D..  6231  Contm 

Costa  Road. 
ELLERY.  N.  B..  2124  Coloma  Street 
GUPTILL.   JOSEPH  R,  5936  McAB- 

drews  Drive 
HANSEN.  CHARLES,  Grove  St  Pier. 
KENNEDY.  ROBT.   CHAS..   612   lOth 

Street 
KITCHEL.  MILTON  P..  City  HalL 
LYMAN.     RICHARD     F.,     Jr.,     WW 

Chabot  Road.  < 

MANOV,  MATEO  M..  337  17th  Street 
NEVIUS.  SEARLE  B..  184  13th  St 
O'NEIL,  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B..  858  AlnMi  Ava 
SANDNER   VICTOR   R,  c/o    Moore 

Dr\dock  Company. 
SAWYER  FRANK  L.  1025  2nd  Ava» 
SCHIRMER  HOWARD  A,  1444  14th 

Street 
SLY.  CLARENCE  JEFFERSON,  688 

Miranda  Street 
THURSTON.  EUGENE  T„  869  Rose- 
mount  Road. 
WARREN.  DONAIX)  R..  417  Market. 
DONALD    R     WARREN    Company, 

417    Market    Street. 
);VTIITTON.  CHAS.  A,  1025  2nd  Ava 
WILLIAMSON.  H.  P..  3589  FruItvalO 
Avenue. 


EL  CERRITO 


NELIDOV.  rVAN  M.,  UOf  Contra 

Costa  Drive. 

WASHINGTON,  D.  C. 


LOTZ.  WM.  D..  Bureau  of  Yards  and 
Docks. 


WALNUT  CREEK,  CALIF. 


McKEE.  GEORGE  T,  Saranap. 

LOS  ALTOS 
NORDWELL  ALFRED  W.,  Box  Jit. 


ROSS 

'NORDWELL,  ALFRED  W..-Box  21S. 
ZOLLNER  CARL  W.,  P  O.  Bt»x  315. 

WOODLAND 
PROCTOR  ASA  G  ,  P  O  Box  127. 


SAN  ANSELMO 


HJORT.  SIGGE  I.,  Box  261. 


SACRAMENTO 


ORINDA 


No  California  County  and  Citv  Engineers 


HILLSBOROUGH 


ALAMEDA 


ASHCROFT.  G.  B..  1823  Alameda 
Avenue 

CORNELIUS,  W.  ALBERT.  824 
Grand   Avenue. 

HASS,  ANDREW  T.,  1711  Palmera 
Court. 

HEWETSON,  ANGELO,  1100  Ver- 
sailles Avenue. 

MEYERS,  MILDRED  S..  2021  Ala- 
meda Street 


ALBANY 


DeMONTE. 
Avenue. 


LOUIS    A.,    518    Carmel 


ALDERPOINT 


HIGBIE.  HOWARD  W. 


ATHERTON 


ANDERSON,  JAMES   H.,   Na   5  Via 

Hermosa 
LITTLEJOHN.    WAYNE    A.,    9    Mo- 

raga  Highway. 
SISSON,    RALPH   C.    H  El   Campa- 

nere. 
WHITE.  LAWRENCE  R.,  30  La  Cin-    ATWATER.   W.   E.   Bedesen. 

tilla 
WINTER,  ALBERT  H,  171  Las  Ve 

gas  Road. 


ALAMEDA.   Carl    Froerer. 
ALAMEDA   CO.,   Wallace   B.    Boggs. 
ALBANY.  U.   R.   Grey. 
ANTIOCH.  John   S.  Bates. 
ARCATA,  Hal  C.  Acheson. 
ATHERTON,   James  S.  James. 


ROWE.  WM.  HENRY,   1635  Lancas- 
ter Read. 


LAFAYETTE 


COLEMAN.  N.  L.  Middle  Road.  Hid- 
den Valley. 
ETVANS.  ROBERT  J..  Box  634. 


LARKSPUR 


STONER    HAROLD    G..    71 
Vista  A^a 


LOS  ALTOS 


HODGSON,    GILBERT,   Rte.    1, 
697. 


Box 


LOS  GAT08 


JANSSEN.    ARTHUR   D.,   58   Auatln 
Avenue. 


BAKERSFIELD 


ROOT.  CHESTiat  Blossom  Hill  Rd. 
KBNSIT.  HENRY  DAVID,  Poet  Of- 
fice Bldg. 


MENLO  PARK 


BIGGAR.   CHAS.  H..  730  Holtbv  Rd. 
CULLIMORE.    C.    C.    2329    Truxtoo 

Avenue. 
WYNKOOP,    FRANK,    Haberfelde 

Building. 


BURLINGAME 


BROWN.     IRVING     FORBES,     1918 
Adeline  Drive. 

GILLAM.  W.  C.  F.  1404  Palm  Drtva 

McSWEENEY,    ANGUS,    112    Pepper 
Avenue.  * 

NORBERG.    ERNEST    L.,    407   Occi- 
dental Avenue. 

SHARPS.    L.    J..   735   W.    Poplar    St 

SHARPS,   LEO   J.,    1477    Burliugame 
Avenue. 

STEPHEN.  WALLACE  A.  202S  Car- 
mellta  Avenua 

THAYER    OSCAR    R,   1367 
Avenue 


FENNACY.    JOHN    R,    716    CoU^T* 

Avenue. 
HEMPEL,  WM.  F.  386  Laurel  Dr. 
YOUNG.  JOHN  D..  N.  Lemcm  Ava 


PIEDMONT 


BURNETT.  HOWARD  E.,  52  Manor 

Drive. 
CHAPMAN,      FREDERICK     A,      86 

Wildwood  Avenue. 
FARR  ALBERT.  339  San  Carlos  Ave 
MAYHEW.    CLARENCE    W.,    330 

Hampton  Street. 
MILWAIN.  w.  E.,  1503  Oakland  Ava 

NEWSOM.     NOBLE.     2083     0«^J*"<*  r  2'^^J^.  ^^ITT'.  ?f  ^"^  w  ^l*tf  !^I 
Avenue.  •^•-rvr.     .,.   __j 


BAKERSFIELD.  Joseph  Holfelder 
BELMONT.  Robert  Klassen. 
BENICIA.   Phil  R  Jones. 
BERKELEY.    Harry   Goodridge. 
BURLINGAME.  Cecil  L.  Longson. 
BUTTE   COUNTY,   Bert  Paxton. 


CALAVERAS  CO..  Oliver  C.  Wyllie. 
CALISTOGA.  Clyde  C.  Kennedy. 
CHICO.    Frank   Robinson. 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO..  J.  W.  Barkley. 


REDWOOD    CITY 


LARSEN,    ALBERT    H.,    80    Finger 
Avenue. 


ROSS 


WINNER  H.    H.,  Werdsworth   Ava 


SAN  CARLOS 


HODGSON.    GILBERT,    1212    Cherry 
Street 


SALINAS 


BUTNER  CHAS.  B..   7  Wlnham   St 


SAN  JOSE 


MILL  VALLEY 


BERTENSHAW,  JAS.  W.,  430  Mtdlne 

Avenue. 
LAMB.    ARTHUR    H-,    269    •akdale 

Avenue. 
MILANO,  J.  P.,  de  Silva  Island. 


MODESTO 


De  LAPPE.  RUSSELL  GUERNS, 

1901  Downey  Street 
HILBURN,  GEORGE  N..  1211  K  St 


MONTEREY 


RYLAND,  C  P,  P.  O.  BocK  ««7. 
STANTON,  ROBT.  PebMc  Beack. 


BINDER  WILLIAM,  85  W.  San  Car- 
los Street 
CURTIS.  E.  N    35  W.  San  Carlos  St 
HIGGINS,  WM.  L,  84  S.  First  St 
JAEKLE.    DONNELL    E-,    Builders' 

Exchange  Bldg. 
KRESS.  EDWARD  W.,  515  First  Na- 
tional Bank  Building. 
McKENZIE.   CHAS    S..  22  S.  7th  St 
ROOT.  CHESTER  84  S.  First  St 
SOBEY,  GIFFORD  E-.  69  S.  First  St 
WYCKOFF.     RALPH.    Anglo     Bank 
Building. 

SACRAMENTO 


ADAMS.  ELLIOT  J.,  1153   Swansttm 

Drive, 
ASHCROFT,  G.  B     1414  IStti   Street 
BARTGES.   W    K  *  4i8  25th   FTtreet 
BOYD.    ANSON    2691    14th    Street 


DAVIS,  Alexander  M.  McKinnon. 
DEL   NORTE   CO.,   H.   M.   Malpas. 
DOS   PALOS,  W.  E.   Bedesen. 

EL  CERRITO,  R   R.   Randall 
EMERYVILLE,   Geo.    T.  Oliver. 
EUREKV.   Geo.   S.   Wlnzler. 
EXETER.  Irvin  M  Althouse. 

FRESNO  COUNTY.  A  J.  Nielsen. 

GILROY,  W.  J.  Hanna 

HANFORD.   Walter  K   Hopkins. 
HAYWARD,  J.  A.  ManclnL 

KERN  COUNTY.  J.  R  Thornton. 
KING  CITY.   H.    F.   Cozzens. 
KINGS  COUNTY,  J.  H.  Hayes. 

LIVERMORE.  C.  G.  Clarke. 
LIVINGSTON.   W.    E.    Bedesen. 
LODI,   Clinton    Kenning. 
LOS  BANGS.  W.  E.  Bedesen. 
LOS  G-A.TOS,  L  Cedric  Tlicabee. 

MANTECA  John  S.  Bates. 
M.ARIN  COUNTY.  C.  P.  Clow. 
MARTINEZ.  Frank  B.  Sarlee. 
MARYSVILLE,    F.   H.   Dlwer.   Jr. 
MENLO  PARK  Edwin  Smith. 
MERCED.   G.    E.    Wlnton. 
.NfERCED   CO..  W.    E.    Bedesen. 
MILL  VALLEY.  Al  Slemer. 
MODESTO,    Frank    J.    Rossi.  / 

MONTEREY.  Howard  Severance. 
MONTEREY  CO..  H  F.  Cozzens. 
MOUNTAIN  VIEW.  M  C.  Christen - 


OAKLAND,  Walter  N.  Fricksptad. 
OROVILLEi    S.    J.    Norrts. 

PACIFIC  GROVE,  Alfred  D.  Coons. 
PALO  ALTO,  Fabian   S.  Miller. 
PASO   ROBiLES.  Hal  Johnson. 
PETALUMA.    S.   Gonzales. 
PINOLE.    Ross   Calfee. 
PITTSBURG.  E.   L   OHara. 
PLACER  COUNTY,  John  A  Shields. 
PORTERVILLE,  Irvin  H    Althouse. 

REDDING.  A  H.  Ross. 
REDWOOD  CITY,  R  A.  Klassen. 
RICHMOND,  E.   A.   Hoffman. 

SACRAMENTO.   Fred  J    Klaus. 
SACRAMENTO,  E.  A  Fairbalm. 
SALINAS,    Donald    Davie*. 
SAN   BRUNO,  C.  L   White. 
SAN  CARLOS.  R   A  Klassen. 
SAN  FRANCISCO.  R  G.  Wadsworth. 
SAN  JOAQUIN  CO.,  J.   B.  Manthey. 
SAN  JOSE,  Harold  J.  Flannery. 
SAN  LEANDRO.  Chas.   P.  Martin. 
SAN  MATEO,  Harold  Porter. 
SAN  MATAO  CO.,  M.  A   Grant 
SAN  RAFAEL,  Raymond  A.   Bof-ge 
SANTA  CLARA,  Eidgar  C.  Schott 
SANTA  CLARA  CO.,  R  D.  Chandler 
SANTA  CRU2:,  Rol)ert  Jennings. 
SAJfTA   CRUZ  CO.,    A    B.    BaMwln. 
SANTA  ROSA.  Walter  F    Adama 
SHASTA  COUNTY,  Ernest  Breuning 
SEBASTOPOL   Walt  Adams 
SISKIYIU  COUNTY.  A  F.  Parrott 
SOLANO  COUNTY,   J.   R    Bumham. 
SONOMA   CO..   Marshall  M.  Wallace 
SONORA.  B.  H.   Maynard. 
SOUTH    SAN   FRANCISCO.    Charles 
T     Broufrhton. 

STANISLAUS  CO.,  G.  D.  Macomber. 
STOCKTON,   Lyle  Payton. 
SUISUN,  F   A  Stelger. 
SUNNYVALE,  H.  N.  Bishop. 
SUSANVILLE.  M  J.  TlUcy. 
SUTTER  CO..  Edward  Von  Geldera. 
TEHAMA  CO.,  Chas.  A  Luning. 

TRACY,  John   S.   Bates. 
TULARE,  John  Boardman. 

TULARE  CO..  T.  Wayne  Swltxer. 

TURLOCK  Don   Davis. 
TULARE.  John  Boardman. 

VALLEJO.   T.  D.   Kllkenney. 
VIS  ALIA   Nommn  A  Huth. 


AEPPLI,  ER>JEST.  Rte.  9.  Box 
BROWNFIELD.   ALLEN  H..   600  V 

Street 
BUEHLER  WALTER  A.  8416  Land 

Park  Drive. 
ENGER  ARTHUR  L..  Public  Woriie 

Building. 
EWING.  M  A..  1120  "N"  Street 
FRANCIS,   ERNEST   D..    1010  J   St. 
HOLLISTER    LEONARD    C.    State 

Bridge  Department. 
HUTCHINSON.    RALPH    W.    Publle 

Works  Building. 
ILLERICH,  OTTOMAR  THEODORE. 

Public  Works  Building. 
JOHNSON.  FRANK  A.  Public  Works 

Building. 
KROMER    CLARENCE    HERBSHflT. 

Wrijfht  Building. 
LONG.  WALTER  J..  Department  of 

Public  Works. 
McGINNESS.  ARTHUR  R,  Old  Post 

Office  Building. 
MEEHAN,    ANDREW   J..   2540   Flftk 

Avenue. 
PANHORST.   F.    W..  P.   O.   Box   1499. 
PETERSEN.  WM..  HARTMAN.  Pub- 
lic Works  Building. 
PURCELL,  CHARLES  H.,  210  Publie 

Works  Building. 
REYNOLDS.  FRANK  HOWARD.  906 

Porum   Building. 
ROWE.     R.    ROBINSON.    339    PubUe 

Works  Building. 
SHIELDS.  JAMES  RALPH.  205  City 

Hall. 
STOVER    HARVEY    D..    327    Public 

Works    Building. 
WALKER.  ARTHUR  V..  1020  "N"  St 
WILLETT.  ALBERT  B..  708  35th  St 
WILLETT.  D.  C.  Public  Works  Bldg. 


ALAMEDA 


ASHCROFT.  GLEN  B..  1823  Alameda 

Avenge. 
GORMAN.  SIDNEY  S..  2308  W»-»v«ier 

Street 
GREEN.    FREDERICK    M.,    927    gas 

Antonio  Avenue. 
HESS,  C.  W..  1242  Hawthorne  Street 


BERKELEY 


DAVIS.     RAYMOND     E..     Unlvemlty 
of  CallfornlA 

DERLETH.  CHARLES  Jr  ,  218  BBfl- 
neerlnp  Bklg-,  U    of  c 

JAMEYSON,   BRUCE.  C,  'E.   BMj|,.    If 

of  C    Oa,mpu.«. 
JENNINGS.  GKfjRGE  K..  1716  BueBa 

Avenue 
SEAGE.    CI^RENCE    E.,    Jr.,     lOWB 

Brf)«.dway  Terrar** 
WTEI^ND     CHAS.    F,    1»    HJ!l«r««t 

Road. 

STOCKTON 

BAMBERGITR,     SIDNT5T     F,„     P.     O. 

Box   1%4M 
GULICK  CHAS.    W..    CeH&ge    of    xh» 
Pacific. 


SAN   MATEO 


BHRTWELL,  WILLIAM,  61.5  C©l»«i- 

bla  Drive. 
COX  HARRY  A.  216  Elm  Street 


PIEDMONT 


BROWN.  LT^YSSES  G .  82  Arbor  Dr. 
COLLINS.  MERTON  C.  82  Fairrlew 
Avenue. 


FORT  B,AKER 


BELL.  CHARLES  LAMBKRT, 


NAPA  H.  A  Harrold. 
NAPA  COUNTY.  E.  P.  BalL 


WILLOWS,   R  D.  Thomas. 

1  WOODLAND,  Asa  G.  Proctor. 
YOLO  COUNTY.  Henry  Von  Dorsten 
YREKA,   Howard   OConner. 


PALO   ALTO 


GILL.  G.  F.,  550  FoTreet  Avenue, 
WKLLS.  JAS    BKRTRAND,  846  Lyt- 

ton  Avwiue 
WING.   CHAS     B     345    Liaeoln    Ava 
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ADVANCE  CONSTRUCTION  REPORTS 


Bid  Opening  Schedule 


Bid  Opfrning   Oat'^ 


Project         Locatrort   of   Project        Noted  In  Issue 


BUILDING  PROJECTS 


3-15—11  ;00  A.M.— Shed 

3-15—  9 :00  P.M.— Store 

3-15—  2 :0t  P.M.— Auto  Agency 

3-15—10 :0e  A.M.— Warehouse 

3-15—  2 :00  P.M.— Theater 

3-18— 11:00  A.M.— Ordnance  Shop 

3-18— 11:00  A.M..    Shop 

3-18—11 :00  A.M.— Shop 

3-18—  4  :00  P.M.— Hangar 

3-18—  4 :00  P.M.— Factory 

3-18—  4  :00  P.M.— Hangar 

3-18—  8 :00  P.M.— Schools 

3-18—  —Bank 

3-18—  2  :00  P.M.— Roof 

3-18—  2 :00  P.M.— Painting 

3-18—10 :00  A-M.— Cheese  Plant 

3-18—  1 :30  P.M.— Storage  Building 

3-18—  —Bank 

3-19—  3 :00  P.M.— Of f ice 

3-19—10 :00  A.M.— Rink 

3-19—  —Office 

3-20— 10:00  A.M.— Alter  and  Clean 

3-20—  3 :00  P.M.— Painting 

3-20—  2 :00  P.M.— Painting 

3-20—  2 :00  P.M.— Elevator  Cables 

3-20—  2 :00  P.M.— Fireboxes 

3-20—  2 :00  P.M.— Boiler 

3-20—  2:00P.M.— Oil  Burner 

3-20—  2  .00  P.M.— Window 

3-20—11 :00  P.M.— Firehouse 

3-20—  2 :00  P.M.— Sidewalks 

3-21—  .  —Office  Building 

3-27—  2 :00  P.M.— Reline  Boiler 

3-21—  8 :00  P.M.— School 

3-22—11 :00  A.M.— Factory 

3-22—  2 :00  P.M.— Hospital 

3-25—  9 :00  P.M.— Plant 

3-2ft—  1 :30  P.M.— Wing 

3-27—  2  :00  P.M.— Firebox 

3-27—  2 :00  P.M.— Repair  Roof 

3-27—  2 :00  P.M.— Painting 

»-27—  2 :00  P.M— Exterior  Painting 

4-  2—  2 :00  P.M.— Painting 

3-27—  2 :00  P.M.— Firebox 

3-27—  2 :00  P.M.— Repair  Roof 

3-30— 10 :00  A.M.— Dormitory 

4-  1—10 :00  A.M.— Residences 

4-  2—  8 :00  P.M.— School 

4-  2—  3  :00  P.M.— Tank 

4-  2—  2 :00  P.M.— Painting 

4-  3— 10:00  A.M.— Generators 

4-  9— 3:00  P.M.,    Cottage 


Terminal  Island 

3-12 

Las  Vegas 

2-18 

San  Francisco 

3-  6 

San  Francisco 

3-  5 

Fairfax                      < 

3-  7 

San  Francisco 

3-  5 

San  Francisco 

2-25 

San   Francisco 

2-26 

Oakland 

3-  6 

South  San  Francisco 

3-  6 

Oakland 

2-28 

Pittsburg 

3-  1 

East  Salinas 

3-13 

San  Francisco 

3-  8 

San  Francisco 

3-  8 

Coquille,  Ore. 

3-12 

Sacramento 

3-14 

East  Salinas 

3-14 

San  Francisco 

2-28 

Nonvalk 

2-28 

San  Francisco 

3-12 

Building    San  Francisco 

3-11 

St.  Anthony,  Idaho 

3-11 

Springville,  Utah 

3-  6 

San  Francisco 

3-  5 

Santa  Maria 

2-28 

Yuma,  Ariz. 

3-  4 

Sebastopol 

3-  4 

El  Monte 

3-  4 

San  Francisco 

3-  6 

La  Grande,  Ore. 

3-  6 

Santa  Monica 

3-14 

Napa 

3-14 

Portland,  Ore. 

3-  7 

South  San  Francisco 

3-12 

Salem,  Ore. 

3-  4 

Torrance 

2-18 

Wood,  Wis. 

3-  5 

Yerrington,  Nev. 

3-11 

San  Francisco 

3-14 

Calexico 

3-14 

'     Calexico 

3-13 

Kingman,  Ariz. 

3-14 

Napa 

3-13 

San  Francisco 

3-13 

Lubbock,  Texas 

3-12 

Davis  Dam,  Arizona-Nevada 

2-27 

Stockton 

3-  4 

San  Francisco 

3-  8 

Kingman,  Ariz. 

3-13 

Central  Valley  Project 

3-12 

San  Francisco 

2-25 

ENGINEERING  SECTION 

(Continued  from  Page  Five) 


22.26--RESIDENTIAL 
BUILDINGS 
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1.8— COMMERCIAL  BLDGS. 


3/15/46  4 

PLANS   COMPLETED 

LONG  BEACH,  Los  Angeles  Co., 
Calif. — J.  H.  Davies,  consulting  en- 
gineer, 730  E  3rd  St.,  Long  Beach, 
has  completed  plans  for  the  construc- 
tion of  a  3-story  furniture  store  bldg. 
at  1969-79  American  Avenue,  Long 
Beach,  for  the  Davis  Furniture  Co., 
1628  American  Ave.,  Long  Beach;  90 
X  195  ft.  in  area,  reinforced  concrete 
construction ;  cost,  |200,000. 


ENGINEERING  PROJECTS 


3-15—10 :00  A.M.— Earthwork 
3-15—  2  P.M.— Steel  Towers 
3-15—10 :00  A.M.— Earthwork 
3-15— 10 :60  A.M..  Landscape 
3-15—10 :00  A.M.— Earthwork 
3-15—10 :00  A.M— Highway 


Altu.s  Project,  Oklahoma 
Central  Valley  Project 
Altus  Project,  Oklahoma 
Central  Valley  Project 
Altus  Project,  Oklahoma 
Boulder  County,  Colorado 

M. 


3-15 — 10.00  A.M.— Transmission  Line  Rio  Grande  Project,  N. 

3-15—  1 :00  P.M.— Storage  March  Field,  Calif. 

3-15 —  2 :00  Fertilizer  Yuma,  Ariz. 

3-17—  2 :00  P.M. — Gates  Davis  Dam  Project,  Arizona. 

3-18 —  1:00  P.M. — River    Improvements     Ix>s  Angeles 

3-18— 10 :00  A.M. — Transmission    Lines    ColoradQ»Big  Thompson  ProJ. 


3-18 —  5 :00  P.M.— Concrete 

3-18—  2 :00  P.M.— Stoves 

3-18—  2 :00  P.M.— Pumping  Plant 

3-18—  7:30  P.M.— Curbing 

3-18—  5:00  P.M.— Sewer 

3-18 —  2  .00  P.M.— Drilling 

3-18—  8 :00  P.M.— Wire  Fence 

3-19—  3 :00  P.M.— Street  Lighting 

3-19—  3 :00  P.M.— Pumping  Station 

3-19—  3 :00  P.M.— Cast  Iron  Mains 

3-19—10 :00  A.M.— Earthwork 

3-19—10 :30  A.M.— Dam 

3-19—  3 :00  P.M.— Mains 

3-20—  2 :30  P.M.— Paving 

3-20—  2:30  P.M.— Paving 

3-20—  2 :30  P.M.— Paving 

3-20—10:00  A.M.— Transmission 

3-20—  2:00  P.M.— Grading 

3-20—  2.00  P.M.— Steel 

3-20—  8:00  P.M.,    Sewer 

3-20—  1:00  P.M. — Camouflage 

3-20—  2:00  P.M. — Driveway 

3-20—  2 :00  P.M.— Driveway  Repair 

3-20—10 :00  A.  M.— Earthwork 

3-20—  2  .00  P.M.— Fuses 

3-20—  3:00  P.M.— Pier 

3-20—  5 :30  P.M.— Pipe 

3-20—  5 :30  P.M.— Pumping  Plant 

S-20—  2  .00  P.M.— Teat  Pits 

3-20—  2 :30  P.M.— Sewer 

3-20—  2  :00  P.M.— Road 

3-20—  5:30  P.M.— Pumping  Plant 

3-21—11 :00  A.M.— Water  Mains 

3-21— 10:00  A.M.— Water  Well 

3-21—10 :00  A.M.— Dam 

3-21— Tentative — Dam 

3-21—  2  :00  P.M.— Highway 

3-21— 10:00  A.M.— Power  Line 

3-21—  2  :00  P.M.— Dredging 

3-22—10:00  A.M.— Earthwork 

3-22—  2:00  PM.— Drilling 

3-25—  2:00  P.M.— Dam 

3-25—  7 :00  P.M.— Sewer 

3-26—  2:00  P.M.— Arrester 

3-2(V—  8:00  P.M.— Sewage  Plant 

3-25—  7:30  P.M.— Floodlight  Field 

3-26—11  :00  A.M.— Tracks 

3-26—10 :00  A.M. — Grading 

3.26—  7  :30  P.M.— Streets 

3-27—10 :00  A.M.— Canal 

3-27—  1  UK)  P.M. — Embankment 

3-27-10 :00  A.M.— Earthwork 

3-27—  2 :00  P.M.— Highway 

3-27—10 :00  A.M.— Canal 

3-27  10 :00  A.M..    Earthwork 

3-27—10 :00  AM.— Structures 

3-27—  2  :00  P.M.— Canal 

3-27—  2 :00  P.M.— Bridge 

3-27—  2 .00  PM.— Bridge 

3-28-  2:00  P.M.— Bridges 

3-29—10:00  A.M. — Transmission 

3-29—  2:00  P.M.— Gate  Flames 

3-29—10  K)0  A.M.— Earthwork 

3-20—10 :00  A.M.— Earthwork 

3.«9— 10 :00  A.M.— Earthwork 

8.29—  5 :00  P.M.— Ally 

3-20—  5 .00  P.M.— Alley  Paving 

4-  1—  2:00P.M. — Canal 

4-  1— 

4-  1—  —Bridge 

4-  2—  2:06  P.M.,  Needle  Valvee 

4-  S— 10 :00  A.M.— Eartkwork 

4-  2—10 :00  A.M.— Earthwork 

4-  3—  2 :00  P.M.— Highway 

4-  3—  2:00  P.M. — Surfacing 

4-  4 —  2:30  P.M.— Dam 

4.  8— 10:00A.M.— Airway 

4-  8—10 :00  A.M.— Airway 

♦-  »— 11 :00  A.M.— Dam 

4-10—1/)  :00  A.M. — Excavating 


Wash. 


Hillsborough 
San  Francisco 
San  Francisco 
Coalin'ga 
Santa  Ana 
Seattle.  Wash. 
South  San  Francisco 
San  Francisco 
San  Francisco 
San  Francisco 
Boulder  Canyon  Project 
Portland.  Ore. 
San  Francisco 
San  Francisco 
San  Francisco 
San  F'rancisco 
LlneWestby,  Montana 
Lake  County 
Central   Valley  Project 
Burlington,  W'a^h. 
Fort  MacArthur 
Salt  Lake  City,  Utah 
Salt  Lake  City,  Utah 
Columbia  Bsisin  Project, 
San  Francisco 
San  Francisco 
Oakland 

Contra  Costa  County 
Los  Angeles 
San  Francisco 
Salt  Lake  County,  Utah 
Contra  Costa  County 

San  Diego 

Monterey  County 

Boise  Project,  Idaho 

Osage  County,  Oklahoma 

San  Bernardino 

Vancouver,  Wash. 

Moss  Landing 

Owvhoe  Project,  Oregon.Idaho 

Seattle,  Wash. 

Encinitas 

San  Pablo 

Boise  Project.  Idaho 

Grandview,  Wash. 

Red  Bluff 

San  Diego 

I.»s  Angeles  County 

Modesto 

Balmorhea  Project.  Texas 

Los  Angeles 

Balmorhea  Project,  Texas 

Siskiyou  County 

Central  Valley  Project,  Calif. 

Central  Valley  Project 

Tucumcari  Project,  New  Mexico 

Merced  County 

Mendocino  County 

Lake  County 

San  Diego  County 
LlneMis-sourl  Basin  ProJ.,  Wyoming 

Davis  Dam,  Arizona-Nevada 

Central  Valley  Project,  Calif. 

Central  Valley  Project,  Calif. 

Central  Valley  Project 

Sacramento 

Sacramento 

Grass  Valley 


3-  1 
1-80 
2-21 

2-25 
2-27 
3-  6 
3-  5 
3-  5 
3-  5 
3-  5 
2-18 
2-27 
3-  6 


Drainage  Improvements    San  Rafael 

San  Rafael 
Denver.  Colo. 


AHus  Project,  Oklahoma 

Altus  Project,  Oklahoma 

Kern  County 

Shasta  County 

Fort  Gibson  Project,  Oklahoma 

Needles,  Ariz. 

Needles,  Ariz. 

Caddoa,  Colo. 

Los  Angeles 

Kern  County 


4-10—  2:00  P.M.— Highway 

4-10—  2  :00  P.M.— Highway  Grading  Kern  County 
4-10—  2:00  P.M. — Highway  Kern  County 

4-11—  2 :00  P.M.— Highway  San  Diego  County 


8 
8 
5 
8 
11 
11 
3-  6 
3-  6 
3-  6 
2-21 
2-27 
2-28 
2-28 
2-2S 
2-28 
3-  1 
2-19 
2-19 
2-25 
3-  6 
3-  6 
3-  6 
3-  8 
3-  8 
3-  8 
3-  8 
3-  8 
3-11 
3-11 
3-12 
3-12 
3-  8 
3-  6 
2-26 
2-27 
2-20 
2-28 
3-  4 
3-  6 
3-11 
3-11 
3-  7 
3-  5 
3-  5 
3-12 
3-12 
3-  8 
3-12 
3-  8 
2-28 
3-  1 
3-  5 
2-21 
2-25 
2-21 
2-26 
2-26 
2-26 
2-26 
3-  1 
3-  1 
2-21 
2-21 
2-18 
3-14 
3-13 
3-11 
3-  8 
3-  8 
2-13 
S-  1 
3-  8 
3-12 
3-12 
3-  8 
3-13 
3-14 
3-  5 
S-  6 
8-12 
8-18 
8-14 
8-12 


3/15/46  4 

COMPLETING    PLANS 

TRONA,  San  Bernardino  Co.,  Cal. 
— H.  L  Gogerty  Organization,  archi- 
tects and  engineers,  3123  W  8th  St., 
Los  Angeles,  is  completing  plans  for 
the  construction  of  an  addition  to 
the  administration  building  at  Trona 
for  American  Potash  &  Chemical 
Corp.  The  addition  will  make  pro- 
visions for  an  experimental  labora- 
tory and  will  contain  18,000  sq.  ft. 
of   floor  space ;    est. 


3/15/46 
PLANNED 

LOS  ANGELES,  CaL— Hotel  Statler 
Inc..  New  York  City,  has  taken  an 
option  on  property  on  Wilshire  Blvd 


cost,^  $250,000. 


3/15/46  4 

CONTRACT   AWARDED 

BEVERLY  HILLS,  Los  Angeles 
Co.,  Calif.— Stanton-Reed  Co.,  816  W. 
5th  St.,  Los  Angeles,  awarded  con- 
tract for  the  construction  of  a  four- 
stoi^  medical  building  with  base- 
ment garage  at  the  comer  of  S.  Bev- 
erly Dr.  and  Gregory  Way,  Beverly 
Hills,  for  Victor  Orsatti;  cost,  $350,- 
000.  The  building  will  also  contain 
complete  laboratory  and  pharmaceu- 
tical facilities. 

Plans  were  prepared  by  Architects 
Earl  Heitschmidt  and  Charles  O. 
Matcham,  417  S.  Hill  St.,  Los  An- 
geles. 


Tile    Work  — Rigney    Tile    Co      3012 

Harrison   St.,   Oakland. 
Glass— W.   P.  Fuller  &  Co.,  301  Mia-  !  ^""^  Figueroa'  St,'  Los  Angeles,  as  a 

sion  St.,  San  Francisco.  j  site    for    the    construction    of    a    new 

Mill    Work  —  Pacific    Manufacturing    1600-room  hotel   building   for  selves. 

Co.,  Santa  Clara.  The  action    involves    the   purchase 

Painting — Harry  Wasserman,  424  N.    °^  three  properties  covering  the  area 

Crescent    Heights   Blvd.,    Los    An-  '  °°  '■^^  west  side  of  Figueroa  Street 

geles.  from   Sevenln   St.   to  Wilshire  Blvd., 

Lathing  and  Plastering— Albert Kare-    "^^''^   westward   depth   of  446  feet  on 

lius    &    Sons,    614    Stonehurst    Dr     "^^  ^*-  *"^  *^  ^'^^  »"  Wilshire  Blvd. 

Altadena  "'  ;  A  total  area  of  125,000  sq.  ft 

•  I      The   Wilshire  -  Figueroa    -    Seventh 

3/15/46  11  1  Corp.  ovms  the  property  at  the  NW 

BIDS   OPENED  ;  comer  of  7th  and  Figueroa  Sts.,  site 

LONG  BEACH,  Los  Angeles  Co.,  :  °^  *  two-story  building,  and  the  oth- 
Calif. — Davies,  Keusder  &  Brown,  4915  :  ^^  ^^'°  proj^rties,  one  at  the  north 
Exposition  Blvd.,  Los  Angeles,  sub-  ,  ^"'^  *^®  other  at  the  west,  are  owned 
mitted  the  low  bid  to  the  U.  S.  Navy  i  ^^  ^®  Security  Co.  and  the  Secur- 
Public  Works  Office,*  U.  S.  Naval  i^^^'"^^^  ^^*^*°°*' ^*"^'  ^®^P^^^*^^'y- 
Base,  Terminal  Island  (San  Pedro)  '  Officers  of  the  Hotel  Statler,  Inc., 
March  7  at  (1)  $32,700,  (2)  $32,170  (3)  '•  '"^lude  Mr*.  Alice  S.  Statler,  hon- 
$31,800,  (4)  $31,160  and  (5)  $30535  orary  chairman  of  the  board ;  Arthur 
for  the  construction  of  a  one-story  ^-  ^o^g^as.  president,  and  John  L. 
reinforced  concrete  tumor  clinic  build-    ^^""^^^y*   <"^8Lirman  of  the  board. 

ing  at  the  U.  S.  Naval  Hospital,  Long  

peach;   Specification   No.  17487,  NOy|3/j5/.j6  ^ 


for  domestic  and  Irrigation;  estimated    (17)  8815  lin.  ft  curb  bar; 

cost  $50,0OC  (18)  50,303  sq.  ft  sidewalk,  8-ln.  thick 

App.   11291   (Placer  County).  Bevle    (19'  2810  sq.  ft  sidewalk.  4-ln.  th%:k; 
L  and  Ruby  P.  Sanders,  Loomisv  for    (*»  11,600  sq.  ft  sidewalk.  6-ln.  thick 
1.0  c.f.s.  and  25  a.f.  from  Miners  Ra-    (21)  11.897  sq.  ft  monolithic  sidewalk; 
vine,  tributary  to  Dry  Creek  and  Sac-  ;  (22)  4435  sq.  ft  gutter.  6-ln.  thick; 
ramnto    River,    for   Irrigation    of    80  :  (28)  448  sq.  ft.  gutter,  8-ln.  thick; 
acres;  estimated  cost  $500  '  (24)  256  lin.  ft  roof  drains: 

App.  11292   (Mendocino  Countv>.  BL    (25)  sanitar>-  sewer  complete,  not  in- 
I.    Nehs,    Cummings,    for    0.46  *  c-f .8.  ,  eluding  house  connections ; 

from  Squaw  Creek,  tributary  to  iRat-  '  (26)  2  manholes,  complete; 
tlesnake    Creek,    for   power   and    do-  '  <27)  reconstruct     manholes     as     re- 
mostic  use.  j  quired,  including  new  frame  and 

App.  11293  (San  Diego  County).  F.  1  cover  sets  (26  units); 

Capra.  Fallbrook,  for  0.30  c.f.s.  from  '.  (28)  869    Un.    ft.   6-ln.    house   connec- 
Rainbow    Creek,    tributary    to    sianta  tlons; 

Margarita  River,   for  stock  watering  ,  (29)  storm  drain  aad  appurtenance*, 
and  irrigation  of  73  acres ;  estimated  i  complete ; 

cost  $900.  I  (30)  9  units  reset  manhole  frame  and 

App.  11294   (El  Dorado  Countyt).  N.  \  cover  sets; 

H.   Bullivant.   Camino.   for  1000  g.p.d.    (31)  electrolier  lighting  system,  com- 
from    unnamed    spring,    tributai*y    to  •  plet^; 

Weber  Creek,  for  domestic  use.  (32)  electrolier  lighting  conduit  cross- 

App.  11295  (Trinitv  County).  I>on-  and  appurtenant  work,  complete, 

ard    T.   Henderson,  "Salyer,    for    7200  j     Altmate  No.  1— Items  1,  2a,  3a  and 
g.p.d.  from  2  unnamed  springs,  tHbu-    4  to  31.  inclusive. 

tary  to  south  fork  Trinity  Rivet,  for  |      Alternate  No.  2— Items  1.  2a.  3a.  4 
domestic     purposes ;     estimated     cost    to  30,  inclusive,  and  item  32. 
$750.  I     Alternate  No.  3— Items  1.  2b,  3b  and 

App.     11296     (El    Dorado    Coilnty).  .4  to  31,  inclusive. 
U.  S.-Eldorado  National  Forest,  iPlac-  |      Alternate  No.  4— Items  1.  2b,  3b  and 
eriille,  for  14,000  g.p.d.  from  unnfuned    4  to  30,  Inclusive,  and  Item  32. 
spring,  tributary  to  Gerle  Creek,  fori     The  total  bids  were: 


13326. 

Bids  were  submitted  on  the  follow 
ing  items: 
(Ij  price  for   the    entire   work   com 

plete; 
(2)  price   for   the   entire   work  com 


:?/15/46  3 

CONTRACT   AWARDED 

LOS  ANGELES.  Calif.— Weymouth- 
Crowell  Co.,  2104  W.  15th  St,  Los 
Angeles,  awarded  contract  for  the 
construction  of  terminal  facilities  on 
Jefferson  Blvd.  near  Fairfax  Ave., 
by  Lyon  Van  Lines,  Inc.,  3600  S. 
Grand  Ave.,  Los  Angeles.  Shannahan 
Bros.,  6193  Maywood  Ave.,  Hunting- 
ton Park,  have  been  awarded  a  con- 
tract for  laying  of  spur  track.  The 
work  will  Involve  the  construction 
of  a  one-story  warehouse  containing 
55,000  sq.  ft.  of  floor  space,  also  load- 
ing docks,  office  space,  grease  and 
wash  rack,  machine  shop,  garage, 
paving,  fencing,  landscaping,  sprin- 
kler system  and  spur  track.  Plans 
were  prepared  by  Architects  Allison 
&  Rible,  650  S.  Grand  Ave.,  Los  An- 
geles. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


9 


3/15/46 

BOND   ELECTION 

OCEANSIDE,  San  Diego  Co.,  Calif. 
— Voters  of  the  Ocejuislde  School  Dis- 
trict of  San  Diego  County  will  hold 
an  election  April  2  to  vote  on  the 
proposition  of  issuing  and  selling 
bonds  In  the  amount  of  $100,000,  which 
if  approved,  would  be  used  to  fiance 
the  construction  of  a  four-room  ele- 
mentary school  with  administrative, 
cafeteria  oud  health  nurse  facilities 
at  Oceanside  for  the  district 


11— HOSPITALS 


3/15/46  11 

SUB-CONTRACTS  AWARDED 
WARD  BUILDINGS 
STOCTKTON,   San   Joaquin  Co.,   Calif. 
Stockton  State  Hospital. 

Construction  of  one-  and  two-story 
reinforced  concrete  w^ard  buildings 
for  infirm  females  and  disturbed 
females,  having  a  combined  floor 
area  of  approximately  160,000  sq.  ft, 
with  hollow  tile  partitions,  steel 
sash  and  clay  shingle  tile  roof 
covering. 

Owner — State  of  California,  Division 
of  Architecture,  Public  Works 
Bldg.,  12th  and  N  Sts.,  Sacramento. 

Plans  by  State  Architect  Anson  Boyd, 
Public  Works  Bldg.,  Sacramento. 

General  Work  —  H.  Mayson,  9315 
Hooper  Ave.,  Los  Angeles,  $1,132,476. 

Electrical  Work  —  Collins  Electrical 
Co.,  729  E.  Miner  Ave.,  Stockton, 
$42,620. 

Plumbing— J.    A.    Fazio,    686   4th    St, 
Oakland,  $103,821. 
Thumm    Co.    of  kH,o.—       i:     „cmfc 

Heating  and  Ventilating  —  Charles 
Thumm  Co.  of  California,  $145  Na- 
toma  St..  San  Francisco,  $104,390. 

Roofing— J.  W.  Bender  Roofing  & 
Paving  Co.,  1999  Bryant  St,  San 
Francisco. 

Sheet  Metal — Fire  Protection  Prod- 
ucts Co.,  1101  16th  St,  San  Fran- 
cisco. 


PREPARING    WORKING 
DRAWINGS 
i      BEVERLY     HILLS.     Los     Angeles 
I  Co.,   Calif. — Leonard   Schultze  &   As- 
I  sociates,    18    E    48th    St.,    New    York 
-1  *        _!**i„rr  t»,«^  v.„i^*<  ,     ;  (^>ty,  N.  Y.,  and  Earl  T.  Heitschmidt 

plete   onutting  the  painting  sped-    ^nd   Chas.    O.    Matcham,    417    S    Hill 
fied  in  the  section  on  field  pamt-  |  gt..  Los  Angeles,  associate  architects, 
,„.  "^?'      -        .v,^    «,„*{^  ,  ;  have    working    drawings    about    50% 

(3)  price  for  the  entire  work  com-  complete  for  the  construction  of  ad- 
plete,  omitting  the  painting  as  In  <jltion8  to  the  Beverly  Hills  Hotel, 
(2)  and  in  addition  omittmg  the  9641  sunset  Blvd.,  Beverly  Hills,  Her- 
acoustic   tile;  |  mando  Courtright  president 

(4)  price  for  the  entire  work  com-  :  The  work  will  include  the  construc- 
plete,  omitting  the  painting  and  tion  of  a  7-story  hotel  addition  con- 
acoustic  tile  as  in  (3)  and  In  ad-  j  taining  140  rooms,  new  service  build- 
dition,  omittmg  the  asphalt  tile;  j  ing,    six    cottages    (if    approved    for 

(5)  price  for  the  entire  work  com- ,  zoning),  and  a  subterranean  garage 
plete,  omitting  the  painting  and  .  to  house  300  cars ;  total  estimated 
acoustic  tile  as  In  (3)  and  in  ad-  1  cost   $2,000,000 

dition,   omitting  the  plastering,      i  

The  bidders  were: 

(A)  Davies,  Keusder  &  Brown 

(B)  Arthur  Pinner  Jr. 

(C)  Baruch  Corp. 

(D)  C.  W.  Davies,  Inc. 
The  complete  bids  were: 

(A)  (B)  (C) 

$32,700     $32,900     $35,684 
32,250 
31,950 
31,468 
30.445 


domestic  use. 

App.  11297  (San  Bernardino  Coun- 
ty). C.  V.  McClure  and  L  Z.  Bess. 
San  Bernardino,  for  1.0  c.f.s.  frorh  un- 
named spring  for  mining  purposes ; 
cost  $1000. 


3/1.5/46 

BOND    ELECTION 
BEVERLY     HILLS, 


32 


Los     Ah  geles 


(A)  T.  E.  Sherlock,  (Alt  1)  $299.- 
453.81,  (Alt.  2)  $235,960.30,  (Alt  3) 
$302,340.53,  (Alt  4)  $238,847.53. 

(B)  Warren  Southwest,  Inc.,  (Alt.  1) 
$314,620.  (Alt  2)  $243,720.  (Alt  3) 
$318,089.34,   (Alt  4)  $247,189.34. 

(C)  Griffith  Co.,  (Alt.  1)  $326,286.30, 
(Alt.  2»  $252,571.30.  (Alt.  3)  $329.- 
765.15,    (Alt.  4)    $256,050.15 


Co.,  Calif.— The  voters  of  the  Citv  of    (D>  R.  A.  Wattson  Co..  (Alt  1)  $336,- 
Beverly  Hills  will  hold  a  special  elec-  863.45.  (Alt  2)  $263,369.45,  <Alt  3) 

tion  April  9  to  vote  on  the  proposition  ;  $338,142.21.   (Alt  4)  $264,648.21. 

of   Issuing  and   selling   bonds   Ih   the    (E)  engineer's  estimate  (Alt  1)  $296,- 
amount    of    $225,000.    which.     11*    ap-  580.27.  (Alt.  2)  $236.74027.   (Alt  3) 

proved,  would  be  used  to  finance  the  \         $299,453.99,  (Alt  4)  $239,613.99. 
construction   of  a  new   incinerattor.      ;      Unit  prices  will  be  printed  shortly. 


3/15/46 

BOND    ELECTION 

BEVERLY     HILLS, 
Co.,    Calif. 
Hills    will 


32 


40 


3/15/46 

BIDS  OPENED 
LOS  ANGELES,  Calif.— R.  J.  Bren- 
The   citizens    of    Btiverly'nan.  12vS2  Cochran  Ave.,  Los  Angeles, 
vote    on    a    special    bond    at   $17,205,  submitted   the   low   bid  to 


Los     Angeles 


::6 


(D... 
(2).-. 
(3)..-. 
(4).... 
(5).... 


32,170 
31,800 
31,160 
30,535 


35,177 
34,824 
34,285 
33,567 


14-17— PUBLIC  BLDGS. 


I  ;V15/46 
i  PLANNED 

i      LOS    ANGELES,    Calif —Architect 
j  Samuel  E.  Lunden,-  400  Rowan  Bldg., 
Los    Angeles,    has    been    engaged    to 
•  develop  100  acres  in  the  Berry  Hills 
I  Tract,    located    in    the   area   fronting 
on  the  ocean  and  south  of  the  Palos 
Verdes    line    on    Palos    Verdes    Drive 
;  West,    into    a    high    clas    residential 
j  district    for    Ernest    V.    Berr>',    1717 
,  E.    Slauson   Ave.,    Los    Angeles.    The 
;  owner    intends    to    construct    hou.es 
I  for  sale  on  parcels  limited  to  a  min- 
imum of  one  acre  each  on  the  bulk 
1  of  the  estates. 
15  j      Charles    C.    Miller,    civil    engineer, 
326  W.  3rd  St.,   Los  Angeles,  is  pre- 
An-  I  paring    plans    for    the    new    streets. 


(D) 
$35,933  ! 
35,283  : 
34,945 
34,355 
33,572 


31-32- 


-WATER  SUPPLY  & 

PLAINTS 


3/15/46 

BIDS   WANTED 

HUNTINGTON  PARK,  Los 
geles  Co.,  Calif.— Until  April  16,  5  '  George  Gibbs,  landscape  architect. 
P.  M.,  new  bids  will  be  received  at  !  Eric  Barclay.  816  W  5th  St,  Los 
the  office  of  the  city  clerk,  City  Hall,  '  Angeles,  has  been  awarded  the  gen- 
6400  Pacific  Blvd.,  Huntington  Park,  i  f^^l  contrai;t  for  construction  of  the 
for  furnishing  labor  and  material  for  \  f 'rst  dwellings, 
the  construction  of  a  city  hall  to  be 
located  on  the  east  side  of  Miles  Ave. 
near  the  intersection  with  Zoe  Ave., 
Hunting^ton  Park ;  Specification  No. 
1168.  The  new  city  hall  will  be  a 
one-  and  two-story  structure,  U- 
shaped,  containing  approximately  18,-  ;  TJT,,".^  7- 

000  sq.  ft  of  floor  si>ace  on  the  first  ;  3/15/46  31 

floor  and  9000  sq.  ft  on  the  second,  WATER  APPLICATIONS  FILED 
floor;  frame  and  stucco  construe-  1  SACRAMENTO,  Calif.  —  Applica- 
tion, steel  reinforced,  tile  roofing,  tions  for  permits  to  appropriate  wa- 
concrete,  hardwood  and  asphalt  tile  ,  tr  were  filed  with  the  Department  of 
floors,  interior  plaster,  acoustic  tUe,  :  Public  Works,  Division  of  Water  Re- 
concrete  walks.  !  sources,    during    Febmary,    1946,    as 

A   certified   or   cashier's   check  orifo"ows:  .    ,.,*  ^       *   ^   x 

bidder's  bond,  made  payable  to  the  ^  APp.  11272  (Humboldt  County).  Leo 
City  of  Huntington  Park  for  10%  of  |  C  Whitney,  San  FVancisco,  for  0.025 
the  bid  is  required.  Plans  and  sped-  1  cf  s.  from  unnamed  spring  tributary 
flcations  obtahiable  on  and  after  I  to  Klamath  River,  for  domestic  and 
March   11   at   the   office   of   the   city    irrigation    of    two    acres ;    estimated 

engineer,    6400   Pacific    Blvd.,    Hunt-  1  cost  $200. .   .    ^ 

Ington  Park,  upon  deposit  of  $25.  I  App.  11273  (Trinity  County).  Wm. 
Plans  were  prepared  by  Hugh  R.  B  Forman.  Willow  Creek,  for  2  c.f.s. 
Davies,  architect,  523  Security  Bldg.,  from  Hudson  Creek,  tributary  to 
Long  Beach.  [  Trinity  Rever,  for  mining  purposes ; 

All    bids   submitted    March  4   were  1  estimated  cost  $250. 

j  App.  11274  (Colusa  County).  Roger 
'  C.  Wilbur,  Colusa,  for  24.5  c.f.s.  from 
I  Sacramento  River  for  irrigation  of 
{850  acres;  estimated  cost  $6000. 

App.  11275  (Napa  County).  Dick  R. 
I  Friesen,  St.  Helena,  for  40.  a.f.  from 
3/15/46  15  ;  (a)  unnamed  stream,  (b),  (c)  Angwln 

BIDS   WANTED  i  Creek,    tributary    to   Napa   River,   for 

HUNTINGTON  PARK,  Los  Angeles  ;  irrigation     and     domestic     purposes; 
Co.,  Calif.— Until   March   18,  5  P.   M.,    estimated   cost  $5000. 
bids    will   be    received    at    the    office  i      App.    11276    (Sutter  County).   A  H. 
of    the    city    clerk.    City    Hall,     6400  '  Muns,  Sutter,  for  6  c.f.s.  from  Wads- 
Pacific    Blvd.,    Huntington    Park,   for    worth  Canal,  tributary  to  Sutter  By- 


election  April  9  on  two  municipal  '  State  Department  of  Public  Works, 
improvement  propositions.  The  first  ;  Division  of  Highways,  808  State  Bldg.. 
proposition  will  be  the  construction  Los  Angeles.  March  6,  for  the  reloca- 
and  completion  or  entering  iijito  a  |  tion  of  four  buildings  and  grading 
contract  with  the  City  of  Los  Aitgeles  and  filling  of  properties  to  the  level 
or  Los  Angeles  County  for  the  part  of  sidewalks  in  the  City  of  Los  An- 
ownership  in  a  sewage  disposal  sys-  |  geles ;  Road  VII-LA-2-LA-7. 
tern.  Including  sewage  treatment  plant  The  properties  Involved  are  located 
and    appurtenances,    in    the    su|m    of  1  at : 


$300,000. 


35—      DOCKS,  PIERS  & 
HARBORS 


^»   35 


,  (1)  442  S.  Pecan  St; 
i  (2)  446  S.  Pecan  St.: 
I  (3)  2211  E.  Atlantic  St.; 
'  (4)   1043  S.  Soto  St 
'     The  bids  received  were: 

R.  J.   Brennan,   (1)   $5846,   (2)   $5421, 
(3)  $2501,  (4)  $3427;  total,  $17,205. 
;      Frank    F.    Rasche.     (1)    $5930*     (2) 


3/15/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.— Healy-Tlbbltts  '  $6090,  (3)  $2124,  (4)  $3316;  total,  $17,- 
Constructlon   Co.,    1100    Evans    Ave., '461. 

San  Francisco,  at  $1425,  awarded  con-  I  Charles  Buschlen,  (1)  $6209,  (2) 
tract  by  the  Department  of  Public  J  $6460,  (3)  $2300.  (4)  $3221;  total,  $18,- 
Works,    Room    282   City    Hall,    tinder ;  190. 

Spec.    20.054    for    construction   4f    an  j  

access    opening   In    Pier   38   over   the    3/15/46  40 

Inlet    of    intake    tunnel    to    purtiplng  ,  CONTRACT   AWARDED 

station   No.    1,   A.W.S.S.  1      CARBON   COUNTY,  Utah— W.   W. 

Clyde,  N.  Main  St.,  Springville,  Utah 

36 PARKS,    AIRPORTS  &  i^t    $104,O43.5O    awarded    contract    by 

Of  A  v/^Drwf  Tiurk6  the  State  Road  Commission  of  Utah, 

fi^AlUKViUnU^  !  State    Capitol.    Salt    Lake    City,    for 

1 j  construction    of    a    2-inch    road    mix 

3/15/46  36   bituminous  surfaced   road  In  Carbon 

BIDS  WANTED  County,   being  that   section   of   U.    S. 

SEATTLE,  Wash— Until  AprU  1,(50  between  Price  and  Helper;  Proj- 
3  P.  M.,  bids  will  be  received  by  the  |  ^^  j,jo  ^.24  (6)  and  State  Project 
Department  of  Commerce,  CAA,  Box  .j^^  g3Q  .pbe  bids  were  received  Feb. 
3224,    Seattle    14,    Wash.,    under  Pro.  '  27 

7-46-289    for    construction    of    ihstru-  _  

ment  landing  system  approach  light-  i 

ing  lane  and  VHF  radio  rang^  near    — — ^ 

Eugene,  Ore.  1 


rejected. 

The  total  bids  received  were: 
(li  John  Alexander,  $275,000; 
(2)  Arthur  Fanner  Jr.,  $354,900. 


furnishing  labor  and  material  for 
construction  of  a  justice  building  at 
Zoe  and  Miles  Ave.,  Huntington  Park. 


pass,  for  irrigation  of  255  acres;  cost 

$3000. 
App.  11277   (Placer  County).  U.  S. 


It  will  be  one  and  two  stories  In  !  Tahoe  National  Forest.  Nevada  City, 
height,  L-shaped,  containing  approxl-  '  for  0.01  c.f.s.  from  Lane  Springs, 
mately  15,000  sq.  ft  of  floor  space  '  tributary  to  south  fork  Yuba  River, 
on  the  first  floor  and  8000  sq.  ft  on  for  stock  watering,  domestic,  recrea- 
the  second  floor.  !  tional   and  fire  protection   purposes ; 

Plans  and  specifications  obtainable  e.stimated  cost  $2500. 
at  the  office  of  the  city  engineer,  6400  ,  App.  11278  (San  Bernardino  Coun- 
Pacific  Blvd.,  Huntington  Park,  upon  ty).  U.  S.  San  Bernardino  National 
deposit  of  $25.  Plans  were  prepared  '  Forest,  San  Bernardino,  0.005  cf.s. 
by  Hugh  R.  Davies,  architect,  523  from  unnamed  spring,  triubtary  to 
Security  Bldg.,  and  Don  Erb,  struc-  Deep  Creek,  for  recreational  pur- 
tural     engineer,     517    Ocean     Center  !  poses ;  estimated  cost  $500. 


Bldg.,  Long  Beach. 


BID  OPENING  SCHEDULE 


SUPPLIES  AND  EQUIPMENT 


App.   11279   (Lake  and   Yolo  Coun- 
ities).   U.    S.    Bureau   of   Reclamation, 

-  !  Sacramento,  for  600  c.f.s.  and  1,210,000 
I  a.f.  from  (1)  north  fork  Cache  Creek, 
I  (2),  (3).  (4),  (4a)  Sacramento  River, 
I  for   Irrigation,  domestic,  recreational 

Si!  and  calinity  control;  8,325,000  acres; 
i  estimated  cost  $31,000,000. 

App.    11280    (Los   Angeles   County). 
I U     S  -Angeles   National    Forest    Los 


37—     RAILROADS,  SUB- 
WAYS  &  TUNNELS 


Machinery  &  Material 


3/15/46  37 

PLANS    APPROVED  j. 

PORTLAND,     Ore.  —  Oregon's 


1 42—  MISC.  SUPPLIES  AND 
'  MATERIALS 


42 


Mt  >  3/15/46 

Hood,  Inc.,  George  H.  Buckler,  presi-    NOTICE  OF  SALE 
dent,   Portland,   Ore.,   has   aJinctunced  [     EMERYVILLE.  Alameda  Co.,  Calif. 

that    plans    have    been    approved    for  : Until  March  22,  10  A.  M.,  bids  will 

the  construction  of  an  aerlaH  pas-  |  be  received  by  the  Besler  Corp.,  4063 
senger  tramway  to  the  summit  of  Harlan  St.,  Emeryville,  for  sale  of 
Mt.  Hood.  The  tramway  will  start  small  lots  of  miscellaneous  fittings, 
from  a  point  near  Cloud  Cap  (tin  the  fabricated  stainless  steel  parts  and 
north  side  of  Mt  Hood  and  the  ascent  1  unclassified    miscellaneous    material. 

will  be  made  in  two  stages.  Thfe  first  ;  

from  a  point  near  Cloud  Cap  Jnn  at 
an  elevation  of  6000  ft.  to  Cooper's 
Spur,  an  inclined  length  of  10,|}20  ft. 
and  a  rise  of  2520  ft,  and  •wllil   pro- 


42 


3/15/46 

CONTRACT  AWARDED 
SAN  FRANCISCO. —  R  Brandleln 
vide  for  two  25-passenger  car^.  The  &  Co.,  2141  Bryant  St,  San  Francisco, 
second  from  Cooper's  Spur  tlo  the  awarded  contract  by  the  Purchaser 
summit,  an  inclined  length  of  6090  of  Supplies,  270  City  Hall,  under  Bid 
ft.  and  a  rise  of  2670  ft.,  and  will  pro-  No.  3486  for  furnishing  and  delivering 
vide  for  one  35-passenger  cat.  The  ."jO  manufactured  oak  book  cases  for 
plans   follow   specifications   of   a   de-    the  School  Department. 

sign  made  by  the  Columbia  Steel  Co.,  ;  

a  sub.sidiar>"of  U.  S.  Steel  Corp 


39— HEWERS 


39 


3/15/46  ••     ** 

BIDS  WANTED 

PHOENIX,  Ariz— Until  March  28, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tom House,  Denver  2,  Colo.,  under 
Inv.    7229-A    for   western    red    cedar. 


3/15/46 

CONTRACT   AWARDED 

SAN  FRANCISCO.  —  Martin  Mur-  I  southern  yellow  pine,  lodgepole  or 
phy.  Route  2,  Box  894,  OaJt  Rd..  Wal-  Douglas  fir  cedar  poles,  fob.  ship- 
nut  Creek,  at  $9054.80,  awarded  con-  ping  point  and/or  Phoenix,  Ariz.; 
tract  by  the  Department  of  Public  phoenix  -  Tucson  transmission  line 
Works.    Room    282    City    Hall,    under  "no.  2. 

Spec.    20,057   for  replacement   df   the       Specifications  obtainable  from  the 
48th  Ave.  sewer  from  Balboa  St.  to   above  office. 
Cabrillo  St 


••     42 


Bid  Opening   Date 

3-29  Sanitary  Sewer  (City)  Mill  Valley 

3-20—  2:00P.M.— Oil  Circuit  BreakerParker  Dam  Project,  Arizona 
3-21—  2 :00  P.M.— Crane  Structure      Columbia  Basin  Project 
3-20—  2 :00P.M.— Metal  Doors  Parker  Dam  Project,  Arizona 

3-20—  2 :00  P.M.— Electric  EqulpmentDenver,  Colo. 
3-20—  2 :00  P.M— Floor  Mats  San  Francisco 

3-20—  5 :30  P.M.— Cast  Iron  Pipe         Oakland 
3-20—  2 :00  P.M.— Telephone  Poles       San  Francisco 
3-21—  2 :00  P.M.— Storage  Tanks 


Central  Valley  Project 
Denver,  Colo. 
San  Francisco 
San  Francisco 
San  Francisco 


SUPPLIES  AND  EQUIPMENT 


3-15- 

3-15— 

S-15— 

3-15— 

3-15— 

3-15— 

3-15—10 

3-15—  2 

3-15— 

3-15— 

3-18— 

3-16— 

3-18— 

S-18— 

3-l»— 

8-18—10 

3-18—  2 

3-18— 

3-l»— 

3-18— 

8-18— 

3-l»-10 

3-18—  2 

3-19—  2 

3-l»—  8 

3-1*- 

S-l»— 

S-l»— 

8-l»— 

3-20— 

3-2<^- 

3-ao— 

8-20— 

3-ao- 


:00  P.M.— Wedges 
— Asphalt 
:00  P.M.— Lamps 
:00  P.M.— Leather 
:00  P.M. — Houses 
:<X)  P.M. — Houses 
:«A.M.— Drum  Gates 
K)0  P.M. — Houses 
:00  P.M.— Furniture 
:00  P.M.— Projector 
:00  P.M.— Wire 
.•00  P.M.— Street  Sweepers 
:00  P.M.— Conductor 
:00  P.M.— Brake  Blocks 
:00  P.M.— C^heck  Valves 
K)0 A.M.— Heater  Planer 
:00  P.M. — Cement 

— Spring  Steel 
—Grinder  Frame 
— Spring  Steel 
— Grinder  Frame 
:00  A.M.— Heater  Planer 
:00  P.M. — Cement 


San  Francisco 

Sacramento 

Sacramento 

San  Francisco 

Missouri  Basin  Project,  Wyo. 

Missouri  Basin  Project,  Wyo. 

Central  Talley  Project 

Hungry  Horse  Project 

San  Francisco 

San  Francisco 

Socorro,  N.  M. 

San  Francisco 

Fort  Peck,  Mont 

San  Francisco 

San  Francisco 

Monterey  County 

Odalr,  Wash. 

Panama  Canal 

Panama  Canal 

Panama  Canal 

Panama  Canal 

Monterey  County 

Odalr,  Wash. 

Sterling,   Colo. 


KX)P.M. — Bars 

K)0 P.M.— Stage  Control   Board     Crockett 
8:06  P.M.— Fire  Alarm  Boxes    Vlameda 

2  !00  P.M  — Pumpej  Denver,  Ck)!©. 

2  OOP  M.— Crane  r>enver,  Colo. 

2  00  P  M— Electric  EquipmentFort  Peck,  Mont 

2  ()0  P  M.— Runnera  Boulder  Canyon  Project 

2  00  PM— Reinforcing   Bars   Mountain  Hoise.  Idaho 

8  00  FM—Diah  washing  Equipment     Berkeley 

2  OOP  Ml— Desk  Chair  San  Francisco 

2  <K)  PM    -Telephone  Poles      San  Francisco 


8-11 

S-U 

8-  8 

8-  5 

2-21 

2-21 

%'  1 

2-M 

t-  1 

S-  1 

3-28 

8-11 

2-28 

8-11 

8-11 

8-13 

8-13 

8-18 

8-18 

8-14 

8-14 

8-14 

8-14 

8-28 

8-  1 

8-  7 

1-Sl 

S-IS 

8-  5 

8-  6 

S-  S 

8-  6 

S-U 

8-14 


(3-25—  —Shovel 

3-26—  2 :00  P.M.— Transformers 
3-26—  2 :00  P.M.— Pipe 
3-26—  2:00  P.M.— Pipe 
3-25—  —Shovel 

3-26—  2 :00  P.M.— Pipe 
3-27—  2 :00  P.M.— Conductor 
3-27—  2 :00  P.M.— Conductor 


Project     Location  of  Project     Noted    In    issue  1  Angeles,  for  0.025   c.f.s.   from   Fallen 
^  1-18    Leaf    Spring,   tributary    to    San    Ga- 

2-21    briel    Canyon    via   Cow    Canyon,    for 

2-  8  i  fire  protection  and  recreational  pur- 
2-26  ■  poses ;  estlmatd  cost  $250. 

3-  6  I  App.  11281  (Siskiyou  County).  Ham- 
3-12  i  mond  BroB.,  Fort  Jones,  for  15  cf.s. 
3-12  '  from  north  fork  Sacramento  River, 
8-13  i  tributary  to  Sacramento  River,  for 
2-19  '  irrigation  use.  .  .  t,  t 
8-  5  App.  11282  (Nevada  County).  R.  L. 
3-11  !  King,  Sacramento,  for  0.25  c.f.s.  from 
3-11  i  Canyon  Creek,  tributary  to  south 
3-13  fork  Yuba  River,  for  domestic  and 
3-14  I  irrigation  use.  .  x  -m  -d 
3-  6  1  App.  11283  (Tehama  County).  E.  B. 
3-  5  Estes  Feed  &  Uvestock  Co.  Red 
3-12!  Bluff,  for  30.000  a.f.  from  Thomas 
2-19  i  Creek,  tributary  to  Sacramento  River, 
8-  1  for  irrigation  use 
3-18  '  App  11284  (Santa  Barbara  County). 
3-  6  '  Santa  Ynez  River  Water  Conserva- 
8-12  I  tion  District,  Solvang.  for  2  c* ■«•  •f <» 
8-13  i  900  a.f.  froBi  Santa  Ynez  River,  tribu- 
3-14    tary  to  Pacific  Ocean,  for  municipal 

3-14  !  purposes.  ^     ^^„\ 

3-14  I  App.  11285  (Tuolumne  Coiuity). 
3-13  i  Warren  F.  Burch,  Groveland,  for  1 
3-12    epm    from   unnamed   spring,   trtbu- 


3-21—  2 :00  P.M.— Cedar 

3-21—  2 :00  P.M.— Shovels 

3-22—  2 :00  P.M.— Enamel 

3-22—  2:00  P.M.— Door 

3-22—  2 :00  P.M.— Steel  Curtain  DoorSan  Francisco 

3-21—  2 :00  P.M.— Transmission  Line  Sterling,  Colo. 

3-21—  2  :00  P.M.— EUectric  EqulpmentSocorro,  N.  M. 

3-21—  2 .00  P.M.— Fibre  Boxes  San  Francisco 

3-25—  2 :00  P.M.— Pipe  Gila  P»roJect,  Arizona 

3-25—  2 :00  P.M.— Electric  EqulpmentMlasouri  Basin  ProJ.,  Wyoming 


—  3/15/46 
BIDS  WANTED 

i     GLENDIVE,    Mont  — Until    March 
128,  2  P.  M.,  bids  will  be  received  by 

—  the   U.    S.    Bureau    of    Reclaamtlon. 
*^  1  Custom  House.  Denver  2.  Colo.,  under 

Inv.  18,685-A  for  aluminum  stranded 


Sacramento 
Colorado-Big  Thompson  ProJ. 
Tucumcari,  N.  M. 
Tucumcari,  N.  M. 
Sacramento 
Tucumcari,  N.  M. 
Bonneville,  Wyo. 
Bonneville,  Wyo. 


3-27—  2:00P.M.— Electric  EqulpmentCentral  Valley  Project  ,  g.p.m.   l.^^^ _  •  .    -„.  ni^. 

3-27—  2:00  P.M.— Electric  EquipmentMissouri  Basin  ProJ..  Wyoming    3-  1  \  tary  to  Big  Creek  and  Tuolumne  ^ 


3-27—  2 :00  P.M.— Pumps 
3-27—  2 :00  P.M.— Elevator 
3-27—  7 :30  P.M.— Pump 
3-27—  7 :30  P.M.— P»ump 
3-28—  2 :00  P.M.— Switches 
3-28—  2 :00  P.M.— Switches 
3-28—  2 :00  P.M.,  Elec.   Equip. 


Boulder  Canyon  I>roJect 

Central  Valley  Project 

Modesto 

Modesto 

Fort  Peck,  Mont 

Fort  Peck,  Mont 

Central  Valley  Project 


2-26  ;  er    for  domestic  and  stockwatering 
2-28    purposes ;  estimated  cost  $5(K). 
3-13    ^  App.  11286  (Trinity  County).  Lena 
3-14  1  Randolph,  Forest  Glen 


App.  11286  (Trinity  County) 

^-^^  '  Randolph,  Forest  Glen,  for  2.5  cf-s. 

8-14  I  Jr^  Farley  Creek,  tributary  to  south 

8-18    fork  Trinity  River,  for  doxnesUc  and 


8-e»—  2 :00  P.M.— Electric  EquipmentRio  Grande  ProJ.,  New  Mexico 

4-  1—  2 :00  P.M.— Louvers  Central  Valley  Project 

4-  1—  2 :00  P.M.— Mess  Kit  Equip.       San  Francisco 

4-  3—10 :00  A.M.— Generators  Central  Valley  Project 

4-  3—  2 :00  P.M.— Dam  Parker  Dam  Power  Project 

4.  3—  2 :00 PM.— Telephone  Apparatus     Shoshone  Project,  Wyo. 

4-  3—  2 :00  P.M.— Telephone  Apparatus     Rio  Grande  Project,  N.  M. 

4-  3—  2 :00  P.M.— Shaft  Shoshone  Project 

4-  5—  2:00  P.M.— Electrical  Equlp>.      Davis  Dam  Project  Arizona 

4-  3 — 10:00  A.M.— Generators 


2-26 
8-  1 

2-18 


IrrigaUon  of  25  acrea  ^^.H«it 

App.  11287  (Glenn  Co»»^>;  ^^^^'ff^ 
-  -  L.  Mkben.  Willow,  for  3  <^-^.^^ 
3-12  j  north  forte  Willow  Creek  J^J^"^ 
8-18  to  Willow  Creek  ^'^<i  Sacramento 
8-12  River,  for  irrigation  of  300  acres, 
8-  7    estimated  cost  $8000^  r-«,.„tv^ 

App.  11288  (Santa  Barb*ni  County). 
Lotta  M.  Walter,  Santa  Barbara,  for 


4-  »—  2 :0D  P.M.— Gkites 
4-10—  2 :00  PM.— Elevator 
4-14—  2  :fD  P.M.— Pumping  Unita 
4-15—  2 :00  P.M— Pumps 
4-16—  2  K»  P.M— Cranes 
4-16—  2 :00  P.M— Pumping  Units 
4-24—  2K)0PJt.— Drum  Ci^tea 
4-23—  2 :00  PJM— Gates 
4-24—  2  KK)  P.M— Pipe 


8-  7 
8-  6 
2-28 
8-14 
8-  5 
3-12 
8-  1 


Central  Valley  Project 
Central  Valley  Project 
Grand  Coulee  Dam.  Wash- 
Missouri  Basin  Prol.  Wyoming 
Columbia  Basin  Project  Waah.  3-  6 
Columbia  Basin  Project  Wash.  3-12 
Central  Valley  Project  8-12 

Central  Valley  Project  8-  5 

Boise  Project,  Idaho  8-7 

Columbia  Basin  Project.  Wash.      8  8 


300  g.pd.  from  unnamed  stream,  trib- 
utar  ^o  San  Jose  Cre^  for  domestic 

"^App.  11289     Mendocino  ^^^^ll^ 

A.    Justus,    Ukiah,   for   1-0  cf.s.    fPMn 
Robinson  Creek,  tributary  to  R"*«J*^ 


River,  for  imgaUon  use, 


C4>8t   $2000. 


App.  imo  usan  ^^-XScT^^-  i  nil  S?  IS    n-  -onollthic  ru^; 
^.  tributir  to  San  Elijo  lagoon,  i  (I6)  2275  Un    ft    curb  armor. 


40—         STREETS  AND 
HIGHWAYS 

3/15/46  !• 

BIDS  OPENED 

LOS  ANGELES,  Calif.- T.  E.  Sher-  ;  conductor,  sleeves,  etc.,  f.o.b.  shipping 
lock.  1303  W.  40th  St.  Los  Angeles.  1  point  and/or  Glendive  and  Miles  City, 
submitted    the    low    bid    to    the    Los  '  jjont 

Angeles  Board  of  Public  Works,  153  ,     specifications   obtainable  from   the 
City  Hall,  Los  Angeles,  March   6,  at ;  oKove  office 

(Alt  1)  $299,453.81,  (Alt  2)  82S6i960.30.  '  

(Alt  3)  $302,340.53.  (Alt  4)  $2381,847.53,  I  3/15/49  •• 

for   the   grading,    paving   and    other-    qq^trACT  AWARDED 
wise    improving    Olympic    Blvtil.,    be-  ,      sAN   FRANCISCO. — General   Elec- 
tween  Park  View  and  Western  Ave. ;  :  ^ric    Co.,    235    Montgomery    St,    San 
a  cash  contract  ,  Francisco,    at    (1)    $36.79,    (2)    $42.96. 

The  work  involves:  ]  O)  $50.90,  (4)  $59.  (5)  $43.01,  (6)  $16.42, 

(1)  lump  sum  bids  for  the  removal ;  (7)  jjg^  (g)  $24.96,  awarded  contract 
of:  161,000  sq.  ft  of  pavemoif  •  i,y  the  Purchaser  of  Supplies,  City 
and  gutter ;  25,500  sq.  ft  of  bum-  j  j^j^jj  under  Bid  No.  3492  for  furnish- 
ing pavement;  16,000  ft  of  curb;  1  jng  and  delivering  armature,  com- 
91,000  sq.  ft  of  sidewalk  and  1  mutating  and  exciting  field  coils  for 
drives ;     mlscellaneo\xs     f  oonda-  i  ^h^  Municipal  Railway. 

tions,  walls,  trees,  etc;  I  

(2)  lump  sum  for  grading:  3/15/46  **  *" 
(a)  for      disintegrated      granite   CONTRACT  AWARDED 

sub-base,  where  sub-base  is  ;  qaN  FRANCI8CO— U.  S.  Pipe  * 
required,  21,500  cu.  yds.  of  Foundry  Co.,  Monadnock  Bldg.  San 
excavation  and  no  flU  I  Francisco,   at    (1)    $109    per   ton,    (2) 

(b)  for  select  material  sub-base, ;  jgg  25  per  ton,  delivery  130  days,  was 
where  sub-base  Is  rexjulred, '  awarded  contract  by  the  Purchaser 
22,400  cu.  yds.  of  excaration  }  of  supplies.  270  City  Hall,  under  Bid 
and  no  fill ;  1  No.   3480  for  furnishing  and  dellver- 

(3)  72.124  sq.  ft  of  prepared  sub- j  ing  approximately  12  tons  of  12-ln., 
base;  14-in.  and  16-ln.  class  H  double  spigot 

(a)  per  sq.  ft  for  diaintcgrated    cast  iron  water  pipe  for  the  Depart- 
grantte  sub-base.  8-in.  thick ;    ment  of  Public  Works. 

(b)  per  sq.  ft  for  wtimA  mtatarial  i  

sub-lMise,  12-in.  thick 

(4)  5136  tons  asphalt  concrete-  wear- 
ing surface,  including  trmdh  rs- 
surf  aclng ;  

(5)  13,426  tons  asphalt  concrete  base. 
Including  treaich  resurfacing; 

(6)  1142  tone  rock  and  oil  roadway; 

(7)  85,523  sq.  ft  concrete  paVsoMiit, 
8-ln.  thick; 

(8)  1655  sq.  ft  concrete  pavement, 
6-ln.  thick;  

(9)  822  sq.  ft.  concrete  paveiBflBt. 
4-ln   thick ; 

(10)  148  sq    ft.  class  C   resurf adng ; 

(11)  1967  lin   ft  type  A  ck^;  | 

(12)  334  lin    ft  type  B  cnrtr 
tvp«  D  curb« 


MACHINERY  AND 
EQUIPMENT 
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3/15/46 

B I D8   OPENED 
STOCKTON.  San   JoaqulB  Oo.,  Calif . 

— American -LaFraLnce-Foamlta  Corp., 
Elmira,  N.  Y.,  at  $12,950.  submitted, 
low  bid  to  the  City  of  Stockton  C»ty 
Hall.  Stockton,  for  fumiAhlng  a  triple 
combination  pumper  for  the  Fire  De- 
partment 

Other  bids  were 

Buffak-'  Tint  Appliance  Corp.,  Buf- 
fak>,  N,   Y  ,  $14,751.80 

International  ■  Mai::.k  Motor  Truck 
Corp.,   San    Francisco .,   $14,877,65. 

Bids  takm.   and*:  aJ.vJ.»emeBt 


t 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MARCH  15.  1946 
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BiMiMiiMq  Pennitsi,  Conlracto Recordlecl  IVoticefl( 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


Waahington,  417  Market  St,  S  F. 

SHED,  one-story  concrete,  $10,000: 
315  Magrnolia  St ;  owner,  Haslett 
Warehouse  Co,  prem;  contractor, 
Parker,  Steffens  &  Pearce,  135  So 
Park,  San   Francisco. 

ALTER  and  addn,  $2900;  60  York- 
shire Dr;  owner,  Dr  George  E 
Kleeman,  premises;  contractor,  J 
D  O'Connor  Constr  Co,  391  Sutter 
St,   San   Franclaco. 

RErrAIL  STORE,  11.260,000;  N  O-B^r-  i  ^A  ^'oc^u'^a""^"'  *"'<^j  ^**^- 
rell  188  W  Stockton;  owner,  CCon-  3-5-7  36tti  Ave;  owner  and  Con- 
nor, Moffatt  A  Co.  -  Stockton  and  i  tractor.  Frank  J  MaaelU.  2689  68th 
O'Farrell;  builder,  Dinwiddle  Con- I  .fSY5,'jy®-,,_^.  ,,-  „  A^^nr,^  «=*  ■ 
stniction    Co,    210    Crocker    Bldg;M^^T^^    f^^^'wu       ®    Adeline    St; 

o^Ki#I^of    w  P  nav    TnXo«^ioi   nZ.^  owner,    G    Balthazar,    prem;    con- 

^r  Ride  ^'   ^^°*°*''*^  ^*"'        tractor.  J   V   Adams.   744   65th   St. 

ALTCR  STORE.  $700,000;  SW  Geary  ADDITION  $600 ;  10737  Rusaett  St; 
and  Stockton;  owner.  I  Magnin  Co.        °^"«f    ^^    *»"'»**«•■•    ^    ^    ^^°^' 

Geary  and  Grant;  builder,  Dlnwid-  |  RlpfrR^'  eooon-  4'5B  to  4fi7  7th  «5t  • 
die  ConatrucUon  Co,  210  Crocker  ^^^^^S'  ^^ '^JJ^ to  467  7th  St; 
Bldg;  architect.  Timothy  L  Pfleug-        °^°«'"'    ^   ^Inal.    485   Wesley   Ave; 


er,  58  OMarket  St 

CLASS  "B"  7-STORy  WAREHOUSE, 
$540.000 ;  S  Howard  150  E  Fifth  St ; 
owner.  The  Emporium.  835  Market; 
builder.  Dinwiddle  Construction  Co. 
210  Crocker  Bldg;  engineers,  Hall 
&  Pregnoff,  251  eKamy  St 

ALTER  STORE.  $70,000;  886  Market; 
owner.  Zukor's.  Inc.  c/o  contractor; 
builder.  Jacks  &  Irvine.  620  Market 

CLASS  "C"  2-STORY  FACTORY, 
$52,000;  W  Potrero  100  S  11th  St; 
owner.  Rose  Exterminator  Co,  18th 
and  Potrero;  builder,  Lewis  Con- 
struction Co.  516  18th  St ;,  Oakland ; 
engineers,  I  Thompson  and  Donald 
Smith.  58  Sutter  St 

ALTER  OFFICES  AND  SOCIETY 
ROOM.  $50.()00 ;  SW  comer  Clay  and 
Waverly  Place;  owner,  Ng  Family 
Association,  820  Clay  St;  builder, 
not  let;  architect,  Francis  Lai 
Chinn,  622   Washington   St 

2-STORY  FRAME  FLATS  (2),  $16.- 
600  each;  S  Lincoln  Way  107.6  W 
16th  Ave;  W  18th  Ave  200  S  Lin- 
coln Way ;  owner  and  builder,  C  T 
Lindsay  Co,  824  Taraval. 

2-STORY  FRAME  FLATS  (3),  $U,- 
400  each;  E  Laguna  28.6.  54.6  N 
California ;  NE  Laguna  and  Cali- 
fornia; owner.  Milton  H  Lees.  222 
Front  St;  builder,  Oliver  M  Rous- 
seau. 725  Tehama  St 

2 -STORY  FRAME  FLATS  (2),  $10,- 
000   each:   NE   23rd  and   Judah;   S 


contractor.  Phoenix  -  Simpton  Co. 
520   6th   St,   San   Francisco. 

ALTER,  $1800;  473A-38  E  14th  St; 
owner.  A  A  Helmke,  4700  East  14th 
St;  contractor.  H  Rodde,  Rte  1, 
Box   174-C,  Walnut  Creek. 

DWELLING,  1-story  5-room,  $5000; 
2102  Magellan  Dr;  owner  and  con- 
tractor. G  B  Towle.  1523  Woodrow. 

STORE  bldg.  1-story  concrete,  $15,- 
000;  2927  Market  St;  owner,  Mar- 
tin's  Gym  Equip  Co.  936  62nd   St; 


Furnace  Permits 


Liens  Ffled 


OAKLAND 


4638  Geranium;  owner,  Abe  Lin- 
coln;   dealer.   C   Miiehan;   central. 

1532  22nd  Ave;  owner.  A  Kof; 
dealer.   A  &   C   Heating  Co;   floor. 

2693  36th  Ave;  owner.  Devasher; 
dealer.  Holland  Co;   floor  fumaf^e. 

3555  Jordan  Road;  owner.  Ijoyle; 
dealer.  Holland  Co;  floor. 


SAN  FRANCISCO 


Recorded  Amount 

March   13.   1946—1239   NINTH  Ave. 
Harry  Tyrrell  vs  J  L  Nadallni..$100 


ALAMEDA   COUNTY 


Plumbing  Permits 


OAKLAND 


3244  Foothill  Blvd;  owner,  Egan; 
dealer,  L  F  Tape;  3  fixtures;  4  gas 
outlets. 

658  58th  St;  owner, ;  dealer, 

J  Freitas ;  3  fixtures. 


Recorded  Amount 

March  14,  '46—24481  THOMAS  Ave 
Hayward.  John  J  Kelley  vs  Man- 
uel Ramos  and  California  Roof- 


Engineering  Section 


34 — DaMS,  reservoirs  & 
DREDGIKG 


I<>eeth\ -Fogeiberg  Co.,   1436  Kear- 
ney St,  El  Cerrito.  Bldg.,    San    Francisco,    at    $1872 ,     ^ 

Ben    C.    Gerwick,    Inc.,  112    Mazliet  'of     1%     discount    awarded    contr»et 
St,  San  Francisco.  by  E:ast  Bay  Municipal  Utility  Dl«- 

Duncanson-Harrelson  Co.,  1404  !>•   trict,    512— 16th   St,    Oakland,    under 


Young  Bldg.,  San  Francisco. 

A.  E.    Downer,   1429   N.    Baker   St. 
Stockton. 
McGuire   &   Hester,    796   66th   Ave., 

(23)  laying  190  lin.  ft  48-in.  diameter   '-'"*■"'  ^ 

corrugated  me^l  pipe;  I  Highway  i^d  Huntington  Ave.,  Rich-    California 

lin.  ft  24-in.  diameter  |  ^^^^ 


Spec    1714   for   2000  Lf.    lead -covered 
cable. 
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ical  Pennits 


SAN  FRANCISCO 


(24)  layUig  940 
welded  steel  pipe; 

(25)  installing  16,000  lbs.  gates. 

No  charge  to  prospective  bidders 
for  coritis  of  the  specifications  and 
drawings ;  to  others.  $2  per  copy,  not 
returnable. 

Copies  of  the  standard   forms   and 

of  the  specifications  may  be  obtained 

from    the    following    offices    of    the 

I  Bureau    of   Reclamation :    Walker   R. 

I  Young,  chief  engineer.  U.  S.  Custom 

'  house.  Denver  2.   Colo. ;   R.  L   Boke, 

regional    director.    Old    Post    Office 

Bldg.,  7th  and  K  Sts..  Sacramento  14, 

Calif. ;   E.    L    Stephens,   superintend- 


3/16/46 

BIOS    OPENED 
C.  Dudley  De  Velbiss  Co.,  Eaatshors  '  _  OAKLAND,    Alameda   Co..   CaUf.— 

Corrugated    Culvert    Co.. 


7th  and    Parker.   Berkeley,  at   $6336 
E.  J.  Tobln,  1000  Carleton  St,  Berk-    submitted    low   bid   to   the  East   Bay 


eley  2. 

(Continued  on   Page  Seven) 
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STREETS  AND 
HIGHWAYS 


9811 


1719    Noriega;    owner,    Sea- 


201  Santa  Ro»a ;  owner.  Home  Roof-  1  ?2f  ^L?"^"^'  ■„  "■""^"Jl  *^"   •*■ 

"'li2l"'BS.^wIv"^ir~«'"^er  \^^"    Varto'i'ticSforand  own- 

JoSonfSSJeTifBoun^oTifSSilrJ.S-'T"''    ^"'■^''"'    "='"""= 
_  3758  Magee;  owner,  Jebson;  dealer, ;     ^sis9'7,?'|^f,- 

ccTntr^c'tor,    Har^^^k   fensenr  *02i  J^^^J^^^ '  ^,  ^"^}:^^^ 
MacArthur   Blvd;   architect.   Irwin' 


(     9818    275  Fell  St;  owner.  American 

9010  D   St-   owner    Walker-  dealer  !  ^^^^^  =  contractor,  M  Schiraetschek; 
wio  u  bt.  owner,  walker,  dealer,   5  outlets;  5  switches;  6  plugs. 


bid    to   the    Federal    F^ibllc    Housing 
,  Authorit)r,    Room    901,    Phelan   Bldg.. 
ent.  Klamath  Falls,  Ore.,  ajid  Michael    gan     Francisco,     for     supplementary 
W.   Straus,  commissioner,  Bureau  of  ,  road    construction    and    drainage    at 
Reclamation,    Washington    25,    D.    C  '  Alameda^  Fhroject  Calif.  4895-N. 


Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  superintendent 


34 


9819    49  Hof f ;  owner,  Ell*ton ;  con-  ; 


3/15/46 
jADDENDA    ISSUED 

MOSS    LANDING,    Monterey    Co., 


Municipal  Utility  District  Room  406, 
512— 16th  St.,  Oakland,  under  LS- 
349  for  funflshtng  steel  pipe  for  the 
Orinda  filter  plant,  w^ish  water  line. 

Bids  were  taken  on: 

(1)  862    l.f.    electrically    welded    steel 

pipe,   25-in.    O.D.   by   3/16-ln.    thick, 

3/15/46    !  *    •    40'     with    fittings    and    appurtenanoM ; 

BIDS   Of'>ENEO  ,(2)  lump  sum,  install  828  If.  cement 

ALAMEDA.    Alameda   Co.,    Calif. —  1      mortar    lining    i-j-ln.    thick    on    In- 

J.  R.  Armstrong.  400  Central,  Box  216       side    surfaces    of    26-in.    OD.    stesl 

El   Cerrito,    at   $2380   submitted    low  ,         pipe ; 

(3)  lump  sum,  install  620  Lf.  of  ex- 
terior cement  mortar  coating  %- 
in.  thick  on  outside  surfaces  of  25- 
in.  O.D.  steel  pipe. 
Complete  bids  follow: 
I  California  Corrugated  Culvert  Co., 
$3,767  '  Berkeley,     (1)     $3535;     (2)    $900;     (3) 


Other   bids   were 
Eastbay    Construction    Co. 
J.    Henry    Harris 


3/15/46     ! 
BIDS   WANTED 
MODEi5TO,  Stanislaus  Co.,  Calif.—   3/15/46 


5.883  I  $900 :  total.  $5,335. 

(     Steel  Tank  A  Pipe  Co..   (1)   $4370; 
>     40    (2)   $828:    (3)   $620;   total.   $5,718. 


Johnson.   448   MacArthur   Blvd   W., J  „^2i?;V^tures;   3  gas  outlets.  „„.„.„.,,,,     „„^^..  _„ -  .i  ;      

Oakland.  I     ^  *?th  "A-v®;  owner.  Walker;  deal- itj.^j,tor.  M  Schlmetschek;  4  ouUeU;  2    Calif.— As    previously    reported.    untU  ,  as   previously   reported.   untH  March    BIDS  WANTED 

APTS.  3-story  27-room,  $38.<|W;   5920  i®""-  •'  *^a2io;  5  fixtures;  3  gas  outlets.         ,^^,^^^3 .  j     j  j  March  21,  2   P.  M.,   bids  wUl   be   re- 1 27.  7:30  !p.  M..   bids  will   be   received]      SAN    FRANCISCO.  —  Untfl    March 

College    Ave;    owner    and    builder,       844  70th  Ave;  owner,  Walker;  deal- |     gggo     709-11   Laeuna-   owner.  Fire-    ceived  by  the  U.  S.  Engineer  Office,  |  by    the    Modesto    City    Council.    Rex  1 25.  3  P.  M..  bids  will  be  received  by 

Laurie   and    LUy    H    Neilson.    2411  |  «^' J  ^^^J^ :  5  fixtures;  3  gas  outlets.    ^3^^ ;    contractor     M    Schimetschek ;    ^4   New  Montgomery   St,   San  Fran- '  e.  GailfUs.  City  Clerk,  717  Tenth  St,    the    Purchaser  of   Supplies,   270  City 

11th  Ave.  872  70th  Ave;  owner.  Walker;  deal-    alterations  '  cisco,  under  Serial  No.  04-203-46-5  for  ,  Modesto,  for  improvement  of  Kansas   Hall,  under  Bid  No.  3509  for  fumlsh- 

DUPLEX.  1-story  6-room.  $8500;  6915    ^^-  ^  Fazio;  5  fixtures;  3  gas  outlets.  ;     9521     2269  Chestnut-   owner.   Shoe;  idredging    and    jetty    construction    at  ,  Ave  .from  Franklin  to  Ninth  Streets,    ing  and  delivering  Venetian  blind  re- 

6921   Flora  St;  owner  and   builder.       ®^^  I?tli  Ave;  owner,  Walker;  deal-    contractor    M   Schimetachek ;   altera-  IMoss  Landing  Harbor,  Monterey  Bay.  |      Work  involves:  ^  pairs  for  the  Junior  College. 

H   A   Lehners,   640   Brooklyn    Ave;    «'"'  ^  Fazio;  5  fixtures;  3  gas  outlets,    ^ions.  Addenda  Nos.   1  and  2  have  made  a    (i)  430  <j.y.   excav.   and  grading;  j      Specifications   obtainable  from   ths 

garage,  $500.  2029  St  Jolaths ;  owner,  Scherman ;  |     gggg      1373    California    St;    owner,  I  change    in    the    unit   quantities    pre-      - 

ADDITION,    $500;    2438    Delmer    St;    dealer,  R  A  Roeber ;  5  fixtures ;  3  gas   Technor;  contractor  M  Schimetschek;    viously    reported.   The    revised    items 

owner  and  builder.  Melvin  J  Dun-    outlets.  alterations  areas  follows: 

can.   premises.  2837  Alida;  owner,  Lapham;  dealer,  ,     9323     397  Haves     owner.  City  Hall  I  (D  56.000  cu.  yds.  dry  excavation; 

X,    a    T-._-. ,n  .ci_.i o _..*  J      , ■'   .    .        (2)  715,000  cu.  yds.  dredging; 


ALTER  and  repairs.  $1500;  5151  Cor-  \f/^  Roeber;  12  fixtures;  3  gas  out-  'Market;  contractor.  M  Schiraetschek; 

onado    Ave;     owner.     Nick     Staco- i^^ts-        ,,,..„,  t»        1        alterations. 

vich.   prem;  contractor.  A  Cordoni.  !     1850    Melvm    Rd;    owner.    Lincoln;;     9324     ^^g  McAllister;  owner.  Tay- 

5244  Lawton  Ave.  \^^^}^I'  ^  ^  Roeber;  8  fixtures;  3  gas    j^r-    contractor.    M    Schimetschek;    1 

ALTER    $500;    557    El   Dorado    Ave;  1  outlets. 

owner  and  contractor,  R  C  Berrien  i     1311  94th  Ave;  owner,  J  M  Walker; 

Jr.  439  Capital  St  !  dealer.    J    Fazio;    5    fixtures;    3    gas 

ALTER  and  addn.  $1000;  5728  Foot-    outlets.  ,  „  „,  „ 

hill  Blvd ;  owner,  Dr  W  Smith,  4728       1315  94tR  Ave ;  owner,  J  M  Walker ; 

Foothill    Blvd;    contractor,    Valary    dealer,    J    Fazio;    6    fixtures;    3    gas 


plug 
9825— Cancelled. 

9826  3085  Sacramento;  owner.  Cole 
mant ;  contractor,  Byington  Electric ;  i 
2  outlets;  2  plugs;  alterations.  j 

9827  1003  Fillmore;  owner,  :| 


(3)  216    each    pile    driving     (vertical 
piles) ; 

(4)  195  each  pile  driving  (brace  piles) 

(5)  7000  sq.  ft  sheeting,  4-in. ; 

(6)  23.800  sq.  ft  sheeting.  6-in. ; 

(7)  61.5  M  ft.  b.m.  timber  framing. 
Specifications   obtainable  from  the 

above  office. 


(2)  400  tlons  asph.   concrete   base;        j  above  office. 

(3)  170  tons  asph.  cone.  surf,  course;  ;  

(4)  12  toms  asph.  concrete,  warp  eaid  I 
feather   surfacing;  f 3/15/46 

(5)  2,330  8.y.  seal  coat;  ■  BIDS   WANTED 

(6)  2,550   s.y.    bit    surf,    treatment:      1      OAKLAND.    Alameda   Co. 


i^S:,tlSnT^''^^.ril^.i\     f,7"--'  ^'^  ^""^  ««•  «""'- ,°"a'^,?Reaonao  Ave:   owner.   Un^-   -«»""■   Byington  Electric  Co.   i;3^/.V.6 

.^^  JSSb:  STORES,  mm.  !  -Sv'i,,r'!,"^%r  pr"»;  Jo'n\rfi:  =r,y.3^^^'"'  """'^  '  '"""""  "  "" 

tor.   Neon  .Engrg  Service  Co,  2015 '1911  62nd  Ave;  owner,  Wale;  dealer,  ^;j^':"2*piug3T'motora    alterations 

1 H  Lass ;  1  fixture.  0090     9/19   viominnU  •   owner.    No 


34 


S   Leland   100  W  Bayshore;   owner  | 
and  builder,  John  Oreglia.  132  Ar- 
leta  Ave. 

DWELLING   (1-story  frame),   $7500;  | 
S  Oilman    175   W  Griffith ;   owners 
Frank  and  Betty  Gilbert,  c/o  con-  ' 
tractor;    builder,    Arthur    J    Stahl,  ' 
1085  Monadnock  Bldg. 

CLASS  "C"  1-STORY  STORAGE 
BUILDING,  $6000;  E  7th  St  200  S 
Brannan;  owner,  H  Moffat  Co,  3rd 
and  Arthur  Av ;  builder,  H  E  Rahl- 
mann  Co,  251  Kearny  St 

DWELLING  (1-story  frame),  $5900; 
N  Sagamore  250  E  Capitol;  owner 
and    builder,   A   Nelson.   242   Ocean 

DWELLING  (1 -story  frame),  $5500; 
E  Head  100  N  Randolph;  owner 
and  builder.  Sterling  Building  Co. 
236  Arch  St 

DWELLING  (l-story  frame).  $5000; 
W  41st  Ave  150  N  Judah ;  owner 
and  builder.  Robert  A  Krohn.  229 
lOth  ▲▼•. 

DWELLINGS  (1-story  frame)  (2), 
$6000  each;  W  Bright  254.  304  S 
Randolph;  owner  and  builder,  I 
Baldwinson.  801  Randolph  St 

ALTER  DRUG  STORE.  $4445;  4494 
Mission:  owner.  Central  Drug  Co. 
prem;  builder.  Regal  Manufactur- 
ing Co.  1310  Fulton  St 

ALTER  RESTAURANT,  $4000;  641 
Vallejo  St;   owner.  V  Gadelini.  641 


3065 


Napa  Roajt  Vallejo. 
SIGN,   electric.  $600;   3333   Lakeshore  ■ 
Ave ;     owner.     Lakeshore     Lounge,  j  Schneder ;  2  fixtures 
prem;     contractor,     (Jeneral     Neon  I     2641    38th 
Ute  Co,  911 -A  53rd  Ave. 


plug.  1  BIDS   WANTED 

9828  1773  Fulton    St;    owner.    Kay  |      COLUMBIA  BASIN  PROJ.,  Wash. 
Cleaners ;  contractor.  Byington  Elec-  ■  — Until  April  15,   10  A.   M.,   bids   will 

be   received  by   the  U.   S.  Bureau   of 

9829  202"  Hemlock ;   owner,   Nobil-  !  Reclamation,     Coulee    Dam,     Wash., 


I         \JAi\.l.»Al\i-»,     .tt.iauK:u»     ^^^.K.     Calif. 

(7)  lumpl   sum,    storm    drain    system,  l  Until  March  27.  5:30  P.  M..  bids  will 

complete    In    place.  1  be    received    by    the   Elast    Bay    Mu- 

Specifitmtions  obtainable  from  City  |  nicipal     Utility     District,     Room    312. 

Engineer.  616  Tenth  Street,  Modesto.    512— 16th     St,    Oakland    under    Pro. 

upon  de^sit  of  $10.00.  i  1720   for   12    steel    opt'rating   tables. 

■;      Specifications   obtainable  from  ths 
above  office. 


(Continued  on   Page  Seven) 
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MachiLery  &  Material 


I  dealer,  Geo 


BURLINGAME 


Kansas ;  owner  and  dealer.  F   jj^^    Process ;    contractor,    Byington  [  under  Spec.  1236.  for  construction  of 
fixtures.  I  Electric;    2    outlets,   2    switches;    18  ]  earthwork,   canal   lining,   tunnel,  and 

Ave ;    owner,    Durham ;    pj^gg .    service ;    motors ;    alteraUons.  j  structures.    Main    Canal,    station    24 
Brown;  4  fixtures;  1  gas,     ^^^    2412  Waster;  owner,  Smith;;  plus   00   to   station    430   plus  00,   Co- 
contractor,  Byington  Electric ;  service  j  lumbia    Basin    Project,    Wash.     The 

work    is    situated    near   Coulee    City, 


outlet. 

335  Adeline  St;  owner.  Grandma 
Baking  Co ;  dealer,  J  Tancredy ;  6  fix- 
tures. 

1501  37th  Ave;  owner,  ;  deal- 


BATH    HOUSE.    $12,000  ;970    Reding 

ton    Road  ;    owner.    Charles    Blyth ;  j  er.  G  Blerman  ;  6  fixtures 
;contractor.    C    H    Bessett   Bldg    Co,       3912     MacArthur;     owner. 

»26  Walnut   Ave.                                     j  dealer,  Gus  Bierman  ;  2  fixtures. 
RESIDENCES,     five.     $15,000    each ;  ;  _____^  ""Tm 

Lot  31  Begonia  Dr ;  Lots  35.  37.  39      1  "    '   "  '      '  "         -     —   ■  -  - 

43     Redington     Road ;     owner    and ! 

builder.   Max   Schmidt,   140  Roblar.  j 

Hillsborough.  i 

RESIDENCE.    $20,000;    524FU)champ 


Completioii  Notices 


SAN  FRANCISCO 


ton    Road;    owners    John    H    and 
Winifred    Colbert;    contractor.    Os- 
car Cavanaugh.  432  Occidental  Ave  i  Recorded 
San  Mateo.  '.  March    13,     1946—319-23 

RESIDENCE.    $15,000;     935    Culebra  |     and   1100-06  Russia  Ave    A   Nel 
Rd ;    owner,   Mr  and    Mrs   C_  Bond ;  j      son   to  whom  it   may   concern 
contractor,    James    H    '" 
17   Marcella   Ave.   San  Francisco.      ;  March   14.   1946—223  TEDDY   AVE, 


9831-36  Various  locations  and  own 
:  ers ;  contractor.  Apex  Electric ;  signs. 
I  9837  1400  Evans  St;  owner.  South 
}San  Francisco  Packing  Co;  contrac- 
I  tor,  Buzzell  Electric  Works ;  1  outlet; 
il  switch;  service;  motors. 
1  9838  109  Stevenson;  owner,  Orvic 
I  Laboratories  :  contractor,  Golden  Gate 

Electric;  8  pluga 

1     9839    149  2nd  St;  owner,  - ;  con- 

;  tractor,  Golden  Gate  Electric ;  — 

i     9840-41  E  220  Montgomery  N  Bush ; 
i  owner,  Mills  Estate.  Inc;  contractor, 

H  S  Tittle  Co;  alterationa 


SAN   CARLOS 


9842  NW  Jones  comer  Beach   St; 
Accepted   owner.  Copacabana ;  contractor,  W  B 

PRAGUE       Baker;  12  outlets. 

9843  2433  Ocean  Ave;  owner.  Wll- 
,,-,..  -  ,  ^  „  ,».„  liams;  contractor.  Bemal  Electric; 
McFariand. ;     _ „ March  8.   1946  ;  4  outlets ;   3  switches ;  3  plugs.  • 

,     9844     2651  San  Bruno  Ave ;  owner,  | 
I     Edward  Terry  to  Stephan  Heck-      ;Gaul     Theatrical     Corp;     contractor,  I 

I     ert March   14,   1946   gemal  Electric;  5  outleU;  service.        I 

1  March  12,  1946— ILLINOIS   ST   bet      ;     gg^g    246  5th  Ave;  owner,  Everett; 
I     22nd  and  Channel,  and  2nd  St  bet      'contractor,    Bemal    Electric;    5    out- 
King    and    Bryant    (under^ound      ,  j^^^     ^  switches;  4  plugs. 

Pacific    Gas   &   Elec   Co  ^^^t^      ^,     t— i,-^,  •    nwnpr     Nam 


Wash. 
Principal  items  are  as  follows : 
SCHEDULE  No.   1 
Main    Canal 
Sta.  24  plus  00  to  Sta.  93  plus  00 

(1)  15,000    c.y.    common    excav.    for 
canal: 

(2)  1,240,000  c.y.   rock  excav.  for  do; 

(3)  800  c.y.  compacted  embankment 

(4)  preparing  32,700  s.y.   rock  foun- 
dations  for  concrete  lining: 

(5)  5,450  c.y.  concrete  In  canal  lining 

(6)  placing    393.000    lbs.    reinf.    bars 
in  canal  lining; 

(7)  constructing  2.000   l.f.   of   under- 


NEWS  INDEX 

For  convenient  referenoe,  news 
reports  In  this  section  are  classi- 
fied as  fcrtlows: 

Misc.  Supplies  A  Materials  42 
Machinery  and  Equipment        S3 


; 3/15/46 
BIDS    WANTED 

OAKLAND.    Alameda    Co..    Calif.— 
Until  March  27.  5:30  P.  M.  bids  will 

j  be    received    by    the   East    Bay    Mu- 
nicipal    Utility    Di.strict.    Room    312, 

'  512— 16th     St.     Oakland     under     Pro. 

I  1723  for  two  jeeps  and  station  wag- 

I  ons. 

I     Specifications   obtainable  from  ths 

;  above  office. 
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42—  MISC.  SUPPLIES  AND 
MATERIALS 


3/15/46 

CONTRACT     AWARDED 

OAKLAND.    Alameda   Co..   Calif  — 
Steel  Tank  and  Pipe  Co..  1100  Fourth 
St..  Berkeley,  at  $1380,  awarded  con- 
tract   by    the    East    Bay    Municipal 
!  Utility  District.  Daniel  Read,  Secre- 
'  tarv.    512— 16th    St..    Oakland,    under 
'  Spec.   1716  for  fumishlng  120  feet  of 
142-inch  steel  pipe. 


42 


3/15/46  • 

BIDS  WANTED 

PHOENIX.  Ariz— Until    March   27, 
2  P.  M,  bids  will  be  received  by  the 
drains   with   uncemented   joints;  jU.    S.    Bfureau    of   Reclamation,   Den- 
ver  2,    itJolo..    under    Inv.    C-44.236-A 


(Continued   on   Page   Seven) 


DWELLING.     $10,000;      2019     White 
Oak   Way:   owner.   Jack  C   Hrust; 

,,,.,,_    ..^         ^     .  „    .,^  ,      contractor,    Ellington    &    Mitchell.  ^„    ^,^ „    — 

VaUeJo;    builder.    Carlsen   &   Franz,  j  ^^j^j^jrpjQj^j     $4000;    631,    633.    635.    637  1  March    5,    1946, 

50  Oak  Grove  St  j      laurel    St ;    owner,    Ftacheal    Solo- 

^L-TER    JEWELRY    STORE.    $3000;  |      „on ;  contractor.  Gould  Const  Co. 


(8)  laying   450   If.    sewer   pipe   with 
cementer  joints. 

SCHEDULE  No.  2 

Main   Canal,    Sta.  93   plus  00  to    Sta. 

204  plus  58   (Bacon    Siphon    and 

Bacon   Tunnel) 

(1)  1.0(X)    c.y.     common     excav.     for 
structures ; 

(2)  33.500  c.y.   rock  excav.   for  do; 

(3)  216.500  c.y.  all  classes  of  excav., 
in   tunnel; 


I 


duct),      xraciiiv;    vx«.   « ^.cv>   v.v,  gg^g      g^g    Jacksqn ;    owner 

to  The  Lowrte  having  Co  ...  ;  ^han ;  coSUclWcSa:*  Ylck;  j  ,     ,„,^  ^     ,,,„ 

"""•*'    "    ^'''*"        9847     678  Broad waq;  owner,  Wong;  1  (4)   48.000   c.y.    backfill: 

contractor,  Chas  Tick :  motors.  !  (5)3,500    c.y.    compacted    backfill; 


43—     MACHINERY  AND 

EQUIPMENT 


43 


1016    Maricet    St;    owner.    Sanford,  (  ^^jdj^jxion,   $1000;    2004  Eaton   Ave;  i 
prem ;  builder.  Ray  Allison,  540  30th        owner  and  builder.  Earl  J  Smith,      i 


ALAMEDA    COUNTY 


I     9848    SE  cor  47th  and  Lincoln  Way;  ;    (6)  8.180  c.y.  concrete  in  structures;  1  cisco  3.  for  materials  and  equipment 
i  owner.     Ameaon ;    contractor.     Rich-  j    (7)  43,400    c.y.     concrete     in     tunnel  j  as  follo\ls : 


for   coupling    capacitors,    line    traps.    ^f,m,Aa 

etc..  f.o.b.  shipping  point  and/or  Phoe-  i  0,00   np  EN  ED 

"pl^oenTxTTrson^^t^ran^ll^flfn  Hn^ "  \.      OA^a^.^D^  ^Mf^^^o  ^So^SiUri" 
ah're^o'.1fc*°"^   ^'^'^'"'^"'^   '^°"   the;AlHs^Cha.m^e^fg^Co^^^Harrt 
above  office.  ,  j;^^^^^  ,^^,  ^^^  ^^  ^^^  j^^^  ^^  ^y. 

.,  :  nicipal     Utility     District.     Room    312. 
;  512— 16th     St.    Oakland,    under    Pro. 
1719  for  one  oil  circuit   breaker. 
Other  bids   were: 

Westinghouse  Electric  Corp.,  $4390. 
General  Electric  Co..  $441fli 


3/15/46 

BIOS  WANTED 

SAN     FRANCISCO.— Bids    will 
received   by  the  U.   S.   Treasury   De 
partment.  821  Market  St..  San  Fran- 


be 


AvOb 

ALTER  FLATS,  $2904;  501-03  Ash- 
bury;  owner.  Irving  Tide,  501  Ash- 
bury ;  builder.  Jack  Callaghan,  900 
Clayton. 

ALTi!.H   RESTAURANT    AND   BAR, 


BLDG,   Class  C.   $46,000;    1000-4-8-12  j  Recorded  Accepted 

Laurel;   owner,   Leona  Baker;  con- 1  March    13.    1946— LOT    115,    Barker 

tractor.    Dm    Horstmeyer    Co.  *      Park,  Oakland.    Adolfo  Ungaretti 


.  mond  Electric  Co ;  service.  I 

1     9849     159  Lee  Ave;  owner,  Byers; 
i  contractor.   Eureka    Electric;    3    out- 


Son!  ...^...      'l«ts;  1  switch;  6  plugs. 


lining; 

(8)  placing  2,570,000  lbs.  reinf.  bars; 

(9)  fumishlng  and   installing  4,000.- 
000   lbs.   permanent   steel   tunnel 

DWELLINGS,    six.    $70(K)   each;    265,;     to  Chas  Ungaretti  &  Son.    ....         | '"^=g^^^  -''^^g'^^-j^^;;  ^-g-^^-^^^^      j    p^ ,  supports; 

285    Cedar   St;    128.    148   Manzanlta  |     "■""hr^.X"^^  contractor.    Tunnel    Electric;  i  (10;  turnishing  and  Installing  938  M 

.      Ave;    264,    280    Fir    St;    owner    and    March    13.    1946— PTN    LOT    3    Blk  .      '  ft.    b.    timbering   in    tunnel   sup- 

$2800;  2834  Mission  St;  owner.  Mis-        builder,  J  O  LeFurgey.  !     R,  Leona.  Heights  Addition,  Oak-      Iqc^i  igoo  pinmore-  owner  :l  ports; 

sion  Grill  &  Restaurant,  premises ;!  BUNKERS,    $4000;    Lots   3,   4   and   5j     land.    Cosca  Bldrs,  Inc  to  ^jiom      1     "°  central  Electric;' motors.  I  (ID  erecting  10  M.  ft  bm  of  timber!  BIDS  OPENED 

builder,  Ray  AlUson.  540  30th  Ave.        Bransten   Industrial   Tract;    owner,  |      it  may  concern^         March   5,   1946    "-^^52  1163  Market  St-   o^Vner    C  H|  in   siphon   bulkhead;  OAKLAND^    J 


■■-\ 


March  20.  2  P.  M. 
Inv.  Sj''-2862-46:  one  air  compressor 
unit,  f.oib.   Oakland. 

March  26,  2  P.  M. 
Inv.  Sf -2861-46:  15  hot  water  pres- 
sure tanlks,  f.o.b.  Oakland. 


I  3/15/46 
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ALTER  DWELLING,  $2300;  2633 
Green  St ;  owner,  Leonard  Wood, 
prem ;  builder,  Dwan  &  Co,  666  Mis- 
sion St 


BUILDING  PERMITS 

Granted 


San  Carlos   Feed  &  Fuel  Co;   con- -March  13,  1946— PTN  LOTS  22  and 


23.  Blk  20,  McGee  Tract.  Berke- 
ley. Melvin  B,  Margaret  A  and 
Gertrude    I    Gross    to    whom     it 


mav  concern March  5, 

March  13,  1946—6230  SHATTUCK 
Ave,  Oakland.  Ethel  O  Gerbhart 
to  H  K  Jensen March  7.  1946 


SAN    FRANCISCO 


MARCH    13,   1946 


tractor.   Daley   Bros. 
CLASS  C  bldg,  $15,000;  1652-8  El  Ca- 

mino  Real;  owner,  George  Merritt; 

contractor.   Chester  Williamson. 
DWELLING,     $13,500;     590    Emerala 

Ave:   owner  and  builder.  J  C   Pet- 

crsori. 
GARACJE.  $1400 :   10  Molton   Avenue ;    March    14.    1946— LOTS  2   to   6   Incl 

owner   and    builder.   Paul    Beutler.  Tract    700.    San    Leandro.     F 

Valley,    W    G    Lincoln    to   Val 

_ —  .■  &  Lincoln  &  Co March 

March   14.    1946— LOTS   5.    6 

_  '  Blk  16,  Las  P?ilmas  on  the 

STEEL  FRAME  C  I  bldg.  40xl00-ft.  •      Oakland.    Ralph  C  KroU  to 

$6500;    Railroad    Ave;     owner,    El-  it   may   concern __       .March 


Baker;   contractor.   Central  Electric;  j  112)  installing     600    lbs.     of     blowoff 
34  outlets;  11  switches;  13  plugs.  valve   and    connections: 

9853      609    Montgomery    St;    owner,  j  <  13  placing    160   l.f.    of    rubber    water 


J946    Trocadero    Cafe;    contractor.   Central  j  stops; 


Electric;  motors. 


(14)  placing  25.600   lbs.   metal  do: 


Alameda   Cp..   Calif. — 
U.    S.    pipe   &    Foundry  Co..    Monad- 
nock Bldg.,  San  Francisco,  at  (Sched. 
I)    |4276.|80.    (Sched.   II)   $23,429.80  and' 
(Sched.  tll)  $13,392,  submitted  low  bid    3/15/46 


'3/15/46  ••     ♦S 

BIDS  WANTED 

TRINITY  COUNTY.  Calif.— Until 
March  25.  2  P.  M..  bids  will  b«  re- 
ceived by  the  Stale  Division  of  Hlgh- 
wavs.  G.  F.  Hellesoe,  acting  district 
engineer.  Eureka,  for  rental  of  from 
one  to  six  4-  to  5-cu.  yd.  dump  trucks 
for  not  to  exceed  368  hours'  work 
near  Burnt  Ranch  in  Trinity  County. 
Specifications  obtainable  from  the 
above  office. 


S4 


OAKLAND 


(15)  installing  3.400   lbs.   misc.   metal    District,  Room  406.  512  16th  St,  Oak- 


SOUTH    SAN    FRANCISCO 


dorado   Chemical  Co.  P  O   Box   16.  ,  March  14.  1946— NEVIL  St  per 


REPAIR    fire    damage    to    dwelling.  ! 
$2000;    933   Fultuu    bi;    owner,    Wm  j 
M  and  Golda  Thackeray ;   coiitrac-  j 
tor,   W   C   Savage,   1358  Fillmore. 
liEPAlR  lire  damage  in  fiats,  $1000;  I 
1527  uctavia  St ,  owner,  Mrs  Green ; 
contractor.     Iiu     VV     Cobuin.     2048* 
Market   St. 
ALTER     garage     into     office.     $500; 
1721-23  Taraval  St;  owner.  William 
Fenchuk;    contractor,    owner. 
REPAIR  bldg.  $15,000;  290  Sea  Clitl  , 
owner,   James   Fickert ;   contractor. 
Ira   W  Cobum,   2048   Market   St 
GENEliAL    remodeling   &    new    store 
front.  $10,000;  285  Geary  St;  owner, 
Frank  Moore  Shoe  Shop;  plans  by 
Leo   Roselyn    lUeas,    Inc.   821   Mar- 
ket St;  contract  not  awarded. 
REARRANGE   ventilating  system  in 
power   station.   $2500;    430  23rd   St; 
owner.     Pacific    Gas    &    Elec    Co; 
plans    by   o\N-ner;    contractor,    H    H 
Larsen  Co.  64  South  Park 
STORE  and  offices,  Class  C,  $40,000; 
E  Ninth  St  125  N   Miijsion  Street; 
owner,  C  C  Brown ;  plans  by  Fran- 
cis Lai  Chinn,  622  Waahington  St; 
engineer.    Ira    Kessey.    251    Keainy 
St;    contractor.    Central    Calif omla  j 
Constr  Co.   116  Erie  St 
REPAIR  fire  damage  to  flat.  $1000; 
14  Woodward  St ;  owner.  J  Higglns ; 
contractor,     Ira     W     Cobum,     2048 
Market  St 
GLASS  brick  work  in  restaurant  and 
hotel,  $1800 ;  1482  Sutter  St ;  owner. 
Gene  Thompson;   plans   by  Geo  T 
Robinson,   43   Milan   Terrace;    con- 
tractor, Greo   T  Robinson,  43  Milan 
Terrace. 
REMOVE  bnck  wall  in  storage  bldg 
and     install     roller     skating     rink. 
$17,500;     4175    Mission    St;     owner. 


South  San  Francisco :  contractor. 
Vannucci  Brothers,  1540  Bayshore 
Highway,  San  Francisco. 


36165  393  Grand  Ave;  owner.  Peter- 
son ;   contractor,   Scott-Buttner  Elec- '  418)  2.000  c.f.   pressure  grouting; 
trie:   service.  |  tl9>  placing    1.000    lbs.    weep   pipe. 

36166  8609  G  St;  owner,  Lucchesi;  '  '  ^"'  "  "'" 
jy^g    contractor,   California  Electric;   2  hp 

motor;  alterations. 

36167  8411-13-15  E  14th  St     owner. 


to    the    ^^^^^Bay'Mum^^^^^^ 

'  -and.  unKler  Pro^L'-^^'Jo'r 'fum^tl;:    ?^^^%\S''S'.^^"f,a?def  c'onScfby 

(16)  drillmg   1.200   l.f.   of   grout  holes  j  mg    cast    iron    pipe    and    fittings    for    ^^-^^^  %^.2m,  awarded  contract  by 
not  more  than  10  feet  deep;  .Orinda  llilter  plant 

(17)  placing   1000   lbs.    of   grout   pipe  |     Bids  Mill  be  taken  as  follows: 
and  connections ;  • 


the  Bureau  of  Yards  and  Docks,  13th 


of  Brooklyn  T^vp  arid  adj  there_         g^huster  rcontyartor.    Clifford    Elec 
'^rS^^l'lVlT^:^^con^T.       trie:      outlets;      switches;     fixtures; 
-•^^'•^^  ^-  '^^^  "^'sffes    732  Nolden  St;  owner.  Pa>co 


HILLSBOROUGH 


Construction  Co;  contractor.  Clifford 


March    13.    1946—17144    E    14th    ST, 
Havward.     Vincent      Ungaro     to       _,     ^  .         ,,       ..„, 

- . ,      MaVvin  E  Collins Feb  15,  1946   Electric  ;   aUer^tion^ 

ALTER  store  bldg,  $2500 ;    1207   Bur-  '  March     13,     1946—4168    BiV^O     ST, 
lingame  Ave ;   owner.   Fred   Lorton,  |      Oakland.     Roy    L    and    Maria    L 

~'       ■            Banks  to  whom  it  may  concern 
March 


1576    Cypress;    contractor,    Charles 

Pedersen,    333    Occidental    Avenue, 

Burlingame.  ' 

ALTER    service    station.    $7500 ,    Blk  ; 

Bellevue :    owner,    Richfield    Oil ' 


CONTRA    COSTA    COUNTY 


3. 


36169     2907  Brookdale  Ave ;   owner,  1 

Narcisi;     contractor.     Shea    Electric;! 

outlets ;  switches :  fixtures ;  plugs ;  | 
13     1946  alterations.  „     ^^     1 

_J j     36170    505  E  8th  St ;  owner.  Knotty  ; 

Pine  Cafe ;  contractor,  Spott  Electric 

outlets ;  switches 


SCHEDULE  No.  3 

Main   Canal 

Sta.   204    plus   58   to    Sta.    430    plus    00 

(1)  200.000    c.y.    common    excav     for 
canal ; 

(2)  615.000  c.y.  rock  excav.  for  do; 

(3)  5.400     c.y.     common     excav.     for  ' 
drainage  channels   and   dikes;      | 

(4)  2.700   c.y.   rock   excav.    for   do;      ) 

(5)  2,900    c.y.     common     excav.     for  1 
road    relocation ;  1 

(6>  3,400  c.y.   rock  excav.  fur  do;        \ 

(7)  500  c.y.  common   excavation   for  \ 
structures ; 

(8)  150  c.y.  rock  excav.  for  do;  | 

(9)  72,000   sta.   c.y.   overhaul; 
(10 >  450  c.y.   backfill; 


Naval   District.   Exchange  Bldg..   Se- 
attle, under  Spec.  17619  for  dredging 

M^'M^s    B*"flanes    ^"d  di.sposal  of  498.000  cu.  yds.  mate- 
)-m.    Class    B    fiangs    ^.^^     ^^^^^     Wapato     Waterway     and 

Commencement  Bay.  adjacent  to  ths 


ScHiedule  I — Cast  Iron  Pipe 

(1)  24    length    20-ij 
and  1  flange    pipe.    8-f t    6  5/16-in. 

(2)  STfjingths    18-ln.    class  B    fiangs    Todd  Pacific  Shipyards.  Inc..  Tacoma. 


36171     255 


Corp.      Los      Angeles;      contractor.    Recorded  Accepted        —  T'  %„,     inhnuton    Elec 

Lewis   Constr   Co,   516   18th   Street.    March  13.  1946-PTN  LOTS  14  and       Towers;    contractor.    Johnston    Ifiiec 

Oakland.  '     15,   Blk   9,  East    Richmond    Blvd      ,tric;  service.  „„^^^  Tn*npr- 

ADD   Sdroom.    $1000;    117    Victoria:  1     Tmct  Richmond.    Etta  L  Haley     |     36172    607  E  8th  St ;  owTier  Fiener . 

owner  and   builder.   T   B  Gutherie,  ;      to  Oscar  Holland March  12^1945   contractor.    Johnston  ^Elecmc. ^oui 

117  Victoria  Road,   Burlingame. 


Bereedo  Dr;  owner.  Ray  '  (ID  310  c.y.  concrete  in  structures; 


REDWOOD    CITY 


DWELLING.  4-room.  and  garage. 
$4,000;  Lot  91  Gray  Tract;  owner 
and    builder,    Denton    B    Moulton. 


March  13,  1946— LOTS  5  and  6,  Blk  jlets;  switches;  fixtures;  plugs;  alter- 

2    Spaulding   Richmond   Pullman  atlons.  „.„rT,«,^ 

i     Townsite.    Richmond.     Richard   J  !     36173    1521  MacArthur  Blvd  .owner. 

'     Thauberger   to   Frank   Kayser The  Hutt;  contractor,  Joseph  TaloK. 

i  .._ March    11.    1946 ,  10  fixtures.  ,, 

'Mar<:h   13,  194fr-PTN  of  RANCHO  \     36174     2221  Union  .St :  o^°"'.  ^':  ,  ^^^   returnable 

;     Las  Juntas,  cntg. 33  of  an  acre.  ;  J^^J^  laundry  Equipment  co«^^       Copies  of  the  standard  fonns  and  i 

'     Walnut  Creek.    C  R   Dickson   to  [tractor.     T     L     Rosenoerg, 


(12)  placing  20.000  lbs.  reinf.   bars; 

a3)  erecting  200.000  lbs.   struc.   steel 
in   railroad  bridge ; 

(14)  erecting    63    M    ft    b.m.   timber 
in  bridges ; 
i  (15)  3,000   s.y.   dry-rock   paving; 
'  (16)  1.000  c.y.    riprap. 
I      No    charge   to    prospective    bidders 
I  for  copies   of   the   specifications   and 
1  drawings;    to   others.   $3.00  per   copy. 


and  flange  pipe,  6-ft.  9% -in.  long; 

(3)  12    length    18-in.    class    B    flange 
and  jspigot  pipe.  2-ft.  5% -In.  long; 

(4)  12    Itength    8-in.    class    B    flange 
and  sijiigot  pipe,  13-in.  long. 

Schedule   II — Cast   Iron   Pips   Fitting* 

(1)  12   i20-in.    90-degree    long   radius 
f  lartged  elbows ; 

(2)  24     20- in.     90-degree     standard 
flaiiiged  elbows; 

(3)  12  Special  20x20x20xl8-in.  flanged 
crosses : 

(4)  24    28x20-in.    eccentric    reducers, 
spirot    large   end,   flanged  small 

•nd: 

(5)  12  118-in.   flanged   base  tees; 

(6>  12    18-ln.    90-degree   flanged    el- 
boWs; 

(7)  12  18-in.  standard  90-degree  bell 
and  spigot  elbows: 

(8)  12      18x8-in.      special      reducing 
f  lahges ; 

(9)  12    8-in.    90-degree    flanged    el- 
moWs; 

aO)   12  8-ln.  companion  flanges; 
(11)  24    special    cast    iron    bell 


3/15/46  •     •     <3 

BIDS    WANTED 

OAKLAND,  Alameda  Co.,  Calif. — 
Until  March  27.  5:30  P.  M..  bids  will 
be  received  by  the  East  Bay  Mu- 
nicipal Utility  District,  Room  312, 
512— 16th  St,"  Oakland  under  Pro. 
1722  for  streamline  fittings. 

Specifications  botaJnable  from  ths 
above  office. 

(Continued   on    Page   Seven) 


Classified  Advertising 


POSITION  WANTED 


and 


SAN   MATEO  COUNTY 
(  U  nl  noorporated ) 


spigot  nipples.  18-in.  long; 
burglar!     Copies  of  the  standard  forms  sjid  1  ^jj^  1  sS-ln.  cast  iron  sleeve; 
w    ,,     ,«.^i    1  ^  'of  the  specifications  may  be  obtain-  ;    ._.   ,   «nxV>x24-ln    all  bell  tee. 

Self March   11,   1946'alarm  system.  ^.„_,^_^^.  „.„m.  '  ed  from  Uie  following  offices  of  the    <"'  ^  30x30x24-ln.   ail   neu  les. 

Bureau   of    Reclamation:    Walker   R. 


36175    37th  Ave  and  Boehmer;  o-wn- 


5-ROOM  RESIDENC^E.  $6000;  Lots 
5  and  6,  Block  31.  Fair  Oaks  Ave. 
Fair  Oaks  Acres  No  3;  owner  and 
builder,  L  Monroe,  13th  Ave  and 
Fair  Oaks    Ave.  Menlo   Park. 


Non-ResponsiDility 


:t™crr:'T't°"Bo'^S£A"co.'^outS2;  ,  Young.  Chief  Eap„.,r.  U_  S.Cu.tom. 


plugs;  motors. 


house,  Denver  2.  Colo.;  R.  J.  Newell, 


8AN  BRUNO 


ALAMEDA  COUNTY 

March  14,  1946—4336  SAN  PABLO 
Ave,  Oakland.  Adolph  Kuhn  as 
to  Improvements  on  property. 

March  14,  1946—1625  FIFTH  ST, 
Alameda.  Veterans  Welfare  Bd 
of  State  of  California  as  to  im- 
provements on  property. 


«"^*^'^^^^='^SSintro™V7sim-:  Regional    Director     P    O.    Box    937, 
M.agnu"»  •-'   .  ^  ^  Rosen-  •  R«*riAmation     Build 

berg  Co°  outlets;  switches;  fixtures; 


Schedule  III- 


36176    362  Magnoua  ot    """^^        ,  Reclamation     Building.     Fairgrounds, 
plex  Mfg  CO ;  contractor   TLRo^^^  Idaho:    F    A.    Banks.    Super-'. 


EXPERIENCED  SPBCIFIT  A<nON 
TYPIST  desires  temporary  work 
Write  or  wire  UlUan  Prise.  1277 
Spruce  St    Berkelev. 

a^'i2-i3-u-i5/4e 

Cast  Iron  Adaptors  and _  — 

Manifolds  '— - 

(1)  144    adaptors  for   collector   pipes.  1 
5-ft  long:  ■  -_j-n  - 

(2)  144  manifolds  for  collectors  plpss,  ' 

5-ft  long.  I      CONRTR     SUPTS.     for     Industrial 

Complete  bids  follow:  _      _    !  ^nd  Home  Bldg.  projects.   Pennanent 


HELP  WANTED 


i  plugs :  motors. 


'slm'^Tltrand    Washington   Sts;  land  Michael  W.  Straus.  Commission 


vising  Engineer.  Coulee  Dam.  Wash. ,  ,     ^    g-  ^^  ^  Foundry  Co..   (I)    (1)    ^inptovment  i^d 'go^  salary  for  tUs 

$109.70,  12)  $75.20.  (3)  $54.10.  (4)  $7.70,    ^ght  man.   Work  located  in  San  Joss 


own;;;  Hair  bTos";  contT^ctor.  Spott , -^Bui^u^of^  I^maU^^^^  }}}\^}L^]l^.^.'Ji^    a^  :iieply   Box  315_  c/o  _DaUy    Pa 


$81.06.  (3)  $208.  (4)  $475.66.  (5)  $118.20.    ^Iflc  Builder.         (8/13-14- 15- 1»- 19/46) 


STORE,  $10,000;  560  San  Mateo  Ave; 
owner,   Andy   Hyndhig,   312   Linden  1 
Ave,  South  San  Francisco ;  builder. 
Joseph    Bettancourt,    422    San    An-  { 
,.,  .,     .  ir,       ^w       r^  cr.       .      ,         I     sclmo  Ave ;  pUuis  by  Csrl  Zckarian.    March  14.  1946—1101"  HIGH  Court, 
Wilfred  E  and  May  D  Street;  Plans    j^^^^^LING,  745  Easton  Ave;  owner       Berkeley    Veterans   Welfare   Bd 
^^       *^^     Ji^'  ^®*°  *"<*   builder.   G  Drury,   210  Brussel        of   the   State   of  California  as   to 

Drive,  Oaluand.  g^^   ggj^^  Francisco.  improvements    on    property. 

ALTER    dept    store    by    adding    2nd    RESIDENCE,    $7500;    437   Oak    Ave ;' March  14,  1946— 3131  CLAREMONT 


Sl'^siar-reTegraph  Ave;  owner,   desiring  to  ^-^^it  the  site  of  t^e  woric  !  -   -^      -;^         -    —   ^^    ^^^    c. 
iS\»?iiJousf    contractor.  Spott    should    communicate    wnth    the    Su- ,  ^jj_^_     ^^^^    ^^^    ^^^^    ^^^^^    ^^j  [  _ 


pervising   Engineer 


39 — SEWERS 


story,  installing  escalators  and  ele- 
vator,  $50,000;    867    Market    Street; 


?.^*^  ^'^^u^'^^^'i.^^'   t^^i^*l^    ALTEPLVTIONS.    $1000;     214    Poplar 
^    >.       1       »     ET    i3„-»    o*     ^»  -        ^yg.  owner  and  builder,  R  C  Wil- 
liams, 214  Poplar  Ave. 


Wm  G  Merchant.  57  Post  Street; 
engineer.  S  A  King.  600  Sansome. 

DWELLINGS,  two  1-story  frame, 
$5700  each;  W  Ralston  100,125  N 
Garfield;  owner,  J  &  S  Constr  Co; 
plans  by  Milton  H  Johnson.  156 
Castenada  Ave;  contractor.  J  &  S 
Constr   Co.    156   Castenada    Ave. 

REPAIR  termite  damage  to  store 
fronts.  $3000;  SW  Cor  4th  and 
Shipley  Sts;  owner,  Land  Devel 
Co;  contractor.  Mills  Constr  Co. 
605  Market  St 

OAKLAND 

LOADING  dock,  one-story.  $55,000; 
315  Magnolia  St;  owner.  Haslett 
Warehouse  Co,  prem;  contractor. 
Parker,  Steffens  &  Pearce,  135  So 
Park,   San   Francisco,    engineer,   G 


owner  and   builder,   G  Curtiss,   534 
Hazel  Ave. 


FRESNO 


SWIMMING  Pool  $23,000;  2525  Black - 
stone ;     owners     .R    A     Hunt     and  j 
Delbert     Holden :     contractor.     Mc-  1 


Ginnis  and  Gauthier 

ALTER    dairy,     $15,000;     1820    Tuo- 
lumne ;    owner,   Bordens   Dairy   Co ; 
contractor,    Trewhitt,    Shields    and  _ 
Fisher.  j 

ADDN  to  dwelling,  $1000;  1543  Brem-  j 
er;  owner.  Chris  Pini,  contractor.! 
Tom  Prichard. 

ADDN   to   garage,   $500;   230   Stanls- 
laus;    owner,    Frank    Mortillaro. 

DWELLING,    temporary.    $500;    1744 


Ave.  Berkeley.  Veterans  Wel- 
fare Board  of  the  State  of  Cali- 
fornia as  to  improvements  on 
propertv. 

j  March  13,  1946—1515  HOLMAN  RD. 
j  Oakland.  Veterans  Welfare  Bd 
I  of  the  State  of  California  as  to 
j  improvements  on  property. 
March  13.  "46—3025  M0NTIC:ELL0 
Ave.  Oakland.  Veterans  Welfare 
Board  of  the  State  of  California 
as  to  improvements  on  property. 


Tino's  Steak  House 

1  Electric;  1  switch:  1  P'"K-^^,  „._^ 
i  36179  3932  Altamont;  owner.  rVed 
iMaia:  contractor.  Spott  Electric  Co. 

1  switch;  1  plug-     .         „,^*r  Miller    

I     ^RiRn    1264  107th  Ave;  owner.  Miner  , ..     -- 1 

&S¥hinev(:o^  contractor,  ColUns  1 3/15/^^  ••     89  '  3/16/46  ■ 

I&  McC;hesne>   CO.  'PROSPECTIVE    BIDDERS  CONTftACTS    AWARDED 

Ifiill^^'^i^Porter-  owner.  Miller  &  ;     MILL  VALLEY.  Marin  Co..  Calif.-—     OAKI^ND,    Alameda    Co., 
dblSl     «""^^"^„-;o-    Collins  Elec- j  The  following  contractors  have  takerTGrinnelil    Co.    601    Brannan    1 

McChesney;  contractor,  ■u  ^    ^^^   construction    of   sani-    Francisco,    at    (1)    $13,005.50. 

tnc :  service.  *^  


$61,  (13 1  $220.80.  total  $23,429.80;  (III)  •      EXPERIENCED    ARCTHmBC- 
I  (1)  $43.10.  (2)  $49.90.  total  $13392. 

Phoemix     Iron     Works.     (Ill) 
$48.30,  <!2)  $67.50.  total  $16,675.20. 


(1) 


TURAL  DRAFTSMAN     Phone  QAr- 
field  1760.  to  3/I8/4f 


►     •     42 

Calif.— 

St.    San 

«     10 


CONSTR.  SUPT.  for  large  bulWlng 
contractor.  Must  have  excellent  re« - 
ord  and  references.  Salary  to  utart 
$750  a  month.  Reply  Box  3i:s  f /o 
Dallv  Pacific  Builder. 
I  (3/13-14-15-l&-l»,46) 


«ioo'  079  loth  St  •  owner.  H  Parker  I  tary    sewer   system    for    which    bids    days,  and  E.   T.   Haas  Co..   Box  411.   . 

36182    273  Jf^"       '    gg^,^t   -  Buttner  ;  ^m  be  opened  March  20.  8  P.  M..  by    san  Msteo,  at  (2»  $440.  awarded  con-        CHIEF    ESTIMATOR    and 


I  Smith ;     con 
Electric:  outlets 


the   City    of   Mill   Valley,    city    clerk,    tracts    by    the    Elast    Bay    Municipal    aGER    for     large     bldg. 


March  13,  1946—2839  75th  AVENUE 
Oakland.  Veterans  Welfare  Bd 
of  the  State  of  California  as  to 
improvements    on    propertv. 

March  13,  1946—2845  75th  AVENUE 
Oakland.  "Veterans  Welfare  Bd 
of  the  State  of  California  as  to 
improvements  on  property. 

March  13.  '46—964  LEO  Way.  Oak- 
land. Veterans  Welfare  Board 
of  the   State  of  CJIlfomia  as  to 


MAN- 

_   ^  _  .  -  „_     „-     contractor, 

ocVor^ij'^ToiP^raDh    o\^-ner,  Clare- I  citv  Hall,  Mill  Valley.  Plans  prepared    uuiity    District    512— 16th    St.    Oak-    Must  have  excellent  record  and   ref- 
dbl83  56JO  ^^^.    'Itor     Paramount  .  bv  Engineer  John  S.  Bates.  3134  Eton    land,  under  Spec.  1717  for  furnishing    grences   Salary  to  start  $900  a  month. 
mont    Press;    con  .  |^-^^^    Berkeley:  '100  each  dresser  style  pipe  couplings    R<.p,y  rq^  314  c/o  Dailv  Pacific  Bldr. 

of, r**^'-.nr'f^«n  Pablo  Ave:  owner.;      stoite.   lac.  8451   San   Leandro   St.    for  16-inch  steel  pipe.  (3/13-14-15- 18- 19/46) 

36184  1957  sa"  ^  shon*   con-    Oakland.  __^_—  • 

San  Pablo  Ho*^'  f^ectric-  fixtures,  j     Tom  L  Gogo,  10024  S.  FJgueroa  St,    3/16/46 

tractor.  Paramount  li.iectr^^.jj^.i^^^^j^^  .      ^    ^^^^    RECEIVED 

36185  2174  109th  Ave        ^^^^^^   ^^.        j^    p    ^an   Valkenburgh.   8609   San        OAKLAND,    Alameda    Co..   Calif .-,  pjea  of  work.  427  13th  St,  OaklSkcd.    • 
contractor,    Pa'^*™,!i".._„.  „i,„rs  Vicente  Ave..  South  Gate.  No  bidis   were   received   by  the  Blast  1 1 , 

R  Goold  &  Son.  Box  190,  Stockton.  ,  Bay  Municipal  Utility  District  Room  j     Experienced        ARCHITECmJRAL 

Oakland     Sewer    Construction    Co.,  ^  312.     5J2— 16th     St,    Oakland,     imder    DRAFTSMAN.  Cal!  for  an  Intecrisw. 

9915  WaUiut  St.  Oakland.  _         j  I>ro.    1II8  for  200.000   sq.   ft   of   gal-  ;  f.    H.    Reimers,    ALA.,    79    Post    8t, 


*2 ,      DRAFTSMAN     wanted.     Apf>ly    ts 
'John  Hudspeth,  Architect,  v,  .th 


S  3rd  St;  owner,  Mrs  D  E  Crumble  '     improvements  on  property 


outlets:  switches:  fi'^tunes;  p^u^^ 

36186  2519  9th  Ave;  owner.   At^ 
Heating;    contractor,    Clifford    u^iec 

trie ;  furnace.  _,    , .  owner, 

36187  4000  MacArthur  Bl>down«-. 

Sheehan;    contractor    ^hffora    ^'«^ 
I  trie   Co:   outlets:   switches,   fixtures, 

switches;  fixtures;  plug». 


Bechtel  Bro.s.  &  McCone,  220  Bush  I  vanized   and   welded   steel  wire  fab-  \  San  Francisco. 

ric  2x4- inch  weave,   gage  No.  13.  J 

1  \         LUMBER    BROKER    WANTED 

3/16/461  •     •     42!      LUMBER    for     hulldmg     Penmsula 


St.  San  Francisco 

Steve  P.  Rados,  2975  San  Fernando 
Rd.,  Los  Angeles. 

Underground  Construction  Co^  TSth 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land. 


CONTRACT   AWARDED  j  home    Bay   Building  Co..   731  m  Ca- 

OAKLAND.    Alameda    Co.,   Calif .— j  mtno  Real    Redwood  Cltv 
Hazard  Insulated  Wire  Works.  Russ  |  (,2/14  15-18-19-l«/4«> 


4 


PLANS  and 
Speculations 


i  aradi«e:  About  50  service  and 
improvement  clubs  here  are  seek- 
ing bmldmg  funds  to  construct  an 
indoor  recreation  center  for  boys 
and  girls.  Kenneth  Nevins,  prin- 
cipal of  the  Paradise  grammar 
school,  Raid  more  than  |1,000  has 
already  been  contributed.  Next 
meeting  to  discuss  the  plans  is  set 
for  Apnl  8. 

*S"^'  '^°*^"  Griffith,  chair- 
man of  the  American  Legion  Fact- 
finding Committee,  is  making  a 
^'^^ey  here  to  determine  what 
Kind  of  war  memorial  the  commun- 
ity wishes  to  sponsor. 
oOo 
Los  Gates:  Six  separate  groups 
have  inquired  about  possibilities  of 
constructing  an  airport  here,  ac- 
cording to  the  chamber  of  com- 
merce. 

oOo 
Colusa:  The  Colusa  Housing  Au^ 
thority,  reportedly  discussing  sites 
for  24  emergency  housing  units  for 
veterans,  is  contemplating  means 
necessary  to  move  Federal  allot- 
ted housing  here  from  other  dis- 
tricts. 

oOo 

Bakersfield:  The  decision  to  en- 
gage a  consulting  engineer  to  open 
architectural  competition  for  a  liv- 
ing war  memorial  here  has  been 
made  by  the  Kern  County  Board 
of  Supervisors.  Charles  Lake  is 
genera]  chairman  of  the  commit- 
tee who  aim  to  draft  an  over-all 
program  of  a  memorial,  auditor- 
ium and  recreation  center  to  fit 
the  county's  needs. 
oOo 

Oroville:  The  County  Board  of 
Supervisors  has  written  a  curt 
note  to  the  Oroville  city  council 
asking  "when  the  long-talked  about 
city  jail  is  going  to  be  built?"  Su- 
pervisor Walter  J.  O'Neill,  who 
suggested  the  letter,  said  it  wasn't 
intended  to  be  antagonistic,  but 
merely  to  get  information. 
# 

CERTIFY  ARCHITECTS 

The  Board  of  Architectural  Ex- 
aminers announces  that  certifi- 
cates authorizing  the  practice  of 
architecture  in  the  state  of  Cali- 
fornia have  been  awarded  to  eight 
men. 

They  are:  Allen  Balch,  134014 
N.  Edgemont  street,  Los  Angeles; 
Donald  Campbell,  2087  Navarro 
avenue,  Pasadena;  Sidnev  Hill 
Foster,  9809  MacArthur  boulevard, 
Oakland;  Boyd  S.  Georgi,  148  Chi- 
quita  street,  Laguna  Beach;  Ken- 
neth Nile  Lind,  7417  Beverly  boule- 
vard, Los  Angeles;  Thomas  Keret, 
4152  20th  street,  San  Francisco; 
William  L.  Simrell,  Jr.,  711  Costa 
Rice  avenue,  San  Mateo;  and  Mal- 
colm C.  Smith,  683  22nd  avenue, 
San  Francisco. 
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Klamath  Basin 
Irrigation  Survey 
Launched  This  Month 

Survey  parties  of  the  Bureau  of 
Reclamation  will  begin  field  work 
this  month  in  the  12,000-square- 
mile  Klamath  River  Basin  on  a 
comprehensive  investigation  of  its 
land  and  water  resources  avail- 
able for  full  agricultural  and  in- 
dustrial development  of  the  area. 

Inauguration  of  the  reclamation 
study  was  announced  today  by  Re- 
gional Director  Richard  L.  Boke, 
Sacramento,  who  said  it  will  in- 
clude a  complete  mountains-to-the- 
sea  inventory  of  potential  irriga- 
tion, power  flood  control,  fishing, 
and  related  recreational  possibil- 
ities of  the  entire  basin.  Head- 
quarters for  the  investigation  will 
be  established  in  Klamath  Falls, 
Ore.,  in  conjunction  with  the  ex- 
isting Klamath  Reclamation  Proj- 
ect which  has  been  in  operation 
since  1907. 

The  basin  includes  parts  of  Lake, 
Klamath,  and  Jackson  counties  in 
Oregon,  and  Siskiyou,  Modoc,  Del 
Norte  and  Trinity  counties  in  Cal- 
ifornia. Besides  the  main  river, 
the  Bureau's  survey  will  cover  the 
Sprague,  Williamson,  Wood,  and 
Sycan  rivers  in  the  upper  basin, 
the  Klamath  marsh  areas,  and  the 
Shasta,  Scott,  Salmon,  and  Trinity 
rivers  which  are  tributary  to  the 
Klamath  River  in  the  lower  basin. 
In  accordance  with  a  specific  re- 
quest of  the  collier  committee, 
special  attention  will  be  given  the 
irrigation  possibilities  of  the  Butte 
and  Shasta  valleys  in  Siskiyou 
county,  Boke  said. 

The  long-range  Klamath  study 
was  charted  at  a  recent  conference 
of  Bureau  officials  in  Klamath 
Falls  where  it  was  decided  that  a 
full-fledged  investigation  staff  will 
be  set  up  in  the  basin  before  June 
30.  The  field  work  and  the  prepa- 
ration of  the  Bureau's  compre- 
hensive report  will  be  the  responsi- 
bility of  the  Regional  Branch  of 
Project  Planning  headed  by  Re- 1 
gional  Planning  Engineer  S.  A. 
Kerr,  with  the  cooperation  and  as- 
sistance of  the  Regional  Branch  of 
Operation  and  Maintenance  with 
respect  to  the  existing  Klamath 
Project  under  Supt.  E.  L.  Stephens. 


l#id  lou  Jvnow  1  hat  .  •  • 

For  the  past  two  months  Architect  Michael  Goodman  has  been 
established  in  new  offices  at  2161  Shattuck  avenue,  Berkeley  4.  Mr. 
Goodman  is  occupying  rooms  4  and  5  at  the  new  address  and  his 
telephone  number  is  THomwall  4330. 

M.  J.  Lynch,  general  engineering  contractor,  has  moved  to  new 
quarters  at  2251  Revere  avenue,  San  Francisco.  Formerly  located  at 
Bameveld  and  Oakdale  avenues,  the  firm's  telephone  number  remains 
VAlencia  1434. 


PRICF  '  '^  rrvxs  PEi<  COPY 


Harry  Hansell,  former  manager  of  the  Asbeatos  Company  of 
California  in  San  Francisco  has  been  elected  president  of  the  company. 
Mr.  Hansen  has  been  ictive  in  the  Insulation  and  Mechanical  Rubber 
field  for  a  period  of  20  years. 

The  California  State  Personnel  Board  is  holding  examinatoins 
April  20,  for  positions  of  junior  highway  engineer  and  assistant 
highway  engineer.  Salaries  for  the  positions  are  $220  and  |270,  res- 
pectively, which  includes  wartime  emergency  increases  of  $25  for 
each  job.  Applications  must  be  filed  at  State  Personnel  Board,  1015 
"L"  street,  Sacramento,  before  midnight  of  April  4,  or  postmarked 
before  that  time. 

Garrett  Eckbo,  Robert  Royston  and  Edward  Williams  announce 
their  association  as  Eckbo,  Royston  &  Williams,  Planning  Consultants, 
Landscape  Architects,  Site  and  Recreation  Planners,  with  offices  at 
21  Columbus  Avenue,  San  Francisco  11  (EXbrook  1170),  and  624 
South  Carondelet,  Los  Angeles  5  (PRospect  6484). 

—0— 

Al  O.  Erickson  and  Roes  Phillips,  formerly  with  Macco  Constr. 
Co.,  have  joined  forces  with  Arthur  Weisberg,  recently  discharged 
Lieutenant  Commander  ih  the  Seabees,  and  are  now  doing  business 
as  general  contractors  under  the  name  of  Erickson,  Phillips  &  Weisberg 
Construction  Co.,  2707  Grant  street,  Berkeley.    Phone  Berkeley  7825-J. 

—0— 

Fred  L.  Swartz  and  William  G.  Hyberg,  Rowel  1  Building,  Fresno, 
have  formed  a  partnership  in  architecture,  Mr.  Hyberg,  a  graduate 
of  the  University  of  Southern  California,  has  completed  three  years 
work  with  W.  D.  Peugh  and  Associates,  designers  of  buildings  located 
at  Camp  Parks  and   Shoemaker  Naval  Hospital,   Pleasanton, 


R.S.VJ>.?    THEY  DID! 


SUMMERBELL  ROGF  STRUCTURES 

f746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise  10930 


From  other  exchanges 
TWinoaks  3622 


Unemployment  Rises 
Feb.  Report  Proves 

As  a  result  of  industrial  dis- 
putes in  the  iron  and  steel  and 
electrical  equipment  industries, 
manufacturing  employment  in  the 
San  Francisco  Bay  Industrial  Area 
was  reduced  further  between  Jan- 
uary and  February,  Paul  Schar- 
renberg.  Director  of  Industrial  Re- 
lations, announced  today  on  the 
basis  of  preliminary  reports. 

Approximately  80,000  wage  earn- 
ers were  at  work  in  Area  manu- 
facturing industries  in  mid-Feb- 
ruary compared  with  83,000  in  the 
middle  of  January. 

Employment  losses  were  concen- 
trated almost  entirely  in  durable 
goods  industries  in  which  the  num- 
ber of  wage  earners  fell  to  ap- 
proximately 33,000  in  February 
from  36,000  the  preceding  month. 

In  the  nondurable  goods  divi- 
sion, factory  employment  remain- 
ed fairly  stable  between  January 
and  February  at  around  47,000  pro- 
duction workers. 


Carbide  Tipped 
Masonry  Tools 
Give  Longer  Wear 

A  line  of  Carboloy  cemented 
carbide  tipped  and  faced  masonry 
tools  recently  introduced  by  a  De- 
troit organization  is  reported  to 
be  giving  excellent  results.  The 
development  had  its  inception  when 
Ralph  Gwinn,  a  brick  mason,  ask- 
ed his  son  Myron,  who  worked  at 
Carboloy  Co.,  Inc.,  to  consult  the 
company  regarding  the  troubles 
he  had  with  his  regular  tools — ^in- 
volving frequent  sharpenings,  etc. 

A  set  of  masonry  tools,  compris- 
ing a  scutch  to  trim  bricks,  a  brick 
both  hammer  head  and  cutting 
both  haommer  head  and  cutting 
edge,  a  tile  setter  hammer,  and  a 
three-inch  brick  set  used  to  cut 
glazed  brick  were  tipped  with  Car- 
boloy, and  ground  to  shape. 

The  results,  according  to  Gwinn, 
were  so  surprising  tJiat,  after  a 
month  with  not  c  tcol  requiring 
sharpening,  the  Gwinns  decided  to 
go  into  the  manufacture  of  Carbo- 
loy tools  for  the  masonry  trade. 
The  business  is  reported  to  be 
flourishing. 


I  should  have  bought  new  run- 
ning shoes  before  starting  any 
facetious  correspondence  with  Gen- 
eral Vandegrift  regarding  a  pay- 
ment of  31c  for  a  first-aid  bandage 
lost  by  former  Lt.  Maurice  Savage, 
USMCR. 

•  •     • 

George  C.  White  of  the  Wallace 
&  Tiernan  Sales  Corp^  warned  me 
there  would  be  days  like  this. 
White  stated  there  might  be  sev- 
eral hundred  dollars  worth  of  pa- 
per work  in  addition  to  a  possible 
Congressional  investigation. 

•  •    • 

The  M.  P.'s  haven't  come  clomp- 
ing up  the  stairs  yet  but  there  is 
a  letter  from  Lt.  Col.  LeRoy  Hous- 
er,  USMCR,  who  states  that  the 
record  of  Lt.  Savage's  equipment 
had  already  been  cleared. 

•  •    • 

He  returned  the  31c  money  or- 
der by  registered  ah-mail.  There 
is  32c  postage  on  the  return  en- 
velope— and  I  am  stuck  with  the 
money  order! 

•  •    • 

I  am  in  one  heluvafix.  The  post- 
al money  order  is  made  payable 
to  the  U.  S.  Marine  Corps.  If  I 
burn  it  up,  I  may  be  charged  with 
destroying  a  Government  docu- 
ment. If  I  keep  it  I  may  be  charged 
with     possession     of    Government 


State's  Milliae  DoDar  Building 

Program  Approved  By  Governor  Warren 

I     

The  $154,000,000  appropriation  bill  signed  last  week  by  GovemcH- 
Warren  provides  fond?  f<Hr  a  vast  state  postwar  constmction  and 
repair   program  of   universities,   hospitals  and  other   institntions. 

It  will  allow  for  modernizatioii  and  expansion  of  sUte  facilities 


funds. 


*    •    • 
Has  any  one  a  small  cabin 
I  can  rent — preferably  about 
six  miles  South  of  the  Mex- 
ican Border? 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUNi? 

EXPANSION    JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFQRCED    PAPER 

All   Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

-Hfi  f^rvv^t  «;)r.  ♦  f       -      Sail  Francisco  Phone  GArfield  8768 


iRUiin  pninTs 

are  Laboratory  Controlled 
to   Professional  Painters' 
High  Standards 

iRUJin  PRinr  compRnv 

4th  &  Addison  Sts  •  Berkeley  2,  Cblif. 
i  Phone:  BErkeiey  3440 


\(^^»^\ 


^^^ 


ssociated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  83 17  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


FULLER 

SHOWER 

DOORS 


H04€ 


\4M 


/ 


CONTRACTORS:  sff  us  REfnnf  \\\\\  mo; 

Wc  nill  finance  sound 
Iniproiement  District  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  .  .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  lonji  experience. 

191 1  Alt  anrl  I<)ir,  Act 

BONUS  and  WARRANTS  •  bou}>h.  •  iinolcd  •  sold 

Phon^Collecx    S  T  0  1^  E    &    Y  0  U  I^  (l  B  E  K  G 

Sutter5460    ■    sso  RVSi>  building   ■  san  t rasciulo  4 


Berkeley  Architect 
Wins  $1,000  Prize 

In  a  nation-wide  competition  of 
architects  and  designers,  George 
R.  Klinkhardt,  44  Eucalyptus  Rd., 
Berkeley,  has  won  a  $1,000  prize 
for  his  design  of  a  two-story  house 
adaptable  to  a  30-foot  lot  . 

The  contest  was  sponsored  by 
the  Chicago  Tribune,  and  entries 
were  exhibited  at  the  Art  Institute 
of  Chicago.  More  than  15,000  per- 
sons viewed  the  display. 

Mr.  Klinkhardt's  design  is  a 
practical  example  of  building  on 
a  small  lot  and  has  effectively 
worked  out  a  way  of  uti!  zing  all 
available  space. 

He  is  chief  architect  of  the  de- 
partment of  architecture  and  en- 
gineering of  the  Oakland  board  of 
education. 

Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers  -   High  and   Low  Pressure      . 

Steam  Traps  -  Valves  -  Strainers 

Fans    -    Blowers    ■    Heating    and 

Cooling   Coils 

Ph«ne  MArket  2921 

"Tell  Us  Your  Problems" 

323   10th   ST..  SAN   FRANCISCO 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 
Air  Tools  of  All  Kinds  I 

CLEMENTINA  CO.  I 

2277  JERROLD  AVENUE         ' 
Phone  Mission  1636-0755  ! 


!to  meet  anticipated  peeds  up  to 
'  1950.  I 

!  San  Francisco  will  receive  a  big 
1  share,  an  amount  running  into  sev- 
ieral    milions. 

Some  of  the  buildings  provided 
jare    for:    a    $2,670,000    grant    for 
I  completion    of    the    Umiversity    of 
I  California's  new  teaching  hospital 
jin  the  San  Francisco  Medical  Cen- 
ter;    12,275,000    medical     sciences 
I  building    and    a    $135,000    dental 
I  clinic    expansion    at    the    center. 
(Warren  earlier  signed  a  separate 
!  $4,000,000    appropriation    for    the 
medical  center.) 

San  Francisco  State  College,  $3,- 
436,300;    Langley   -   Porter   Clinic, 
$200,000;  State  building  annex,  $1,- 
900,000;  San  Francisco  State  build- 
ling  No.    2,   $1,750,000;    motor  ve- 
hicle department  building,  $330,000. 
An  appropriation  for  the  Yount- 
ville  Veterans  Home  of  $2,400,000 
;  brings   the   total    for  tthat  institu- 
tion up  to  $3,481,000,  and  includes 
provision,   for   the   first   time,   for 
women's  quarters. 

Among    the    major    allocations 
eset  up  in  the  om.nibua  bill  are: 

University    of    California,    $30,- 
000,000;  Department  of  Education, 
$13,500,000;    Departmeitit   of  Insti- 
tutions,   $57,500,000;     Department 
of  Corrections,  $12,200^000;   Youth 
Authority,    $7,000,000;     Yountville 
Veterans   Home,   $2,400,000;    State 
capitol     and     offices,     $15,800,000; 
Department  of  Natural   Resources 
$3,300,000;    Department    of    Motor 
I  Vehicles,    $3,400,000;     Department 
iof     Agriculture,     $400,000;     State 
jfair  and  exposition   park,   $3,500,- 
JOOO;  miscellaneous  repairs  and  im- 
'provements,   $5,000,000. 
j     New  maximum   security   mental 
hospital,  $6,133,200;  new  Los  An- 
[geles   psychiatric    research    clinic, 
($1,000,000;    new    mental    hospital, 
$5,333,200;     new     department     of 


corrections  medical  facility  (to  be 
located  in  or  as  near  the  Bay 
area  as  possible),  $5,130,000;  new 
medium  security  prison,  $4,000,- 
000;  new  boys'  reform  school,  $1,- 
067,000;  addition  to  State  capitol 
building.  $2,400,000. 


Plastic  Composition 
Adapted  To'  Many 
Construction  Uses 


AIR  CONDITIONING  TALK 


I     Donald    Williams,    of    the    Gen- 
eral   Air   Conditioning   &   Heating 
jCo.,  will  talk  on  'Industrial    Air 
i  Conditioning"    at    the    Wednesday 
I  luncheon  of  the  American  Society 
;of  Heating  and  Ventilating  Engi- 
Ineers,  (Jolden  Gate  chapter. 
'     The  meeting  will  commence  at 
12:45   p.   m.   in  the   El   Jardin,  22 
California  street,  just  off  Market 
street. 


A  new  construction  material, 
somewhat  in  the  nature  of  a  plas- 
tic composition,  has  been  an- 
nounced by  Research  for  Industry, 
Inc..  of  2915  Detroit  avenue,  Cleve- 
land. The  product,  according  to 
Dr.  Waldemar  Dietz,  executive  di- 
rector of  the  organization,  will 
solve  the  problem  of  many  manu- 
facturers who  now  cannot  obtain 
sufficient  materials. 

"This  material,  because  of  the 
fact  that  it  is  inexpensive  and  can 
be  pressed  into  sheets  or  molded 
into  a  wide  variety  of  forms,  will 
solve  the  problem  of  many  manu- 
facturers who  now  cannot  obtain 
materials,"  he   said. 

The  product,  known  as  Excelite, 
is  made  of  materials  which  are 
easy  to  obtain  even  with  the  pres- 
ent shortages.  Its  relatively  high 
strength,  low  conductivity  of  heat, 
low  manufacturing  cost,  good  re- 
sistance to  fire  and  fine  appear- 
ance make  it  applicable  to  many 
fields  where  metals  or  plastics 
now  are  used. 

Beside  molded  products,  appli- 
cations for  which  the  material  is 
suited  include  insulating  building 
boards,  doors,  sash  mouldings,  gut- 
ters, veneer  cores,  air  ducts,  stove 
pipe  board  liners,  furniture,  roof- 
ing, cabinets,  refrigerator  insula- 
tion, truck  and  bus  bodies,  caskets 
and  coffins,  containers  and  many 
others. 

"Material  shortages  threaten  to 
deprive  the  consumer  of  many  bad- 
ly needed  things,"  said  Dietz.  "This 
material  will  help  solve  this  prob- 
lem and  will  maice  possible  lower 
production  costs  for  many  articles 
due  to  miniratim  labor  require- 
ments." 
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Electncally  welded 

WIRE 
FABRIC 


PRODUCTS 

Steel  Windowt  and  iOoors 
Wf  I4«d  Fabric  •  Reinfoking  Sfeel 
Metal  Lath  Products  •  Steel  Formi 
Expanded  Metal  *  Stuc<io  Netring 
Fobricoted  Steel  •  Merc^iont  Steel 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  arc 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

(JUP-  FULLCR   &  CO* 


301   Mission  Sbcet 
259  Tenth  Street 


S«n  francisco 
Oakland        • 


EXbrook  7151 
CLcncourt  0167 


SERVICE 


INTEGRITY 


RESPONSIBHJTY 


THE 

BROOKMAN 

COMPANY 


Deoferi  In 

FLOOt  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


Call  J.  A.  MANCINI.  Owaer 
or  WILLIAM  O'CONNOR 


Temporary  Locafiom 
55  MAIN  STREET.  SAN  FRANCISCO,  5 

Telephone  YUkow  0717 


A   — w    ORGANIZATION    of  enperleitoed    MEN 


For  Reinforcing 
■    FLOORS  •  ROOf  SLABS 
STUCCO  •  COLUMNS 
ARCHES  •  BEAMS 

PAVEMENT 

SOULE 

STEEL  COMPANY 


r 


ANGIER 


^o^   1750   ARMY  ST.    •   SAN    fRANCISCO 


Buridtfig  and  Curing  Papers 

Standard 

ond  Economy  Brownskin 

Burf-!a-maf    Ansulate 


STEEL  FLOOR  GRATING 
Bo/dei  Safety  Steps 

NON-SKtO  BRIDGE  FLOORING 


I       K  E  R  L  O  W 

Sfmdord  Rectan<giilar  ond  Triaaqalor  Patteras  Available 

!  For  Various   Loodi««|s 

GUNN    CARLE    AND    CO 


20  Pofrero  Ave. 


UNderliHI  S480 


San  Francisco 


WESTERN 
ASBESTOS 

COMPANY 

(,75  ''r,,vrserd  'i*.,  :or«  francisco 
Teieohone:  HfmlocK  4884 


The  ORIGINAL  ?r8-sealed  Insulated  Pipe 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifoldjs 

Write  for  Prices 

Paeific  Pipe  Co. 

im  Spear  St.,  San  Franciaco 


For    Maintenance-Free   Service    in 

Underground  and  Exposed  Steam, 

Hotuater  &  Refrigerant 

Piping  Systems 

Write  lor 

full 

P.v:::ulars 


TRADE    MARK 


DURANT  INSULATED  PIPE  COMPANY 


015    Rl^NNYMEDE  1 


FAlC    AL^IC 


DhfrtbmH4  f  y 

NEiL  H.  PETERSON  COMPANY 

1129  FOLSOM  STREET  SAM  FRANCISCO  3.  CALIF. 

^loii«  UNdorhUI  MfO 


\ 
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DAILY     PACIFIC     BUILDER 


MONDAY   MARCH  Id.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Eatabtwhed  tiM> 
iMued   Every   M»rnlng,  Except  Saturday,  Sunday  and   Lagaf   HaUdaya 


DAILY  PACIFIC  BUIUDBR  La  the  pioneer  coQstruotion  daiiy  oT  the 
Pacific  Ooaet,  Makitaining  a  complete  aewa  reporting  aervlae 
covering  alJ  priucipal  buildme  and  engineering  projects: 
censoUdated  Janu&ry  2,  1930,  with  Larsen'a  Advance 
Construetion  Reports.  A  L<«al  Newspaper  of  gen- 
eral cireolatlon  aa  defined  by  the  Superior 
Co^rt  of  San  Franciaco  County. 

SUBSCRIPTION   RATES: 
•3.00  oet  Month;  $30  per  Year  (Payable  In  Advanco).  Single  Copy,  15o 

Bntered  aa  Secoad-CIass  matter  July  25.  1907,  at  the  post  office 
at  San  Frajiclaco,  California,  under  the  Act  of  March   3,   1879 

Pubis in''>«r;  by 

STARK-RATH  PRINTING  lb  PUBLISHING  CO.     ■'•► 
Under  a  managaoneat  m^prtmmm^i  wHk 
F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN.  EdiWr  J.  E-  •0«E«S,  AdvortloinQ  Manaoor 

46S  Teijth  St.,  San  Francisco  3  T«L:  MArk«*  7110 


Construction  of  two-story  and  base-    3/18/46  g 

ment  class  B  warehouse  (80x140  ft)    PREPARING  PLANS 
for  the  storage  of  drugs.  SCHOOL  BUILDING      Cost,  $100,000 

Owner  —  S.    E.    Massengill    Co.,    c/o  !  TULARE  COUNTY  Calif. 

(Construction  of  school  building. 


architect. 
Architect — Howard   Edwin    Sweeting, 

101  Post  St 
Contractor  — E.     S.     McKlttrick    Co., 

Inc.,  610  16th  St.  Oakland. 

Complete  bids  were : 

E.   S.  McKittrick  Co.,  Inc.,  $151,500. 

De  Luca  &  Son,  $160,800. 

Clinton    Construction    Co.,    $164,300 

M.  &  K.  Corp.,  $164,461. 

Barrett  &  Hilp,  $164,545. 

Erbentraut  &  Summers,  $175,600. 


Owner  —  Richgrove    School    District, 

Tulare  County. 
Architects— Fred  L.  Swarta  and  Wm. 

G.  Hyberg,  Rowell  Bldg.,  Fresno. 


ill— HOSPITALS 


11 


PLANS 


S-1 0— EDUCATIONAL 
BUILDINGS 

3/18/46  '  ^ 

'PREPARING    PLANS  ' 

SCHOOL    BLDG.  Cost,    $200,000  i 

DINUBA,    Tulare    County,    Calif.  i 

Construction    of    school   additions.        { 

School 


3/18/46 
PREPARING 

HOSPITAL  Cost.   $175,000 

.EXETER,  Tulare  County,   Calif. 
—  i  Construction      ol      Exeter     Memorial 
Hospital,    brick    veneer    yvith    con- 
(     Crete  tiled  floor. 
__  I  Owner — Exeter  Hospital  Association, 
g  j     Harold    Anderson,    chairman,    Ex- 
!     eter. 

Architects — Fred  L.  Swartz  and  Wm. 
G.    Hybtrg,   Rowell   Bldg.,   Fresno. 


3/18/46 


11 


BUILDING  SECTION 


I^£WS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   Bidgs. 1-  8 

Educational   BIdgs 9-10 

Hospitals     11 

Industrial    BIdgs.    12-13 

Public   Buildings   14-1' 

Religious    Buildings   — .  18-19 

Social,   Recreational  BMgs.  20-21 

Residential    Buildings 22-26 

Transportation   BIdgs.  ....        27 

Miscellaneous  BIdgs.  28-30 


Owner  —  Dinuba    Elementar\-    .^..w^^.    „.„„ 

District.   Dinuba.  BIDS  WANTED 

Architects— Fred  L.  Swartz  and  Wm  I     ^^^    FRANCISCO.  —  Until    March 
G.   Hyberg,  Rowell   Bldg..    Fresno.    \t''      "^^  ^-   ^-   ^^'^^  ^'*"  ^*  received 

. I  by  the  Department  of  Public  Works, 

3/18/46  ••     9   Room  282  City  Hall,  for  replacement 

BOND  ELECTION  RESCINDED  \°^  ^^^  ^°^  water  risers  and  brajiches 

;  SCHOOL  ADDITIONS   Cost.  $266,000   ^^^  ^^^  Health   Center  Bldg.,   south- 
WOODLAND,  Yolo  County,  Calif,  I  "^^'^^^^    corner    Polk    and    Grove    Sta. ; 


l.S__COMMERCIAL  BLDGS. 


3/18/46  ••     5 

CONTRACT  AWARDED 

RESTAURANT 

OAKLAND,  Alameda  County.  Calif. 
Grand  Ave.  near  Station. 

Construction  of  reinforced  concrete 
restaurant  building  (55x100  ft). 

Owner — Beck  Restaurant 

Architect  —  Irwin  M.  Johnson,  449 
MacArthur  Blvd.,  West  Oakland. 

Contractor — Norman  Peterson,  Oak- 
land. 


I  west 

i  Construction  of  additions  to  Beamer!'^^**  ^°-  ^2. 
*"^  ;     and  Dingle  grammar  schools.                   Plana  and  specifications  obtainable 
!  Owner  —  Woodland     School    District,  I  ^™°^    ^®    office    of    City   Architect 
Walter  C.  Patchett,  superintendent  ^^odge  A.  Riedy,  Room  265  City  Hall, 
of  schools.  Woodland.  i  » 


3/18/46 

BIDS    IN— HELD   UNDER 

ADVISEMENT 

REMODEL  AUTO   AGENCY 

^tnd^o^e'lv?-    ^'   '^'"^"'   St;^,,,,,,,,3_i,,,g,„  ^  s^^,^^^  2068  j  3/18/46 

Remodel  Ford-Mercury  agency  build- :     f  "^*°^„Y^^''  i?^'"^^'®^:  w    v..         i  PREPARING  PLANS 
ine  agency  ou.m    .   j^  gpej^i^i  election  must  be  held  on   HOSPITAL  ADDITION  Cost,  $200,000 

Own^er-S.  &  C.  Motors,  2001  m^i^et/l^tirfr^ll^ul'fL^J^^^^^  Kings  County,  Calif. 


Architect — W. 
gomery  St. 


D.    Peugh,    333    Mont- 


3/18/46 

TO    START    WORK 

REBUILD    STORE 

ANTIOCH,   Contra   Costa   Co.,   Calif 

Second  and   G  Streets. 
Rebuilding   of   the  front 

hardware    store. 


8 


issue  to  partially  finance  the  above  j  Construction  of  hospital  addition. 

project,  for  the  district  attorney  has  ;  upon  deposit  of  $25 

informed    Superintendent    Walter    C.  \  Owner— Sacred  Heart  Hospital,  Han- 

Patchett  that  the  special  school  bond  I     ford. 

issue  cannot  be  included  on  the  bal-  !  Architects— Fred  L.  Swartz  and  Wm. 

lot  for  the   June  4  primary   election.  :     q.  Hyberg,  Rowell  Bldg..  Fresno. 


•  • 


9 


11 


of    M   &   H 


3/18/46  "     »    3/18/46 

PREPARING    PLANS  ^PREPARING   PLANS 

GYMNASIUM  BLDG.      Cost,  $223,000  '  SANITARIUM  ADDN.      Cost,  $80,000 
Owner-M  &  H  Hardware  Ctore.  2nd  j  J^JJi^D^AY    Tulare  County,  Calif  j  sELMA,  Fresno  County,  Calif. 

and  G  Sts.,  Antioch.  !  Construction  of  gymnasium   building   construction     of     addition     to     eanl- 

Contractor-Henry     L     Howse.    1025  1     5?  f^'^l  ^"i^^  ^^®  J"°^°''  ^^^  ««°*°^  I     tarium. 
D  St,  Antioch."  i     high  schools.      ^^  ,^^  ^  ^  ^     ,   ^^      ! Owner— Selma  Sanitarium.  Selma. 

'  Owner— Lindsay  Unified  School  Dls-  ,  Architects— Fred  L  Swartz  and  Wm. 

3/18/46  ••     3  '     *"<^*'  C.  A.   Castle,  superintendent,  ' 

PLANNED  Lindsay.  j 

WAREHOUSE  Cost  $120,000  •  Architect— Frank  Wynkoop,  821  Mar- 


G.  Hyberg.  Rowell  Bldg.,  Fresno. 


6 


3/18/46  ■ 

COMPLETING   PLANS 
STORE  BUILDING  Cost  $20,000 

OAKLAND.  Alameda   County,    Calif. 

Lakeshore  Ave. 
Construction  of  one-story  reinforced 

concrete  store  building   (50x95  ft). 
Owner — Withheld. 
Architect — Ray  F.  Keefer,  770  Wesley 

Ave.,  Oakland. 

Plans  are  being  completed  and  will 
be  ready  for  figures  within  one  week. 


3/18/46  •     •     7 

WORK   UNDER  WAY 

SUPER-MARKET  Est.  Cost,  $150,000 

SAN  CARLOS,  San  Mateo  Co.,  Calif. 
Laurel    Ave.    and    Morse    Street. 

Construction  of  5<»department  super- 
market. 

Owner — Lester  Jinkerson,  2891  Hill- 
side   St.,    Burlingame. 

Plans  by  Walter  Landor,  San  Mateo. 

Contractor — Wni.  Horstmeyer  Co.,  23 
Mars  St.,  San   Francisco. 


FRESNO,  Calif.  H  Street 

Remodel  two  warehouses  into  single 

warehouse  (480x50  ft). 
Owner — Zellerbach   Paper  Co.,   A.   R. 

Kuhn,    division    manager,    H    and 

Kern  Sta.,  Fresno. 
Architect — Not  announced. 


Architect- 
ket  St.,  San  Francisco. 


•  • 


10 


3/18/46 
BIDS  OPENED 
MAINTENANCE  BUILDING 
KENTFIELD,    Marin    County,    Calif 
Marin  Junior  College  Campus. 


6 


3/18/46 

TO   START  WORK 

STORE  BUILDING  Est.  Cost,  $10,000 

SAN  BRUNO.  San  Mateo  Co..  Calif. 
560  San  Mateo  Ave. 

Construction  of  business  store  build- 
ing. 

Owner — Adred    Hynding, 
Francisco. 

Contractor  —  Joseph    J. 
422  San  Anselmo  Ave., 


3/18/46  I  11 

PREPARING   PLANS 
.  SANITARIUM  ADDN.       Cost  $25,000 
MADERA,   Calif.  401  W.   Yosemite. 
Construction   of  sanitarium  addition. 
;  Owner— Madera    Sanitarluno,    401   W. 
I     Yosemite,  Madera. 
Construction    of    one-story    concrete  ;  Architects— Fred  L.  Swartz  and  Wm. 
block  maintenance  building.  ;     g.  Hyberg.  Rowell  Bldg.,  Fresno. 

Owner  —  Marin    Junior    College    Dis- j  

trict.  W.  H.  Austin,  principal.  Kent- ■ 

field  12-13 — ^INDUSTRLVL 

Architect  —  Arnold    S.    Constable.    95'  HI  ni  riUMI"*** 

'     Spencer  Ave..  Sausallto.  {  l»Ull-Llir>ii^.j» 


Low    Bidder  —  Danzln    Construction 


South    San 

Bettancourt, 
San  Bruno. 


12 


3/18/46 

PREPARING   PLANS 

SALES  BUILDING 

FRESNO,  Calif. 

Construction  of  sales  building. 


Co.,  Kentfield,  $4616,  (alternate)  no   3/18/46 

change.  PLANNED 

De  Luca  &  Son,  San  Francisco,  at   PLANT  EXPANSION 

$9320,    (alternate)    wood  floor  In   lieu  !  MONTEREY,  Calif . 

of  concrete  $8913,  submitted  the  only   New  100-ton   capacity  chilling  plant 

8  '  other  bid.  !     and  improvements  to  present  can- 

j     Bids  are  being  held  under  advise-  ;     ner\'.  ,     r* 

rnst   «.«iOftOO   ment,   but  will   probably   be   rejected    Owner— Carmel    Cannmg    Co.,    J.    R. 

^      '  *^'         and    the    work    readverUsed    jointly  ]     Perry,    president,    Oceanvlew   Ave., 

with  •  the    engineering    building.    The  '     Monterey. 


Cost,  $75,000 


0.^er-The  S.^tusl^'Tfool  Co.,  .  next  meeting  of  the  school  board  will    Architect-Not  given. 


Fresno. 
Architects— Fred  L.  Swartz  aind  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fresno. 


I  be  held  April  11 


12 


3/18/4b 

PREPARING   PLANS 


^  ,  SCHOOL  BUILDING 


3/18/46  ••     8 

PREPARING  WORKING 

DRAWINGS 

DISPLAY  ROOM  Cost  $50,000 

SACRAMENTO.  Sacramento  County, 
Calif.  17th  and  K  Sts. 

Construction  of  one-story  reinforced 
concrete  automobile  display  build- 
ing (80x160  ft). 

Owner — Western  Motors,  agents  for 
Kaiser-Frazer  Co. 

Architect  —  Herbert  E.  Goodpastor, 
Mitau  Bldg.,  Sacramento. 


3/18/46  •     •     7 

CONTRACT   AWARDED 

SUPER- MARKET 

SOUTH  SAN  MATEO.  San  Mateo 
Co.,  Calif.  El  Camino  Real  in  vi- 
cinity of  41st  Avenue. 

Construction  of  modem  super-mar- 
ket. 

Owner — Lester  Jinkerson,  2891  Hill- 
side  Ave..   Burlingame. 

Plans   by   contractor. 

Contractor— Alex  Johnson,  632  Belve- 
dere St.,  San   Francisco. 


3/18/46  ••     8 

TO  ASK   BIDS 

STORE  BLDG.         Est  Cost.  $200,000 

OAKLAND,  Alameda  County.  Calif. 
65th  St.  and  Telegraph  Ave. 

Construction  of  building  to  house  re- 
tail store  and  offices  for  profes- 
sional men   (130x110  ft). 

Owner— H.  W.  Richardson,  c/o  Dick's 
Van  &  Storage  Co.,  6526  Telegraph 
Ave.,  Oakland. 

Plans    by   Clay    N.    Burrell,   428   15th 
St.,  Oakland. 
Bids    will    be    asked    today    to    be 

opened  within  one  week. 


3/18/46 

PREPARING  PLANS  i  DINUBA.  Tulare  County,  Calif. 

AUTOMOTIVE   SALES   BUILDING      Construction  of  high  school  building. 

Cost,  $60,000   Owner— Dinuba    Union    High    School 
FRESNO,  Calif.  '     District,  Dinuba 

Construction  of  automotive  sales  and  ,  Architects — Fred  L  Swartz  and  Wtai. 
garage  building.  |     q   Hyberg,  Rowell  Bldg.,  Fresno. 

Owner— Withheld.  ;  

Architects — Fred  L.  Swartz  and  Wm.  ,  3/18/46  •     •     9 


G.  Hyberg,  Rowell  Bldg.,  Fresno. 


2-18 


CONTRACT   AWARDED 

I  SAN  FRANCISCO.  —  Adam  Anas 
&  Son,  116  New  Montgomery  Street, 
at  $3,333  awarded  cotract  by  the  De 


! 3/18/46  " 

IPLANNED 
*    REDUCTION  PLANTS  Cost,  $350,000 
!  MONTEREY,  Calif. 
Cost  $300,000  ,  Construction  of  two  reduction  plants 
to  be  known  as  the  Ronda  Fisher- 
ies   and    Magnolia   Packing   Co.,   to 
cost   $100,000    each,    and    an    addi- 
tional reduction  factory  near  own- 
er's present  s«t«,  to  coBt  $150,000. 
Owner— San  Cartes  Canning  Co.,  An- 
gelo  Lucido,  president,  Spence  and 
Wave,  Monterey. 
Architect— Not  announced. 


12 


at 


3/18/46  • 

SUB-CONTRACTS  AWARDED  ,  at  $3,333  awarded  cotract  by  the  De-    3/18/46 

AUTOMOBILE  AND  APPLIANCE       partment  of  Public  Works,  Room  282  .  UNDER  CONSTRUCTION 

BUILDING  ;  city   Hall,   for  alterations   and   addl-    REDUCTION  PLANT 

SAN  FRANCISCX).  Northeast  comer  |  ^^jQ^g   ^q  Room  207,  Hall  of  Records,    MONTEREY,     Calif.     Oceanvlew 

Geary  Blvd.  and  Blake  St  ,  Keamy  and  Washington  Streets ;  Job       foot  of  Irving  Ave. 

Construction  of   one-story  reinforced  , no.  498.  'construction   of   part  one-   and   part 

concrete  automobile  and  appliance  |  :     two-story    reductoin    plant    (200x25 

sales    and    service    building ;    work  ;  3/18/46  *     9  '      f  t  ) 

Owner— Del  Vista  Packing  Co.,  Wm. 
Cost,  $250,000  ;     Lunde  and  J.   H.  Yee,  owners,  835 


work 
includes  excavation,  concrete  work,    PREPARING  PLANS 

structural    steel,     carpentry,    mill-  ,  SCHOOL  BUILDING 

w  ork,    roofing,    sheet    metal    work,    SANGER,  Fresno  County.  Calif.  Oceanvlew    Monterey. 

porcelain     enameled     iron,     miscel-  I  construction  of  high  school  building.    Architect— Robert   Jones,  Ocean   and 

laneous   and   ornamental  steel  and   Owner— Sanger    Union    High    School       Mission  Sts.,  CarmeL 

District  Sanger.  i  contractor  —  Harold    C.    Geyer.    787 


Iron  work,  lathing  and  plastering, 
glass  ajid  glazing,  painting,  lino- 
leum, auto  hoists,  gasoline  tanks 
and  pumps,  electricai  work,  etc. 

Owner — Harry  Krieger  &  Son,  c/o 
engineer. 

Con.sulting  Engineer — Hyman  Rosen- 
thal, 617  Montgmorey  St 


Architects — Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fresno. 


Munras  Ave.,  Monterey. 


3/18/46  10 

PREPARING  PLANS 
LIBRARY  Cost,  $75,000 

PORTERVILLE.  Tulare  Co.,  Calif. 


12 


of     municipal     library 


8 


3/18/46 

TO    START    WORK 

DISPLAY    ROOM     Est   Cost  $10,000 

GRASS  VALLEY.  Nevada  Co.,  Calif. 
S  Auburn  St.,  vacant  lot  adjoining 
the  Richfield  Oil  di.stributing  plant 
and   Grass  Valley   Public   Market 

Construction  of  Willys  -  Knight  dis- 
play room   (prefabricated). 

Owner  and  Builder — Howard  Staats, 
312  Colfax  Ave..   Grass  Valley. 
Construction  will  be  done  by  days 

work. 


Architect— Theo.  G.  Ruegg,  617  Mont-    Construction 

gomery  St  ^      building. 

Contractor— Jacks  &  Irvine,  620  Mar-  ;  Owner— City  of  Portervllle. 

ket  St.,  San  Francisco.  1  Architects— Fred  L.  Swartz  and  Wm. 

Roofing— L  S.  Case  Co.,  7th  and  Dag-        q    Hyberg.  Rowell  Bldg.,  Fresno. 

gett  Sts.  I  

Electric    Wiring — Glaving  Bros.,    1578!  3/18/45  f 

28th  Ave. 
Sheet    Metal — Delucchi    Sheet    Metal 

Works,  1526  PoweU  St 


3/18/46 

UNDER  CONSTRUCTION 

REDUCTION  PLANT 

MONTEREY,  Calif. 

Construction  of  new  10-toD  capacity 

reduction  plant. 
Owner— Oxnard   Canners,  3.  A.   Fer- 

ante,  manager,  Oceanvlew  Ave.  and 

Prescott.  Monterey. 
Contractor— A.   B.   Coats.   960  Jeffer- 
;     son  St.,  Monterey. 


•• 


12 


3/18/46 

PLANNED 

FACTORY 

MODESTO.  Stanislaus  County,  Calif. 

Construction  of  Venetian  blind  fac- 
tory. 

Owners— Roy  Hamilton  and  Melvin 
Lauriton,  2415  108th  Ave.,  Oakland. 

3/18/46  ..     12 

PREPARING   PLANS 
PLANT  EXPANSION  Cost  $3,500,000 
EMERY\'ILLE.    Alameda  Co..    Calif 

4560  Horton  St 
Construction  of  three  major  buildings 
and  remodeling  of  present  research 
plant  facilities  involving  construc- 
tion of  steel  and  concrete  8-8tor>' 
structure  with  basement,  built  in 
form  of  a  square,  with  ventilation 
ducts  and  elevators  in  the  center, 
exterior  balconies  and  laboratory 
space  around  the  perimeter  to  house 
research  laboratories;  5-story  tiddi- 
tion  to  the  present  administration 
building  and  modernization  of  ex- 
i.-^ting  facilities;  4-stor>'  and  base- 
ment building  designed  to  house 
heavy  equipment;  remodeling  of 
present  facilities,  constructing  small 
experimental  plant  buildings  and 
providing  new  furnishings  and 
equipment;  5  high-speed  elevators, 
2  freight  elevators,  fluorescent 
lighting,  central  heating  and  ven- 
tilation, etc 
Owner — Shell    Development    Co.,    100 

Bush  St,  San  Francisco  6. 
Architects — ^Allison    &    Rible,    650    S. 
Grand   Ave..  Los  Angeles. 
As    previously    reported,    construc- 
tion will  begin  In  the  spring  and  will 
continue  over  a  two-year  period. 


!        SUB  -  BIDS  WANTED 

•onoral  oonferaotor*  doairiag  atib-bias  on  aay  joo  trt  invited  to  mako  known 
thoir  ro^utrmiMnU  In   ttilo  oolMmn.    Thero   Is   no   cbaroo  for  this   ••rvlco. 


12 


3/18/46 

PLANNED 

ELXPANSION 

SANTA  CLARA,  Santa  Clara  Coun- 
ty, Calif.    Lafayette   Street 

Expansion  of  walnut  packing  plant 
(50x50-ft) 

Owner — Walnut  Growers'  Assn.,  1777 
Lafayette  St.,   Santa  Clara. 


12 


3/18/46 
PLANNED 

NEAR  ARVIN.  Kern  Co.,  Calif.— 
Catani  Bros.,  Arving  Highway,  Kem 
County,  have  announced  plans  for 
the  erection  of  a  new  Murray  cotton 
gin  at  Comanche  Point,  south  of 
Arvin,   for  selves;    est   cost.    $70,000. 


I  Suparotr*uotupe   for   Ordnanco    Shop,   San    FranetoM    Naval    Shipyard;    NOy 
I  ^Mm   Spoc.  iriM;   Bido  opon   March   18,  11:00  A.   M. 

1      •^**-  ^^?^**.^^°°**^   «« .  •*!  Buss  Bldg..  S.  F.   (KXbrook  OOfB  or  7054) 
I      K.   S.  JIfgniMak  Co.,   «10— leth   St,   Oakland    (TWla   Oaks   5070). 

M  ft  K  Oa^.,  aoo  Flaandal  Conter  Bld|r.,  San  Francisco  (BXbrook  7824) 
!      A.   FKMioa   Blair  Co.,    lae..   »   Maia    St.   Saa   Fraaaiaco    (YUkon    0890>. 

Mooro  a  Rvbcna.  693  Miaaion  St    San  FranAtoeo   (GArflold  8679). 
:      Peter  UimwH  Boas'  Co..  441  P*st  St,  Saa  Fsaaotsco   (ICXbrook  WI99). 
\     Bar»ett  *  Hllp.  tis  Harrisoa  St.   San   Fraaotooo    (DOugias   0700). 

Pailtse.  Staff  eos  *  Paarco.  115  South  Park.  San  Francisco  (EXbrook  66S») 
j      MacDonald,   Young  &  Nelson,  127  Montgomery  St.   S.   F.    (SUtter  8296) 
j      Cllntoi^  Constr.  Co.,  923  Folaom  St,   San  Francisco   (SUtter  3440) 

- —  I-. ^— __^__^_^^_____^_^___^_^__^-_-^^-^__-^^^.^___, 

Ifnprovs   FaoiUtiss,  Sauth   ftan    Francisco,   E.    I.  du    Pont    plant;    Bids  open 
March    10,  4:M   P.    M.    (B8T). 
Dinwldldlo  Coasw.  Co.,   Ina,   219  Crockor   Bldg.,   S.   F.    (EXbrook   5«i«). 
Barrotfc  Jb  Hilp.  flS  HajTison  St.  San  Francisco   fDOuglas  0700). 
Swineirton  &  Walberg  Co.,  225  Bush  St.,  San  Francisco   (GArfield  2980) 

' 

ALTER  ^nd  Clean  Bldg.,  501-7  Howard  St.,  S.  F.;  Bids  open  Mar.  20,  10  AM 
Ivlariryilsa  Constr.  Co.,  1106  Mariposa  St,   San   Francisco    (UNderhlll  0375) 
C.  I*  Wold  Constr.  Co.,  4412  Fulton  St.,  San  Francisco    (SKyline  4362  > 
Peter  ISartorlo,  262  Clementina  St,   San   Francisco    (GArfield   8317) 

FirefeoiMc  Addition,  San    Francisco   N»val   Shipyard;    NOy  13034;    Bids  clooe 
Mardfi    20,    11:0t   A.    M. 
Brbantjraat  ft  Summers,   446  Sixth   St.,    San    Francisco    (MArket   MM). 
A.  Faiinell  Blair  Co.,  Inc.,  9  Main  St,  San   Francisco    (YUkon  0S90) 

School    eluikilngs,   Pittsburg;    Bids    close    March    18,   8:00    P.    M. 

IL  J.  King,  Inc.,  231  Franklin   St,  San  Francisco    (UNderhill  8209). 
TransWeetera  Constr.  Co.,  Rm.  825.  RIalto  Bldg.,  S.  F.    (DOuglaa  6708) 

N.   Rothmaji   Factory,   South  S.    F.;    Bids   open    March  22,   11    A,    M. 
PL   A.   CuUen,   478  Jackson    St,    San   Francisco    (SUtter   1951). 
Carrlc<)  ft  Gautier,  365  Ocean   Ave..  San   Francisco    (JUnlper  4-8081) 
MacDonald,  Young  &  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296) 
Transwestem  Constr.  Co..  Rm.  825,  Rialto  Bldg..  S.  F.   (DOuglaa  4708) 
Rademann-Guisto,   40  Rlngold   St .   San   Francisco    (MArket   8151) 
Peter  Klewlt,  Sons'   Co,    442   Post   St..   San    Francisco    (EDCbrook   5736) 

, '. s 

Garage,  R.  Casazza,   Lomlta   Park;    Bids  open   March  22,  11    A.   M. 
MacDomald,  Young  &  Nelson,  127  Montgomer>-  St,  S.  F.    (SUtter  8296' 


14-17 — PUolJC  BLDGJi, 


3/18/46  •     •     16 

BIDS    WANTED— 

TO   CLOSE   APRIL   3,   2   P.   M. 

PAINTING,  ETC. 

GLOBE.  Arizona.    U.   S.   Post   Office 

and  Court  House. 
Interior    and    exteror    painting    and 

miscellaneous   repairs. 
Owner — Federal  Works  Agcy.,  I*ublic 

BIdgs.   Admin.,   office   of   the  Dist. 

Engr.,  838   U.   S.   Appraiser's   Bldg., 

San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building   at   Globe,   Arizona. 


Architectural  Renderingi 

LEif  L.  NIELSON 
DESIGNER 

Store  Froats,  Residences,  Etc 
448  -  ilBt  STREET,  OAKLAND  9  —  Telephone  Piedmont  17M-W 


I  MACHINERY    WANTED 

^Semi  -  Trailer,  20  -  25  ton  Capacity 

i  STRONG  &  MacDONALD 


4046    RUSTON    WAY 


TACOMA      WASHINGTON 


16 


3/18/46  • 

BIDS    WANTED— 
TO  CLOSE  APRIL  2,  2  P.  M. 
PAINTING,   ETC. 

KELLOGG,  Idaho.  U.  S.  Post  Office 
Interior  and  exterior  painting,  point- 
ing and  masonr\-,  sidewalk  repairs 
and  miscellaneous  repairs. 
Owner — Federal  Works  Agcy.,  Public 
BIdgs.  Admin.,  office  of  the  Dist. 
Engr.,  838  U.  S.  Appraiser's  Bldg., 
San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building  at  Kellogg,   Idaho. 


GAMERSTOII  &  GREEN  LDMBER  60. 

I  WlioleMile  and  Jobbing  Yards 

LUMBER  -  TIMBF:RS  •  TIES  -  HR  -  REDWOOD 
.  PONDEROSA  -  SUGAR  PINE 


SiiP.   Francisco 
1600   ARMY   STREET 
ATwator  1300 


Oakland 
2001    LIVINGSTON    STREET      ^ 
KEIlog  4-1884  || 
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3/18/46  • 

BIDS     WANTED— 

TO  CLOSE   MARCH  27,  2  P.   M. 

ELEVATOR  CABLES 

SAN  FRANCISCO.    Old  Mint  Bldg. 

New  elevator  cables. 

Owner — Federal  Works  Agcy.,  Public 

BIdgs.    Admin.,    office   of   the   Dist. 

Engr.,  838  U.  S.   Appraiser's  Bldg., 

San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer. 


Cement  Gun  Conslmcfion  Company 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RENTALS 

Phone:  GRrfieid  7663    -    24  OOifomift  St.,  San  Frandsco 

TT71         W^-Jii^ 


} 


m~Sr' 
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BIDS    WANTED— 
TO   CLOSE   APRIL  24,  2  P.    M. 
ALTER   HOISTWAY   DOORS 
PRESCOTT,   Ariz.    U.  S.  Post  Office 

and  Court  House. 
Alterations   to  hoistway  doors. 
Owner — Federal  Work.s  Agcy.,  Public 

BIdgs.    Admin.,    office    of   the   Dist. 

Engr.,  838  U.   S.   Appraiser's   Bldg., 

San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building  in  Prescott. 


CLAY  PRODUCTS 

Specify  QUALITY  Materials 

N.  CLARK  &  SONS 

10th   &   Division    Streets   -    SAN    FRANCISCO    -    KLondike    2-0462 
Main  Office  &  Factory.  401  PaciOc  Ave..  Alameda  -  LAkehurst  2-3377 


42 


Construction  of  school  addition 
Owner — Madera  School  District,  Ma- 
dera. 
Architects — Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fresno. 


Glass — Friedman  Bros.,  461  Valencia 

Iron  Grille  Work — Industrial  Orna- 
mental Iron  Wire  &  Bronze  Works, 
1526-1528  Folsom  St 

Grading— DeVincenzi  &  Haskins,  440 
Anza  St 

Lumber  —  Rolando    Limiber   Co.,    301 ' 
Berry  St  j  3/18/46  •     0 

Mill  Work— Portman's  Mill  &  Cabinet    PREPARING  PLANS 

Shop,  245  Bay  Shore  Blvd.  |  GYMNASIUM  Cost.  $100,000 

Painting— Raphael    Co..    270   Tehama    PARLIER,  Fresno  County,  Calif. 

Lathing  and  Plastering — A.  Knowles,    Construction  of  g>-mnasium  building. 
516  Stanyan  St  .Owner — Parlier    Union    High    School 

Linoleum — Conklln    Bros.,    Inc.,    3320  '     District,  Parlier. 
20th    St.  j  Architects — Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg.,  Fresno. 

3/18/46  ••     3  ' 

CONTRACT   AWARDED 

WAREHOUSE        Cont  Price  $151,500 

SAN  FRANCISCO.  Fourth  and  Clem- 
entina Streets. 


PLANS  COMPLETED  '3/18/46  ' 

SCHOOL  ADDITION         Cost  $40,000    q^q  OPENED 

MADERA,  Calif.  Washington  School  j     DENVER,    Colo— Graybar   Electric 


;Co.,    Denver,    submitted    only    bid    to 

the   Bureau  of  Reclamation,   Custom 

!  House,  Denver,  March  11.  on   Sched. 

No.3  items    (4)    $1   and    (5)    $150,   for 

I  furnishing     wire     and     staples,     fob 

I  Phoenix,  shipping  point  Oakland,  for 

;the  Phoenix-Tucson  transmission  line 

No.   2;    Inv.   7237-A. 


12 


for 

STUCCO 

THE 

HiW 

IMPROVED 

I/.    Ml 


WANTED 

1500  yards  of  clean  DIRT  FILL 

in  Berkeley  immediately 

'Phone  Mr.  Brown 

VAlencia  4977 


3/18/46  • 

PREPARING     PLANS 

PACKING    PLANT  Cost,    $100,000 

j  LINDSAY.    Tulare   County,   Calif. 

Construction  of  orange  packing  plant 
■  Owner — LoBue  Bros.,  D  Av«inue  near 
;     Fifth  Ave.,  Lindsay, 
i  Architects— Fred  L.  Swartz  and  Wm. 
1     G.   Hyberg.   Rowell   Bldg.,   Fresno. 


12 


■  3/18/46  * 

I  PLANT  DESTROYED 
;  MONTEREY,  Monterey  Co.,  Calif. 
1  —A  gas  explosion  recently  demolished 
i  the  Carmel  Canning  Co.  factory 
;  building.  Cannery  Row,  Monterey, 
j  owned  by  J.  R.  Perry,  903  Jefferson 
i  St.,  with  loss  estimated  at  $60,000. 


3/18/46  •     •     16 

BIDS    WANTED— 
TO    CLOSE    APRIL    3,   2    P.    M. 
CHECKS  ON  ELEVATOR  DOORS 
SAN    FRANCISCO.     Federal    Office 

Building.  I 

New    checks    on    elevator    door    op- 
erators. ! 
Owner — Federal  Works  Agcy.,  Public  ! 
BIdgs.   Admin.,   office   of   the   Dist.  j 
Engr,   838   U.   S.    Appraiser's    Bldg., 
San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer. 


STEELFORMS 

I .  STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

'STEELFORM  CONTRAaiNG  CO. 


6S6  HarriAon  SL 


130  55H-"l 


San  Francbc* 


16 


M. 


FREE  DIRT 

Approximately   50  Yardte 

LOUIS  C.  DUNN  COMPANY 
Phoae  YUkon  1471 


3/18/46 

BIDS    WANTED— 

TO  CLOSE   MARCH   27,  2  P 

LOCK   BOXES 

NAPA.   Napa  Co.,   Calif.     U.    S.    Post 

Office. 
Construction   of  lock   boxes. 
Owner — Federal  Works  Agcy..  Public 

BIdgs.    Admin.,    office   of    the   Dist. 

Engr.,  838  U.  S.  Appraiser's  Bldg., 

San  tfivancisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building  at  Napa. 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEL 
SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 
METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

1  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4696 

CERTAIN-TEED  ROOFING  PRODUCTS 


^/7  -U-^LoALuz 


STUCCO   CEMENT 


/More  Yards  Per  Sack  •  Spreads  Basier  •  Less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


ROOF 
TRUSSES 


STRUGTITRES 

INCORPORATED 

220  Montgomery  SL 

San  FrancUco  4,  Calif 

YUkon  0407 


BIDS  WANTED 

On  building  of  48  SINGLE  FAMILY  HOMES. 
STANDARD  CONSTRUCTION.  located  in  MA 
DEKA.    Plans  and  Specification*   available   upon 
request  to: 

MR.  BELL 

310  MASON  BLTLDING  FRESNO,  CALIF. 


BIDS  WANTED 


On  buildin?  of  200  SINGLE  FAMILY  FRAME 
HOUSEIS.  standard  construction,  located  in  SAN 
JO.AQUIN  VALLEY.  Plans  and  Specifications 
available  upon  request  to: 

I  MR    BELL 

310  MASON  BUILDING  FRESNO,  CALIF. 


NATIONAL  EXPANSION  JOINT  CO. 

M.4Sl:!^CTl'RER  AND  DISTRSBVTOR 

FIBER   BOAKD—FELT-SIDED   ASPHALT   AND 

REDWOOD  EXPANSION  JOINT  FILLERS 

DtSTHBDTOM 

MAKVEL-KOTE-  Concrete  Cunng  Compound 

SEALZ — Fjcpansion  Joint  Scaling  Compound 

(  omplieg  With 
Federal  Specification*  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 
333  Seventii  St.     UNderhiU  f  172    San  Francuco  3,  CaKf . 


3? 


MASTER  SASOLiNE  GENERATORS 

Portable 
Lighting  Plants 

650  W«tti  to  15  KW 


GesMsrate  Yoor  Owm 
FJectricity  Riglit  on  Jok 

AVAILABLE  STOCK 

FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


166  T 


^^  SAN    Ffy^MCISCO  "WMlWt   11»61 


rr'  ^*yiiiii»iliis*tto*  "** 


MARCH   18.   1946 


D  A  !  L  Y     P 


AC  !F!C^    BUILDER 


3/18/46  •     •     15 

BIDS  WANTED 

SAN  FRANCISCO.— Until  April  3, 
2:30  P.  IkL,  bids  will  be  received  by 
the  Department  of  Public  Works, 
Room  2S2,  City  Hall,  under  Job  505 
for  Interior  and  exterior  painting  of 
San  Francisco  Fire  Department  en- 
gine  No.   36—3736  Sacramento   St. 

Spe  jifications  obtainable  from  City 
Architect  Dodge  A.  Riedy,  City  Hall, 
upon  deposit  of  $5.00. 


ADVANCE  CONST RUCtfON  REPORTS 


PAGE.  3 
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3/18/46 

PREPARING-  PLANS 

CITY  HALL  ADDN.  Cost,  $35,000 

COALINGA,    Fresno   County,    Calif. 

Construction  of  addition  to  city  hall. 

Owner — City  of   Coalinga,  City  Hall, 

Coalinga. 
Architects — Fred  L.  Swartz  and  Wm. 

G.    Hyberp.   Rowell    Bldg.,    Fresno. 


19 


/18/46 

PREPARING  PLANS 
CHURCH  Cost,  $35,000 

SANGER,  Fresno  County,  Calif. 
Construction  of  church  building. 
Owner— Sanger  Presbyterian  Church, 
Sang«r. 

Architects— Fred  L.  Swartz  and  Wm. 
G.  Hyberg,  Rowell  Bldg..  Fresno. 


15 


3/18/46 

PREPARING    PLANS 

LIBRARY  BLDG.  Cost.  $750,000 

FRESNO.   Fresno   County,   Calif. 

Construction  of  county  library  bldg. 

Owner  —  County     of     Fresno,     Court 

House,  Fresno. 
Architects — Fred  L.  Swartz  and  Wm. 

G.   Hyberg,   Rowell   Bldg.,   Fresno. 


16 


M. 


3/18/46 

BIDS    WANTED— 
TO  CLOSE   APRIL  2.  2:00   P 
INTERIOR  PAINTING,  ETC. 
TUC.^(.>N.    Ariz.      U.     S.    Post    Office 

and  Court  House. 
Interior  painting  and   misc.   repair.'^. 
Owner— Federal  Works  Agcy.,  P\iblic 

BIdgs.    Admin.,   office   of   the  Di.st. 

Engr.,  838  U.  S.  Appraiser's  Bldg., 

San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  Engi- 
neer or  from  the  Custodian  of  the 
building  at  Tucson. 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 

3/18/46  ••     20 

STARTING  WORKING  DRAWINGS 
REMODEL  CLUB  Est.  Cost,  $100,000 
SACRAMENTO,  Sacramento  County, 

Remodeling    and    some    additions    to 

Del  Paso  Country  Club. 
Owner— Del  Paso  Country  Club. 
Architect  —  Herbert    E.    Goodpastor, 

Mitau  Bldg.,  Sacramento. 


20 


16 


3/lR/ir.  • 

BIDS    WANTED— 
TO  CLOSE    APRIL  24.  2   P.    M. 
ALTER  ELEVATOR  DOORS 
YAKIMA.   Wash.    U.   S.   Post   Office 

and   Court   House. 
Alterations     to     passenger     elevator 

hoistway   doors. 
Owner   -Federal  Work.-^  Agcy.,  Public 

Bldgs.    Admin.,   office   of   the  Dist. 

Engr.,  838  U.  S.   Appraiser'.s   Bldg.. 

San  Francisco. 

Specifications  obtainable  from  the 
above  office  of  the  District  EJngl- 
neer  or  from  the  Custodian  of  the 
building  at   Yakima. 


3/18/46  • 

BOND    ELECTION 
SWIMMING  POOL  Cost,  $75,000 

SAN    ANSELMO.    Marin    Co.,    Calif. 
East    and    adjacent    to   playground 
of   Red   Hill    School    on    Sir   Fran- 
cis  Drake   Blvd. 
Construction  of  War  Memorial  swim- 
ming  pool. 
Owner — San     An.selmo    city    council, 
City   Hall,    San    Anselmo. 
The  City  Council  will  decide   on  a 
date    next    week    on    a    proposal    to 
issue  bonds   in   amount  of  $30,000 
finance    above    construction. 


is    situated    about    8  miles    east   of 

Columbia  Falls,  Mont 
The  work  Involves: 

(li  1600     cu.     yds.     excavation,     all 
classes ; 

(?)  160  cu.  yds.  concrete; 

<3)  construct   25   type   3  duplex   cot- 
tages. 
No   charge    to    prospective    bidders 

for  copies  of   the   specifications   and 

drawings;  to  others,  $2  per  copy,  not 

returnable. 
Copies  of  the  standard  forms  and 

of  the  specifications  may  be  obtained 

from  the  following  offices  of  the 
1  Bureau  of  Reclamation:  Walker  R. 
I  Young,  chief  engineer,  U.  S.  Cus- 
I  torn  House,  Denver  2,  Colo. ;  R  J. 
I  Newell,  regional  director,  P.  O.  Box 
1 937,  Reclamation  Bldg.,  Fairgrounds, 
j  Boise,  Idaho ;  Paul  A.  Jones,  project 
I  engineer,  P.  O.  Box  710,  Kalispeel, 
•  Mont.,  and  Michael  W.  Straus,  com- 
I  missioner.  Bureau  of  Reclamation, 
j  Washington  25,  D.  C.  I>rospective 
!  bidders   desiring  to  visit  the  site   of 

the   work   should   communicate   with 

the   project   engineer. 


25 


26 


to 


20 


Co- 


16 


3/18/46  • 

CORRECTION 

PARTITIONS.  ETC. 

SAN  FRANCISCO.  Appraiser's  Bldg. 

Construction  of  movable  cement  as- 
bestos panel  partition  and  acousti- 
cal treatment,  etc.,  at  U.  S.  Apprais- 
er's Bldg. 

Owner-Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg. 

Low    Bidder  —  Patrick    M.    SofarelU, 
20337  Anita  Ave.,  Hayward,  $5332. 
Complete  bids  were : 
Patrick  M.  SofarelU.  $5332. 
Charles  E.  Walt,  $5350. 
Metropolitan  Construction,  $5354.40. 
Adam  Arras  &  Son,  $5395. 
Fred  J.  Early  &  Co.,  $5646. 
Mr.    Sofarelli's    bid  was   incorrectly 

reported  March  14  aa  $5382. 


17 


3/18/46 

PREPARING   PLANS 

COUNTY  JAIL  BLDG.     Cost  $300,000 

HANFORD,  Kings  County,  Calif. 

Construction  of  county  jail  building. 

Owner — County  of  Kings,  Courthouse, 

Hanford. 
Architects— Fred  L.  Swartz  and  Wm. 

G.  Hyberg,  Rowell  Bldg.,  Fresno. 

18-1 S — RELIGIOUS  BLDGS. 
BUILDINGS 


3/18/46  • 

ARCHITECT    SELECTED 

SWIMMING    POOL 

SONORA,    Tuolumne    Co.,   Calif, 
lumbia  School. 

Construction  of   swimming  pool 
75-ft.)   containing  a  modem  water 
circulating  sys.,  under-water  light- 
ing, water  purification  plant,  show- 
era  and  dressing  room   facilities. 

Owner — Sonora  School  District,  Alan 
Denison,  county  superintendent  of 
schools,  Sonora. 

Architect— Elmore  C.  Ernst.  561  East 
Harding  Way,  Stockton. 
Preliminary    work    on    the    site    Is 

scheduled    to    start    immediately. 


3/18/46 

TO  START  WORK 

RESIDENCES 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Calif. 

Construction  of  residences  with  ga- 
rages for  $10,500  on  Middlefield  Rd. 
at  2016,  2032.  2048,  2064,  2080;  on 
Byron  St.  at  2031,  2047,  2063,  2081; 
at  675  Santa  Rita  Ave,  and  at  655 
Santa  Rita,  for  $12,500. 

Owner— Ronald  Williams,  Mountain 
View. 

Contractor— Emil  G.  Stelnegger,  302 
Myrtle  Ave.,  Redwood  City. 


3/18/46 

.BIDS  WANTED 

I     MINIDOKA     PROJECT,     Idaho  — 

I  Until  April  8,  10  A.  \L,  bids  will  be 

I  received  by  the  U.  S.  Bureau  of  Rec- 

■jlamatlon,   Burley,  Idaho,  under  Spec 
1216  for  construction  of  two  4-room 
residences   at    Minidoka   Dam,    Mini- 
doka Project,  Idaho. 
The   work  involves: 

,  ( 1 )  600  cu.  yds.  excavation,  all  classes 

!  ( 2  >  70  cu.  yds.  concrete ; 

'  (3>  construct  two  type  7  4-room  resi- 
dences. 
No   charge   to    prospective   bidders 
for   copies   of   the   specifications   and 
drawings;    to   others,   $2.75  per 
not  returnable. 

Copies  of  the  .standard  forms  and 
ui  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation  Walker  R. 
Young,  chief  engineer,  U.  S.  C\is- 
tom  House,  Denver  2,  Colo.;  R.  J. 
Newell,  regional  director,  p.  o.  Box 
937,  Reclamation  Bldg.,  Fairgroimds, 
Boise,  Idaho;  S.  R.  Marean,  superin- 
tendent, Burley,   Idaho,   and  Michael 

•  W.  Straus,  commissioner.  Bureau  of 
Reclamation,  Washington  25,  D.  C. 
Prospective   bidders  desiring  to  visit 

'  the  site  of  the  work  should  com- 
municate with  the  superintendent 


copy, 
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3/18/46 
PLANS  COMPLETED 
MOTEL  Codt,    $80,000 

NEWMAN,  Stanislaus  County,  Calif. 
Construction   of  motel   building. 
Owner — Carl  Auerso. 
Architect— G.  N.  Hllbum,  1211  K  St., 
i     Modesto. 

Plans    have    been     completed    and 
turned  over  to  the  owner. 


26 


20 


3/18/46  - 

TO   START  WORK 

RECREATION  CENTER 

Estimated  Cost,  $100,000 

MODESTO,  Stanislaus  County,  Calif. 
Property   (75x140  ft). 

Construction  of  12-alley  bowling  rec- 
reation center. 

Owners— Mr.   and   Mrs.   Harry  Wells, 
Wellesley  Way  and  Carla  Ave.,  Mo- 
desto. 
Construction  will  be  started  at  once. 


3/18/46  ' 

...     iTO  START  WORK 
(4ax  I  RESIDENCES 

MOUNTAIN  VIEW,  Santa  Clara  Co., 
Calif. 

Construction  of  residences  and  ga- 
rages for  $10,500  each  at  756  and 
757  Garland  Dr.;  for  $8600  at  2598 
Middlefield  Rd.,  and  for  $8750  at 
2586  Middlefield  Rd. 

Owner — Coastwise  Construction  Co. 

Architect  — W.  E.  Huson,  475  24th 
San  Francisco. 

Contractor— E.  Comblum,  2106  33rd 
Ave.,   San   Francisco. 


26 


3/18/46 
iPLANNED 

RESIDENCES 

REDWOOD  CITY,  San  Mateo  Co., 
t     Calif.  University  Addn.,  Santa  Cruz 

Murray  and  Sherman  Avenues. 
;  Construction  of  40  residences. 

Owner  and  Builder — Gawley  Q  Deu- 
';  prey,  2601  El  Camino  Real,  Red- 
i     wood 


City. 


24 


$20,000 
Calif. 


24 
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3/18/46 

PLANNED 

MOVIE  THEATER 

WILLOWS,  Glenn  County,  Calif. 

Construction  of  modem  stadium-type 

theater  to  seat  1000  persons. 
Owner — Naify   Bros.,  c/o  Ed  Kersey, 

manager  of  Rialto  Theater,  228  W. 

Sycamore  St.,  Willows. 


3/18/48  ' 

PLANS  COMPLETED 

RESIDENCE        Approx.  Cost  $20,000 

ATHERTON,    San    Mateo   Co.,    Calif. 

Construction  of  one-story  frame  and 
stucco  residence  (8  rooms,  3  baths). 

Owner — Robert  E.  Bow  en. 

Plans  by  Merryman  &  Lane,  asso- 
ciate designers,  443  San  Mateo  Ave., 
San  Bruno. 

Plans  will  be  figured  by  a  selected 
'  contractor,  Fjeldheim  &  Bowman. 


3/18/46  • 

ISTARTING     WORKING 
DRAWINGS 

RESIDENCE      Approx.    Cost, 
IcARMEL,    Monterey    County, 
Construction   of  residence. 
Owner— Withheld. 
Architects  —  Mendelsohn,   Dinwiddle 

&    Hill,    233    Sansome    Street,    San 

Francisco. 


. 3/18/46  •     25 

'to    START    WORK 

RESIDENCE  Est  Cost  $7,500 

I  SAN  BRUNO,  San  Mateo  Co.,  Calif. 
j      437  Oak  Avenue. 

Construction  of   residence. 

Owner  and  Builder — Lloyd  Curtiss, 
1      534   Hazel  Ave.,  San   Bruno. 


I  — 

•3/18/46  •     24 

PLANS    COMPLETED 

;  RESIDENCE  Est.    Cost    $20,000 

ATHERTON,    San    Mateo   Co.,   Calif. 

Construction  of  one-story  frame  and 

stucco  residence  (8  rooms,  3  baths) 

I  Owner — Archer  Zanloch,  c/o  Arch. 

i  Plans    by    Merryman    &    Lane,    As- 

i     soclated   Designers,  443  San   Mateo 

i     Ave.,  San  Bruno. 

',  Plans  will  be  figured  by  a  select- 
ed contractor,  Fjeldheim  &  Bowman. 


19 


Cost  $200,000 
County,   Calif. 


3/18/46 

PREPARING  PLANS 

HOSPITAL 

TRACY,    San    Joaquin 
W,  Eaton  Ave. 

Con.struction  of  40-bed  hospital  build- 
ing. 

Owner — Tracy  Community  Memorial 
Hospital,  b.  E.  Ritter,  general 
chairman,  Tracy. 

Architects — Fred  L.  Swartz  and  Wm. 
G.  Hvberg,  Rowell  Bldg.,  Fresno. 


19 


3/18/46 

PREPARING    PLANS 

DINUBA.  Tulare  County,  Calif. 
Construction  of  church  building. 
Owner — Dinuba  Christian  Church. 
Architects— Fred  L.  Swartz  and  Wm 
G.  Hyberg.  Rowell  Bldg..  Fresno. 


3/18/46  ♦•     21 

BIDS  OPENED 

THEATER 

FAIRFAX,  Marin  County,  Calif. 

Construction  of  new  theater  building. 

Owner — Blumenfeld  Theaters,  25  Tay- 
lor St.,  San  Francisco, 

Architect— Vincent  G.  Raney,  233  Post 
St.,  San  Francisco. 

Low  Bidder — Central  California  Con- 
struction   Co.,     116    Erie    St.    San 
Francisco,  $6|i087. 
Other  bidder#w'ere: 
Moore    &    Roberts.    San    Francisco, 

$74,500. 
A.    J.    Hopper    Co.,    San    Francisco, 

$75,266. 

De  Luca  &  Son.  San  Francisco,  $77,- 

492. 

Ellingson    &    Mitchell,    San    Fran- 
cisco, $83,934. 
Bids  held  under  advisement. 


23 


! 3/18/46 

I  TO    START    WORK 
I  APT.  HOUSE  Est   Cost, 

'  WATSONVILLE,   Santa  Cruz  Coim- 
j     ty,  Calif.    20  Beach  Street. 
i  Construction   of  apartment  house. 
Owner  and  Builder — T.   H.  Rosewall, 
'•     Route   1,  Box   539,  Watsonville. 


27— TRANSPORTATION 
!  BUILDINGS 

3/18/46  •• 


27 


PLANNED 
$40,000!  AIRPORT 


RIVER    MILLS,    Shasta   Co., 


commercial  aifield. 
Dunbar,    Fall    River 


24 


' 3/18/46  " 

I  PLANS  COMPLETED 
I  RESIDENCE  Est.  Cost  $20,000 

I  ATHERTON,  San  Mateo  Co.,  Calif, 
i  Construction  of  one-story  frame  and 
I  stucco  residence  (8  rooms,  3  baths). 
I  Owner — Arher  Zanloch.  c/o  architect 
!  Plans  by  Merryman  &  Lane,  asso- 
}  date  designers,  443  San  Mateo  Ave., 
;      San  Bruno. 

i  Plans  will  be  figured  by  a  selected 
•  contractor,  Fjeldheim  &  Bowman. 


FALL 
I     Calif. 

;  Construction  of 
'Owner  —  J.  M. 
i      Mills. 

Grading     and     leveling     operations 

have    started    and    one    takeoff    and 

landing  stip  will  be  ready  for  planes 

by  June  15. 


Eiipieeriog  Section 


26 


22-26— RESIDENTL\L 
BUILDINGS 

3/18/46  ••     26 

BIDS  WANTED 

HUNGRY  HORSE  PROJECT.  Mon- 
tana.—Until  April  4,  10  A.  M.,  bids 
will  be  received  by  the  U.  S.  Bureau 
of  Reclamation,  Kalispell,  Mont,  un- 
der Spec.  1238  for  construction  of  25 
duplex  cottages  at  Hungry  Horse 
Project  government  camp,  Hungry 
Horse    Project,    Montana.    The    work 


<|HMD»W)Wi.t 


SCOOPMOBILE 

#  Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

#  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  design^'d  to  be  inter- 
changeable. 

#  Scoops  are  quickly  and  easily  removed  and 
any  anachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MiXERMOBILE 

Poriobh?    CoBcr»f«  &  Elevatliiq  Plant 

BUG  GYMOBILE 

Powered  Concrofe  Buqqy 

SCOOPMOBILE 

Scoops,   Lifts,   Moves  and  Leads 


%  cubic  yard  Hop- 
per for  transport- 
ing, ele\'ating  and 
fKHiring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 

Lifting  arms,  with 
six  detachable  arms. 

Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 

READY  MIXED  CONCRETE 
KEIlog  3-5225 


SUiLDING  MATERIALS 

Foot  of  23rd  Avenue 


OAKLAND 


■  3/18/46 

■WORK  UNDER  WAY 

RESIDENCES  Est.  Cost.  $120,000 

MILL  VALLEY,  Marin  County,  Calif.. 
I     Blithedale. 

'  Construction  of  11-unit  project,  resi- 
!  dences,  three  $10,000  homes  to  be 
completed  first,  four  $15,000  homes 
and  remodeling  of  the  Bernard 
home  to  be  converted  into  two 
apartments  ($15,000). 
Owner — Milland  Development  Co.,  c/o 
Louis  Cohen,  605  Market  St.,  San 
FYancieco. 


WANTii 

FOR  SALE .  FOR  REK 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

NEW  &  RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS.  wanboard.«.,  plumbing. 
pipe,  millwork.  and  other  building 
materialg.  SALE  PRICES.  Large 
?tocks  of  "hard  to  get"  items. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKIXC    CO. 

2900  Third  St.      -      VAlencia  4977 


lyrwc    i|dr\rv 

For  convenient  reference,  newt 
reports  in  this  section  are;classl- 
fied  as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants   31-32 

Bridges    - —         33 

Dams,  Reservoirs  and 

Dredging   _ —         34 

Docks,  Piers  &  Harbors 35 

Parks,   Airports  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels    —        37 

Electric  Lighting  and 

Transmission   Lines  38 

Sewers - 39 

Streets  and    Highways 40 

Gas,    Water   and    Oil    Pipe 

Lines  41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


31 


3/18/46 

BIDS  WANTED 

GRAND  COULEE,  Wash.  —  Until 
Marcli  26,  8  P.  M.,  bids  will  be  re- 
ceived by  the  Town  of  Grand  Coulee, 
Blanche  "W.  Keyes,  town  clerk.  Town 
Hall.  Grand  Coulee,  for  construction 
of  water  system  improvements;  cost 
$105,000. 

Specifications  obtainable  from  the 
office  of  Civil  Engineers  Parker  & 
Hill,  2021  Smith  Tower,  Seattle,  upon 
deposit  of  $10. 


3/18/46 

BIDS   WANTED 

GRANDVIEW,    Wash.  ~  As 
ously     reported,    until    March 

P.    M..    bids    will  be   received 


•    32 

previ- 

26,     8 

by  the 


City  of  Grandview,  City  HaJl,  for 
construction  of  sewage  treatment 
plant  for  City  of  Grandview. 

Plane  obtainable  from  Consulting 
Engineer  James  W.  Carey  &  Asso- 
ciates, Alaska  Trade  Bldg.,  Seattle, 
upon  deposit  of  $10. 

The  following  contractors  have 
taken  out  plans: 

Halvorson  Construction  Co.,  First 
Xationiil  Bank  Bldg.,  Salem,  Ore. 

Roy  Bair,   1220  Ide  Ave.,   Spokane. 

Central  California  Construction  Co., 
116  Erie  St.,  San  Francisco. 
Nettleton    &   Baldwin,    1109    N.   36th, 
Seattla 

C.  E.  Philip,  417  E.  Pine,  Seattle. 

Hall-Atwater  Co.,  913  Arctic  Bldg., 
SeatU& 

Doolittle   Construction  Co. 
Bldg.,  Seattle. 

.J.ume.s  Construction  Co.,  Arctic 
Bldg..  Seattle. 

Reynolds  Plumbing  Co.,  110  Rail- 
road Ave.,  Kent,  Wash. 

H.  D.  Fowler  Co.,  558  Ist  Ave.  S., 
Seattle. 

Hugh  Purcell  Co.,  223  Coleman 
Bldg.,   SeatUe 


Empire 


33—BRlDGES 


•• 


8S 


3/18/46 

TO  ASK   BIDS 

CONTRA  COSTA  COUNTY.  Calif. 
—The  Contra  Costa  County  Board  of 
Supervisors,  Hall  of  Records,  Mar- 
tine,  Mill  advertise  for  bids  shortly 
for  construction  of  a  $15,000  bridge 
between  San  Pablo  and  Rolling^vood 
on  the  proposed  connecting  road  be- 
tween  San   Pablo  a^d   the  Dam  Rd. 

Plana  by  County  Surveyor  Joseph 
W    Bark  ley. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


3/18/46 

BIDS    POSTPONED 

CENTRAL  VALLEY  PROJECT.— 
Until  April  18.  10  A.  M.  (postponed 
from  April  8).  bids  will  be  received 
by  the  United  States  Bureau  of 
Reclamation,  Walker  R.  Young,  chief 
engineer,  Antioch,  Calif.,  under  Spec- 
ification 1183  for  the  construction  of 
Delta-Mendota  Canal,  stations  686  to 
1365,  and  Weetley  wasteway.  Delta 
Division,  Central  Valley  Project,  Cali- 
fornia. The  work  is  situated  in  the 
vicinity  of  Patterson,  Calif. 

The  principal  items  of  work  and  the 
estimated  quantities  involved  are  as 
follows : 

Schedule  No.  1 
Station  68t  to  Station   1365 
2,800.000  cu.   yds.   excavation  for 
canal,  unclassified; 
100,000  sta.  cu.  yds.  overtiaul ; 
350,000  cu.  yds.  compacting  em- 
bankments ; 

40,000    cu.    yds.    excavation    for 
drainage  channels; 
45,000    cu.    yds.    excavation    for 
structures ; 

27.000  cu.  yds.  backfill; 
24,000  cu.  yds.  compacting  back- 
fill; 

trimming  844.000  sq.  yds.  founda- 
tion for  concrete  lining; 
11,100  cu.  yds.  concrete  in  struc- 
t«res ; 

47,000  cu.  yds.  concrete  In  unre- 
inforced  canal  lining; 
47,000  cu.  yds.  concrete  in  rein- 
forced canal  lining; 
placing    1,760,000    lbs.    reinforce- 
ment in  structures ; 
placing   3,000,000    IbB.    reinforce- 
ment in  canal  lining; 
1500  sq.  yds.  dry-rock  paving; 
placing  4600  sq.  ft.   elastic  Joint 
filler; 

placing  1500  lin.  ft.  rubber  water 
stops ; 

installing  255,000  lbs.  gates  and 
hoist; 

installing  58,000  lbs.  miscellane- 
ous metal  work ; 
in.gtalllng    250    lin.    ft.    electrical 
metal  conduit ; 

installing  200  lbs.  electrical  con- 
ductors ; 

constructing  40  cattle  guards ; 
placing  900  lin.  ft.  15-in.  precast 
pipe; 

placing  100  lin.  ft 
pipe; 

placing  50  lin.   ft.   24-in 
pipe; 

erecUng  510  M  ft.  b.m.  timber  in 
bridges. 

Schedule  No.  2 
Westley  Wasteway 
193.000   cu.    yds.    excavation    for 
wasteway  chpjinel ; 
33,000    cu.    yds.    excavation    for 
structures; 

100.000    cu.    yds.    of   backfill   for 
wasteway  channel ;  " 
13000  cu.  yds.  backfill  for  struc- 
tures ; 

20.000   cu.    yds.   compacting   em- 
bankment along  wasteway; 
4000   cu.   yds.   compacting  back- 
fill; 

trimming  105,000  sq.  yds.  fouilda- 
tit>n  for  lining; 

3100  cu.  yds.  concrete  in  struc- 
tures; 

21,000  cu.  yds.  concrete  in  waste- 
way  lining  and  sidewalls; 
placing    2.400,000    lbs.    reinforce- 
ment  steel ; 

installing  130,000    lbs.    of    struc- 
tural steel; 

installing  11,500  lbs.   miscellane- 
ous metal ; 

installing  700  sq.  ft.  elastic  Joint 
filler; 

erecting  66  M  ft.  b.m.  timber  in 
bridges ; 
placing  100  lin.  ft  18-in.  precast 

pipe; 

placing  20  lin.  ft.  24-in.  precast 

pipe. 


(\) 

(2) 
(3) 

(4) 

<5) 

(6) 
(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 

(14) 
(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 
(22) 

(23) 

(24) 

(25) 


(1) 


(2) 


(3) 


(4) 


(5) 


(6) 


(7) 
(8) 
(9) 
(10) 
(11) 
(12) 
(13) 
(14) 
(15) 


(16  > 


18-in.  precast 
precast 


Copies  of  the  standard  forma  and 
of  the  specifications  may  b«  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation :  Walker  R. 
Young,  chief  engineer,  U.  $.  Custem 
House,  Denver  2,  Colo.;  R  L.  Boke, 
regional  director,  Old  Past  Office 
Bldg..  7th  and  K  Sta,  Sacramento  14, 
Calif.;  O.  G.  Boden,  constnaction  en- 
gineer, Antioch,  Calif.,  and  Michael 
W.  Straus,  commissioner,  Bur«IH,u  of 
Reclan»tion,  Wa.shington  25,  D.  C 
Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  construdtion  engi- 
neer. 

No  charge  to  prospective  bidders 
for  copies  of  the  speclficajtiona  and 
drawings;  to  others,  $2.50  per  copy, 
not  returnable. 
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3/18/46 

BIDS    POSTPONED 

CENTRAL  VALLEY  PROJECT.— 
UnUl  April  8,  10  A,  M.  ([postponed 
from  March  27),  bids  will  bte  received 
bv  the  U.  S.  Bureau  of  Reirlamation, 
Walker  R.  Young,  Chief  Engineer. 
Friant,  Calif.,  under  Speci  1178  for 
constiniction  of  Friant-K(jm  Canal 
stilling  basin.  Cottonwo<JKi  Creek 
Bridge.  Friant  Dam  landsl?ape  area 
improvements.  Friant  Divi(?ion.  Cen- 
tral Valley  Project.  Work  is  located 
about  1.5  miles  northeast  '1  Friant. 
Work    involves :  | 

4(X)  c-y.    common   excavation   for 

structures ; 

2,600  c.y.   rock  do; 

190    c.y.    excavation,    concrete; 

2.200  c.y.   all  classes  ^cav.  for 

pipe  trenches: 

320   s.y.    chipping   andt  roughen- 
ing concrete  surfaces!; 

13,000  c.y.   backfll; 

13,000   cv.    compacting    backfill; 


(1) 

(2) 
(3) 
(4) 

(5) 

(6) 
(7) 


(8)  800   c.y.    embankment; 

(9)  400  c.y.   riprap; 

(10)  constructing  860  1-f.  12 -in.  diam. 
split-sewer  pip>e  drain*  •with  ce- 
mented Joints; 

(11)  construcUng  900  l.f.  12-lnch  do 
•with    uncemented    Joints ; 

(12)  constructing  80  Lf.  24-in.  dlam. 
sewer- pipe  drains  with  cemoit- 

ed  Joints ; 

(13)  drilling  1,600  l.f.  holes  for  anchor 
bars  and  grouting  t)ars  in  place 

(14)  130  c.y.  concrete  in  outlet  valve 
structure ; 

(15)  3,000  c.y.  concrete  in  floor  and 
wall  footings  of  stilling  basin; 

(16)  2,100  c.y.  concrete  m  walls  of 
stilling  basin ; 

(17)  180  c.y.  concrete  in  bridge  struc 

(18)  20  c.y.  concrete  In  septic  tanks; 

(19)  90  cy.  concrete  in  water  tanks; 
(26)  260  c-v.  concrete  in   rest-houses; 

(21)  constructing  three  rest  houses, 
except    concrete; 

(22)  54,000  s.f.  vacuum  concrete  pro- 
cess for  floor  and  inside  sur- 
faces of  walls  of  stilling  basin 
and  transition ; 

(23)  placing  580,000   lbs.   relnf.   bars; 

(24)  1,000  s.y.  grouted  paving  gutters 

(25)  90    l.f.    gravel   bacitftlled   gutters 

(26)  installing  5,000  lbs.  misc.  metal- 

(29)  placing  1,850  Lf.  rubber  water 
■work; 

(27)  constructing  3  M  ft.  b.m.  timber 
railings ; 

(28)  placing  250  s.f.  elastic  joint  filler 
stop; 

(30)  installing  4,500  lbs.  of  standard 
metal  pipe,  fittings  and  valves; 

(31)  laying  160,000  lbs.  cast  iron  pipe 
(32 1  5  c.y.   rubble  masonr>' ; 

(33)  laying  100  If.  clay  sewer  pipe 
with   poured  Joints; 

(34)  laying  2,400  Lf.  drain  tile  em- 
( Continued   on    Page  Fourt 


LOS  ANGELES  RIVER  IMPROVEMENTS 


LOS     ANGELES.     Calif .  -As     pre-UD 
viously   reported,   E.    B.   Bife'hop.   Box 
325.   Orland.    at    $759,613.70    submitted  (12  > 
low   bid    to   the   U.    S.    Dist)rtct    Engi- 
neer's   Office.     751     S.     Figheroa    St.,  (13) 
Los  Angeles,  for  construction  of  Los  '14> 
Angeles    River    improvements.    North  (15  > 
Broadway    to    Alhambra    J\.ve.,    river  (16) 
mile  23.5  to  river  mile  22.9    Los  An- 
geles;  Serial  148.                     '  (17) 

The  project  involves  the  oonstruc- 

tion  of  3300  lin.  ft.   of  riv#r  channel  (18i 
improvement  and  appurtenant  •work. 

The  channel  improvement  donsists  of  (19) 
construction    of    reinforced    concrete 

pwiving   on    the   slopes    of    the    river-  (20) 
t>ank,   with   parapet  walls  and  berm 

paving  at  the  top.  Concrete  pier  «x-  (21) 
tensions  will  be  built  for  the  Spring 

St  and  Main  St.  bridges.  Other  work  (22) 

includes     the    construction     and     re-  (23) 

moval   of  a   temporary   railroad   em-  (24) 

bankment ;     replacement    of    wooden  (25) 
subdrain    riser    hoods    in   the    invert 

with    cast    iron    hoods;    construction  (26) 

of  fencing  on  channel  wall*,  and  the  (27)  17 

installaton  of  corrugated   metal  pipe  (28)  40 

drains     with     appurtenant     concrete  (29)  48 

outlet    structures.    F*rincipali    features  (30)  24 

of  the  work  include:  Clearing  site  and  (31)  1 

removing     obstructions;     eixcavating  (32)  1 

and    backfilling;    driving  sieel    sheet  (33 1 

and  steel  bearing  piles;  coihstructing  (34) 

reinforced      concrete      slope      paving,  (35) 
berm,  walls  and  pier  protection ;  side 
drainage     structures    and     pipe    and 
fencing. 


The  bids  will  be  taken  as  follows: 

(1)  lump  sum,  clearing  site  and  re- 
moving obstructions;  

(2)  128  lin.  ft.  pulling  or  cutting  off 
steel  sheet  pile  wall; 

(3)  125,000  cu.  yds.  channel  excava- 
tion ; 

(4)  1270  cu.   yds.  structure  excava- 
tion; 

^5)  41,000  cu.  yds   compacted  back- 
fill and  fill; 

(6)  100  cu.  yds.  unoompacted  back- 
fill and  f  iH ; 

(7)  7300   cu.   yds.  crushed    gravel  or 
crushed  rock  l>acklng; 

(8)  200    cu.    yds.    gravel    ih    pocketa 
and  drains : 

(9)  300   cu.  yds.   temporary   railroad 
embankment ; 

(10)  13,900  lin.  ft.  steel  bearing  plies, 
vertical ; 


10,800  lin.  ft.  steel  bearing  pilee. 
batter ; 

100  each,   splicing  steel  bearing 
piles; 

6600  sq.  ft  steel  sheet  piltng ; 
6450  lin.  ft.  channel  fencing; 
lump  sum,  pressure  grouting; 
12,400    cu.     yds.    concrete    slope 
paving ; 

2700   cu.    yds.    concrete   footing* 
for  walls  and  pier  extensions; 
28(X)  cu.  3rd8.  concrete  walla  and 
pier  extensions; 

550  cu.  3rd8.  concrete  berm  pa'r- 
ing  and  mise.  structures; 
1,900,000  Ibe.   steel  reinforcement 
bars: 

6500     lbs.     steel     reinforoemeat 
fabric ; 

2250  each  expansion  Joint  sleeves 
250  each  cinch  anchors ; 
20  each  subdrain  hoods; 
14  lin.  ft.  12-ln.  corrugated  metal 
pipe; 
14  lin. 


ft.  15-in.  same; 

lin.  ft.  18-in.  same; 

lin.  ft  24-in.  same; 

lin.  ft.  36-in.  same; 

lin.  ft.  54-in.  same; 
15-ln.  automatic  drainage  gate ; 
18- is.  same; 


(36) 


2100  lbs.  misc.  metal  work ; 
27,200  bblH.  Portland  cement ; 
38.000  tons   salvaging   and   plac- 
ing derrick  stone ; 
115,000  ton  miles  hauling  derrick 
stone ; 

(37)  2000  sq.  ft  ^-in.  fiber  expansion 
Joint  filler; 

(38)  450  sq.  ft.  V^-in.  fiber  expansion 
Joint  filler; 

(39)  20,000  sq.  ft  1-in.  fiber  expansion 
Joint  filler; 

(40)  823  each,  caps  for  steel  bearing 
pile. 

Total  bids  were: 

(A)  E.  B.  Bishop,  Orland,  $759,613.70. 

(B)  Morrison -Knudsen   Co.,   Los   An- 
geles,   $837,225.20. 

(C)  Guy  F.  Atkihson  Co.,  Long  Beach 
$845,385. 

(Di    Bressi  &  Bevanda  Constructors, 

Los  Angeles,  $900,702.65. 
(E)     Basich     Bros.,     Alhambra,     fl,- 

030  256  50 
(F>     e!    W.    Elliott,     San     Francisco, 

$2,287,212.75. 
(G)  Government  estimate.  $678,227.85. 
Unit  bids  were: 


(A) 

(1) $8,000.00 

(2)  1.50 

(3»  .75 

(4)..  2.75 

(5) .70 

(6). .40 

(7) -  3.10 

(8) 14.00 

(9) 1.10 

aO) 3.10 

(11) 3.80 

(12) 5.50 

(13) 1.65 

(14) .65 

(15) 250.00 

(16) 10.50 

(17) 11.50 

(18).  30.00 

(19) 15.00 

(20) .05 

(21) .11 

(22) 1.00 

(23) 1.25 

(24) 110.00 

(25» 2.60 

(26) .  2.95 

(27) 4.00 

(28)  5.00 

(29)  11.00 

(30) 16.00 

(31) 50.00 

(32) 60.00 

(33) .40 

(34) 2.05 

(35) 1.50 

(36) -  .15 

(37) .20 

(38) .25 

(39) .30 

(40.  8.00 


(B)' 

$5,000100 

2i55 

90 

315 

1  65 
1.65 
3.80 
5.75 
3.20 

2.85 

3.35 
25.  (X) 

L80 

.80 

300.00 

9.15 
10.)00 
35.100 
35J0O 

063 
131 
100 
190 
150  00 

2  90 
340 
■3J8O 


(C) 


(D) 


(E) 


(F) 


$7,000.00  $10,000.00  $15,000.00  $15.000.(X) 


6 


35 


12)00 

18185 

60100 

80i00 

40 

256 

77 

17 

46 

SO 

.58 

20 


2.50 
95 
3.75 
1.40 
1.00 
3.00 
5.00 
2.00 

3.00 

3.50 

15.00 

1.66 

.75 

472.00 

10.00 

10.60 

45.00 

26.00 

.06 

.12 

1.50 

2.50 

250.00 

2.50 

3.00 

4.00 

6.00 

11.00 

20.00 

65.00 

75.00 

.30 

2.25 

.60 

.15 

.20 

.30 

.35 

10.00 


2.30 
1.00 
3.15 
.63 
•63 
3.59 
4.41 
1.26 

3.20 

3.95 

5.50 

1.95 

.65 

75600 

10.25 

1440 

43.50 

28.00 

.061 
.125 
95 

1.89 
150.00 
4.00 
5.00 
6.00 
&00 
12.00 

25.00 

100.00 

125.00 

.50 

2.58 

1.51 

.25 

.20 

.30 

.50 

8.25 


2.70 
.80 
3.50 
1.80 
.70 
2.00 
9.00 
1.25 

3.30 

4.20 

6.25 

2.10 

.75 

2.500.00 

14.00 

26.50 

50.00 

40.00 

.06 

.12 

1.00 

2.25 

145.00 

5.60 

5.80 

6.96 

8.80 

14.50 

20.00 

50.00 

85.00 

.20 

2.90 

1.60 

.20 

.10 

.16 

.28 

9.50 


2.00 
1.60 
8.00 
1.50 
1.00 
3.50 
4.00 
3.00 

5.20 

7.00 

40,00 

5.00 

3.00 

10.000.00 

16.00 

30.00 

4500 

30.00 

.06 

.  .10 

.60 

20.00 

200.00 

2.50 

3.00 

3.25 

4.50 

7.00 

15.00 

35.00 

40.00 

.50 

2.60 

2.00 

.15 

.10 

.15 

.25 

2.00 


(G) 
$22,529.47 
2.44 
.6» 
2.79 
.52 
.42 
3.13 
4.6U 
1.77 

3.19 

3.55 

8.90 

2.17 

.92 

500.00 

9.04 

9.84 

19.96 

19.40 

.053 

.16 

.68 

1.42 

167.19 

3.10 

3.86 

5.08 

6.34 

13.76 

22.81 

60  93 

72.08 

.51 

2.30 

.m 

.08 

.14 

.22 

.28 

5.71 


3  HIGH  PRESSURE  H.RT.  BOIL- 
ERS, in  operation  now.  Phone  SUt- 
ter  1081.  (3/15-18-19-20-21) 


Surplus  Equipment:  Excellent  con-! 
dition :  1938  WHITE  FLATBED  LBR 
TRUCK.  5-ton.  1943  motor;  1930 
KLEIBER  FLATBED  TRUCK  (needs 
motor)  ;  1  NOVO  WATER  PUMP, 
serial  P-16S70;  1  HYSTER  TOWING 
WINCH  for  D-6  Cat  Peninsula  Pa- 
cific Constr.  Co..  Spring  and  Chest- 
nut. Redwood  Citv.  Phone  Redwood 
1722.  (3/13-14-15-18-19/46) 


DINING  ROOM  BUFFET,  all  gum,  ! 
7  drawers  and  dish  cabinet  Price  $50. 
Phone  RA.  5091.  to  Mar.  18,  '46  I 


FOR  RENT 


D     8     CATERPILLAR     TRACTOR! 
with    double    drum    power   unit    and 
bulldozer,  with   or   -without   operator. 
Phone  MI.  4520.  to  Mar.  18,  '46 


LUT.IBER  HANDLING  HIQUIP- 
MENT :  CARRIERS,  STACKERS, 
TRUCKS.  C?ill  Mac,  Pacific  Carriers. 
Oakland.    KE  4-1651. 


WANTED 

WORK  FOR  D  8  TRACTORS, 
CARRYALLS  and  TERRA  COBRAS. 
Phone  Stbckton  66639.  tf 


LOCOMOTIVE  C?RANE,  DIBSSL- 
POWKRED,  STANDARD  GAUGE,  40 
to  90  PT  BEAM,  WITH  OR  WITH- 
OUT MAGNET.  A.  D.  Schadar.  144 
Spear  St,  San  Fraacisco.  Pfaone  DO. 
4577.  t*  Mar.  22,  1»4« 


RIG©  FRAME  STEEL  BUILDINGS  now  avaUable  out  of  stock  for 
immediate  deHvery . . .  4(r  0"  ^  50'  0"  -  60'  0"  -  70'  0"  ^^  80'  0"  - 
90*  0"  or  100'  0"  Spans,  any  length.  Call  for  particulars 


iHH  till  Vi  9li  'H 

The  latest  develop- 
meiit  in  modem  steel 
biiiidiii9S.i. 

RICID  FRAME 

•  Strong 

•  Pennanent 

•  Economical 


MANDFACTUBEeS  OF: 

Fabricated  Structural  Steel  •  Steel  BaBd- 

mgs  •  Bridges  •  Barges  •  Dredges  • 
Serrice  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  MeiaJ 
Products  •  Miscellaneous  Iron  •  Truck 
Tanks   ♦    Road  Machinery. 


OAKLAND   CALIFORNIA 


I 

,■9 

\ 


I! 


IP 


I' 


II. 


DAILY     PACIFIC     BU1L1>EII 


MONDAY,  MAftCH  16.  I 


a. 


BiriMJMq  Pemiitiii,  Contractifi' — R^^ordea  Moticof^ 

^ — ^^— ^^^^^^^^^^^^^^^^^^^^^^  ..    ^ — __^-— ^ -^ ■  — -,  — 


BlflLDING  PERMITS 

Ap|)Iication8 


8AN    FRANCISCO 


DWELLINGS,    three    2-8tory   frame,  ,     to  J  R  Armstrong. 


ALTER  dwelling.  $1830;  496  Monte- 
rey Blvd;  owner,  Mrs  E  Lohmeyer 
premises;  contractor,  Pred  Golben, 
3856  California  Street. 

ALTER  store  and  flat.  |1000;  2308 
Lombard  St;  owner,  Vira  Gold- 
man. 5  North  View  Court;  con- 
tractor,  L  K  Lewis,   4511  19th   St 

ALTER  flats,  $917;  362  Mississippi; 
owner.  J  Martinez,  c/o  cntr;  con- 
tractor, Ira  W  Cobum,  2048  Mar- 
ket  Street. 

ALTER  potrait  studio,  $800;  520 
Geary  St;  owner,  St  Francis  Arms 
Hotel,  prem;  contractor.  Ray  Alli- 
son,  540  30th   Ave. 

ALTER  restaurant,  $800;  1606  Post 
St ;  owner,  Annie  Abenojar,  prrtn ; 
contractor,  Rex  Cabinet  Shop,  1315 
Minna  Street 

ALTER  dwelling,  $600;  2532  Kirkham 
St;  owner,  Wm  Swan  ton,  c/o  cntr; 
contractor,  Fred  J  Early  Jr  Co, 
369   Pine   St 

ALTER  barber  shop.  $500;  750  Sut- 
ter St;  owner,  Canterbury  Hotel, 
premises ;  contractor,  John  Cajsty 
&  Son,  30  Alvlso  St. 

ALTER  dwelling,.  $500;  3211  Baker; 
owner,  L  A  Colton,  prem ;  contrac- 
tor,   A   J    Stahl,    1085    Monadnock. 

AI^ER  dwelling.  $500;  34  Shore 
View ;  owner,  J  H  Beeman,  prem ; 
contractor,  Hocking's  Service,  2216 
Clement   St. 

GARAGE  AND  SALES  ROOM,  $40,- 
000;  3030  Mission  St;  owner,  Jess 
Lanning.  prem ;  architect.  William 
Mooser,  251  Keamy  St 

ALTER  GARAGE.  $30,000;  36  Bat- 
tery St;  owner,  Commercial  Center 
Garage,  prem ;  builder,  Cahill  Bros, 
206  Sansome  St 

ALTER  FOOD  PROCESSING,  $15,- 
000;  1516  Folsom;  owner,  ET  60 
Corp,  1201  Howard  St ;  builder,  Bar- 
rett &  Hilp.  918  Harrison ;  archi- 
tect, Weldon   Smith,  1045  Sansome. 

ALTER  FACTORY,  $10,000 ;  900  North 
Point  St;  owner,  D  Ghirardelli  Co, 
prem ;  architect  William  Mooser, 
251  Keamy  St 

2 -STORY  FRAME  FLATS  (2),  $9000 
each;  E  17th  Ave  357.5,  382.5  N 
Judah ;  owner  and  builder.  United 
Housing  Corp.  2710  Judah. 

ALTER  STORE,  $8000;  SW  Washing- 
ton and  Fillmore;  owner.  Hattie 
Hausmann,   251   eKamy ;    not  let 

DWELLING  (1-story  frame),  $8000; 
W  26th  Ave  200  S  Lawton;  owner, 
T  V  Cradock.  c/o  contractor;  build- 
er, James  C  Duemer  &  Son,  63 
Belle  Ave. 

DWELLING  (1-story  frame),  $8000; 
W  26th  Ave  200  S  Lawton ;  owner, 
T  V  Cradock,  c/o  contractor;  build- 
er, James  C  Duemer  &  Son,  63 
Belle  Ave. 

DWELLING  (1-story  frame),  $7000; 
NE  Oakdale  100  W  Keith;  owner 
and  builder,  Valaris  &  Valaris,  405 
Montgomery  St. 

PORTRAIT  STUDIO  (1-story  frame) 
$7000;  E  Mission  75  S  Guttenberg; 
owner  and  builder,  J  M  Waldron, 
56  Dublin  St 

DWELLING  (1-story  frame),  $6000; 
E  36th  Ave  75  N  Ortega ;  owner 
and  builder.  Rude  &  Lipman,  2 
Wlllard  St 

DWELLINGS  (1-story  frame)  (3), 
$5000  each;  E  Manor  Dr  85,  35, 
135  N  Kenwood  Way ;  owner,  Ras- 
mussen-Traner  Builders,  Inc,  2320 
Chestnut  St;  builder,  V  Rasmus- 
sen,  3839  Divlsadero;  architect,  J 
Lloyd  Con  rich,  593  Market  St. 

DWELLINGS     (1-story    frame)     (4),  i 
$4950  each ;   W  Corbett  76,  101,  126, 
151    S    Golding    Alley;    owner    and 
builder,  Grace  Perego,  132  Sutter. 

ALTER  GARAGE,  $3000 ;  S  Post  137.6 
W  Jones ;  owner,  L  Samuels,  c/o 
architect;  builder.  D  &  J  Sullivan. 

ALTER  DORMITORIES.  $3000;  2130 
Fulton ;  owner.  University  of  San 
Francisco,  prem ;  day  work. 

ALTER  DWELLING  $2500 ;  1306  Gill- 
man    St ;    owner,    Mr    Allione,    c/o 
contractor;  builder,  Ira  W  Cobum,  j 
•    2048  Market  St. 

ALTER  DWELLING.  $2000;  2718-20 
Webster  St;  owner,  E  M  Whipple, 
prem ;  day  work. 


(1>  at  $11,000,  (2)  at  $10,400  each; 
SW  Cor  Scott  and  Vallejo ;  W  Scott 
28.6.  59  S  Vallejo;  owner.  Milton 
H  Lees ;  contractor  .Oliver  M  Rous- 
seau, 725  "Vehama  St 

DWELLINGS,  two  2-8tory  frame, 
(1)  at  $12,400,  (1)  at  $11,000;  NW 
Cor  25th  St  and  San  Jose:  W  San 
Jose  Ave  27.11%  N  25th  St;  own- 
er, Robt  Scharetg;  contractor,  O 
M  Rousseau.   725  Tehama   St 

DWELLING,  two  2-8tory  frame, 
$12,200  each;  N  Greenwich  100,  126 
E  (jough ;  owner  and  builder,  Oli- 
ver M  Rousseau,  725  Tehama   St 

APT  HOUSE,  3-family.  $24,600;  N 
Greenwich     155     W 


7,  lt46 


Mar.  11,  1M6— Lot  3.  Block  18,  Orlgl 
nal  Survey  of  the  Town  of  Mar- 
tinez. Nick  Pagnlni  to  C  M  Tieg- 
land Mar.    6,    1946 

Mar.  12.  1946— Lot  16,  Bolck  56,  East 
Richmond  Boulevard  Tract,  Rich- 
mond. Chris  Gaub  to  same 

-JB'eb.  24,   1948 


Mar.  12,  1946— Described  as  Nos 
1411  - 1413  -  1415  Macdonald  Ave., 
Richmond.  John  Moore  to  R  J 
Stempel jfeb.  8,  1946 

Mar.    12,    1946— South    50   ft   Lot  6, 
Block  13,  Boulevard  Gardens,  BJl 
Cerri*>,    Minnie    Lou    Eakln     to 
whom  it  may  concem....Mar.  9,  1946 
Leavenworth ;  ,  Mar.  12,  1946— Ptn  Lot  21,  R  N  Bur 


EngiBeenig  Section 


34— DAMS,  RESERVOIRS  A 
DREDGING 


__ .  I  bids   on   eitner   or   both   of   the  two  8/18/46 

36 PAKKS,    airports   Sil     transmission  lines,  but  no  bid  will  be    BIDS  WANTED 

PLAYGROUNDS        I  iZT^^^  '"  °°*^  *  ^^  °'  "*"'*' 

H.    H.    Walker,    Inc.,    132S   Venice 
Blvd.,   Los  Angeles,    (Sched   I)   ^65, 
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Subdivision  near  Walnut  Creek. 
Arthur  Mullins  to  whom  it  may 
coacem Mar.  U,  1»46 


ALAMEDA  COUNTY 


Recorded  Accepted 

March  14,  1946— LOADING  DOCKS 
Nos  4  and  5  at  5th  and  Kirkham 
Sts,    Oakland.     Southern    Pacific 

Co  to  S  H  Keller March  7,  1946 

March  14,  1946— LOTS  16,  17  Blk 
45  and  Lot  19  and  ptn  20  Blk  42, 
Beverly  Terrace,  Oakland.  T  P 
Walker  to  whom  it  may  concern 


Non-Responsibility 


owner,   Elsie  I   Rousseau ;   builder, 

Oliver  M  Rousseau,   725   Tehama. 
DWELLING,     two     3  -  story     frame, 

$24,500    each;    four    2-story    dwell- 
ings,  $12,200  each;   two   l-story  fr 

dwellings,  $8500  each ;  N  Greenwich 

185.  215  W  Leavenworth ;  N  Green- 
wich   152.    178.    204.    230    E    Oough ; 

S  Clay  25,  51  W  Maple  St;  owner, 

Milton   H  Lees;   contractor,   Oliver 

M  Rousseau,  725  Tehama  St 
STORES,  1-story  frame,  $10,990;  NE 

Cor  45th   Ave   and   Judah ;    owner, 

Ida  M  Cambridge ;  contractor,  R  B 

HamiU,  4124  Geary  Blvd. 
DWELLINGS,  two  two-story  frame, 

$12,200  each;  N  Greenwich  282,  256 

E   Gough ;   owner,   Milton   H    Lees ; 

contractor,     Oliver     M     Rousseau, 

725  Tehama  St. 
STORE  bldg.  Class  C,  $38,000 ;  N  Post 

177.6    W     Larkln     St;     owner    and 

builder,     Larsen     &     Larsen.     629 

Bryant    St;    plans    by    Ellison    and 

King.  500  Sansome  St. 
LIGHT  industrial  bldg.  Class  C.  $54,- 

000;  W  9th  St  131.3  S   Mission   St; 

owner,  Julius  Harband ;  contractor 

W  G   Akard.   225   Cervantes    Blvd; 

architect.    Theo    Ruegg;     engineer, 

Hyman    Rosenthal. 
ADD   three   rooms   and   bath   to   res- 
idence,  $2000;    707  46th   Ave;   own- 
er.  A   A   and    Frances    Samuelson ; 

contractor,    A    R    Samuelson,    707 

46th  Ave.  

DWELLINGS,     two     1-story     frame,  I — " 

$6700,   $6800;    S   Alemany   Blvd   105,    Recorded  Amount 

130  SW  Sickles ;  owner  and  builder  i  March   14,   1946—2124   LOS   Angeles 

S  F  Bldg  &  Mtce  Co,  11  Mills  Bldg.  I     Ave,   Berkeley.    Wayne  K   Davis 
DWELLINGS,  two  1-story  frame.  $5- 

000   each  ;    W   48th   Ave   100.   125   N  j cak.  rroAMr-ieor^ 

Noriega;     owner     and     builder,     EJ  5AN  FRANCISCO 

Vigen.   3000  Kirkham   St 


(Continued  From  Page  Three) 


bedded  in  gravel; 
(35)  placing  350  c.y.  of  water-bound 

macadam   base   course ; 
(86)  180  cy.  crushed  rock  for  wear- 

gess  Go's  Map  No  1,  M^cDonough        ^^^^  ^^^'   ?*"/,. *°**    ''^^^    ^'^ 


gals,   road   oil; 
(88)  mix,    compact    and    finish    2A00 

B-y.   oil-treated  wearing   course; 
rt9)  Installing   l.iOO    lbs.    pumps; 

(40)  Installing  160  Lf.  embedded  elec- 
trical conduits; 

(41)  Installing   5,000    l.f.    of   armored 
parkway  cable 

Copies  of  the  standard  forms  and 
of  the  specifications  m%y  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R.  Young.  Chief  Engineer,  ¥.  S.  Cus- 
tomhouse. Denver  2,  Colo.;  R.  I* 
Boke,  Regional  Director,  Old  Post 
Office  Building.   7th   and  K   Streets, 


ALAMEDA  COUNTY 


March  15,  1946— LOT  20  and  ptn 
Lot  19.  Boulevard  Terr.  Oakland. 
B  D  Winship  as  to  improvements 
on   property. 


March  11,  1946  Sacramento  14 ;  R.  K.  Durant,  AcUng 
Construction  Engineer,  Friant  Cal., 
land  Michael  W.  Straus,  Commission - 
j  er.  Bureau  of  Reclamation.  WasIlH 
ington  25.  D.  C.  Prospective  bidders 
desiring  to  visit  the  site  of  the  work 
should  communicate  with  the  Act- 
ing  Construction   Engineer. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  $2.50, 
not  returnable. 


Liens  Filed 


ALAMEDA  COUNTY 
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3* 18/46 

BIDS    POSTPONED 

SAN  FRANCISCO.— UnUl  Mar.  26, 
3  P.  M.  (postFKjned  from  March  12), 
bids  will  be  received  by  Public  Util- 
ities Commission,  Room  287,  City 
Ball,  under  S.  F.  Airport  Contract 
No.  82  for  airport  extension,  fill, 
pavement,  and  related  construction 
at  San  Francisco  Airport. 

Work  involves: 
Proposition   A: 

(1)  6,000,000  cy.  dry  flU; 

(2)  42Q,QDO   s.y.    compacting   to   95% 
den*y ; 

(8)  25,000  M    gals,  watering  (unit  is 
1000  gais.); 
Proposition    B: 

(1)  450.000    cy.   dry   fill; 

(la)  5.550.000   cy.    hydrauUc   flU; 

(2)  110,000    s.y.    compaction    to   95% 
density ; 

(3)  5000   M.   gals,   watering    (unit   is 
1000  gals.) ; 

Quantities  for  Items  4  to  31  are  the 
same  for  Pro|>ositlons  A  and   B 

(4)  188,000  cy.  rf  handling; 

(5)  125,000  cy.  misc.  excav. ; 

(6)  4.000  8.y.   sub-base  preparation; 

(7)  15,0(X)  tons  crushed  rock  base; 

(8)  50  tons  prime  coat; 

(9)  600    tons    plant-mix    surfacing; 

(10)  200  s.y.  bit  seal  coat; 

(11)  310,000  s.f.  portla*nd  cement  con- 
crete  pavement ; 

(12)  none — portland  cement  adjust- 
ment price,  to  compensate  for 
change  in  requirement  for  ce- 
ment in  concrete  as  provided  in 
the   specifications ; 

(13)  lump  sum.  drainage  of  existing 
mud   fill   area; 

(14)  100  l.f.  6-ln.  sale  glazed  vltriiled 
clay  pipe; 

(15)  700  l.f.  15-in.  reinf.  concrete  pipe 

(16)  800  l.f.  18-inch  do; 

do; 
do; 


•     •     4j 

LOUISE,  Arizona— UnUl  March  29 
2  P.  M,  bids  will  be  received  by  the 
U.   S.   Bureau  of   ReclamaUon,   Cu«- 
^^  to*n  House,  Denver,  Colo.,  under  Inv. 

,«,.60    for    copper    conductor;    $166,-    7250 -A.     for     steel     reinf.     aluminum 
582.10  for  aluminum  conductor.  (Sch.  ,  bar©    stranded    conductor,    etc      fob 
II)     $228,738    for    copper    conductor;  1  shipping  point  and/or  Louise,   Axlx. 
$229,838  for  aluminum  conductor.  'Boulder    -    Kingman    to   Davis   Dam 

Reynolds    Electric    &    Engineering    transmission    line. 
Co.,   El   Paso,   Texaa,   (Sch.   I)    $159,- 
659.59  and  $158,920.59.   (Sch.  II)  $178.- 
621.41  and  $182,083.41. 


•• 
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Specifications  obtatoabie  from  the 
the  above  office. 


43— 


MACHINERY  AND 

EQUIPMENT 


•• 


3/18/46 

LOW    BIDDERS 

CENTRAL     VALLEY     PROJECT, 
Calif.— American  Bridge  Co.,  Denver,    „,,»,,^ 

Colo.,  at  $451,353,  submitted   low  bid  i  3/18/46  _ 

to  the  U.  S.  Bureau  of  ReclamaUon,  '"IDS   WANTED 
Walker    R.    Young,    chief   engineer,       OAKLAND,   Alameda  Co.,   CaliL— 
Denver,   Colo.,   under  Spec  No.  1102  '  ^^  previously  reported,  until  March 
for    furnishing    and    deliverijig    f.ab.  j^^-  ^^  ^-   ^'  ^^^^  ^^^1  t>«  received 
cars  at   the  shipping  point   or  f.o.b.    ^>'  "^®   ^^^^    ^»y    Municipal    Utility 
cars  at  Marysvillo,  Calif.,  at  the  op-  ;  district,  Room  312,  512  16th  St,  Oak- 
tlon   otf   the   bidder,   galvanized   steel  1  '*^^'   binder  Pro.  1722  for  streamlin* 
towers    and    appurtenan.-as    for    the    Sittings  as  follows: 
230  -  kv.  Oroville  -  Sacramento  trans-  j  ^^^  ^000  ^-In.  elbows; 
mission   line,  Central  Valley  Project,  ;  ^'^'  ^^  ^-^-  elbows; 
California:  i  ^3)  1000  \-ln.  couplings; 

(4)  100  1-in.  couplings. 


Seco«nd  and  third  low  bids  follow: 
Bethlehem      Pacific     Coast      Steel 

Corp.,  San  Francisco,  $473,545. 
Muskogee  Iron  Works.  Dallas,  Tex., 

$605,344. 


Specifications   obtainable  from  th« 
above  office. 
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39— SEWERS 


3^18/46  • 

BIDS  OPENED 

SACRAMENTO,  Calif.— The  foUow- 
ing  submitted  bids  to  the  State  Pur- 
chasing   Agent.    Sacramento.    March 
13,  for  shovels  for  Eureka: 
QATMTA    T?r>GA     Cr^r^r^r^c   /-"^     o«n*  ;      Spears- Wells    Machinery,   Michigan 
E^^^^.„^.°?_^   ^°''„*i"^..^°-  <r^"'-    TMDT-16,  $13,270  each;  total  for  two. 


3/18/4^ 

PROSPECTIVE    BIDDERS 
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REMOVE    concrete    lintel    and    raise  I  Recorded  Amount 

rolling  doors   of   warehouse,    $2000 ;  '  March  .....  1946—1183-85  GREEN  St. 
N    12th    St    bet   Howard    and    Fol-  (     Monihan  &  Stauffacher  vs  Mary- 

som;    owner.    American    Can    Co;  i     an  B  Ellis  $448.20 

plans   by  Fair  Mrg  Co;  contractor, 
Larsen  &  Larsen,  629  Bryant  St. 

DWELLINGS,  two  1 -story  frame, 
$6000  each;  W  St  Charles  268.62, 
243.62  N  Belle  Ave;  owner.  Ale- 
many  Constr  Co;  plans  by  B  K 
Dobkowitz,  435  Monterey  Blvd ; 
contractor,  Martie  &  McKlnney, 
4277  Mission  St  |     9854    2507  Pine  St;  owner,  Crocker 

CEMENT     exterior     mouldings     and   Home;   contractor.   Central   Elec  Co; 


3/18/46 

BIDS  POSTPONED 

BALMORHEA  PROJECT,  Texas.— 
Until   April  16,   10  A.   M.    (postponed 
from    March    27).    bids    will    be    re- 
ceived   by    United    States   Bureau    of  j  (17)  400   l.f.   21-inch 
Reclamation,  Amarillo,  Texas,  under  1  (I8)  i.ioO  l.f.  24-lnch 
Spec.    1186    for    the    construction    of  |(i9)  30  i.f.  21-in.  corru.  metal  pipe; 
earthwork    and    structures,   Phantom  ■  (20)  30    l.f.    24-inch  do ; 

Lake   canal   and    inlet   feeder    canal,  .  (21)  i  each  21-ln.  automatic  drainage 
Balmorhea  Project,  Texas.  The  work  j  gate; 

Berry $100.00    is  situated  in  the  vicinity  of  Balmor-  ,  (22)  1    each   24-inch  do; 

hea.  Texas.  j  (23)  350  l.f.  21-in.   corru.  metal  pipe. 

The   principal   items   of   work  and  1  fumished  by  city,  %o  be  Installed 

the  estimated  quantities  Involved  are  j  (24)  350  l.f.  24-ln.  corru.  metal  pipe, 
as  follows :  !  furnished  by  city ; 

Schedule  No.  1 — Phantom  Lake  Canal  !  (25)  1    each   21-in.    automatic    dram- 

(1)  8400  cu.    yds.    excavation,    com-  j  age  gate  fumished  by  city; 
mon,  for  canal ;                                  i  (26)  1   each  24-lnch  >  do ; 

(2)  200  cu.  yds.  excavation,  rock,  for  I  (27)  700  l.f.   salvaging  21-  and  24-in. 
canal ;  j  corrugated   metal   pipe ; 

(3)  200  sta.  cu.  yds.  overhaul;  j  (28)  4  each  new  inlets; 

(4)  3300    cu.    yds.    excavation,    com- 1  (29)  11   each   removal  of  Inlets; 


— The     following     contractors     have    e-icc^n.  o..k4»,„»  ♦     r^-oA     w  jj 

taken  out  plans  for  construction  of  |^i^*?„/"^J;^^^  ^°  ?^,^  ^*\»°KfJ^^^ 
8.5  miles  s^itary  trunk  line  sewers  *!,?*„ /°/^.!*^^  "^iVS  T"^  ^^Z^^' 
for  which  bids  wUl  be  opened  April  ^^^^^^L^^'^ul,  ^^^!^7^ '  ^^^'^;!^  l^' 
2,  8  P.  M.,  by  the  City  of  Santa  Rosa,  V'J^  «!' Hi^n-^^  n^?n°^^  ""  October; 
City  rtall,  Santa  Rosl.  Plans  by  City  i '^^f^fi'.^V  V_    >:?  ^   „   « 

Enein<fer  Walter  F  Adams  Citv  Hall  I     Harnischefeger  Corp.,  T  &   H  No. 
S^ta  Rosa.  ■  ^^'   *16.789.85  each;   total.  $23,579.70; 

John  Pestana.  16411  E.  14th  St,  San  1  »"^;"^^«    J**  =    »*»^  ^ ^T^    ^  /*' 
Leandro  j  mote  control    desired;    delivery    Au- 

Und^rground  Construction  Co.,  75th  l^""''  ^f'^t:  discount  $613.20  15  days 
Ave.    ind    San    Leandro    Blvd..   Oak- |     Coast  Equipment  Co..  $13,050  each; 


SAN    FRANCISCO 


clean  front  of  loft.  $500;  566  Com- 
mercial   St;    owner,    Harold    Wag- 


BUILDING  PERMITS 

Granted 


alterations. 
9855     2633  San  Bruno  Ave;   owner, 
ner;     contractor,     Herman     Bosch,  •  jones ;   contractor,   Star  Elec   Co;   13 
2075  Folsom  St.  j  outlets ;  4  switches ;  8  plugs ;  service. 

■  i     9856     N   Post   177.6  W   Larkin    St; 

SOUTH   SAN   FRANCISCO  | owner,  Larson  &  Larson;  contractor, 

— — i  Hampton    Elec ;    service. 

CONCRETE   LAUNDRY  BUILDING'      9857      235    9th    St;     owner.    Miehle 
(50x100     ft).    $20,000;     Miller    Ave;    prtg  Press  Co;   contractor,  Hampton 
ou-ner,  Steve  Ellades,  8  Grand  Ave ;  j  Elec  &  Mfg  Co ;  2  plugs ;  service, 
builder.  J  Bettencourt,  422  San  An-  i     9858-9  Various   locations  and  own- 
selmo  Ave.  San  Bruno.  j  ers ;     contractor.     QRS     Neon     Com- 

CONCRETE  MERCANTILE  BUILD-  '  pany  ;   signs. 

ING  (50x100  ft).  $23,000;  469-471,  ggeO  3125  16th  St;  owner.  Mc- 
Grand  Ave ;  owner,  Gaglianl  Bros,  ;  Brides ;  contractor,  O'Keeff e.  The 
477  Grand  Ave;  builder,  J  Betten- JjiViTi  Man;  2  plugs, 
court.  422  San  Anselmo  Ave,  San  j  ggei  763  Jackson ;  ovraer.  Gum 
Bruno;  plans  by  Cari  Zekarian,  1835  |  Yee  Hong;  contractor,  O'Keeffee, 
Broderick  St,  San  Francisco.  r  The   Fan    Man ;    motors. 

ALTER     FRONT      OF     BUILDING.  |      9«82      170    Russ    St ;    owner.    C    W 
$2000;  385  Grand  Ave;  owner,  Mode  j  Meyers;     contractor,     O'Keeff e,     The 
O'Day  Shop.  385  Grand  Ave ;  build-  1  Fan   Man ;    motors, 
er,   G  P  W   Jensen   &.   Sons ;    plans  j     9863     3140  Mission ;  owner.   Mission 
by  Earl   O  Bertz.  jBowl;  contractor.  O'Keeff e,  The  Fan 

CONCRETE    BUILDING    (45x75    ft),  |  Man;   

$17,000;  Linden  Ave;  owner,  San- ;  9864  3625  Sacramento  St;  owner, 
tini  &  Roocucci.  306  Grand  Ave;  1  Vapor;  contractor,  O'Keeff e.  The 
builder.  Antone  Pianca.  jFan    Man;    motors. 

9865      240    Washington :     owner,    B 

—  !&  B;   contractor,  O'Keeff e.   The  Fan 

OAKLAND  'Man:    service;    motors. 

— —  i     9866    35  Waverlyp  PI;  owner,  Bing 

DWELLING,    1-story   5-room,   $7,000;    Kong;  contractor.  O'Keeff e.  The  Fan 

1826  Woodhaven  Way;  owner.  M  J  "Man;   

Hansen,  719  Alcatraz  Ave;  con-  i  ggQ-j  gE  comer  37th  and  Balboa; 
tractor.  W  V  Bernard,  5815  Leona.    owner,  A  J  Hopper;  contractor,  C  A 

DUPLEX.     2-story    8-room.     $11'.000 ;    La^giais ;  motors. 
2715-19  Barry  PI;   owner  and_con- ,     gggg    36O  Battery ;  owner,  Sportona- 


mon,  for  structures; 


(30)  50  each  reinstalling  Inlets; 


(5)  50  cu.  yds.  excavation,  rock,  for,  (3i)  lump    sum,    removing    drainage 
structu:es;  \  structures  X  and  Y. 

(6)  1000    cu.    yds.    compacting    em-  j      Specifications   obtainable  from   the  j 
bankments ; 


land. 

Freethy-Fogelberg  Co.,   1436  Kear 
ney  St,  El  Cerrito. 


total.    $26,100;    Lorraine    TL-20;    one 
May  15  and  one  August  1 ;  net 

Edw    F.    Hale.    Link-Belt    Speeder 


Guy   F.   Atkinson   Co.,   Orange  and    T-^O-     ^^^    ^Y'.*iV*^'     ^'''"    *T°' 


Railro4d  Aves.,  South  Sail  F'ranciaco. 

Stoltle.   Inc.,  8451  San  Leandro  St, 
Oaklajld.  |  "~ 

Bechtel  Bros.  &  McCone,  220  Bush    3/18/46 
St,  San  Francisco.  iBIDS  WANTED 

C.  Dudley  DeVelbiss  Co.,  Eastshore       SOUTH     SAN 
Highway  and  Huntlng^ton  Ave.,  Rich 
mond. 


$28,924;    8   months'   delivery;    no  dis- 
count 
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FRANCISCO,  San 
Mateo  Co..  Calif.— Until  April  3.  7:30 
P.   M.,    bids    ■^•111    be   received    by    the 


3/18/46 
cashier's  office,  6th  floor,  425  MasdnlBIDS    REJECTED 


(7)  preparing   200   sq.    yds.    of    rock !  Street  upon  deposit  of  $10.00, 

foundations  for  concrete  lining;  )      Following   contractors    have    taken 

(9)  trimming    19,000  sq.    yds    earth  lout  plana:  ^ 

foundations  for  concrete  lining;        Guy  F.  Atkinson   Co..   Orange   and 

(9)  2000  cu.  yds.  backfill;  Railroad  Aves.,  South  San  Francisco. 

(10)  300  cu.  yds.  compacting  backfill;  !     Union     Paving    Co.     ,212    Babcock 

(11)  175   cu.    yds.    concrete    in   struc- I  Bldg..  San  Francisco. 

tures;  j      San  Francisco  Bridge  Co.,  503  Mar- 

(12)  1640  cu.  yds.   concrete   in  canal  j  ket  St,  San  Francisco. 

Freight 


Edward  Green,  3001  Coolidge  Ave.,  j  South  San  Francisco  Unified  School 
Los  AUgeles.  ,  District,    High    School    Building.    601 

Wm.^D.    Rapp,    705    Bennett   Ave.,  1  Spruce    Ave..    South    San    Francisco, 
""  for   two  new   Wayne   Translcoaches. 

j  66-school  pupil  capacity. 
39  j     Specifications  obtainable  from  the 
above  office. 


Santa  Rosa. 


Macco     Construction     Co., 
and   Ferry   Sts.,   Oakland. 

Piombo  Bros.  &  Co.,  1571  Turk  St, 
San   Francisco. 

Olympian  Dredging  Co.,  526  Market 
St.,  San   Francisco. 

Hubert  H.  Everist  Sr.,  604  Mission 


Co.,    Box    416, 


tractor.    Sol    Scherman,    3805    Foot- 
hill   Blvd. 
DUPLEX.     2-story     8-room,     $11,000; 
'^727-29   Barry   PI;   owner   and    con- 


tractor.   Sol    Scherman,    3805    Foot-    jQp^j^ig^y, 


O'Brien ;    contractor,    Weber    &   Con- 

rov ;  5  outlets  ;  2  switches. 

9869      2100   Market:    owner,   S    &   C 
Motors  ;  contractor.  Weber  &  Conroy ; 


lining ; 

(13)  placing  105,000  lbs.  of  reinforce- 
ment bars; 

(14)  25  sq.  yds.  dry-rock  paving; 

(15)  160  cu.  yds.  rubble  masonry; 

(16)  erecting  2  M  ft  b.m.  of  timber 
In  structures; 

(17)  laying  240  lin.  ft.  15-ln.  diameter  j  St.   San  Francisco, 
precast  concrete  pipe;  j     Case    Constriiction 

(18)  laying  1360  lln.  ft  27-in.  diameter   Alameda, 
precast  concrete  pipe;  j     Ben   C.    Gerwlck,    Inc,    112    Market 

(19)  laying  132  lin.  ft  30-ln.  diameter  1  St.  San  Francisco. 

precast  concrete  pipe;  I     Charles  L.  Harney,  625  Market  St, 

(20)  erectmg  24  lin.  ft  No.  84  metal  [  San  Francisco. 

flume;  ■      Pacific  Bridge  Co.,  333  Keamy  St, 

(21)  Installing  2000  lbs.  of  gates  and  !  San  Francisco. 

miscellaneous  metal  work.  |     Eaton    &    Smith.    715    Ocean    Ave., 

Schedule  No.  2— Inlet  Feeder  Canal    i  San  Francisco. 

(22)  11,500    cu.    yds.    excavation    for  |     Westem   Dredging  &  Construction 
canal ;  |  Co.,  315  Park  Central  Bldg..  Los  An- 

(23)  160  cu.  yds.  backfill;  j  geles. 

(24)  80  cu.  yds  compacting  backfill;       Hydraulic  Dredging  Co.,  Ltd.,  1221 


SAN    FRANCISCO.  —  The  Depart- 
ment   Of     Public    Works.    Room    282 
City    rtall,    rejected    bids    submitted    •** 
under  Spec  No.  20,000  for  installing  ' 
motor-driven  sewage  pump,  Fitager-  ! 
aid  Av<e.   pumping  station. 

Central  California  Construction  Co., ' 
Inc.,  116  Erie  St.,  San  Francisco,  at  | 
$2391,  submitted  low  bid. 


Official  Proposal 


Pro.    No.   1723— Jeep*   and   Station 
Wagons 


NOTICE    TO   CONTRACTORS 


Madiiiiery  &  Material 


NEWS  INDEX 

For  convenient  referenoe,  new* 
reports  in  this  section  are  classi- 
fied AS  follovtfB: 


Misc.  SuppHes   <&    Materials 
MacHlr>ery  and   Equipment 
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(25)  600  cu.  yds.  compacting  embank 
ments ; 

(26)  22,000  sq.  yds.  preparing  surface 
for  concrete  lining; 

(27)  80    cu.    yds 
tures ; 


Central  Bank  Bldg,  Oakland. 

Peter  Kiewit  Sons  Co.,  442  Post  St, 
San  Francisco. 

George  Pollock  Co.,  Forum  Bldg., 
concrete    in    struc-  i  Sacramento. 

Granite  Rock  Co.,  Box  151,  Watson- 


MISC.  SUmiUES  AND 
MATERIALS 


3/18/46  ••42 

CONTRACT   AWARDED 
SAN  iFRANCISCO.— The  Chapman 


Sealed    proposals    u-ill    be    received 
in    Room    205    of    the    office    of    the 

•  East   Bay  Municipal   UUlity  District, 

j  512— 16th  Street  Oakland,  California. 

I  until  6:80  P.  M.,  Wednesday,  Mar.  27, 

11946.    and    will    at    that    hour   be   op- 

lened  for  furnishing  two  (2)  1946 
PORD  SUPER  DE  LUXE  STATION 

I  WAGONS,  or  equal,  and  two  (2)  1946 
WILLYS  UNIVERSAL  JEEPS.  Mod- 
el  CJ2A.   or  equal,   as   per  specifica- 

I  tions. 

Proposal    No.    1723    covering    same 

I  may    be    obtained    upon    application 
at    Room     312.     Purchasing     Depart- 

i  ment,   of   the  office  of   the   Distrtrl. 

j  DANIEL    READ. 

I  Secretary. 

Oakland.   California. 
March    15,    1946. 

(Dally  Pacific   Build»r) 

i  (March   18.   19'(6) 


Valve  Manufacturing  Co.  564  Brjant    '''^-  ^°-  "'720— Steel  Operating  Tables 
St..   at    ka*    $9529.75.    (b)    $12,259,    (ab) 


SAN   FRANCISCO 


MARCH    13,   1946 


(28)  1880  cu.   yds.   concrete  in   canal  ;  ville 
lining;  j     Franks  Dredging  Co..  260  California 

(29)  placing  110.000  lbs.  of  reinforce-  !  St..  San  Francisco, 
ment  bars;  }     T.  E.  Connolly,  461  Market  St.  San 

(30)  erecting  20  M  ft  b.m.  of  timber  |  Francisco, 
in  structures.  .      Standard  Dredging  Corp..  800  Cen- 

Copies  of  the  standard  forms   and  j  tral  Bldg.  Los  Angeles, 
hill    Blvd.  j     9g7o     1360  Market ;    owner.    Pacific  !  of  the  specifications  may  be  obtained  I     American  Dredging  Co..  1419  Broad- 

STORE,    one-story    2-room    concrete.  ,,j,p,  ^  ^.g, .  protractor,  Weber  &  Con- I  from    the    following    offices    of    the  j  way,  Oakland. 

$18,000;    8633-7    E    14th    St;    owner,  i^^^y.  j  outlet  I  Bureau    of    Reclamation:   Walker   R.  1 

Am    Nom    Lee,    2327     Market     St;  I     gg^j    326  Grant  Ave ;  owner.  Emick ;' Young,   chief  engineer,   U  S.  Custom  I  ^q Wt  VriTitr    1  mvmiMn     o/io/..* 

contractor.     E     Flener,    3866    May-  .  ^o^^ractor   Weber  &  Conrov:   1  plug  i  House.   Denver  2.   Colo.;   W.  R.   Nel- ;  •»0        £±*^^  "^''^     LIUH  I  IINU   !  3/18/46 
belle  Ave;   plans  by  H  E   Whittle.;     gg^g     88'6th  St;  owner.  Pacific  Tel  i  son,  regional  director.  P.  O.  Box  1609,,  TRANSMISSION   LINES 

561   Laurel    St   Vallejo.  ''&  Tel-  contractor,  Weber  &  Conroy ;  ,01iver-Eakle  Bldg,  6th  and  Polk  Sts.,  I  EOIIIPMFNT 

J 1  outlet  i  Amarillo.     Texas,     and^   Michael^  W.  {^  i-viv^ii  iTitj',  i 


$21,788.75,  plus  sales  tax.  2%  10  days, 
120  day<5'  delivery,  awarded  contract 
by    M.    H    Gerry,    purchaser   of    sup- 


NOTtCE    TO    CONTRACTORS 


PLASTER  ^terior.  paints,  etc.  ware- 
house, $1500;  S  Shipley  55  W  4th 
St;  owner.  Land  Development  Co; 
contractor,  Mills  Constr  Co,  605 
Market  St 

REPAIR  fire  damage  to  warehouse, 
$2500;  3040  Geary  Blvd;  owner, 
Wissman's  Grocery ;  contractor, 
Mills  Constr  Co,  605  Market. 

INSTALL  plate  glass,  new  door,  eash 
in  front  of  store.  $1000;  2248  Lane 
St;  owner  and  contractor,  Fred  Fi- 
lippo. 

LIGHT  mfg  bldg.  1-story  frame,  $10- 
000;  E  Folsom  50  S  14th  St;  owner, 
L  H  Price;  contractor.  Wagner  & 
Martinez,   181   South   Park. 

BLDG.  1-story  frame,  $8000;  W  Va- 
lencia 335  S  Tiffany;  owner.  C  R 
Haley;  architect,  Eki  Cooney,  Sut- 
ter Hotel;  contractor.  T  J  Brod- 
erick, 1528  Cypress  Ave.  Burlin- 
game. 

ALTER  apts  into  medico-dental  bldg 
$10,000;  SW  Cor  Post  and  Scott; 
owner,  Dr  Lipsett;  architect,  Hei- 
man  &  Pollack,  605  Market  Street; 
contractor.  Mills  Constr  Co.  805 
Market  St 

FURNISH  and  install  metal  block 
letters  on  top  of  canopy  of  tavern. 
$1750,  210  Jones  St;  owner.  Mr  Le- 
kich;  contractor.  Brumfield  Elec 
Sign  Co.  965  Folsom  St 

ADD  ROOM  in  rear  of  residence. 
$1000;  1863  48th  Ave;  owner  and 
contractor,   A   B   Johnson. 

ADD  Sun  porch  to  hotel.  $2000;  Cal- 
ifornia and  Mason  Sta;  owner, 
Mark  Hopkins  Hotel;  contractor, 
Michel  &  Pfeffer  Iron  Works.  1415 
Harrison   St 

ADD  two  bedrooms  and  shower  rm 
to  dwelling.  $800;  1520  Cole  St; 
owner  and  builder,  Mr  amd  Mrs 
Robt  Stevenson. 

CLOSE-IN  back  po^phes  and  re- 
build back  stairs  of  flats,  $1280; 
2854  Bush  St;  owner.  Mrs  Boyer; 
contractor.  Victor  L  Peterson,  16 
Hill  St 


ALTER.  $985 ;   1522  18th  Ave ;  owner,  j  j  outlet 

Mr    Martin,    prem ;     contractor,    F ,     gg^^g    j^j  Market  St :  owner,  ; 

Puccetti,    4121    Lusk    St.  1  contractor.    Weidenthal-Gosliner;     11 

STORE,     1-story.     $9000;     8901     Mac-i    ^^,^^3.  ^  switches;  2  plugs;  motors. 

Arthur   Blvd;    owner,    R  O   Gilbert,}      gg.^^  '  j^^    2nd    St;    owner, ; 

2003    E    Uth    St;    contractor.    Doty  ;      ^       ^        Weidenthal-Gosliner;  mo- 

&   Lockwood.   2003   E    14th    St.  1 J^^^.^ 

STORE.   1-story.  $2500 ;   storage  shed  j      ggi^g      528    Geary    St :    owner.    Beau 

1-story.  $15(K);  2075  Mtn  Blvd;  own- 1  ^^^  g^^^j^.  contractor,  J  K  Herzog 

er  and  builder,  C  W  Leekms.  1427  ,  Electric  •    10    outlets ;    4    switches ;    8 


1  Amarillo.     Texas,     and 

Straus,  commissioner,  Bureau  of  Rec-  13/18/45 
lamation,  Wsishington  25,  D.  C.  Pros 


Sealed  proposals  will  be  received 
plies.  Room  270  City  Hall,  San  Fran-  l?  !*""'"  fJ^  ?^,  the  office  of  the 
?isco,  u«.der  Bid  No^  3469  for  furnish-  f,^  i?,H^<f  ""^*n."**  *'^  ^J"'""'' 
ing  and:  delivering  to  the  San  Fran-  ^}J~^^]t  «'"»*•  ^^^''^i'^''^-  ^^l^Jomiji, 
Cisco 
at    Mi 

24-in.,   310-in.   and  48-in.   flanged   gate    ^'^rJ^ir^f^^^'r^T^'V^c,^ 

vnivps  ERATING    TABLES,    as    per    speci- 

fications. 
Proposal    No.    1720    covering    same 

may    be    obtained     upon     application 


nd  delivering  to  the  San  Fran-  ,^/"T7'^  "  ^^'^t?'-  "«^"'"^-  '^^l\^omiH 

Water    Dej^rtment    warehouse  V""'  ^J^^O  P.  M.  Wedne.<.day.  Mar.  27. 

illHme     CRlif      ^  in      ft  in      «  in  ^^^^-    *"^    ^*"    *t    that    hour    be    op- 

.'".^^n-    and'4«-m"fla;'"H  '""^e  £.ned    for   fumi.shin_g    12    STEEL    Ol^- 
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BIDS  WANTED 

SAN    FRANCISCO 
29.  2  P.  M..  bids  will  be  received  by 
the   U.    6.    Treasury   Departmfet   821 


BIDS    POSTPONED 


TTnfii    Tur^,.^\,  ^t    Room     312.     Purchasing     Depart- 
Until    March    ^^^^  ^^   ^j,^  ^j^.^^   ^^   ^^ «  District. 

DANIEL    READ. 

Secretary. 


plugs 


96th    Ave. 
STORE  bldg,  1-story.  $12,000;  7909-11 
MacArthur;    owner   and    builder.   A 
B   Reitz    508   Stanford    Ave;    plans  ; —^-; 
by    W    A    Littlejohn,    Orinda.  ' 


pective  bidders  desiring  to  visit  the  1  cOLORADO-BIG  THOMPSON 
site  of  the  work  should  communicate  project.  Colorado.  —  Until  March 
with  the  regional  director  28,  10  A.  M,   (postponed  from  March 

No  charge  for  specifications  to  jg,  ^ids  will  be  received  by  the 
prospective  bidders:  to  others,  $2.  not  Byrgj^^j  ^^  Reclamation,  Denver, 
retumable.  Cok)..    for    the    construction    of    the 


^L^J^''™'!V  ?*"  Francisco,  under  InV.    0^^,^^^    Califomia. 


SF-2863-'46  for  six  combination  sink,    March    15    1946 


drainbo4.rd    and    garbage    dispensers, 
f.o.b.   Oaf k land. 


(Daily  Pacific  Builder) 
(March    18,   1946) 


3/18/40 

,  BIDS  WANTED 
Brush -Sterling    115-kiIovolt    and    the       sAN    FRANCISCO.— Bids    will    be  ' 
,  Sterling  -  Holyoke   69  -  kilovolt  trans-  |  received  bv  the  U.  S.  Forest  Service,  | 


^  ]    Pro.    No.    1722— Streamline    Fittings 


NOTICE    TO   CONTRACTORS 


3/18/46 

9876  845  Dolores;  o^^mer.  AH  John- I  ADDENDUM    ISSUED                H,,reau  i  ™*^^'°"    ""®^'    Colorado-Big    Thomp- |  447   Sansome  St..   San   Francisco,   tor  '  ,''^^'^ 
contractor,  Strom  &  Smith;   al- ;      BOISE    PROJECT,    Idaho. — tmreau  |  ,^„    T>T^i«r.f     r-^ir.^.^^.    o^«<#<„«nJU.  I  __x ._,;_ j    -^..: »   __  .»_t,' in    Roo 


son  ; 


Sealed    prnpo.>»al3    will    be    received 
m    205    of    the    office    of    the 


i     «^i^t^   ^"''^"^  ',.J1.     h„,    i«ariedi'°"    Project.    Colorado;   Specif icaUon  1  materialla  and  equipment  as  follows:    ^i'*^'"    t^"    "',    ",'^,.7,^'*''^x."'    '"" 

,of    Reclamation,.  Denver,    has     ssued  Uj^    jglO.  The  work  is  situated  in  the  I  March26.  2  P    M  F,^^  ^^^  Municipal   Utility  District, 

9877     20  Non^'ich:  owner.  Smith  &;  an  addendum  for  the  construction  of  j^^rtjjg^g^    ^^^^^    ^^    ^^^    g^^^    ^1      ^^^    ^     sale   of   sal'va^ble    used   512-16th  Street  Oakland,  California. 
Brenner:  contractor,  Strom  &  Smith ;    Cascade   Dam.   Bo.se  ^^^"{ffj^^*?^'  I  Colorado.   Completion   time.   150  days.    Caterpillar  parts,  tocated  at  Stockton.    ""  '     JnS  ^m  '  ^%t^T'^^''  *!""•  ^' 

- o"    the    North   Fork   of  „^.^^^„^y*"^        No   charge    to    prospective    bidder- ,'      inv.  3^1 :  pattems  (aluminum  match  ,  l*t5j   *."i   T       *l^^*^   hour   be   op- 

oKor,Hi«r.'     9878     E  Arguello  Blvd  53  S  Clay:    River  at  Cascade,   Idaho.   Spec.   No.    ,       specifications   and   drawings:    to  1  plates)  for  Klamath  stove  oarts  fob    V)^  /^i^  J""""*^'"^    approximately 
Chandler:; -o^ugg^eau:    contractor.    Strom!  1194.      As    previously    reported,    bids    „therrf2  25    nont««   nf  th^  «t«nrt«rH    g„  J  ^L^LLi^  *^^  ^      '  '  >  «.200  STREAMLINE   FITTINGS.  OR 


^  on    the   North   Fork   of   the   Payette  , 

' i      9878 

DWELLING.     $3000;      19     Chandler ;  :^.^^^    Rousseau:    contractor.    Strom  11194.      As    previously  .      ^ 

t^^J'^Tt'tx?/^^    ^*'°"*^  ^    ^        A  Smith;  24  outlets ;  22  switches;  26  '  for    this    project   are    to    be    received 

DWELLINGS   and   garages   and   du-  ^,,,_,  by  the  Bureau  of  Reclamation,  Boise 

t^""'  ^V^'^^  Normal,  $6  000;  2146    P  J-      53^    Battery;    owner.    Zeller-    Idaho,  at  10  A.  M..  March  21. 
Normal.  $6000;  dup^x  and  garage.'    ^^j^    p  (,^     ^^^^^^^         B^^^g„       deluded     in     the     addendum     are 

2103  Unlve^slt^^  $9000;   owner.  Pre-  !  Electric ;  23  outlets;  1  switch.  j  changes  in  certain  items  In  the  tab- 

^  ^-      """"  ~  1627    F>lne    St;    owner.    J   WjUlation    of    estimated    quantities,    re- 


others,  $2.25.  Copies   of  the  standard    san  Frahcisco. 


March  29,  2  P.  M. 


oVr.r«     «in^i-     iHon    T„i«v»l      ^880      1627    Plne    St;    o'WTier.    J   WjUlation    of    estimatea    quanu....c«,    x^      r)ebler,    regional    director.    501    Con- I 
l?^\Jur^'f^,.^r.J^ri^T\'^^^^^^^'^'  cohtractor.  Buzzcll  Elec-; vised  to  read  as  follows:  tlnental  Oil   Bldg.   Denver.  Colo.;  C.i 

;    w   {^y^ln      •   ^°"^'^'=^°'^'  1  trie:  14  outlets;  9  switches;  5  plugs;  !  (23)  drilling  4000  If-  grout  holes  be-  ^^     ^^^^u,    project    engineer,    siites  ' 
•y    W   Fugman.  service.  tween  depths  of  0  ft  and  35  ft.  ^        xfirhRel   W    Stran« 


between 


holes      between 


service.  j         tween  depth 

9881  2008   Union    St;    owner.   A   J  ■  (24)  drilling     grout     holes 
Nelden  Dress  Co ;  contractor.  P  &  J  |         depths   of   35   ft.   and   60   ft . 
Electric:  5  plugs;  motors.  j  (25)  drilling      grout 

9882  W  Alemany  200  N  Onondaga :  ]         depths  of  60  ft.  and  100  ft. 

owner.     Elklngton ;     contractor,     Arc '  , 

Electric  Co;  3/18/46 

9883  E  Victoria  N  Randoph :  own 
er,    Hoecher;     contractor.    Arc    Elec 
Co; 


[As     previously     reported,     Morrison- 
9884     3435   Mission   St;   owner,   Jos  jKnudsen    Co.,    Boise,    Idaho,    at    $4.- 
Del  Secco;  contractor.  Arc  Elec  Co;    688.000  submitted  low 


mier  Home  Bldrs 
ALTER 

owner, 

Stanley 
ALTER    meal    plant    and    store.    $3. 

000;  1234  F  St;  owner.  Jack  Ring; 

contractor.    Elmer   Penner. 
SIGN,  $900;  Van  Ness  and  Calaveras 

owner.  McAllster's  Firestone  Store; 

contractor.  Hamlin  Neon  Sign  Co. 

ALAMEDA  COUNTY 

ADDITION  to  commissary  kitchen. 
WEST  OAKLAND.    S  P  Commissary 
Owner — Southern    Pacific   Company. 
Contractor — Stanley    H     KoUer.     1694  !  ■"ngei:"  -- 

Flf^'^Mar^h   iT^X^l     Dated  I  Elklngton ;  "^o^WctorT'Xi^"   Electric  i  power    plant.    Kortes    Unit    Missouri 

i^'o?^eIjS  mAntT  T5^'    Co :    13   outlet.s ;    12   switches;    10   pi.      Basin  Project.  Wyo.;  Spe<.  No.  115L 

1st  of  each  month T5%       ^^  ^     ^^^  ^   Anderson   St;   owner.    The   work   is  situated   on   the   North 

Hoecker:    contractor.    Arc    Elec    Co;    Platte  River,  about  62  miles  by  roaa 
10  outlets;    10  switches;    11   plugs. 

9890-92  Various  locations  and  own- 
ers:    contractor,     Elec     Prod     Corp; 
signs. 
/I  1     ■•  Mi*  ^^     ^^^  ^ost   St ;   o'wner.   Allen's 

LOmpieUOn     notices         cleaners;    contractor,    Lee    Elec   Co; 

*  service.  j--.     -, ,-.-. 

■"  "    '■■     "■"  •'.      9894     1360   Clay    St;    o%^-ner.    Settl-       Winston   Brothers  Co..  Al  Johnson 

,'mer;   contractor.   Malm   &   Welter-   1  i Constr.    Co..   and   Peter  Kiewit   sons 

plug.  I  Co..   $5,244,256. 

I     9895     NW  Cor  7th  Ave  and  Geary   '     Arundel-Dixon    Co..   $5,424,950, 


forms  and  of  the  specifications  may 
'    be  obtained  from  the  following  offices 
'  of  the  Bureau  of  Reclamation :  Walk- 
er  R.    Young,    chief    engineer,    U.    S. 

Custom  House.  Denver  2.  Colo. ;  E.  B.  i      Specifications   obtainable  from   the 
Debler,    regional    director,    501    Con-  I  above  office. 


EQUAL,   as   per  specifications 

Inv.  383:  8  gasoline  underground  mll'^'^^L^nJ^^lr.T^^"'^.  '?'"* 
storaee  tanks  280- eallon  canacitv  ""^y  ^«  obtained  upon  application 
storage    tanKs,     .jsu  gauon    capacity,    ^^    Room     312.     Purchasing    Depart- 


f.o.b.  Mt,  Shasta. 
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3/18/46 

NOTICE  OF  SALE 
SAN   FRANCISCO.— Until   April  2, 
,  10   A.    M.,    bids    will    be   received   by 


Park.  Colo.,  and  Michael  W.  Straus, 
commissioner.    Bureau    of    Reclamuei 

tion.   Washington  25,   D.   C.   Prospec  

tive  bidders  desiring  to  visit  the  site    the  NavT  Material  Redistribution  and 

of  the  work  should  communicate  with  ;  Disposal'  Office,  785  Market  St,  San 

,     34  I  the    project    engineer.    Guarantee    in    prancisco.   under   Sales   No.  C-825-46 

TrtTAi    Dine  ^^^^  amount  of  10%  of  bid  required.       |  f qj.  g^ig  ^f  40,000  lbs.  hollup  sureweld 

MISSOURI  BASIN  PROJ..  Wyo.- '.Jhe  specif Icatlons^wlM   P/ovlde ^r  j  type  -n"  welding  electrodes  In  excel- 


i  ment.  of    the  office   of   the   District 
i  DANIEL    READ. 

Secretary. 
Oakland,   Califomia. 
March    15,   1946. 

(Dally  Pacific  Builder) 
(March   18.   1946) 


bids    on   either    or   both    of    the   two  !  i^nt    condition,    located    at    National  j 
transmission  lines,  but  no  bid  will  be  i  cylinder  Gas  Co..  900  W.  Weber  St, 
-  biTto  the  Bu-  f  considered  for  only  a  part  of  either   gtockton 

™  -  .   ^'^  ^rl_    ivvo      line.    A    description    of   the    proposed  

ireau   of    Reclamation.   Casper,    wyo      ^rnasmission  lines  is  as  follows:  3/i8/4« 

59-69-73    Gorham:    owner.  ! for  constmction  of  Kortes  Da™_f °°  1      ^^)    Bmsh-Sterling   line   will   be    a    BIDS  WANTED 

115-kilovolt     3-phase,     single -circuit        SACRAMENTO.  Calif 


Qassified  Advertisiig 
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HELP  WANTEB 


Usual    35   da\-s 55% 

TOTAL  COST,  $4,928.00 
Bond,  $4,928.  Suretie.'?,  U.  S.  Guar- 
antee Co.  Limit,  75  calendar  days. 
Plans    and    specifications    filed. 


southwest  of  Casper. 

Other   bids   were:  _ 

David  O.  Gordon,  W.  E.  Kier  Con- 
struction Co. ;  Bressi  &  Bevanda  Con- 
stmctors.   Inc.,   Grafe-Callahan  Con- 
stmction Co.,  and  Gunther  and  Shir- 
!ley   Co..   4,971,970. 


SAN  FRANCISCO 


MARCH    14,   1946 


ADD  enclosures  to  house  cleaning  , 
unit  and  boiler  of  light  industrial  : 
bldg.  $3000;  984  Howard  St;  own-  ' 
er,  The  Croodwill  Industries;  con- 
tractor, Tom  Cuthbertson.  430  Nor-  i 
iega  St.  ' 

DWELLING,   2-stor>'  and    basement,  j 
$11,000;    W    San    Jose    Ave    53.11H  I 
N  25th  St ;  owners,  D  J  and  Irene  i 
Witt;    contractor.    Oliver   M   Rous- 
seau, 725  Tehama  St 

ADD  one  room  and  bath  to  apt.  of- 
fice and  garage,  $2500;  2416  Mar- 
ket St;  owner,  Walter  Rastefer; 
plans  by  owner;  contractor,  Moore 
&  Madsen.  365  Dorantes  Ave. 


BUILDING    CONTRACTS 


Recorded  Accepted  I  owner.    Golden    Eaele    bilCo^"  con-  I 

Heights.     Oliver   M    Rousseau,    a 

corp,  to  whom  it  may  concern. .. 

._ JMarch    14.    1948 

March  14,  1946—348-352-356-60-64-68 

Winding  Way.   E  J  Turre  and  Co 

to  Oliver  Johnson March  7.  1946 

March    15,    1946—200,    208,    214.    220. 

226.  232,  238.  244,  250  OLMSTEAD 


35—      DOCKS,  PIERS  A 
HARBORS 


Until   Mar.; 

eo-cycle,     wood-pole.    H-frame    type    jg  ^j^g  ^.jn  be  received  by  the  State       CONSTR    SUPTS.    for     Industrial 
transmission    line,    approximately    36  ;  PurchasUng  Agent  Sacramento,  under  >  *°<^  Home  Bldg.  projects.    Permanent 

i  miles  long,  except  that  for  about  3700   q^o    42397     Req    76266    for  200  tons   empJnyment  and  good  salary  for  the 

•feet  near  Sterling.  Colo.,  there  will '^jr. refined' asphalt.  20-30  penetraUon ;  "K^^t  man  Work  located  in  San  J..fl« 
be  constmcted  a  secUon  of  double  j  deliver>'  as  requested  in  100-lb.  car- |  *''*^  «f  P'y  Box  315  c/o  Daily  Pa- 
circuit  line  on  steel  towers.  The  con-  I  ^ona   to  Saugus  maintenance  staUon,  '  clflc  Builder.  ta/18-14-15-18-19/46) 

ductors  for  the  transmission  line  will    Ridge  Route  maintenance  station.  r-^^cr^,^    ott««,   .. \ ~ 

be    either    No.    .4/o    AWG    aluminum  |  i     CONSTR.  SUPT.  for  large  building 

cable,  steel  reinforced,  or  133,100  cir-  13/18/46  •     •     42  :  contractor.    Must  have  excellent  rec- 

cular  mil  copper  expanded  conductor.    BIDS  WANTED  '  °"*    *"^    references.     Salary   to   start 

(b>    Sterling-Holyoke    line    will    be;      OAKLAND.    Alameda    Co.    Calif- IJJ'^    *o°'?i'*^T,   o!^'''    ^*    ^*    *=/• 
a   W-kilovolt.   3-pha8e.   single-circtiit  1  Until    March    26,    2   P.    M.,    bids   wiin"*''y  faciric  Bu"aer. 

eO-cvcle.     wood-pole,     H-frame    type\^   received   by  Oakland   Citv   Coun- j (3/13-14-15-18-19/46) 

transmission    line,    approximately    48  j  di,  city  Hall,  for  20  used  automatic  :     r^rB-T?    w-OTru  a 'rr^r* T~r, 

miles    long    The   conductors    for   the  I  calculating  machines.  I  a^»   ^  r'7\?F'    ^'^    MAN- 

;  transmission  line  will  be  either  No.  |  specifUcations  obtainable  from  the  ;  ^^^^X^^o'^  l*"^*  ^t)ldg.  contractor. 
3/0  AWG  aluminum   cable,   steel   re-    ^boVe  ofjfice.  '**"'*  ha^  excellent  record  and  ref- 

'  inforced    or   No.   1/0  AWG  stranded  erencea  Salary  to  start  $900  a  month. 


-    copper  conductor. 


•  • 


42 


OAKLAND 


3/18/46 

LOW    BIDDER 


33 


J  3/18/46 
LOS  ANGELES    Cal.-Oberg  Bros.]  LOW   BIDDERS 
•  -      -^    -♦        RIO     GRANDE 


36189     NW  Cor  24th  and  Harrison;    401^ W    RedonrTn  Rlvd    Inelew^.  at 

owner.    Mobile    Gas    Sta;    contractor     SLVq7^k      P^Hinwbi^    to    G. 
£.£Ty,  4.0^,  ioo,  {.vt,  ^uv  \ji..ia.oi.c^Atj;        vrntann    V\(^r    TtVinir,-    ^»,I^ "■'^^'•or.  ,  $264,297.30    submitted    low    dig    to    »jr. 

821-27    Goettingon.     Frank    Car-  V^^   ?i«  5«"Jl;v,       Sr.,^""^*-    T.  McCoy.  State  Highway   Engineer. 

raro  to  G  Car^ro  &  Sons.  .„ er^wa^  ^l^JloZ    i^^'\  ''^'    ^  State^Bldg.  Los  Angeles,  for  the 

March   15.  1946  I  Co -Pitches    *^^"*"'^^°'^-   ^*^'^'  El    construction  of  a  Structural  steel  ov- 

'     36m     S  East  14th   «nH   aa.u    .  erhead     crossing     with     graded     ap- 

owner  OweS  contractor  r*?T^''*=  ,  Proaches,  surfaced  with  a.'phalt  con- 
?J^r;,"^?r'„^"l^.^„^°';,S^,,-i^°^-    Crete,   on   Anaheim   Street  approach 

fixtures :    pi.  |  road    to    Terminal    Island    Freeway, 
ov^-ner.    Oli-  .  at  Nicholson  Ave.,  Los  Angeles.  VII 


CONTRA    COSTA   COUNTY 

Mar.  IL  1946— Lot  49  and  ptn  Lot 
50,  Block  40,  Richmond  Annex, 
Richmond.  Frances  E  Armstrong 


lais:   outlets:   switches;   fixtures     nl 
36192      2915    Florida  ' 


tional  defense  contract 


PROJECT.     New 


3/18/4* 
BIDS  WANTED 
38        LOS  ANGELES.  Calif —UnUl  Mar. 
26,  1:30  P.  M.,  bids  will  be  received  , 


Reply  Box  314  c/o  Daily  Pacific  Bldr. 
(3/13-14-15-18-19/46) 


DRAFTSMAN     wanted.     Apply     te 

„.^     ^.^ .     ---     bv  \re'v^er^7    TdmtoistratiV^'i"^"  J'^^^^ 

Mexico. —  The  following  submitted  i  Washington  25.  D.  C.  for  the  con-  !  P'^  °^  worn.  427  13th  St.  Oakiapd.  • 
apparent  low  bids  to  the  Bureau  of  •  structiod  of  additions  to  telephone  FxrM.rt*»no«i/i  a  vtr^^u^^^i^T^^'.^ZZ"  " 
Re^amation.  Denver,  Cote.,  under  gwitchtog  equipment  for  the  Vet- ;  nR^OTSMTi  ^^-^fl^^^^'TLTlAL 
Spec  1170  for  the  constmction  of  the  lerans'  Administration  Hospital  at  l^^B  y^^^^^^^^l^^  ^^  '^'"^'^r'- 
Alamogordo-HollyT^ood  and  the  Ele- 1  Angeles.   Specifications  are  available  '  J^np^aiicSco  ®^' 

phant  Butte  -  Socorro  115  -  kilovolt  from  Construction  Service,  Veterans'  ' 
transmission  line,  Rio  Grande  ProJ-  |  AdminisI ration,  Washington  25,  D  C,  , 
ect.  New  Mexico.  The  work  is  situ-  1  or  from  the  supervismg  suF>ertntend-  I 
ated    in     approximately    the     central  j  ent  of  comstruction,  Veterana*  Admin- 


phent;   contractor,   Dimond   Electric ;    LA-Tenninal   IsUuiSl    This  la  »   °a-    portion  of  the  state  of  New  Mexico.  J  igt ration  Hospital.  Palo  Alto.  Calif  . 


The  specifications  will  provide  for    guarantee  of  25%  to  accompany  bids. 


LUMBER   BROKER  WANTED 
LUMBER    for     building     Peminsula 
home     Bay   Building  Co.,   731   EH   Ca- 
mlno   Reel    Redwood  City. 

a/14-16-l8-l»-2t/4*) 


1       I 


;jf 


* 


PLANS  and 
Speculations 


Sparks:  Extension  of  the  Sparks 
Nev.,  sewer  system  and  the  con- 
struction of  a  new  city  garage 
have  been  approved  by  the  city 
cotincil  who  have  adopted  a  resolu- 
ti(Jn  favoring  a  |135,000  bond  issue 
to  cover  the  projects.  A  June  3 
election  will  determine  the  floating 
of  the  issue. 

oOo 

Reno;  Methods  for  acquiring  the 
site  for  the  new  high  school  and 
for  selling  $1,500,000  worth  of 
bonds  they  are  now  authorized 
to  issue,  occupied  the  Reno  school 
board  at  its  last  meeting, 
oOo 

Marysville:  Three  cities,  Marys- 
yille,  Oroville  and  Chico,  will  work 
in  unison  to  put  over  the  Bidwell 
Bar  dam  under  a  program  already 
approved  by  chambers  of  com- 
merce in  the  cities.  Jack  Pank  is 
chairman  of  the  public  works  com- 
mittee handling  the  project. 

oOo 
Sacramento:  Prefabricated  metal 
building  will  take  the  place  of 
tents  this  year  at  the  State  Fair, 
James  S.  Dean,  state  director  of 
finance,  has  revealed.  The  Army 
will  supply  surplus  housing  for  the 
event. 

oOo 

Vallejo:  The  proposed  Yolo-So- 
lano irrigation  district,  which 
hinges  on  the  Monticello  dam,  was 
discussed  in  an  illustrated  talk 
last  week  given  by  Howard  Posz, 
representative  of  the  U.  S.  Bureau 
of  Reclamation,  before  the  Ki- 
wanis  Club.  More  than  400  mem- 
bers attended  the  session  about 
the  40  million  dollar  project  which 
would  harness  the  power  of  Putah 
creek,  furnishing  a  network  of  ir- 
rigation canals  to  the  county. 
oOo 

Santa  Rosa:  A  commission  mak- 
ing a  survey  into  the  proposal  for 
acquisition  of  Bodega  Bay  tide- 
lands  and  beach  frontage  for  a 
recreational  area,  will  make  a  re- 
port of  its  findings  within  30  days. 
Chairman  Vernon  G.  Garrett  of 
the  Sonoma  County  Planning  Com- 
mission, has  agreed. 

# 
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Dr.  A.  Allan  Bates  To 
Discuss  Enemy  Science 
At  A.S.M.E.  Dinner 


mi^li 


CAVEAT  EMPTOR 


» 


At  a  meeting  of  stockholders  of 
The  Paraffine  Companies,  Inc.,  held 
at  the  offices  of  the  corj>oration  last 
Friday,  394,954  shares  were  voted 
for  the  merger  with  Schumacher 
Wall  Board  Corporation  and  158 
shares  were  voted  against  the  mer- 
ger. 

The  stockholders  of  Schumacher 


Dr.  A.  Allan  Bates,  manager  of 
the  Chemical  and  Metallurgical  de- 
partment, Westinghouse  Electric 
Corporation  Laboratories,  East 
Pittsburgh,  Pa.,  will  talk  on  "War, 
Peace  and  Technology",  Mar.  28 
at  the  monthly  meeting  of  the 
American  Society  of  Mechanical 
Engineers,   San    Francisco   section. 

The  meeting  will  be  held  at  6. 
p.  m.  in  the  Engineers'  Club,  206 
Sansome  street. 

Dr.  Bates  spent  seven  months 
in  Europe  as  one  of  a  picked  group 
of  scientists  to  study  German 
methods  of  research  and  science. 
He  will  compare  American,  Brit- 
ish and  German  research — the  part 
industry  and  engjineering  played 
in  winning  the  war  on  both  sides — 
and  reveal  just  how  good  the  en- 
emy's "super  -  scientists"  actually 
were.  He  will  discuss  the  possi- 
bility of  future  war  and  discuss 
what  we  can  do  if  it  should  hap- 

For  Brass  Plumbing 

Two  closely  related  simplifica- 
tion programs  for  plumbing  brass 
goods  are  now  being  developed 
through  the  procedure  of  the  Di- 
vision of  Simplified  Practice,  Na- 
tional Bureau   of  Standards. 

One  program  proposes  a  list  of 
stock  types  and  sizes  of  ulumbing 
fixture  fiittings  and  trim  for  hous- 
ing; the  other  is  a  proposed  re- 
vision of  Simplified  Practice  Rec- 
ommendation R21,  Brass  Lavatory 
and  Sink  Traps,  which  was  initial- 
ly promulgated  in  1924. 

They  are  sponsored  by  a  com- 
mittee of  manufacturers  that  is 
endeavoring  to  establish,  as  stand- 
ards of  practice,  lists  of  those  i  synthetic  weights 
items  which  will  meet  normal  re- 
quirements. Support  of  these  pro- 
grams by  all  segments  of  the  in- 
dustry will  aid  materially  in  ef- 
fectively meeting  the  postwar  de- 
mand. 

Mimeographed  copies  of  the  pro- 


For  centuries  business  was  done 
on  a  "buyer  beware"  basis.  A 
couple  of  present  California  for- 
tunes were  founded  upon  apricot 
pit  kernels  processed  and  sold  as 
toasted  almonds,  and  fine  grass 
seed  mixed  into  synthetic  pink  jel- 
ly and  marketed  as  strawberry 
jam. 

Then  the  Government  started 
trying  to  popularize  honesty  by 
law.  Countless  millions  have  been 
spent  under  the  Pure  Food  and 
Drug  Act  in  protecting  the  cit- 
izenry against  misbranding,  adul- 
teration and   short  weights. 

•  •    • 
In  addition   to  the  Federal  law, 

states  and  municipalities  have  leg- 
ally frowned  upon  short  quarts, 
light  pounds,  and  the  friendly 
butcher  chummily  weighing  his 
thumb  on  the  scales  with  your  pot 
roast. 

•  •    • 
We  are  now  confronted  with  the 

problem  of  sending  food  to  mil- 
lions of  starving  people.  We  can 
share  food  with  other  countries — 
in  fact  the  food  we  waste  and 
throw  away  would  probably  fill 
our   relief  commitments. 

•  •    • 

But  OPA  must  do  it  the  hard 
way — and  comes  up  with  its  14.4 
ounce  pound  loaf  of  bread  in  order 
to  save  food' 

•  •    • 
(There   is   a  market   need   for  a 

half-pound  loaf  of  bread — think  of 
all  the  gals  who  live  alone,  wheth- 
er they  like  it  or  not,  and  limit 
themselves  to  one  slice  of  toast  in 
order  to  protect  their  pencil-like 
silhouettes.) 

•  •    • 
Meeting  the  problem,  if  we  want 

to  CONSUME  less  food,  the  way 
is  to  EAT  less  food,  and  not 
through    any    screwball    plant    of 


Residential  Construction  for  February 
Rises  17  Per  Cent  to  $175,000,000  Level 

The  amount  of  money  spent  in  February  for  privatdly  finaieed 

residential  construction  was  only  half  of  tke  Bronthly  average  needed 

to  provide  the  volume  of  housing  called  for  in  the   Wyatt   Housing 

Program,  the  Construction  Divi- 
sion of  the  Department  of  Com- 
merce,  said    today. 

Privately  financed  construction 
of  all  types  in  February  totaled 
462  million  dollars,  an  increase  of 
11  per  cent  from  January,  with 
residential  construction  (exclusive 
of  farm  dwellings)  rising  17  per 
cent  from  the  January  level  to 
175  million  dollars  in  February. 

Pointing  out  that  the  normal 
seasonal  trend  is  a  decline,  since 
February  is  a  short  month,  the 
Construction  Division  said  that  the 
contra-seasonal  rise  was  encour- 
aging, particularly  in  the  case  of 
residential    construction. 

The  volume  of  private  non-resi- 
dential building  in  February  also 
showed  an  increase  over  January 


$400,000  Fire  Razes 
EmeryviUe  Plant  Of 
Gardner  Electric  Co. 


Twenty    firemen   were   injured 

in    the    $400,000    blase    which 

ruined  the  one-story  brick  plant 

(11  per  cent),  but  privately  finan- ■    of    the    Gardner    Electric    com- 

ced  public  utility  activity  declined  ,    pany,  4227  Hollis  street.  Emery- 

slightly   (3H   per  cent).  i   ville,  last  Saturday 


New  construction  of  all  types  j 
was  valued  at  547  million  dollars  i 
in  February,  an  increase  of  7  per 


The  ire,  which  is  believed  to 
have  started  in  the  electric  ovens 
when  transformers  became  over- 


the   building   and   threatened  an 
entire  city  olock  before  brought 


Wall  Board  Cx^rporation  were  slat-  gram  are  available  for  approval. 
ed  to  consider  approval  of  the  comment  or  both,  through  the  Di 
merger  at  a  meeting  yesterday  at  vision  of  Simplified  Practice,  Na 
South   Gate  tional  Bureau  of  Standards,  Wash 

'ington  25,  D.  C. 


SSIMMERBF.LL  ROOF  STRUGTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


•  •  • 

Here  is  one  Bureau  of  the  Gov- 
ernment making  a  rule  requiring 
people  to  violate  long  established 
laws  and  regulations  —  it  doesn't 
add  up. 

•  •  • 
We  spent  years  building 
regulations  with  safeguards 
of  proper  checks  and  bal- 
ances and  then  they  are 
pitched  out  the  window  to 
make  room  for  some  dizzy 
doodle-bug   idea. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


able  figures  for  January,  1946  and 
Feb.,  1946,  is  illustrated.  Fig- 
ures represent  joint  estimates  of 
the  Department  of  Commerce  and 
the  Department  of  Labor. 
NEW  CONSTRUCTION  ACTIVITV,  CONTINENTAL  UNITED  STATES 
(Joint  estimatM  of  the  Dept,  of  Commerxe  and  the  Dept.  of  Labor) 

(Millions  of  dollars) 

Type    of    Construction  Feb.,   1946     Jan.,   1»46 

Total  new   construction   ..„ „ 547 

Total    private ',[  452 

Residential    (non-farm)   _ 4.  175 

Nonresidential    „ J  224 

Industrial    „ "._.'".^'  121 

Warehouses,  office,  loft  bldgs ,.      17 

Stores,  restaurants,  garages  ,.       55 

Other  nonresidential   [.      31 


cent  over  January   and  of  90   per,    heated,    spread    rapidly    through 

cent  over  February,  1945.   Publicly!     '      •    •'^*  -^   -■        ^       " 

financed   construction,   in   contrast  ■ 

to   privately  financed,  declined   10  j   under  control 

per  cent  from  January  to  85  mil- 1 

lion  dollars  in  February.  1  ^^— ^«^^^— n^^.-^— ■— ^^^ 

Data  on  new  construction  activ- tr*^^„«rif  Pri\jliir*li/*Fi  !  In 
ity  in  February  1946,  with  compar-  |VC;illf:ill  I   I  inilll.UUII  %J\3 

51  Percent  Over  1945 


Farm 

Public    utility 

Railroad    

Telephone    and    telegraph. 
Other    public    utility 


8 
55 
20 
17 
18 


Total    public    „ „ 85 

Residential     _ i 

Nonresidential    ^.  28 

Industrial     ..- ;.  8 

Educational     _ ,.  Q 

Hospital    and   institutional ,.  9 

Other  nonresidential  ^.  2 

Military    and   naval ^.  15 

Highway    „ 16 

Sewer   and   water..„ „ ,.  12 

Misc.  public  service  enterprises ^.  3 

Conservation  and  development 10 

All    other    Federal less  than. .  0.5 


512 
417 
150 
202 
111 
13 
48 
30 
8 
57 
20 
19 
18 

95 

2 

30 

9 

9 

9 

3 

18 

16 

12 

4 

12 

1 


Feb.,  1945 

289 

118 

23 

54 

39 

3 

4 

8 

5 

36 

16 

7 

-;'    13 

171 

7 

85 

76 

3 

4 

2 

46 

14 

6 

3 

9 

1 


DISCUSS  VET  LOANS 


BURKE  FORM  CLAMPS 


'A 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties  | 

W.  J.  BURKE  &  CO.,  Inc. 

I  T^rvant  Street       -       Sag  Francisco       -       Phone  GArfield  8768 


Stonewall  Cement  Asbestcs  Board 
Kimsul  Insulation  Blankets 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


"ThiHiiiipftss 


OIL  IN  PHILIPPINES 

Oil  drilling  will  be  resumed  in 
the  Philippines  as  soon  as  neces- 
sary equipment  can  be  obtained, 
reports  of  the  Department  of  Com- 
merce indicate.  Encouraging  indi- 
cations of  oil  were  found  in  Cebu 
in  pre-war  drilling  where  opera- 
tions had  gone  to  8,330  feet.  Ma- 
chinery used  was  destroyed  in  the 
path  of  the  Jap  advance  early  in 
1942. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  16.36-0755 


The  California  Bankers  Associa- 
tion, Group  Six,  will  hold  an  open 
discussion  Thursday  at  7:30  p.  m., 
in  the  Italian  room,  St.  Francis  ho- 
tel, on  the  subject  of  veterans' 
loans  and  the  latest  revisions  per- 
taining to  G.  I.  financing  prob- 
lems. A  question  period  will  fol- 
low the  feature  tslk  by  Arnold 
A.  Wilkens,  loan  ftfearamy  officer, 
Veterans  Administration. 

# 

The  Tule  Lake  War  Relocation 
Authority  center  will  close  tomor- 
row, Director  Ray  Best  has  dis- 
closed. 


POSTWAR  AVIATION 
TOPIC  OF  LUNCHEON 


Production  of  9,633,000  barrels 
of  cement  in  January,  1946,  re- 
ported to  the  Bureau  of  Mines, 
Department  of  the  Interior,  was 
51  per  cent  above  that  reported 
for  January,  1945.  This  is  the  larg- 
est gain  reported  for  January  for 
many  years. 

Shipments  of  7,391,000  barrels 
were  52  per  cent  above  those  re- 
ported for  correspondilng  month 
of  the  previous  year.  'Hiis  sub- 
stantial gain  reflects  the  increas- 
ing demands  of  constifuction  in- 
dustry.  Mill  stocks  on  January  31, 

11946,    of    18,668,000    barrels    were 

,13    per   cent   below   the    January, 

'1945  figure. 

Clinker  production  of  10,541,000 
barrels  in  January,  1046,  was  55 
per  cent  above  that  reported  for 
the  corresponding  month  of  1945. 
In  January,  1946,  the  industry  op- 
erated at  47  per  cent  of  capacity, 
whereas  a  year  earlier  only  31 
per   cent    of   capacity    was    being 

!  utilized.  Clinker  grinding  activity 
has  evidently  increased  greatly, 
for  it  not  only  has  taken  care  of 
demands  for  current  shipments 
but  has  at  the  same  time  added 
substantially  to  the  stocks  of  fin- 
ished cement. 


Pre-Fab  Builders 
Granted  Priorities 

By  Washington 

.  ^ 

The  govenwient  has  taken  an- 
other step  in  providing  veteran^ 
homes  by  granting  priorities  6n 
building  materlalfl  to  buil<kr«  of 
prefabricated  homes. 

Similar  assistance  had  already^ 
been  granted  for  construction  of 
conventional  type  homes,  the  Ci- 
vilian Production  Administration 
said. 

Both  actions  have  been  under 
the  Veterans'  Emergency  Housing" 
program,  which  fixes  the  top  sales 
price  of  $10,000  for  a  house  and 
maximum  rent  price  of  $80  a 
month.  Veterans  will  have  first 
chance  to  rent  or  buy  the  homes 
built. 

Housing  Administrator  Wilson 
W.  Wyatt  and  CPA  Chief  John  D. 
Small,  in  a  joint  statement,  said 
that  hereafter  producers  of  soft- 
wood plywood  will  be  required  to 
earmark  50  per  cent  of  their  out- 
put for  home   construction. 

At  the  same  time  the  OPA  has 
granted  price  increases  averaging 
20  per  cent  to  stimulate  produc- 
tion of  certain  thicknesses  and 
grades  of  softwood  plj'wood  need- 
ed in  building. 

-^ # 

COST  ACCOUNTANTS  TO 
COMPLETE  FORUM 


Topics  of  the  Wednesday  meet- 
ing of  the  American  Society  of 
Mechanical  Engineers  to  be  held 
at  noon  in  the  El  Jardin  restau- 
rant, 22  California  street,  will  be 
"The  Large  Commercial  Airliners 
of  Today  and  Tomorrow." 

Featured  speaker  will  be  J.  E. 
Weesner,  Division  Engineer,  Pa- 
cific-Alaska division,  Pan  Ameri- 
can World  Airways.  Reservations 
should  be  telephoned  to  Paul  Kon- 
ston,  EXbrook  5400,  exterfSion  390, 
i  before  3  p.  m.  today. 


With  the  last  session  this  eve- 
ning at  the  IBM  meeting  room, 
the  San  Francisco  chapter  of  the 
National  Association  of  Cost  Ac- 
countants will  complete  its  series 
of  10  group  discussions  of  "Stand- 
ard Costs — Their  Development  and 
Use".  Begun  in  October  last  year, 
these  meetings  were  not  a  course 
of  instruction  but  an  oi>en  forum 
on  all  phases  of  the  broad  subject 
of  "Standard  Costs'  as  related  to 
both  manufacturing  and  construc- 
tion  industries. 

The  chairman  of  the  program 
has  been  R.  C.  Jorgensen,  vice 
president  of  the  San  Francisco 
chapter  and  assistant  treasurer  of 
Marchant  Calculating  Machine  Co. 
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BETHLEHEM    PACIFSC 

COAST         STEEl         CORPORATION 

General   Offices:   Son    Francisco 


CONCRETE  GUTTING' . 

BY   HOl>R   OR  CONTRACT 
All  Kinds 

Contractor*         f\i\         1 
Equlpm^tt  UlhlgiaS 

Rented  ...  -«°« 

puiiy  47Qn 

Maintained  and  ^1  «/V 

Op«rated  Day  and  Night 

ROSENBERG  BROS. 

CONTRACTORS 

12  Oak  Grove  St 

Near  Approach  to  Bay  Bridg© 


STANDARD  PATTERN  CAST 

BIfONZE  THRESHOLDS 

Available  for  use  with 
Rixson  Hinges 
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Districf  Offices:  Seattle,  Portland    Los  Ang«les,  Soit  Lake  City 

Sfee/  Plan't:  Seattle,  South  San  Francisco,  Los  Angeles 

Fabricating  Works  ■  South  San  Francisco,  Alamedo,  Los  Angeles 

Mill  Oepofs  ■  Seattle,  Portland    Son  Francisco,  Los  Angeles 
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CONVtHT  TO 
FlUOtESOWT" 
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FURNACES  ' 

SKYLIGHTS 
PATENT  FLUES 

SHEET  METAL  WORK 

YOUR  BEST  BCT 
FOR  PROMPT,   EmCIENT  SERVICE  IS 

ATLAS  HEATING 
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VENTILATINC  CO.,  Ltd. 

SAN  PRANCffi€0  OAiCLAND 
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Fluorescent  Product! Co. 

"   "OirtN  GATE  AVf    ,s  F.  WA  H-v^i 


John  Cassaretto  Co. 

since   1886   -    -   and   StII     Active 

BUILDING  MATERIALS 

=  rf ^°'*^'^'^    CONCRETE 
R0CK-8AND-QRAVEL   LIME 

cement-Plaster  MORTAR 

"'ETAL    LATH    WOOD    LATH 
8TUCCO-WIRE-NETTINO 

SERVICE  UNBXCfiLL£l> 

BUNKERS 

Rhone:    GAf-«»»ci    STM 

6th  mnti  Channet,  San  Fr«j»oiioo 


FLUTED  OR  A&RASIVE  SURFACES 


PIBiRGLAS 
USES: 

SHIP  INSULATION 

FILTER  CLOTHS 

COLD  INSULATION 

SOUND  DEADENING 

ELECTRICAL  INSUUTION 

FIRESAFE  FABRICS 

DUST  STOP  FILTERS 

UMINATE  REINFORCING 


/ 

EFFICIENT- FIRESAFE 
UNHARMED  BY  MOISTURE 
LIGHT  WEIGHT 
FASY  TO  APPLY 


NOW  AVAILABLB  AT  YOUR 

INSULATION  SUPPLY  HOUSE 

...  Oft   CAIL  .  .  . 


WESTERN  PIBERGLAS  SUPPLY,  LTD. 


DISTRIBUTORS 


ENGINEERS     •     CONTRACTORS 


739  Bryant  Street  •  Slitter  5967  •  San   Francisco   7,  California 


Safely  FINLENITE  Tread 

Stept,  Nozinsrt,  Platformt,  Sidewalk  Boxet 
All  Type*  Gray  Iron  Cajtingt 

SAN  FRANCISCO  IRON  FOUNDRY 

CAN    FRANCISCO  IRON  WORKS) 

260  TOWNSEND  STREET  -  Phone  DOok!m  1175 


CALROCK  ASPHALT  BLOCKS 

Moiiirfacfiired  Uifder  22,000  Ibt.  Prettur*  per  Squoro  itch 
Sfondord  Slie  r'x4y4x9V3--iii  i*fi  aad  llock 

A  kigblf  wear-re$i$fmBf  dattiett  floor,  warm  under  foef.  for  wore- 
toMM.  fofforht,  loo'rfing  oiid  declci.  Widely  oted  for  reofng  decli 

Folder    and  Specrfieatiofis  on   ll*«i»ei.t 

GUNN     CARLE     AND     CO. 

26  Potrero  Ave.         UNderiilK  $480  San  Froncis c« 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


APISTOM 


PRODUCTS 


Tenth  nn^  Harrison  •  San  Francisco,  CaMlornia 


■it 


METAL  TOILET 
PARTITIONS 

NOW  AVAILABLE 


%  SEND  IN  YOUR  INQUIRIES.  MENTION  THEM  IN 
\  YOUR  SPECIFICATIONS. 
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DAILY     PACIFIC     BUILDER 


TUESDAY,  MARCH  19.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


daily  pacific  builder 

Issued    Eveiy  M«rnlM«,  Except  Saturday,  Sunday  mn4   Legal   H«4M«y« 


"^    J^"*^^^^  JJ'II-DBR  iB  the  pioneer  censtruotion  d*Hy  of  the 
r-acKic  cxMflt,  M&kTtu.mmg  a  complete  aewa  rtporting  aervlse 
covexlng  aU  piai)cii,.al  building  aad  ea^lneering  projecta. 
•onaoUdated  January  2,  IMO.  with  Lara«o'a  Advajioe 
Coostruetlon  Reporta.  A  ljigm.1  Newsp«per  of  gen- 
eral circulation  aa  defined  by  the  Superior 
Court  of  San  Franclaco  County. 

.^^  SUBSCRIPTION   RATES: 

%3.00  oei  Month;  %39  per  Year  (Payable  In  Advance).  Single  Copy,  15e 

Bnt«red  aa  Secoad-Class  matter  July  25.  1D07,  at  the  post  office 
at  San  Pranclsco,  California,   under  the  Act  of  March   3,   1879 

PabinlMd  hf 
STARK-RATH  PRINHNG  *  PUBLISHING  CO.     -^IB 

IfaMlar  a  miuift^emeMt  m0rmmammt 

F.  W.  DODGE  CORPORATION, 

G.  E.  McQAVRAN.  Editor  J.  E.  •BftERS.  A4v«r«Mag  ManagM- 

465  Tealh  St.,  San  Francuco  3  T«L :  MAA«t  7110 


Construction  of  two-story  and  mez- 
zanine. Class  C  industrial  building 
l75xll3.4j,  concrete  exterior  walls, 
concrete  columns  and  beams*  and 
girders,  wood  joist  floors. 

Owner — Julius  Harband,  c*o  engr. 

Consulting  Engineer — Hyman  Rosen- 
thal,   617    Montgomery    Streets. 

Architect— Theo.  G.  Ruegg,  617  Mont- 
gomery   Street. 

Contractor— W.  C.  Akard,  225  Cer- 
vantes   Blvd. 
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IFIRE    LOSS 

i     EMERYVILLE,   Alameda   Co..   Cal. 

i  — Fire   recently  destroyed   the   Gard- 

|ner  Electric  Mfg.  Co.  plant,  4227 
Hollis  St.,  Emer>-ville,  with  loss  es- 
timated between  $300,000  and  $400,- 
000. 


Construction  of  fender  piling,  fender  j  Owner — Board  of  Park  Commission- 
ribbing,  chocks,  etc.  ers,     McLaren     Lodge,    Golden    Gate 

Owner— Federal  Works  Agency,  Pub-  )     Park- 
lie  Buildings  Administration,  office  j  Low     Bidder  —  Russell    Hinton,    361 
of   the   district   engineer,    S38   U.    S.  |      Hayes  St,  $925. 
Appraiser's  Bldg..  San  Francisco. 
Plans    and    specifications    may    be 

obtained  from  the  above  office  of  the 

district  engineer. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 


Commercial    BIdgs. 
Educational   BIdgs. 

Hospitals     — — 

Industrial     BIdgs. 
Public    Buildings    .. 
Religious    Buildings 


1-   8 

9-10 

11 

12-13 

V-1/ 

18-19 


Social,   Recreational   BIdgs.  20-21 

Residential    Buildings   22-26 

Transportation   BIdgs.  27 

Miscellaneous   BIdgs.  28-30 


1-8— COMMERCIAL  BLDGS. 
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TO    ASK    BIDS 

OFFICE    BLDG.  Cost.    $50,000 

RENO,    Washoe   County,    Nevada. 
Construction    of    2-story    office    bldg. 

with  pan-pour  reinf.  concrete,  brick 

curtain   walls   with    large   quantity 

of  glass  blocks 
Owner — C.   Georgetta,   Eyinton    Bldg., 

Reno. 
Architects — Gulling    &    Means,    Clay 

Peters  Bldg.,  Reno. 

Bids  will  be  asked  about  Mar.  25. 


••     4-6 


3/19/46  •     *     13 

Ibid  opening   postponed 

until  mar.  20,  11  a.  m. 

ordnance  shop 

.superstructure 

SAN  FRANCISCO.  S.  F.  Naval  Ship- 
yard. 

Construction  of  6-story  concrete  and 
steel  shop  building  which  shall  be 
used  for  industrial  shop  purposes, 
and  which  includes  paving,  track 
work,  masonrj',  steel  sash,  corru. 
wire  glass,  roofing,  protected  met- 
al siding,  metal  doors,  plastering, 
wood  block  flooring,  terrazzo,  floor 
coverings,  elevators,  escalator 
monorails,  and  crane,  utilities  and 
painting;    NOy   12968;    Spec.   17152. 

Owner — Bureau  of  Yards  and  Docks, 
Navy  Dept.,  c/o  Public  Works  Of- 
fice, Room  2110,  Admin.  Building., 
San  Francisco  Naval  Shipyard. 

I      Bid    opening   date    postponed    from 


3/19/46 

LOW   BIDDER  i 

MEDICAL-DENTAL  BUILDING 
SAN    FRANCISCO.     Geary    St.     and  | 

14th  Ave. 
Construction  of  two-story  frame  and 

terra     cotta     building     to     contain  I 

stores  on  first  floor  and  offices  on  | 

second  floor.  

Owner— John   Coakley,   c/o  architect.  <  j^^rch   18. 

Architect  —  Leonard    S.     Mosais,    255        ^^    previouslv   reported,    plans   and 

California  St.,  San  Francisco.  'i  specif ications    No.    17152   are    obtain- 

Low    Bidder— A.    J.    Hopper   Co.,   243    ^^le   from   the   Officer   in   Charge   of 


Langton  St.,  San  Francisco. 


1  Construction,  Room  2110  Administra 
tion  Bldg.,  San  Francisco  Naval  Ship- 
yard, upon   deposit  of  $130  check   or 

;  postal    money    order    payable    to    the 
Chief  of  Bureau  of  Yards  &  Docks. 
Following    contractors    have    taken 


18-19— RELIGIOUS  BLDGS. 
BUILDINGS 

3/19/46  ••     19 

PREPARING   WORKING 

DRAWINGS 

CHURCH  Approx.  Cost,  $100,000 

EAST  OAKLAND,  Alameda  County, 
Calif.  Corner  85th  Ave.  and  Mac- 
Arthur  Blv^. 

Construction  of  two-story  steel  frame 
and  mason r>-  wall  church  building 
to  seat  1000. 

Owner  — Neighborhood  Church,  6119 
MacArthur  Blvd. 

Architect  —  Irwin  M  Johnson,  449 
MacArthur  Blvd.  West,  Oakland. 


Other  bidders  were: 
Deemer  &  Deemer,  $934. 
Giampolini  &  Co.,  $1110. 
J.  W.  Sorenson,  $1185. 
R.  P.  Paoli  Co.,  $1266. 
Larr>''s  Painting  &  Decorating  Co., 
$1473. 

W.  G.  Thompson,  $1797. 


l  mdl\  .ill  u    \Jr%     FiLdglt 


Th«    foHowing    list    of    plans    and    •p«cfrioattcm»    for    conetructloa 

proJe«t«  are   now   available  for  tn«p*ction   at  the  office  of   DAILY 

PACIFIC  GUILDER,  469  Tenth  Street,  San    Francisco. 


fork 


Location 


Bid  Opening  Data 


Clayton    dnd   Ygnacio   Canals 
Specif icatlion    No.    1188 


Central  Valley  Project 


3-27 


I 


laigineering  Section 


22.2&— RESIDENTL\L 
BUILDINGS 


26 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants   _ 31-32 

Bridges    „ 33 

Dams,    Reservoirs   and 

Dredging   _ 34 

Docks.  Piers  &  Harbors 3b 

Parks,   Airports   and 

Playgrounds    ...„ 36 

Railroads,  Subways  and 

Tannels    37 

Electric  Lighting   and 

Transmission    Lines  38 

Sewers    _ 39 

Streets  and    Highways 40 

Gas.    Water   and    Oil    Pipe 

Lines  «1 
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CONTRACT   AWARDED 

MARKET    BLDG.  Cost,    $52,000 

SAN  FRANCISCO.  25th  Avenue  and 
Noriega   Street. 

Construction  of  l-stor>-  frame  mar- 
ket building   (82.6x108  feet). 

Owner — Withheld. 

Architect— John  J.  Foley.  770  5th  Ave. 

Contractor— Ed  Zinkand  &  Son,  667 
36th  Avenue. 


3/19/46  •     •     3 

PLANS    BEING     FIGURED- 
BIDS  OPEN    MARCH    27,   3   P.    M. 

WAREHOUSE    &    OFFICE    BLDG. 

SAN  FRANCISCO.  18th  and  Indi- 
ana Streets. 

Construction  of  part  one-  and  part 
two-story  steel  frame  warehouse 
and  wood  office  building  (approx. 
125  feet  square). 

Owner — Firebrick     Supply     Co.,     2350  kg/19/46 

Jerrold  Street.  1  PREPARING    WORKING 


019/46  ••     3 

BIDS  POSTPONED   UNTIL  MARCH 

25,  1:30   P.   M. 

STORAGE  BUILDING 

SACRAMENTO,   Sacramento  County,  ,  p^^   plans : 

Calif.  23rd  and  "S"  S*.s.  ;     james   I.   Barnes  Construction  Co., 

Construction  of  one-story  heavy  mill    94^  R^gg  Bldg.,  San  Franclaco. 
type   storage   building    (80x160  ft.),        Barrett    &   Hilp,    918   Harrison    St., 
with     corrugated    aluminum    exte-  -  g^^  Francisco. 

rtor.  .„.„.!     J^   Famell   Blair,   9   Main   St.,    San 

Owner— Carl    Fiedler,    1108    43rd    St.,  I  Francisco. 

Sacramento.  1     cilnton   Construction  Co.,   923  Fol- 

Architect  —  Leonard    F.    Starks.    416  .  g^j^  g^     g^n  Francisco. 
Native  Sons'  Bldg.,  Sacramento.        j     pgter    Kiewit    Sons'    Co.,    442    Post 
Bid   opening    date    postponed  fromigt     g^jj  Francisco. 
March  18.  .      MacDonald,    Young    &    Nelson,    127 

Following    contrax:tors    have    taken  j  Montgomery  St.,  San  Francisco, 
out  plans:  ;      E.   S.  McKittrick  Co.,  Inc.,  610  16th 

Charles    F.    Unger,    2426    7th    Ave.,  1  g^     Oakland. 
Sacramento.  ^    „,    ^    ^     M.  &  K.  Corp.,  200  Financial  Center 

C.    C.    Ruby,    3350    Freeport    Blvd.,  ,  gldg.,  San  Francisco. 
Sacramento.  |      Moore   &   Roberts,    693   Mission    St., 

C.  J.  Hopkinson,  1810  28th  St.,  Sac-  igg^  Francisco. 
ramento.  ,     Parker,  Steffens  &  Pearce,  135  So. 

Frank  Maloney,    1915   "S"    St,  Sac-  !  park.  San  Francisco, 
ramento.  !      c.  L.  Wold  Constr.  Co.,  4412  Fulton 

i  St.,  ^an  Francisco. 

3/19/46  ••     4  

CONTRACT    AWARDED  ^^^^,  ^ 

OFFICE   BUILDING  3/19/46  ••     12 

SAN  FLAFAEU  Marin  County,  Calif.  I  COMPLETING  PLANS 

Southwest    comer   2nd   and   D    Sts.  •  STORAGE  BLDG.     Est.  Cost,  $65,000 
Construction  of  one-story  reinforced  i  SANTA    CLARA,    Santa    Clara    Co., 

concrete  office  building.  I     Calif   Lafayette  St. 

Owners— Z.  and  S.  Smith,  San  Rafael.  !  Expansion    of   walnut   packing  plant 

Lessee  —  Pacific    Telephone    &    Tele-!     to  include  construction  of  one-story 

graph  Co.,  140  New  Montgomery  St.,  ;     storage  building,   lumber  construc- 

San  Francisco.  •  ^  ^ion. 

Architects— S.  Heiman  &  Ralph  Pol-  ;  Owner— Walnut  Growers'  Assn.,  1777 

lock,  605  Market  St.,  San  Francisco.       Lafayette  St.,  Santa  Clara. 
Contractor— De  Luca  &  Son.  1745  Fil-    Structural     Engineer  —  Preston     M. 
bert  St ,  San  Francisco.  i     Jones,  233  Sansome  St.,  San  Fran- 

______  Cisco. 


3/19/48 

CONTRACT   AWARDED 

DWELLING  UNITS 

Contract   Prica   $107,900 

WHITTIER,  Log  Angeles  Co.,   Calif. 

Construction   of  50  finished   dwelling 
units;  Calif.  V-4340. 

Owner — Federal  Public  Housing  Au- 
thority,   Phelan    Bldg.,    San    Fran- 

Contractor— Shumaker  &  Evans  Con-  j  31-32 ^WATER    SUPPLY    &  i 

A^eiir  '^°'  ''^'  ^-  ^'"^  ^'■'  ^^  !  SEWAGE  DISPOSAL ' 

Work  starts  March  20;  completion'  PLANTS 

date  May  4. 

"  31 
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SUB  ^IDS  WANTED 

Ganaral  oonftraeters  desiring  sub-bias  on  any  Job  ar«  invited  to  make  known 
thair  ra^tfirements   In   this   column.    There   Is   no   charge   far  this   service. 

ALTER  s(nd  Clean  Bldg.,  501-7  Howard  St.,  S.  F.;  Bid«  open  Mar.  20,  10  AM 
Jlarionaa  Constr.  Co.,  1106  Mariposa  St..  San   Francisco    (UNderhill  0375) 
C.  I*  "Vitold  Constr.  Co.,  4412  Fulton  St..  San  Francisco   (SKyline  4362) 
Peter  $artono,  262  Clementina  St,   San   Francisco    (GArfield   8317) 

Firehouae  Addition,  San    Francisco   Naval   Shipyard;    NOy  13034;    Bids  close 
Maralti   29,    11:00   A.    M. 
Srkenttlaat  &  Summers,   446   Sixth   St,   San   Francisco    (MArket   tHO^. 
A.  Famell   Blair  Co.,   Inc.,  9   Main   St,   San   Francisco    (YUkon   0S90) 

N.    Rothntian    Factory,    South   S.    F.:    Bids   open    March   22,    11    A.    M. 
R.  A-   (jjullen,   478  Jackson    St,   San    Francisco    (SUtter   1951). 
Carrico  &  Gautler,   365  Ocean   Ave.,  San   FYancisco    (JUniper  4-8061) 
MacDottald,  Young  &  Nelson,  127  Montgomery'  St.,   S.   F.    (SUtter  8296) 
Transwlestem  Constr,  Co.,  Rm.  825,  Rialto  Bldg.,  S.  F.    (DOuglaa  5708) 
RademdJin-Guisto,   40  Ringold    St  ,    San   Francisco    (MArket    8151) 
Peter  itiewit   Sons'   Co,   442  Post  St..   San   Francisco    (EXbrook   5736) 
Empire  Constr.   Co.,   344  Harriet   St,   San  Francisco    (HEmlock  3400) 
M.  &  K.J  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 

Garage,   1^.   Casazza,   Lomita   Park;    Bids  open    March   22.   11    A.   M. 

MacDonald,  Young  &  Nelson,   127   Montgomer>-   St.,   S.   F.    (SUtter  S296) 


3/19/46 

NO  BIDS   RECEIVED 

SAN   FRANCISCO.— No   bids   were 
received   March    18   by   the   Board    of 


CONTRACT   AWARDED 

DWELLJNG   UNITS  .^^^.»^u    ^a^^xi     xo    uy     mc    x^umu    ot   ) 

Contract  Price,  $43,160  Park  Commissioners,  McLaren  Lodge,  j 
WHITTIER,  Los  Angeles  Co.,  Calif.  ',  Golden  Gate  Park,  for  installation  I 
Construction    of    20   finished    family  ;  of  pumping  plant  at  Lake  Merced,      ( 

dwelling  units ;  Calif.  V-4406.  -  

Owner — Federal  Public  Housing  Au-    3/19/46  *     •     32 

thority,    Phelan    Bldg.,    San    Fran- '  sUB-CONTRACT    AWARDED 
Cisco.  ,      SAN  FRANCISCO.— M.  B.  McGow- 

Contractor— Shumaker  &  Evans  Con-  j  ^n.  Inc..  625  .,ilarket  St..  awarded 
struction  Co.,  4007  W.  6tb  St,  Los  ;  sub -con  tract  bv  the  M.  &  K.  Corp., 
Angeles.  ■  200  Financial  Center  Bldg.,  for  drlv- 

Work  starts   March  20;   completion    ing    untreated    piles    in    Scott    Street 


Sup«rstrtMture   for   Ordnance   Shop.   San    Francisco    Naval    Shipyard;    NOy 
12968;    Spec.   17152:    Bids   open    March    20.   11:00   A.    M. 
Jas.  L  lEIanias  Constr.  Co.,  941  Russ  Bldg..  S.  F.   fKXbrook  6905  or  7064) 
K.   S.   KtaWttrtck   Co.,   610— 16th    St.   Oakland    (TWIh    Oaka   5070). 
M  Jb  K  Corp.,  200  Flaaacial  Center  Bldg.,  San  Francisco   (KXbrook  7624) 
A.   VWapdi   BlaJr  Co.,    Inc..   9   Mala    St.    ffan   Fraueteeo    (YTJkoa   MtO). 
Moare  Jk  Roberts,  693  Mission   St.    San   Franeisco    (GArfield  8i79). 
Pater  iCiewlt  Soas'  Co..  442  Fast  St.,  San   Faanclsco   (EXbrook  B7«€). 
Barratt  tt  Hilp,  918  Harriaon  St,   San   Frandsoo    (DOuglas  0700). 
Parker,  Steffens  ic  Pearca,  185  South  Park.  San  Francisco  (EXbrook  6«3») 
M&cDoliald,  Young  &  Nelson.  127  Mont1?omery  St.   S.   F.    (SUtter  8296) 
Clinton  Constr.  Co.,  923  Folsom  St,  San  Francisco   (SUtter  3440) 


Remodel   Fortuna   Market,  18th   and  Connecticut.  S.   P.;    Bids  open    March  22 

A.   J.  Hopper  Co.,   243   Langton    St.,   San   Francisco    (MArket    7070) 
Warehouse    and    Office,    Firebrick    Supply,    18th    and    Indiana    Streets,    San 


date  May  4. 


/ 
26' 


sewer   system. 


Fran^iisco;    Bids  open    March  27,   3:00   P.    M. 
A.   J.  rtopper  Co.,   243  Langton   St..   San   Francisco    (MArket   7070) 


33 — BRIDGES 


•• 


33 


3/19/46 

CONTRACT   AWARDED 

FAMILY  TRAILERS 

Contract  Price,  $25,200 

RENO,  Washoe  County,  Nev.  ,  3/19/46 

Construction    of    36    family    trailers,     BIDS   WANTED  1 

one  toilet   trailer  and  one   laundry        MARIN     COUNTY,     Calif.  —  Until  I 
trailer  (Nev.  V-2618).  i  March  25,  10  A.  M.,   bids  will  be  re-  j 

Owner — Federal  Public  Housing  Au-  '  ceived  by  the  Marin  County  Board  of 
thority,    Phelan    Bldg.,    San    Fran-  !  Supervisors,  George  S.  Jones,  county  1 
Cisco.  I  clerk.    Courthouse,    San    Rafael,    for 

Contractor — M.  &  K.  Corp.,  200  Finan-  '■  construction     of    2-span     timber    pile  | 
cial  Center  Bldg.,  San  Francisco.  bridge    with    timber    deck    and    wing  1 

Work    started    March    12 ;    comple-  i  walls  on  Muir  Woods  Road  No.  399. 


CONTRACTORS . . . 

See  us  regarding  Improvement  District  jobs.  We  handle 
collections;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Tolrphtwc  GArfield  8000, 

HANNAFORD    &   TALBOT 
519  CALIFORNIA  STREET  -  SAN  FBANCISCO  4 


tion  date  April  11. 


3/19/46 

CONTRACT    AWARDED 

DWELLING  UNITS 


2«; 


i  Specifications  obtainable  from  the 
'  county  engineer.  Courthouse,  San 
Rafael. 


3/19/46 


33 


g  !     Plans  are  expected  to  be  completed 
•  this  week. 


Architect— John  J.  Foley,  770  5th  Ave. 
Plans   are   being  figured  by  a  se- 
lected  list   of   contractors. 


6 


3/19/46  • 

BIDS    OPENED 

STORE    BUILDING 

LAS  VEGAS,   Nev.    115  N  Fifth   St 

Construction  of  one-story  concrete 
block  store  building  (50xl36-fect), 
composition  roofing,  exterior  stuc- 
co, herculit  doors,  metal  trim, 
evaporative    cooling,    etc. 

Owner— Sandall  &  Davis  Company. 

Architect— Aloysius  McDonald,  800  S 
6th  St.,  Las  Vegas. 

Low  Bidder — Lemhke  Constr.  Co.,  332 
N.  3rd   St.,  Albuquerque,   N.  M. 
Other  bids  were : 
R.  J.   Daum   Constr.  Co.,  $63,000. 
Nevada    Constr.     Co.,    $70,904. 


12 


3/19/46  •     •     8 

TO    PREPARE    PLANS 

STORE    BUILDING 

SALINAS.    Monterey    Co.,    Calif. 

Construction  of  reinf.  concrete  one- 
story  and  part  basement  store  bldg. 
to  contain  between  55,000  and  60,- 
000    sq.    ft.    of    floor    space. 

Owner — Mr.    Tustin. 

Lessee — Sears,  Roebuck  &  Co.,  D.  S. 
Tarvid.  San  Francisco  manager,  H. 
W.  Kingsley,  vice  -  president  in 
charge  of  Pacific  territory,  Mis- 
sion and  Army  Sts.,  San  Francisco. 

Architect— W.  D.  Peugh,  333  Mont- 
gomery St,  San   Francisco. 


9.1 0— EDUCATIONAL 
BUILDINGS 


DRAWINGS  ! 

RESTAURANT  Approx.  Cost,  $100,000   g/jg/^g 

LAFAYETTE,  Contra  Costa  County,    pL^^S  BEING   FIGURED 

^^'^^-      ...  .      ,.„„*  i     LOS  ANGELES.  Calif.— L  A.  Park- 
Construction  of  one-story  restaurant,         architect-eneineer    408   s    «;nrine- '  •'^'^n^va  oi^uniLu/^  ■  e^ 

building  with  tile  roof.  |  gt..  Los  Angefes'^  has  corSpleted  ?Sf  '  ^HREE  RESIDENCES 

Owner-Bert  Howard^  ..0!*"^   >«   taking   general   contract   Bids 

^';^^^'fi>r  ^^^  WP.t   Oakland        '^'■'^'"    ^    ^^^^^^^    "^^    of    contractors 
MacArthur  Blvd.  West,  Oakland.        .  ^^^  ^j,e  construction   of  a   new  two- 

and  part  three-story  reinforced  con- 

Crete    and    structural    steel    bottling 

house  at  1910  N.  Main  St,  Los  An- 
igeles,  for  the  Los  Angeles  Brewing 
jCo.  The  building  will  cover  an  area 

1 1.50x440  feet 

3/19/46  ••     9  •     I*lans    for    the    foundation    of    the 

TO  PREPARE  PLANS  !  building  wer  prepared  by  L.  T.  Evans, 

GYMNASIUM,  ETC.         Cost  $60,000  1  engineer,  408  S.   Spring  St,  Los  An- 
CALAVERAS  COUNTY,  Calif.  |geles. 

Construction  of  gymnasium  and  shop  ;     A  separate  contract  for  the  struc- 

buildings.  "tural  steel  has  been  awarded  to  the 

Owner  —  Bret     Harte    Union     High  ;  Consolida^d    Steel    Corp.,    Ltd.,    5700 

School  District  j  S.    Eastern    Ave.,    Los    Angeles,    and, 

Architect— Edward    Cerruti    Jr.,    426   as    previously    reported,     other    con- 

13th   St.,  Oakland.  ;  tracts  have  been  awarded  for  plumb- 

ling    work   to    A.    B.    Jones   Co.,    5450 

■  !  Alhambra  Ave.,  Los  Angeles,  and  f oy 

11 HOSPITALS  I  electrical  work  to  the  Newbery  Elec- 

».x.^w-  M^  ^^.^  ^^^p    j^gg  Venice  Blvd.,  Los  An- 


BIDS   WANTED 
Contract  Price,  $55,360  ,      sAN  DIEX50  COUNTY,  Calif.— Un- 

SANTA  ROSA,  Sonoma  County,  Calif,  j  til    April    18,    2    P.    M.,    bids    will   be 

Construction  of  20  family  dwelling  1  received  by  the  State  Division  of 
units  and  40  dormitories;  Calif.  V-  -Highways,  G.  T.  McCoy,  state  high- 
4370.  i  way    engineer.  State   Bldg.,   Los   An- 

Owner— Federal  Public  Housing  Au-  [  geies,  for  construction  of  two  steel 
thority,  Phelan  Bldg.,  San  Fran-  girder  bridges  about  17  miles  east 
Cisco.  {  of    Oceanside   across    San    Luis    Rey 

Contractor— Robt.  McCarthy  Co.,  1050  i  River  and  Keys  Canyon  Creek  in  San 
Kirkham  St.,  ^an  Francisco.  |  Diego    County. 

Work    started    March    13      comple- j     The  work  involves: 

tion  date  April  27.  j  (^  i65   cu.   yds.   remove   and   replace 

9/iQ/i«  ♦•     9«t*         heavy  riprap; 

^/i^/^°  '^;  (2)  500  cu.  yds.  structural  excavation 

TAKING  SEGREGATED  BIDS  I  o)  i648  lln.  ft  timber  bridge  railing; 

„     .       .   ^  ^     i    .oT/vrv  T-<     .   i  (4)   1310    cu.     yds    class    A    portland 
Estimated  Cost,  $8500  Each  1         cement  concrete- 
MILL  VALLEY.  Marin  County,  Calif.  1,5,  722,000  lbs.  structural  steel; 
Construction  of  three  frame  and  stuc-  ,  (g,  ^gjo  ij^.  ft.  furnish  concrete  piles; 

CO  residences.  (7)   136  each  drive  piles; 

Owner  and  Builder-Thomas  Bicker- ;  (g)  216,000  lbs.  bar  reinforcing  steel; 

staff,  Simpson  Beach.  1  ^Q^  miscellaneous  items  of  work. 

Architect  — Conrad    F.    T.    Kelt    75;      Specif isations   obtainable  from   the 

Crescienta  Dr.,  Sausalito.  j  ^tate  highway  engineer,  Public  Works  i 

The    owner    is    now    taking    segre-  I  gj^jg^  Sacramento.  I 

gated  bids.  


GAMERSTON  &  GREEN  LUMBER  GO. 

Wholesale  and   Jobbing  Yardi 

liUMBER  -  TIMBERS     T1F.S  -  HR  -  REDWOOD 

PONDEROSA  -  SUGAR  PINE 

Oakland 
LIVINGSTON    STREET 


8a|r.   Francisco 
1S00   ARMY   STREET 
ATwater  1300 


2001 


KEilOQ   4-1884 

,_- A     


STEELFORMS 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

6S€  HarrUon  St.  DO  55&3  Smi  Fr«Bd»c« 


25 


3/19/46  ' 

TAKING  SEGREGATED  BIDS 

TWO  RESIDENCES 

Estimated  Cost,  $8,500  Each 
MILL  VALLEY,  Marin  County,  Calif.  13/19/46 


34— -DAMS,  RESERVOIRS  & 
DREDGING 


8 


3/19/46 

PLANS   BEING    FIGURED 

LOS  ANGELES,  Calif.— Architect 
Adrian  Wilson,  Architects'  Bldg.,  816 
W.  5th  St.,  Los  Angeles,  has  com- 
pleted plans  and  is  taking  bids  March 
26.  10  A.  M.,  for  the  construction  of 
a  one-story  store  building  at  4423 
Central  Ave.,  Los  Angeles,  for  the 
National  Dollar  Stores,  Ltd.,  929  Mar- 
ket St.,  San  Francisco;  146x53  feet  in 

area. 

r-  •   — '- — ■■  -- "     ■"  ••  '"7 
WANTED 

1500  yards  of  clean  DIRT  FILL 

in  Berkeley  immediately 

'Phone  Mr.  Brown 

VAlencia  4977 


3/19/46 

BIDS   REJECTED 

SALEM,  Oregon. 

Construction  of  hospital  cottage  farm 
consisting  of  three-story  reinforced 
concrete  and  buff  -  colored  brick 
building,  330  feet  long  with  five 
wings  ,93x100  each) ;  tile  pitched 
roof. 

Owner — Oregon  State  Board  of  Con- 
trol, Roy  Mills,  secretary.  State 
Capitol. 

Architect— Sutton,   Whitney    &   Aan- 
dahl,  Lewis  Bldg.,  Portland. 
All    bids    have    been    rejected    and 

work  will  be  readvertised. 
At  previous  bid  opening  Charles  R. 

Schmledeskamp,  1421  SW.  Broadway, 

Portland,   at    $511,930,    submitted   the 

low  bid. 


••     11 '  geles. 


14.17— PUBLIC  BLDGS. 


1 2-1 3— INDUSTRLU- 
BIHLDINOS 

3/19/46  •     •     12 

TO    START    CONSTRUCTION 
INDUSTRIAL    BLDG.      Cost,    $54,000 
SAN  FRANCISCO.    W  Ninth  St.   be- 
tween Mission  and  Howard  Streets. 


3/19/46  ••     15 

BIDS  OPENED 
I  REPAIR  ROOF 

j  SAN  FRANCISCO.  Coit  Tower,  Tele- 
I     graph  Hill. 
I  Repairs  to  roof  of  tower. 
]  Owner— Board  of  Park  Commission- 
I     ers,    McLaren   Lodge,    Golden   Gate 
j     Park. 

I  Low    Bidder — Donnelly    Roofing   Co., 
i      652  Fulton  St.,  $379,  (alt.)  $448. 
I     Other  bidders  were: 
,'      Alta  Roofing  Co..  $641,  (alt)  $621. 
1      Empire  Roofing  Co.,  $700,  (alt)  $700. 
.      Phoenix-Simpton  Co.,  $757.70,   (alt) 
;  $813. 
i     J.  W.  Bender  Roofing  &  Paving  Co., 

$864,   (alt.)  $818. 


43  Nelson  Ave. 
Construction  of  two  one-story  frame 

and  stucco  residences. 
Owner  and  Builder— John  &  William 

Lenherr,  c/o  architect. 
Architect  —  Conrad    F.    T.    Kett,    75 

Crescienta  Dr.,  Sausalito. 

The    owner   is    now    taking    segre- 
gated bids. 
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3/19/46  ••     16 

BIDS  WANTED— TO  BE  OPENED 
APRIL  19.  2  P.  M. 
FENDER  PILDING,  ETC. 
SAN   FRANCISCO.    (Quarantine   Sta- 
tion, Angel  Island. 


3/19/46 

TAKING  SEGREGATED   BIDS 
MOTEL  Est  Cost,   $90,000 

OAKLAND,   Alameda   County,   Calif. 

598  MacArthur  Blvd. 
Construction    of    two-story  motel,    24 
rooms,    to     embrace    an    L-shaped 
structure,  enclosing  a  motor  court- 
yard.    Monterey    Colonial    building 
style,    extensive    use    of    brick    for 
porches,   open    balconies   for   upper 
floors. 
Owner— C.  Lawrence  Smith,  c/o  arch- 
itect 
Architect  —  Conrad    F.    T.    Kett,    75 
Crescienta  Dr.,  Sausalito. 
The    owner    is    now    taking    segre- 
gated bids. 


28-30— MISCELLANEOUS 


0  fCViWRM^ITM  M  NmA  B  t  E 


f  iiere  is  no 
fybstituffe 


3/19/46 

BIDS  OPENED 
PAINTING  WORK 
SAN      FRANCISCO. 

Nursery. 
Painting  work  at  nursery, 


29 


Balboa     Park 


for  good 


i 


CONTRACTCRS— Save  MoneT  and   Tin.^ 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET  -  SUtter  8361  SAN    FRANCISCO 

I  <-ROY    SERVICE 


■tir 


PREPARED    BY 


fWlitPHMMII 

I  I  B  .B 


PRODUCTS 


f  PLA5T 


CRA 

COKSTRUCTION 


BIDS  WANTED 

S^MciJc'"-  "'  ^^'^  SINGLE  FAMILY  FRAME 
HP.H?.  „:  "andTd  construction,  located  in  SAN 
JOAQUIN  VALLEY.  Plans  and  Specification, 
available  upon  request  to: 

IVIK.  BELL 

310  MASON  BUILDING  FRESNO,  CAUF. 


PACIFIC  PORTtAWDCEliltHT  COMPANY 


"o/'Noru?    COASTWIDE  SERVICE 


PCRTCAKD 


BIDS  WANTED 


On    buiiaing   of   48   SINGLE   FAMll  Y   HOMFS 
STANDARD  CONSJRUCTlO^ToialdS^: 


available   upon 


DEIRA.    Plans   and    Specification* 
request  to: 

MR.  BELL 
3M)  MASON  BUILDING  FRESNO.  CALIF. 


••    34 

BIDS   WANTED 

SUISUN.  Solano  Co.,  Calif.— Until 
April  25,  2  P.  M.,  bids  will  be  received 
by  the  U.  S.  Engineer  Office,  Wright 
Bldg.,  Sacramento,  under  Spec.  1215 
for  dredging  to  enlarge  Sulsun  Chan- 
nel from  Suisun  Bay  to  the  Port  of 
Suisun. 

The  work  involves : 
(1»  879,500  cu.  yds.  dredging; 
(2)  lump  sum,  rock  removal. 

Specifications  obtainable  from  the 
above  office. 


WAN  T 1 H 

FOR  SALE  •  FOR  RENT 


USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

I 

'  NEW  &   RECONDITIONED 
DIMENSION   LUMBER 

iOIBERS.    wailboards.    plurabinf, 
pipf,    miliwork,  and  other   building 
matfria's.    SALE  PRICES.    Large 
stocks  of  "hard  to  get"  item.s. 
!  Wire,  wril€.  or  'phone 

I   CLEVELAND  WRECKING  CO. 
2900  Third  St.       -       VAlencia  4977 

I  3  HIGH  PRESSURE  H.R.T.  BOIL- 
,  ERS,  in  operation  now.  Phone  SUt- 
jter  1081.  (3/15-18-l»-20-21) 

j      Surplus  Equipment:  Excellent  con- 
idition:  1938  WHITE  FLu\TBED  LBR 
'truck.     5-ton.      1943     motor;      1930 
KLEIBER  FLATBED  TRUCK  (needs 
i  motor);     1    NOVO    WATER    PUMP, 
serial  P-16870;   1  HYSTER  TOWING 
WINCH  for  D-6  Cat.    Peninsula  Pa- 
I  cific  Constr.  Co.,   Spring  and   Chest- 
nut, Redwood  City.     Phone  Redwood 
1722.  (3/13-14-15-i8-li>/46.» 


FOR  RENT 


Co. 


Associated  Wood  Products 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST  .  Berkeley  2,  Calif 


I      MATERIAL*^'    FOR     'PPr 

PlPi  RAILINGS 

STEEL  STAIRS 

WINDOW   GiJ4RDS 

LADDERS 

LIGHT  STEEL  FRAMING 

MATERIAL   RACKS 

AND   MISCELLANEOUS   J«0« 


DELIVERY  OF 


Frank    Atkby,   Managing    ParfBC 
70  Cfcesley   St.     •      MArket    1230 


NATIONAL  STEEL  FABRICATORS 

I       (fomerfy  Nafiona^  OrnQm^.r^fa^  fror*   &  Bronze  Co.i 


■irf«^^^>'">IBMiM" 


LUMBER  HANDLING  EQUIP- 
MENT: CARRIERS,  STACKERS 
TRUCKS  Call  Mac,  Pacific  Carriers. 
Oakland.    KE  4-1651. 

WANTED 

LOCOMOTIVE  CRANE,  DIESEL- 
POWERED,  STANDARD  GAUGE,  Mj 
to  50  FT.  BEAM.  WITH  OR  WITH- 
OUT MAGNET.  A.  D.  Schader,  144 
Spear  St..  San  W'rmaciaoo.  Ffcoce  DO. 
^BTT.  t*  Mar.  22,  1M« 


WAR   SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 

NEV^'  6-iNCH   12-GAUGE  STEEL  PIPE 

20-FOOT  LENGTHS  WITH 
QUrCK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 

PERMANENT  OR  PORTABLE  LINB 

PRICED  RIGHT--IMMED1ATE  DELIVERY 

For  Full  Information  Contact  Your   Nearest   Dealer 

PACIFIC  PIPE  COMPANY 
Soa  Proacisco  or  Ootdoad 

DULIEN  STEEL  PRODUCTS.  INC. 

S*ottl«  «mI  Los  Aa^olas 

MORSE  IROS.  MACHINERY 

0#air»r,  Cglorodo 


m 


,c-> 


TUESDAY,  MARCH  19,  1946 


DAILY     PACIFIC     BUILDER 


ADVANCE  CONSTRlJCtldN  REPORTS 


PAGE  ^ 


34— DAMS,  RESERVOIRS  & 
DREDGING 


3/19/46  •     •     34 

BIDS   OPENED 

SHOSHONE  PROJECT.  Wyo.— As 
previously  reported.  Wyoming  Con- 
struction Co.,  Laramie,  Wyo.,  at 
$90,041.50  submitted  low  bid  on  Sch. 
1.  and  Otia  Williams  &  Co.,  Helena 
Mont.,  at  1124.392.80  submitted  low- 
bid  on  Schedules  2  and  3  to  the  Bu- 
reau of  Reclamation,  Cody,  Wyo., 
Mar.  7  for  the  construction  of  earth- 
work and  structures.  Heart  Moun- 
lam  Canal,  Sta.  1227  plus  00  to  Sta. 
1411  plus  50.  Lateral  H-65-12  exten- 
aion.  Sta.  88  plus  60.78  to  Sta.  155 
plus  00;  Laterals  H-122,  H-130  H- 
136,  H-141.  H-414-1  and  H-141-17; 
Alkali  Creek  drain,  storm  water 
drain  "A"  and  storm  water  drain 
"C",  Ht:art  Mountain  division,  Sho- 
shone project.  Wyo.;  Spec.  No.  1164. 
The  work  i.s  situated  4  to  17  miles 
northerly   from   Cody,   Wyo. 

Total    bids   were : 

Sharrock   &   Pursel.    Casper,    Wyo 
Sctled.    1,    $87,128.10;    Sched.    2,    $100.- 
«4».50;     Sched.     3.     $28,499.50;      total. 
1216.477.10. 

Otis  Williams  &  Co.,  Helena,  Mont. 
(1)  $105,470.30;  (2)  $91,574.70;  (3) 
?32.S1»'.10:    total,    $229.    863.10. 

Barnard  -  Curtis  Co.,  Minneapolis. 
Minn..  (1)  $104,570.50;  (2)  $103,306.75; 
(3>    $34,782;    total,   $242,659.25. 

Marshall  &  Haas,  San  Mateo,  Cal.. 
(1)  $124,528;  (2)  $121,397;  (3)  $36,- 
305.50;    total,   $282,234.50. 

Geo.  R.  Stacv,  Klamath,  Falls, 
Ore..  (1»  $146.^73.50;  (2)  $107,709;  (3) 
$38,704.50;    total.   $292,687. 

Malcolm  G.  Long,  Billings,  Mont., 
<1>  $124,583;  (2i  $141,642;  (3)  $40,862; 
total,    $307,087. 

Wyoming  Constr.  Co..  Laramie, 
Wyv  (1>  $90,011.50;  (2»  $120,435;  (3) 
no  bid. 

John  H.  Cox  and  V.  B.  Smith,  Wor- 
land.  Wyo.,  (li  no  bid;  (2»  $142,870.50 
(3>  $42,067.50;  total.  $18,938  tScheds. 
2  and  3  only). 


Macco  Construction  Co.,  Freight 
and  Ferr>-  Sts.,  Oakland. 

M.  B.  McGowan,  Inc.,  625  Market 
St,  San  Francisco. 

J.  D.  Proctor,  Box  247,  Point  Rich- 
mond Station,  Richmond. 

American  Dredging  Co..  1419  Broad- 
way, Oakland. 

Case  -  American  Construction  Co., 
2331    Blanding,    Alameda. 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bldg.,  Oakland. 

Olympian  Dredging  Co.,  525  Market 
St..  San  Francisco. 

San  Francisco  Bridge  Co.,  502  Mar- 
ket St..  San  Francisco. 

Franks  Dredging  Co.,  260  Califor- 
nia St.,  San  Francisco. 

Associated  Dredging  Co.,  Merchants 
Exchange  Bldg.,  San  Francisco. 

Granite  Construction  Co.,  Box  900, 
Watsonville. 

Morrison-Knudsen  Co.,  Ill  Sutter 
SL.  San  Francisco. 

M.  &  K.  Corp..  Financial  Center 
Bldg.,  San  Francisco. 

Fredrickson  &  Watson  Construc- 
tion Co.,  873  81st  Ave.,  Oakland. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  SaJi  Francisco. 

Case  Construction  Co.,  Box  416, 
Alameda. 


(42 >  installing   3800    lbs.    of    gates; 
(43)  installing  3000   lbs.    misc.    metal 
work. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  obtained 
from  the  following  offices  of  the 
Bureau  of  Reclamation:  Walker  R. 
Young,  chief  engineer,  U.  S.  Custom 
House,  Denver  2,  Colo. ;  R.  L  Boke, 
regional  director.  Old  Post  Office 
Bldg.,  7th  and  K  Sts.,  Sacramento  14, 
Calf. ;  O.  G.  Boden,  construction  en- 
gineer, Antioch,  Calif.,  and  Michael 
W.  Straus,  commissioner.  Bureau  of 
Reclamation,  Washington  25,  D.  C. 
Prespective  bidders  desiring  to  visit 
the  site  of  the  work  should  communi- 
cate  with  the   construction   engineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $2.75  per  copy, 
not   returnable. 

A  copy  of  the  schedules,  specifica- 
tions and  drawings  i.s  on  file  for 
examination  at  the  office  of  DAILY 
PACIFIC  BUILDER.  465  Tenth  St., 
San    Francisco. 


(4>  138   tons   paving  asphalt   200-300 
seal  coat; 

(5)  1300  tons  screenings  seal  coat; 

(6)  56  tons  liquid  asphalt  RC-2  tack 
coat  and  seal  coat; 

(7)  100  tor^  liquid  asphalt  SC-2  prime 
coat;  , 

(8>  1455  tons  paving  asphalt  200-300 

plant-mix  surfacing; 
(9>  20.800    tons    minimum    aggregate 
plant-mix  surfacing. 
Specifications   obtainable  from  the 
above  office 


3/19/46 

BIDS   OPENED 

DEN\'ER,  Colo.— The  Bureau  of 
Reclamation,  Denver  received  bids 
March    14,    for    furnishing    electrical 


8212.    for    two    steel    and    iron    stair- j  3/19/46 


^  I  ways ;  2  steel  rolling  doorj*,  for  op- 
ening 6  ft  wide  by  8  ft  hijOi;  hajrd- 
ware  for  sliding  doors ;  4  Ibracketg, 
4  end  brackets,  2  pes.  track,)  4  hang- 
ers  and   2   roller  guides ;    1    complete 


43 


^uipm«'nt  fob  shipping  point  or  fob  ^et  of  hardware  with  all  liecessarv 
Phoenix,  Ariz.,  for  the  Phoenix-Tuc-  operating  parts  for  manually  oper- 
son  transmission  line  No.  2 ;  Inv.  7231    ated     folding     partition ;     lojcks     and 
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3/19/46  • 

BIDS    OPENED 

CENTRAL  VALI^Y  PROJECT.— 
Consolidated  Steel  Corp.,  5700  South 
Eastern  Ave.,  Los  Angeles,  at  (1) 
5110,350;  (2)  $23,800;  total,  $134,150 
submitted  low  bid  to  the  Bureau  of 
Reclamation.  Friant.  Calif.,  under 
Spec.  1154  for  furnishing  labor  and 
materials  and  performing  all  work 
for  the  installation  of  drum  gates, 
control  ef,uipment  and  miscellaneous 
metal  work  and  dismantling  steel 
trestle  at  Friant  Dam.  Friant  Divi- 
sion. Central  Valley  Project.  Work 
is  situated  on  the  San  Joaquin  River 
amont  1'..  miles  northeast  of  Friant. 

Item  are  as  follows : 
(li   installation    and    testing  of   drum 
gates,  control   equipment   &   mis- 
cellaneous metal  work ; 
(2»    di.smantling  steel   trestle. 

Bids   submitted    were: 

Consolidated  Steel  Corp.,  Los  An- 
geles. (1)  $110,350;  (2>  $23,800:  total, 
$ir.4.150. 

Judson  Pacific-Murphy  Corp..  San 
Franci.sco.  (1»  $161,740;"  (2)  $36,993; 
total.    $198,738. 

American  Bridge  Co..  Denver,  (li 
.5203  690:     12)    $32,G40:    total..  $236,330. 

T.  E.  Connolly,  Inc..  San  Fran- 
cisco, (1)  $240,000;  (2)  $71,250;  total, 
$311,250.  ^ 
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3/19/46  < 

BIDS  ON    FILE 

MISSOURI  BASIN  PROJECT, 
Wyoming—Complete  bids  submitted 
to  the  Bureau  of  Reclamation.  Cas- 
per, Wyo..  under  Spec.  1151  for  con- 
struction of  Kortes  dam  and  power 
plant.  Kortes  Unit,  Missouri  Basin 
Project,  Wyoming,  are  on  file  for 
examination  at  the  office  of  DAILY 
PACIFIC  BUILDER,  465  Tenth  St, 
San  Francisco. 
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3/19/46  " 

PROSPECTIVE    BIDDERS 

MOSS  LANDING.  Monterey  Co., 
Calif. — The  following  contractors 
have  taken  out  plans  for  dredging 
and  jetty  construction  at  Moss  Land- 
ing Harbor.  Monterey  Bay.  for  which 
bids  will  be  opened  March  21,  2  P.  M., 
by  the  U.  S.  Engineer  Office.  74  New 
Montgomery  St.,  San  Francisco,  un- 
der Serial  No.  04-203-46-5: 

Duncanson-Harrelson  Construction 
Co..  DeYoung  Bldg,  San  Francisco. 

Ben  C.  Ger\vick,  Inc..  112  Market 
St.,  San  Francisco. 

Healy  -;ribbitts  Construction  Co., 
1100  Evarfs  Ave..  San  Franc  ,co. 


3/19/46  •     »     34 

PLANS   ON    FILE 

CENTRAL  VALLEY  PROJ.  —  As 
previously  reportde,  until  Mar.  27,  10 
A.  M.,  bids  will  be  received  by  U.  S. 
Bureau  of  Reclamation,  Walker  R. 
Young,  chief  engineer,  Antioch,  Calif., 
under  Spec.  1188  for  the  construction 
of  earthwork,  concrete  lining  and 
structures,  Clayton  and  Ygnaclo  ca- 
nals. Contra  Costa  Canal  System, 
Delta  Division,  Central  Valley  ProJ- 
3ct.  California.  The  work  is  situated 
in  the  vicinity  of  Concord,  Calif. 
Bids  will  be  taken  a.s  follows: 
Bids  will  be  considered  on  either 
or  both  of  the  following  .'•.chedulcs. 
Bidders  may  make  such  stipulations 
as  they  desire  regarding  a  combina- 
tion of  the  schedules,  but  no  bids 
will  be  considered  fo%'  only  a  part  of 
either   schedule. 

Schedule   No.  1 — Clayton  Canal 

(1)  clearing  5  acres  of  orchards  and 
vineyards ; 

(2)  grubbing  5  acres  of  orchards  and 
vineyards ; 

(3)  47.0CK)    c.y.    excav.    fur    canal: 
(4>  20,000  sta.  cu.  yds.  overhaul; 

(5)  1500  cu.  yds.  compacting  em- 
bankments ; 

(6)  21,000  c.y.  excav.  for  structures; 

(7)  furnishing,  constructing  and  re- 
moving temporary  supports  un- 
der Bay  Point  and  Clayton  Rail- 
road to  permit  construction  of 
siphon ; 

(8)  trimming  27,650  sq.  yds.  fouhda- 
tions  for  concrete  lining; 

(9»   10,000   c.y.   backfill; 

(10)  compacting  7000   c.y.   backfill; 

(11)  850  c.y.    cone,    in   .=;tructures ; 

(12)  1500  cu.   yds.   concrete  in   canal 
lining; 

(13)  placing  90.000  lbs.   reinforcement 
bars; 

(14)  100   sq.   yds.  dry-rock   paving; 
(15>   erecting  20   M  ft.   b.m.   timber  in 

structures,  except  cattle  guards; 

(16)  constructing  1  cattle  guard; 

(17)  laying  50  lin.  ft.  15-inch  diam- 
eter concrete  pipe; 

(18)  laying  600  lin.  ft.  18-in.  diam- 
eter concrete  pipe ; 

(19)  laying  200  lin.  ft  24-in.  diam- 
eter concrete  pipe; 

(20)  laying  30  lin.  ft  30-in.  diameter 
concrete  pipe; 

(21)  installing  1500  lbs.  gates; 

(22)  installing  2200  lbs.  misc.  metal 
work  ; 

Schedule  No.  2 — Ygnaclo  Canal 

(23)  clearing    10   acres   of    orchards; 

(24)  grubbing   10   acres    of    orchards; 

(25)  35,000    c.y.    excav.    for    canal; 

(26)  10,000   sta.   c.y.   overhaul; 

(27)  compact   1500  c.y.   embankment; 

(28)  6500  c.y.  common  excav.,  for 
structures ; 

(29)  trimming  21,500  s.y.  foundations 
for  concrete  lining; 

(30)  6000  c.y.  backfill; 

(31)  compacting   3400  c.y.    backfill; 

(32)  440  c.y.   concrete   in   struc. ; 

(33)  1175  c.y.  concrete  in  canal  lin- 
ing; 

(34)  placing  50.000  lbs.  reinf.  bars; 

(35)  200  s.y.   dr>'-rock    paving; 

(36)  erecting  44  M  ft.  b.m.  timber  in 
structures,   except  cattle   guards 

(37)  constructing  10  cattle  guards; 

(38)  laying  900  l.f.  15-in.  diam.  cone, 
pipe; 

(39)  laying  960   l.f.    18-inch       do; 

(40)  laving  240  l.f.  24-inch         do; 

(41)  installing  170  If.  30-in.  diam. 
concrete   pipe ; 


38— ELECTRIC   UGHTING 
TRANSMISSION  LINES 
EQUIPMENT 

3/19/46  ••     38 

BIDS   POSTPONED 

MISSOURI  BASIN  PROJECT, 
Wyoming. — Until  April  8.  10  A.  M. 
(bid  opening  date  postponed  from 
March  29),  bids  will  be  received  by 
the  Bureau  of  Reclamation,  Denver, 
Colo.,  under  Spec.  1200  for  the  con- 
struction of  the  transmission  lines 
and  distribution  system  for  the  Boy- 
sen  Unit,  Wyoming,  Missouri  Basin 
Project ;  completion  time  60  calendar 
days.  Plans  available  from  the  Bu- 
reau offices  without  charge  to  pros- 
pective bidders ;  to  others,  $1.25,  not 
returnable. 

40—        STREETS  AND 
HIGHWAYS 


3/19/46  •     •     40 

CONTRACT    AWARDED 

!  SAN  FRANCISCO.— Chas.  L.  Har- 
( ney,  625  Market  Street,  at  $7,513.20 
awarded  contract  by  the  Department 
;  of  Public  Works.  Room  282.  City  Hall 
;  under  Spec.  No.  20,024  for  improve- 
I  ment  of  Pacheco  Street  bet.  42nd 
I  and  43rd   Avenues. 


3/19/46  •      •      40 

CONTRACT    AWARDED 

EL  DORODO   COUNTY.   Calif— H. 
Earl  Parker,  12th  and  F  Sts.,  Marys- 
ville,     at     $470,032.50     awarded     con- 
tract   by    the"    Public    Roads    Admin- 
istration, 720  Phelan  Bldg..  San  Fran- 
,  Cisco,    for    furnishing    materials    and 
1  performing    the    work    for    construc- 
i  tion  of  Project  Calif.  FH  32-K.  Plac- 
I  erville   -   Lake  Tahoe.   Eldorado    Na- 
tional Forest,  El  Dorado  County.   The 
.  length  of  the  project  is  3.142  miles. 


3/19/46  '     •     40 

BIDS  WANTED 
CONTRA   COSTA  COUNTY.  Cal.— 

Until   April   10.  2  P.   M.,   bids  will   be 
received    by    the    State    Division    of  j 
Highways,  G.  T.  McCoy,  State  High-  | 
way    Engineer,    Public    Works    Bi'dg.. 
Sacramento,   for  about   10.1   miles   of 
widening     shoulders     with     imported 
borrow  and  surfacing  with  plant  mix  I 
surfacing  and  penetration  treatment 
and    widening    a    bridge    on    portions 
of    highway    between    Pittsburg    and 
4    miles    east   of    Brentwood.    Contra 
Costa  County. 
Work  involves : 

(1)  40   c.y.   remove   concrete; 

(2)  470    c.y.    struc.    excav.; 

(3)  28,000    tons    imported    borrow; 

(4)  develop   water   supply   and   fur- 
nish water  equip.; 

(5)  450  M.   gals,  apply  water; 

(6)  420  tons  crusher  run  base; 

(7)  130    tons    liq.    asph.    SC-1    pene. 
treatment ; 

(8)  100    tons    liq.    asph.    SC-3    pene. 
treatment; 

(9)  30     tons     asph.     emulsion     paint 
binder  and  seal   coat ; 

(10)  450    tons    sand    seal     coat    and 
pene.   treatment ; 

(11)  2,500  tons  plant  mix  surf.; 

(12)  84    l.f.    timber    bridge    railing; 

(13)  111    c.y.    class    A    portland    cem. 
cone,  struc; 

(14)  2,000  lbs.  misc.  iron  and  steel; 

(15)  9,300   lbs.    bar  reinf.   steel; 
U6i  60    l.f.    temp,    timber   railing; 

(17)  38    each    culvert    maiiHera    and 
guide   posts; 

(18)  51    each    move   and    reset    exist, 
markers  and  guide  posts. 

(19)  590  l.f.  8-in.  CMP,  16  gage; 

(20)  244    l.f.    12-inch  do; 

(21)  12   l.f.   18-inch  do; 

(22)  36   l.f.   24-in.   CMP   14   gage; 

(23)  16  l.f.  36- in.  CMP  12  gage; 

(24)  15    each    spillway    assemblies; 

(25)  20  l.f.  .salvage  exisf  pipe  culverts 

(26)  20   l.f.    relay  salvaged  do. 
Specifications   obtainable   from  the 

above    office. 


A,  as  follows 

SCHEDULE  No.  1 

(1)  4500    H-frame    phase    fittings; 

(2)  200    H-frame    phase   fittings; 

(3)  400  W-type   tie  plates; 

(4)  5000  H-frame  ribbed   tie  plates; 

(5)  5200  H-frame  flat  gain   plates; 

SCHEDULE  No.  2 

(6)  3500   H-frame   suspension    clevis 

(7)  350   angle    brackets; 

(8)  30    extension    brackets; 

(9)  45    dead -ending    loops. 


lock  trim,  32  kick  plates;  10  pieces 
•  spring  hinges ;  automatic  eiit  hard- 
:  ware ;  28  jalousies,   with  scrjeen  aash 

and  no  screen  sash ;  400  glas^  bloclcs ; 

80  l.f.  wall  tiles ;  20  l.f .  wall  lanchors ; 

1    lot    calking    compound    flor    glass 

blocks;    75    1.1.    expansion    sltrips ;    30 

sq.  ft  floor  tile;  290  pes.  clear  wire 
; glass;   2   units   of   steel   sheiving;    10 

It  long  by  4  ft  high;  1?  raiUng 
(fittings;  102  l.f.  wall  pantt-l  diving 
I  trim,    and    6   basketball   goeils. 


Bids  were 

Mine  &  Smelter  Supply  Co.,  Emery-  '3/19/46 
villfc,    Call!.,     (1)    $130,     '2)    $130.     (3)  i  Bl  DS  WANTED 
$300.    (4.   S25.    (5)  $21.   (6)    $67.    (7)   !«,M,  1      SAN    FP^ANCISCO.- UnUl 


(8)  $84  (9)  $125;  delivery  12  Tnonths ;  ,' bids  will  be  received  by  the  General 
2^0   20   days.  -Purchasing  Officer.  The  Panama  Ca- 

Gray|)ar   Electric    Co.,    fob    Emery- !nal.    Washington    25,    D.    C.j    for    six 
ville,  Calif.,   same  as  above.  !  portable  watchman  clocks  ajnd  20.000 
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Mar.   25. 


Consolidated  Steel  Corp,  fob  Los 
Angeles,    <l)    $172,    (2)    $194,    (3)    $200, 

(4)  $35.   (5)   $33.50;  deUvery  50  days; 
net. 

Hughes  Bros,  fob  Seward,  Neb., 
(1)  124.  (2)  124,  (3)  $220.  (4)  $23,  (5) 
20,  (6)  65.  (7)  $90,  (8)  $90,  (9)  $80; 
delivery   45  days;   Ki    20  days. 

Rockwell  Engrg.  Co.,  fob  Chicago, 
(1)    $121,    (2>    $121,    (3)    $245,    (4)    $27, 

(5)  $27,    (6)    $63.50,    (7)    $81,    (8)    $81, 
(9)    $75;    delivery-   120   days;   net 


lbs.  of  babbitt  metal ;  Sch.  *214. 

1 

43—     MACHINERY  AND 
EQUIPMENT 


i  • 
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,3/19/46 

I  BIDS  POSTPONED 

PARKER     DAM     PROJECT,    Ari- 
zona-California.— Until    Maik:h    27,    2 
P.    M.     (postponed    from    Mkrch    20), 
{bids  will    be    received    by   tbe   U.    S. 
-  Bureau  of  Reclamation,  Denver,  Colo., 
••     42    under  Spec.   1197  for  furnishing  and 
delivering  f .o.b.   cars  at   the  shipping 
PROJECT,    point    or    f.o.b.    cars    at   Eaitp,    Calif., 


3/19/46 

BIDS  POSTPONED 

BOULDER  CANYON 
Arizona-California-Nevada.  —  Until  one  69,000-volt,  600-ampere,  1,000,000 
March  20,  2  P.  M.  (bid  opening  date  kv-a.,  3-pole,  single-throw.j  outdoor 
postponed  from  March  15),  bids  will  type  oil  circuit  breaker  for  tne  Indian 
be  received  by  the  Bureau  of  Recla-  '  Service  substation,  Parkfcr  Dam 
mation.  Denver,  Colo.,  under  Spec.  Power  Project,  Arizona  -  (California. 
1224  for  furnishing  f.o.b.  cars  at  ship-  The  oil  circuit  breaker  will  be  in- 
ping  point  or  f.o.b.  cars  at  Boulder  stalled  by  the  government  No  charge 
City,  Nev.,  at  the  option  of  the  bid-  ( for  copies  of  the  specifications  to 
der,  runners  with  filler  rings  and  one  |  prospective  bona  fide  bidjders;  to 
set  spare  wearing  rings  for  Boulder  j  others.  $0.75,  not  retumablct 
power    plant,   Boulder   Canyon    Proj 


CENTRAL  VALLEY  PROJECT.— 
Until  April  19.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, Denver.  Colo.,  under  Spec. 
1253  for  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or  foo 
cars  at  Coram,  Calif.,  fourteen  96-in. 
outlet  gates  complete  with  hoists, 
motor  reducer  units,  indicators,  lim- 
it switches,  and  do\N«istream  conduit 
sections ;  and  two  sets  of  erection 
equipment,  for  installation  in  the 
river  outlets  at  Shasta  Dam,  Ken- 
nett  Division.  Central  Valley  Proj- 
et  All  electrical  control  equipment 
and  push-button  stations  will  be  fur- 
nished by  the  Ciovemment  The  out- 
let gates  will  be  installed  by  the 
Government  No  charge  for  copiea 
of  the  specifications  to  prospective 
bonda  fide  bidders;  to  others.  $1.50, 
not   returnable. 
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3/19/46 

LOW    BIDDER 

MISSOURI  BASIN  PROJECT, 
Wyoming. — Green  Lumber  Co..  Lau- 
ber  Co.,  Laurel,  Miss.,  at  (Sch.  2, 
Item  3)  $105,680.  (4)  services  of  su- 
pervisors. $20  per  day.  submitted  low 
bid  to  the  U.  S.  Bureau  of  Reclama- 
tion, Denver.  Colo.,  under  Spec.  1193 
for  furnishing  and  delivering  by 
trucks  at  the  building  site  at  Boysen 
government  camp,  situated  about  13 
miles  north  of  Bonneville,  Wyo.,  or 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Bonneville,  Wyo.,  40 
two-bedroom,  prefabricated,  fKjrtable 
and  demountable  houses  for  Boysen 
government  camp,  Missouri  Basin 
Project,  Wyoming.  The  houses  will 
be  erected  by  the  government 
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ect,  Arizona-California-Nevada. 
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3/19/46 

LOW    BIDDER 

HUNGRY  HOFlSE  PROJE|CT,  Mon- 
tana. — Green  Lumber  Co.i,  Laurel, 
Minn.,  at  (Sch.  II,  Item  3)!  $132,100, 
(Item  4)  services  of  supervisor,  $25 
per    day,    submitted    low    bijd    to   the 
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3/19/46  • 

BIDS   WANTED 

IDAHO  STATE.— Until  March  29, 
2  P.  M..  bids  will  be  received  by  T. 
Matt  Hally,  director  of  highways,  to 
be  opened  by  the  Commissioner  of 
Public  Works,  Boise,  Idaho,  for  the 
construction  of  roadway  and  drain- 
age structures  as   follows: 

Idaho  FAP  No.  F-35  (6).  for  the 
construction  of  roadbed,  drainage 
structures  and  a  road  mix  bitumin- 
ous surface  on  1.077  miles  of  U.  S. 
Highway  No.  30-N,  through  Soda 
Springs  in  Caribou  County ;  estimated 
cost  $64,500,  including  engineering  and 
contingencies. 

Idaho  FAP  Nos.  SN-FAI  120  (9), 
SN-A-FAI  238  (1),  and  SAP  35-C  (3). 
for  the  construction  of  the  roadbed 
and  drainage  structures,  including  a 
119.8-ft.  concrete  arch  bridge  on  15.668 
miles  of  the  North  Side  Highway, 
between  Bliss  and  Wendell  in  Good- 
ing County;  estimated  cost  $672,500, 
including  engineer  and  contingencies. 

Idah  FAS  Project  No.  FAS  16  (4), 
for  construction  of  roadbed,  drainage 
structures  and  crushed  gravel  surfac- 
ing on  2.829  miles  of  the  Colbum- 
Culver  Road,  Bonner  County;  engi- 
neer's estimate.  $45,(X)0,  including  en- 
gineering and  contingencies. 

Idaho  FAP  No.  F-139  (5)  and  Mis- 
cellaneous Project  M-1421,  for  the 
construction  of  roadbed,  drainage 
structures  and  road  mix  bituminous 
surfacing  on  2.015  miles  and  resur- 
facing with  crushed  rock  2.45  miles 
of  Highway  U.  S.  95  (alternate),  be- 
tween Mashburn  and  St.  Maries,  in 
Benewah  County;  estimated  cost, 
$145,800. 

Plans  available  from  the  above 
office  upon  payment  of  $5  for  each 
set. 
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;  BIDS    WANTED 

HUMBOLDT  COUNTY,  Calif.— Un- 
i  til  April  10,  2  P.  M.,  bids  will  be  re- 
'  ceived  by  the  State  Division  of  High- 
way,   G.    T.    McCoy,    state    highway 
engineer.  Public  Works  Bldg.,  Sacra- 
:  mento,  for  about  4  miles  reinforcing 
base    and    surfacing    with    plant-mix 
J  surfacing  between  Loleta  and  Fields 
;  Landing  in  Humboldt  County. 

The  work  involves : 
;    (1)  develop    water   supply    and   fur- 
nish water  equipment ; 
>    (2)  242  M  gallons  apply  water; 

(3)  2000  lin.  ft.  drainage  trenches; 
I    (4)2  sta.  scarify  and  reshape  exist- 
ing roadbed ; 
!    (5)  4600  cu.  yds.  base  material,  type 
i  "A" ' 

(6)  2300  cu.  yds.  base  material,  type 
t  "B"  ■ 

:    (7)  22  tons  liquid  asphalt  SC-2  prime 

coat; 
;    ( 8 1  98  tons  sand  prime  coat ; 
i    (9)  605   tons    paving   asphalt    plant- 
i  mix  surfacing; 

;  (10)  12,100   tons   minimum   aggregate 
'  plajit-mix  surfacing; 

(11)  85  tons  asphaltic  emulsion  paint 

binder  and  seal  coat; 
!( 12 )  660  tons  screenings  seal  ocat ; 
:  (13)  28  each  move  and  reset  marker 

!  posts. 

Specifications   obtainable  from   the 
above  office. 


3/19/46 

BIDS   POSTPONED 

ODAIR,  Wash.— Until  March  21,  2 
p.  M.  (postponed  from  March  18),  bids 
will  be  received  by  the  U.  S.  Bureau 

of  Reclamation,  Denver,  Colo.,  under  Liu leau  of  Reclamation.  Denver,  Colo., 
Inv.  F-:J8.491- A  for  350,000  bbls.  modi- |  under  Spec.  1191  for  furnishing  and 
fled  Portland  cement  in  paper  sacks,  delivering  50  2-bedroom  prefjabricated 
f.o.b.  shipping  point  and/or  Odair,  portable  and  demountable  hjouses  for 
Wash.,  South  Coulee  Dam  feeder  the  Hungry  Horse  government  camp, 
canal,  pumping  plant  and  miscellane-  Hungry  Horse  Project,  Mont£uia,  f.o.b. 
ous.  ;  shipping  point  and/or  Columlbia  Falls, 

Mont,   or    furnishing    and    dleiivering 

3/19/46  ••     42   by  trucks  at  the  building  sitle  at  gov 

BID  OPENED  ernment  camp,  five  miles  eatst  of  Co- 

SAN    FRANCISCO.  —  A.     L    Long    lumbia   Falls,   Mont.  f 

Machinery  Co.,  at  (1)  $41.72,  (2)  $37.11,  .  • 

(3)  $26.40,  net  30  days,  submitted  only    3/19/46  ;    •     •     43 

bid  to  the  Purchaser  of  Supplies,  270    LOW   BIDDERS 

City  Hall,  under  Bid  No.  4405  for  fur-  MISSOURI  BASIN  PROJECT, 
nishing  and  delivering  refills  for  Wyoming.— Convertable  Holnes,  Inc., 
street  Bweepers  for  the  term  May  1,  Denver,  at  (Sch.  2.  Item  3)  $33,476.25, 
1946,  to  April  30,  1947.  (4)    services    of   supervisor,    $25    per 

day.   submitted   low   bid  to   the  U.   S. 

3/19/46  ••     42    Bureau  of  Reclamation.  Denver,  Colo., 

BIDS  WANTED  under  Spec.    1196  for  fumi.lhing  and 

SAN  FRANCISCO.  —  Until  March  delivering  by  trucks  at  th*  building 
29,  3  P.  M.,  bids  will  be  received  by  site  at  Kortes  government  camp,  lo- 
the  Purchaser  of  Supplies,  270  City  cated  near  Kortes,  Wyo.,  Or  by  rail 
Hall,  under  Bid  No.  3510  for  furnish-  f.o.b.  cars  at  the  shipping  point  or 
ing  and  delivering  200  rolled  steel  car  fob.  cars  at  Casper,  Wyo.,  15  2-bed- 
wheels  for  the  Municipal  Railway.         room  prefabricated  or  preciut  houses 

Specifications   obtainable  from  the   for    the    Kortes    govemmetot    camp, 


Machinery  k  Material 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        «3 


3/19/46 

BIDS  OPENED 

CENTRAL  VALLEY  PROJECT. 
California.— Bids  were  received  by 
the  Bureau  of  Reclamation,  Custom 
House.  Denver.  Colo.,  February  25, 
for  furnishing  bulkhead  gate  guides, 
floor  frames  and  plates  for  installa- 
tion at  Keswick  dam  and  power  plant. 
Central  Valley  Project;  Invitation 
No.  33.272-A. 

The  unit  prices  were: 

Taylor  &  Spotswood  Co.,  f.o.b.  des- 
tination, ship  Los  Angeles,  (Sch.  2) 
do")  $2775.  (11)  $209.25.  (12)  $517.86. 
(13)    $890.24. 

Rockwell  Engineering  Co..  f.o.b. 
Chicago  <Sch.  1)  (1)  $162.50,  (2)  $1198, 

(3)  $828,    (4)    $1052.    (5»    $1895.70,    (6) 
$107.  (7)  $49.  (8)  $1287.50.   (9)   $96. 

Schmitt  Steel,  f.o.b.  Portland.  Ore., 
(Sch.  1)    (1)   $196.   (2)   $2083,    (3)    $630, 

(4)  $1870,  (5)  $3220,  (6)  $80,  (7)  $14.40, 
(8)  $1310,  (9)  $80. 

Berkeley  Steel  Construction,  f.o.b. 
Berkeley.  (Sch.  1)    (1»  $220.   (2)  $1364. 

(3)  $486,   (4)  $2568,   (5)   $2750.   (6)   $120, 

(7)  $15,  (8)  $1880,  (9)  $110. 

Ir\'ing  Subway  Grating  Co.,  f.o.b. 
destination,  ship  Emeryville.  (Sch.  2) 
(10)  $2385.24,  (11)  $214.95,  (12)  $482, 
(13)  $3.98. 

J.  W.  Beam,  f.o.b.  Peotone,  (Sch.  1) 

$8115  total. 

Omaha  Steel  Works,  f.o.b.  Omaha, 
(Sch.  1).   (1)   $208,   (2»   $1312,   (3)  $447, 

(4)  $2681.  (5t  $1938.  (6)  $141.  (7)  $46, 

(8)  $2152,  (9»  $97;  (Sch.  2)  (D  $41.12, 
(2.  $287.89,  (3)  $416.54,  (4)  $3.45. 
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above  office. 


Missouri  Basin  Project,  Wyoming. 
!  Houses  framed  and/or  finished  with 
i  metal  and  of  equivalent  construction 

••  42  vvill  be  considered.  The  houses  wUl 
.  be  erected   by  the  government 

March        Green    Lumber    Co.,    Laufrel,    Miss., 


3/19/46 

NOTICE  OF  SALE 

SAN    FRANCISCO.  —  Until 
29,  10  A.  M.,  bids  will  be  received  by    at    (Sch.  2,  Item  3)   $39,750„  (4)   serv 
the  Navy  ;Material  Redistribution  and    j^^gg  ^f  supervisor,  $20  per  day,  sub- 
Disposal  Office,  785  Market  St.,  San    j^itted  second  low  bid. 
Francisco  3,  under  Sales  No.  B-326-46 

for   sale    of    miscellaneous    material    • 

(scuttles,    valves,    Douglas   fir    doors      ..BB»«i^««^«-»^«i^— ^^— 1^— — 
and  frames,  window  sashes,   lighting  :  , 

fixtures,  steel  drums  and  steel  con- 
tainers), located  at  Chicago  Bridge  & 
Iron  Co.  plant.  Eureka. 


3/19/46 

BIDS  WANTED 

LITTLE  ROCK,  Ark.— Until  March 
22  bids  will  be  received  by  the  U.  S. 
Engineer  Office,  Col.  Roy  D.  Bur- 
dick,  district  engineer,  Little  Rock, 
Ark.,  for  construction  of  an  earthfill 
dam  involving  about  4,400,000  cu.  yds. 
of  embankment  and  about  600.000  cu. 
yds.  of  spillway  excavation  for  the 
Clearwater  dam  on  the  Black  River, 
7  miles  southwest  of  Piedmont,  Mo.; 
Inv.    No.   46-39. 


3/19/46  ••     40 

CONTRACT   AWARDED 

CONTRA  COSTA  COUNTY.  Calif. 
— Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco, 
at  $209,469.50.  awarded  contract  by 
State  Director  of  Public  Works  C.  H. 
Purcell,  Public  Works  Bldg.,  Sacra- 
mento, for  about  2.3  miles  in  length 
to  be  graded  and  paved  with  portland 
cement  concrete  in  Contra  Costa 
County    between    Concord    Ave.    and 

'.  four-tenths  mile  west  of  Ohmer  Sta- 
tion. 

i      This  is  a  national  defense  contract 
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BIDS    WANTED 

EMMETT.  Idaho.— Until  March  29. 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Cus- 
tom House.  Denver  2,  Colo.,  under 
Inv.  21.263-A  for  straniSfed  conduc- 
tor and  other  electrical  equipment 
fob  shipping  point  and/or  Emmett. 
Idaho.  Black  Canyon  "C"  Une  pump- 
ing plant  transmission   Ifne,   69-kv. 

Specifications  obtainable  from  the 
the  above  office. 


3/19/46  ••  .42  , 

BIDS  WANTED  J 

SAN   FRANCISCO.— Until    April   1.  ■ 
2  P.  M .  bids  will  be  received  by  the 
U.  S.  Forest  Service,  447  Sansome  St,  1 
San  Francisco  11,  under  Bid  No.  387 
for  gas  pumps,  f.o.b.  Mt.  Shasta. 

3/19/46  ••     42 

BIDS    WANTED 

i      SAN    FRANCISCO.  —  Until    March  ; 

'  29,  3  P.  M..  bids  will  be  received  by  ! 

I  the    Purchaser   of    Supplies.    270  City 

I  Hall,  under  Bid  No.  3511  for  furnish- 
ing   and    delivering    springs    for    the 

I  Municipal  Railway. 

Specifications   obtainable   from   the 
above  office. 


WJISHDAY 
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SCOOPMOBrLE 

•  Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

•  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

•  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MIXERMOBIIE 

Portabie    Concrete   &   Elevating   Plant 

B.  U  G  G  Y  M  O  B  I  L  E 

Powered   Concrete   Buggy 

SCOOPMOBILE 
Scoops.   Lifts,   Moves   and  Leads 


94  cubic  yard  Hop- 
per for  transport- 
ing, elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 

Lifting  arms,  with 
six  detachable  arms. 
Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 


BUILDING  MATERIALS 
Foot  of  23rd  Avenue 


•     READY  MIXED  CONCRETE 
OAKLAND  KEIlog  3-5225 


3/19/46 

BIDS   WANTED 

SISKIYOU  COUNTY,  Calif— Until 
April  10,  2  P.  M.,  bids  will  be  re- 
ceived by  the  State  Division  of  High- 
ways, G.  T.  McCoy,  state  highway 
engineer.  Public  Works  Bldg.,  Sacra- 
mento, for  about  7.8  miles  surfacing 
with  plant  -  mix  surfacing  between 
Shasta  River  and  Gazelle  in  Siskiyou 
County. 

The  work  Involves : 

(1)  2800     tons     minimum     aggregate 
plant-mix  surfacing; 

(2)  115    tons    paving    asphalt    plant- 
mix  surfacing; 

(3)  550  tons  processing  minimum  ag- 
gregate plant -mix  surfacing; 

(4)  38  tons  processing  paving  asphalt 
plant-mix  surfacing; 

(5)  475      tons     minimum      aggregate 
choker ; 

(6)  37  tons  liquid  asphalt  RC-2  tack 
coat. 

The  state  will  furnish  550  tons  of 
minimu  maggregate  and  38  tons  of 
paving  asphalt  for  use  in  plant-mix 
surfacing. 

Specifications  obtainable  from  the 
above  office. 
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BIDS    WANTED 

KINGMAN,  Ariz.— Until  March  29, 
2  P.  M.,  bids  will  be  received  by  the 

i  U.  S.  Bureau  of  Reclamation,  Den- 
ver, Colo.,  under  Inv.  7255-A,  for 
furnishing  universal  pole  band,  cone- 
head  bolts,  etc.,  fob  shipping  point 
and/or  Kingman,  Ariz. 

Specifications   obtainable   from    the 

■  the  abovft  office. 


3/19/46 

BIDS   WANTED 

SAN    FRANCISCO— Bids    will    be  , 

received   bv  the  U.   S.   Treasury   De-  | 

partment,  821   Market  St.,  San  Fran-  | 

Cisco,  for  materials  as  follows:  j 

March  29,  2  P.  M. 

Inv.    SF-2860-46:  700  McLeod  tools,; 
f.o.b.  San  Francisco.  \ 

April  5,  2  P.  M. 

Inv.    SF- 2881-46:   144  telephone  line 
fuses,  f.o.b.  San  Francisco.  | 
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1 3/19/46  • 

1  BIDS  WANTED 

LASSEN  COUNTY,  Calif.  —  Until 
April  10,  2  P.  M.,  bids  will  be  re- 
ceived bv  the  State  Division  of  High- 
ways. G".  T.  McCoy,  state  highway 
engineer.  Public  Works  Bldg..  Sacra- 
mento, for  about  13.8  miles  surfacing 
with  imported  gravel  base  and  plant- 
mix  surfacing  between  Vlewland  and 
Secret  Valley,  Lassen  County. 
The  work  Involves: 

(1)  develop    water    supply    and    fur- 
nish water  equipment ; 

(3)  8600  tons  imported  gravel  base; 

(2)  260  M  gallons  apply  water; 


3/19/4t>  •     •     42 

CONTRACTS  AWARDED 
'      CENTRAL     VAT. LEY      PROJECT. 

California. — General  Electric  Co.  was 
'  awarded  contract  at  $221,194.10  (items 
il,  2  and  4),  and  Graybar  Electric  Co. 

was   awarded   contract  at  $39,795  by 

the  Bureau   of   Reclamation,  Denver, 

Colo.,  for  furnishing  four  230/196- 
ikilovolt,  800-ampere,  3-pole,  single- 
;  throw,  outdoor  type.  5-cycle  oil  circuit 
t  breakers ;  one  of  same  for  automatic 
[reclosing;  five  196-kilovolt,  1200-am- 
'  pere,      outdoor      type,      disconnecting 

switches,  and  miscellaneous  light- 
!  ning  arresters  for  Shasta  and  Kes- 
'wick  power  plants.  Kennett  Division, 
[central    Valley    Project,    California; 

Specification  No.  1144.  Bids  were  re- 
I  ceived  February  1. 

,3/19/46  ••     42 

IBIDS  OPENED 

SAN  FRANCISCO. — San  Francisco 

Water    Department,    425    Mason    SL, 

San     Francisco,    at     (1)     $92.65,     (2) 

I  $143.73,   net   120  days,   submitted  low 

Ibid  to  the  Purchaser  of  Supplies,  270 

Citv    Hall,    under    Bid    No.    3506   for 

furni.^hing  and  delivering  10  6-in.  and 

j  10  8-in.  detector  check  valves  for  the 

;  San  Francisco  Water  Department 

i     Hersey   Manufacturing   Co.    at    (1) 

!  $142.38,   (2>  $252,  2*^0  30  days,  delivery 

six  months,  submitted  only  other  bid. 


3/19/46 

NOTICE  OF  SALE 

SAN  FRANCISCO.  —  Until  March  j 
29,  10  A.  M.,  bids  will  be  received  by 
the  Navy  Material  Redistribution  and  i 
Disposal"  Office,  785  Market  St,  San 
Franclftco  3.  under  Bid  No.  B- 320-46  j 
for  sale  of  contaminated  ferrous  . 
.scrap  and  unprepared  non  -  ferrous  ' 
scrap,  located  in  Oakland  and  San  , 
Francisco. 

3/19/46  ••     *2  ^ 

BIDS  WANTED 

COLUMBIA      BASIN      PROJECT.  . 
Washington —Until  April  19,  2  P^  »^. ; 
bids    will    be    received    by    the    U.    S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.   1214   for  furnishing  and  ; 
delivering  f.o.b.   cars  at   the  shipping 
point   or  fob.   cars  at  Odair,  Wash..  ; 
at  the  option  of  the  bidder,  aluminum  . 
folding    doors   for    service    bay    RS ;  1 
aluminum  framing  members  for  gla-ss- t 
block  windows,   units   Rl    to   R9,   m- 
clusive.  and  service   bay   RS.   in   the  , 
Grand  Coulee  power  plant,  Columbia 
Basin    Project    Washington.    All    of  : 
the    materials    will    be    installed    by ; 
the  government.  No  charge  for  copies  , 
of    the    specifications    to   prospective 
bona  fide  bidders:   to  others,  $1,  not  j 
returnable.  i 

'3/19/46  .     •     42  1 

BIDS   WANTED  ,^         ^ 

;  PANAMA  CANAL— Until  Mar  27 
bids  will  be  received  by  the  General 
Purchasing  Officer.  The  Panama  Ca- 
nal  Washington  25,  D.  C.  under  Sch. 

I  8217  for  5000  high  tension  Insulators : 
600  marine  type  junction  boxes  and 
100   water-tight   marine    type    recep- 

I  tacles. 


can  tell  you  a 

Jl  %M  m    mm  m9  V  U  It       ?   UP  U  1       VW  Ci  li  1#  *      MkE,  v  fjl  &  w  A 

How  does  your  water  heater  "size  up"  on  wash- 
day.'* If  family  use  of  hot  water  in  bathroo.Tjs  or 
kitchen  drains  down  your  water  heater  so  you 
must  wait  or  do  your  laundry  with  luke-varm 
water,  your  water  heater  is  too  small. 
Modern  homes  need  a  water  heater  with  at  least 
30  gallons  water  storage  capacity.  •  When  you 
build  a  new  or  remodel  your  present  home  be 
sure  to  have  your  plumber  "size  up"  your  hot 
water  needs  according  to  the  chart  below. 

Minimum  Recoaunendations  for  Nonnal,  Average  Hot 

Water  Service. 


FREE  DIRT 

Approximately  50  Yards 

LOUIS  C.  DUNN  COMPANY 

Pho«e  YUkon  i471 


I  ^/19/46  '-^  i 

I  BIDS  WANTED  _ 

I      PANAMA   CANAU— Until   Mar.   25  . 
i  bids  will  be  received  by  the  General  ; 
Purchasing  Officer,  The  Panama  Ca-  i 
I  nal,  Washington  25.  D.  C,  under  Sch.  | 


Storage  Capacity 
Gallons 

Number  Batkrootms 

Sumbt  r  Bet/room  > 

1 

lor  2 

30 

1 

3  or  4 

40 

2 

2  or  3 

40 

2 

4  or  5 

50 

3 

3 

50 

3or4 

4  or  5 

75 

MACHINERY    WANTED 

Semi '  Trailer,  20  -  25  ton  Capacity 

STRONG   &    MacDONA!  D 
4045    RUSTON    WAY  -  TACOMA,    WASHINGTON 


Remember,  too,  a  large  size  water  heater  coses 
very  little  more  to  operate.  It  more  thaii  pa>'8 
for  itself  in  worry -free  hot  water  service  for  the 

whole  family. 


'P»ij«am<f'P!*     PA^irtC     9A%     AND     IIICTKIC     COMFANf 

Oi4W-34» 


l 


I  ^-••r^ 


aeli^^f)»Jl^  4 


a. 
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DAILY     PACIFIC     BUILDER 


TUESDAY.  MARCH  19.  If 46 


Birfiidbng  Pemtlffli,  Contrcic^to Recorded  MoticeiSJ 

■^ r-i-i^ 1  — ■ ■■■ I    ■  — .^^h.—  ■— ^ — ■^nrii ■ 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


ALTER  DEPARTMENT  STORE, 
$100,000;  S  Geary  75  E  PoweU;  own- 
er, Dohrmann  Conynerclal  Co,  984 
Mission  St;  builder.  W  C  Talt  Co, 
461  Market  St;  architect,  Albert 
Williams,  251  Post  St 

CLASS    "C"    BUILDING,  $22,000;    W 


5  dwelling,  $1000;  2308  Lombard  St; 
owner,  Vera  Goldman ;  contractor, 
L  K  Lewis,  4511  19th  St. 
AUTO  truck  sales  and  service.  Class 
C,  $37,500;  N  Folsom  E  Rausch  St; 
owner,  J  T  Jenkins  and  L  M  Jenk- 
ins; engineer,  Ray  N  Moore,  617 
Bryant  St 
CLASS  B  Vaults,  $50,000;  S  Sacra- 
mento 137.8  W  Montgomery;  owner 
S  F  Bank;  architect,  W  D  Peugh, 
333  Montgomery  St;  contractor,  i 
Barrett  &  Hilp,  918  Harrison  St 


4206  Gregory  St;  owner  and  con- 
tractor, Martin  Otter,  164  Santa 
Clara  Ave. 

ALTER  dwelling,  $1800;  1841  East 
19th  St;  owner,  A  Silva,  premises; 
contractor,  Q  V  Pereira,  3301  Co- 
lumbian Dr. 

ALTER,  $1000;  3820  38th  Ave;  own- 
er,  C  Barker,  3807  Loma  Vista  Ave 
contractor,  R  G  Wolf,  3943  Vale. 


Pomona  St,  Crockett 

Piled,    March    14,    1946.     Dated,    

Ist  of  each  month — 76% 

Usual   35   daya        _.. -26% 

TOTAL  COST,  $4,928.00 
Bond,  $4,928.  Sureties.  U.  S.  Guar- 
antee Co.  Limit  76  calendar  days. 
Plans    aind    8i>eclfications    filed. 

MARIN    COUNTY 


DWELLING,    1-story    5-room,    $5000;' 

1131   104th   Ave ;   owner  and   build-  }  CLASS    A    reinf    concrete    structure, 
er,  P^  M  Farmer,  10317  Royal  Ann.  (     one-story 


drv-  dealer,  Merrill  Plumbing;  wash, 

bIJtn    bath  tub  *^^    ^^  Mission;  owner,  McPhei^ 

1720  Carlton;' owner,   Mastercraft;    ^°^'    eohtractor.   Weber-Conroy   Co; 

dealer,  Merrill  Plumbing;  sink;  wash     ™?^?p-  ,,-    -     ,  „.  ^  . 

ucwci,  -*  o  g^QQ     jjg  Juniger;   owner,   Mlchel- 

1444    Alcatraz;     owner.    Dumnore;  |  "^We';    contractor.    Weber-Conroy; 
dealer,    Merrill    Plumbing ;    2    water 
closets;     wash    basin;    bath    tub;    S 


sinks. 


LAY  new  floor  and  new  partitions,    STORES,    one-story,   $60,830;    542-553 !  Owner— Z  and  S  Smith,  San  Rafael 


$1500;  144  2nd  St;  owner.  Koret 
of  California;  contractor.  Hill  and 
Smale,  586  6th  Ave 


Main   130  N  Folsom;  owner,  Guit-    COVER   roof   and   partition    room   in 
tard  Chocolate   Co,    1502   Financial       basement  $500;   1705   Baker  Street 


Center  Bldg;  builder,  Cahill  Bros; 
architect  W  P  Day,  Financial  Cen- 
ter Bldg 


owner  and  contractor,  R  P  Stew- 
art, premises. 
ADD  sun   porch   to   house,   $600;   127 


DWELLING  (2-8tory  frame),  $21000;  1     Flood  Ave;  owner,  R  Weisner;  con- 


S  Pacific  80  E  Spruce ;  owner,  Rich- 
ard Walberg,  225  Bush  St;  builder, 
Swinerton  &  Walberg  Co,  225  Bush. 

ALTER  STORE,  $13.000 ;  4440  Mission 
St;  owner.  Shell  Drug  Co,  prem; 
builder.  Swinerton  &  Walberg  Co, 
225  Bush  St 

FLATS  (2-3tory  frame),  $8000;  N 
25th  St  100  E  Fountain;  owner,  M 
Rocktchell,  744  Harrison;  builder 
Coast  Building  Co,  744  Harrison. 

FLATS  (2-story  frame),  $6200;  S 
Taraval  57.6  E  39th  Ave;  owner,  S 
E  Carlson.  1601  34th  Ave;  builder, 
G  E  Carlson  Co,  1601  34th  Ave. 

ALTER  SHOP  BUILDING.  $6000; 
rear  of  3030  17th  St;  owner,  Leon 
Nouaux,  6t  al.  30  Oakwood ;  not  let 

DWELLING  (l-story  frame),  $6000; 
S   Montana   75   E    Capitol ;    owners. 


tractor(,  C  R  Weinser,  premises 
ADD  dining  room  and  kitchen  to 
bldg,  $3000:  2239  Clement  Street; 
owner,  Herbert  Pastene;  architect 
De  Martini  &  Fgaz ;  engineer,  Jud- 
son,  Pacific-Murphy  Co;  contrac- 
tor. Van  Bokkelen  -  Cole  Co,  444 
Market  St. 
CUT  openings  in  walls,  install  cone, 
gutters  and  repair  floor  of  food 
plant  $3000;  2140  Folsom  Street; 
owner,  Puritan  Products  Co;  en- 
gineer, A  U  Saph,  Jr;  contractor, 
Adam  Arras  &  Son,  116  New  Mont- 
gomery St. 
REMODEL  outside  and  inside  ot 
structure.  $1500;  2401  Ocean  Ave; 
owner,  Dr  Q  C  Danielaki;  con- 
tractor, Modem  Home  Bldrs,  4103 
24th  St 


Grand  Ave;  owner,  Foster  Weeks, 
1727  Franklin  St;  contractor.  Em- 
pire Constr  Co,  344  Harriet  St,  S  F. 
MARQUEE  Sign,  $5800;  1011  Broad- 
way; owner,  A  Bamett,  Rex  The- 
atre, prem;  contractor  .Brumfield 
Elc  Sign  Co,  965  Folsom  St  S  F. 


SOUTH   SAN    FRANCISCO 


DWELLING,  six-room,  $8550;  High 
School  Park;  owner,  G  Raphaele; 
contractor,  A  Pianca,  609  Pine  Ter. 

STORAGE  shed,  30x48- ft.  wood  fr 
CI,  $1965;  South  Ldnden  Ave;  own- 
er, A  (jalegari ;  contractor,  A  Pi- 
anca. 

BERKELEY 

RUMPUS   ROOM,   $3000;    1811   Arch; 
owner,  Wm  Keasby,  1811  Arch  St;  j 
contractor.    Sharp   &    Neidermeyer, 
2361  Garvin  Ave,  Richmond.  I 

ADDN,    $4500;    1345    Parker;    owner,! 
E    L    Herbert,    prem ;     contractor, 
Federal    Modem    &    Bldg    Co,    608  j 
16th    St 


Architect— S  Heiman.  605  Market  St, 

San   Framcisco. 
Contractor— De  Luca  &  Son,  1745  FU- 

bert  St,  San  Fnmcisco. 
Filed,  Mar  14,  '46.   Dated,  Mar  11,  '46 

Progress  payments  on  Ist  of  eamo 

Balance,  usual  35  days  after  comp 

TOTAL   COST.    $37,978 

Bond,  $37,978.    Sureties,  U  S  Fidelity 

&    Guaranty    Co.     Limit,    110    days. 

Plans  and  specifications  filed. 


OAKLAND 


1911  62nd  Ave ;  owner.  Wate ;  dealer, 
H  Lass;  2  gaa  outlets. 

10200  Dante;  owner,  Sousa;  dealer, 
H  Lass;  2  fixtures. 

10400  HacArthur;  owner,  Harris; 
dealer,  H  Leiss;  78  fixtures;  34  gas 
outlets. 

2622  73rd  Ave;  owner,  Blakely; 
dealer,  J  A  Freitas ;  3  fixtures ;  1  gas 
outlet 

656  31st  St;  owner,  ;  dealer, 

Minoggfio ;  6  fixtures. 

1131  83rd  Ave;  owner,  Pulllam; 
dealer,  Flnzel;  5  fixtures;  3  gas  out- 
lets. 

3332  E   14th  St;    owner.   Oak   Tog- 
gery ;  dealer,  L  J  Madden ;  4  fixtures. 
j     9339  B  St;  owner,  PuUiam;  dealer, 

~      T~7^rZ rTTTTTr;        !  Finzel ;  5  fixtures ;  3  gas  outleU. 

March  13,  1946  -  SAN  RAFAEL.  520.22  E  18th  St;  owner,  Splvok; 
Chester  W  Seeley  to  Milton  F  dealer,  Finzel ;  10  fixtures ;  7  gas  out- 
Clark  Labor  Ceased  Dec  13,  1945  jj^^ 

-  _  _  I     4811  Bond  St;  owner,  Fraya;  deal- 

I  er,  Wm  Souza ;  5  fixtures ;  2  gas  out- 
I  lets. 

!  3330  Telegraph  ;  owner.  General  Ap- 
pliance Co;  dealer,  J  Marsony;  18 
fixtures;  7  gas  outlets. 

9877  MacArthur;  owner,  ;  deal- 
er, H  Lass ;  2  gas  outlets. 
3256  Hannah  St ;  owner.  H  Werner ; 


CESSATION    OF    LABOR 


MARIN  COUNTY 


9910  t*owell  and  Market  Sis;  own- 
er. Owl;  Drug;  contractor,  Cimlno 
Electric)  5  outlets. 

9911  Market  and  5th  Sia;  owner. 
Owl  Dniig;  contractor,  Cimlno  Elec- 
tric; 1  Outlet. 

9912  J21I  Bake  rSt;  owner,  ; 

contractor,    Cimino    Electric;    4  out- 
lets; 2  switches;  3  plugs. 

9913  BOO  Bayshore  Blvd;  owner,  A 
Tarantiitio;  conlractor,  Kennedy  Elec- 
tric ;  82  Outlets ;  33  switches ;  30  plugs. 

9914  Opposite  2123  Mariposa;  own- 
er,   ;  contractor,  Kennedy  Elec- 
tric; 2  i|>lugs;  service. 

9915  415  Van  Dyke ;  owner,  Goss  & 
Goss;   contractor,  QQuality  Electric;  I  ber  Shop;  contractor,  Rochester 
service;  motors.  trtc;   4  outlets;    4  fixtures;   3   plugs; 

9916  425  2nd  St;   owner  and  con-  {2  circuits. 

tractor,  Foster  &  Kleiser  Co ;  sign.        I     756    2503  Teleg^raph  ;  owner,  Clum- 

9917  75  3rd  St;  owner,  Bowles  ions;  contractor,  Rochester  Electric; 
Printing;  conlractor.  Marelco.  Inc;  4  j  26  outlets:  19  switches;  26  fixture*; 
outlets;  4  switches.  1 14  plugs;   15  circuits. 


contractor,   Matson   Slectrlc;   2   out- 
lets; 2  fixtures. 

749  956  HiUdale;  owner  and  con- 
tractor. R  D  Lanait;  wireless  set 

750  1314  University;  owner,  -; 
cnotractor,  Bradshaw  EUectrtc  Co;  1 
switches. 

751  2200  Woolsey;   owner,    ; 

contractor,  Bradshaw  Electric;  range. 

752  1900  Ward;  owner,  Joeephtne 
Childs;  contractor,  Bradshaw  Elec- 
tric; 1  outlet;  1  switch;  1  fixtures;  4 
plugs. 

753  36  Northajnpton ;  owner,  Dr  H 
C  Mankin;  contractor,  Bradshaw 
Electric;  16  outlets;  9  switches;  12 
plugs;  8  circuits. 

754  1301  Delaware;  owner,  Ralph 
K  Purocke;  contractor,  Rochester 
Electric ;  3  outlets ;  S  switches ;  S  fix- 
tures; 3  plugs;  2  circuits. 

755  2085  Vine ;  owner,  Curteys  Bar- 


Completion  Notices 


8AN  FRANCISCO 
Recorded  Accepted 


757  635  Euclid ;  o'wner,  A  Mac- 
Owner;  contractor,  Rochester  Elec- 
tric; 15  fixtures. 

758  2922  Derby;  owner,  Dr  Keass; 
contractor,  Rochester  Electric  ;  6  out- 
lets ;  5  switches;  3  fixtures;  5  plugs; 


Mr  and  Mrs  A  E  Carlson,  328  Cort.'JAJDI^_Uvo_bedrooms.^k]htc^^^    to^^e    aLTER,^ $900 ;   _2010    Prince ;_  owner,    Mar.^^12,^  1946-358    Ocean^A^^^^    F      |  dealer,  J  W  Neal ;' 3  fixtures 


land  Ave ;  builder,  Rite-Way  Build- 
ing Co,  162  Bright  St 
ALTER  LOFT  BUILDING,  $6000;  676 


Mission  St;  owner,  Dan  T  Cassidy, 
677  Mission ;    builder.   Henry  Arian  ' 
Construction  Co,  4142  Geary  Blvd. 
DWELLING   (1-story  frame).   $5600; 
E  24th  Ave  100  S  Kirkham ;  owner,  j 


rearranged  and  bath  moved,  $1250; 
i     530   Bowdoin    St;    owner  and    con- 
i      tractor,   R  W   and   B  J   Pearson. 
I  DWELLINGS,    six    l-stor>-    fr.    $5400 


each ;  W  45th  Ave  100,  125.  150,  175. 
200.  225  S  Ortega  St;  owner  and 
builder,  Superior  Bldg  Co,  1426 
Noriega  St;  plans  by  B  K  Dob- 
kowitz.    425   Monterey    Blvd. 


^^^""'".*^2''' j^*^,'Ly,^,v.v?"."l-'DA;;^L^^^^  t.  ^tm 


Giocondi  to  Boyd  C  Lmdsay      ._     j     jq^  ^^^  St;  owner,  Mederiow;  deal 

o^TK    ofi?     '  er,  Durant ;  3  fixtures :  4  gas  outlets. 
356    Willow    St;     owner,    Thomas; 
dealer,  Durant;  4  gas  outlets. 


er.  G  E  Carlson  Co.  1601  34th  Ave. 
ALTER  STORE  AND  FLAT,  $5000;  1 
4507  Mission ;  owner.  Mrs  J  Keane,  i 
prem ;  builder,  Bosnos  Construction  I 
Co,  4666  Mission  St.  | 


each;  E  Athens  100,  125  N  Brazil; 
owner,  A  Schrang;  plans  by  B  K 
Dobkowitz,  425  Monterey  Blvd; 
contractor,  Marvery  Shirley,  137% 
Joost  Ave. 


W  R  White,  premises;   contractor, 
Oliver    &   Cobura,    1006    Pardee. 

ALTER,    $8000;   2401    Dowling   Place;  ;  Mar.   15,  1946— E  44th  Ave  275,  300. 
owner,   Dr   E  A  Toconetti   and  Dr  {     325,   350,   375,   400,  425   and   450  S      i 
B  W  Pavone,  241  Glenmore  Glade,  !     Ortega.  Walter  E  and  Max  Hanr      | 
Oakland ;    contractor,    H    T    Paige,  i     sen,   Inc,   to  whom  it   may   con-      j  ..^ 

5651   Oak  Grove  Avenue,  Oakland ;  |     cem Mar.  15,  1946 

plans  by  L  F  Hyde.  1  Mar.  16,  1946—684  Mission  St ;  Thal- 

ALTER,  $11,000 ;  2471  Shattuck  Ave ;  j     son  Co  to  Jacks  &  Irvine i 

ovvner,  Webb  Motor  Co,   premises ;  j     Mar.  7,  1946  I  "^ 

contractor,    W   F  Lynn,    1040   Fol- 


Fornace  Permits 


^^'^ETols^^S^H^tt^^tT  o^r.  '  A^TER  front  of  bldg  and  install  fix 
King  Extract  Co.  1779  Folsom  St; 
builder,  Barrett  &  Hilp,  918  Harri- 
son St 

STORE  (l-8tory  frame).  $3000:  W  3rd 
St  176.2  S  Bayview;  owner,  R  Bar- 
sottl,  1649  Newark  St ;  day  work. 

ALTER  DWELLINGS  (4)  $3000 each;  I  ^  -  Fourth  Church  of  Christ; 
N  Alemany  192.971,  225.670,  250.670.  |  ^^^^^^e^  John  K  Rode;  contrac- 
275.670  E  Liebig :  owner  and  builder,  ,  ^^^  ^  j  Eikingston,  33  Sutro  Hgts. 
T  J  SulUvan.  1695  Alemany  Blvd;  |  ^lTER  ,«arage  into  3-room  house, 
architect.  Sam  Postll,  3075  Geneva  :  ^^^^^ .  ^2  Silliman  St ;  owner  and 
■^^®-  contractor,   Lucile  Pagano. 

ALTER  STORE,  $2000:  2794  Calif  or- jj^^gLLING,    1-story    frame,    $4500; 
nia  St;  owner.  Amelia  Cassassa,  73 
Stanyan ;     builder.     L   Murer.    1274 


ger  Ave;  plans  by  Jos  W  Plachek 
ADDN,     $6000;     2535     Buena     Vista; 
owner,   F  J   Carmody,   prem ;    con 


I 


OAKLAND 


ALAMEDA  COUNTY 


2028   E   29th    St;   owner,   Garshall; 


tractor.    F    A    Younger,    2334    38th   Recorded  .  ^.  .i^'^^^K^'^  [''^til^'  ^iZ^^vV-  ^^^^ 

Ave    Oakland  IMarch  16,   1946—3616-18-29-22   High  1267     81st     Ave,     owner,     ruiuam , 

.  ne.  S  Ba.v.ew;  o,...  R  Bar-  I  «|-   --„- i  V^^  'tr'it^:  \     t^c'J  ^^0^^  ^S-t.  \     TJi  S^llUu^^'  Z.^'^t     1     m"'  ^  ^^^tB  EB^' 
sottl,  1649  Newark  St ;  day  work.        ;     o    Clement   107  6   E    Funston    Ave;    rqOFING,  $779;   2939  Dwight;  own- ;     Oakland.      East     Shore     Homes.       dealer,  C  W  Roland ;  floor  furnace. 

S    Clement   ly^t,  _.    .       '  ^^'^''^'''^^  *^^  ^^^y^^^^^. .    ^^^{^^^^^,     Ins  to  P  F  Heraty... Mar  13.  1946  I     5457  Broadway ;  owner,  Gaine ;  deal- 

Atlas   Rfg  Co,   5000  E   14th   Street,   March  15,  1946—1047  77th  AVENUE      ,  er.  Atlas  Heating;  central  furnace. 
Oakland.  I     Oakland.    Casper  Cuschera  to  M      !     6450    Mokelumne;    owner.    Weston; 


Quesada.  ]  CONVERT    garage    of    dwelling    to 

ALTER  CAFE,  $2000;  182  S  Van  Ness  i     ^j^^^^j  office,  $1000;  325  Castro  St; 
Ave;     owner,    BuUer    Dick,    prem;,     owner,  C  W  deGuerre. 


REPAIRS.   $985;   866   Spruce    Street; 

owner,  Henry  J  Hansen,  premises;    March    16,    1946—1512    FRANKLIN 
contractor,    Acteen    Chem    Service,        St,    Oakland.     Pacific    Telephone 

„ 2nd  and  Addison.  !     &  Telegraph  Co  to  N  H  SJoberg 

E    Tunnel    75    N    Blanken ;    owner  .  ALTER,     $500;     2314    Grove:     owner  |     &  Son March  7,  1946 

and  builder,   W  M  Cauley.  ■       and    contractor.   City    of    Berkley,  ,  March    16,   1946—3942   WILDA   Ave 


builder.     Rex    Cabinet     Shop,     1815 
Minna  St 

LINK  TRAINER  (1-story  frame), 
$.'700;  W  Mission  250  N  Curvier; 
owner  and  builder,  J  P  Herlihy,  270 
Valley. 

ALTER  DWELLING.  $1500;  2151  16th 
Ave;  owner.  H  L  Michaels,  prem; 
dav  work. 

ALTER  DWELLING,  $1000 :  2301  25th 
Ave;  owner.  Mrs  Kelly,  2048  Mar- 
ket St;  builder.  Ira  W  Cobum,  2048 
Market  St  | 

ALTER  HOTEL.  $800;  351  Geary  St;  | 
owner.  Hotel  Stewart,  prem ;  build-  J 
er.   Henry   Arian   Construction   Co, 
4142  Geary  Blvd. 

ALTER  DWELLING.  $800;  1933  Tar- 
aval St ;  owner.  Mr  Coleman,  prem ; 


INDUSTRIAL  bldg.  Class  C,  $12,- 
000;  SW  Cor  Minna  and  Russ  Sts; 
owner,  A  C  LoPrest  Co;  architect, 
John  H  Devitt  580  Market  St; 
engineer,  Henry  J  Degenkolb,  1746 
13th  St  Oakland. 

DWELLINGS,  16  1 -story  frame,  $5,- 
000  each;  E  45th  Ave  175,  200,  225. 
250  N  Santiago ;  E  45th  Ave  150,  175 
N  Moraga;  W  46th  Ave  225,  250  N 
Ortega;  N  Pacheco  32.6,  82.6  W 
47th  Ave;  N  Pacheco  82.6,  107.6  E 

1  48th  Ave;  E  44th  Ave  250  S  San- 
tiago; E  44th  Ave  160,  125  S  Law- 
ton;  E  4th  Ave  2z5  S  Santiago  St; 
owner  and  builder,  M  J  King,  Inc, 
231  Franklin  St;  architect,  J  Lloyd 
Conrich,  558  33rd  Ave;  (12)  at  $5700 
each;    (4)    at    $5000    each. 


2134   Grove    St 

ALTER,    $2200;    1156    Arch;    owner, 
Etcheverry,     prem ;     contractor,     A 
Gamero,     2505     Panhandle.     Rich-  ; 
Mond ;    architect,   A  A   Cantin,    704  i 
Market    St,    San    Francisco.  | 

ALTER,    $500;    1891    Harmon;    own 


Drinkward  March   5,  1946  ,  dealer.  Atlas  Heating;  floor  furnace. 

1125  Mountain  Blvd;  owner,  John- 
son; dealer,  H  K  Flowers;  central 
furnace. 

7402    Deerwood;    owner,    Dowling: 
dealer,  Chas  Smith;   central  furnace, 
and   211   Monte  Vista   Ave,   Oak-      |      3905     Broadway;     owner,    Becken- 
land.   Raymond  R  Clot  to  Wm  F      I  ridge;    dealer.   Bay   Cities    Heat   Co; 

Beckett March    15,    1946  j  central  furnace. 

!      1305    50th     Ave;     owner,     Deaslon; 
floor  furnace. 
SAN  MATEO  COUNTY  (     6008  Monadnock ;   owner.  F  A  Bor- 
'ges:  dealer,  C  &  M  Stove  Shop;  floor 


9918  Powell  and  (]reary;  owner. 
Hotel  St  Francis ;  contractor  Marelco, 
Inc ;  3  switches ;  1  plug. 

9919  870  Market;  owner,  Flood 
Bldg;  c<i)ntractor.  Central  Electric;  14 
outlets;  11  switches;  7  plugs. 

9920  1171  Folsom;   owner,   Folsom  '  i   circuit 
Market)  contractor.  Central  Electric;  .     759     1918  Chestnut;   owner,   ; 

1  plug.  {contractor,  Rochester  Electric;  8  flx- 

9921  61  6th  St ;  owner,  Allen's  Cafe ;  1  tures. 

contractor.  Central  Electric;  1  plug,      j     760    2634  Acton;  owner,  J  M  Walk- 

9922  1627  Buchanan;  owner,  NeiselJer;  contractor.  El  Cerrito  Electric;  9 
Cafe;   oontractor,  Byington  Electric;  ! fixtures. 

2  plugs  1  motors.  j     751    2770  Mabel ;  owner,  J  M  Walk- 

9923  425  Thornton  ;  owner,  Car-  !  er ;  contractor.  El  Cerrito  Electric ;  9 
raro;    contractor,    O   J    Ferrera;    10  i  fixtures. 

outlets ;:  8  switches  ;  10  plugs.  1     752     1506  Kains ;  owner,  J  M  Walk- 

9924-218  101,  107,  111,  115,  121  Venus;  er;  contractor.  El  Cerrito  Electric; 
owner,  Carraro ;  contractor,  O  J  Fer-  1 10  outlets ;  9  switches ;  15  plugs ;  3 
rera ;  iCt  outlets ;  8  switches ;  10  plugs,  i  circuits. 

9929  60  Lucy ;  owner,  Carraro ;  con-  ;  753  1510  Kains ;  owner,  J  M  Walk- 
tractor,  O  J  Ferrera;  10  outlets;  Sjer;  contractor,  El  Cerrito  Electric; 
switchers ;  10  plugs.  iq   outlets ;   9   switches ;    15    plugs ;    3 

9930  631   Amhurst ;    owner.   Pratt ;  j  circuits. 

contractor.  O  J  Ferrera;  ^..        j     ^^     ^^qj^  Solano;  ovs-ner,  Harry  Sll- 

9931  1801  15th  Ave;  owner,  Doel- 1^^^..  contractor.  El  Cerrito  Electric; 
ger;  contractor,  Richmond  Electric;  Ijg  outlets;  15  switches;  14  plugs;  15 
11    outlets ;    11    switches ;    11    plugs ;  .  circuits. 

service.  755      1626    Chestnut;     owner,    Wm 

9932-38  809-19-29-39-49-65-85  No-  \^^^^.  contractor.  El  Cerrito  Electric; 
riega;  contractor.  Richmond  Electric;  ;  ^jg^g  4  switches;  3  plugs;  2  clr- 
11    outlets;    11    switches;    11    Plug8;i*J^ 

service.      ^,    ^       ^     ,  ,  <     768  1348  Nielsen ;  owner,  J  M  Walk- 

9939  255  Grant  Ave;  owner  J  ,  ^^  contractor.  El  Cerrito  Electric:  0 
Jacobs;  contractor,  Decker  Electric,  i  ^^^,^^  g  switches;  13  plugs:  3  <ar. 
28  outWts ;  3  switches ;  11  plugs ;  serv-    ^^.^^  j^ 

ice.  T  11.1-      '     767     2119  West;   owner,   R  Mason; 

9940  60  California;  owner,  Libby- I  ^^^^j.^  ^j  Cerrito  Electric;  24 
McNeir  &  Libby;  contractor,  Decker  i^^^^^^ .  jg  switches;  16  plugs;  4  cir- 
Electnd-;  alterations.                                     cults'  21  motors;  10  new  services;  8 

9941  719  Sacramento;  owner.  Tay-  I   ^^^^j^j^^^ 

lor;  corttractor,  P&  J  Electric;  6  out-        ^^      ^^^    Hopkins;    owner.   W    M 
lets ;  4  awitches ;  10  plugs.  Farriss ;   contractor,  El  Cerrito  Elec- 

9942  1526   29th    Ave;    owner,   L  F   ^j.^^,-  12  fixtures. 

Brown  1  contractor,  Leland  F  Bro^^-n ;        ^^     2934  Ellis ;  owner,  J  M  Walk- 
1  plug-  _      --..^      er;  contractor,  El  Cerrito  Electric;  » 

9943  1   Otsego;    owner,   De   Bene-   ^^^'^^^.^8 
detti;  contractor,  Grandi  Electric;  10  ^ 

outlets     8  switches;  6  plugs.  1     770     2741  Dahr;  owner,  J  M  Walk- 

9944  215  2nd  St;  owner,  Photo j^j..  contractor,  El  Cerrito  Electric;  9 
Shop;     contractor,    Grandi    Electric;   fixtures. 

771     2113   Channlng;    owner,   W  H 


er  and  contractor,  E  G  Ogle,  1740   Recorded  Accepted  .furnace. 

Mar.    14,    1946—504-506    Peninsular  3257    35th    Ave;    owner,    Meyland; 

Ave,  San   Mateo.  William  W  GUI      j  dealer.  E  M  Maloney;  floor  furnace 


Walnut 
REPAIRS,    $1200;    1511-C    Fairview ; 

owner,    W    J    Taylor,    2732    Dohr ;  ,  „     r    .  ,    ,.t  t:,,^       ^     o* 

contractor.    Van    Bokkelen    -    Cole,    Mar.  15,  1946-Lot  1,  N  Eldorado  St 
955  22nd  St,   Oakland. 


9945    45  Eckert;  owner,  Photo  De- 


Probert;  contractor.  White  Electric; 


velopment;   contractor,  Grandi  Elec-    jj  outleU;  6  switches;   18  plugs;   13 
Iric;  alterations.  ^    j  circuits. 


Hospital;    contractor,    Wells   Good 

^ enough,   49  Wells    Ave. 

builder,    McKeon    Construction    Co.  ip^'j^'-p  'porch    of  "residence,    $2300;  j  GARAGE,    type    3,    $3000;    135   Addi- 
550  Taraval.  i     jg   Bonvlew   St ;    o>Vner,   John   Mc-        son  Ave ;  owner  and  builder,  Nich- 

ALTER  DWELLING,  $750;  393  Paris  I     Qraw      plans    by    J    W    Frey.    345       ols  &  White,  156  University  Ave. 
St :  owner.  Mariano  Marincco.  prem ;  •     Vermont     St  •     contractor,    Cramer  I  ALTER  garage,  $600 ;  2331  Tasso  St ; 


Henry  Voelker,  etc,  to  same ;nace. 

Mar.  14,  1946  i      5^5    Rosal    Ave ;     owner.     Jartson ; 

Mar.  15,  1946— Lots  28  and  29,  Block      'dealer,    Atlas    Heating;    central    fur- 
15,  Central  Park.  Ben  Demana  Jr      'nace. 

to  Henry  H  Werner Mar.  16,  1946       2317     103rd     Ave ;     owner.     Harvey 

RESIDENCE,  two-story  and  garage,  |  Mar.  15,  1946— Lot  4,  Block  8,  Bur-        Kroll ;    dealer.    Witharm ;    floor    f ur- 
$22,500 ;    510   N   California   Avenue ;  i     iingame  Gardens.  Chas  F  Schurtz 
owner,    Dr   C    L   Carlisle,    Veterans  J 


PALO    ALTO 


builder.    United    Roofing    &    Siding  |     ^^^     345   Vermont    St 
Co.  2906  Mission  St  'MEZZANINE   floor  over   front   floor 

ALTER  STORE.  $700;  615  Keamy  St;  {     ^^^^^      $2000;     901     Minnesota     St; 
owner.  Y  W  Wong.  617  Keamy  St;  j     ^^ner.    International    Paint    Corn- 


owner,    John    CJallaher ;    contractor,  j 
H  S   Shelton,  940  Woodland   Ave.       j 
RESIDENCE,     1-story,     $3600;     933 
Addison    Ave;    owner   amd    builder. 


nace. 

Jr  to  whom  it  may  concern ;      4325  Harboard  Dr;  owner,  Splvock; 

-Mar.  10,  1946  I  dealer.  Witharm ;  central  furnace. 

9877  Toler:  owner,  Scherman ;  deal- 
er, L  F  Witharm ;  floor  furnace. 
!     2224  108th  Ave;  owner,  Stan  Davis; 
,  dealer,  Witharm  :  floor  furnace. 
!      5834    Moraga    Rd ;    owner.    Trend; 
'dealer,  L  F  Witharm;  floor  furnace. 


NoQ-Responsibility 


SAN    FRANCISCO 


builder.  Larry  P  Lee.  1104  Stockton.  ;     pany ;' contractor,  Leonard  Salomon  I     B.  E  Welles,  935  Addison  Ave.  ,  ^^    1946—747-49  Market   M  L 

.  _      — ^-^T^      ,-,   _* * «^         t-      J  .     _.  .ALTER  residence.  $1000;  2480  hn->  ant  j        _      _,  iwitrhpll    as    to    im- 

f'^°"7rd,?v°"co'nst'?To"332°El|      P^ovemTts^rp^o^ertj^ 
tractor,  Lmdley   Constr  Co.   332   El  |  ^P^     ^^     1946-1345-61    Grant    Ave. 

ASSrbusTnes     bldg,     -<.nnoo-     375  1     Wilfred  Eng.  etux.  and  Him  Loy 


CAT      SHELTER      (1-story     frame).  ,      J734-  Broderick  St 

$500;  rear-^f  130  Swiss  Ave;  own-  I  ASBESTOS  siding  and  new  steps  to 
er.  Dr  Albert  Frohne.  130  Swiss  ,  fiats.  $1000 ;  264  29th  St ;  owner,  J 
Ave;  day  work.  ^  Meixner;  contractor,  Coast  Con- 

ALTER  DWELLING,   $500;  414  36th  j     gtruction  Co,  2171  Market  St 


$20.000 ;     375 


Ave;  owner,  E  Goasch,  prem;  build-  IreMOVE  glass  in  front  of  bldg  and  j     University   Ave;   owner 


er,    Hamill    Constmction    Co,    4124 

Geary  Blvd. 
ALTER  3  FLATS  TO  4  APTS..  $500; 

790-2-4  Lyon   St;    owners,   Mr  and 

Mrs  J  Ruggiero,  790  Lyon  St;  day 

work. 
ALTER  dwelling.  $1000;  2807  Stelner; 

owner,   Frank    L   Anderson,    prem. 
ALTER  haverda.shers'  $982 ;  1050  Tar- 


remodel  entrances  leading  into 
bedroom,  $800;  SW  Cor  Bay  and 
Powell  Sts;  owner,  Luis  BuUo; 
contractor,  J  F  Ciatti.  1755  Quesada 
Avenue. 


R   D   and       Chow,  etux,   as  to  improvements 


S   V    Ogie^    and    L   Wheeler.    Palo  i     on  Property. 

^t;  pCs%-a"w"c^otferi^^i;  ^t  ]^n.^^si^^^  Fr^^l^.lL'^ts  II 
mont  property. 


;  I  Airport  Extension  Fill,  Pave- 
!  Iment,  Related  Construction, 
i  I       San  Francisco  Airport 


sten:   19  plugs.  :  outlet 

9947  2325  Polk  St ;  owner,  Menlo  ,  773  2336  Jefferson  :  owner.  T  Ward ; 
Corp;  dontractor,  MacCabe  Electric ;  i  ^^^^^.j^ctor.  White  Electric ;  6  fixtures, 
service  !     774     925  The  Alameda;  owner.  L  L 

9948  166  10th  St;  owner,  Peopl* ■  | cross ;  contractor.  White  Electric;  1 
Laundry ;  contractor,  MacCabe  Elec-  1  0^^^^ .  1  switch ;  1  fixtures. 

trie  ;  3  outlets ;  3  switches ;   3  plugs ;  j     775    2021  Channlng ;  owner,  Chas  D 
alterations.  jarrett ;  contractor.  White  Electric;  6 

9949  1  Division  St;  owner.  Sea-  j  ^^^j^^g.  g  glitches;  9  plugs;  t  clr- 
board  Transportation  Co ;  contractor,  1  ^.^^^ 

MacCabe  Electric:  service.  I     77^     ^224    Oxford:    owner,    G   Cas- 

9950  E  Tereslta  Blvd  75  N  Evelyn  I  ^j^y .  contractor.  White  Electric ;  19 
Way ;  owner  and  contractor,  B  A  ,  0^1^^^ .  jq  switches ;  13  plugs :  6  cir- 
Koenigi;  <  cults 

9951-*4  151.  155.  159.  163  Melrose;  1  ^^^  ^^^e  Grant;  owner.  E  B  Swit- 
owner.  T  Meyer;  contractor,  E  Ai^^^..  contractor.  White  Electric;  9 
Koenig,    11    outlets;    12   switches;    13  ^^^^j^^^.    ^   s^.jtches ;   8  plugs;    4   clr- 


plugs. 


OAKLAND 


!  cults. 

'      778      2420    Ridge    Rd ;    owner.    U    C 
Sturents*    Co-op;     contractor.     White 
;  Electric;  20  fixtures. 

779    2216  Channlng;  owner,  K  Freu- 


MENLO   PARK 


I 


OAKLAND !nEON    Sign.    $1000;    449  El   Camino; 

.    .  ^     ,     _„      ,_-'•      owner,    E    M    Rankin;    contractor, 

aval  St;  owner,  Harry  Rabinovich,  ;  ADDITION.    1-story    steel,    $750;    100       ^^^coe    Sign    Co,    284    Donohue    St 
prem;   contractor,    Hill   and    Smale,,      MacArthur  Blvd;    owner  and    con-,      ^ast    Palo    Alto 
586  6th  Ave.  '.      tractor.     General     Pet     Corp.     417  j  ^^TER    store    bldg.    $1000 ;    1215    El 

ALTER     tavern.     $900;     SE     Pacific.      Montgomery    St,    San    Francisco^.  ^  |     Camino   Real;   owner  and   contrac 


UeisFSed 


BIDS:  Public  Utilities  Commission, 
Room  287.  City  Hall;  Contract  No.  82; 
March  26,  3  P.  M. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Aves.,  South  San  Francisco. 

Union  Paving  Co.  ,212  Babcock 
Bldg.,  San  Francisco. 


36193     1112  Franklin  Street;  owner,,  -  ,ifvw^    ipi^»,ho.     h 

W,m,.! contractor.  R  J   Petersen;   >«  j  J;[,^,.-^^-.'-ih^'"  nx'.^^V  .o' 

'  36194    W  Harrison  bet  8th  and  9th  ;  i  plugs ;  5  circuits.  „  «,  o  ...k 

owner^Lyon  Storage  &  Moving  Co;  i  780  ^^^  Bonita ;  owner,  BFScrib- 
contradtor  Moody  &  Sweazev ;  mo-  ner;  contractor.  White  Electric.  1 
contraqtor.    .1       y  I  outlet ;  1  switch;  1  fixture;  3  plugs. 

'     781     1821  San  Juan;  owner,  ._ : 


SAN   FRANCISCO 


and  Front  Sts:  owner.  Geo  Lago-  ALTER  and  repairs.  $900;  1669  15th 
mar.'iino,  co/  contr;  contractor,  L  St;  owner  and  contractor,  David 
Salomon,   1734  Broderick   St.  j      Moore,  332   Chester  St. 

ALTER   flat.'^.    $500;    2950    Divisadero    ALTER,    $700;    2014   5th    Ave;    owner 
St ;  owner,  T  H  Laf renz.  premises ;  |     and     contractor,     John     W     Major, 
contractor.     Robt     McCarthy,     1050  i      premises. 
Kirkham    St  'ALTER.    $500;    2240    Ransome    Ave; 


BUILDING  PERMITS 

Granted 


Camino    Real.  j 

ALTER  guest  house.  $1000:   785  Ho-, 
bart;   owner  and   contractor,   Dr  A 
1      R   Hedge,    785    Hobart    St. 
;  STORE  bldgs,  two,  $25,000  each  ;  Lots  ; 

.     .  ^w     .        T^i  i      16   and    162   Crane    Subdiv ;    owner,, 

owner   and    contractor,    Charles   Dl  |      ^  ^  Chamberlain ;   contractor,   Pe- 
Ban.    premises.  j      ninsula    Pacific    Constr  Co.    Spring; 

STORE   bldg,    $975 ;   9245    E    14th    St ;  ! 


»     /-•     ^  ,1       e     a„„=     ^f^K    vi  I  Recorded  Amount 

tor^    A    C^ardella    &    Sons,    1215    ^l  |  j^ar.    18,    1946— W    Costa    and    Bay 
"'   '  Shore  Blvd.  Grant  Whitaker  and 


Donald  E  Manning  vs  Joseph  and 
Paoliva  Franzella $9,110.00 


SAN   MATEO  COUNTY 


^  ^        J   ,0.  .       i  Recorded  Amount    St.,  San  Francisco. 

,.„o.  or,H    h.niH^r    B   D  Van   Na-  •      ^"<^   Chestnut   Sts.    Redwood   City     '  1946-Lots  8  and  9.  Block      ,      Charies  L  Harney,  625  Market  St. 

owner  and   builder,   B   U    van    XNa    I  RESIDENCE,    1-family    6-room.    and  ;  ^^r.   i-j.   liMOp LX)is  o  «""     •  ' 

detached  garage.  $12^000 ;  Lot  7  Blk  I     ^   Baj^vood.  Henr>-  Aarian_Con 


B.    Stanford    Gardens;    owner    and 


SAN   BRUNO 


SAN    FRANCISCO 


MARCH   15.   1946 


I     der.  premises. 

'SIGN,  electric,  $500;  1629  Broadway; 
I      owner,    Dr   De   Gloria  and   Dr  Re-  , 
!      velli,   prem ;   contractor,   Spott  Elec  ! 
!      Co,  576  22nd   St  | 

j  ADDN.    $700 ;     5356    Calaveras    Ave ;  1 

j     owner  and  builder,  Mrs  Agnes  Huff  •  ^j^jjj^    ^^    dwelling,    $1000;    635    San 

premises.  j      Bruno  Ave  East;  owner,  E  Wilcox, 

ADDN  to  dwelling,  $3000;  2115  East  1      prem;   contractor,  C   E  Burichardt, 

17th   St ;    owner,   Jesse    Machado.  [      g^^    Bruno. 
I      1650    21st    Ave;     contractor,    W    A    druG  STORE,  $12,000;  551  San  Ma- 
1     McLeod.    2430    Durant    Ave,     Ber-  i      ^^q    Ave ;    owner,    J    Maule,    prem ; 
keley.  !     contractor,   not  let;   architect,  Wm 

H  Rowe,   214  Front  St   S  F. 


_    __  San  Francisco. 

struct"ion  Co  vs  Mrs  L  A  David-      '      Pacific  Bridge  Co.,  333  Keamy  St. 

,      son    alias  $3,000.00    San  Francisco. 

builder.    Sunlite   Homes,    Inc.  j  ^ar   15   1946^Lot  L  Bio^k  10.  Hay-      i      Eaton    &    Smith.    715    Ocean    Ave., 

ward'  Park.   H  E    Casey    Co    vs      I  San  Francisco.  ,    „       ,       ^. 

Felix  Zinearelli      $159.15!     Western    Dredging   &  Construction 


tors. 

^6195     4270  Piedmont   Ave;   owner, 

Washeif      contractor.    Western    Neon  j  contractor.  White  Electric;   1    outlet; 

Corn     Mzn                                                       ,'1  switch;  1  fixture;  5  plugs. 
36196    1915  Broadway;  o\vner.  Kul-  1      782      2940    College;    owner,       -.; 

char ;  clontractor.  Western  Neon  Cor-  .  contractor.  White  Electric ;  new  serv- 
.     San  Francisco  Bridge  Co..  503  Mar- I  poratioh ;    sign.  r*^tv,»    ,.,,,:,        4  t -«-.  ^„rr,»T- 

(ket  St.,  San  Francisco.  !     36197      519    17th    St;    owner     Roxy        783    V'  ^^u  ^f*  Hr^!I'n.^' * 

I      Macco     Construction     Co..     Freight  1  Theatre ;  contractor,  Matson  Electric  ;  contractor    White  Electric     ran^e^ 

Equiprtent    Co;    alterations.  |     784    1574  Euclid ;  owner,  H  H  Whit- 

36198  1419    Broadway.    3rd    floor;  ;ing;     contractor.    White    Electric;     1 
owner     Nebecker;     contractor,     T     L  ,  outlet :  7  swltx-hes;  4  plugs. 
Rosenbferg   Co;   3   fixtures.  ,     785  1631  Stuart;  owner.  C  H  Kenan; 

36199  257  12th  St;  owner.  Rain-  1  contractor,  Thos  C  Moody  Electric; 
bow  Cliub ;  contractor,  General  Neon  j  6  outlets ;  2  switches ;  5  plugs ;  2  cir- 
Lite  Col;  sign.  1  cults. 

36200  1532  San  Pablo  Ave ;  owner,  786  2367  Telegraph  Ave ;  owner.  L. 
Blue  Bjrd  Beauty  Saiun ;  contractor,  I  Blake,  lessee;  contractor,  Scott  Co; 
General    Neon    Lite   Co;    sign.  j  steam  boiler  pump. 

36201  584  14th  St ;  owner.  Hotel  J  787  2960  College ;  owner.  College 
Sutter:  contractor.  General  Neon  ,  pharmacy ;  contractor.  Spott  Elec- 
Llte  C0;  sign.  }  trie  :   motors. 

36202  10121  San  Leandro  Blvd;  7gg  2239  Summer;  owner,  Cbas  m 
owner,  Mortensen  Rug  Co;  contrac- i  cuahing;  contractor,  Spott  Electric; 
tor.    General    Neon    Lite    Co,    sign.        1 12  fixtures. 

36203  9712  E  14th  St;  owner,  B|  739  2734  San  Pablo;  owner.  Golden 
Townseind;  contractor.  General  Neon    G^te     Products:      contractor.     Spott 


•and   Ferry   Sts.,   Oakland. 

I      Piombo  Bros.  &  Co..  1571  Turk  St, 

j  San    Francisco. 

I     Olympian  Dredging  Co.,  525  Maricet 

St..  San  Francisco. 

Hubert  H.  Everist  Sr.,  604  Mission 

St..   San  Francisco. 
i      Case    Construction     Co.,    Box    416, 

Alameda. 

Ben   C.    Gerwick,    Inc,    112    Market 


CLASS  C  shop  bldg.  $24,000;  SE  cor 
16th  and  Missouri  Sts;  owner.  Hell 
Equipment    Co;     engineer.     George  |  ^ltER    and    addition.    $10,000;    3600 


Pliimbing  Permits 


Lite  CU;   sign. 
36204     2057  Webster  Street;  owner. 


Electric  ;  5  outlets  ;  2  switches  ;  5  fix- 
tures ;  5  plugs:  21  circuits. 


Exchanjge  Diner;  contractor,  General        790      20IO    Center;    owTxer, 


BERKELEY 


Broadway;     o'wner.     Val     Strough, 
prem;     contractor.     Sundberg     and 


SAN    LEANDRO 
Eveleth.    13315    Aurora    Drive,    San  ;  j^qTOR     Repair     Shop,     $8500; 
Leandro ;    architect    I   M    Johnson, 
449  MacArthur  Blvd   West 


Washington,   417   Market   Ct;    con- 
tractor. Larsen  &  Larsen,  629  Bry-  , 
ant   Street  { 

STEEL  Car  wash  rack.  $1000;  South  ; 

Commercial  100  W  Davis  St;  own-  1  

er,    Llnderman    Garage ;    plans    by    REPAIRS,    $3000 ;    472-4   13th    Street ; 
contractor;    John    Munson    &    Son,,     owner   and    contractor,    S    P   Co. 
140   South   Park,  contractor.  'OFFICE,     l-stor>'.    $8000:     9201     San 

OFFICE  and  warehouse.  Class  C,  j  Leandro  St ;  own^r.  Pacific  Pump- 
$45,000 ;  SW  Cor  North  Point  and  ;  jj^  <^q  954  Howird  St,  San  Fran- 
MsLSon  Sts ;  owner  and  builder,  !  cisco ;  contractor.  Empire  Constr 
Laraen   A  Larsen.  ;     co    344  Harriet  St,   San  Francisco. 

DWELLING,  l-story  frame,  $9600 ;  |  ^^A-J^qu^E,  $1900;  1011  Broadway; 
S  Rivera  100  E  17th  Ave ;  owner,  |  o-waer,  A  Bamett,  prem ;  contrac- 
John  Munson :  plans  by  B  K  Dob-  ,  ^^j.  Brumfield  Elec  Sign  Co,  965 
kowitz.   425    Monterey   Bvld.  |      Folsom   St   San    Francisco 

RENOVATE  porch  and  steps,  divid- Ip^^TORY.  l-storv.  $2650;  3404  San 
Ing  room  and  changing  t>athroom  Leandro  St;  owner,  M  A  Castro, 
and  closet  $500;   5$845  Mission   St; 


N   J   Am-  ! 


2917    Benvenue;    owner 
brogia;  dealer,  S  S  Jochums;  2  water       pranks  Dredging  Co.,  260  Calif omU 
closets;  wash  basin;  bath  tun;  suut.jg^     g^^  Francisco, 
shower.  .     .    ■     t.  E.  Connolly,  461  Market  St,  San 


Co.,  315  Park  Central  Bldg..  Los  An 
geles. 

Hydraulic  Dredging  Co.,  Ltd..   1221    ,„  ,«     *_, 

Central  Bank  Bldg.,  Oakland.  Neon  Lite  Co;   sign.  J  contractor.    Conrad    Electric 

Peter  Kiewit  Sons  Co.,  442  Post  St.        36205      1536    Franklin     St;     owner,    ^^^3.  4  fixtures;  11  motors. 
San  Francisco.  {Mint  Jwlip:  contractor.  General  Neon 

George   Pollock    Co.,   Forum   Bldg.,  I  Lite  Co ;   sign. 
Sacramento.  j     36206     420  Franklin  Street;   owner 

Granite  Rock  Co.,  Box  151,  Watson-  \  Bonara  ;     contractor.     General 
vllle. 


4    out- 


Neon 


Lite  Co ;  sign 

_^       _                                             36207      3225    Foothill    Blvd;    owner, 

705   closets;  wash  basin;  bath  tub;  «*** •  i  st?.  San "Francfsco!  ~    '  Cutting;     contractor.     General     Neon 

San    Leandro    Blvd ;    owner.    N    G   shower.                                                            ■     t.  E.  Connolly,  461  Market  St,  San  Lite  C(> ;   sign. 

Vadnais.    prem;    contractor,    Stolte,  .     1015  Creston ;  owner.  Whaley;  deal- ,  p^^j^^^^^  g^jog     3333  Lakeshore  Ave;  owner, 

Inc.   8451   San   Leandro   Blvd,  Oak-    er,  Durant  Plumbing:  sink.                      j      standard  Dredging  Corp..  800  Cen-  Lakeshore   Lounge;   contractor,  Gep- 

1601  Alcatraz;  o-wner -.;  *«**"  j  tral  Bldg.,  Los  Angeles. 

er,  Geo  Stoddard;  sink.  ,._,__  :     American  Dredging  Co.,  1419  Broad 


Classified  Adveriisiig 


1200  7th   St;   owner. 


dealer, 


way.  Oakland. 


owner    and    contractor.    John    and 
Alice  M  Clarlc 
RESIDENCE.     l-stor>',     $7500:     West 


3400  San  Leandro:  contractor,  H 
H  Kruse,  5311  Wentworth  Ave: 
architect.  I  M  Johnson.  449  Mac- 
Arthur    Blvd    West 


16th  Ave  225  S  Uljoa  St;  o^^-ner  and    ALTER,     $1500;      -723    Chestnut     St 


builder,   Chas   Andersen.   150  Gran- 
ville Way. 
DWELLINGS,     two     l-story 


frame. 


SAN    FRANCISCO 
PAVING  TRACK  AREA 


owner.    J    Tallrer.    prem;    contrac- 
tor.   Calif    Rfg    &    Cont    Co,    1630 

„„„_ .  Webster    St  *  .r..  ,*.,., v..    ^^^^^^^  .^..^.^ 

$6000   each:   E   36th    Ave   25,    50   N    dvvteLLING.    l-story   6-room.   $9500;  '  CARROLL  Ave  bet  E  3rd  Street  and 
Ortega;    owner   and    builder.    Rude  j     2339  Thacker>-  Dr;  ow,-ner  and  con- .     ^   Jennings   Ave. 
&    Lipman.    2    Willard    St  tractor.   John   Moxan,   1601   Lincoln    Qwner— Southern    Pacific    Company 

DWELLINGS,     two,    l-story    frame,  |     j^^^    Alameda.  ,,   ,    ,      ^  _«  '  Contractoi^Fay    Improvement   Co. 


land. 
STORE    and    apt    bldg.    $18,000;    815 
San    Leandro    Blvd;    owner.    N    G 

Vadnais,    705    San    Leandro    Blvd;    Schriener  Plumbing;  14  wash  tubs 
contractor,     Stolte,     Inc.    8451     San        i223  Henry ;  owner  and  dealer,  H  P 
Leandro    Blvd,    Oakland.  I  Murphy;    2    water    closets;    3    wash, 

STORE  Bldg,  $18,000;  721  E  14th  St;  {basins;  bath  tub-  sink;  wash  tub.  , 
owner  and  builder.  C  H  Carleton,  1  2821  Grant  owner,  E  Evans ;  dealer,  1 
1287   Washington   Ave.  ,  Allen-Rich ;  water  closet ;  wash  basin ;  ; 

DWELLING,    l-story    6-room,    $7000;ibath  tub     sink 

411  Elsie  Ave;  owner  and  builder,  I     2424  4th  St-   o-wner    :  dealer,  j 

E  H  Mellencamp,  393  Cherrywood.  !  gcott    Co     5   water   clo8*?t8 ;    2   "wrash  , 

ibi^insr2founilns:   2.inks;   2  urt-!      9^6     655    Ellis   St  ;owner^    Dudley 

■    ■  -  -      -  ■'  innU-   9  Hroina  Perkins;  contractor.  Malm  &  Welter; 

BUILDING     COftnrR.ACTS  igoi    Eastshore;    ov.-ner.    A    J   ^c- ;  3  outlets^  _ 

■         ■      ■   Cosker :  dealer.  Scott  Co ;  water  closet       9897     1015   »^ket ;    owner,    ; 

— and  wash  basin  ■  contractor,     Frank    F    Goodman  ;     33 

3018  Harn^r    ou-ner  S  P  M  Vorhies :    outlets ;  6  switches;/  13  pluga 
'dealer   ScoU  Co- ?tak  !      9898    1317-19-21  Masonic  Ave;  own- 

•     S«  F^ncisco-  owner   J  M  Walk-  '  er,  Mrs  RaRamsey;  contractor,  Frank 
.    ilaw    T    .   i-oJTn    n-ater  closet;    F  Goodman;  16  switchmes;  11  plugs; 


Electrical  Permits 


SAN  FRANCISCO  COUNTY 


S    Alemany    Blvd    180    ($7000),    155  ,  ^^jjITION,   $14,000:    2340   lakeshore    ^.j^^  ^^   j^^^^    j  a  irario- water  cu.  - . 

SW    Sickles     ($6900);     owner    and  ;     Ave;  owner,  Walter  Grandona,  ^0    p^^^^^^^  ^^^  .^^^^j  ^^^^^  ^^^  ^,^,g^  !aeaier,j  A  F^^^  ,     ^^    2120  29th  Ave;  owner.  Inger- 

builder.    S    F   Bldg   &    Mtce   Co     U        Lakeshore     Ave;     ^°"^E^<^*°^'     ^^        Specifications  filed  March  12,  1946.  ■      ^^J^g  J^"!  :"°^/  jm  Walker;    man;  contractor,  Adams  Electric  Co; 


er;  dealer,  J  A  Fazio;  ^vater 

w^h    basin;   bath    tub;    sink:    -"^  service.  ^    ^^^^   joo   W   20th    Ave; 
1408  8th   St;   owner,  J   M  Walker:    owner,   NW   Anderson;    contractor, 
dealer  J  A  FaVin  •  water  closet ;  wash    Adams  Electric 


eral  N*on  Lite  Co;   sign. 

36209  2086  Broadway;  owner.  The 
Omar;  contractor.  General  Neon  Lite 

'Co;    sign. 

36210  3123  Carlsen;  owner.  Elk- 
berg;  contractor,  L  E  Chapman; 
motor  Cor  saw. 

36211  1121  Foothill  Blvd;  owner. 
Rose;  contractor.  Fox  Electric  Co; 
service^ 

36212  59-61-3  Pearl  Street;  owner, 
Martin  ,  contractor.  Fox  Electric  Co ; 
alteraiilons 

36213  1730  65th  Avenue:  owner, 
Gizdich:  contractor,  Spott  Electrical 
Co;   service. 

36214  535  E  14th  St;  owner.  Ar- 
nett  A  Son;  contractor,  Spott  Elec 
Co ;    temp     service. 

36215  22nd  and  Broadway;  own- 
er. Cigar  Box;  contractor,  Spott  El 
Co:   m<t>tor8. 

36216  4900  Cochrane;  owner,  Mar- 
shall: contractor,  Spott  Elec  Co;  ser. 


HELP  WANTED 


CONSTR.  SUPTS.  for  Induatrtal 
and  Home  Bldg.  projects.  Perman«»rit 
emphsyment  and  good  saLarr  foe  the 
right  man.  Work  located  In  S«m  Job* 
area.  Reply  Box  315  c/o  DaUy  Pa- 
cific Builder.  (3/18-14-15-18-l»/4«) 


CONSTR.  SUPT.  for  large  butWJng 
contractor.  Must  have  excellent  rec- 
ord and  references.  Salary  to  BHan 
$750  a  month.  Reply  Box  SIX  c/o 
Dally  Pacific  Bulkier. 

(3A3-14-15-18-19/46) 

CHIHF  ESTIMATOR  and  MAN- 
AGER for  large  bWg.  contractor. 
Must  have  excellent  record  and  ref- 
erences. 3alary  to  start  $900  a  month 
Reply  Box  814  c/o  Dally  Pacific  Bldr 
(3/13-14-15-l»-19/46> 


Mills  Bldg:   plans  by  B  K  Dobko 
wiU.   425   Montereyl   Blvd. 

REPAIR  steps  and  stucco  front  of 
bldg.  $500;  84  28th  St;  owner,  Ed- 
win Sully;  contractor,  Wm  Peen- 
stra. 

DWELLINGS,  two  two-9tor>-  frame, 
$11,400  each;  E  Laguna  St  28.6, 
54.6  N  California  St;  owner,  Mil- 
ton H  Lees:  contractor,  Oliver  M 
Rousseau.  725  Tehama  St 

ADDITION  of  coldstorage  rooms, 
machinery  and  working  spaces  to 
bldg,  $4000;  1833  Irving  St;  owner. 
Ella  Kelser;  contractor,  Mundet 
Cork   Corp,    440   Brannan    St. 

REMOVE  old  and  Install  new  tim- 
ber,  plastering  work   in   store   and 


Bokkelen-Cole  Co.  955  22nd  Street; 
plans  by  D  S  Johnson.  955  22nd  St. 

ALTER,  $3000;  5315-17  Grove  St; 
owner.  L  Amos,  424  60th  St;  con- 
tractor. Economy  Bldrs,  476  37th. 

ADDITION,  l-story  concrete.  $30,- 
000;  955  57th  St;  owner,  Froien 
Foods  Distrib,  premises;  contrac- 
tor, Christensen  and  Lyons,  3454 
Harlan  St;  architect,  Alben  Fro- 
berg.  3454   Harlan  St 

ALTER,  $3000;  5105  Dover  Street; 
owner,  Childrens  Hospital  of  East 
Bay.  prem;  contractor,  Christen- 
sen &  Lyons,  3454  Harlan  Street; 
architect  Stone  A  MuUoy.  381 
Bush  St  San  Francisco. 

DWELLING,   l-story   2-room,    $1500; 


1295  Francisco ;  owner,  . 

PAINTING      freight      claim      depot  i  Win'^' ba^^'^^tak-wMirtub.'^  9901     1655  44th  Ave;  owner,   Supe- 

General   Office  Bldg.                               f'^o^  H^^rJ?    n«mer    J   M  Walker;  rior  Building  Co;   contractor,  Adams 

65  MARKET   STREET.                              '                tiearst ,   owner,  v           _  — _^  .,^,__»_;„.    m  «„♦!«♦«  •    in  a-aHt/.h««-   14 


BERKELEY 


dealer,  J  A  Fazio ;  water 


:108et;  wash   Electric;   10  outlets;  10  s-witches;  14 


Owner — Southern   Pacific   Companv.    ;  hasin  •'  haVh'^T.'h"  aink  wash  tub.  plugs  ;  service. 

Specifications  filed  March   4,   1946.  I  j    i  F^^in^*^  w^T/r  cio^euV  5  wash       99O6    1701  Church  St;  owner,  Star 
^  J  A  Fazio,  5  water  cio.'?e«»._,_  Bakery;    contractor,    Weber-Conroy; 


Filed   and  Dated, 
Payments  not  given. 

TOTAL  COST,   $1776 


ALAMEDA  COUNTY 


basins:  sink;  2  urinals;  fountain. 
915  Colusa;  owner,  P  Hamniarberg. 


9906     646    Vallejo;    owner.    Vince's 


743  1367  Miramonte;  owner,  Chas 
Isackson  :  contraxrtor,  Moore  Electric ; 
7  flxttlres 


DRAFTSMAN  wa.nt<x3  A|>|>!y  t« 
John  Hudspeth.  Archllect.  with  •*.!«. 
pies  of  work.  427  13th  St,  Oakland      • 


Experifncad         ARCHIT^'T'ITFIA  L 
DRAFTSMAN.  Call  for  an  iDtervlrw. 

r^^^   „  *         ,^^r    n^^  ^    ^    Roimers,    ALA.,    79    Pmt    St, 

744     2930   Sacramento:   owner.  Geo   g^  Franclsoo. 


F   Do^NUng;    contractor,    Moore  Elec- j 
trie;  2  outlets;  heater 


745  1469  San  Pablo ;  owner, — _--;  |  lumbEK  f.  r  f.uiidir,g  PealiUHiU 
contractor,  T  L  Rosenberg;  1  outlet;  .jj^^^  g^^  Building  Co.  731  Bl  Ca 
1  swlt«|:h;  1  fixture;  1  plug;  1  naotor.  f^^^j  j^^^^^,    r^^^^j  q^^ 


A^^XLL^^J'iZ^^^^^^^^^   Re's-^-umn't;    contVactor.   Weber-Con- 1 

ADDITION  to  commissary  kitchen.     2^       *^^^ '  ^^*^ '  ^  !  roy ;  6  outlets. 

WEST  OAKLAND.    S  P  Commissary  I     ir,^  vt.o«^5„«      ««m«.r  Lyons ;  deal- ,     9907     994-96  Mission   St;   owner,  D 
Owner-Southern   Pacific  Company^    er   wl^t^^^^  ^ndix  '  Michael,  R  Leavey ;  contnictor.  Web- 

Contractor-Stanley    H    Roller.    1694  f  joVe  ^^^^ J^^^?  Aiihby   Laun-    er-Conroy;  4  ouUeU. 


746  31  Menlo  Place ;  owner.  A  Mc 
Killeg*n ;  contractor.  Matson  Elec-  ' 
trie ;  7  outlets ;  9  switches  ;  7  fixtures  .  ■ 
4  plug*;  3  circuits;  heater. 

747  2212   Bancroft;    owner. ; 

contractor,     Matson     Electric;     new 
service. 

748  2413   Shattuck;   owner. 


(3/14-15-18-19-?«.ii. 


POSITION  WANTED 


JUNIOR     ESTIMATOR,     graduate 
Civil  Engineer;  Veteran;  age  29     de- 
_    sires  position  with   contractor    Reply 
•  I  Box  819,  c/o  Dally  Pacific  Builder, 


i-f.K 


■f»tn 


M  ni  ^MaivaapRT 


J^OHi^i 


\ 


PLANS  and 
Speculations 


Salinas:  The  memorial  hospital 
aB»ociation  board  of  directed  i^ 
contemplating    setting   up   a   hos- 

hi^fnlff  "i^^  ^  faciUtate  obtain- 
mg  funds  for  new  buildings.  Un- 
der Senate  bill  586  approved  by 
Governor  Warren  last  year,  the 
project  could  be  estabUshed  as  a 
a  bSL^  i^ue"""^  and  financed  thru 

fean  i  rancisco:  The  San  Fran- 
cisco Housing  Authority  has  asked 
the  city  to  apply  for  Federal  funds 
w  finance  conversion  of  temporary 

I  ^Ln"^  ^^^y  barracks  here  in- 
J  to  2000  temporary  family  dweU- 
f  ?ng  units  for  veterans  and  fam- 
N  iliea.  Units  now  used  at  Hunter's 
fni°^  S*^H,  Receiving  Hospital 
and  Balboa  Park  are  included  in 
the  conversion  plans. 
oOo 
Washington;  A  war  memorial 
stadium,  similar  to  the  large  Rizal 
memorial  stadium  in  Manila,  is 
planned  for  the  hallowed  grounds 
of  Okinawa.  The  athletic  plant 
will  include  equipment  for  football, 
baseball,  swimming,  track,  basket- 
ball, and  many  other  games.  The 
"/•"awa  memorial  would  be  one 
of  the  first  "memorials  that  live" 
for  the  dead  of  World  War  H, 
Col.  Wm.  S.  Moms  said. 
oOo 
San  Francisco:  A  bill  to  auth- 
orize construction  of  extensions  to 
San  Francisco's  Marine  hospital 
was  approved  Monday  by  the 
J^ouse.  It  will  provide  for  $3,500,- 
000  in  construction  of  additional 
dormitory  wings,  interna'  quarters, 
laundry,  garages  and  officers' 
quarters. 

oOo 
Freeno:  Campaigning  has  be- 
gun for  establishment  of  an  agri- 
cultural extension  to  Fresno  State 
College.  J.  E.  O'Neill,  chairman 
of  the  committee  said  $125,000  of 
the  $500,000  sought  has  already 
been  subscribed. 
^ # . 

$100,000  LUMBER  FIRE 

A  blaze  of  undertemined  origin, 
Monday  destroyed  the  main  part 
of  the  Electric  Planning  Mills, 
Stockton,  causing  an  estimated 
$100,000  damage  to  the  plant  which 
only  recently  opened  after  a  year 
of  inactivity.  Lumber  for  more 
than  200  homes  was  being  prepar- 
ed by  the  mill.  .     ^    ^ 
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For  Better  Building  .  .  . 

New  Building  Products  For  Your  Home 

Manufacturers  are  planning  a  host  ef  new  items  to  include  in 
the  new  home,  which  are  either  ready  now  for  difitribution  or  will 
be  ready  shortly,  reports  "Practical  Builder",  Chicago.    Listed  below 

are  some  of  the  very  newest  things 


mm 


STRAY  CATS 


Every  time  there  has  been  a 
meeting  of  the  Big  Three,  it  seems 
to  produce  bags  out  of  which  cats 
crawl  at  the  most  unexpected  and 
embarrassing  moments. 

•  •    • 

The  latest  "cat  -  out-of-the-bag" 
was  released  by  Honorable  Wins- 
ton Churchill  in  his  recent  New 
York  address.  He  stated  that  at 
the  Potsdam  Conference,  Stalin 
was  offered  both  wartime  and 
peacetime  passage-rights  through 
the  Dardanelles.  He  further  stated 
that  Stalin  was  not  satisfied  with 
this,  but  also  wanted  a  fortress 
within  the  Dardanelles. 

•  •     • 

(By  what  right  does  the  Big 
Three,  three  of  a  kind,  three  men 
on  a  horse  or  any  other  "three" 
sit  in  secrecy  and  portion  out  the 
rights  of  some  other  soverign  na- 
tion— even  such  a  "so-and-so"  na- 
tion as  Turkey?) 

•  •    • 

What  ever  became  of  the  idea 
of  "Open  covenants,  openly  arrived 
at?" 

•  •    • 

Churchill  did  not  state  whether 
Stalin   had   been    given   this    fort- 
ress   within    the    Dardanelles — but 
Stalin    has    generally    been    given 
anything  he  has  reached  for — and 
this  is  probably  another  cat  that 
will  come  out  of  the  bag  later. 
-k    -k    it 
How  many  cats  will  a  bag 
hold — and    how    many    bags 
are  there? 


SACRAMENTO  BUILDING 
PERMIT  COVERAGE 

Keeping  pace  with  the  rapid 
growth  of  the  construction  in- 
dustry, the  Daily  Pacific  Builder 
is  pleased  to  announce  today  that 
it  now  publishes  all  building  per- 
mits granted  in  the  city  of  Sac- 
ramento. 

These  timely  reports,  trans- 
mitted each  day  direct  to  our 
editorial  offices  over  a  direct- 
wire  teletype  machine,  bring  our 
readers  the  latest,  most  accurate 
reports  of  the  Sacramento  build- 
ing plans. 


which  you  may  reasonably  expect 
to  include  in  homes  now  under 
construction. 

A   new   basement   incinerator  is 
on   the   market  which  should  pro- 
vide a  quick,  sure,  odorless  way  to 
bum   all    wet  or   dry   garbage   or 
refuse,  and  is  particularly  adapt- 
able to  gas  or  oil  heated  homes. 
Along  this  same  line  is  a  new  wet- 
garbage  incinerator  which  is  used  , 
for  efficient  disposition  of  wet  gar-   |l/|^f*jl    |-»-,il,^|.! 
bage  and  all  kinds  of  rubbish  andil'ICloI    105111311011 
which    dehydrates    wet    refuse    as    4         "ill        a        • 
well  as  agitates  packed-down   pa-  AVail«lbl€   AfifSUIl 
per  for  rapid  burning.  i  ° 

A  new  miniature  'Venetian  blind" 
tjrpe  screening  made  of  bronze 
wire  is  bemg  produced.  The  pur- 
pose of  the  screening  is  to  perform 
the  combined   services   of  awning 


For  the  first  time  since   before 

the  war  and  carrying  a  new  name, 

Rej-n-o-met,   formerly  called   Rey- 

witr  cumuiiieu   services   01    awning  1  J^o'ds    Metallation,    is    now   avail- 

and  screens,  permitting  light  and '  ^^^^    *«    t^e    building   industry   in 

air  to  enter  rooms,  yet  excluding   ^'^^^'^^'^    rai,f«»n,o    ov,^    ^ — 

the   sun's  heat  and   insects. 

A  "Venetian  blind"  type  window 


with  slats  of  glass  instead  of  wood 
or  metal  has  also  been  announced. 
The  "window"  has  the  exact  j:p- 
pearance  of  a  Venetian  blind,  but 
the  salts,  although  movable  like  a 
blind,  cannot  be  raised  and  lower- 
ed. Its  purpose  is  to  get  maximum 
window  ventilation,  to  make  pos- 
sible the  simultaneous  cleaning  of 
both   inside   and  outside  of  glass, 


northern  California  and  western 
Nevada. 

This  home  insulation  material 
is  distributed  by  Western  Asbes- 
tos Co.,  whose  main  office  is  in 
San  Francisco,  with  branches  in 
Oakland  and  Sacramento. 

For  the  past  11  years,  Western 
Asbestos  Company  has  been  as- 
sociated with  the  Reynolds  Metals 
Co.  as  a  distributor  in  this  area. 

Two  types  of  Reyn-o-met  are 
obtainable:     type    "B"    with    foil 


^..v.      ...uxv.^     c».ivi     v/uvoiut     ui      giaoo,      "•-•        'J  f^  "  Willi       XUll 

and   to   provide   weathertight   seal    mounted   on    both    sides   of   heavy 

nofjiiriBf    rain    on/^    t,r%n*,r  kraft.     nanpr      a1^^i     t\Tr\a     ('/'''>     -.■.tt-i. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

Enterprise  10930  TWinoaks  3622 


against  rain  and  snow 

A  portable  steam  radiator  which 
works  on  the  same  principle  as 
permanent  radiators  is  available 
for  use  in  hard-to-warm  areas.  It 
can  be  carried  from  room  to  room, 
and  works  by  simplv  plugging  in 
to   the   nearest  electrical  outlet. 

A  new  type  ventilator  converts 
wind  currents  into  a  powerful  sue-  ] 
tion  force  that  rapidly  exhausts 
stale  air  from  the  interior  of  the 
home.  The  ventilator  is  located  in 
the  roof  and  exhausts  hot  air  from 
the  attic  while  letting  in  fresh  cool 
air  through   register  openings. 

These  are  just  a  few  of  the 
many  new  products  that  the  build- 


kraft  paper,  and  type  "C"  with 
foil  mounted  on  one  side  of  heavy 
kraft  paper. 

# 

Oakland  Buflders 
Elect  Officers 

At  the  March  12  election  of  of- 
ficers, the  Bui'Jers'  Exchange  of 
Oakland  elected  the  following  men: 

Hal  Benn.-tt,  J.  E.  Carlstrom,  H. 
J.  Christevisen,  R.  C.  Fischer,  Wm. 
J.  Goodman,  N.  V.  Heathoni,  Don 
Kirby,  Wm.  E.  McGrath,  P.  S, 
Ricker,  C.  H.  Thrams, 


Mr.  and  Mrs.  John  Q.  Citizen,' 
1946  model,  have  nothing  on  the 
folks  who  lived  in  Babylonia  some 
5000  years  ago.  This  clay  pipe — 
a  forerunner  of  today's  highly  im- 
proved product — was  used  as  a 
house  sewer  back  in  3100  B.  C. 
It  was  still  in  useable  condition 
when  unearthed  by  an  historical 
expedition  a   few   years   ago. 


BURKE  FORM  CLAMPS 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUNQ 

?inrAn^   oSlTi"^     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All   Types  of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

^78<)  Brvaot  Street       -       San,  Francisco       -       Phone  GArfield  8768 


Safety  FINLENITE  Tread 

Steps.  Nozings,  Platforms,  Sidewalk  Boxes 

Al!  Type*  Gray  Iron  Castingt 

SAN    FRANCISCO  IRON  FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS > 

20  TMWxsFXD  STREET  Phone  DOuglaa  1175 


..  ..^..  ,,.v.v.v.,...o  v..c»u  i,wc  t.L.nu- 1 .  —  ".  *...„...,^,  J.  A.  Tur- 
ing industry  will  soon  have  ready  I  geon,  and  John  F.  TuUoch. 
for  you,  says  "Practical  Builder".  At  the  reorganization  meeting 
Keep  your  eyes  on  latest  develop-  held  Mar.  14,  the  board  reelected 
ments  because  they  will  be  occur-  jthe  same  officers  for  1946,  namely: 

Wm.  E.  McGrath,  president;  H. 

J.   Christensen,  vice   president;    P. 

S.  Ricker,  secretary,  and  J.  A.  Tur- 

geon,  treasurer. 

# 


that 


ring    conti;;uously    now 
strictions   have  eased. 

^# 

BERKELEY  TRUSS  CO. 
APPOINTS  SALES  MGR. 


re- 


Asiatic  Exravations  Prove  Clay  Pipe 
Nearly  Six  Centuries  Old  Still  Good 


While  the  peoples  of  the  ancient  world  did  not  have  such  'im- 
provements" as  the  atomic  bomb,  radar  that  hita  the  moon,  and 
airplanes  that   swish   from   coast   to  coast  in   a   matter   of   minntes, 

nevertheless  they  did  possess  some 
of  the  basic  necessities  that  we 
have  today. 

Among  these,  surprisingly 
enough,   was   clay   pipe. 

Away  back  in  4600  B-  C.  .  . 
6400  years  ago  .  .  )the  neces- 
sity for  sanitation  was  Already  be- 
ginning to  be  recognized.  Excava- 
tions at  Nippur,  one  of  Babylonia's 
ancient  cities,  have  revealed  clay 
pipe  drains  with  "T"  fittings  laid 
in  an  arched  aqueduct  of  bricks. 

AS  GOOD  AS  NEW 
The  pipes  appear  to  be  just  as 
good  now  as  when  the  workmen 
laid  them  centuries  ago.  American 
expeditions  to  Chaldea,  where  civ- 
ilization as  we  know  it,  had  its 
birth,  have  discovered  that  sub- 
jects of  King  Nimrod,  tihe  mighty 
hunter,  realized  the  need  for  great- 
er cleanlinesg  in  theit  temples, 
palaces  and  dwellings. 

And  so,  5700  years  ago  they 
equipped  their  buildings  with 
drains  of  clay  pipe.  Those  of  the 
pipes  that  have  been  dUg  up  are 
as  perfect  as  the  day  they  were 
put  in  place. 

USED  IN   PALACE 

Another  instance  of  the  use  of 
clay  pipe  recorded  by  historians 
was  on  the  island  of  Crete.  In 
the  palace  of  a  Sea  King  at  Grood 
Knossos  there  has  been  uncovered 
an  amazing  system  of  clay  pipe 
sanitary  drains  installed  about  3,- 
500  years  ago.  Sections  of  this 
ancient  pipe  have  been  unearthed 
and  are  exhibited  by  museums  in 
perfect  condition. 

All  of  the  ancient  civilizations, 
historians  claim,  used  clay  pipe 
and  examples  have  been  found  in 
Egypt,  Rome,  Greece  and  China  in 
addition  to  those  mentioned  above. 

And  this  clay  pipe,  used  in  the 
early  centuries,  still  rfjimains  in 
perfect  condition,  even  though  it 
did  not  have  the  dense,  hard  vitri- 
fied body  made  possible  with  to- 
day's modern  powerful  presses  and 
the  intense  heat  of  present-day 
kilns. 

# 


'Construction  Field 
Unaffected  By 
New  Wage  law^s 


> 


r^ 


Associated  Wood  Products  Co., 
1335  Sixth  street,  Berkeley,  an  in- 
dependent company  serving  as  fab- 
ricators   and    erectors    of    timber 


OKAY  McNARY  DAM 

WASHINGTON-,  Mar.  18.— The 
Senate  Appropriations  committee 
approved     funds     earmarked     for 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeratiofi 

Celo-Siding  for  Construction  Work 

Celotex  Hard  boards 

Harbor  Plywood  Corp.  of  California 

54U  Tenth  St.  MArket  6705  San  Francisco 


trusses,  announce  the  appointment  1  flood  control  construction  on  the 
of  Jack  Godfrey  as  a  partner  and  I  Willamette  river  and  for  construc- 
sales  manager.  tion  on   McNary  dam,   projects  in 

Mr.   Godfrey  has   12   years'   ex- 1  Oregon. 

perience  in  the  timber  truss  busi- 1 

ness. 

Since  March  1,  the  firm  has  con- 
sisted of  Leo  Jacobson,  Jerry  Gold- 
stein, Will  Townes  and  Mr.  God- 
frey. J.  F.  Castelan  is  no  longer 
a  firm  member,  company  officials 
stated  today. 


Another  photographic  bit  of  evi- 
dence that  clay  pipe  stays  on  the 
job  a  mightly  long  time  is  this 
photo  of  jar  pattern  clay  pipe  used 
as  part  of  a  house  sewer  system 
2100  years  ago.  It  was  uncovered 
in  the  ruins  of  Parthia. 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


iRUJin  pnmTs 

are  Laboratory  Controlled 
to    Professional   Painte's' 
High   Standards 

IRlUin  PRIHT  COmPRHV 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


DIRECTORS  ELECTJEID 
BY  S.  F.  B.  EXCHANGE 

At  an  election  of  the  San  Fran- 
cisco Builders'  Exchange  held  Mon- 
day, the  following  directors  were 
elected: 

A.  I.  Bos,  Al  W.  Cobby.  A.  F. 
Eldwards    E.  J.  Finnerty,  Chas.  E. 

Gordon,  E.  E.  Hundley,  G.  H.  Mar- 
tinelli,  H.  N.  Patterson,  £.  H.  Pat- 
terson, George  W.  Reed  and  A.  H. 
Wilhelm.  I 


The  new  wage  regulations  is- 
sued last  week  permitting  employ- 
ers to  reserve  their  right  to  ask 
post  approval  of  wage  increases 
by  filing  a  notice  with  the  Wage 
Stabilization  Board,  do  not  apply 
to  the  constfTJction  industry,  Thos^ 
Fair  Neblett,  Chairman  of  the  10th 
Regional  WSB,  said  today. 

The  building  and  construction 
industry     still     remains     under  , 
wartime  controls  requiring  prior 
approval    of   all    wage   increases 
by  the  Wage  Adjustment  Board 
in  Washington,  D.  C. 
Neblett    pointed    out    that    pre- 
viously   any    increases    for    other 
businesses    made    after    March    15 
without  prior  WSB  approval  could 
never  be  used  as  a  basis  for  in- 
creasing prices  or  cost  to  the  gov- 
ernment.    On    increases    made    on 
or    before    Feb.    13    and    Mar.    14. 
however,    empfoyers    could    apply, 
within   a   30-day   period  after  ef- 
fecting the  increases,  for  post  ap- 
proval. 

Under  the  new  regulation  em* 
ployers  who  grant  wage  or  salary 
increases  and  have  no  present  in- 
tention of  using  the  increases  as 
a  basis  for  seeking  higher  price 
ceilings  may  put  u\e  raises  into 
effect  without  advance  WSB  ap- 
proval and  still  protect  their  fu- 
ture right  to  seek  price  relief 
merely  by  filing  notice  describing 
the  nature,  number  and  amount 
of  the  pay  increases  with  the  FSB 
within  30  days  after  the  increases 
appear  on  the  payroll. 

"If  at  some  later  date  the  em- 
ployer decides  to  seek  price  re- 
lief he  must  first  secure  WSB  ap- 
proval of  the  wage  rise,"  Neblett 
said.  "The  WSB  has  authority  to 
approve  the  increase  for  pricing 
purposes  in  whole  or  in  part,  or 
may  deny  the  application.  If  ap- 
proval is  granted,  the  OP  A  will 
then  consider  his  application  if  he 
shows  a  reasonable  ground  for  the 
change  in  his  original  intention." 

In  filing  notices,  employers  are 
asked  to  file  two  copies,  one  which 
will  be  noted  "received"  and  re- 
turned to  the  employer  for  his 
files. 

Copies  of  the  new  wage  price 
regulations  and  an  interpretive 
question  and  answer  bulletin  are 
available  at  the  Regional  WSB 
offices   in  San  Francisco  and   Los 

Angeles. 

# 

CONSTRUCTION  CLASS 

A  class  in  "Construction  Costs 
and  Estimating"  will  commence  to- 
morrow at  7:30  p.  m.  at  the  Uni- 
versity Extension  of  the  Univer- 
sity of  California,  Berkeley  camp- 
us.  Cost  for  15  meetings  is  (15.00. 
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CO.MRACTOHS:  hee  us  refuim  \uu  rid/ 

II  r  uill  fiiifinre  sound 

Isiipi  fiienient  Uistrict  Jobs 

•  We  enter  into  written  contracts  before  you  bid  .  .  .  pay 
you  in  cash  the  agreed  purchase  price  oi  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

1911  Act  and  191",  Act 

BONDS  and  WARRAMti  •  bou;<hi  •  quoled  •  sold 

Phonecoiuct  S T B IM  E  &  Y  0  U IM  G  B  E  R G 

SuUer  5460  «50    RIS:>    BLILDING    ■    san    t  RASLtaco  * 
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STRUCTURES 

INCORPORATED 

220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 


Concrete  Cutting 
Coaiptessors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  16316 -0755 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


HYDRANTS 

HOISTING  EQUIPMENT 

SPECL\L  VALVES  AND  FllIfNGS 

SPECL\L  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  PIIANWMO  S  -  Phone  EXbr^^k  1940 


Insulating  Boards 

osbestos-cement  boards 
hard  boards 


SAVES - 


TIME 
WORK 
MATERIAL 
ACCIDENTS 


SCAFFOLD 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  Sf.,  Son  Francsca 
Teleohone-  HEmiock  4884 


SCOOPMOBILE 


Opens  new  channels  for  Mechanized  Ma- 
terial handling. 

Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


-It 
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MANUFACTURED    BY 

BEATTY-SAFWAY  SCAFFOLD  INC 

415    BRYANT    STREET,    SAN    FRANCISCO    •   YUkon  0250 
691    27th   STREET,    OAKIAND    •  TWinooki    1086 


STATIONARY.  SWING  •  ROLLING  TOWERS 


M  i  X  £  R  M  O  B  I  L  E 
Pertoble    Concrete   I,    €!everting  Float 

BUGGYMOBILE 

Powered  Concrete  Buggy 

SCOOPMOBILE 

Scoops,  Lifts.  Moves   and  Loods 


94  cubic  yard  Hop- 
per for  transport- 
ing, elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 

Lifting  arms,  with 
six  detachable  arms. 

Lifting  boom. 


SERVICE 


mXEGRTTY 


R13PONSIBMJTY 


FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS     •     READY  MIXED  CONCRETE 
Foot  of  23rd  Avenue  OAKLAND  KEIlog  3-5225 


THE 

BROOKMAN 

COMPANY 


Ofoleri  ii 


FLOOi  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING  MATERIALS 


e«H  .<;.   A     MANOiN!.  O'wiier 
or  WILLIAM  O'CONMOR 


«Up»' 


»rery  Locot?ori 

55  MAIN  SimWT,  SAN  "FRANCISCO.,  5 
Telc|>licMi€  YVIioii  0717 


A    ii«w    ORGANIZATiOW    •!  ey|>erf»»ced    MEW 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY,  MARCH  20.  1946 


APVAMCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

iMued   Every  Morning,  Except  Saturday,  Sunday  and   Legal   HalMaya 


DAILY  PApiFIC  BUILDER  la  the  pioneer  construction  dally  ot  tha 
PacMlc  Co8U3t,  MaintalDing  a  complete  news  reporting  aervlce 
covering  all  principal   tniildixig  and  engineering  projects, 
consolidate^  January  2,  1930,  with  Lareen'a  Advance 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
Court  of  San  Francisco  County. 

SUBSCRIPTION   RATES: 
S3.00  Dm  Month:  $30  per  Year  (Payable  In  Advance).  Single  Copy,  ISe 

Entered  as  Secoad-Class  matter  July  25,  1907,  at  the  post  office 
at  San  Francisco,  California,   under  the   Act   of  March    3,   1879 

Published  by 
STARKRATH  PRINnNG  &  PUBLISHING  CO.     -<i» 
Under  a  management  a^fr^^w^wt  witk 
F.  W.  DODGE  CORPORATION,  Owmt 

Q.  E.  McGAVRAN,  Editor  J.  E.  ODGERS.  Advertlaing  Manager 

465  Teath  St.,  San  Francisco  3  T«L:  MArket  7110 
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3/20/46 

WORK  STARTED 

OFFICE  BUILDING 

SAN  JOSE,  Santa  Clara  Co.,  Calif. 
817  The  Alameda. 

Construction  of  office  building  con- 
taining 12,000  sq.  ft.  floor  area. 

Owner— Richmond-Chase  Co.,  64  W. 
Santa  Clara  St.,  San  Jose. 

Architects— Wurster,  Bemardi  &  Em- 
mons, 402  Jackson  St.,  San  Fran- 
cisco. 

Contractor— Carl  N.  Swenson  Co.,  355 
Stockton  Ave.,  San  Jose. 


13/20/46  •     •     4 

iCONTRACT    AWARDED 

1  OAKLAND,  Alameda  Co.,  Calif.— 
[Superior  Tile  Co.,  4939  Broadway. 
Oakland,  at  $2000  submitted  only 
[bid  and  awarded  contract  by  Oak- 
'  land  Port  Commission,  foot  of  Grove 
iSt.,  Oakland,  for  painting  interior 
I  of  airport  office  building. 


3/20/46  ••     9 

BOND    ELECTION 
SCHOOLS  Cost,  $125,000 

SANGER,  Fresno  County,  Calif. 
Construction  of  two  new  school  build- 
ings, one  in  South  Sanger  and  the 
other  on  Webster  Ave. 
I  Owner  —  Sanger    Elementary'    School 
{      District,  Dr.  Arthur  Walter,  Sanger. 
j  Architect— Not  given. 
j     The  district  will  vote  in  May  on  a 
i  proposal  to  issue  bonds  in  the  amount 
of  $125,000  to  finance  the  above  con- 
struction. 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 


Commercial   BIdgs. 
Educational  BIdgs. 

Hospitals     ..._ 

Industrial  Bld{]s.  . 
Public  Buildings  ... 
Religious    Buildings 


1-  8 


9-10 

11 

12-13 

1*-17 

18-19 

Social,  Recreational   BMgs.  20-21 

Residential    Buildings  22-26 

Transportation   BIdgs ~.         27 

Miscellaneous   BIdgs.  28-30 


1.8— COMMERCL\L  BLDGS. 

3/20/46  •     •     2 

NO   BIDS   RECEIVED 

OAKI^ND,  Alameda  Co..  Calif.— 
No  bids  were  received  March  18  by 
the  Oakland  Port  Commission,  foot 
of  Grove  St.,  Oakland,  for  construc- 
tion of  addition  tf>  hangar  2D,  OAk- 
land  Municipal  Airport 

The  Port  Manager  has  been  di- 
rected to  get  the  work  done  in  the 
opten   market. 


3/20/46  ••     7 

COMPLETING   WORKING 

DRAWINGS 

CREAMERY  Est.  Cost,  $25,000 

CONCORD.   Contra  Costa   Co.,   Calif. 

Willow  Pa.ss  Rd. 
Construction    of   one-story   creamery 

(64x70    ft.),    concrete    block,    steel 

sash,    concrete    floor    and    built-up 

roof. 
Owner — ^Matt-Sons. 
Architect — Clarence  J.   Felciano,  4010 

Montecito  Ave.,  Santa  Rosa. 


3/20/46  ••     6 

COMPLETING   WORKING 

DRAWINGS 

STORE  BLDG.  Est.  Cost.  $25,000 

SANTA  ROSA,  Sonoma  County,  Calif. 

Comer  of  Washington  and  5th  Sts. 
Construction     of     concrete     building 

(44x100    ft.>,    one-story    for    stores, 

with  apartments  overhead. 
Owner — Sing  Lee,  c/o  architect. 
Architect — Clarence  J.  Felciano,  4010 

Montecito  Ave..  Santa  Rosa. 


3/20/46  ••     4 

TO  START  CONSTRUCTION 
OFFICE  BUILDING        Cost,  $250,000 
RENO,     Washoe    Co.,    Nev.     Hughes 

Bldg.,  W.  First  St. 
Construction  of  three-  and  part  four- 
story  fireproof  reinforced  concrete 
Hughes   building  to  adjoin  present 
Hughes  -  Porter     Bldg.,     to     house 
stores  on  the  ground  floor  and  of- 
fices and  apartments   in  the  upper 
stories. 
Owner— R    E.   Hughes,   Hughes-Por- 
ter Bldg.,  Reno,  Nev. 
Architects   —   Blanchard,     Maher     & 
Lockard,  232  W.  1st  St.,  Reno,  Nev. 
Contractor  —  Walker-Boudwln    Con- 
struction Co.,  38  Granite  St,  Reno, 
Nev. 

Construction    work    will   get   under 
way  within  the  next  two  weeks. 


3/20/46  •     •     4 

CONTRACT    AWARDED 

OAKLAND,  Alameda  Co.,  Calif  — 
M.  Williams  &  Sons.  1630  Webster 
St,  Oakland,  at  $2360  submitted  low- 
bid  and  awarded  contract  by  Oak- 
land Port  Commission,  foot  of  Grove 
St.,  Oakland,  for  furnishing  floor 
covering  for  interior  of  airport  of- 
fice   building. 

Other   bids   were : 

Patterson    Brothers,    $2845. 

Giampolini  &  Co.,  $2994. 

Allied  Painters  &  Decorators,  $3.- 
297. 

J.   H.   Mohr,   Inc.,   $3384 

Bay    Cities   Asbestos   Co.,   $5400. 
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; BIDS    OPENED 

SAN    FRANCISCO.  —  Wm.    Martin 
&    Son,    666    Mission    St.,    at    $28,657 
f^ubmitted  low  bid  to  Public  Utilities 
'  Commission,     Room     287     City     Hall, 
!  under    Municipal    Railway    Contract 
'  No.    244   for   construction    of    central 
control   office   of   Geary   carhouse. 
Other  bids  were: 
Adam  Arras  &  Son,  $29,872. 
Patrick  Sofarelli,  $40,861. 
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PREPARING  WORKING 
DRAWINGS 

STORE  BLDGS.  Est  Cost,  20,000 

SAN  FPwANCISCO.  36  Balboa  St 
Construction    of    two    2-stor>'    frame 
and    stucco    store    buildings     (32x90 
ft),  with  living  quarters  above. 
Owner — M.  Wachter.  c/o  architect. 
Architect — Charles  W.  Claudius,  2443 
47th  Ave.,  San  Francisco. 
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PREPARING  WORKING 
DRAWINGS 

STORE  BLDGS.  Est  Cost  $20,000 

SAN    FRANCISCO.    Judah    St    and 

39th  Ave. 
Construction    of    two    2-story    frame 

and  stucco  store  buildings    (30x100 

ft),  with  three  apartment  overhead 

and  garage. 
Owner — Sam  Cers,  c/o  architect. 
Architect— Charles  W.  Claudius,  2443 

47th  Ave.,  San  Francisco. 
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PLANS  BEING   FIGURED— BIDS 
OPEN    MARCH   25 
OFFICE  BUILDINGS 

Approximate  Cost,  $75,000 
[SALINAS,    Monterey    County,    Calif. 
!     Owner's  site. 
Construction   of  six  sepa^rte  1-story 

frame  and  stucco   office  buildings. 
Owner — Shippers'   Development,    Inc., 

101  Highway,  South  Salinas. 
Architect — Chas.    E.    Butner,   7   Win- 
ham  St.,  Salinas. 

The     following     contractors     have 
taken  out  plans : 

Stolte,  Inc.,  Casanova  Ave.,  Monte- 
rey. 

Pacific     Builders,     312     E.     Alisal, 
Salinas. 

Vern    R.   Huck.   3021  Rowena  Ave., 

Los  Angeles. 

F.  V.  Hampshire,  103  Nacional  St, 
Salinas. 
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PREPARING    PRELIMINARY 

PLANS 

MEDICAL-DENTAL  ADDITION 

SANTA  ROSA,  Sonoma  County,  Calif. 

Mendocino  Ave. 
Construction  of  two-story  frame  and 

stucco  medical-dental  addition,  two 

dental     suites     and     two     medical 

suites. 
Owner — T.  L  Patterson,  c/o  architect 
Architect — Clarence  J.  Felciano,   4010 

Montecito  Ave.,  Santa  Rosa. 
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PLANS  BEING   FIGURED— BIDS 
OPEN   MARCH  22 
REMODEL  STORE 
SAN    FRANCISCO.    18th    and    Con- 
necticut Sts. 
Alterations  to  store  building  involv- 
ing  entire  new  front,   plate   glass, 
steel    beams,    some    concrete    floor 
work,  plaster  and  stucco  work. 
Owner— Fortuna    Market,    1457     18th 

Street. 
Fee  Inspector — B.  K.  Dobkowltz,  425 
'      Monterey  Blvd.  ' 

Plan.-j    are    being  figrured  by  a   se- 
lected list  of  contratcors. 
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WORK  UNDER  WAY 
RESTAURANT  Approx.  Cost  $100,000 
SAN    FRANCISCO.    Van    Ness    Ave. 

and  Clay  St 
Remodel  two-story  building. 
Owner — Louis  Boisot 
Architect  —  Gardner    A.     Dalley,    210 
,     Post  St. 

Contractor — Jacks  &  Irvine,  620  Mar- 
I     ket  St. 

Cost  includes  equipment 
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STARTING   WORKING 

DRAWINGS 

MEDICAL-DENTAL  BUILDING 

Cost.   $20,000 

SAN  LEANDRO,  Alameda  Co.,  Calif. 

Construction  of  l-story  wood  frame 
medical-dental  building;  composi- 
tion roof,  linoleum  floors,  etc. 

Owner — Dr.  C.  L  Hoffman. 

Architect — J.  Clarence  Felciano,  4010 
Montecito  Ave.,  Santa  Rosa. 
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PREPARING  PRELIMINARY 

PLANS 

ALTER  STORE  Approx.  Cost,  $30,000 

SAN  FI^ANCISCO.  22nd  and  Mission 
Streets. 

Alterations  and  additions  to  store 
building. 

Owner — Kay's  Dress  Shop,  2656  Mis- 
sion St 

Architect  —  Irvin  William  Goldstlne, 
821  Market  St 


8 
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PREPARING   WORKING 

DRAWINGS 

STORE  BIJDGS.        Est  Cost.  $30,000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
Southwest  comer  of  Santa  Clara 
and  Montgomer>'  Sts. 

Construction  of  reinforced  concrete 
building  containing  two  stores,  res- 
taurant and  tire  and  battery  serv- 
ice department,  plate  glass  and 
vitrollte. 

Owner— J.   Pollack,  c/o  architect 

Architect— Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg,  201  S.  Market 
St.,  San  Jose. 
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PLANNED 

UNDERGROUND  GARAGE 

Cost  Over  $1,000,000 
SACRAMENTO,  Sacramento  County, 
Calif.   City   Plaza,  9th.   10th,   I  and 
J  Sts. 
Convert  the  City  Plaza  into  an   un- 
derground   garage,    including    two 
underground  floors  ser\'ed  by  ramps 
to   accommodate   nearly   1000  cars: 
modernize    and    plant    surface    of 
park.    etc. 
Owner — Directors    of    a    corporation 

now  being  formed. 
Architect— Harry    J.    Devlne,    624    R 
St..  Sacramento. 

Plans  for  the  project  were  an- 
nounced by  George  C.  Conover,  man- 
ager of  Hale  Bros,  department  store, 
9th  and  K  Sts.;  Willard  H.  Davis, 
manager  of  Hotel  Sacramento,  10th 
and  K  Sts..  and  Chris  R  Jones,  presi- 
dent of  the  real  estate  firm  of  Jones, 
Brand  &  Hullin,  Inc..  803  J  St,  rep- 
resenting a  large  group  of  Sacra- 
mento merchants  and  other  citizens. 
While  the  project  would  be  privately 
financed,  the  title  to  the  entire  un- 
dertaking would  at  all  times  remain 
in  the  city.  Tentative  plans  call  for 
a  long-term  lease,  probably  25  years, 
of  the  plaza.  When  the  project  has 
been  entirely  paid  for.  it  will  become 
the  sole  property  of  the  City  of  Sac- 
ramento. 
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COMPLETING     WORKING 
DRAWINGS 
;  STORE 

■SAN   JOSE,    Santa   Clara   Co.,    Calif. 
E  Santa  Clara  St.  near  34th  Street 
'.  Construction    of    frame    and    stucco 
building  (40x100  ft.)  to  contain  two 
stores;  glass  block, 
j  Owner — E.   H.   Seagrave,  c/o   Arch. 
Architect— Gifford    E.    Sobey,    69    So. 
First  Street,  San  Jose. 
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COMPLETING    PLANS 
GROCERY   STORE 
SAN    JOSE,    Santa   Clara    Co..    Calif. 
.      Fourth  and  Jackson   Streets. 
Construction  of  frame,  stucco  build- 
ing   with    brick    masonry    interior 
,     walls,   to  contain   grocery  store   on 
ground     floor    and     residence     and 
I     dentist's    office    on    second   floor. 
1  Owner — Dr.   James  Chan,   c/o  Arch. 
'Architect — Gifford    E.    Sobey.    69    So. 
Fii*st  Street,  San  Jose. 


•• 


■3/20/46 
CONTRACT  AWARDED 
WAREHOUSE    Approx.  Cost,  $60,000 
i  EMERYVILLE,    Alameda   Co.,    Calif. 

59th  and  Doyle  Sts. 
^  Construction  of  concrete  block  ware- 
house. 
,  Owner — Hart  Distributors  Co. 
Consulting    Engineer— H.    M.    O'Neill 
1      Co..  610  16th  St.,  Oakland. 
Contractor — William  Horstmeyer  Co., 
23  Mars  St..  San  Francisco. 
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CONTRACT  AWARDED 

INYOKERN.  Kern  Co.,  Calif.— 
Haddock  Engineers,  Ltd..  129  W.  2nd 
St..  Los  Angeles,  at  $846,809,  awarded 
contract  by  the  U.  S.  Navy,  Bureau 
of  Yards  and  Docks,  Washington, 
D.  C,  for  the  construction  of  mis- 
cellaneous buildings,  paving  and  utili- 
ties in  Area  "K,"  hangar  No.  2  (Yaku- 
tat^,  paving  and  utilities  and  a  super- 
sonic building  aJid  appurtenances 
thereto  at  the  U.  S.  Naval  Ordnance 
Test  Station,  Inyokem ;  Spec.  17379, 
NOv  13211. 


;  9-10— EDUCATIONAL 
!  BUILDINGS 
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jCOMPLETING  PRELIMINARY 
(PLANS 

I  SCHOOL  BUILDING         Cost.  $28,000 
I  SANTA  ROSA  Sonoma  County,  Calif. 
Between  Santa  Rosa  and  Sebasto- 
I     pol. 

Construction    of    wood    frame    school 
,      building,  concrete  floor,  wood  roof, 
four  classrooms  and  office. 

Owner  —  Wright    Elementary   School 
I     District.  Santa  Rosa. 

Architect — Clarence  J.  Felciano,  4010 
i     Montecito  Ave.,  Santa  Rosa. 


* 


For 

STUCCO 

tf£l¥ 

IMPROVED 

1/    rt/ 


c^Tz  - 1/-^  LcUJlc- 


STUCCO   CEMENT 


Moro  Yords  P^r  Sock  •  Spreocfs  (osier  •  l^ss  Shrinkage 

PACIFIC    PORTLAND    CEMENT    COMPANY 
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TO   START    CONSTRUCTION 
REPAIR  SCHOOL  Cost  $8,000 

WATSONVILLE,  Santa  Crut  County, 

Calif.  E.  Lake  St 
Repair    St.    Francis    School,    recently 

damaged  by  fire. 
Owner  —  St     Francis     School,     Rev. 

Father  •  Geo.    Salbeck,    Watsonville. 
Plans  by  contractor. 
Contractor — ^Joseph  E.  Knight,  Route 

1.  Box  19.  WatsOnvlUe. 
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PREPARING  PLANS 

SCHOOL  BUILDING        Cont  $75,000 

CLOVIS.  Fresno  County,  Calif.  2nd 
St.  between  Clovis  Ave.  and  Poll- 
sky  St 

Construction  of  frame  and  stUcco  ele- 
mentar>'  school  building,  including 
the  necessarj'  sanitary  facilities 
and  a  kindergarten  and  covering 
10,000  sq.  ft  of  floor  space. 

Owner  —  Clovis  Elementary  .School 
District.  Dennis  F.  Hallowell.  chair- 
man of  the  Board  of  Trustees. 
Clovis. 

Architect— David  Horn,  Rowell  Bldg., 
Fresno. 


12-13— INI>USTRL\L 
BUILDINGS 

1 3/20/46  ••     12 

WORK   UNDER  WAY 
;  INDUSTRIAL  BUILDING 

Contract  Price.  $152,234 
SAN    FRANCISCO.    Tennessee    near 
;     20th  St 

\  Construction   of   one-story  and   mez- 
zanine, steel  frame  industrial  build- 
■      ing. 
Owner— American  Meter  Co.,  471  11th 

St. 
I  Architect— John   H.   Devitt  580  Mar- 
;     ket  St 

;  Contractor-J-Fred  W.  Schell,  666  Mis- 
sion St 


1  JL/i.  ll  k)    v  o    *  I L  l!i 


The    following    list    of    plans    and    apeeifloations    for    construction 

projedts  are  now  available  for  inspection   at  the  office  of   DAILY 

PACIFIC   BUILDER,  465  Tenth   Street.   San    Francisco. 


Wlork 


Location 


Bid  Opening  Date 


Claj-ton    aind    Ygnacio    Canals 
i  Specification    No.    1188 


Central  Valley  Project 


3-27 


SUB -BIDS  WANTED 
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CONTRACT    AWARDED 

LAUNDRY       Contract   Price.   $69,167 

SAN   JOSE.   Santa  Clara   Co.,   Calif. 

Delmas  Ave. 
;  Construction   of   one-stor>'  and   mez- 
zanine   laundry     plant     with     steel 
!      trusses  (85x150  ft>. 

Owner— Exchange  Linen  Service  Co.. 
j      44  W.  Julian  St,  San  Jose. 
I  Architect  —  Irwin     M.     Johnson,     449 
j      MacArthur  Blvd.,  West  Oakland. 
I  Contractor— O.  E.  Anderson,  398  Men- 
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BIOS    OPENED 

SCHOOL  BUILDINGS 

PITTSBURG.  Contra  Costa  Co.,  Calif. 

Construction  of  two  frame  and  con- 
crete and  brick  veneered  additions, 
one  3-classroom  addition  to  the 
senior  high  school  and  one  4-class- 
room  and  toilet  addition  to  the 
Junior  high  school. 

Owner  —  Pittsburg  Unified  School 
Dist.,  Armand  Stow,  clerk.  Senior 
High  School,  School  St,  opposite 
Norton    St..    Pittsburg. 

Architect — Charles  F.  Dean,  Califor- 
nia  State   Life   Bldg.,  Sacramento. 

Low    Bidder — Lawrence    Constr.    Co., 
3020  V   St,    Sacramento,    $111,893. 
Other   bidders   were: 
V.   G.   Siino,   Pittsburg.   $112,763. 
Transwestem    Constr.     Co.     S.     F.. 

$117,255. 

Bids  are   being  held   under  advise- 
ment. 


ker  Ave..  San  Jose. 


12 
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FIRE  LOSS 
I  STOCKTON,  San  Joaquin  Co.,  Calif. 
j — Fire  recently  destroyed  the  main 
1  section  of  the  Electric  Planing  Mill. 
•  545  S.  Monroe,  Stockton,  and  Jamea 
:  Mcintosh,  the  owner,  estimated  dam- 
!age  at  $100,000. 


General  eontractors  desiring  sub-bias  on  any  Job  are  Invited  to  make  known 
their  requirements    In    this   column.     There    Is    no    charge    for   this    service. 

ALTER  aM  Clean  Bldg.,  501-7  Howard  St.,  S.  F.;  Bids  open  Mar.  20,  10  AM 
LIartD«^s^  Constr.  Co..  1106  Mariposa  St..  San  Francisco   (UNderhill  0376) 
C.   L  Wbld  Constr.   Co..  4412  Fulton  St.,   San  Francisco    (SKyline  4382) 
i      Peter  skrtorio,  262  Clementina  St,   San   Francisco    (GArfleld   8S17) 

Firehouse  Addition,  San    Francisco    Naval   Shipyard;    NOy  13034;    Bids  close 
Maroh   20,   11:00   A.    M. 
ErbentnLut  &  Summers,  446  Sixth   St..   San   Francisco    (MArket   8310). 
A.   Famt^ll   Blair  Co..    Inc.,  9   Main    St..   San    Francisco    (YUkon    0S90) 

N.   Rothmtan   Factory,   South   S.    F.;    Bids   open    March   22.   11    A,    M. 
R.  A.   CJullen.   478  Jackson    St,   San   Francisco    (SUtter   1951). 
Carrico   &  Gautler,   365   Ocean    Ave..   San    Francisco    (JUnlper  4-8061) 
MacDonald.  Young  A  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296) 
Transwdstem  Constr.  Ca,  Rm.  825.  Rialto  Bldg.,  S.  F.    (DOuglas  5708) 
Rademahn-Guisto,   40  Ringold    St.    San   Francisco    (MArket    8151) 
Peter  KJewlt   Sons'   Co.   442   Post   St,   San   Francisco    (EXbrook   6736) 
Empire  Constr.  Co..  .344  Harriet  St,  San  Francisco   (HEmlock  3400) 
M.  &  K.  Corp.,  200  Financial  Center  Bldg .  San  Francisco  (EXbrook  7624) 
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TO    ASK    BIDS    SHORTLY 

SCHOOL  BUILDING      Cost,  $120,000 
PITTSBURG.  Contra   Costa  Co.,  Cal. 

Willow   Pass  Road. 
Construction    of    frame    and     stucco 
.school  building  containing  6  class- 
rooms and  an  addition  to  Ambrose 
School. 
Owner — Ambrose    School    Dist..    Am- 
brose   Pass    Road,   Pittsburg. 
Architect— Carl   F.    Gromme,    Alberts 
Building.  San  Rafael. 
Plans  will  be  forwarded  to  Sacra- 
mento for  approval  immediately  and 
bids    are    expected    to    be    asked    in 
about  two  weeks. 
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CONTRACT    AWARDED 

MILL  BLTX;.  &  SILOS  Cost.  $190,000 
FRESNO.  Calif.  315  N.  H  St 
Construction    of    reinforced    concrete 

mill  building  and  silos. 
Owner— J.   B.   Hill  Co.,  315  N.   H  St, 

Fresno. 
Structural  Engineer — J.  J.  (Jould.  Fi- 
nancial Center  Bldg.,  San  Fran- 
cisco. 
Contractors— E.  S.  McKittrick  Co..  610 
16th  St.  Oakland,  and  J.  T.  Cowan, 
Brix  Bldg.,  Fresno, 


Garage,   Rl.  Casazza,   Lomlta   Park;    Bids  open    March   22,   11    A.   M. 
MacDon*Jd,  Young  &  Nelson,  127  Montgomery-  St.,   S.   F.    (SUtter  8296) 


I 


14-17— PUBUG  BLDGS. 
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iCOMPLETING    WORKING 
1  DRAWINGS 

I  DETENTION    HOME        Cost.    $75,000 
(NEVADA  CITY,    Nevada   Co..   Calif. 
I  Construction  of  two-story  reinforced 
j     concrete  distention  home. 
(Owner — Countv  of  Nevada. 
Architect — Geo.   C.    Sellon,    California 
State    Life    Bldg..    Sacramento. 


8up«rrtrutlture   for   Ordnance    Shop.    San    FrancNco    Naval    Shipyard:    NOy 
12968;    Spec.  17152;    Bids  open    March   20.  11:00  A.    M. 
Jas.  I.  Barnes  Consjtr.  Co.,  941  Rusa  Bldg,.  8.  F.    (EXbrook  6906  or  7064) 
E.  S.  MeKlttrick  Co..   610— 10th    St..   Oakland    (TWla   Oaks   WTO). 
M  4k  K  Corp.,  200  Financial  Center  Bldg..  San  Franclsce   (EXl»rook  7634) 
A.   FajmeU   Blair  Co.,    Inc..   9   Main    St.    S)an    Francisco    (YUko«   ••••>. 
Moore  &  Roberts.   693  Mission   St.    San   Francieco    (GArfleld  tM79). 
Peter  Kiewlt  Sons'  Co..  442  Post  St.  San  F»anctaco   (lOCbrook  WIM). 
Barrett  A   Hilp.  918  Harrison   St,   San    Francisco    (DOuglaa   0700). 
Parker,  Steffens  &  Pearce,  135  South  Park.  San  Francisco  (EDCbrook  663t) 
MacDon|ild,  Young  &  Nelson,  127  Montgomery   St,   S.   F.    (SUtter  82f6) 
Clinton  Conatr.  Co.,  923  FoUom  St,  San  Francisco  (SUtter  3440) 


Remodel   f*"ortuna  Market,  18th   and  Connecticut.  S.   F.;    Bids  open    March  22 

A.    J.   Hopper  Co.,   243   Langton    St..    San   Francisco    (MArket   7070) 
Warehouse   and    Office,    Firebrick   Supply,    18th    and    Indiana    Streets,    San 


Francltsco;    Bids  open   March  27,  3:00  P.   M. 
A.   J.  H(l)pper  Co.,   243   Langton   St.,   San   Francisco    (MArket   7070) 
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BIDS  WANTED— TO  CLOSE 

MARCH   28,  5   P,   M. 

FRESNO,  Calif.  T.  L.  Heaton  School. 

Remodel  cafeteria. 

Owner— Fresno  School  District,  L  L. 

Smith,  secretary',  2348  Mariposa  St, 

Fresno. 
Architect  —  David    H.    Horn.    Rowell 

Bldg..  Fresno  1. 

Specifications  obtainable  from  the 
office  of  the  architect  Bids  must  be 
accompanied  by  a  bidder's  bond  or 
certified  check  for  10%  of  the  amount 
of  the  bid. 


18-13— RELIGIOUS  BLDGS. 
BUILDINGS 
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TO  START  WORKING   DRAWINGS 
JURISPRUDENCE  BUILDING 

Approximate  Cost.  $900,000 
BERKELEY.  Alameda  County.  Calif. 

Berkeley  CampuJri 
Construction  of  three-story  L-shaped 
Jurisprudence    building    consisting   of 
two  distinct  parts :  one  wing  to  be 
known  as  The  Boalt,  commemorat- 
ing  old    Boalt    Hall,   and  a   second 
to  be  called  McEnemy  Law  Library, 
in   honor  of   the   late   Garrett   Mc- 
Enemy; the  building  will  probably 
be  of  s'teel  frame. 
Owner — Regents  of  the  University  of 

California,  Berkeley. 
Architect— W.    C.  Perr>-,  260  Califor- 
nia St..  San  Francisco. 
Supervising  Architect — Arthur  Brown 
Jr.,  251  Kearny  St..  San  Francisco. 
Engineer  —  Harold    B.    Hammill,    381 

Bush  St..  San  Francisco. 
Mechanical  Engineer — James  Gayner, 
260  California  St,  San. Francisco. 
Preliminary    plan.s    have    been    ap- 
proved  by   the  supervising   architect 
and  the  owner. 
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|TO  TAKE  SEGREGATED  BIDS 

[CHURCH  Approx.  Cost,  $75,000 

jSAN    FRANCISCO.     19th     Ave.     and 

Montevista. 
Construction  of  part  frame  and  part 
reinforced  concrete  church  building 
!     to  seat  500  persons. 
I  Owner— Temple  Baptist  Church,  1775 
I     25th  Ave. 

Architect — Donald  Powers    Smith,    58 
Sutter  St 

A  building  permit  will  be  taken  out 
this  week  and  the  owner  will  take 
segregated  bids. 


1 22-2e— RESIDENTIAL 
j  BUILDINGS 
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{contract  awarded 

[RESIDENCE  Est  Cost.  $12,000 

WALNUT  CREEK,  Contra  Costa  Co., 
Calif. 

Construction  of  one-  and  part  two- 
story  residence. 

Owners — Mr.  and  Mrs.  Shawan. 

Architect — Guy  L.  Brown,  Bank  of 
Commerce  Bldg.,  Oakland. 

Contractor — Geo.  J.  Maurer,  50  York 
Dr.,  Piedmont. 


CONTRACTORS • • • 

See  !U8  regarding  Improvement  District  jobs.  We  handle 
collections;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  f.Arfield  8000. 

HANNAFORD    &    TALBOT 
519  CALIFORNL\  STREET  SAN   FJt^NCiaCO  4 


GAMERSTON  &  GREEN  LUMBER  CO. 

Wholesale  and  Jobbing  Yards 
LUMBER  -  TIMBERS  -  TIES     FIR  -  REDWOOD 
t  PONDEROSA     SUGAR  PINE 


San    Francisco 
1800  ARMY   STREET 
ATMrater  1300 


O .-!  k  I  a  n  d 
2001    LIVINGSTON    STREET 
KEIlog  4  1884 


STEELFORMS 

i  STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 

666  HarrtRon  St.  DO  5583  San  Fraiidjc# 
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3/20/46  " 

PREPARING    WORKING 

DRAWINGS 

CLASSROOMS 

Approx.  Cost  $20,000  to  $25,000 

YOLO    COUNTY,    Calif.    West    Acre 
Elementary  School. 

Construction  of  two-classroom  addi- 
tion. 

Owner— Washington   School   District, 
Yolo  County. 

Architect — Chas.   F.  Dean,  California 
State  Life  Bldg.,  Sacramento. 


11 —HOSPITALS 


3/20/46  •     •     11 

PREPARING     WORKING 
DRAWINGS 
HOSPITAL  ADDITIONS 

Approx.    Cost,    $650,000 

SACRAMENTO.  Sacramento  Co.,  Cal. 

Construction    of   3-story    reinf.   cone. 

addition  to  main  county  hospital 

bldg.  and  addition  to  nurses'  home. 
Owner  —  Sacramento    County.    Court 

House.   Sacramento. 
Architect — Geo.   C.    Sellon.   California 

State    Life    Bldg..    Sacramento. 

3/20/46  ••     11 

PLANS  COMPLETED 

COUNTY  HOSPITAL      Cost,  $200,000 

JACKSON,  Amador  County.  Calif. 

Construction  of  one-story  reinforced 
concrete  county  hoipltal  to  contain 
34  beds. 

Owner — County  of  Amador,  Court- 
house, Jackson. 

Architect — George  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento. 


TO  HOME  BUILDERS 


in  a 


Now  Is  fhe  time  to  secure  your  choice  of  building  sites 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  In  the  city  of  San  Mateo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  They  range  from  1/4  acre  to  4  acres;  priced 
irom  $2,750  to  $13,600  including  innprovennents. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
pletion of  improvements:  when  unsold  sites  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
water  system;  work  Is  scheduled  to  start  during  May  of 
♦his  year. 

Property  can  be 
Frank 


3/20/46  ••     23 

PREPARING    WORKING 

DRAWINGS 

APARTMENTS  Est  Cost,  $70,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Baywood  Park. 

Construction  of  10  apartments.  4-5 
rooms  each.  L-shaped,  hardwood 
floors,  tile  bath  ajid  kitchen,  lower 
type  furnaces,  steel  sash,  stucco  and 
wood  exterior,  ornamental  iron  rail 
balcony  and  individual  garages. 

Owner — Dr  V.  T.  Mulligan,  c/o  archi- 
tect 

Architect — Donnell  E.  Jaekle,  Build- 
ers' Exchange  Bldg..  201  S.  Market 
St.,  Ssui  Jose. 


WANTED 

^0y  SalL.  I-ORRENT 

USED   EQUIPMENT 
AND    MAIERIALS 


FOR  SALE  ! 

I 

NEW   &   RECONDITIONED 
DIMENSION   LUMBER 

TIMBERS,    wallboards,    plnmbingj 
pipe,  millwork,  and  other   building 
materials.    SALE  PRICES.    Larirr 
stocks  of  "hard  to  get"  items. 

Wire,  write,  or  "phone 

CLEVFL.WD  WRECKINT    CO. 

2')00  Third  St.      -      VAlencia  4977 

3  HIGH  PRESSURE  H.RT.  BOIL- 
i  ERS.  in  operation  now.  Phone  SUt- 
iter  1081.  (3/15-18-19-20-21) 

j  Surplus  Equipment:  Excellent  con-  ' 
!  dition  :  1938  WHITE  FLATLED  LBR 
i  TRUCK.  5-ton.  1943  motor;  1930 
.  KLEIBER  FLATBED  TRUCK  (needs 
1  motor)  ;  1  NOVO  WATER  PUMP, 
serial  P-16870;  1  HYSTER  TOWING 
WINCH  for  D-6  Cat  Peninsula  Pa- 
I  cif  ic  Constr.  Co.,  Spring  and  Chest- 
i  nut.  Redwood  City.  Phone  Redwood 
1 1722.  (3/13-14-15-18-19/46) 


Associated  Wood  Products  Co 

Fabricators  and  Erectors  of ' 

.      TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  Calif. 


UNITED  MATERL\LS  &  RICHMOND  BRICK  CO.,  Ud. 

Manufacturer.«»  of 
Wire  tut.   Repressed   pav-     DDiri/       Hollow    Build 
ing.   Acid   Resisting.   Face,     OIvlLlV       ^^^'     '*«''^'^"'" 
Fire  Clay,  and  Fire    .    .    .  ,nd  (hiarry 

I     Office  and  Plant    -POINT  RICHMOND 
Phone  Richenondl  226 


mri. 
Mud 


Boilers — High  Pressure  and  Heating 


N  E  V^^       AND       REBUILT 
All    Sixes   »iid    Types  of   St«s«l  Tanks 

0<  K.\N  SHOIIE  IRON  WORKS 

5i50  Eghth  St.  -  Phone  UNderhill  4310  -  San  Fraii«bc« 

1  


\ 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVEU 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S.  GUERIN  ^  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4696 

CERTAIN-TEED  ROOFING  PRODUCTS 


1 


FOR  RENT 


LUMBER      HANDLING      EQUIP- 

iCENT        CARRIERS,       STACKERS, 
TRUCKS,,    Call  Mac.  Pacific  Carrlera.  J 

Oak,Jand,    KE  4-1651 


WANTED 


LOCOMOTIVE   CRANE,    DIESEL- 
POWERED,  STANDARD  GAUGE.  *o  , 
to  50  FT    BEAM.  WITH  OR  WITH 
OUT    MAGNET.    A.    D.    Schader,   144 
Spe&r  St.    San  Fraoclaoo.  intone  DO. 
4577.  to  Mmr.  22,  1M6 


MASTER  GASOLiNE  GENERATORS 


Portable 


lighting  Plants 

650  WatU  to  15  KW 


Gen«rmie  Yow  Ow» 


Electricity  Right  on  Job   \ 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  SL 


Cornt  ef   Natoms       p|j^  MAriccI  1651 


WEDNESDAY,  MARCH  20.  1946 


DAILY     PACIFIC     BUILDER 
I'Li'lSlHUHLllL..,,.  — ^-- 
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CONSTRUCtldN  REPORtS 


7! 
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NEWS  INDEX 

For  convenient  reference,  newt 
reports  in  this  section  are  classi- 
fied  as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Briilges     33 

Dams.    Resorvoirs   and 

Dredging   ^ 34 

Docks,  Piers  &  Harbors. 35 

Parl<s,   Airports  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels    _ ..„ „...         37 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers   39 

Streets  and    Highways 40 

Gas,   Water   and    Oil    Pipe 

Lines  _ 41 


line,  Central  Valley  Project,  Califor- 

(19)  800  cu.  yds.  concurets  b«n»  pav-jBlDS    POSTPONED  Jnia. 

tng  and  miac.  structures;  ALTUS   PROJECT,   Okla.   —   UnUl       The  complete  total  bids  were: 

(20)  2,625.000  lbs.  st«»l  rttiii/oro«infltit    March  25,  10  A.   M.    (postponed  from       American  Bridge-  Co.,  $451,353,  f.o.b. 
bars;  Mar.  15)  bids  will  be  received  by  the  j shipping  ix)int,  Pittsburgh,  Pa. 

(21)  18,000     lbs.     steel    r«inf orc««nent  j  U.   S.  Bureau  of  Reclamation,  Altus,  j     Bethlehem  Pacific  Coast  Steel  Corp., 

$473,545,  f.o.b.  South  San  Frsuicisco. 


fabric;  jOkla,   under   Spec.   1179  for  the  con- 

(23)  4010  each  expanrfon  Joint  slaavM  '  structlon    of    earthwork    and    struc- 

(23)  9«0  Mah  cineh  anchor;  {tures.  station  1  plus  00  to  station  590 

(24)  72  lin.  ft.  8-in.  corrugatsd  rnaUl  j  plus    36.    west    canal,    Altus    Project, 
plp«;  Okla.     The    work    is    situated    north 


j  (25)  40  lin.  ft.  12-in.  sams; 

;  (26)  82  Un.  ft  IS-in.  sama; 

.  (27)  40  lin.  ft.  18-in.  same; 

':  (28)  40  lin.  ft.  24-in.  same; 

;  (29)  50  lin.  ft.  SO-iB  .same; 

!  (20)  19  lin.  ft.  42-in.  same; 

(SI)  5  Mich  8-ln.  automatic  drainjig* 

j  gate ; 

I  (S2)  5  sach  15-in.  sams; 

j  (S3>  6833  lin.  ft.  channel  fencing; 

($4;  4350  lbs.  misc.  mstal  work; 

!  (35)  27  each  subdraln  hoods; 

1  (16)  36,200  bbls.  portland  cement; 


and   west  of  Blair,   Okla. 


Muskogee     Iron     Works, 
f.o.b.  Marvsville,  Calif, 


$605,344, 


3/20/46 

BIDS  OPENED 


•• 


38 


The  principal  items  of  work  and  |  s^N  FRANCISCO.— H.  C.  Reid  & 
!  the  estimated  quantities  Invaived  are  ;  Co.,  359  Clementina  St.,  San  Fran- 
ias  follows:  icisco,  at  $3025,  submitted  low  bid  to 

!    (1)  100.000   cu.    yds.    excavation    for    Public  Utilities  Commission,  Rm.  287 


laterals ; 
(2 1  50.000  .sta.  cu.  yds.  overhaul  r 


City    Hall,    under   Bureau    of    Light, 
Keat  and  Power  Contract  No.  42  for 


(3)6000  cu.  yds.  compacting  em- ,  constructing  a  street  lighting  system 
bankments;  -on   I^ansdale  Ave.-Dalewood  Way  to 

(4)  2500  cu.  yds.  excavation  for  I  n^bin  Hood  Dr.;  Casitas  Ave.-Lans- 
drainage  channels  and  dikes;        'dale  Ave.  to  Cresta  Vista  Dr.  (Sher- 

(5\  38,000    cu.    yds.    excavation    fori^vood  Forest).  r. 


structures ; 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


<37)  33,000  tons  salvaging   and   plac- ;    '6)  37,500  cu.  yds.  backfill; 
ing  derrick  stons;  i    '"     '"""  '  ^' 

(38)  80,000  ton   miles  hauling  derrick  ' 
8ton«;  I 

(39)  4500  sq.  ft.  »^lin.  fiber  expansion  , 
joint  filler;  j 

(40)  350  sq.  ft.   »^-in.  fiber  expansion  \ 
joint   filler; 


(7)  4500  cu.   yds.  compacting  back-  • 

fill;  ! 

(8)  900   cu.    yds.    concrete    in    struc-  1 

tures ;  i 

(9)  placing  70,000  lbs.  reinforcement' 
bars ;  | 

(10)  1000  sq.  yds.  dry-rock  paving;      j 


Other  bids  were: 
R.  Flatland,  $3124. 
Cimino  Electric  Co..  $3350. 
George   Brayer,  $4111. 
Severin  Electric  Co.,  $4221. 
Manning  &  Whitaker.  $4245. 
Abbett  Electric  Co.,  $4680. 


to   Public   Utilities   Commission,   Rm.  !  3/20/46 


287   City  Hall,   under  Water  Depart 
ment  contract  No.  416  for  laying  6- 
and    8-ln.    cast    iron    mains   in    28th, 
42nd.   43rd  Ave.   and   Rivera   St 
Work   involves : 

(1)  25«)  l.f.   excav.   and   backfill; 
(4a)  ai!30    l.f.    iastall    6-in.    bell    and  j  ductor,    connectors,    etc,    f.O.b.    ship 


••     42 

BIDS   WANTED 

CODY,  Wyo.  -Until  April  1,  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation.  Denver.  Colo., 
under  Inv.  D-10,135-A  for  ateel-reln- 
forced  bare  aluminum  strailded  con- 


STREETS  AND 
HIGHWAYS 


3/20/46  •     •     31  ' 

BIDS  WANTED  ! 

YOIX)  COUNTY,  Calif.— Until  Apr.  i 
4,  2  P.   M.,   bids  will  be   received   by 
the   State   Division    of    Highways,   C. 
H.    Whit  more.   District   Engineer,    703  ' 
"B"    Street.    Marysville.    for    drilling  . 
and   ca.sing  water   well    at   the   State 
Highway  Nursery  about  3  miles  east  j 
of  Davis.  Yolo  County.  < 

Work  Involves :  1 

(1)  200   l.f.   drilling  and  casing  well;  ! 
<2)  30  hours    pumping   well.  | 

R;)f tifiiatioius   obtainable  from   the  , 
above  office.  1 


(41)  12.000  sq.  ft.  lin.  fiber  expansion  )  (ID  erecting  17  M  ft.  b.m.  of  timber ,  ^q 

joint  filler.  j  in  structures ;  | 

Total    bids    were.  ;  (12)  laying  244  lin.  ft.  18-ln.  diameter 

1(A)   Guy  F.  Atkinson  Co..  $992,000.  concrete  pipe  for  turnouts,  cul- 

;  (B)    Bressi  &  Bevanda  Constructors,  i  verts  and  siphons ;  »  3/20/46  ••     40 

Inc..    Los    Angeles,    $995,586.40.  '(13)  laying  1688  lin.  ft.  24-in.  diameter  '  BLUE   PRINTS  AVAILABLE 

UC)   Basich    Bros.,   Alhambra,  $1,113,-  concrete  pipe  for  turnouts,   cul-       SACRAMENTO,  Calif  .-—State  Hlgh- 

209.85.  j  verts  and  siphons ;  j  way  Engineer  G.  T.  McCoy  announces 

(D)    Morrison-Knudsen   Co..   Los  An-  !  (14)   laying  308  Un.  ft.  30-ln.  diameter    cost  of  blue  prints  now  available  for 


geles,   $1,218,351.05. 
(E)  Government  estimate,  $867,520.68. 

Unit  bids  were : 

(A)        (B)        (C) 


(D)        (E) 


31 


3/20/46 

BIDS    OPENED 

SAN  FRANCISCO.  — N.  O.  Wiseth.  I 
711  McAllister  Street,  at  $1575  sub- 
mitted  low  bid  to  the  Public  Utili-  : 
tie.s  Commission.  Room  287.  City  Hall  , 
J  under  Spec.  411-A,  for  construction  : 
of  Lincoln  Park  pumping  station 
building.  ' 

Chas.    E.   Wait,   at   $1675   submitted  ' 
only   other  bid.  1 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


(1) 

(2) 

(3) 

(4) 

(5) 

(6) 

(7) 

(/!> 

(9) 

<10i 

(d) 

(121 

(13) 

(14) 

(15) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 


.80 
3.75 
1.25 
2.00 
3.00 
4.00 
8.00 
3.00 
3.30 
12.00 


1.40 
3.30 
2.35 
3.70 
4.00 
6.00 
6.50 
3.60 
3.60 
44.00 


3/20/46  • 

CONTRACT    AWARDED 

HILLSBOROUGH,  San  Mateo  Co..  i  (26) 
Cal.— A.  Mattaon,  304  Mastlck  Ave.,  i  (27) 
San  Bnino.  at  $13613  submitted  low  (28) 
bid  and  awarded  contract  by  the  j  (29) 
City  of  Hillsborough  for  construe-  (30) 
tlon  of  reinf.  concrete  retaining  wall  '  (31) 
on  Central  Springs  Road.  Plans  by  I  (321 
Engineer  E.  P.  Wilaey,  705  El  Ca- 
mlno   Real.    Hillsborough. 

Complete   bids   were: 

A.  Mattson,  (1)  $4;  (2)  $2;  (3)  $45; 
(4»  $0  30:  (5)  $3.50;  (6)  $100;  total. 
$36ia 

L.  C.  Smith,  San   Mateo.    (1)   $3.50; 

(2)  $3:   (3)  $45;   (4)  $0.30;   (5)  $4;   (6) 
$125;  total,  $3872. 

Chas.  E.  Wait.  San  Francisco,  (1) 
$6.75;  (2)  $5.25;  i3)  $39.60;  (4)  $0.41; 
(5)    $5.35;    (6)   $140;    total.   $4496.80. 

Eastbay  Constr.  Co..  (D  $5:   (2)  $3; 

(3)  $55;   (4)  $0.50;    (5t   $4.50;    i6»   $150; 
total.    $4631. 


(33) 
(34) 
(35) 
(36) 
(37) 
(38) 
(39) 
(40) 
(41) 


concrete  plp>e  for  turnouts,  cul-  j  work   for  which   bids  will  be  opened 
verts  and  siphons ;  in    Sacramento   on  Wednesday,   April 

(15)  laying  52  lin.  ft.  36-ln.  diameter's,   and  on   April   10  and   in   Los  An- 
concrete  pipe  for  turnouts,  cul- |  geles   on  April  11,   1946: 

onod  lonnrt  i^nn/^  icnn«  oe^c  verts  and  slphons ;  II-Sha-28-B,  between  4.5  miles  east 

30,884  18,000  14,000  16,900  36,759    j  ^jg^   laying  40  Un.  ft  42-ln.  diameter  | of  Ingot  and  Montgomerv  Creek;  no 
2.50      2.50      2.20      2.65      2.46  concrete  pipe  for  turnouts,   cul-  |  charge 

!  verts  and  siphons;  '     VI-Ker-33-C,     between     Lost    HlUs 

1  (17)  laying  176  Un.  ft.  48-ln.  diameter  [and  Wasco;  no  charge. 

I  concrete  pipe  for  turnouts,   eul-  j     VI-Ker-4-C.Bkd.  at  Bakersfield,  be- 

'  verts  and  siphons;  tween   Biomdage  Lane  and  24th   St.: 

f^    1(18)  laying  3920  lin.  ft.  24-ln.  diameter   pians(     including    sales    tax),    $6.92; 

concrete   pipe  for  city   pipeline;  Icro.ss-sections    (including   sales    tax), 

(19)  laying  12,850  Un.  ft.  30-ln.  dlam-  |$6.30;  total  cost  plans  and  cross-sec- 

eter  concrete  pipe  for  city  pipe-  itions   (including  sales  tax).  $13.22. 

line;  XI-S.D-77-S.D.,A,   between  0.4  mile 

;  (20)  placing     600    lbs.     metal     water   .south  of  Mission  Valley  Rd.  and  0.5 

I  stops  in  joints ;  \  mile  north  of  the  north  city  limits  of 

1(21)  Installing  16,600  lbs.  gates;  i  San     Diego:    Plans     (including    sales 

j(22)  installing   16,000  lbs.  mlscellane- ' tax),   $8.46;   cross-sections    (including 

ous  metal  work.  "  sales  tax).  $24.75;  total  cost  plans  and 

Copies   of  the  standard  forms   and    cross-sections    (including   sales  tax), 

of  the  specifications  may  be  obtained   $33.21. 

!  from  the  following  offices  of  the  •  checks  for  the  above  should  be 
Bureau  of  Reclamation :  Walker  R.  made  payable  to  the  Department  of 
Young,  chief  engineer,  U.  S.  Custom  public  Works,  Division  of  Highways, 
House.  Denver  2,  Colo  ;  W.  R.  Nel-  '  and  should  accompany  the  order  to 
son.  regional  director.  P.  O.  Box  1609,    this  office. 

!  OUver-Eakle  Bldg.,  6th  and  Polk  Sts.,  i     Requests  for  the  above  plans,  specl- 

'  Ajnarillo,  Texas ;  H.  E.  Robblns,  con-  ;  f  ications  and  proposal  form  must  be 

:8truction   engineer,   Altus,   Okla.,  and    addressed  to  the  office  of   the  State 

Michael     W.     Straus,     commissioner,  !  Highway   Engineer,   P.    O.    Box  1499, 

Bureau   of  Reclamation,  Washington    Sacramento,  Calif. 

25,  D.  C.  Prospective  bidders  desiring  1      TB]ue   prints    of    plans    are    sold    at 
to'  visit  the  site  of  the  work  should   cost   and   are  not   returnable  for   re- 
gl  92    I  communicate    with    the    construction   fund. 

94    i  engineer.  i  

Specifications    obtainable    free    of  1 


9.00 

9.00 

10.00 

11.70 

39.00 

20.00 

.055 

.12 

1.00 

2.00 

2.00 

2.50 

3.00 

3.50 

5  00 

6.00 

12.00 

20.00 

25.00 

.75 

.45 


1.00 
3.00 
1.00 
1.20 
3.40 
6.50 
8.60 
3.60 
3.80 
12.50 

10.00 
10.00 

9.00 

11.50 

35.50 

28.00 

.06 

.13 

1.00 

1.75 

2.75 

3.25 

4.00 

5.25 

9.00 
10.00 
16.00 
55.00 

65.00  250.00 
.70  .75 
.45         .40 


.80 
3.70 
1.50 
1.60 
3.30 
8.70 
8.90 
360 
3.80 
6.00 

10.00 

10.50 

11.30 

18.80 

37.50 

30.00 

.062 

.12 

1.00 

2.30 

5.00 

5.60 

6.00 

7.00 

9.00 

12.00 

12.50 

40.00 


11.70 

15.70 

11.60 

12.60 

39.00 

41.50 

.07 

.15 

1.00 

1.80 

2.20 

2.85 

3.60 

3.85 

6.50 

7.80 

12.30 

25.00 

36.00 

.85 
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.73 
2.82 

.53 
2.37 


4.62 

5.30 

3.34 

3.58    I 

9.00    '■ 
..  .     I 

7.85 

7.84 

9.13 

9.75 

24.35 

23.31 

.055 

.16 

.68 

1.44 

2.11 

2.94 

4.24 

4.43 

6.35 

7.39    ;; 
14.11 
36.69    '' 


.52 


200.00  150^00  igo'.OO  156^00  170.27     charge  to  prospective  bidders ;  to  oth 


2.25 
.60 
.15 
.20 
.30 
.35 


2.10 
.70 
.20 
.25 

.30 

.40 


2.75 
1.00 
.20 
.10 
.20 
30 


2.65 
.80 
.17 
.47 
.51 
.60 


I  3/20/46 

I  BIDS  POSTPONED 


2.33 
.60 
.08 
.14 
.22 
.28 
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ers,  $2.25,  not  returnable. 


35— 


DOCKS,  PIERS  & 
HARBORS 


3/20/46  •     •     40 

LOW   BIDDERS 
WASHINGTON    STATE.— The  fol- 
;  lowing   submitted   low   bids   to   Clar- 
'  ence  B.  Shain,  state  director  of  hlgh- 
v.avs,   Olympla.  Wash.,  for  the  con- 
struction   of  the   following    highway 
and  bridge  improvement  projects: 

. i      (1)    Grading    and    constructing    ce- 

3/20/46  ••     36   ment    concrete    pavement    and    slde- 

TO  ASK  BIDS  'walks  on  0.577  mile  of  primary  state 

_    _,„ CATAPULT    &    ARRESTING  GEAR   hiehwav   No.   3,    Yaklma-S.    First   St. 

;      CENTRAL     VALLEY     PROJECT,    j^yOKERN.  Kern  County,  Calif.  extension    in    Yakima    County;    FAP 

!  California.— Until   April   10.   10  A.   M.    La^d-plane    catapult    and    arresting   j^q    U-132  (21). 
(postponed  from  March  29).  bids  will        gg^r.    Including    catapult    pit    and       i^^    bidder  — Toney    Romano,    419 

arresting  gear  pit  of  concrete  con-  ^2l8t  St.,  Seattle,  $63,617.65. 
structlon,  concrete  pavement,  soil ;  (2)  Grading  and  widening  existing 
stabilization,  drainage  system,  air  pavement  with  portland  cement  con- 
compressor  and  piping,  heating  and  orete,  constructing  concrete  side- 
ventilation,  plumbing  and  electrical  vv'alks,  storm  and  sanitary  sewers 
work ;  Spec.  17449._  _  ,  and  drainage  structures  on  4.153  miles 


34  .  be  received   by   Bureau  of   Reclama-  1 
'  tion.  Walker  R.  Young,  chief  engineer,  1 


3/20/46 

CONTRACTS  AV^ARDED  ,         „  ,,„,    ^ 

CENTRAL  VALLEY  PROJECT,  Frlant,  Calif.,  under  Spec.  1181  for 
Friant-Kem  Canal.  —  Bechtel  Bros.-  construction  of  earthwork,  canal  lln- 
McCone.  220  Bush  St..  San  Francisco,  ;  '"S    and     structures.     King's     River 

at    $267,805    on    Schedule    No.    1,    and  !  wasteway    and    King's    River   siphon,        

Peter  Kiewit  Sons  Co.,  442  Post  St.,  '  Station  1691  plus  66.15  to  Station  1647  Owner— Bureau  of  Yards  and  Docks,  '  gf  primarjT  state  highway  No.  6,  in 
San  Francisco,  at  $3,377,605.85  on  :  Pl"^  "^^^  Friant-Kem  Canal.  Friant .  officer  in  Charge  of  Construction,  ;  Tacoma  on  Pacific  Ave.  from  S.  34th 
Schedules  No.  2  and  3.  awarded  con-  '  Division,  Central  VaUey  Project.  The  \     Naval  Ordnance  Test  Station,  Inyo-  ■  gt    to  S    96th  St.,  in  Pierce  County; 

'  work    is    situated    approximately    18  ■      kern.  FAP  No    U-159   (11). 

miles   east  of  Fresno.     I  Plans  and  specifications  obtainable  i     j^^^  bidder— Woodworth  &  Co..  Inc., 

The   principal    Items   of   work   and    £j.om  the  above  office  upon  deposit  of    120O  E    D  St     Tacoma,  $237,316. 
the     estimated     quantities      Involved  .  ^.^eck  or  postal  money  order  for  $40,  ;      o.    Grading,    surfacing    and    stock- 
payable    to    the    Chief    of   Bureau    of    pjjj^g     mineral     aggregate     on     6.604 


spigot  cast  Iron  pipe; 
(4b)  420   Lf.   Install   8-inch   do; 
(5)  4800   lbs.    in.otaii   fittings,    gate 

valves,   etc. ; 
(6a)   300    If.     make    bell    and     spi^t 

joints    for   pipe   and   fittings; 

(7)  180   s.f.    street   pavement; 

(8)  112  each  install  %-ln.  screw  taps 

(9)  2150    Lf.     Install     %-ln.     service 
pipe; 

(10»  estimated    cost    field    inspection 

per   calendar   day.   $10.75; 
(A)    materials    furnished    and    serv- 
ices   rendered    by    S.    F.    Water 
Dept..    $4154.50. 
Complete  bids  follow: 
Fred     T.     Fairey,     (1)     $0.46,     (4a) 
$0.23,   (4b)   $0.28.   (5)   $0.04.    (6a)   $0.70. 
(7>     S0J35,     (8)     $0.70.     (9)     $0.27,     (10) 
30   day«;    total.    $7402.60. 

San  Francisco  Water  Department, 
(1)  $0.60.  (4a)  $0.12,  (4b)  $0.15.  (5) 
$0.04.  (6a  I  $0.70.  (7)  $0.35.  (8)  $1. 
i9i  $0.30.   (10)  35  days;  total,  $7623.25 


ping  point  and/or  Cody,  Wylo. ;  Heart 
Mountain-Garland  e»-kv.  jiransmia- 
sion  line. 

Specifications   obtainable  from   the 
above  office. 
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tarv,  1025  2nd  Ave.,  Oakland,  under 
Schedule  No.  80  for  furnishing  cafe- 
teria equipment  —  mechanical  dish- 
washing machine. 

Specifications  obtainable  from  the 
director  of  purchasing.  Room  1118 
Administration  Bldg.,  1025  2nd  Ave., 
Oakland. 
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3/20/46  « 

BIDS  WANTED 

RED  BLUFF,  Tehama  Co.,  Calif.— 
Until  March  25.  7:30  P.  M..  bids  will 
be  received  by  the  Red  Bluff  Union 
High  School  District,  Fred  W.  Weeks, 
clerk.  Red  Bluff,  for  furnishing  20 
right-hand  arch  castings  and  20  left- 
hand   arch   castings   for  the  Morgan 


3/20/46 

BIDS  WANTED 

FT.    PECK,    Mont.— UntU    April    1, 
2  P.  M.,  bids  wiU  be  recelvM  by  the  »„  .v     «  ^  t,,   ,,  ,t   .       «    ^ 

U.  S.  Bureau  of  Reclamation.  Denver  furnace  m  the  Red  Bluff  Union  High 
2,  Colo.,  under  Inv.  18-65$- A-1  for  !  School, 
western  red  cedar,  southern  yellow 
pine,  ledgepole  and  Douglas  fir  poles, 
f.o.b.  shipping  point  and/or  Wolf 
Point.  Mont. ;  Williston,  Wat|ford  City. 
Kllldeer  and  Hazen.  N.  D. :  Ft.  Peck- 
Garrison  Dam  transmisison  line. 

Specifications   obtainable   from   the 
above  office. 
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3/20/46  ••     41 

BIDS    OPENED 

SAN  FRANCISCO— San  Francisco 
Water  Department,  425  Mason  St., 
San  Francisco,  at  $2840.90,  submitted 


3/20/46 

BIDS   WANTED 

SACRA. MENTO.  Calif.— Ujntil  April 
1.  2  P.  M.,  bids  will  be  received  by 
the  State  Purchasing  Ageht,  Room 
107  State  Office  Bldg.  No.  1.  Sacra- 
mento, for  furnishing  aspfcaltic  ce- 
ment and  cutback  asphalts)  covering 
the  requirements  of  the  Division  of 
Highways    for    period    fromi    April    1. 


low  bid    to    Public   Utilities   Cpmmis- 

sion.  Rm.  287  City  Hall,  under  Water  j  j^g^  to  March  31,    1947.   Bids   are   to 
Department  contract  No.  417  for  lay- 
ing   4-inch,    6-lnch    and    8-inch    cast 


iron    mains    in   Grandview    Ave.    and 
Grandview   Terrace. 
The  work  involves: 
(1)  800  lin.  ft.  excavation  and  back- 
fill; 
(4a)  400  lin.  ft.  install  beil  and  spigot 

cast  iron  pipe; 
(4b)   280  lin.   ft   do; 
(4c)  120  lin.  ft.  do; 
(5)  1800  lbs.   instaU   fittings,   valves, 
etc. 


be  rendered  on  basis  of  tank  car 
.shipment  only,  with  the  ex<t-eption  of 
requirements  shown  for  District  VI, 
where  deliverie.s  will  be  tak^n  in  tank 
trucks  at  vendor's  plants  in  the  gen- 
eral Bakersfield  area. 
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3/20/46 

BIDS    WANTED 

KENDRICK   PROJECT.   Wyoming. 
—Until    April   15.    2    P.    M..    bids   will 
be  received  bv  the  Bureau  of  Recla- 
mation.   Denver.    Colo..    un<ler    Spec 
(6a)  90  lbs.  bell  and  spigot  joints  for    i246    for    furnishing    and    delivering 


pipe  and  fittings ; 

(7)  600  sq.  ft.  street  pavement; 

(8)  37  each  Install  94-in.  screw  taps; 
(9t  500  lin.   ft.   install    9i-in.   service 

pipe ; 
(10 1  estimated    field    inspection     per 
calender  day.  $10.75. 
I  A)   materials  furnished  and  serv- 


transformers,  connecting  switches 
and  lightning  arresters,  f.<>.b.  ship- 
ping point  or  fob.  Casper  or  Parco, 
Wyo..  as  stated  in  the  speckflcations. 
for  the  Casper  and  Alcov*  substa- 
tions and  the  Seminoe  power  plant, 
Kendrick  Project,  Wyomin|g  Speci- 
fications   obtainable    free    Of    charge 


3/20/46 

NOTICE  OF  SALE 

SAN  Fli-VN CISCO.— UntU  April  3, 
10  A.  M.,  bids  wUl  be  received  by 
the  Navy  Material  Redistribution  and 
Disposal  Office.  785  Market  St.,  San 
Francisco  3.  under  Sales  No.  B-327-46 
for  sale  of  miscellaneous  materials 
(Steel  tackle  blocks,  anchor  lines, 
painter.s.  open  chocks),  located  at  2144 
Clement  Ave.,  Alameda. 


43—     MACHINERY  AND 
EQUIPMENT 

3/20/46  ••43 

BIDS   WANTED 

DAVIS  DAM  PROJECT,  Arizona- 
Nevada —Until  April  22.  2  P.  M.,  bids 
will  be  received  at  the  office  of  the 
Bureau  of  Reclamation.  Denver,  Colo., 
under  Spec.  1252  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Louise.  Arir., 
at  the  option  of  the  bidder,  three 
motor-driven  gate  hoists  for  operat- 
ing the  50-  by  50-ft.  regulating  gates 
to  be  installed  in  the  spillway  at  the 
Davis  Dam,  Davis  Dam  Project,  Ari- 
zona-Nevada. The  gate  hoists  will 
be  installed  by  the  government.  No 
charge  for  copies  of  the  specifica- 
tions to  prospective  t>ona  fide  bid- 
ders; to  others,  $1.  not  returnable. 
For  particulars,  address  the  Bureau 
of  Reclamation.  Denver,  Colo, 


ices    rendered   by  the  San   Francisco  l  ^^  prospective  bidders  fromi  the  Bu- 


Water  Department.  $1336.50. 

Complete  bids  follow : 

San  Francisco  Water  Department. 
(1)  $0.80,  (4a)  $0.08,  (4b)  $0.10.  (4c) 
$0.12.  (5)  $0.05.  (6a)  $0.70.  (7)  $0.35. 
(8)  $1,  (9)  $0.35.  (10)  20  days;  total. 
$2840.90. 

Fred  T.  Fairey,  (1)  $0.95.  (4a)  $0.10. 
(4b •  $0.15,  (4c)  $0.25.  (5)  $0.04,  (6a) 
$0.70.  (7)  $0.35,  (8)  $1,  (9)  $0.40.  (10) 
20  davs:  total.  $3550. 


reau   office ; 
tumable. 


to 


others,   $1.2$,  not   re- 
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tracts  by  the  U.  S.  Bureau  of  Rec- 
lamation, Frlant,  under  Spec.  1148  for 
construction  of  the  next  15-mile  lap 
of  the  Central  Valley  Project's  160- 
mile  Friant-Kem  Canal,  Friant  Dl-  ' 
vision.  Central  Valley  Project;  Spec.  I 
No.    1148. 

The  work,  in  general,  consists  of  j 
the  construction  of  earthwork,  con-  | 
Crete  lining  and  structures,  station  } 
301  plus  60  to  station  1144  plus  00,  ! 
and  wasteway  at  station  298  plus  66.  i 
The  work  is  situated  from  14  miles  ' 
north    to    15   miles    east    of    FYesno.  1 


are  as  follows 

(1)  237,500   c.y.    common    excavation    ''  yards  and  Docks. 
for  canal ;  

(2)  193,000  c.y.   rock  do; 

(3)  5,500    c.y.    compacting    embank- 
ments ; 

(4)  40.000    c.y.    common    excavation 
for  wasteway  channel ; 

(5)  100  c.y.  rock  do; 
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3/20/46 

BIDS    WANTED 

SAN  FRANCISCO.— Until  April  17, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office.  74  New  Mont- 
gomery    St.,     San     Francisco,     under 


3/20-46  ••     34 

CONTRACT    AWARDED 

ELLSWORTH  COUNTY.  Kansas. 
— Western  Contracting  Corp.,  Sioux 
City.  Iowa,  at  $4,142,832.60.  awarded 
contract  by  the  U.  S.  District  Engi- 
neer Office.  601  Davidson  Bldg.,  Kan- 
sas   City,    Mo.,    for    construction    of 


(6)  35,000  c.y.  common  excavation  s,eTisi\  No.  04-203-46-9  for  removal  and 
for  struc.  except  siphon  barrel ;  disposal  of  tug  U.  S.  S.  Tamaroa  from 
o,v«  - ..  1.  j„ .  .  ^^^    vicinity   of    Hunters    Point,    San 


(7)  300  c.y.  rock  do; 

(8)  200,000  c.y.  common  excav.  for 
siphon  barrel  bet.  Sta.  1596  plus 
88.9  and  1627   plus  41.36; 

(9)  100  c.y.    rock  do; 

(10)  trimming  6,100   s.y.   earth   foun- 
dations for  concrete  lining; 

(11)  preparing  16,000  s.y.  of  rock  do; 
backfill  about  struc. ; 


miles  of  primary  state  highway  No. 
18  and  secondary  state  highway  No. 
11-C,  Imber  Creek  to  Ewan  In  Whit- 
man County;  FAP  No.  S-276  (6) 
Unit  1. 

Low  bidder— Roy  L.  Bair  &  Co.,  W. 
1220  Ide.  Spokane,  $126,000.34. 

(4)  Constructing  4  reinforced  con- 
crete bridges  on  primary  state  high- 
way No.  18  and  secondary  state  hlgh- 
;way  No.  11-C,  Imbler  Creek  to  Ewan 
in  "whitman    County,    as    follows:    3 


above  office. 


Kanapou;   Dam.    across   the    Smokey  I  |;2;  J?:^?^  ^y^  b^^„<;V^^^^^^^ 

Hill  River  near  Ellsworth  and  Sallna.  j  ^l^)  122,000  c.y.  backfill  about  siphon 


Kan.  The  dam  is  a  compacted  struc- 
ture, approximately  100  ft.  high  and 
4000  ft.  long,  with  riprap  on  the  slope. 

3/20  46  •     •     34 

BIOS   OPENED  4 

LOS  ANGELES.  Calif.— Guy  F.  At- 
kinson Co..  1103  Heartwell  Building. 
Long  Beach,  at  $992,000  submitted 
the  low  bid  to  the  U.  S.  District  En- 
gineer Office.  751  S.  Flgueroa  St.. 
Los  Ahgeles.  &Iarch  18.  for  construc- 
tion of  Los  Angeles  river  improve- 
ments, Aliso  St.  to  Alhambra  Ave., 
river  mile  22.2  to  river  mile  22.9 ; 
Serial   149. 

The  project  involves  the  construc- 
tion of  4190  lin.  ft.  of  river  chemnel 


barrel ; 

(14)  6.200     c.y.     compacting     backfill 
abeut  structures; 

(15)  6,100    c.y.    riprap; 

(16)  constructing   265    c.y.    filter 


Francisco  Bay. 

Specifications   obtainable  from   the   continuous    slab   Iwidges   72   ft    long. 

;r.4  feet  long  and  50  ft.   long,  respec- 
itivelv,  and  one  T-beam  bridge  132  ft. 
long";  FAP  No.  S-276  (6).  Unit  2. 

Low  bidder— Sather  &  Sons,  N.  1410 
IHowe  Yardley,  Spokane.  $44,846.99. 
_  i      (5)  Grading  and  surfacing  on  9.026 
ofi   miles  of  secondary  state  highway  No. 
BID*;  OPENED  3-E.   junction   secondary  state  high - 

l;nn?H     ^!n     franct^co      San    ^ay  No.  3-D  to  Waitsburg  In  Walla 
SOLTH     bAN     FRANCISCO,     San    ^       County;    FAP   No.    S-263    (6), 


3/20/46  •     •     41 

BIDS   WANTED 

SAN  FRANCISCO.— Until  April  2, 
3  P.  M.,  bids  will  be  received  by  the 
Public  Utilities  Commission.  Room 
287,  City  Hall,  under  Water  Depart- 
ment Contract  No.  418.  for  laying 
6-  and  8- inch  cast  iron  mams  in 
Quintara  Street  and  41st  Avenue. 
Work  Involves : 

(1)  1920  l.t.  excav.  and  backfill; 
(4a)   920     If.     install     6-in.     bell     and 

spigot  cast  iron  pipe; 
(4b)  1000  l.f.  install  8-inch  do: 
(5)   2800     lbs.     in.stall     fittings,     gate 

valves,    etc. ; 
<6a0  260    If.    make    bell     and    .spigot 
joints  for  pipe  and   fittings; 

(8)  74  each  install  %-in.  screw  taps: 

(9)  l&iO    l.f.    install    %-lnch    service 
pipe; 

(10»   lump   sum.    field    inspection    per 
day,  $10.75. 

(A»    Materials    furnished    and    serv- 
ices   rendered    by    S.    F.    Water 
Dept..   at  $10.75  per  cal.   day. 
Plans  and  specifications  obtainable 

from   the  cashier's   office,   6th   floor. 

425   Mason   St. ;    no   deposit   required. 


3/20/46  ! 

BIDS  WANTED  : 

DENVER,  Colo.— Until  April  3,  2 
P.  M..  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamatioji,  Denver 
2.  Colo.,  under  Inv.  A-20,413-B  for 
13  each  200,000- lb.  compression  test- 
ing machines,  fob.  shipping  point 
and/or  (one  to  each  of  the  following 
destinations)  McCook.  Neb.;  BUlings, 
Mont.:  Bismark.  N.  D. ;  Hot  Springs. 
Thermopolis,  Wyo.l  Helena, 
Chester.  Mont. ;  Coachella, 
McAUen,  Texas ;  Mo«»te  Vista, 
Colo.;  Kingman,  Ariz.;  Idsfho  Falls, 
Idaho;   Antioch.   Calif. 

Specifications    obtainable  Ifrom   the 
above  office. 


S    .D. 
Mont. ; 
Calif. 
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S/20/46  ! 

BIDS  WANTED 

SOCORRO,  N.  M— Until  April  3,  ? 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclanaatiofi,  Custom 
House,  Denver  2.  Colo.,  uhder  Inv. 
C-8568-A-2  for  western  red  cedar, 
southern  yellow  pine,  lodgepole  or 
Douglas  fir  poles,  f.o.b.  shipi)ing  point 
and/or  Socorro,  N.  M. 


Machinery  &  Material 
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36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


3/20/46 


Mateo  Co.,  Calif. — Cyclone  Fence  Co., 
440  Bayshore  Blvd..  San  Francisco,  at 


Unit  1. 


(17)  constructing   1,250  l.f.    of  feeder   $1398,  submitted  low  bid  to  the  City   ..h"]^.  JI^*^^^    ^°^ 
dram;  of    South    San    Francisco,    City   Hall,    *i74.474.d» 


L.    Bair    &    Co., 


42— MISC.  SUPPLIES  AND 
MATERIALS 
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(6) 


Grading,    ballasting,    surfacing 


3/20/46 

BIDS  WANTED 

CASPER.  Wyo.— Until  April  1,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Custom 
House.  Denver.  Colo.,  under  Spec. 
C-22,356-A    for    universal   pole    band, 


(18)  constructing   1,150   l.f.    of    6-lnch    for  construction   of  a   wire   fence   in        ^^'  „^'"'V»^Mn'^""'lleht "bituminous  '  conehead  bolts,  strain  links,  etc.,  f.o.b 

lana        con  hi  rue  ting  6    _  ^_^  ,,._      _«       ..u; J«™    ^^i^*     onH/^.,.     r>aanal-      \KTvr\ 


dla.  tile  drains  with   uncement 
ed  joints ; 

(19)  4,325   c.y.    concrete   in    struc; 

(20)  21,600    c.y.     concrete    In    siphon 
barrel ; 

(21)  2,070  c.y.  concrete  In   canal  lin- 
ing: 

(22)  placing  3,944.000  lbs.  reinf.  bars; 

(23)  placing    785     s.f.     elastic    Joint- 
filler   material; 


Orane  Ave.  Park. 

Other  bids  were: 

Anchor  Post  Fence  Co.,  $2105. 
I     W    S.  Wetenhall  Co.,  $2556.82. 


■surface   treatment   on    8.062   miles   of 
isecondarv    state   highway    No.    10- A, 

nisautel" Summit  to  Omak  In  Okan 
iokan  County;  FAP  No.  8-41  (3). 
'     Low  bldder-C.  E.  O'Neal.  Ellens 

nburg,  Wash.,  $202,476.77. 


38— ELECTRIC   UGHTIMG 
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_  .        _.    1  (24)  placing    280    l.f.    rubber    water 

i^mproveraents  and  appurtenant  woxiL.  \  stops- 

I  (25)  Installing    360    l.f.    clay    pipe    In  3/20/46 

filters;  BIDS  WANTED 

(26)  Installing  8.700  lbs.   of  cast-iron  THE    DALLES.    Ore.— Until    April 
pipe  m  filters;  9.  10  A.  M.,  bids  will  be  received  by 

(27)  layng    66    l.f.    12-ln.    dlam.    ce-  the  Wasco  Electric  Cooperative,  Inc., 
ment-asbestos  pipe;  Wasco      County 


TRANSMISSION  LINES    4i_GAS,  WATER  AND  OIL 


EQUIPMENT 


PIPE  LINES 


The  channel  improvement  coBaLsts  of 
construction  of  reinforced  cc«icrete 
slope  paving  on  the  riverbanka.  with 
parapet  walls  and  bemi  paving  at 
the  top.  Concrete  pier  extensions  and 
connecting  walls  wiU  be  built  for  the 
Union  Pacific  and  Southern  Pacific 
bridge*.  Other  work  include*  the  re- 
placemnet  of  wooden  subdraln  riser 
hood?  in  the  invert  with  cast  iron 
hoods,  construction  of  fencing  on 
channel  walla,  and  the  Installation 
of  corrugated  metal  pipe  drains  with 
appurtenant  concrete  outlet  struc- 
ture. Principal  features  of  the  work  j 
include:  Oleaxing  site  and  removing 
obstructions ;  excavating  and  back- 
lilUng;  driving  steel  bearing  piles; 
constructing  reinforced  concrete  slope 
paving,  berm  walls  and  pier  protec- 
tion ;  side  drainage  structures  and 
pipe,  and  fencing. 

The  bids  will  be  taken  as  foUows: 

(1)  hwnp  sum,  clearing  site  and  re- 
moving obstructions ; 

(2)  72  lin.  ft.  pulling  or  cutting  off 
steel  sheet  pile  wall ; 

(8>  117,300  cu.  yds.  channel  excava- 
tion ; 

(4)  1840  cu.   yds.  structure   excava- 
tion ; 

(5)  34.320  cu.  yds.  rock  excavation; 
(8)  4850  cu.  yds.  rock  excavation; 

(7)  f700  cu.   yds.   crushed   gravel   or 
(  rushed  rock  backing ; 

(8)  460   cu.    yds.    grave    Un    pockets 
and  drains; 

(9)  738   each  cap   for  steel   bearing 
piles; 

(10^  240   Un.    ft.    steel   bearing   pUes, 
vertical: 

(11)  21.900  lin.  ft  steel  bearing  piles. 
batter ; 

(12)  50    each    splicing    steel    bearing 
l41es ; 

(15)  deleted; 

n4)  350  cu.  yds.  concrete.  Invert; 

(16)  312  cu.  yds.  concrete  slope  pav- 
ing toe ; 

(16)  11.080   ou.    yds.     concrete    slop* 
paving: 

(17)  H40   cu.    yds.    concrete    footings 
for  waila  and  pier  •xtenslons; 

(It)  5470  cu.  yds.  concrete  walls  mad 
pier  •x.tanelons; 


41 


(28)   erecting    2*0,000    lbs.    structural    Dalles.   Ore.,   for  the   construction   of 


3/20/16 

BIDS    OPENED  _  ^ 

SAN     FRANCISCO.     Calif.  —  Fred 

T    Fairey,  1874  25th  Ave.,  San  Fran- 

Courthouse,      The    ''^«<^°.   ^'  ^7*02.60.   submitted   low   bid 


shipping  point  and/or  Casper,  Wyo.; 
Seminoe-Casper  transmission  line. 

Specifications   obtainable  from    the 
above  office. 
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3/20/46  " 

BIDS  WANTED 

MEDICINE  BOW,  Wyo.— Until  Apr. 
1,  2  P.  M..  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Custom  House.  Denver,  Colo.,  under 
Inv.  C-22.347-A  for  aluminum,  steel- 
reinforced  bare  stranded,  twisting 
joints,  etc..  f.o.b.  shipping  point  and/ 
or  Medicine  Bow  and  Sinclair,  Wyo. 

Specifications  obtainable  from  the 
above  office. 


3/20/46 

BIDS  OPENED  1 

SACRAMENTO.  Calif.— The  follow- 
ing submitted  bids  to  the  State  Pur- 
chasing Agent,  Sacramentcl,  for  ma- 
terials  as  follows : 
QUO.  41944.  REQ.  104213: 

American  Bitumuls  Co.,  $.0625  net; 
awarded ;   only  bidder. 
QUO.  41026,  REQ.  104201: 

Shell  Oil  Co..  $.0525.  f.o.b.  Martinez. 

Blomquist  Oil,  $.0775  in  2000-gallon 
lots ;  $.065  in  3000-gallon  lots ;  no  dis- 
count. .  ^^^ 

Miles  &  Son.  Merced,  $.<>675  5000- 
gallon  lots ;  discount  %  of  1  per  cent 

3/20/46  I        ••     *2 

BIDS  WANTED 

aACRAMENTO,  Calif— Bids  will 
be  received  by  the  State  Pturchasing 
Agent.  Sacramento,   for  materials  as 

follows : 

March  22         j 
QUO.  42759,  REQ.  51130:       I 

24,000    gallons    asphaltic    emulsion, 
stripping   resistant,   penetration   type, 
vendor's  plant.  Santa  Maria. 
QUO.  42546.  REQ.  G-32425: 

10.000    gallons     emulsified    asphalt, 

penetration  type,  delivered  state 
trucks  or  drums,  local  to  Marysville 
or  Yuba  City.  | 

March  25 
QUO.  43518,  REQ.  21868: 

3000  GA  type  emulsified  aspnalt 
in  bulk  lots,  400  to  500  galHons,  ven- 
dor's storage  vicinity  of  Qdlncy. 

3/20/46  ••     *2 

BIDS  WANTED 

OAKLAND,  Alameda  C0.,  Calif  — 
Until  April  2.  4  P.  M..  bids  wlU  be 
received  by  the  Oakland  High  School 
District.   John   W.   Edgemohd,   secre- 


3/20/46  ••     43 

BIDS  POSTPONED 

BOULDER  CANYON  PROJECT.— 
Until  April  1.  2  P.  M  (postponed  from 
March  12).  bids  will  be  received  by 
the  Bureau  of  Reclamation.  Walker 
R.  Young,  chief  engineer,  Denver, 
Colo.,  under  Spec,  No.  1168  for  fur- 
nishing and  delivering  f.o.b.  cars  at 
the  shipping  point  or  f.o.b.  cars  at 
Boulder  City,  Nev.,  at  the  option  of 
the  bidder,  two  annunciator  groups, 
each  group  consisting  of  a  12-unit 
lamp  assembly,  one  common  lamp, 
two  push-button  switches  and  acces- 
sories ;  six  annunciator  relay  assem- 
blies as  follows :  two  "B"  assemblies, 
each  for  operating  four  annunciator 
lamps  and  containing  the  common 
equipment  for  one  annunciator  group, 
and  four  "T"  assembUes,  each  for 
operating  four  annunciator  lamps, 
and  two  steel  cabinets,  each  for  hous- 
ing one  "B"  and  two  "T"  annunciator 
relay  assemblies,  for  installation  at 
Boulder  power  plant.  Boulder  Canyon 
Project 

3/20/4b  ••     *3 

NOTICE   OF   SALE 

PLACERVILLE,  El  Dorado  Co.. 
Calif— Until  April  2.  2  P.  M.,  bids 
will  be  received  by  the  County  of 
El  Dorado,  Courthouse,  PlacervlUe. 
for  sale  of  (1)  one  leaning  wheel 
grader  No.  22.  year  1934,  and  (2)  one 
10-ft  Adams  leaning  wheel  grader, 
year  1938,  Model  104,  Serial  No.  588, 
for  a  sum  not  less  than  $800. 
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3/20/46 

BIDS   WANTED 

OAKLAND.  Alameda  Co..  Calif.— 
Until  March  27,  4  P.  M.,  bids  will  be 
received  by  the  Oakland  Board  of 
Park  Directors,  Cyrus  W.  Abbott 
secretary,  Room  1111  City  Hall,  Oak- 
land, for  furnishing  2  pickup  trucks 
to  the  Park  Department. 

Specifications  obtainable  from  the 
above  office. 


3/20/40  •     •     43 

BIDS  POSTPONED 

HUNTERS  POINT,  San  Franclsc«. 
—Until  March  25.  11  A.  M.  (postponed 
from  March  11),  bids  will  be  received 
by  the  U.  S.  Navy,  Bureau  of  Yards 
and  Docks,  Washington,  D.  C,  under 
Spec.  17301  for  furnishing  eight  anti- 
friction bearing  overhead  electric 
traveling  cranes  for  the  U.  S.  Naval 
Shipyaru.  Hunters  Point. 


43 


3/20/46 

BIDS   WANTED 

COLUMBIA  BASIN  PROJECT, 
Washington— Untn  April  22,  2  P.  M  , 
bids  will  be  received  b  ythe  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1254  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Odair,  Wash., 
at  the  option  of  the  bidder,  six  13-  by 
20.11-foot  reverse-flow  coaster  gates 
for  installation  in  the  Grand  Coulee 
pumping  plant,  Columbia  Basin  F»roj- 
ect.  Washington.  The  gates  wUl  be 
installed  by  the  government  No 
charge  for  copies  of  the  specifications 
to  prospective  bona  fide  bidders;  to 
others,  $1,  not  returnable. 


MACHINERY    WANTED 

Serai  -  Trailer,  20  -  25  too.  Capacity 


4045    RUSTON 


Si  HONG  &  MacDONALD 

WAY  TACOMA.     WASHINGTON 


steel  in   highway  bridge ; 

(29)  placing  79.500  lbs.  of  metal  wa- 
ter atop  In  joints; 

(30)  erecting    11    M.    ft.    b.m.    tmber 
in   railings; 

(31)  InstalUng  61,000  lbs.  radial  gates 


a  single  section  of  distribution  line 
consisting  of  32.8  miles  of  3-pha8e, 
4-wlre.  7.2/12.5-kv.  line;  146.7  miles 
of  single  phase,  2-wire,  7.2-kv. ;  3.5 
miles  secondary,  120-240-volt  line,  and 
2  miles  of  120-240-volt  service  drops. 


(32)  instalUng  42.200  lbs.   radial-gate  located  in  southern  Wasco  and  Sher 
hoists    and    operating  and   con-  n^an      Counties,      overtapping      into ; 
trol   mechanisms;  WTieeler      and      Jefferson     Counties. 

(33)  installing     10.930     lbs.     cylinder  pj^ns   and    specifications    are    avaU- 
gate,    gate    frames   and   hoist;  ^ble  at   the  above  office. 

(34)  installing     11.900    lbs.     of     misc.  , 

metal    work;  3 "^0/46                                                   ••     38 

(35)  installing    125    cwt.    of    bit    ma-  COMPLETE    BIDS                                      I 

«-     f^^M,.*"   ",°?l^w"'%'      ,     ♦-*      ,  CENTRAL     VALLEY     PROJECT,  \ 

(36)  installing   1.400   l.f.    of   electrical  California.  -  As    previously   reported,! 

«...  ?°^^   ,,.     '    Kitrt    ,w„     ^,      i«^»»<«-,  American   Bridge  Co.,   Denver.   Colo.. 

(37)  installing    550    lbs.    of    electrical    ^^   •.<ki  oeo    „..w_j»*-j   , i^u   ♦„  *v,^ 


conductors  and  ground  wires ; 

(38)  InstaUlng  600   lbs.  electrical  ap- 
paratus ; 

(39)  constructing     0.75    mile     barbed 
wire   right-of-way   fence; 


at  $451,353,  submitted  low  bid  to  the  , 
U.  S.  Bureau  of  Reclamation,  Walker  l 
R.  Young,  chief  eng^eer,  Denver,  ' 
Colo.,  under  Spec.  No.  1162  for  fur-  , 
nishing  and  delivering  f.o.b.  cars  at  , 
the   shipping  point  or  f.o.b.    cars   at 


m^p^-' 
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-^."■^^Si*, 


!>.,  ^»« 


m^ 


2^^- 
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f^^v:-' 


3^ 


m^ 


'"'  rr?e??"°fe°Sd'"wovl?°w"^   ^^-^»':  ''^..ff^.J^'L^T^^ 


right-of-way   fence; 
(41)  constructng  two  cattle  guards. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R.  Young,  Chief  Engineer,  U.  S. 
Customhouse.  Denver  2,  Colo.;  R.  L. 
Boke,  Regional  Director,  Old  Post 
Office  Bldg.,  7th  and  K  Sta,  Sacra- 
ramento  14»  Calif.;  R.  K.  Durant 
Acting  Construction  Engineer,  Friant 
Calif.,  and  Michael  W.  Straus,  Com- 
missioner. Bureau  of  Reclamaton. 
Washington  25,  D.  C.  ProspecUve 
bidders  deairhag  to  visit  the  site  of 
the  work  should  communicate  with 
the    Acting   Construction    Engineer. 

No    charge   to    prospective   bidders 
for  copies   of   the   specifications   and 
and    drawings;    to    others,   $2.30    pec 
copy,  not  returnable 
3/20/46  •     •     34 


the  bidder,  galvanized  steel  towers 
and  appurtenances  for  the  290-kv. 
Oroville   -    Sacramento     transmisison 


PIPH 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Write  for  Prices 

Padfic  PipeCe. 

160  Spear  St.,  San  F'tbucisco 


HIGH)  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 
immediate  delivery . . .  4Cr  0"  -  SCT  0"  -  60'  0"  --  70'  0"  ^  80'  0  '  H 

W  0"  or  IOC  0"  Spans,  any  length  Call  for  particulars 


The  latest  develop- 
ment in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

9  CiC?0I10XZIl.'CdLl 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings *  Bridges  *  Barges  *  Dredges  * 
Service  Stations  •  Plate  Work  •  Steel 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  *  Miscellaneous  Itod  '  Truck, 
Tanks  *   Road  Machinery. 


OAKLAND.  CALIFORNIA 


-I  ■^■■■^M--. 


fAGE4 


e 


ti 


"F^' 


DAILY    PACIFIC    BUILDER 


WEDNESDAY.  MARCH  20.  1946 


inq  Peritiifay  Coiitraicits Recorded  Moticc^ 


BUILDING  PERMITS 

lications 


Appli 


8AN    FRANCISCO 


Agnew.  1907  Park  St;  contractor, 
John  C  Granthem;  plans  by  H  M 
O'NeiL 


OAKLAND 


CABINET    SHOP.    1 -story    Claaa    C. 
f28,000;  SW  cor  Williams  and  Men- 
dell  ;  owner  and  builder,  L  B  Nllea 
1001  Clement  St 

ALTER  office  bldg,  S12,000;  60  Cali- 
fornia   St;    owner,    J    D    and    A    B 
BpreckelA  Co,  2  Pine  St;   contrac- 
tor, Oscar  Presco  &  Sons,  250  L&ng-  -  ^  °"'  Creek, 
ton    St.  ]  GARAGE.     ^600 

ALTER  cocktail  bar,  |10,000;  590 
Po8t  St;  owner,  P  O  Leonetti,  599 
Post  St;  contractor,  W  C  Savage, 
2358   Fillmore    St 

FLATS,  2-story  frame.  |10,000;  N 
San  Jose  Ave  75  W  Standiah  St; 
owner,  E  and  R  Harriman.  c/o 
cntr;  contractor,  A  Berwick,  235 
Brentwood  Ave 


ALTER  AND  REPAIR,  |900;  1048 
7th  St;  owner,  Gilbert  Foo,  prem; 
builder,  California  Construction  Co, 
3380  Adeline  St,  Berkeley. 

GARAGE,  $500;  3312  Wilson  Ave; 
owner  and  builder,  James  T  Bas- 
sett,   3312   Wilson   Ave. 

REPAIRS,  1800;  1422  47th  Ave;  own- 
er. H  W  Burke,  Hayward;  builder, 
H  Rodde,  Route  1,  Box  174C  Wal- 


A^^  Jj2S    ^^*°^«™    *^<*    ^    O    BUSINESS  BUILDING,   $12,000;    7M 
<m«u,     i<MVT    «__..    r,.      -^_.       .__        The  Alameda ;  owner,  O  L  Webster • 

builder,  Earl  W  Heple.  ' 

BUSINESS  BUILDING,  160.000;  802 
S  Ist  St;  owner,  Tire  Service  Co- 
builder.  Earl  W  Heple. 

RESIDENCE.  $11,000;  1652  Topeka 
Ave ;  owner,  Roy  P  Emerson ;  bxilld- 
er.  V  F  Van  Dalsem,  350  Addison 
St,  Palo  AJto. 

RESIDENCE.    $9200;    1274    Glenwood 
Ave ;     owner     and     builder.     Noble  ' 
Hancock. 

RESIDENCE.  $7500;  880  Villa  Ave; 
owner  and  builder,  J  c  Francis 

DUPLEX,  $9000;  724-726  Harrison; 
owners,  Mr  Hupfer  and  Mr  Scott- 
builder,  John  H  Thielmann 

ALTER  FURNITURE  STORE.  $21.- 
000;  369  S  let  St;  owner,  Goldeen 
Furniture  Co;  buUder,  O  E  Ander- 
son. 


9866-67     Pljrmouth 
St;  owner  and  builder.  Ryal  Huff- 
man, 9867  Plymouth  St 
ALTERATIONS,    $900;    1530    MacAr- 

X  "bu2i.r°T„S  rf?.'f.,;^fS   ''^fiSP.??.  ««»:  "«  Ma>on.  M; 


prem;  builder,  John  G  Carlson,  1488 


Excelsior  Ave. 

ADDITION.    $500;   5681    La    Puerta; 

owner,  C  L  Smith.  5581  La  Puerta- 

builder,  C  E  Chasmar,  3824  Suter  St! 


FLATS,  two  2-8tory  frame,  $7,000  ADDITION,  $925;  9241  Thermal  Ave; 
each ;  SE  Bosworth  and  Chilton  owner,  L  Patrick,  prem ;  builder. 
Are ;    S    Bosworth    35    E    Chilton  ;       R  A  Sparaco,  9826  Birch  St 


owner  and   builder,   F  L  Forsyth. 
1181  Pine  Ave.  San  Jose. 
RESIDENCE.  $7000;  1241  Malon  Rd; 
owner  and  builder,  F  L  Forsyth 


FRESNO 


REMODELL  dwelling  Interior.  $1,- 
000;  2929  28th  St;  owner.  A  Smith; 
contractor.  Wm  B  Ladue.  2319  O 
Street. 

DWELLING,  5- room  stucco,  frame, 
$7500;  2700  59th  St;  owner,  George 
Cook;    contractor,    P^ul   Prom. 

REMODEL  retail  store.  $3000;  1102 
J  St;  owner  and  contractor,  Bell 
Clothiers,    premises. 

RESTAURANT  and  store  building, 
frame  and  masonry,  composition 
roof,  $10,000;  4824  Folsom  Blvd; 
owner  and  builder,  Robt  and  Mil- 
dred Buel,  3440  C  St 

WAREHOUSE,  frame  and  corrugat- 
ed iron,  60xl00-ft,  cement  floor, 
$11,000;  owner,  Oliver  Goldblatt; 
contractor,  Lawrence  Constr  Co, 
3020  V  St. 


BUILDING   CONTRACTS 


SAN   FRANCISCO 


owner  a...  builds.  J  ArvM  Jo.n- :REP^RS,^««0^  |»^37_^-ny3ide^  |  I  G AIU^^^^  ^ui~^'S^n«V 


CARPENTER,  GRADING,  etc,  work 
NE  NORIEGA  ST  and   25th  Avenue 
Owner — Patrick  T  and    Bea  Herlihy. 
Architect— Not  Given. 
Contractor — Ed  Zinkand  Sc   Son. 


8723  Fruitvale  Ave;  owner,  Flegal; 
dealer.  E  Maloney;  1  fixture. 

Fruitvale  Ave  and  E  27th  St;  own- 
er, UngaretU;  dealer,  M  Finrel;  2» 
water  outlets. 

2410    Klngsland;     owner.    Lehman; 
dealer,    Cleaners'    Exchange;     1 
outlet. 

6125  Ruthland;  owner. _. ;  deal- 
er, J  R  Pierce;  1  fixture. 

2325  E  15th  St ;  owner, ;  deal- 
er, O  Henson ;  1  fixture. 

720  BeaUe  St;  owner,  Taylor;  deal- 
er, W  MacMillan ;  3  fixtures. 

1030  8th  St ;  owner,  Splnoto ;  dealer, 
J  A  Freitas;  1  fixture. 

3912  Forest  Hill  Rd ;  owner,  Welde- 
mier;  dealer,  Wm  Christy;  3  fixtures. 

6156  Monadnock  Way;  owner, 
Hutchmgs ;  dealer,  F  Nearhood ;  8  fix- 
tures; 3  gas  outlets 


9991  Valencia  and  17th  Sts;  own- 
er,  J   A   Heraog;   contractor,   P&clfic    Goodwin  Appliance;  contractor.  Shea 
Electric   &  Mech   Co;   4  outlets;   mo-  j Electric;   alteratlona 
tors  36245     1518  E  12th  St;  owner.  Rex 

9992  755  Market ;   owner,   M  Gold-  I  Cleaners ;    contractor,   C    A    Langlala 
I  man ;  contractor.  Associated  Electric;  jCo;  4  outlets:   7  fixtures;  alter. 

gas    alteraUans.  ,     36246     6682  E  14th  St;  owner.  Well 

9993  815  Battery ;  owner.  National  >  Made    Jacket    Co ;    contractor,    C    A 
Biscuit    Co ;     contractor.    Associated  I  Langlais  Co ;  1  fixture. 
Electric:  7  outlets;  3  switches.  I     36247      NW   Cor   22nd   and    Broad- 

9994-97  Various  locations  and  own-  '  '^ay ;      owner,      Posuer ;      contractor, 
ers:  contractor.  Q  R  S  Neon  Co;  signs,  j Scott-Buttner  Elec  Co;   8  plugs;    al- 

9998      3505    Jackson ;     owner.    Mrs  i  terations 
Long;     contractor,    G    Vaccarlno;     6  1^^36248^^11  E  14th  St;  ^wner.  Top 
outlets;  2  switches;  22  plugs;  altera-    •"--  -^    ^  ' 


tlons. 

9999  1626  Stockton;  owner,  San 
Francisco  Athletic  Club;  contractor, 
G  Vaccarino :  8  plugs. 

10000  $01    Howard;    owner,    Ameri- 
-__       ^                                                          lean  Fixture  Co;  contractor,  B  Baker 
oo»i     ^Puerta;     owner.     Smith  ;,&  Co ;  5  outlets ;  2  switches. 
„J55'  ^^*c?0"8al:  3  fixtures.               lOOOl    1151  Market:  owner,  Laff  Co; 

,  «r  ^  P'      o^oe*".      Brown;    contract(t)r.  W  B  Baker;  motora. 


3353 


10002  120  Vale  St:  owner.  Geo 
Knabenshuh  ;  contractor,  W  B  Elaker; 
5  outlets ;  6  switches ;  3  plugs. 

lOOOS  1982  29th  Ave;  owner.  Mar- 
vel   Builders ;    contractor.   B   J   Doh- 


Notch  Cafe:  contractor,  Fluoro  Elec 
Co;   fixtures. 

36249  4925  E  14th  St;  owner.  Leo 
Copenhaver;  contractor,  Fluoro  El 
Co ;   fixtures. 

36250  1806  E  14th  St;  owner.  Han- 
son Rug  Works;  contractor,  Conrad 
Elec   Co;   5-hp.    ipotor. 

36251  1212  19th  St;  owner.  Nlcol 
Box  Co:  contractor.  Conrad  Electric; 
20- h  p.    motor. 

36252  220^  Market  Street;  owner. 
Lorentzen  Co;  contractor.  Conrad  El 
Co :    outlets. 

36253  488  9th   St:  owner.   Western 


son,  412  Pioche  St 

OFFICE,   l-3tory   frame,  $5000;    NW  j     builder.   John  Bowen,   1437   i8th"st 

Army   and    Penn    Sts;  owner    and  ;  JEWELLING  (1-story  5-room),  $7000- 

builder,    R    W   Willeta,  premises.      i      38  Chatsworth  Ct ;  owner  and  bulld- 

ALTER  flat   and   store,  $3500 ;    1628  !     er,  J  F  Patterson,  7938  Hillmont  Dr 


owner,  Sloss  &  Glickbarg;  contrac- 
j     tor,   Trewhitt,    Shields   and    Fisher. 

Pacific    Southwest   Bldg. 
STORES.    $55,000;    725-729-33-37-41-47 

Olive  St;   owner,   M  &  R  Co;   con- 


r^^^'.rj!"-  S'""'*'  Arm,trong.  ;DWE,^NG_  U-«ory  5.r„„m,^  VOOo]  I     ,r.c,or: l«ni,Te.  sTson. 


1905  Laguna  St 

ALTER  dwelling,  $3000;  2840  Lake; 
owner,  Mrs  I  Goodman,  prem;  con- 
tractor, W  C  Savage.  2358  Fillmore. 

ALTER  apt  house,  $2000;  625-627 
Haight  St;   owner.  J  Winters,   1356 


??Patte^o^'''7qT'Hn,^°'*/'^''**^'  BOTTLING  plant.  $40,000;  337  Palm: 

J  i?  i^atterson,  7938  Hillmont  Dr.  owner     IdMl    VCitt    nnttunt,    <--«,«, 

ALTERATIONS,    $1000;     1406-08-10  Kist    Bottling    Com 

Franklin  St;   owner,  Alameda  Title  „„..= 

Insurance  Co,  prem ;  builder.  Swan-  STORES 
Strom  &  Stohl,  2034  Hoover  Ave 


Haight   St;    contractor.   W  C    Sav-    ADDITIONS,  $45,000;  3650  Broadwav 


age,  2358  Fillmore  St 

SIGN,  t'lertric.  $lyb5;  609  Market  St; 
owner,  Mr  Rushing,  prem ;  contrac- 
tor. Brumlield  Elec  Sign  Co.  9(>5 
Folaom  St. 

ALTER  store,  $1000;  1150  Sutter  St; 
owner  and  contractor,  J  A.  Mazer- 
ea.  128  Third  St 

ALTER  store  and  flat  $1000;  678 
Chenery ;  owner,  Christina  Shaub, 
601  Bosworth ;  contractor.  Walte 
Mf£  Co.  Belmont 


pany;    contractor,    L   H    Hansen    & 

Sons 

$30,000;    302-310    Belmont; 

464-468-472-476  Palm  ;  owner.  Peter  j  Contractor— Thos    J    Broderick 

Pappas ;    contractor,    L    H    Hansen  i      Cypress     Ave.     Burlingame. 
drew     Wiiii«,r,u     Gf^,.;.  "^^"^'''    :^;       &  Son.  j  Filed,  Mar  13,  '46.   Dated.  Mar  11.  '46 

drew     Williams     Stores,    Inc,     3660   DWELLING     and 
Broadway;   builder,  Elmer  J  Free- 


and     289     MacArthur; 


dealer,  C  W  Roland ;  2  fixtures 

5520  Foothill  Blvd;  owner,   BuUer- 
dealer,  C  W  Roland ;  1  fixture. 

8907  Thermal ;  owner,  Silva;  dealer, 

C  W  Roland ;  3  fixtures.  ,^.    *,„..,-^.„      ^^ ^    „    

hJ^^^    H,  w*"®'     o^*^er,    Leekins;    ertvriTi)utrets;To  swTtrfier;  I's  plugps 'Refrigeration :  contractor,  C^^ 
dealer,  J  B  Morse ;  8  fixtures ;  3  gas    service.  "^  Co :    outlets ;    plugs. 

Payments  nnT'oHvAn  °"a77A^Ti„^         c^  1     10004     2419  43rd   Ave;   owner.   Am- 

K  1^3P   ^^^'^so"   St ;   owner.   Towers ;  ,      10005    [l  Parker  Ave ;  owner,  Nore- 

o?"^^^  =  ^  ^^  outlets.  I  mont :  cohtractor,  B  J  Dohertv ; 

rf-oiit    T  ^"«°   ^^=    owner.   Towers;        10006    1227  Sutter;  owner.  Apostolic 
^.^tif*  "®'  ^  ^^^"^«'"  3  gas    Faith    Church;     contractor.     Liberty 

!     -j-TT^   «  o  'Electric;  

I     3776  Harrison   St;   owner.   Towers;        10007    ^289  Mission ;  owner,  SegalU ;    2   outlets:    2   swltche.s:   3   fixtures:    2 
I  aeaier.  J  B  Morse ;  4  fixtures ;  3  gas    contractor.  Pacific  Electric ;   service ;    P^^S^ 

[Outlets.  motors  36257    576  5th  St :  OM^-ner.  Edwards: 

1528!^  ^^.^   Monadnock;    owner,   Dowling;  !      10OO8     t?2  Ellis  St;  owner,  Wrighfs    contractor.   C   A   Langlais  Co;   serv. 
"^»idealer,C  Smith;  5  fixtures.  *      Rini«rH     P-rlor-     contractor,    Paclflcl      36258      4608    Market    St:    owner.    J 


Specifications  filed   March    12,    1946. 

SAN   MATEO  COUNTY 

STORE   bldg.    1-story   frame,    stucco 
W   BROADWAY   bet   HilUreet    Blvd 

and   Taylor   Ave.   Millbrae 
Ow^ner — Louisa  Tomson.  et  aL 
Architect — Not   Given. 


36254  1009  Fruitvale  Ave,  owner, 
Rain.s  &  Smith:  contractor.  Dimond 
Electric ;   motors. 

36255  1606  70th  Avenue;  owner, 
Wheeler:  contractor.  A  L  Solart:  2 
outlets;   3  .'switches;  2  fLxtures;  2  pi. 

36256  6624  Outlook:  owner,  John 
BelOel :    contractor.    Special    Owner* 


Billiard     Parlor; 


garage.     $10,000 ; 


♦v,,r    ^AorT  Tj- A "   *"^^-       5052  Piatt;   owner,  D  F  Scully.  : 

i^2L,?f??_^l^™^y..St.   El    Cerrito;    DWELLINGS     and     garages,     $6,000  I 


Foundations     $2172.0«» 

Form  trusses  _ ; 2172.00 

Brown    coated     J 2172.00 

Usual    35    davs 2172.00 

TOTAL    COST,     $10,860.00 
Plans    and    specificationH    filed 


3241  Logan;  ow^ner,  Swanholt;  deal-    Electric:  4  outlets 
|er,  P  Bruno;  4  fixtures;   7  gas  out- 
lets. 

2154     Rosedale;     owner,     Rowland- 
dealer.  O  Hanson ;  2  fixtures. 


Silva:     contractor.     Paramount     Elec 


OAKLAND 


Muniv   i«i   ?    ^cf^^J"^    t""^    ^    ^        each ;  2314-24-34-44.  2404-14-24  Wel- 
nw^T?iT?o   m"^^^^'.^^"^'"^"'^'^^!     '^°":    o^^^'-'    Nelson,    Rogers    and' 

Sil.ST^y^^'  ,°'''"^LfPl*'"**^®^"^U^    storage,    $5000:     1521     Fulton;! 
COI^RETF    ^^nP° Vttt  T.T^^^  °'^"^'''    Normarfs    Furs;    contrac- j  SCHOOL  buildings,  l-story, 

stnrv^    ?7^fi  ?/2«  ?^^P^^^    ^^  tor.  L  H  Hansen  &  Son.  LAUREL    SCHOOL  ,      ,^„  

story),  $7648;  10453  San  Leandro  St;    DWELLING,    $3500;    2204    S    "G"    St:  !  Owner— San    Mateo    Elementary    Sch        3033  55th  Ave ;  owner.  L  Goenshaw ; 
«r^"fL\"^  •'"^'^^'^'  ^ -^  Mcculloch,       owner.   Howells   &  Vail.  I     District  '  | dealer,    L  Goenshaw;   12  water  out- 


10009  )1201  Bryant  St;  owner,  G  E 
Supply  Co:   contractor,  Galvin  Bros; 

30  outlet*. 

10010  081  Market  St;  owner.  Palace    Co:    outlets;    switches;    fixtures 

Hardware;    contractor.   Galvin    Bros ;  ia'*''™^'^"^. 
4  outlets  1  4  plugs. 

10011     ■ 


Co:    fixtures:    alterations. 

36259     2935  Telegraph:  owner.  Mor- 
tuarv;    contractor,    Scott-Buttner    Kl 

P«: 


ALTER    dwelling     SIOOO-     171Q     9«th  i      acT  inaii.    a --.-•-'  "^v-v.-uw«wu,  ■      uwuci.    rruwens    at    van.  jjisinci.  r 

l^e r owner    l^lph^odshlr^^^  h!  ''?\^o^t;  ^  t"!„^>:  ^^^"^  «^   DWELLING,   $3000;    2255  Lee:    own- j  Architect-Ernest    J    Kump    Co.    251  i  lets 


owner,  Ralph   Hodshlre,    1719  :      Hussey,  612  Mariposa  Ave 


26th  Ave;  contractor.  J 


er.    Robinson   Wilson 


1715  Broadway;  owner,  .  «.„.;  deal- 


1935  Pacheco    St 
SIGN,  electric,   $925;  2200  Irving  St; 
owner.  Krom.stock.  pfem ;   contrac - 


E  Whelen     Ar^niT-TOT^r     e?^     cooV  T ,     .  !      «='•    "-"uiusuu    wuson.  i      Keamv    St    San    t-rancisco.  -■-«  "^v,ciu«a.>  .  uwuer,  .  . 

nwnL^'   !^'      i7  ^1®°*'  Ave;    ALTER  dwelling,  $800;  4763  Illinois ;    Contractor— C   F   Parker,    1644   Mon-jer.   M  Finzel;   1  gas   outlet 


som  St 
OFFICE  bldg.  l-story  Class  C.  $850; 
N  Geary  137.6  W  Jones;  owner. 
Tom  Owens  Motor  Sales,  3151  Sac- 
ramento St;  contractor,  R  A  Hel- 
gesson,  20  Upper  Terrace. 


I 

I ■ 

4th  and   Clay   Sts ;    owner,   Hanson  '  Irvine ;    (Contractor,    Galvin    Bros ;    7 
I  Coffee  Co ;  dealer,  W  Rohde  ;  1  fixture    outlets. 

" "  10012     "Ur  Tennessee  200  S  20th  St; 

owner,    .j_ ;     contractor.    Buzzell 

Electric  Works;  service. 

10013     351  Turk   St;   owner.   YMCA 
Hot^l;    c<)ntractor.    Buzzell    Electric; 

terev   Blvd,   San  Francisco.  |     701  Fallon  St;  owner. ;  dealer,    3  outlets:   1   switch. 

Filed,  Mar  14,  '46.  Dated  Feb  28,  '45.    H  Sogn ;  1  fixture.  *     10014     Minnesota  and  Islals  Creek; 

Upon   completion  - 90%  I      2917    Nicol   Ave;    owner,    M  Wiley;    owner,  Mftr-Veg  Processing;  contrac- 

Usual    35   days 10%  I  dealer,  E  Maloney;  3  fixtures.  tor,  Crowin  Electric;  service;  motors. 

TOTAL  COST,    $113,324.00}     1400    Lakeshore    Ave;    owner.    An-,      10015     447   Frederick;  owmer,   Kuz- 

Merced;    owner,    F    E    Hayes,    400  •  Bond :     $113,324     performance;     $56.- j  drewson ;  dealer.  H  Salisburg;  3  fix-    man;   contractor.   Crown  Electric;   10 

r-Aot'^TT.    er/v,     ^^o  i      Central    Ave,    El    Cerrito ;    contrac- 1 662    labor;    sureties.    Associated    in-'tures.  ,  outlets ;  3  switches ;  service. 

LrA_KAG*.,  $oOO;   7627-31  Spencer  St;       tor,    J    R    Armstrong.    400   Central  '  demnlty  Corp-   forfeit,  $25  per  day;  I     593  98th  Ave;  owner,  Maxie;  deal- I     10016    .t52  Brannan ;  owner,  Fink  ft 

ownf.r  «nH  hn.iH^r   w^o,^„   T  ««^    1      ....    -n,.   ^ — ...  'limit,   120  calendar   days;   plans  and  |  er^  H  Shendan;  5  fixtures;  3  gas  out-    Schindler  Co;   contractor,  W  H  Kir- 

sten ;  3  outlets ;  motors. 
10017    11886  36th  Ave ;  o^vner, 


36260     5101   Telegraph  Ave     owner. 
^  Market;  o>*-ner.  Jacks  ft  1^''^"^    Cass:    contract. .r.    Paramount 

Elec    Co;    fixtures:    alteratlon.s. 


Hassified  Advertisin" 


owner,    J    A    Bemdt,    6237    Avenal  i     owner.    Clarence    Sharp. 

Ave ;  builder,  Oliver  &  Cobum,  1006  i 

Pardee  St  Berkeley.  j  RICHMOND 


tor     Brurntield    Elec    Sign    Co.    9U3  ,  ADDITION,    $900;   5812   Buena  Vista — 

SIGN°eTectric.  $900;  61  Maiden  Lane  i      t:!uLZ'^''^'''J^^l^^^^h  P!"?i«^^=  iCOTTAGE,  6-room  s^uc^o,  $3500;  1320 
owner,    Sutton,    prem ;     contractor. 
Brumfield   Elec   Sign    Co,    965   Fol- 


builder,    C   P   Pond,    1056   Ardmore 


BUILDING  PERMITS 

Granted 

SAN   FRANCISCO 
MARCH  18,  1946 

RESIDENCE,    l-story,  $6750;   E  30th 
Ave  125  S  UUoa;  owner,  J  B  Shark 


Completioii  Notices 


ALAMEDA  COUNTY 


owner  and  builder,  Wesley  J  Hen-  |     Ave.   El   Cerrito 

A^i^'  IS^^^A^T^JJ.^^  ^.^     .a.    ^       ,1  WAREHOUSE    for    paint    and    glass  '  specTfications' filed. 
ADD  AND  ALTER,  $600;  561  Capell  i     storage.  $7500;  535  A  St;  owner.  Ei 
St;  owner,  A  Catucci,  561  Capell  St;  j     Mayfield,   342    11th    St;    contractor, 
builder,  A  G  Macchitelli,  531  53rd  St  i      R  F  Johnson.  2036  San  Pablo  Ave   ' 
DWELLING  (l-story  7-room),  $9000;  ■     El   Cerrito.  I 

1858  Melvln  Rd;  owner  and  builder,   COTTAGE,  5-roo  mrustic,  $6000;  1621  ' 
Kermit  L  Lincoln,  1308  105th  Ave.  i     Mendocino;    owner   and   builder.   H 
DWELLING  (l-story  5-room),  $6000;  i     P  Newman,  1708  Shattuck  Avenue. 
j     2465   Wilbur   St ;   owner,    J    Barale,  i     Berkeley. 

1360  Berkeley  Way,  Berkeley ;  build-    COTTAGE,    414-room    rustic,    $5,000: 
er,  Chas  Ungaretti  &  Son,  1727  Foot-  :     551  30th  St ;  owner  and  builder,  N 
L^lllrxy^  i     "W-   Anderson.    2814   Barrett 

[DWELLING  (l-story  5-room),  $4500;  j  GARAGE    and    office,    masonry,    $3,- 
j      314  Bergedo  Dr;  owners,  E  W  Mc- 1      000;    145  23rd    St;    owner.   Clarence 
Gah  and  J   P  O'Shea.  4939   Broad-  1     E    Smith.    764    Wilson :    contractor, 
I     way ;     builder,     Ray     Towers,    2508 1     Oscar  Holland,  3030  Clinton  Ave. 
1     Benvenue  Ave,  Berkeley  I MFG  and  office  bldg,  masonry,  $60,- 

DWELLING  (2-story  6-room),  $8000;  '     000;    1141    S    14th    St;    owner,    Na- 
5769  Chelton  Dr;  owner  and  builder,  j     tlonal  Oil  Prod  Co.  prem:  contrac- 
contractor.    Boyd    C    Lindsay,    1176  i  rJ^^™*%^^"^^1"'   ^JOS  105th  Ave.  j      tor.    W    K    Owen,    5755    Landgren 
Alemany  Blvd  .REPAIRS,  $800;  1421  18th  Ave;  own-  '     Ave.  Emeryville. 

DWELLINGS,  four   l-story   fr,  $6000        ^'n^"^^ « ^r?.""!®^^ "^^  18th  Ave ;;  STORE   bldg.   brick.   $10,000;   451   San 

each:    E   San    Miguel   100.    125,   150,  '     ^"k?®'"'*  ^2^^^_P'^°''®*  ^^*  ^*"  •     ^*'^^°=    °^'"^'"'   Avenue   Realty    Co, 
B  .         .     o^J,       p^jjjQ  ^^^  j,j  Cerrita  1     632     San     Pablo    Ave ;     contractor. 


,leU. 

I     808    Adeline     St;     owner,    Wilson; 

I  dealer,  H  Shendon ;  1  fixture. 

3699  Delmont;  owner,  A  Auer;  deal- 
ler,  Finzel;  6  fixtures;  3  gas  outlets. 
I  2825  Coolidge  Ave;  owner,  G  Shur- 
/son;    dealer,    Durant;    5    fixtures;    1 

igas  outlet.  ^^ ^ 

Recorded  Accepted}     600    Fallon    St;    owner.    Industrial   Doelger    contractor.  Richmond  Elec- 

Mar.  18,  1946— 1720  170th  Ave.  Lome       Steel  Co;  dealer,  Durant;  3  fixtures,    trie  16oiiitlet8;  16  switches;  16  plugs; 
Merritt  to  whom  it  may  concern      I     SW  cor  52nd  and  San  Pablo ;  owner. ,  service 

Feb.  19,  1946.Lipman;  dealer,  Tancredy ;  6  fixtures.  ,      i0020-2l     1393-95,  1385-87  24th  Ave; 

Mar.    19.   1946— Park   St  166.97  ft   S      !      681  33rd  St:  owner.  Klmhal  •  doAlAr  1 
Estudillo  Ave,  San  Leandro,  Calif. 
Irene  S  and  Richard  G  Churchill      j     251   Monte  Vista;   owner,   '«^  Com 


contractor.     Associated    Electric;     13 
outlets;   15  switches;  12  plugs. 

10018  185  Jessie  St;  owner.  Press- 
man Cigar;  contractor,  V  Lemoge;  1 
plug. 

10019  1463-65    20th     Ave;     owner. 


HELP  WANTED 


175  W   Congdon ;    owner   and   con- ;  T>T.T-r-.i  »  »»^t^    .^    ^  ^  •      —     — --     — — •• 

tractor,  Boyd  C  Lindsay.  1176  Ale-  l^Sf  9^?Hi     1*.°'^   ®'''°^"J'w'fi"  1      P^^-^'^"  &  Hosking,  541  Civic  Cen- 
many  Blvd  '     °00 ;  2853  Allda  St ;  owner  and  build-  I      ter. 

INSTALL    kitchen,    build   mezzanine  !     ff'  ^  .^  I-apham  &  Son,  4144  Cool-  ;  REMODEL  2nd  story  to  form  offices. 


and  office  and  paint  for  use  as  a  j  » i*?5®  JV^®'     „„ 

cafeteria.    $7000:    owner.    L    Noque ;  l-^^^^^^^Tl^NS,    $777 ,    841   42nd    St; 

contractor. 
Filbert  St 


DeLuca     &     Son,     1745 


owner,  Joe  Jackson,  prem ;  builder, 
W  R    Crowe,    1845   23rd    St,    Rlch- 

FLATS    (2)    and    restaurant,   3-stor>',  j  t^^d^c^v    /<     *  ,«  x     -.^^^wv 

frame.  $10,900;   S  Taraval   107.6  W  I^V^^^X    (l-story    10-room),    $8000; 


S3rd  Avenue;  owner.  Mr  and  Mrs 
Drury;  plans  by  J  F  Brown.  2475 
16th  Avenue;  contractor,  McKeon 
Constr  Co,  948  Taraval  St. 
INSTALL  mezzanine  floor  width  of 
store,  $1000;  590  Market"  St;  owner, 
Mr    Kauf  mann ;    contractor.    Adam 


$11,000;  1200  Macdonald  Ave;  own 
er,  Walter  Wolffs,  618  30th  Street; 
contractor,  Barilett  &  Hosking,  541 
Civic  Center. 
STORE   bldg,   masonry,   $16,000;    San 
Pablo  and  Barrett;  owner,  A  Wes- 
ton, c/o  cntr;    contractor.   Barilett 
&  Hosking.   541   Civic   Center. 
Ave,  San   Leandro;  builder.  Geo  O  I  COTTAGE,   5-room   and   garage,   $6,- 


8428-36    Dowling    St;    owner.    Cali- 
fornia Realty  Co,  1867  Washington 


Smith,  2933  School  St 


PALO  ALTO 


500 ;    2435    Maracopa ;     owner    and 
builder,    Stroski   &    Zipperian,   3231 
McBryde  Ave. 
ADD  2nd   story  to   store,   $6000;   512- 
516-20-22  23rd  St;  owner,  Tlmmons 


Arras  &  Son,  116  New  Montgomery.  '  residenof   and  parapit    ««9^.  '■      .^^^./..^ '  °^"^'^'  -^'mmons 
nFMOVF   pviotinc   front    nnrt   inofaii  ;  *^^=>l^^W<-*'  AND  GARAGE,  $8250;  ;     &  Berk,  316  15th   St;   contractor,  C 
new  Troht  and  new  hSL  ceiline  in    I     ^J^  Stanford  Ave;  owners,  C  and  S  |     Overaa  &  Co,  2105   Roosevelt. 

•  si^elrt\f:^s^liVrt^^^^  ^^^  ^'--'•^^i^'^'  T.^^r  %'' 

o«,n«r    r:ron»  piairH^rr,^     ^^r^f,■<^n.  '  ^^^J^^J^^,^\  ^^^  GARAGE,  $8400;,     owncr  and  builder,  A  C  Allen,  Jr, 

736  Garland   Dr;  owner.  Coastwise  ^     6  Estaro  Ave.  San  Francisco. 
Construction  ^Co,    2499    Middlefield   COTTAGE,    5-room    stucco    and    ga- 
"  "       .        yg^gQ    $10,000;   1830  Chanslor;  own- 

er, H  G  Pitts,  1830  Chanslor;  con- 
tractor, J  P  Tomick.  4510  Barrett 
SHOP  bldg,  masonry.  $2800;  1143 
San  Pablo  Ave;  owner,  A  Cortese, 
RoUingwood.  Calif ;  contractor,  T 
G  Anthony,  25S  S  45th  St ;  plans  by 
M    T    Strong. 


SAN   MATEO  COUNTY 


I      681  33rd  St;  owner,  Kimbal ;  dealer,  '  owner.     jDoelger;     contractor.     Rich 
jj   Smith;   4  fixtures.  .  mond  Elejctric ;  16  outlets  ;  16  switches 

i     251  Monte  Vista ;   owner,  '^  Com-    jg  piugg ;  ser\'lce. 
I  wall;  dealer,  J  Smith;  2  flxtu  ts.  10022       1355-57    25th     Ave;     owner, 

I     708  Adeline  St;  owner,  Wm  Temple;    Doelger;  contractor,  Richmond  Elec- 

j dealer,  J  Smith  ;  1  fixture.  trie :  16  outlets  ; 


to  R  W  Delguidlce „.Mar.  13.  1946   wall ;  dealer,  J  Smith ;  2  flxtu  ts. 


CONSTR.  SITPTS.  for  Induatrtal 
and  Home  Bldg.  projects.  Permanent 
employment  and  good  salar>-  for  tha 
ripht  man.  Work  located  In  San  Jo«« 
area.  Reply  Box  815  c/o  Dally  Pa- 
cific Builder  (3/lS-14-15-lS-19/4f ) 

CONSTR  SUFT.  for  large  bulUltng 
contractor.  Must  have  excellent  rec- 
ord and  references.  Salary  to  ataort 
$750  a  month.  Reply  Box  JIS  c/» 
Dailv  Pacific  Builder. 

(3/13-14-U-18-19/46) 

CHIBSF  ESTIMATOR  and  MAN- 
AGER for  large  bldg.  contractor. 
Must  have  excellent  record  and  ref- 
erences. Salary  to  start  $800  a  aionth. 
Reply  Box  314  c/o  Dailv  Pacific  BIdr. 
(3/13-14-15-18-l«/4«> 


I      1623  69th  Ave;  owner, 


deal- 


16  switches  ;  16  plugs ; 


DRAFTSMAN     wanted.     Apply 
01 90  At   iJohn  Hudspeth,  Arehitect,  with 
2127-29,    2133-35,    2139-41.  ,  p,gg  qj  ^vor}li.  427  13th  St.  Oakland 


service. 
Recorded  Accepteaier,   wm  iSouza;  1  fixture.  1      i0023-27 

Mar  16,   194ft-PTN   LOT  9   Blk  2,      !     1426   Wood    St;    owner,    H    Lewis;    2622-24     2616-18     Judah     St;    owner. 

New  High  School  Acres.    Emil  G      ;  dealer    G  Murray;  5  fixtures.  Doelger;   contractor,  Richmond  Elec-  |      Experiencf<l         ARCHITBCTWKAL 

Battermeler    to    Ural    I^^I^|^*^«;-  „  1     »«   Hamilton   PI;   owner,   K  Rlger;    ^^ic  Co;   16  outlets;   16  switches;   16   DRAFTSMAN.  Call  for  an  In 

son March    16.    1946   dealer,  G  Murray;  2  fixtures.  nlues    sei^rice 

Mar  16.  1946— LOTS  26  and  27  Blk      }     861  55th  St;  owner,  J  Eadie ;  deal-    *^  iw)s'o-32|      2834-36,     3533-35.     3539-41 

15.    Central    Park,    Redwod    City.      j  er.  G  Murray;  1  fixture.  Judah   St     owner,    Doelger;    contrac- 

Francls    B   Dawson    to    Self 530    16th    St;    owner,    Waskerkoff;    ^^r     Richtnond    Elec      16   outlets;    16 

March    11.    1946  I  dealer,  W  Rohde ;  8  fixtures.  switches-    16  plugs-    service 

Mar   16,   1946— LOTS    11   to    17    Incl      j      1915     Broadway;     owner,    Kuskin's       io033     1322-24  34th  Avfenue:  owner. 

Blk   1.   Beresfof*     James   H   Ar-      .Shoe  Store;  dealer.  W  Plcard ;  2  fix-    Doelger:    contractor,    Richmond    Elec 

thur  to  Geo  Arthur  &  Sons.  Itures  'Co;  16  outlets;  16  switches;  16  plugs; 

_ — March   12,   1946       9431    e    14th    St ;    owner,   Elmhurst   service 

March    16.    ^^^^^OT    15    Blk    30        Club .-  dealer.  A  Pines ;  3  fixtures,  ;     10034'    1331-33  35th  Avenue;  owner. 

White  Oaks.    Byron  HBlech    etc  1615    46th    Ave ;    owner    East    Bay   Doelger;   contractor.   Richmond   Elec 

to  Frank  A  Polrier^Mar  14,   1946  j  Modernizing  Co;  dealer,  H  Jenson;  8   co;  16  outlets;  16  switches:  16  plugs; 


Mar  11.  1946—311,  343  McEVOY  ST 
Redwood    City.     H    V    Cowan    to      1 
whom  it  may  concern.  .3tar  9.  1946  \ " 

March  11,  1946—2008  RAY  Drive.  ( 
Burlingame.  Thurston  D  and  j 
Frances  W  Knowles  to  Peninsula  j 
Home  Builders Man:h  8,  1946  ^ 


fixtures. 


Electrical  Permits 


service. 

10035  td  37  Various   locations   and 

owners ;    <t'ontractor,    Brumfield    Elec 

,Co;  signs. 


OAKLAND 


owner.   Grace  Clairbome ;   contrac 
tor.   Oscar  Presco   &   Sons. 
NEW    Entrance,    partitions,    lockers, 
shelving    and     work     benches     for 
dental  laboratory.  $2700;  202  Hem- 
lock St;  owner,  Calif  Dental  Lab- 


Rd;  builder,  E  Cornblum,  2106  33rd 
Ave,  San  Francisco ;  architect,  W  E 
Huson,   475    24th   Ave,    San    Fran 
Cisco. 


ul^^Wash^n^^^'st''     ^     ^     «°^^-|RESID>NCE   AND  GARAGE,  $7100; 


SAN   FRANCISCO 


36217     1215  Castro  St :  owner.  Oak- 


I  March  11,  1946—3016  BEVERLY  St 

San  Mateo.    Robert  F  and  Grace 

L  Lewis  to  Peninsula  Home  Bldrs 

March    11.    1946;      3955      ^g^j    Mission    Street;    owner,  i  land     Ste^m      Laundrj- :      contractor. 

Mar  11,  1946— LOT  5  Blk  11.  West-      j  Granada     Theatre;     contractor.     Arc  •  Spott  Electrical;  motors. 

em   Addn.   San   Mateo.    Rae  and      ,  j^j^^,  q^  .   signs.  i     36218    2$33  Telegraph ;  owner.  Sears 

Eva   Freeborn    to   whom    it   may      j     gggg     34,^4  g^^^j  Bruno  Ave;   owner.    Roebuck ;  contractor,  Spott  Electrical 


F.    H.    Relmers,    A.LA-,    79    Poirt    8L. 
San  Franoieco. 

LUMBER  BROKER  WANTED 
LUMBBR    for    baikllng    Praiosula 
home.    Bay  Building  Co.  731  Bl  Ca- 
mtno  Real.  Redwood  City. 

<3/I4-15-l^-l»  2«/4§) 

POSITION  WANTED 


JUNIOR  EKTIMATOFl,  graduate 
Civil  Engineer;  Veteran;  age  29;  de- 
slro8  position  with  contractor.  Reply 
Box  319,  c/o  Dally  Pacific  Buflder 


EMPLOYMENT  SERVICE 


DWELLING,    l-storv    frame.    $5500; 

E    Victoria    225    N    Randolph     St; 

owner  and    builder.    B    C    Hoecker 

371    Prague   St 
DWELLING,     l-story    frame.     $.5500- 

E    Head    100    N    Randolph;    owner 

Steriing  Bldg  Co.  235  Arch  Street : 

contractor,    same. 
CONSTRUCT  shaft  for  home  lift  In 

residence.    $2300;     2633     Green     St; 

owner,    Leonard   Wood :    contractor, 

Dwan   &  Co, 


870  Oregon  Ave;  owners,  A  L  and 
K  McManus,  Cowper  Court ;  build- 
ers, N  Rose  and  A  Gibson,  Menlo 
Park. 

ADD  TO  BUILDING,  $1000;  390  Cam- 
bridge Ave;  owners,  G  S  and  K  B 
Taylor,  1000  Cowper  St.  i 

2-STORY  ANNEIX  TO  BUILDING,  COURT,  $50,000;  4406  Stockton  Blvd; 
$5000;  379  University  Ave;  owner,  I  owner,  C  McGowan ;  contractor,  J 
L   H   Brown ;   builder,   Daley   Bros,  '     F  Butts. 


concern March    11.   1946  ,  p^j^j^j^^^^ ;    contractor.   Arc   Electric   Co ;  outletis ;  switches ;  fixtures ;  plugs 

March     11,     194&-1200     BEI.MONT      \qq.   and  alterations. 

Ave.     Roy    J    Miller    and    Arthur      j      ggg^,    331  Haw es  St ;  owner,  Gustaf- 


For  further  information  regarding 
positions  listed  under  this  ctassifica- 
tion  address  Newton  D.  Cook,  Man- 
ager. Engineering  Societies'  Person- 
nel Service,  57  Post  St.,  San  Fran- 
cisco. 


DRAFTSMAN,     exper. 


SACRAMENTO 


on    structl. 

„  36219    1(^81  76th  Ave:  owner.  White-  I  ^"^,"'^*^»'-     '*>■""*     ""^    details     for 

E  Haslam  to  Ellingson  &  Mitchell       ^on;   contractor,  Arc  Elec ;   side  &  Puilliam  :  contractor.  Johnston  ,  ^'f"'/ ^"'^'"^^"A"^*^     ^'"'^     ^-^   "»"• 

•  c  Electric      iiiitlets!    switche.s      fixtnrej* :  I '^^^^   ""y*     ^-fiM. 


..March  8,   1946 


MARIN  COUNTY 


Recorded  Accepted 

Mar  18.   1946— HAWTHORNE  Hills 
San  Anselmo.    Columbus  L  Pierce 


I     9958-61      400-06-10-14   Head   Street ;' Electric ;  4)utlets;  switches;  fixtures; 

owner.   Sterling  Bldg  Co;   contractor,  plugs.                                                                   '      \Mvn\ti      t-»xj  a-d^c^h*  a  m 

I  Arc  Elec  Co;  12  outlets;  10  switches;  36221    1369  64th  Ave;  owner.  White-  i  ^^f^^HL    DRAFTSMAN,   exper.    on 

8  plugs.  side  &  PuHiam;  contractor.  Johnston '^^';^';^'';^"    details.     Perm.    Sal.   ..pen. 

'     9962-5  Various   locations  and  own-  Electric;   .t.utlets;  switches;   fixtures;'    *     ^**«o  countj.    s-659. 

j  ers ;      contractor,      Wonderlite     Neon  plugs. 

I  Products  Co;   signs.  36222    1062  81st  Ave  ;  owner,  White- 

9966    740  LaPlaya;  owner  and  con-  side  &  Pulliam;  contractor,  Johnston 


426  Bryant  St,  San  Francisco ;  plans   HOSPITAL,      animol,      $20,000;      6001    Mar  15.  1946— SAN  RARAEU  May- 


to  Jos  R  Filippo      ^Marcn   11,   J»^'>    tractor,    Whitney    Bros;     13    outlets;    Electric ;  (futlets;  switches;   fixtures; 


by   G    W    Cotterill,    426   Bryant    St, 
San  Francisco, 


Eastern  Ave;  owner.  D  H  N  Such- 
■pfOATM   f}^^^^    »_  »   1,  X  ''*"*  rraiicisco.  •     or;    contractor,   Betz, 

prrmfons  of  ;es"fu1-Lrs;iS'  ffi"^^    RESIDENCE    AND    GARAGE,    with    FOUR    UNITS.    $18,000;    526    W    St; 
Mirim_ns  or   restaurant,  $800,   1606       dental   office  attached,   $11,350;   580       owner,   W   L   Nordeste. 

Yale  St,  610  College  Ave ;  owner,  L  DWELLING.  $13,000;  299  40th  St; 
HoLherberg,  Menlo  Park ;  architect,  ,  owner,  Peter  Paulos :  contractor, 
R  C  Younger,  San  Carlos,  Route  2,  '      Parsons. 

Box  2241,  Redwood  City.  i  REPAIR    SHOP,    $7500;    17th    and    S 

j     Sts;   owner,  E   H  Vanderhoofer. 
STORE.    $6000;    2609   16th    St:    owner, 
;      R     Manzano;     contractor.     Messier 
Company 

and  straighten  floor  of  store.  $500;  ,      each;    144,    148,  152,    156,   160   Bruno       c^rl    Hecker 

St;  owner  and  builder.  Huber  Con-    DWKI.LINGS.  $5500  each;,  4923-4931- 
struction  Co,  5998  Mission  St;  plans]      5009   P   St:    owner.   J    Fernandez, 
by   D    K   DobkowiU.    425   Monterey    DWELLINGS.   $5000 ;    3200-08-32   5«th 
Blvd,   San  Francisco. g^   5755  g^.^  Ave:  owner.  J  M  Walk- 

OAM    irvci;  ^^  •    contractor.   W  Donart   . 

^^N^JtW:.  i DWELLINGS,  $5000  each:  3737-63-51 

Lissette   Way 


ESTIMATOR  pref.  young  tech. 
graduate  with  some  Ktruc.  steel  ex- 
perience. Perm.  $250-300  mo.  San 
Francisco.    S-650. 


nard    and    Blanche    Redmond    to 
Cogo  &  Lundgren       March  15,  1946 


DRAFTSMAN,    with   general    cIvU 


Pbst    St;    owner,    Annie   Abenojar;  I 

contractor.  Rex  Cabinet  Shop,  1315; 

Minna    St.  | 

ALTER    front,    repair    floor   and    in-  1 

stall  plate  glass  to  barber  shop  ; 
$500;     750    Sutter    St;     owner.    Can-' 

terbury     oHtel :     contractor.     John: 

Casty  &  Son,  30  Alvi.<»o  St.  I 

CONSTRUCT  false  ceiling,  partitions  ^  5-ROOM   FRAME  HOMES   (5),  $3250   DWELLING   $5500    5412  V  St     owner 
and  straighten  floor  of  store.  $500  each:    144     14R    i.-s?     i.sfi    ifio   RTi,r,«    uwn^L^lNG.  $5500,  541^  V  Sst .  owner 

134  Market  St;  owner,  S  Sharp. 


CONTRA  COSTA  COUNTY 


DALY  CITY 


ALAMEDA 


ADDITION.    $750;    1544   Gibbons   Dr; 

owner   and    builder,    H    Beier,    1544 

Gibbons  Dr.  ,  

ALTER   $650;   2019  Lincoln   Avenue ;  IINDUSTRLA.L    BUILDING,     $10,000;  !  „^issette   Way^  owner,    J   Bord^^^ 

owner  and   contractor,    Myron   Lee  1      1295   Campbell   Ave;    owner,   Pratt-  ^t',^.w'   **"^-    -^^f        ,,  ,;   °7™®^' 

1221   Grand  St.  |     Low    Preserving    Co;    builder,   P>-  ,     McCarthy ;  contractor,  C  Vanina. 

DUPLEX,    2-8tory    10-room,    $11,000;  1     setta    Construction    Co,   2390    Park!  cftiiTu  cam   coAMriero 

1007-9     Pacific     Ave;     owner     and:     Ave,   Santa  Clara.  i  SOUTH  SAN   FRANCISCO 

builder,  A  H  and  LC  Rahlves,  1630  RESIDENCE,  $9000;  1709  Topeka '  „.  _^  o«r,o«f»  -^1,79  f a-t  «22  rutn  ■ 
Webster  St,  Oakland.  |      Ave;    owner   and    builder.   O    Dodd.  !  ^^£^'    f °"^'^«^«'    50^72-feet.    $22  000 

DUPLEX.    2-story    10-room.    $11,000;  I     1365  Fremont  Ave.  San  Jose.  '     fl    ^^    Camlno     Real ;     owner     L 

1008-10  Buena  Vista  Ave;  owner  RESIDENCE  (3-room).  $2500;  965  j  ■^°^°fi''lr''°C  ™''i?'''T,tHil,^  J^v" 
and  builder,  A  H  and  L  C  Rahlves,  ;  Prevost  St;  owner  and  bullde;,  Leo  «?°'  ^^^ "^^h  /.h^* «f«f,!T^  *^''^' 
1630  Webster  St    Oakland  I     J   Pope  I     P'*'^'^    ^V  Edward    Stafford. 

ALTER   and    addn,    $1000;    2304    Pa-    RESIDENCE,  $7500;  290  Mission  gt ;  j  DWELJ-ING.  4-room,   $3500;   2nd  St; 
clfic    Ave ;    owner    and    contractor,        owner,  Peter  J  CoUa ;  builder,  H  J 

Dr  N  I>ugatch,  3124  Curan  Avenue,  '      Wiens,  682  N  15th  St,  San  Jose.  i 

Oakland.  "RETAIL   STORE,   $19,000;    S   2nd  St;  t  c-bccm« 

GARAGE,   $500;    1007-9   Pacific   Ave;"      '=— * — -   «---__    .  FRESNO 

owner  and  builder,  A  H  and  L  C 
Rahlves,  1630  Webster  St,  Oak- 
land. 

GARAGE,  $500;  1008-10  Buena  Vista; 
owner  and   builder.   A  H   and   L  C  1 
Rahlves.     1630    Webster    St.     Oak- 
land. 

ALTER.  $3275;  3001  Madison  Street; 

owner.   W   J    Bradley,    prem;    con-  i     Petersen.  255  N  11th  St,  San  Jose, 

tractor.    Pioneer   Builders.    516   San  !  RESIDENCE     (4-room).     $3800;     M*    cT^nw  Anir  rtttt  r.rxrr'    «i<?nn    iftiR  T» 

Pablo  Ave.   Albany.  I      Prevost   St;  owner,   Angelo  Alioto :!  STORAGE  BUI IJ)mG   $1500 .  1618  B 

ALTER.  $800;  810  Pacific  Ave;  own-'      k.hm..,.     tti^vh     vr,.T^«h     -i«    T>.«fpr       ^t^  owner.  Vito  BrugetU, 


owner    and    builder,    H    I   Bradsky, 

108  2nd  St 

1 

owner,  Firestone;  builder,  MacDon 

^om.I°"4't^  cSn^^iTnV^^    ^°"^-' STORE,  $35,000:  3129-33-37-41  Palm; 
gomer\'   St,   San   Francisco.  1      ^ '     ^  ■.,  ,-,„w»,    «.  c!««=  ■   K..ii.«Ar 

RESIDENCE    (2-family),  $8000;   »96.       ^^^r  l  Reefer 

^nlr'rn^tZu'k  ^t^dUh'Tii    ^^ER    iu^mS,    $25,000;    702    P 
builder   Gllpatnck  &  Standish.  P  O       g^  g^^    ^   ^o;    builder. 

Box  741.  Campbell.  |      H«n«.«.n  a-  <5«n« 

RESIDENCE    $80«>;   1031  f  l^;*  Ave;  ;  ^.^j^j*,  ^on^^i,   GARAGE.   $7000; 
owner.   Manuel  Sparza;    buUder.  N|     2145  Clinton;  owner.  Frank  Rober- 

son. 


Recorded  Accepted 

Mar   14,   1946— N   50  ft    LOT   5   Blk 

13,     Blvd     Gardt-ns.     El     Cerrito. 

Minnie    Lou    Eakin    to    whom    it 

may   concern March   12,  1946 

Mar  15,  1946— LOTS  1  and  2,  Bart- 

neck     Sudbiv,     Concord.     Gffrfe        ^^^^^^^^^      ^^^^^ 

Zuckerman  to  Self  ...March  11.  1946  I  ^      .  motors. 

Mar    15.    1946— LOT    23.    Belvedere      ■      »'     * 

Rancho,     near     Concord.      George 

Zuckerman   to  Self     March   13.  1946 


UensFiled 


ALAMEDA  COUNTY 


4  switches  ;  4  plugs.  '  plugs. 

9967  1025   Fillmore;    owner,   Fong;        36223    11J75  76th  Ave;  owner.  White- 
contractor,   Chats    Yick;    3   outlets;   2    side  &  Puliam;  contractor,  Johnston  •.:,__,_^      ,___„>      #,       „  , 
switches;   2   plugs.                                        Electric;  Outlets ;  switches;  f Ixtures ;  ,  ^.^f^f    ^^^lo '  LI?"bLT   s  ^ 

9968  22  7th  St ;  owner,  Retter  Elec  ;  ;  plugs.  \  ^^'^"^     »3W  tno.    East   Ba>.    b-586. 

*^i^!S"°^T     A   V,     c.  c   1      '     ^S^*     ^f^^   Carlson:    owner    May- |     DRAFTSMAN,   exper.   on   city  and 

9969  667     Ash     St;     owner.     Sala;    nard:   contractor.   Johnston    ElectfT*-  .         '        *^  t    ••"'• 

contractor,    Retter   Elec   Co;    20   Out-    outlets;  sNi'itches;  fixtures;  plugs  .^„„„ 

lets ;  20  switches ;  16  plugs ;  ser\'ice.      1     36225     7^29  Mountain  Blvd  ;   owner,    gVoig^ 

9970  338   3rd    St;    owner,    Montina  ,  Pulliam :    Contractor,    Johnston   Elec- 1 

Club;   contractor,  John   Philis;   itric   Co;   olutlets 

9971  301    Balboa;    owner,    B    Are-    plugs. 

tractor,    John    Philis;        36226       2804-06-08-10     Park     Blvd ;    specialues.    Pacific  Coast    S-65«w 

owner,   Heratv  ;   contractor,  Johnston  | 

9972  S  Summer  St  100  E  Kearny;    Electric;  (|.utlets;  switches;  fixtures; 
owner,    .  .  .;  contractor,  Casey  Elec;    plugs. 
2   outlets.  1      36227      8^562   Outlook;    owner.    Skov- 

9973  1674  Geary;   owner,  Delan»y ;  1  mand ;  corjtractor,  Johnston  Electric; 
contractor,  Casey  Elec;  signs.  outlets;  switches;  fixtures;  plugs. 

9974  NW  Cor  35th   Ave  and   San-  ,      36228    1130  62nd  Ave;  owner.  White- 


36224 
nard:   contractor.   Johnston    Electric ;    ..^unty    work,    perm,    opjxir.     $250-300 

month    to    start.     Monterey    County. 

switches ;   fixtures ;  |      sALES    ENGR,    pref.    30-40.    with 

i  engineering  background,  to  sell  sceam 


JR.  BUYER,  young  man  with  some 
constr.  or  operating  exper.  Perm. 
Salary    open.    San    Francisco.     S-6S8. 


STRUCTL.    ENGR.    licensed,    take 

„  ,       ^  ,  ^  charge  of  dept. ;    (B)   structl.  deaign- 

tiago;    owner.    Gavazza;    contractor,    side  &  Pulliam;  contractor,  Johnston    er   steel    chief  draftsman-  (C)  lunior 

I  Edison    Elec   Constr  Co;    11    outlets ;  .Electric ;  outlets;  switches;  fixtures ;,  engineer,    some    struc.    dl^tln^    ex- 

1   ^cJ^^^'ia^'  1^    ^!"l^-  »         P'"^«-         1.  per    Salaries  up  to  $500  month.    East 
I     9975     89  Colonial  Way;  owner,  Ru-  ,     36229     2^08  108th  Ave;  owner,  Bev-  !  Bay     S-646. 

^TTIZri Amount  I ***^®"'  contractor,  Edison  Elec  Const    iiaqua;  coititractor,  Johnston  Electric;  ' 

Kecordea  Berke-      '<^°=    ^^   outlets;    16  switches;    16   pi.      outlets :  switches ;  fixtures ;  plugs. 

fJv    r«m ^w  (^Dotv  Vs  Rose      i     »87«     1824    Ingalls ;    owner,    Murer;  ,      36230    1010  39th  Ave;  owner,  Johan- 

l^l;««  ^^^^on^r^^'ior,    Edison    Elec    Constr    Co;,  son;    contractor,    Johnston     Electric; 

MfrT9    194^2iirWest"srBerice--      !^^^°^f^«^    ^*    «"'^^^*^^=    ^^    '''"^  ^  ^^^'i^^^  ^rV'*^** '  iJ^'^'^^^r^'^^t.  • 
ley.  Calif.  Chas  G  Doty  vs  ^-"^7^1200  Taylor;  ow^er.  Mrs  Ray)     '^'^     '^  Yosemlte;   ow^er.   ZanU, 

Mason    — ^^^^OQ , contractor,  Malm  &  Welter ;  8  plugs.  I 

9978     400    Clement;    owner.    Miller; 


isei^'ice. 

9977     1200  Taylor;  ^-ner.  Mrs  Ray  ! contractor^  Piedmont  Electric;  alter- 
ations. 


DESIGN  DRAFTSMAN,  struc  or 
archtl.  exper.  on  Industrial  work. 
Perm.  Salary  open.  Northern  Calif. 
S-660. 


CONTRA    COSTA    COUNTY 


Recorded  Amount 

Mar  16,    1946— LOT   290,   Haciendas 
Del    Orinda,    Unit    No    2.    Ortnda. 


contractor.   Malm   &   Welter;    alter. 
j     9979     1860  O'Farrell   St;   owner.    W 
;S    Dozier;    contractor.    Quality    Elec 
i  Co ;    service. 

Mission    Street 


36232  5425  Masonic  ;  owner,  Kurtz ; 
contractor,  Fred  Schmits;  new  serv- 
ice. 

36233  1^01  MacArthur;  woner,  EH- 
;  seth  ;  contractor.  Shea  Electric ;  out- 


DRAFTSMAN.  good  delineator. 
wii.h  some  knowledge  of  geology. 
Sal.  $2400  year.  San  Francisco.  8- 
594. 


T  Hpnrv  w«^-  vs  Aue  J  Pene.      I     »®^     i®^^  **'ft*°"    Street ;    owner.  .  j^tg ;  switdhes :  fixtures;  plugs. 

J  Henry  Harris  vs  Aug  J    ^"^    l^uie's  Barber  Shop;  contractor.  Ace        3^234     2566  Tniman  ;   o^ef.  Walk- 

^^    ^'    --- ■■    ■  ^*^       ^Elec  Constr  Co;   1  outlet;   1  switch;  1,^,    contractor.    Collins    Electric    Co; 

;3    plugs.  !  outlets;   switches;  fixtures;  plugs. 

I     9981      800   Haight   St;    owner^  Wm       35235      5^24    Foothill    Blvdj    owner, 
jShaeffer;  contnuMor.  Ace  Electric  Co ;    g^y,^  ^^^^.  contractor.  Collins  Elec- 
tric Co;  fixtures;  alterations. 

36236  1806  38th  Ave ;  owner.  Scares ; 


Non-Responsibility 


9982     739  Post  St;   owner.  Class  A 


SAN    FRANCISCO 


,      builder,    Floyd    McNab,    48    Lester ,  T^w^B«T  t  t-m/-      ci<>nn.    %•*■%%.     xr..>»o<««  ■ 

«»r    Mr   XfaBc.-.r.rriii     __  I.  »        o        T  DWrJLLING,     $1200;     3215     Nevada; 

er.    Mr   Mas&engill,    premises;    con-        Ave,  San  Jose.  1      „..._^r    «s  Main 

tractor.   Ben   F  Kopf,   845  Pacific.      RESIDENCE,  $8500;  790  Vine;   own- !  .  °):""v  a^a^tt   Jinnn-  o^io  w«a>, 
ADDITION,  $600:  3234  Femslde  Blvd  1      er,  J    ConettoVbuilder.   V   R  Cami-  i  ^^^TER  GARAGE,  $1000.  2319  Wash- 


V    E    Taylor, 


owner    and    builder 
premises 

ALTER  $500;  1527  Park  St;  owner. 
A  W  Cornelius ;  contractor.  Samuel 
Lee,   3006   Thomp.-^on    Ave 

WAREHOUSE  and  office,  $50,000; 
1916  Webster  St;  owner,  Rosefield 
Packing  Co,  premises;  contractor, 
Stolte,  Inc.  8451  San  Antonio  Ave. 
Oakland:  architect.  Thos  B  Mul- 
vin.   110   Sutter   St,    San    Francisco. 

RETAIL  cleaning  store  and  resi- 
dence, $18,500;  1222  Park  St;  owner. 


nettl.  975  Vine  St.  San  Jose. 
RESIDENCE,   $8500;    649   N    5th    St; 


ington  ;  owner,  P  G  Pugh. 
ALTER    CHURCH,    $600;    235   N   Ist 
r»,j      i-    tj-it  ^        w   4IJ         f r  I     St ;  owner.  Calvary  Tabernacle. 

rf.^nHn    il«^M^h  4'  «^"n    To«.  $500 ;    251    F    St ;     owner. 

Rotondo,  716  N  5th  St,  San  Jose.  inhn  p»  w«ri«. 

ALTER    BUILDING,    $70,000;     50    El      •*"""  *^  jvane. 

Santa  Clara ;  owner,  Modeme  Drug  1 
Co ;  builder,   E  Nommensen,   315  S  | 

SERVICE  ^^iTION       *«000        j7fiB  j  REMODEL    dwelling    into    two    apts, 
SERVICE      STATION.      $«)00.      1769        ^^^^     uqq   q   g^  ^ 

Park     Ave;     owner     and     builder,  \  it        •  -*■■»  «-"" 

Standard  Oil  Co  of  California. 


SACRAMENTO 


tractor,  L  Oswald. 


mDUSTRIAI._BUII.DING,    .100,000 :  i  "^f  ^^j^  ^^1?;  'SwS:?"£S 


n  «^    T>  .,  "^  CampbeU  Ave;   owner,  Joseph!      lontrkctlir      Marv     T      Vir^T      o^ 

BeiTiard    Bernarti.    1809    14th   Ave;!      Kiser   Co;    builder,   Eari    W   Heple^       H  "rk™^lrw«l*^  ^"    ^ 

contractor.    A    Russello,    1809    14th       494  Delmas  Ave.  San  Jose.  H»rkn*...«  w«v 


Ave;    architect.    F    W    Dakin.    625  !  ADD  TO  BUILDING,  $lo'9ob;  148  W 
W  AREHOUSE,  $9500 ;  1723  Clement ;  '     builder.  Earl  W  Heple 


Harkness  Way. 
MOVE  dwelling  to  rear  of  lot,  $3,- 
500;  5101  Folsom  Blvd;  owner,  P 
J  Bellumlni;  contractor,  Joseph  A 
Pesce  &  Son,  5746  J  St, 


Garage ;  contractor.  Atlas  Electric  A    contractor.  Pox  Electric ;  outlets ;  fix 
Eng  Co;  ...__-.-_.-—  tures;  alterations 

—        9983    1375  Golden  Gate  Ave ;  owner. 


tractors.     Sal 

,,       ^  ,,»T>r^i^T  oT       _  ^         ,  »       *        A*,      ^,  36237      28rd    Ave    and    E    14th    St;  ,  ciaco.    S-S24. 

March  18,  1946—1257  MARKET  ST.        premo- Corral ;  contractor.  Atlas  Elec-    o^vner.   Edivs   Ice   Cream;    contractor. 
Capital    Co    as    to    improvements      j  trie;  4  outlets  Western  Neon  Corp;  sign. 

on  property.  ^|     9984      1262    Post    St;    owner     Wall  ^      3^238     ^Jw   42nd   and    Linden    Sts; 

•  ; Crest  Co;  contractor.  Atlas  Electric;  , owner.   J   J  Moore;   contractor,  Call- 
;1  sign.  ,        „,  „   ,^      'fomia   Electric;    service. 

-        9985    719  Mission  St;  owner    Saltx-        35339     ^  seth   St:    owner,   Zoe   V 
man  Bros;  contractor.  Atlas  Electric;    j^^.     contractor,  California  Electric; 

**^-       ^^  -o  y  o*  T,  alterationsi 

9986    965  Folsom  St;  owner.  Brum 


j      COMPUTOR,    exper.    on     sub-dtvl- 
I  sion   work.    Salary  open.    San   Mateo 
County.    S-627. 

ARCHTL  DESIGNER,  exper  on 
residential  and  comml.  work  for  con- 
tractor and  builder.  SaL  open  San 
Mateo  County.   S-661. 

CONSTR    ESTIMATOR   exper.    on 
preparation    of    bids    for    bldg.    con- 
$600    mo.     San    Fran- 


ALAMEOA  COUNTY 


Mar.  18,  1946— Lots  5  and  6.  Block  S, 
map  surN'ev  of  Northern  Exten- 
sion, Oakland.  Philip  Scheibner  to 
Galliano  Manufacturing,  leasee. 


CIVIL  ENGR,  grad.  pref.  regis- 
tered for  administrative  position. 
Sal  $250-300  mo.  to  start  Perm 
oppor.    EUist  Bay.     S-643. 

MECHL  DESIGNER,  exper  on 
layout  and  details  of  automatic  ma- 


Plumbing  Permits 


field  Sign  Co;  contractor,  Atlaa  Elec-  .contractor,,  Paramount   Eleiitric ;  fix- 
trie;  —"-"-"■•"-  .tures:  alterations. 

9987  3040Geary  Blvd;  owner.  Mills  I  3^241  »$5  57th  St:  o^-ner.  Frozen 
Construction  Co;  contractor.  Century  po^„.  contractor.  T  L  Rosenberg; 
Electric:  —  'outlets;    switches;    fixtures;    plugs. 


chinery.    Perm.    Sal.  open.    Elast  Bay. 
36240    «6iS  42nd  St;  owner,  De  Alva;  1  S-543. 


9988      289    Turk    St;    owner.    Mills 


OAKLAND 


36242       lUincaster     and     Chapman; 


i  Construction  Co;  contractor.  Century  I  owner.    Johnson    Propeller   Co;    con 

-^...^^.    Electnt;  "--— ~- —  J  tractor.   Ets,   Hokln   &  Galvan;    out- 

701   Fallon    St;   owner,   Artlnjan,^     gggg      423    Powell;     owner,    Marti-    j^^ 

dealer,  H  Sogn ;  4  fixtures.  'nelll;    contractor,    Centur>'    Electric;,      3^3     273   12th   St-   owner.   Smith; 

3724   38th    Ave;    owner,   Wiesman;   alterations.  contractor,     Shea     Electric:     outlets; 

dealer,  H  Sheridan ;  1  fixture.  .      9990    340  Post  St;  owner,  Bullock  A  ;  g^itchea  •     fixtures;     plugs;     motors; 

3757     35th     Ave;     owner,     Nylund;    jones;  contractor.  Chas  A  Langlala; '^iterations, 
dealer,  E  Maloney ;  3  fixtures.  . 3^244     34fth  and  Telegraph ;  owner, 


ESTIMATOR  exper.  on  plumbing, 
steam  and  hot  water  heating.  Perm. 
SaL    open.     San    Francisco.     S-640. 

SALES  ENGR,  30-35  yrs.  old.  pref. 
woth  machinery,  mfg.  and  sales  ex- 
per. Must  speak  Portuguese  or 
Spanish.  Salary-  to  start  $350  month 
while  training.    Loc.,  Brazil.    S-M5. 


MECHL  DESIGNER,  exper  on 
plant  layout  and  machine  dealgn. 
Sai  open.    San  Francisco.    S-61T. 


V   « 


c 


PLANS  and 
Speculations 


-i^"^r*"'f»-^ Ferris  R.  Sherman 

?i  ^f  ^H.^'^^^  County  Housing  Au- 

.      thority,    has    explained    plans    for 

\     erecting  temporary  veterans  hous- 

\    ing  here,   consisting  of   10  to   12 

±    apartment  units   and  designed   to 

\  relieve  the  housing  shortage.    The 

J  meeting  was  sponsored  by  the  Ter- 

I  ra  Bella-Ducor  Chamber  of  Com- 

vj^rce. 

Chico:  Improvements  in  eight 
local  creeks,  all  tribuUries  of  the 
Sacramento  river,  are  being  sought 
"I  an  appropriation  bill  before 
Congress  as  part  of  a  flood  control 
project  Improvements  in  these 
waterways  would  cost  nearly  $600,- 
000.  Creeks  considered  are  Chico, 
Butte  and  Antelope  creeks,  Chero- 
kee canal.  Elder,  Deer,  Thomes 
and  Willow  creeks. 
oOo 
Eureka:  Because  of  the  recent 
edict  of  the  State  Board  of  Pub- 
lic Health,  to  end  dumping  of  un- 
treated sewage  into  California  wa- 
ters. Eureka  may  be  forced  to  con- 
^  struct  a  sewage  disposal  plant.  A 
sum  of  $180,000  would  be  appro- 
/  priated  under  the  recent  State  ap- 
/  propriation  bill  to  cover  partial 
Vexpense,  Mayor  John  Ryan  said. 
oOo 
Truckec:  State  engineers  are 
making  a  survey  of  a  proposed  new 
main  street  preparatory  to  deter- 
mining costs,  etc.  The  California 
Highway  Commission  has  allocated 
$50,000  for  the  job. 
oOo 


EXPAND  COVERAGE  IN 
SArRAMENTO  COUNTY 


In  addition  to  publishing  a 
complete  list  of  the  building  per- 
mit* granted  in  the  City  of  Sac- 
ramento, service  which  started 
yesterday,  Daily  Pacific  Builder 
is  pleas(>d  to  announce  today 
that  publication  of  building  per- 
mits granted  in  the  County  of 
Sacramento  and  the  City  of 
North  Sacramento  have  been 
added  to  our  regular  news  fea- 
tures. 
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THIS  AND  THAT 

Outside  the  realms  of  politics 
and  diplomacy,  business,  com- 
merce, and  agriculture,  Henry  A. 
Wallace  is  a  very  remarkable  per- 
son. Among  his  hobbies  is  boom- 
erang-throwing— a  hobby  requiring 
high  courage  by  a  man  in  public 
office. 

•  •     • 

Mr.  Wallace  recently  referred  to 
Mrs.  Eleanor  Roosevelt  as  the 
"First  Lady  of  the  World."  It  is 
encouraging  to  know  that  at  last 
some  one  man  speaks  for  the  en- 
tire world.  Contesting  for  this  job 
started  a  sizeable  war  about  seven, 
years  ago. 

•  •    • 

Mrs.  Roosevelt  has  a  well  paid 
Federal  job  with  UNO,  which  also 
supplies  her  with  copy  for  her 
highly  profitable  newspaper  col- 
umn.   What  a  break! 

•  •     • 

Mrs.  Roosevelt  recently  applied 
to  Moscow  for  permission  to  enter 
as  a  working  reporter.  It  will  be 
interesting  to  know  if  Mr.  Stalin 
permits  her  to  see  any-thing  be- 
yond the  stage-set,  officially  con- 
ducted tours. 

•  •     • 

The  Big  Itch:  Whatever  became 
of  Uarold  L.  Icke.s,  the  vociferous 
secretary  without  whom  the  In- 
terior Department  seems  to  get 
along  very  well? 

•  •    • 

On  the  Town:  When  people  are 
out  making  the  rounds  of  night 
spots,  prowling  the  drinkeries,  etc., 
it  is  refen'ed  to  as  "pub-crawling". 

•  •    • 
"Pub-crawling"    sounds 

sawdustish   —  why   not   try 
•BAR-STOOLINC"? 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


Paper  Shortage  Is 
Gypsum  Bottleneck, 
Declares  Scliweim 

CHICAGO,  Mar.  19.— The  lack 
of  sufficient  quantities  of  gypsum 
board  paper  is  the  primary  reason 
why  a  critical  shortage  of  gypsum 
board  and  lath  exists  today,  ac- 
cording to  Henry  J.  Schweim,  Ex- 
ecutive Secretary  of  the  Gypsum 
Association. 

Schweim  said  that:  "the  gypsum 
industry,  which  is  operating  at  a 
point  considerably  below  peak  ca- 
paciyt,  could  swing  quickly  into 
full  production  and  turn  out  suffi- 
cient materials  for  1,000,000  homes 
a  year  if  paper  could  be  obtained 
by  the  manufacturers  of  gypsum 
board   products." 

"The  paper  shortage  is  out  bot- 
tle-neck," he  said.  "Some  paper 
manufacturers  do  not  find  it  profit- 
able to  manufacture  gypsum  board 
paper  and  we,  therefore,  are  un- 
able to  secure  enough  paper  to 
satisfy  the  needs  of  our  industry." 

Schweim  stressed  that  there  is 
no  shortage  of  gypsum  or  of  fa- 
cilities   and    that    manpower    for 


[coast  building  permits 


iSummary  of  permit  valuations  reported  to  DAILY  PACIFIC 
BUILDER  by  principal  city  and  county  building  inspection  depart- 
ments of  seven  Western  states.  For  detailed  report  turn  to  Page  Fi 


our. 


1944 


1945 


1946 


P'mts  Value  P'mts  Value  Pmte 

Jan.       10,284  $  18,669,081  11,698  $  13,998303  19,150 

Feb.       10,152  23,046,435  10,206  13.7754J33  19,755 

Mar.  .    12,813  23,640,600  12,080  18,116,289      

Apr.    ..  11,960  21,768,898  13,289  21,103,984      .^ 

May   -  12,980  19^28,506  13,712  26.713,453      _... 

June  ..  11,395  16^73,078  14,639  29,851,429      

July   ..  13,543  19^57,114  13,409  30,421,510      

Aug.  .    12,209  18^73,766  13,764  30.110,630      _.. 

Sept.  ..  10,587  12,120,661  14,301  37,662,525      _... 

Oct.    ..  11,971  13,924,818  18,318  46,557,363      

Npv.  ..  11,090  11,727,604  17,719  54,908,961      

Dec.    ..     9,374  11,347,828  16,479  65,775^69     

Total..l38,358  $210,878,389  169,609  $388,996,039      


Valae 
$  80,904,443 
74,734,712 


American  Institute  of  Architects 
Diagnoses  Risi!?:;  Bailding  Costs 

The  Araencan    Iniititiite  of   Architects   has   made  a  penetratiBf 
analysis  of  the  abnorra-n!  far  tors  which  ent«r  into  the  present  baildinf 

costs.    The  tn»*t   of  baiirtinj;  cons trurt ion.  says  the  Institute,  has  e«i- 
tinued  to  increase  in  the  past  few 


Marking  the  addition  of  anoth- 

^ __.    er  major  building  material  to  its 

manufacturing  gypsum  products  is    list    of    products    either    manufac 


New  Lifffcit- Weight 
Concrete  Block 


^^<!Ji"*^;        .     .  u-  1.  •     1  .J      Itures  or  distributed,  the  Kraftile 

Gypsum  plaster,  which  includes  I  *  xti        !,.■        **■  "^"**^ 

about  95  per  cent  of  our  building  i  company   of  Niles,  this  week  an- 
plaster,  is  plentiful,"  he  said,  "and  !  nounced    the    availabality    on    ap- 
proximately May  1,  of  "Kraftlite" 
light-weight  concrete  blocks. 

"Kraflite"  blocks  will  represent 
controlled  quality  manufacture  of 
structural  units  long-established  in 
the  building  industry  and  which 
have  recently  gained  in  popularity 
in  California.    They  are   inexpen- 


.'^o  are  other  gypsum  products  that 
do  not  require  liner  paper. 

# ^. 

Approve  Valve 
Simplified  Practice    . 

A    proposed    Simplifieo    Practice  -       

Recommendation     covering     auto-   sive,  fire-proof,  and  termite-proof, 
matic    regulating    valves,    widely   a«d  can  effect  savings  in  construe 


From  San  Francisco 
ENterprisc  10930 


FroTi  other  exchanges 
TWinoaks  3622 
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SNAP    TIES  TiMBEB    RINGS  CURING    COMPOUNr) 

EXPANSION    JOINT     COLUMN   CLAMPS  SCQEEO   SUPPORTS 

"HREAOEO    RODS  -  REINFORCED    PAPER 

All   Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco  Phone  GArfield  8768 


FULLER 

SHOWER 

DOORS 


used  in  industry,  which  was  sub 
mitted  to  producers,  distributors 
and  users  last  November  by  the 
National  Bureau  of  Standards,  has 
been  approved  lor  promulgation 
effective  on  new  business  from 
Apr.  1,  according  to  the  Depart- 
ment of  Commerce. 

Automatic  regulating  valves  are 
used  in  industry  for  controlling 
temperature,  pressure,  level  or 
rate  of  flow  of  fluids.  The  pur- 
pose of  the  recommendation  — 
R219  -  46,  Automatic  Regulating 
Valves — is  to  establish  as  a  use- 
ful standard  of  practice  in  the  in- 
dustry a  simplified  list  of  pressure 
ratings  and  sizes  of  seven  types 
of  valves  made  of  steel,  iron  and 
bronze. 

Mimeographed  copies  of  R219- 
46  may  be  obtained  without  cost 
from  the  Division  of  Simplified 
Practice,  National  Bureau  of 
Standards.  Washington  25.  D.  C. 

PAUL  R.  WILLIAMS 
TO  SPEAK  TODAY 


ie4J: 


fou  ca4>t 


Ludf^l 


tion  because  they  eliminate  the 
cost  of  forms.  The  blocks  will  be 
manufactured  of  batched  aggre- 
gates and  pure  light-weight  pumi- 
cite. 

James  Crawford,  vice  president 
of  Kraftile,  will  be  in  charge  of 
the  "Kraftlite"  division  and  will 
supervise  distribution  to  the  San 
Francisco  Bay  Counties  area. 


Foanifflas  Furnace 
To  hcrease  Output 

The  Pittsburgh  Corning  corpora- 
tion has  announced  a  $300,000  ex- 
pansion of  existing  facilities  for 
the  manufacture  of  Foamglas,  a 
glass  insulation  material,  at  its 
Port   Allegany,  Pa.,  plant. 

Construction  of  a  new  plant  to 
house  a  melting  furnace  will  be- 
gin a.s  soon  as  weather  conditions 
permit.  Additional  buildings  de- 
signed to  house  batch  handling  and 
cullet  crushing  equipment  will  be 
erected  at  the  same  time. 

Refinements  in  manufacture  have 
lightened  the  weight  of  the  mate- 
rial, it  now  being  15  parts  air  and 
one  part  glass.  It  is  vermin  and 
rodent  proof  and  totally  unaffect- 
ed by  water. 

Because  it  is  so  light  and  imper- 
vious to  water,  it  found  many  war- 
time uses  as  tiie  buoyant  element 
in  life  rafts,  net  buoys  and  other 
heavy  floatation  equipment. 

Widespread  use  of  the  product 
in  private  housing  and  commercial 
and  industrial  plants  has  resulted 
in  the  current  expansion  at  the 
Port  Allegany  plant. 


months  and  will  be  a  serious  de- 
terrent to  any  housini^  program. 
The  statement  continues: 

We  do  not  believe  that  these 
increased  costs  are  due  to  profiteer- 
ing, for  the  industry  is  highly  com- 
petitive, yet  the  present  cost  level 
cannot  be  understood  fin  terms  of 
present  prices  for  labor  or  mate- 
rial. In  our  opinion,  there  are 
three  primary  factors  involved: 

(a)  Uncertainty,  as  to  future 
regulations  concerning  the  flow  of 
materials  by  re-imposition  of  pri- 
orities and  other  chants  of  gov- 
ernment policy,  is  a  'Serious  fac- 
tor. Not  knowing  what  to  expect, 
it  is  only  natural  that  sub-con- 
tractors and  contractors  trj'  to 
protect  themselves  by  making  al- 
lowances for  unforeseen  contin- 
gencies. A  definite  and  continued 
policy  should  be  announced  at  an 
early  date,  in  order  to  remove  un- 
certainty. 

(b)  The  inadequate  production 
of  building  materials  is  much  more 
serious  than  the  price.  O.P.A.,  by 
maintaining  excessively  low  price 
ceilings  on  a  number  of  building 
materials,  has  vastly  increased  the 
cost  of  the  finished  building  to  the 
consumer.  The  lack  of  two  or  three 
critical  items  may  tie  up  a  whole 
project  and  result  in  inctreased  cost 
of  the  project  many  times  more 
than  the  increased  cost  that  would 
have  resulted  from  paying  a  fair 
price  for  these  njateriafis. 

(c)  Low  productivitjr  of  exist- 
ing labor  supply.  A  partial  answer 
to  the  low  productivity  of  labor 
may  be  found  in  the  disorganized 
conditions  which   exist  in  the   in- 


dustry as  a  result  of  material 
shortages,  but  this  is  insuflRc'ent 
to  explain  the  present  low  output 
of  labor.  It  is  to  be  hoped  that 
labor  will  see  the  wisdom  of  re- 
moving restrictive  practices,  at 
least  tor  the  duration  of  the  pres- 
ent emergency  when  they  are  not 
needed  to  spread  employment.  Pub- 
lic opinion  will  be  sympathetic  of 
labor  cooperates  in  the  effort  to 
increase  productivity. 

_ .# 

Kaiser  ShipvarJ 

Portland  Dormitories 

Declared  Surplus     •^. 

In  a  move  to  aid  in  overcoming 
the  present  shortage  of  housing 
and  building  materials  in  the  Unit- 
ed States  Maritime  Commission 
today  declared  as  surplus  to  the 
War  Assets  Corporation,  16  dor- 
mitory units  located  at  the  Gov- 
ernment-owned Swan  Island  ship- 
yard of  the  Kaiser  Co.,  Portland. 

The  dormitories,  designed  to 
house  unmarried  shipyard  work- 
ers, have  a  total  capacity  of  2,048 
individuals.  Each  unit  consists  of 
two  buildings,  two  stories  in  height 
with  16  rooms  on  each  floor  for  a 
total  of  64  rooms  to  the  unit.  The 
two  buildings  are  connected  with 
a  concrete  wash  room  and  heating 
plant. 

A  proposal  of  the  Kaiser  Com- 
pany to  dispose  of  the  dormitories 
and  restore  the  premises  will  be 
transmitted  to  War  Assets  with 
the  surplus  declaration. 


Did  You  Know  That 


WiHiam  Wilson  Wurster,  Theodore  C.  Bernardi  and  Donn  Emmons, 

local  architects,  have  established  the  firm  of  Wurster,  Bernardi  and 
Emmons,  402  Jackson  street,  San  Francisco.   Telephone  EXbrook  8918. 

— 0— 
Calvin  Wood,  formerly  with  the  Spencer  Curtis  advertising  agency, 
has  opened  an  agency  at  617  Montgomery  street. 

—0— 
Ena.    Gilbert    Edwards    last    week    replaced    Lt.    Comdr.    Morris 
Lnstbader  as  ResJderi^  Ofl!cer  in  charge  of  conrtruction  at  the  Alameda 
Naval  Air  Station. 

— O— 
Newell  Farrar,  advertising  and  publicity  chief  of  the  local   War 
Assets  Corporation,  has  resigned  his  position  to  go  into  business  for 
himself.    His  office  will  be  in  Room  825,  Rialto  Bldg.,  San  Francisco. 


STUCCO 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
details. 

UJPFULLCR  &  CO- 


301  Mission  Street 
259  Tenth  Street 


San  Francisco 
0«kl«nd        • 


EXbrook  7151 
GLcncourt  0167 


Paul  R.  Williams,  architect  of 
Los  Angeles,  will  be  the  speaker 
today  on  "The  House  I  Want"  se- 
ries to  be  given  at  the  Twentieth 
Century  Club  in  Berkeley  at  10 
a.m.  and  the  San  Francisco  Mu- 
seum of  Art  at  2:30,  p.  m.  Mr. 
Williams  is  internationally  prom- 
inent and  is  the  author  of  today's 
best  seller  in  the  field  of  home  plan- 
ning books. 

He  is  currently  engaged  in  de- 
signing a  number  of  hotels  located 
in  resort  areas  from  Las  Vegas, 
Nevada  to  Bogota,  Columbia.  •  Mr. 
Williams  was  guest  of  honor  of 
the  Northern  California  Chapter 
of  the  American  Institute  of  Arch- 
itects at  a  luncheon  meeting  held 
at  the  Palace  hotel  yest e rday . 

Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers   -    High  and   Low  Pressure 

Steam  Traps  -  Valvets  -  Strairvers 

Fans    -    Blowers    -    Ideating    and 

Cooling   Coils 

Phone  MArket  2921  ! 

"Tell  Us  Your  Problems" 

323 •  10th    ST..   SAN    FRANCISCO! 


iRUJin  pnmT  [ompnnv 


MAKES 


FiHE  pninr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phcner  BErkeley  3440 


IMPROVED 


More  yards  Per  Sack  •  Spreoc/s  f  osier  •  less  Shrinkage 
PACIFIC     PORTLAND     CEMENT     COMPANY 


Concrete  Cuttm§ 
Compressors  Henfed 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
PhoKe  Mission  1636  -  0755 


Cabots  Gloss  Collopakes 

Differ  from  ordinary  paints  in  that  the  pigments  ar^ 
broken  down  to  microscopic  iiness  and  colIoidaQy 
dispersed  in  treated  oils — no  fillers  are  used — ^just 
pure  pigments  and  oils.  Colors  stay  bright  and  fresh 
for  many  years  even  under  most  severe  weather  condi- 
tions.   Fine  for  sash  and  trim. 

GUNN  CARLE  AND  COMPANY 

20  POTRERO  AVENUE  SAN  FRANCISCO,  CALIF. 

UNdcrhill  5480 


Safety  FINLENITE  Tread  ' 

Steps,  Noxings,  Platformi,  Sidewalk  Boxes 

All  Tvpe$   Cirav   Iron  Cjutingi 

SAN    FRANCISCO    IRON    FOUNDRY 

(SAN  FRANCISCO  IRON  WORKS) 
260  TOWNSKND  STREET - ^Phone  DOuglaa  1175 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 
Write  for  PHces 

Pacific  Pipe  Co. 

160  Spear  St^  San  Francisco 


GREATER  CITY 
LUMBER  CO. 

(W.  B.  Jefferson) 

367    BAY    SHORE    BOULEVARD    (24) 

ATwater     4180 


«'\"< 


WATERPROOF 
SIDEWALK 
DOORS 


Wide,  solidly  welded  steel  channel  frame 
assures  adequate  drainage . . .  hinges  concealed 
against  weather  damage . . .  cover  plates  well 
reinforced  for  sturdy,  light  weight. 


ABSCayTELY   WATERIIGHf 
FLUSH  TO  SiOIWAlK 
GRATING  COVERS  OPTIONAL 
FURNISHED    IN  ANY  SIZE 


AMXTON 


Mkhel  &  Pfeffer 

Iron  Works,  inc. 


PROCf^CTS. 


TENTH  AND  HAlRISON  •  SAN    "FRANCISCO,  CAllFORNfA 


rrA- 


PAGE  2 


DAILY    PACIFIC    BUILDER 


THURSDAY.  MARCH  21.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

iMued   Every  fyUrning,  Except  Saturday.  Sundmy  and   L^gal   HolUtay* 


DAILY  PACJSnc  BUULDER  U  the  pleneer  conjstnKStlen  dally  ot  Ui« 
Pacific  Ooa«t,  Maintaining  a  complete  news  reporting  aervlca 
cuvering  ail  principal  buildinj^  and  engineering  piojecta, 
,     consolidated  January'  2.  1930,  with  Lareen's  Advance 
Conatruetlon  Reports.  A  L^e^l  Newspaper  of  gen- 
eral elreulation  as  defined  by  the  Superior 
Court  of  San  Franclaoo  County. 

SUBSCRIPTION   RATES: 
$3.00  oet   Month:  |30  per  Year  (Payable  In  Advanca).  SIngIa  Copy,  16a 

Bntered  aa  Secoad-Class  matter  July  25,  1907,  at  the  post  office 
at  San  Ftanclaco,  California,   under  the  Act   of  March    3,   1879 


Publishccl  liy 
STARKRATH  PRIKHNG  A  PUBLISHING  CO. 

Under  a  managemenl  agrewat  witii 

F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  EdIWr  J.  E.  OOGERS,  Advarttalng  ManagM> 

465  Tenth  St.,  San  Francisco  3  TeL:  MAvket  7110 


yard,  classroom,  Iibrar>-  and  office. 
Owner — Board   of   Education,    Stock- 
ton Unified  School  Dlst,  Adminis- 
tration  Building,  Stockton. 
Architect — J.  U.  Clowdsley,  Exchange 
Building,  Stockton. 
Plans  and  specifications  obtainable 
from  the  office  of  the  architect  upon 
deposit  of   $25. 

Each  bid  must  be  accompanied  by 
cash,  certified  check  or  bid  bond  in 
amount  of  not  less  than  10  <^  of  bid. 
j  As  previously  reported,  bids  will 
[be  opened  April  2,  8:00  P.  M. 
I  Following  contractors  have  taken 
j  out  plans : 

i      S.   C.   Giles   &   Co.,   319   Elks    Bldg., 
1  Stockton. 

j     Elmer  H.  Dolan  Co.,  509  E.  Haw- 
(thome  St.,  Stockton. 
I     Gray  Constr.   Co.,   Room  308   Cali- 
|fomia  Bldg.,  Stockton. 
!     George    Roek,    2045    Oxford    Way, 
•  Stockton. 


3  ;2i  ;46  '12  j  new  service  window,  U.  S.  Post  Office, 

TO    START    CONSTRUCTION  I  El  Monte. 

BOTTLING  PL.ANT        Cost,  $40,000       J-    H.   Valley.    Pasadena,    at   $1590, 
FRESNO,  Fresno  County.  Calif.    337  i  submitted  only  other  bid. 

i'a.lin   Slree 


Construction   of   bottling  plant 
Owner— Ideal    Kist   Bottling  Co..   808 

R  Street,  Fresno. 
Contractor— L.    H.    Hansen    &    Sons. 

313  Palm  Ave.,  Fresno. 


3/21/46 

BIOS  OPENED 


16 


3/21/46  ••     22 

PLANNED 

MOTEU  KTC.  Cost,  $160,000 

SACRAALKNTO  County,  Calif.  Colo- 
nial Heights. 

Constructi|on  of  tile  and  brick  motel 
and  office  building,  grocery  store, 
drive-in  market. 


i,Ais  AA  jki-AJtiXA,  Santa  Barbara  Co.,    o^ner— Hi.  C.  Houtman,  Route  4,  Box 


12 


3/21/46 

BIDS  OPENED 

ORDNANCE   SHOP 

SUPERSTRUCTURE 

SAN  FRANCISCO.  S.  F.  Naval  Ship- 
yard. 

Construction  of  6-story  concrete  and 

steel  shop  building  which  shall   be    ai  ..-.ll,  :iuouiiUea  oniy  other  oio. 

used   for   iri,  uslrial   shop   purposes,  ! 

and  which    includes   paving,   track    3/21/46 

work,    masonry,    steel    sash,    corru.    tilD   OPENED 

wire  glass,  roofing,  protected  met- 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  fojiows: 

Commercial    Bidgs. 1-8 

Educational  Bldgs 9-10 

Hospitals    11 

Industrial    Btdgs. 12-13 

Public    Buildings 14-1/ 

Religious   Buildings   _-  18-19 

Social,  Recreational  BMgs.  20-21 

Residential    Buildings  22-26 

Transportation  BIdgs. 27 

Miscellaneous   BIdgs. 28-30 


3/21/46  4  I 

CONTRACT    AWARDED 

OFFICE   BUILDING 

SAN  FRANCISCO.  McLea  Court,  off 
Ninth   and   Harrison   Streets. 

Construction  of  two-story  frame  of- 
fice building. 

Owner — Withheld. 


3/21/46  ••     9 

STARTING  PRELIMINARY   PLANS 

SCHOOL  BUILDING 

BIEBER,  Lassen  County,  Calif. 

Construction  of  wood  frame  school 
building  to  contain  two  classrooms 
and  gymnasium. 

Owner  —  Lassen  County  Board  of 
Trustees,  Bieber. 

Architects — Thomson  &  EvaJis,  1308 
E.  38th  St.  at  Park  Blvd.,  Oak- 
land 2. 


Calif. — ^Dillon  Heat  Service  Co.,  Pasa 

uciia,    ai   ^Mo,   suoniuieu    low    bid    to 
the   office   of    the   district   engineer, 

X- cue  let  1    v>oitvi;  .cvgtinj>,  i-'ubin:   jjuua- 

'ings  Administration.   838  U.   S.   Ap- 

'  j^ .......  V- i  o    xjiu^.,     Jsciii     1- rauciteco,    lor 

relining    t>oiler    fireboxes    and    over- 

'nauiiui;  oil  burner,  U.  S.  Post  Office, 
Santa  Maria. 
Service  Heat  &  Power  Co..  Oakland. 


4257.  De!v\ey  Ave.,  Sacramento. 


28-30— MISCELLANEOUS 


29 


: 3/21/46 
PLANNEb 

ROSE  NURSERY  Est.  Cost.  $100,000 
DECOTO,     Alameda     County,     Calif. 
I     Site  on   the   Ha>'ward-Niles   Hlgh- 
I      way,  on^  mile  west  of  Decoto. 
I  Construction  of  rose  nurser>\  includ- 
16  '      ^^S    grejenhouses,    warehouses    and 
shipping  facilities. 


10 


3/21/46 

WORK  UNDER  WAY 

DORMITORY  Est.  Cost,  $125,000 

STOCKTON,   San  Joaquin  Co.,  Calif. 
!     N.  Pacific  St. 
•Construction      of     collegiate     Gothic 


Architects-Hertzka  and  Knowles.  85  !     «t>'^«  building  to  house  lOO 

Post  street. 
Contractor — Rademann   &   Glusto,   40 


Ringold  street. 


1-8— COMMERCIAL  BLDGS. 

3/21/46  ••     * 

PREPARING   PLANS 

OFFICE  BLDG.         Est.  Cost,  $25,000 

SAN  MATEO,  San  Mateo  Co.,  Calif. 
Ramona  St. 

Construction  of  two-story  and  base- 
ment office  building. 

Owner— C.  E.  Needham.  850  Menlo 
Oaks  Dr.,  Menlo  Park. 

Architect— Henr>'  Morgan  Stedman, 
666  Kellogg  Ave..  Palo  Alto. 


3/21/46  •     2 

TO  ASK   BIDS 

HANGARS  Cost.  $6000 

HUMBOLDT    COUNTY,    Cal.     Hum- 
boldt County  Airport. 
Construction    of   airplane    hangars. 


i  Owner— College    of    the    Pacific.    N. 
j     Pacific  St,  Stockton, 
i  Plans  by  owner. 
•  Contractor — Shepherd    &    Green,    309 
I     First  National  Bank  Bldg..   Stock- 
ton. 


3/21/46 

BIDS    REJECTED 

MAINTENANCE   BUILDING 


10 


YUMA.  Ariz.— Service  Heat  &  Pow-  '  Ownlf— "B^an    Lorenzo    Nursery    Co., 

al   siding,    n:etal    doors,    plastering,    er  Co.,  boo  ;ilsi  bt.,  Oaklanu,  at  *t>»4.  .      Washin^fton  Ave..  San  Lorenzo. 

wood  block  '  looring,  terrazzo,  floor   submitted   only   bid   to  the  office  of 

covfciinKs.    ..levatoi-s,    escalator    iiie  district  engmeer.  Federal  Works  j 

monorails,  and  crane,  utilities  and    A^t-i-cy,    Jr'ublic    Buildings    Adminis-  j 

painting:   NOy  12968;   Spec.   17152.    ;  tiaiion.   838   U.    S.   Appraiser's    Bldg.,  ■ 
Owner— Bureau  of  \ards  atd  Docks,   San  Francisco,  for  reUumg  boUer  fire-  | 

Navy  Dept.,  c/o  Public  Works  Of-  j  oox  ana   miscellaneous  plumbing  re-  j 

fice.  Room  2110,   Admin.    Building.,    pairs.  L.  S.  Post  Oltice.  Yuma.  Ariz.' 

San  Francis(-o  Naval  Shipyard.  

Low  Bidder— Peter  Klewit   Sons  Co., 

442  POst  St ,  San  Francisco,  $1,857.- 

000. 

Complete  bids  were:  

Peter   Kiewit    Sons    Co.,    $1,857,000.    -— 

(1)  add  $85,000,  (2)  no  bid.  <3)  deduct    3/21/46 

$350.  (4)  deduct  $5500,  (5)  deduct  ^.-    PR^P^J^'^'^f,  ^^'^^f,    cost   $100  000  ' 
000,  (6)  deduct  $9000,  (7)  no  bid.  i^^^^,^^^,  5:^^^^,  J^^^^,^,?^,*     ,',      * 

Barrett  &  Hilp,  San  Francisco.  $1,-  !  SOUTH  SAN  FRAJ.CISCO.  ban  Ma- 
886.489.     (1)    add    $91,122,     (2)     deduct^      tt-o  Couniy,   Calif.   Baden. 
$4432,    (3)    deduct    $1607,    (4)    deduct   Improvement  program  for  California 
$7587,    (5)    deduct   $24,740,    (6)    deduct  \     «-oU   and   Country   ^lub.   Work  has 


20-21— SOCL\L  AND 
RECREATIONAL  BLDGS. 


20 


$14,780,    (7)   no  bid. 

M.  &  K.  Corp.,  San  Francisco,  $1.- 
892,000,  (1)  add  $121,000,  (2)  deduct 
$20,000.  (3j  deduct  $1800,  (4)  deduct 
$7000,  (5)  deduct  $23,000,  (6)  deduct 
$8500,  (7)  no  bid. 

A.  Famell  Blair,  San  Francisco. 
$1,893,000.  (1)  add  $89,000,  (2)  deduct 
$5000,    (3)    deduct    $1650,    (4)    deduct 


already  started  on  a  100,000-gallon 
water  reservoir  reserve.  The  west 
ond  of  the  clubhouse  will  be  re- 
built, the  grill  is  to  be  enlarged, 
new  showers  installed  and  new  rest, 
steam  and  cooling  rooms  added; 
also  installation  of  new  lighting 
system  and  addition  of  ladies'  ^n- 
nex. 


«^oiiaiiuciion     oi     aiijjiawc     iia.ii6a.io.  T^^viMTT^TTrT  D      Marin     COUntV.     Calif. 

owner-county   of    Humboldt.   Court  ;  K^TPIEIJ3.^!torin^Countj,_^C 


Sr^H?"b:''i>.ea  about  ApH,  ^^'o^"^U^^^^^^^^ 


block 


•• 


Architect   —   Arnold   S.   Contable    96 
Spencer  Ave.  Sausalito. 
Bids    received    March    14   were    re- 


3/21/46 

PREPARING   PLANS 

REMODEL  BANK  .     „        ^      '  iecTted  at  which   Ume  Danzin  Constr. 

^^c"a^ro?rP°aVfB^SnTh"'°  "°'""=''  ,S'%|'trie>a  at  S4«6  subn,.ttea  the 

Interior  and    exterior    remodeling    of  ,  ^°'Z^°     ,..„,.i,     ^sn     h*.     readvertised 


$6700,    (5)    deduct  $29,000,    (6)    deduct  <  Owner— Calif ornia  GoLf   and  Country 
$8500,  (7)  add  $70,000.  1     Club,  Baden,   South  San  Francisco. 

Clinton  Construction  Co.,  San  Fran-  ,  Architect— Weihe,  Frick  Sc  Kruse,  251 
Cisco,  $1,960,000,   (1)   add  $116,000,    (2)  '     Kearney  St.,  San  Francisco. 

deduct   $31,000,    (3)    deduct    $2000.    (4)  ;  

deduct  $7000,    (5)    deduct   $23,000,    (6)  ; 

deduct  $8500,   (7)  no  bid.  (3/21/46  "     20 

Moore    &    Roberts,    San   Francisco,  ,  PLANNED 


Eu^eef iiig  Sectien 
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I      Streets  and    Highways 40 
Gas.   Water   and   Oil    Pipe 
Line*  «1 

31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
I  PLANTS 


R.  A.  Watson  Co..  5528  Vlneland 
Ave.,  North  Hollywood. 

Western  Dredging  &  Construction 
Co.,  315  Park  Central  Bldg.,  Los  An- 
geles. 

Rhoades  Bros.  Jb  Shofner,  3869  Bed- 
ford St.,  Los  Angeles. 

W.  E.  Kier  Construction  Co.,  1462 
N.  Stanley  Ave.,  Los  Angeles. 

Peter  Kiewit  Sons  Co..  650  S.  Grand, 
Room  SO!^,  Los  Angeles. 

R  H.  rlickinger,  5017  S.  Cimarron 
Ave..  Los  Angeles. 

N.  Earl  Roche,  1667  Rancho  Ave., 
Glendale. 

HvdrauUc  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bldg..  Oakland. 

Macco  Construction  Co.,  815  N. 
Paramount  Blvd.,  Clearwater. 

Clyde  Wood,  Inc.,  690«J  Tujunga 
Ave..  P.  O.  Box  620,  North  Hollywood. 

San  Francisco  Bridge  Co.,  503  Mar- 
ket St.,   San  Francisco. 

Bressl  &  Bevanda  Construction  Co., 
Inc.,  417  S.  Hill  St.,  Room  764,  Los 
Angeles. 

Case  Construction  Co.,  P.  O.  Box 
6,  Berth  109.  San  Pedro. 

Barnes  &  Delaney,  615  E.  Willow 
St.,  Long  Beach. 

George     Pollock     Co.,     Forum     Bldg., 
Sacramento. 

\Vin.>;ion  Bros.  Co.,  411  W.  5th  St, 
Los  Angeles. 


33 — BRIDGES 


33 


32 


3/21/46 

TO    PREf»ARE    PLANS 
HUGH$ON,  Stanislaus  Co.,  Calif.— 


3 


3/21/46 
CONTRACT   AWARDED 
WAREHOUSE  Cost,  $50,000 

WOODLAND.  Yolo  County,  Calif.  100 

W.  Main  St. 
Construction  of  warehouse. 
Owner  —  Locker    Storage    &   Pioneer 

Distributors  Co.,   100  W.   Main   St.. 

Woodland. 
Plans  by  owner. 
Contractor — Empire  Construction  Co.. 

Ltd.,  344  Harriet  St.,  San  Francisco. 


,    .     .,j,  The     work     will     be 

two-story  bank  building.  ,^intiv    with    the    encineering    build- 

Owner-Bank  of  America.  2778  Sacra-    jointly^ with^^the^^engin^e^    g^    ^^^_ 


mento  Blvd.,  Sacramento. 


ing    for    which    plans    will    be    com 


mento  aiva..  »acraim=utu  .--Ipieted  in  about  one  month. 

Architect  — Leonard    F.    StarKs.    416    P'^^J"  "*  '^^   ,.^  ,,^^001  hoR 


The  next 


Native  Sons'  Bl(ig.,  Sacramento. 


meeting  of  the  school  board  will  be 


;held  April  1. 


i  3/21/46 

■COMPLETING    WORKING 


10 


3/21/46 

BID   CALL  CANCELLED 

ALTER  AND  CLEAN  BUILDING        ,  oraWINGS 

SAN    FRANCISCO.    501-507    Howard  ;  ^^J^iNEERING   BLDG.   ADDN. 

Street  ,  v   ii^    i  KENTFIELD,    Marin    County.    Calif 

Alterations  to  and  cleanmg  of  build-  j     ^^^^   junior  College   Campus. 

*n&-      „,.,^^  ,^  I  Construction  of  two-story  reinforced 

Owner— Withheld.  concrete  and  frame  addition  to  the 

Architect— Otto    A.    Deichmann.    1026 ' 


$1,977,820,     (1)    add    $90,000,    (2)     add  1  HORSE   RACING    PLANT 

$1000,    (3)    deduct    $1800,    (4)    deduct  j  Est  Cost,  $2,000,000    xhe  boaijd  of  directors  of  the  Hugh- 

$7000,    (5)    deduct    $24,000,    (6)    deduct  :  OAKLAND,    Alameda    County.    Calif,     son     San|tarv     District    has     selected 
$8000,   (7)   no  bid.  i     Pleasanton   (.southwest  of  Oakland)  :  Engineer  L.  Cedric  Macabee,  156  Uni- 

James  L  Barnes  Construction  Co..  i  Construction  of  horse  racing  plant.  I  versity  Alve..  Palo  Alto,  as  chief  engi- 
San  Francisco,  $2,173,000,  (1)  add  m^ner— Oakland  Jockey  Club,  c/o  ^eer  to  tnake  a  preliminary  survey 
$98,000.  (2)  deduct  $5000,  (3)  deduct!  Robert  C.  Bumstein,  atty.,  414  13th  I  ^nd  design  a  complete  project  to  take 
$1000,    (4)    deduct    $6000.    (5)    deduct  j     St.,  Oakland.  j  care  of  domestic  and  industrial  sew- 

$24,000,  (6)  deduct  $11,000.   (7)  no  bid.;      Alameda    County   supervisors    have    ^ge.    Ma<fabee    will    have    his    report 

i  scheduled  a  hearing  on  March  25  on    ready   to  submit   to   the   board   April 

3/21/46  ••     12  I  the     application     for     permission     to  ;  ^2,  after  which  the  bond  election  will 

PLANS  BEING  FIGURED— BIDS        !  build  the  track. 


3/21/46 

BIDS  WANTED 

CONTRA  COSTA  COUNTY,  Calif. 
-Until    Ai)ril    15.    11   A.    M.,    bids   will 
be     received    by     the    Contra    Costa 
Board    of    Supervisors,  county   clerk. 
Hall   of   Records,   Martinez,   for   con- 
struction    of   bridge   over   San    Pablo 
Creek*  on    Cimnty    Road    A6,    ea.'t    of 
RolUngwood. 
The  work  involves: 
(li   lump  sum,  obstructions; 

(2)  900  lin.  ft.  furnish  steel  piles; 

(3)  16  each  drive  steel  piles; 
U»  37.000  lbs.  structural  steel; 

10 »   lump  sum,  paint  structural  steel; 

(6)  14,800  lbs.  bar  reinforcing; 

(7)  1200  lbs.  spiral  rod  reinforcing; 
t8)  96  cu.  yds.  portland  cement  con- 
crete ; 

(9)   180  lin.  ft  railing; 
aO)  4  each  drains,  including  grates; 
(11)  9  each  pipe  hangers; 
( 12 1  lump    sum.   miscellaneous    items 
of  work. 
Specifications   obtainable  from   the 
county  .surveyor's  office,  Hall  of  Rec- 
ords. Martinez,  upon  deposit  of  $25. 


3/21/46  "     ^ 

STARTING   WORKING 

DRAWINGS 

DALY   CITY,    San    Mateo   Co.,   Calif. 

GARAGE  BLDG.       Est.  Cost  $25,000    9_1(> 

Construction   of  one-story   reinforced 

concrete  garage  building. 
Owner- Withheld. 
Architect  —  Conrad    F.    T. 

Crescienta  Dr,  Sausalito 


Engineering   Building 
aittin.ct  ou                ^    ,   ,  J   X     I.         I  Owner  —  Marin  Junior 
A   call   for  bids  scheduled  to  have                      Austin,   principal   Kentfield 
been  opened  March  20  was  cancelled.  '      »*        •  '   f         r-  _      


Market  St  .  i t^-^r.^r-  —  MeTrin  Junior  College  Dlst. 


Kett,    75 


-EDUCATIONAL 

BUILDINGS 


Architect    —    Arnold    S.    Contable    95 
;     Spencer  Ave.  Sausalito. 

Plans  are  expected  to  be  completed 
iand  bids  asked  jointly  with  the 
•  maintenance    building    in    about    one 

month. 


OPEN   MARCH  28,  4  P.  M 

NEWSPAPER  PLANT 

OROVILLE,  Butte  County.  Calif.  :  3/21/46  20 

Construction  of  one-story  office  and;  PLANNED  ..,„„^ 

shop  building  of  reinforced  concrete  |  BE.\CH  RESORT    E.st.  Cost,  $250,000 

walls    and    floors    and    wood    roof  I  SANTA  CRUZ,  Santa  Cruz  Co..  Calif. 

(62x126  ft).  i     Ocean    beach 

Owner— Mercury-Register,   1835   Rob-  ;  Construction   of   beach    resort   bldg. 

inson  St,  Oroville.  Owner- Santa     Cruz     Seaside     Com- 

Architect  — E.    Geoffrey    Bangs,     605       pany,  Ixjuis  W.  Jenkin.s.  President. 

Market  St.,  San  Francisco.  !     Santa  Cruz, 

following     contractors     have 


;  be  held  to  finance  the  project 
1  Membetrs  of  the  board  are:  Cecil 
'  Maddux,  president;  Steve  Pierce,  sec- 
i  retary ;  j|oe  B.  Frltts,  Neil  McGarvey, 
i  E.  E.  Ov^ten  and  Leo  Powell. 


34— DAMS,  RESERVOIRS  & 
DREDGING 


•• 


34 


32 


The 

taken   out  plans: 
Dawson  Construction  Co.,  1453  Hun- 
toon  St.  Oroville. 


3/21/46 

PLANNED 

RESORT 


3/21/46     I  ' 

PROSPElCTIVE  BIDDERS 

LOS  ANGELES,  Calif.— The  follow- 
ing contractors  have  taken  out  plans 
for  excavating  of  the  Hyperion  acti- 
vated sludge  plant  site  and  for  the 
j  disposal   of    excavated    material,    for 
••  1  which  bids  will   be  opened  April  10. 
'10  A  M^,  by  the  Los  Angeles  Board 
Cost    $150  000  i  of   Publitr  Works.  153  City  Hall.  Los 


Unifried  &  Son,  Route  3.  Box  69A.  i^---£,Xs   CITY.  Trinity   Co.;  Calif.  I  Angeles:,         ^       ^,        ^        ^ 
SXert^aylor,  Box  665,  Oroville.        !  Construction   of   14-unit  motel,   cock-  I      Case   Construction    Co..    P. 


O.   Box 


9 


3/21/46  •     3 

WORK  UNDER  WAY 

MILL  AND  WAREHOUSES 

PETTALUMA,  Sonoma  County,  Calif. 
D,  First  and   Second  Sts. 

Construction  of  three-story  feed  mill 
50x100  ft.)  and  three  warehouses, 
occupying  lots  50x100  ft),  concrete 
floors  and  foundations,  buildings  of 
frame  and  corrugated  iron,  with 
aggregate  blocks  used  in  firewalls 
between  mill  and  warehouses;  all 
buildings  in  one  unit 

Owner— M.  Vonsen  Co.,  Western  Ave. 
and  Keller  St,  Petaluma 

Contractor  —  Vogensen  Construction 
Co.,  515  H  St.,  Petaluma. 

Concrete  Contractor — A.  O.  Schlun- 
neger. 


3/21/46 

SCHOOLS  ^^"^ '  °  "^  Cost.  $125,000  \  1 1 HOSPITALS 

SANGER.  Fresno  County,  Calif 


••     11 


3/21/46  •     <> 

CONTEMPLATED 

HLDG.   PROJECT   Est.   Cost.   $230,000 

MILL    VAIX,EY,     Marin     Co.,     Calif. 
South   of   the   Locust   district 

Construction    of    store    buildings. 

Owner — Manuel  S.  Azevedo,  127  Syc- 
amore Ave.,   Mill  Valley. 

Contractor— J.  J.  Hornsby,  135  Ever- 
green Ave.,   Mill  Valley. 
Mr     Hornsby    will    appear    before 

the  planning  commission  at  its  next 

meeting    to    discuss    the    project. 


Construction  of  two  new  school  build-  '  3/21/46 
Ings,  one  in  South  Sanger  and  thel^oNTRACT   AWARDED 
other  on  Webster  Ave.  :  TUBE  RADIATION 

Owner  —  Sanger    Elementary    School;  Contract  Price,  $13,114 

District,  Dr.  Arthur  Walter,  Sanger.  I  g^^jj  LEANDRO,  Alameda  Co..  Calif. 
Architect— Not  given.  j     u.  S.  Naval  Hospital. 

The  district  will  vote  May  17  on  a  installing  tube  radiation  in  existing 
proposal  to  issue  bonds  in  the  amount  covered  passage  and  solaria  with 
of  $125,000  to  finance  the  above  con-  [  ^^g  necessary  additions  to  the  ex- 
struction.  i     isting  heating  system,  pipes,  traps, 

valves,  connections  to  the  existing 
heating  and  return  mains  and  Inci- 
dental work,  complete  and  ready 
for  use  at  the  U.  S.  Naval  Hospital. 
San  Leandro;  Spec.  17460,  NOy 
13296. 


Ellis  W.   Barker  Co..   302-303   Ness 
Bldg.,  Salt  Lake  City,  Utah. 


tail    lounge    and    restaurant,    large    109.  San  Pedro. 


I     store,   service  station  and  an  artl 

1      f  icifl.1  l&.Ic6 

'  Owner  and  Builder— Earl  C.  Ford,  c/o 


14.17 — PUBLIC  BLDGS. 


Nathan   A.   Moore,   2951   W.   Valley 
Blvd.,  Alhambra. 
Guy  F.  Atkinson  Co..  1103  E.  Gar- 


3/21/46 

BIDS  WANTED 

CUTLER  CITY,  Ore.— Until  April 
1,  8  P.  M.,  bids  will  be  received  by 
•the  Cutler  City  Water  District  Cutler 
City,  Ore.,  for  clearing  of  damsite 
and  construction  of  dam  at  head 
works,  clearing  right-of-way  for  pipe- 
line, laying;  6-in.  main  in  the  ditch, 
making  all  connections  and  refilling 
ditch;  length  of  pipeline  to  be  ap- 
proximately 13,000  ft  Plans  and  spec- 
ifications are  available  at  the  above 
office. 


34 


Lance  Johnson,  construction   man-  j  vey  Ave.  San  Gabriel 
ager.  Douglas  City.  I      Gunther     &     Shirley    Co..    714 

[Plans  by  owner. 


15 


M. 


Bay 


9 


3/21/46  3 

TO    START    CONSTRUCTION 
WAREHOUSE  Cost,  $50,000 

ALAMEDA.    Alameda  Co.,   Cal.     1916 

Web.'Jter  Street. 
Construction    of    warehouse    and    of- 
fice building. 
Owner— Rosefield    Packing    Co.,    1916 

Webster  St.,  Alameda. 
Architect— Thos.   B.   Mulvin,  110  Sut- 
ter St.,  San  Francisco. 
Contractor— Stolte,  Inc.,  8451  San  Le- 
andro Blvd.,  Oakland. 


3 


3/21/46 

TO  START  WORK 

WAREHOUSE  Est   Cost.   $45,000 

SACRAMENTO,  Sacramento  Co.  Cal. 
South  of  rice  mill  at  West  Sacra- 
mento. 

Construction  of  l-3tor>'  cone,  ware- 
house. 

Owner — Purity  Stores.  20th  and  D 
Sts..  Sacramento. 

Contractor — The  Younger  Constr  Co. 
575  Mission   St.,    San    Francisco. 


3/21/46 

BONDS  VOTED  , 

REMODEL  SCHOOL  I 

DANVILLE.  Contra  Costa  Co.,  Calif,  j 

Danville  Union  Grammar  School      ,     ^^ 

Construction  of  two  additional  class-  :  owner— Bureau  of  Yards  amd  Docks 

rooms  and  other  improvements.  Navy    Department,     Public    Works 

Owner  —  Danville    Union    Grammar  '     Department,    12th    Naval    District. 

School  District.  i     ii82  Market  St,  San  Francisco. 

Architects— W.  G.  Corlett  and  Arthur  j  contractor^- Jerry   Doyle,   P.    O.    Box 

W.     Anderson,    Bank     of    America       ^^^  gj^^  Leandro. 

Bldg.,  Oakland.  .'  — 

The    school    district    voted    bonds   3/21/46  H 

March    15    in    amount    of    $85,000    ^OjcONTRACT    AWARDED 
finance  the  above  construction.  .     livERMORE.   Alameda  Co.,  Calif. 

!— Baartol   Co..  331-337    20th    St.    To- 

3/21/46  ••     •  i  ledo.  Ohio,  at  $2397.  awarded  contract 

BOND  ELECTION  'by      the     Veterans'      Administration. 

GYMNASIUM  Cost  $90,000  ',  Washington  25,  D.  C,  under  Project 

PARLIER.  Fresno  County.  Calif.  '  -^^    2633   for  steel   flagpole  and  base 

Construction  of  gymnasium  building   j^^.  veterans'   Administration   Hospi- 

at  Parlier  High  School.                           t^j  ^t  Livermore. 
Owner— Parlier    Union    High    School  |  . 

District  Parlier.  ! 

Architects-Fred  L.  Swartz  and  Wm.  ;  12.I3 INDUSTRIAL 

G.  Hvberg.  Rowell  Bldg..  Fresno.        ;  01  m  r%My/>lC 

The  district  will  vote  May  17  on  a  ttUU-l-»Ii'iVlua 

proposal  to  issue  bonds  in  the  amount 


3/21/46 

BIDS    WANTED— 

TO    CLOSE    APRIL    2.   8:05    P. 

FIRE  DRILL  TOWER 

ALAMEDA,   Alameda   Co,   Cal 

Farm   Island. 
Construction    of    fire  drill   tower. 
Owner— City   of  Alameda,  City   Hall, 

Alameda. 
Architect— Kent  &  Hass,  525  Market 

St,   San   Francisco. 


3/21/46 

HEATING,  AIR  CONDITIONING 

BIDS  WANTED— TO  BE  OPENED 

MARCH    25.  1:30   P.   M. 

THEATER  | 

SA«-HAMENTO.  Calif.  K  St.  between 
12th  and  13th  Sts.  j 

Heating  and  air  conditioning  in  con-  ; 
nection  with  the  Studio  Theater  I 
now  under  construction 


W. 

j  Olympic  Blvd..  Los  Angeles. 
I      J.   E.   tladdock.   Ld..   3538  E.  Foot- 
'  hill   Blv(}l.,   Pasadena. 
21  !      Morrision  -  Knudsen    Co.,    810    Title 


!  Guarantee  Bldg.,  Los  Angeles. 

I      Pacific   Bridge  Co.,  333  Kearny  St, 

I  San  Frahcisco. 


3/21/46  ' 

LOW   BIDDERS 

COLUMBIA  BASIN  PROJECT, 
Washington.— Morrison-Knudsen  Co., 
Inc..  Seattle,  Wash.,  at  $819,000,  sub- 
mitted low  bid  to  the  U.  S.  Bureau 
of  Reclamation,  Coulee  Dam.  Wash., 
under  Spec.  1187  for  the  construction 
of  earthwork,  main  canal,  station  751 
plus  94  to  station  1100  plus  90.8,  Co- 
lumbia Basin  Project  Washington. 
The  work  is  situated  In  vicinity  of 
Stratford  and  Adrian.   Waah. 

Second  and   third   low  bids  follow: 

Marshall  &  Haas,  San  Mateo.  $635.- 
000. 

M.  E.  Nelson,  Inc.,  Ethrata,  Wash.. 
$659,000. 


Specif ication.s   obtainable  from  the  |Q^^,jjgp_Leonard  Giordano 
office    of    the    city    clerk.    City    Hall, 
Alameda,    upon    deposit    of    $25.00. 


SUB  -  BIDS  Wanted 


General  eon*raetors  d4Mlriag  sub-bias  on  any  Job  are  invited  to  make  known 


12 


of  $90,000  to  finance  the  above  con-   3/21/46 

atrucUon  WORK   UNDER  WAV  „,«  „^ 

strucuon.  |  j^^^j^ucTlON  PLANTS  Cost  $350,000 

••     9  :  MONTEREY,   Calif. 

I  Construction  of  two  reduction  plants 
Cost.  $125,000  (     to  be  known  as  the  Ronda  Fisher- 
'     ies    and   Magnolia  Packing   Co..  to 
cost    $100,000    each,    and    an    addi- 
tional reduction  factory  near  own- 


3/21/46  ••     16 

BIDS  OPENED 

SAN  FRANCISCO.— San  Francisco 
Elevator  Co.,  Inc.,  860  Folsom  St,  San 
Francisco,  at  $465.41,  submitted  low 
bid  to  the  office  of  the  district  engi- 
neer. Federal  Works  Agency,  Public 
Buildings  Administration,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco,  for 
new  elevator  cables,  etc..  new  Mint 
Building,  San  Francisco. 

Other  bids  were: 

Westinghouse  Electric  Corp.,  $493.68. 

Otis  Elevator  Co.,  $618. 


Architect  —  Leonard    F.     Starks,    416  1*^*'*'  '*<iui»^'"e*'te   'n   this   column.    There    is    no    charge   for  this   service. 

Native   Sons'    Bldg..    Sacramento.      |  -^— ^— — .^ — 

General   Contractor — Central  Califor- 


nia Construction  Co..  Inc..  116  Erie  1  N-    RotHman    Factory,    South    S.    F.;    Bids    open    March   22,    11    A. 


M. 


I 


3/21/46 

BOND    ELECTION 

SCHOOL  BLDG. 

KERN  COUNTY,  Calif. 

Construction  of  school  building. 

Owner— Edison  School  District  Kern        ..  ,^KnnM 

County  i     fir's  present  site,  to  cost  $150,000. 

Architect— Not  given.  |  Owner— San  Carios  Canning  Co     A^- 

The  district  will  vote  April  6  on  a  ,     gelo  Lucido.  president,  Spence  ana 
proposal  to  issue  bonds  in  the  amount  j     Wave,  Monterey, 
of  $125,000  to  finance  the  above  con-  ;  Contractor  —  Elio    &    Vassallo, 
struction.  j     Eardley,  Pacific  Grove. 


201 


3/21/46  • 

PROSPECTIVE     BIDDERS 

SCHOOL    ADDITION 

STOCKTON.  San  Joaquin  Co.,  Calif. 
Lincoln   and  Jefferson   Streets. 

Additions  and  alterations  to  Hazel- 
ton  Elementary  School,  including 
cafeteria   and  kitchen,  public   play 


STEEL  SASH 


KESIDENTIAL   CASEMENTS 
FOR  ALL  TYPES  OF  DWELLINGS 

1500  UNITS  OF  STOCK  SIZES 
NEW  AND  IN   PERFECT  CONDITION 


9    3/21/46  •     •     12 

PLANNED  ^_, 

ABBATOIR  Cost.    $200,000 

PERKINS,     Sacramento     Co..     Calif. 

Middle  Jackson   Road. 
Construction    of    concrete    and    steel 
I      slaughter    house,     food    processing 
!     and  freezing  plant 
Owner— Frederick    G.    Haase    &    As- 
sociates,  Elk  Grove. 
Architect— Not    Selected. 

Owner  will  award  segregated  con- 
tracts. 


3/21/46  ••     15 

PRELIMINARY   PLANS 

COMPLETED 

EL  CERRITO,  Alameda  Co.,  Calif. 

Construction  of  one-story  frame  and 

masonry  library  building  to  contain 

2500  sq.  ft  area. 
Owner— City  of  El  Cerrito,  City  Hall. 
Architect  —  Harry    A     Bruno,     1440 

Broadway,  Oakland. 
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R.   A.   Cullen,   478  Jackson   St,    San    Francisco    (SUtter   1951). 
Carrioo  &  Gautler,   365   Ocean   Ave.,   San    Francisco    (JUniper   4-8081) 
MacDonald.  Young  &  Nelson,  127  Montgomery  St,   S.   F.    (SUtter  8296) 
Transwestem  Constr.  Co..  Rm.  825,  Klalto  BWg..  S.  F.   (DOuglas  5708) 
Rademann -Guisto,    40  Ringold    St,    San    Francisco    (MArket    8151) 
Peter   Kiewit   Sons'    Co,    442»  Post   St,    San    Francisco    (EXbrook    5736) 
Empire  Constr.  Co.,  344  Harriet  St,  San  Francisco    (HEmlock  3400) 
M.  &  K-  Corp..  200  Financial  Center  Bldg..  San  Francisco  (EXbrook  7624; 
M.  J.   King,   Inc.,  231   Franklin    St.,    San    Francisco    (UNderhill   8209) 


St..  San  Francisco. 

The  architect  is  receiving  the  heat-  j 
ing  and  air  conditioning  bids. 

The  following  contractors  have  ; 
taken  out  plans : 

Walter  M.  Dunphy  Sheet  Metal  I 
Products,  3136-40  Folsom  Blvd..  Sac-  j 
ramento. 

M.  R.  Carpenter.  907  Front  St,  Sac-  ! 
ramento.  I 

Luppen  &  Hawley,  Inc.,  3126  J  St,  ' • — — 

Sacramento.  ;  Garage,  R.  Casazza.   Lomlta   Park;    Bids  open    March  22,  11    A.   M. 

W^agner's   Sheet  Metal  Works,  2217  ,      MacDpnald.  Young  &  Nelson.  127  Montgomery  St,   S.   F.    (SUtter  8296; 
Broadwav,  Sacramento. 


J.  N.  Blair  Co..  217  N.  16th  St.  Sac-  ;  Remodel   Fortuna  Market,  18th  and  Connecticut,  S.   F.;    Bids  open   March  22 
Al  Schoen,  2604  16th  St,  Sacramento  i      A.   J.   Hopper  Co.,   243   Langton    St..    San   Francisco    (MArket   7070) 
ramento.  j  ■ . 


22-26 — RESIDENTIAL 

BUILDINGS  ' 

3/21/46  ••     26  : 

CONTRACT    AWARDED  I 

MOTEL  Cost.  $6«.000  ' 

SACRAMENTO.  Calif. 

Construction  of  17-unit  motel,  office 

and     owner's     apartment,     garden  ; 

space,  recreation  space,  automobile  | 

ijarage.s.  j 

Owner— Charles    McGowan,    4830   8th 

Ave.  ' 

Architect— Frederick  S.  Harrison,  1206  ; 

Elks'  Bldg. 


Warehouse    and    Office,    Firebrick   Supply,    18th    and    Indiana    Streets,    San 
Frahcisco;    Bids  open    March  27,  3:00   P.   M. 
A.  J.  iHopper  Co.,   243   Langton   St.   San   Francisco    (MArket   7070) 
M.  J.   King,   Inc.,  231   Franklin   St.   San    Francisco    (UNderhill  8209) 


3/21/46   •-.. 

BIDS   OPENED 

SEBASTOPOL.  Sonoma  Co..  Calif. 
— Service  Heat  and  Power  Co.,  636 
21st  St,  Oakland,  at  $137  submitted 
low  bid  to  the  office  of  the  District 
Engineer.  Federal  Works  Agency. 
Public  Buildinps  Administration.  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
cisco, for  relining  boiler  firebox  and 

overhauling    oil    burner,    U.    S.    Post}  Civil    Engineer — Carl    L.   Knight    430 
Office.  Sebastoplo.  \     Santiago  Ave. 

McPhail   Fuel   Co.,   San   Rafael,   at  1  Contractor  —  James    Francis    Butts. 
$195  submitted  only  other  bid.  [      1312  Del  Paso  Blvd. 

i  Terra  Cotta  Tile,  Roofing,  Etc.— Glad- 

3/21/46  ••     16  '      ding  McBean  Co.,  Lincoln. 

BIDS  OPENED  '  Sheet    Metal,    Ventilating  —  Burgess 

EL  MONTE.  Los  Angeles  Co.,  Calif.  |  Sheet  Metal  Service,  112  N.  6th  St 
—Nick  Hemminga,  627  38th  Ave.,  San  ;  Brick  Work— Matt  Stevenson,  Route 
Francisco,  at  $1215.  submitted  low  bid  1  7.  Box  3655. 
to  the  office  of  the  district  engineer, 


RIP  RAP  and  CRUSHED  ROCK 


WHOLESALE  ONLY 

huperior  Rock  Company 

248lMcAdam  St.,,  Oakland  1 1,  Culif.  OI>inpic  1636 


4voflabfe  Immediafely 


SYMON  BROS. 

1435  MARKET  STREET       SAN  FRANCISCO.  3 

Telephone  HEmlock  0441 


WE    HAVE 


I 


MATERIALS   FOU   SPEEiY  DELIVERY   OF 

^\n  RAIUHGS 

STEEL  STAlkS 

WINDOW  6U4R0S 

LADDEHS 

LfGHT  STER  fRAMINi^ 

MATEMAL  RACKS 

AMD  MISCELLANEOUS   IRON 

frumk    Asiiby.   Masogisf    Partner 
70  Ckmief  $t.    .     klArifi   ?2I0 

NATIONAL  STEEL  FABRICATORS 

fforwHy  Mofloa^  OnMMMfal  (/«■  &  lreai«  C«.l 


Federal  Works  Agency.  PubUc  Build- !  3/21/46  '*     26 

ings    Administration,    838   U.    S.    Ap-|  PLANNED 
pralser's    Bldg.,    San    Francisco,    for   SUBDIVISION 

Cost  $8000  to  $10,000 

SUNNTVALE,  Santa  Clara  Co.,  Calif. 

Between     Central     and     Falroaks 

Aves. 

I  Construction  of  27-lot  residential  sub- 

1     division. 

'  Owners — R.  W.  Pedersen,  274  S.  Mur- 
I      phy  St.,  and   H.   A.  Pfeiffer,  505  S. 
I     Murphy  St. 
;  Architect— Not  selected. 
I      The  owners  \ivill  ask  bids  and  engl- 
j  neer  construction. 


6AMERST0N  &  GREEN  LUMBER  CO 

Wholesale  and   Jobbing  Yards 

LUMBER     TIMBERS     TlIS     HR  -  REDWOOD 

PONDERCSA  ..  SUGAR  PINE 

$ap    Francisco 
160d  ARMY   STREET* 

ATwater   1300 


Oakland 
2001    LIVJWG8TON    STPEET 

KEHoq   4.13S4 
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TO  ASK   BIOS 

RESIDENCE 

MARIN  COUNTY,  Calif.  Buena  Vista. 

Construction  of  one-story  frame  and 

stucco  residence,  forced  air  heatuig, 

oak  floors,  tUa  tooL 
O-w-ner— S.  B.  Mendenhall,  Mill  Valley. 
Architect— O ran  A.  Jenkins.  277   Fine 

St,  San  Francisco. 

Bids   will   be    asked    in    about    two 
weeks. 


Associated  Wood  Products  C  o 

I       Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

1335  SIXTH  ST.,  Berkeley  2,  CaMI. 


Berkeley  8317 


WANTED 

1500  yards  of  dean  DIRT  FILL 

in  Berkeley  immediately 

'Phone  Mr.  Brown 

VAlenci*  4977 


i.«i 


NATIONAL  EXPANSION  JOINT  CO. 


1 


MANVmiCrVREK  ANB  DlSTIUBUTOk 

FIBER   BOARD-FELT-SIDED   ASPHALT    WD 
REDWOOD  EXPANSION   J  O  I  NT  FILLERS 

mMM.nxrr-M     ^r^JSL' *  ^^  «  '  »  I' t"  ©  t 

^lARyEL-KOTE— Concrete  Oiring  Compound 
SEALZ — Expanaion  Joint  Sealing  Compound 

Compliefii  With 

Federal  SpeciBcatiom  SS-F-336 

FOR  CONCRETE  CONSTRUCTION 

333  Seventh  St    UNderhill  n72    Sm  Fnncitco  3,  Odif . 


« 


iHi^lfaiiyi  I 


J.:  .  •*  -  . 


THURSDAY.  MARCH  21.  1946 


PAIL  Y     PACIFIC     BUI  L  D  E  R 


f  /~\'  v-i  £-,-■    -■' 


ADVANCE  CONSTRUCTION  REPORTS 


•• 
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3a— SEWERS 


3/21/46  •     •     39 

BIDS   OPENED 

SAN  FRANCISCO.— Lowrle  Pav- 
ing Co.,  1540  16th  Street,  at  ^4,077.60 
submitted  low  bid  to  the  Department 
of  Public  Works,  Room  282.  City  Hall 
under  Spec.  No.  20,069  for  con.struc- 
lion  of  Folsom  St.  sewer  from  12th 
to  18th  Streets. 

Work  involves: 

(1)  297    l.f.    24-inch    VCP   sewer   on 
reinf.  concrete  foundation ; 

(2)  123  l.f.  21-inch  do; 

(3)  106  l.f.   15-lnch  VCP   sewer; 

(4)  2750   l.f.   12-lnch  do; 

i5>  19    each    24x8-in.    Y-branches; 

(6)  6  each  21x8-lnch  do; 

(7)  2  each  15x8-inch  do; 

(8)  196  each  12x8-inch  do; 

(9)  19  each  brick  manholes ; 
(10)  6   each   vatch basin    traps; 
111)  168  If.   10-inch  VCP  culvert; 
(12»  265  l.f.  6-inch  do; 

(13)  lump  -sum,  traffic  routing  work 
Total   bids  follow: 

(A)  Liowrie    Paving    Co.,    Inc.,    $54,- 
077.60. 

(B)  M.  &  K.  Corp.,  $76,803. 

(C)  Chas.    L.    Harney,    $107,935.75. 
Unit  prices  follow: 

(A) 
(1)..  $25.00 

(2)         24.50 

<3) 10.00 

(4) „ 12.50 


(5) 24.40 


(6>     - 

(7) 

(8).- 
(9)...- 

(10) 

(ID... 

(12)  ... 

(13) 


21.00 

10.00 

8.60 

200.00 

35.00 

4.50 

2.50 

500.00 


(B) 

S27.00 

25  00 

19.00 

18.00 

22.00 

20.00 

18.00 

16.00 

220.00 

40.00 

10.00 

9.00 

2000.00 


(C)  : 

$45.00  I 
46.00  . 
26.00  1 
27.00  , 
7.25  i 
5.70 
3.00 
1.80  ! 
270.00  ! 
47.00, 
4.75  : 
4.40  : 
4000.00 

•     39 
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CONTRACT    AWARDED 

SAN  FRANCISCO.— E.  J.  Treacy. 
425  Dewey  Blvd..  at  $2398  awarded 
contract  by  the  Department  of  Pub- 
lic Wi>rks.  Room  282,  City  Hall,  un- 
der Spec.  No.  20.000  for  Installing:  a 
motor-driven  sewage  pump  at  l-Mtz- 
gerald   Avenue    pumping   station. 


40— 


STREETS  ANtf 
HIGHWAYS 


3/21/46 

BIDS  WANTED 

OTERO  COUNTY,  N.  M.  — Until 
April  4.  10  A.  M..  bids  will  be  re- 
ceived by  the  B.  W.  Matteaon,  divi- 
sion enginee.-.  Public  Roads  Adminis- 
tration, 101  U.  S.  Customhouse,  Santa 
Fe.  N.  M..  for  construction  of  3.503 
miles  of  the  Alamogordo-Pinon  Rd., 
New  Mexico  Forest  Project  35-E, 
OtPro  r-ounty.  N.  M. ;  225  calendar 
days  for  completion.  Plans  and  speci- 
fications are  available  from  the  above 
office  upon  deposit  of  $10.  A  guar- 
antee of  5%  of  amount  must  accom- 
pany all  bids. 


3/21/46  "     -- 

CONTRACT    AWARDED 

ALAMEDA,  Alameda  Co..  Cal.— J. 
R,  Armstrong,  400  Central.  Box  216, 
El  Cenito.  at  $2380  awarded  con- 
tract by  the  Federal  Public  Hous- 
ing Authority,  Phelan  Building,  San 
Francisco,  for  supplementary  road 
construction  and  dramage  at  Ala- 
meda.  Project  Calif-4895-N. 


. 3/21/46 

[complete    BIDS  j 

I      WASHINGTON   STATE.— The  fol-  j 
I  lowing    submitted    bids    to    Clarence ; 
j  B.     Shain,     state    director    of    high-  ; 
1  ways,   Olympia,  Wash.,   for   the  con- 
( structior)    of   the   following   highway 
land  bridge  improvement  projects: 
!      (1)    Grading   and    constructing   ce- 
i  ment    concrete    pavement    and    side- 
'  walks  on  0.577  mile  of  primary  state 
i  highway  No.   3,   Yakima-S.   First   St. 
i  extension    in    Yakima   County ;    FAP 
'No.  U-132  (21). 

1     Low    bidder  —  Toney    Romano,    419 
1 21st   St,   Seattle,   $63,617.65. 

Other  bidder— Sather  &  Son,  N.  1410 
Howe,  Yardley,  Spokane,  $65,685. 
I  (2)  Grading  and  widening  existing 
pavement  with  portland  cement  con- 
1  Crete,  constructing  concrete  side- 
i  walks,  storm  and  sanitary  sewers 
!  and  drainage  structures  on  4.153  miles 
i  of  primary  state  highway  No.  5,  In 
'  Tacoma  on  Pacific  Ave.  from  S.  34th 
iSt.  to  S.  96th  St..  in  Pierce  County: 
■FAP  No.  U-159  (11). 
1  Only  bidder— Woodworth  &  Co.,  Inc., 
'  1200  E.  D  St,  Tacoma,  $237,316. 
j  (3)  Grading,  surfacing  and  stock- 
I  piling  mineral  aggregate  on  6.604 
I  miles  of  primary  state  highway  No. 
!  18  and  secondary  state  highway  No. 
1 11-C,  Imber  Creek  to  Ewan  in  Whit- 
iman     County;     FAP    No.    8-276     (6) 

Unit  1.  ,     ,,- 

Lk5w  bidder— Sather  &  Sons,  N.  1410 
Howe,  Yardley,  Spokane,  $44,846.99. 

Second  low— R.  U  Bair,  Spokane, 
$.50,824. 

Third     low  —  Lockyear    &    White, 
Woodland.  Wash.,   $55,457. 
Two  other  bids. 

(4)  Constructing  4  reinforced  con- 
crete bridges  on  primary  state  high- 
way No.  18  and  secondary  state  high- 
way No.  11-C.  Imbler  Creek  to  Ewan 
in  "Whitman  County,  as  follows:  3 
continuous  slab  bridges  72  ft  long, 
54  feet  long  and  50  ft.  long,  respec- 
tively, and  one  T-beam  bridge  132  ft. 
lonc'':   FAP  No.  S-276  (8),  Unit  2. 

Low  bidder— Roy  Bair,  W.  1220  Ide, 
Spokane,  $126,000.34. 
Other  bidders: 

Sather  &  Son.  Spokane.  $130,165. 
Colonial   Construction    Co.,    E.    1702 
I  Broadway,  Spokane.  $139,227. 
j      (5)  Grading  and  surfacing  on  9.020 
i  miles  of  secondary  state  highway  No. 
'  3-E.   junction   secondary   state  hlgh- 
'•  way  No.  3-D  to  Waitsburg 
i  Walla  County ;    FAP   No. 
■  Unit  1.  „     ^ 

';     Low    bidder— Roy    L.    Bair   &   Co., 

I  $174,474.39.  ,       , 

I      Second    low  —  Ensminger-Gaaaland 
I  Construction   Co..   Central   Bldg.,    Se- 
attle, $193,195. 
,      Other  bidders: 
1      N.  Florito,  Seattle,  $224,178. 
i      Rogers  Bros.,  $224,832. 

(6)  Grading,  ballasting,  surfacing 
land  constructing  light  bituminous 
(Surface  treatment  on  8.062  miles  of 
secondary  state  highway  No.  10- A, 
'  Oisautel  Summit  to  Omak  in  Okan- 
'okan  County;  FAP  No.  S-41  (3). 
I  Low  bidder— C.  E.  O'Neal,  Ellens- 
nburg.  Wash.,  $202,476.77. 

Second  low -Roy  L.  Bair. 
$210,907. 

low — Sather  &  Son. 


at  (1)  $0.36.  (2)  $1.10,  (3)  $1.25,  (4) 
$17.55.  (5)  $8,  total  $5404.30,  submitted 
only  bid  to  the  Department  of  Public 
Works,  Room  282  City  Hall,  under 
Spec.  20,038  for  improvement  of  por- 
tion of  41st  and  42nd  Aves.  between 
Rivera  and  Santiago  Sts.  and  Rivera 
between  41st  and  42nd  Aves. 
Work  involves : 

(1)  11,750  s.f.  asph.  concrete  on  rock 
subbase  pavement  conisting  of 
6-in.  compacted  rock  subbase.  a 
4-in.  asph.  concrete  base  and  a 
2-in.    asph.    cone,    wearing    surf.; 

(2)  565  l.f.  unarmored  concrete  curb; 

(3)  275  l.f.  6-in.  VCP  side  sewers; 

(4)  11  each  water  services  (long)  at 
$17.55  each; 

'5)  2  each  water  services  (short)  at 
$8  each. 


Machioer}  k  Material 


40 


3/21/46 

BID   OPENED 

■     SAN    FP^N CISCO.— E.    J.   Treacy, 

425    Dewey  Blvd.,    San    Francisco,    at 

(1)    $0,365,    (2)    $1,    (3)    $2,    (4)    $17.50, 

(5)   $8.50,  total  $2510,   submitted  only 

'bid  to  Department  of  Public  Works, 

^Room  282,  City  Hall,  under  Spec.  No. 

20,014  for  improvement  of  portion  of 

44th    Avenue    between    Vicente    and 

Wawona  Streets. 

;     Work  involves: 

(1)  5100   s.f.   asph.   concrete   on    rock 

'  aubba.se    pavement    conisting    of 

6-in.   compacted   rock  subbase,  a 

4-in.  asphaltic  concrete  base  and 

a    2-in.    asph.    concrete    wearmg 

surface; 

255  l.f.  unarmored  concrete  curb; 
140  l.f.  6-in.  VCP  side  sewers; 
water  services   (long)  $17.50  each 
water  services  (short)  $8.50  each. 


NEWS  INDEX 

For  convenient  referenoe,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        43 


42—  MISC.  SUPPLIES  AND 
MATERIALS 

3/21/46  ••     42 

BIDS   WANTED 

SAN  FRANCISCO.— Bids  will  be 
received  by  the  U.  S.  Department  of 
Agriculture,  U.  S.  Forest  Service,  447 
Sansome  St,  San  Francisco  11,  for 
materials  and  equipment  as  follows: 
April  4,  2  P.  M. 

Bid    No.     388:     radio    transmitting 
crystals,  f.o.b.  Del  Rosa. 

Bid  No.  389:  4-bumer  range,  f.o.b. 
Mount  Shausta. 

Bid  No.  391 :  junior  cafe  range,  f.o.b. 
Weaverville. 

April  5,  2  P.  M. 

Bid  No.  392 :  drop  inlet  covers,  f.o.b. 
Willows. 


43—    MACHINERY  AND 
EQUIPMENT 

3/21/46  ••     43 

BIDS    WANTED 

MERCED,  Calif.— Until  April  1,  8 
P.  M.,  bids  will  be  received  by  the 
City  of  Pierced,  City  Hall,  for  fur- 
nishing one  single  stage  sewage  ejec- 
tor, complete  with  sewage  receiver, 
rotary  compressor,  motor-driven  and 
automatic  controls  and  approximately 
2200  lin.  ft.  4-in.  asbestos-cement  pipe. 
Alternate  bids  will  be  received  on 
heavy  duty  screenless  ejector,  wet  or 
dry,  pit  sewage  pump  and  2200  lin. 
4-in.   catt  iron  pipe. 


IMPROVE  OLYMPIC  BLVD.,  LOS  ANGELES 

ao  I  44  lin.  ft  curb  aa  per  pUa; 

(16)  2276  lin.  ft  curb  armor; 

(17)  8815  lin.  ft  curb  bar; 
(18) 
(19* 
(20) 


LOS  ANGELES,  Ca«f.— T.  E.  Sher- 
lock, 1303,  W.  40th  St,  Loe  Angele«, 
submitted  the  low  bid  to  Ihe  Lea 
Angeles  Board  of  I*ublic  WarkD,  153 
City  Hall,  Los  Angeles,  Mar^h  6,  at 
(Alt  1)  $299,453.81.  (Alt  2)  $2i5,960J0, 
(Alt  3)  $302,340.53.  (Alt  4)  $208,847.53. 
for  the  grading.  pa\ing  and  other- 
wise improving  Olympic  Blvd.,  be- 
, tween  Park  View  and  Westehi  Ave.; 
a  cash  contract. 

The  work  involves : 


(1) 


ft 


(2) 
(3) 
(4) 
(5) 


40 


13/21/46 
CONTRACT   AWARDED 

MONTEREY      COUNTY,     Calif.   — 
Granite    Construction    Co.,    Box    900, 
Watsonville,  at  $227,373.  awarded  con- 
tract   by     State    Director    of    Public 
Works    C.    H.   Purcell,    Public   Works 
;  Bldg.,  Sacramento,  for  about  one  &ad 
nine-tenths    miles    in    length    to    be 
I  graded,  paved  with  asphaltic  concrete 
1  on  cement-treated  base  and  on  exist- 
ling  surfacing  and  plant-mix  surfac- 
'  ing  to  be  placed  on  the  shoulders,  be- 
tween two  miles  south  of  Salinas  and 
Salinas,  Monterey  County. 


42 
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BIDS  WANTED 

SAN  FRAN CnSCO.— Until  April  1, 
3  p.  M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3512  for  furnishing  and 
delivering  athletic  goods  for  School 
Department. 

Specifications  obtainable  from  the 
above  office. 


3/21/46  ••     43 

NOTICE  OF  SALE  ! 

WASHINGTON,  D.  C— Until  March  . 

25  bid.s   will   be  received  by  the  U.  S.  ; 

Maritime     Commission,     Washington,  j 

D.    C,    for    sale    of    overage    tanker '. 

George  F.  Downey  for  scrapping.  The  [ 

location  of   vessel  has  been   changed  | 

from  the  San  Francisco  Port  of  Em-  ■ 

barkation.    Fort   Mason,    to    the    Re- 

serve  Fleet,  Suisun  Bay.  I 

Application    to    inspect    the   tanker  i 

at  its  new  location  may  be  made  with  i 

Capt.  W.  Peterson,  War  Shipping  Ad-  | 

ministration.    Ferry   Bldg.,    Martinez.  • 

Sealed    bids    for    7    overage    tankers  | 

and  7  overage  cargo  vessels  will  also 

be   opened   at  the  same  time   by  the  ^ 

U.  S.  Maritime  Commission  in  Wash-  j 

ington.    These   other    vessels    are    all  j 

located  on  the  East  Coast.  All  of  them  i 

Will   be   sold   for  scrapping   purposes  j 

only.  I 


(2i 


(3) 


(4i 
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40 


40 


in  Walla 
S-263    (6). 


Third 
$210,907. 

Third 
$219,724. 

Two  other 


Spokane, 

Spokane, 

low— Sather  &  Son,  Spokane, 


bids. 


40 


40 


3/21/46 

BIDS  WANTED 

WYOMING  STATE.— Until  March 
26.  9:30  A.  M.,  bids  will  be  received 
by  the  Wyoming  State  Highway  Com- 
mission. CapUoI  Bldg..  Cheyenne, 
Wyo.,  for  the  construction  of  road- 
way and  drainage  structures  as  fol- 
lows : 

(1)  Wyoming  Project  No.  S-284  C, 
(1).  involving  the  construction  of 
grading,  draining,  base  course  sur- 
facing, oil  treatment  by  the  road-mix 
method,  sand  seal  coat  and  miscel- 
laneous work  on  4.98  miles  of  the 
Basin -Burlington  Rd.  in  Big  Horn 
Countv;  100  working  days  for  com- 
pletion 20  days  after  notice  of  award. 
Plans  available  from  the  above  office 
upon  payment  of  $3.50;  certified  check 
toe  $3000  to  accompany  bids. 

(2)  Federal  Aid  Projects  FAGM  211 
ffi>    (ON)    1941   and   1943.  and  SN-FAI 
179    (6».    1941   and   1942   combined,  in- 
volving the  construction  of  one  over- 
head crossing  over  Chicago.  Burling- 
ton &  Quincy  Railroad  tracks  at  Ran- 
chester.    including   grading,    draining, 
base  course  surfacing,  oil   treatment 
by   the   road-mix   method,  stone  chip 
seal  coat  and  miscellaneous  work  on 
.464  mile  of  the  R.inchester-Sheridan  ; 
Rd. :     and     grading,     draining,     base ; 
rourse    surfacing,    oil    treatment    by 
the  road-mix  method,  stone  chip  seal 
toat  and  miscellaneous  work  on  1.174 
mile  sof  the  Montana-Wyoming  State  ; 
Line-Sheridan  Rd.  in  Sheridan  Coun-  ; 
tv:  200  working  days  for  completion.  | 


of 


Gl- 
and 


3/21/46 

BID    OPENED 

SAN    FRANCISCO— E.    J.    Treacy,  i 
425  Dewev  Blvd..  at  (1)  $0.32;   (2)  $1;  . 
(3)     $2;    '(4)     $22.40;     (5)     $10;     total,, 
$1729.80    submitted    only    bid    to    the  ; 
Department  of   Public  Works,  Room 
282,  City  Hall,  under  Spec.  No.  20,036 
for   improvement    of   portions 
rard     Street     between     Ordway 
Ward   Streets. 

Work   involves: 
(1)  3770   s.f.   asph.    concrete   on   rock 

subbase    pavement    consisting   of 

6-in.   compacted    rock   subbase.   a 

4-in.    asph.   concrete   base   and  a 

2-in.    asph.    cone,   wearing   surf.; 

251   l.f.    unarmored  "cone,   curb; 

100  l.f.  6-in.  VCP  side  sewer; 

1   each  water  services    (long) 

$22.40   each; 

5  each  water  services   (short) 

$10.00  each. 


(2) 
(3) 
(4) 

(5) 


at 


at 
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3/21/46 

LOW    BIDDERS 

CENTRAL  VALLEY  PROJECT  — 
Following  submitted  low  bids  to  the 
Bureau  of  Reclamation,  Denver,  for 
furnishing  and  delivering  fob  cars 
at  the  shipping  point  or  fob  cars  at 
Redding,  Calif.,  at  the  option  of  the 
bidder,  one  operating  unit  with  con- 
trol equipment,  and  one  lot  of  plate- 
steel  inlet  and  discharge  pipes  for 
a  72x93-inch  horizontal  jet  pump  for 
the  fish  trap  at  Keswick  Dam,  Cen- 
tral Valley  Project;  Spec.  No.  1163. 

Southwest     Welding     &     Mfg.     Co., 
Alhambra,    (item  3)   $6434. 

Consolidated    Steel   Corp.,   Los   An- 


.'5/21/46 

BIDS  OPENED 

SISKIYOU  COUNTY,  Calif.— Clem- 
ents &  Co.,  P.  O.  Box  277,  941  Ather- 
ton  St.,  Hayward,  at  $168,879.  submit- 
ted low  bid  to  State  Division  of  High- 
ways,   G.    T.    McCoy,    state    highway 
engineer.  Public  Works  Bldg.,  Sacra- 
mento, for  about  13.3  miles  surfacing 
with  imported  borrow  base  and  plant 
mix    surfacing    between    Yreka    and 
Camp  Lowe,  Siskiyou  County. 
The  work  involves: 
( 1 )  develop    water   supply  and    fur- 
nish  water  equipment; 
350  M  gallons  apply  water; 
210  sta.  finish  roadway; 
14,000  tons  crusher  run  base ; 
1550   tons   screenings   seal   coat; 
165  tons  paving  asphalt  seal  coat 
65  tons  liquid  asphalt  SC-2  prime 
coat; 

1300  tons  paving  asphalt  plant 
mix  surfacing; 

24.000  tons  minimum  aggregate 
dense  graded  plant  mix  surfac- 
ing; 

2300  tons  minimum  aggregate 
open  graded  plant  mix  surfacing 
38  tons  liquid  asphalt  RC-2  tack 
coat  and  choker; 
200  tons  minimum  aggregate 
choker. 
Total  bids  follow: 

(A)  Clements  &  Co.,  Hayward,  $168,- 
879 

(B)  E.   B.   Bishop,  Orland,  $169,550.50. 
(C»  Fairey-Hammond,  Inc.,  and  Mor- 

gon  Construction  Co.,  San  Fran- 
cisco,  $174,965.50. 
(D)  Fredrickson     Bros.,     Emeryville, 
$198,281.50. 
Unit  prices  follow: 
(A)  (B) 

$400.00 

1.50 

10.00 

2.18 

3.75 

27.00 

27.00 

21.00 

3.61 

3.61 

30.00 

.3.00 


(2) 
(3) 
(4) 
(5) 
(6) 
(7) 

(8) 

(9) 


(10) 


3/21/46 

BIDS   WANTED 

YAKIMA  PROJECT.  Washington. 
—Until  April  18,  2  P.  M..  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lacation,  Denver,  Colo.,  under  Spec. 
1244  for  furnishing  and  delivering 
f.o.b.  cars  at  the  shipping  point  or 
f.o.b.  cars  at  Whitstran.  Wash.,  one 
20- in.  diameter  steel  pipe  for  siphon 
"A"  and  one  20-in.  diameter  steel  pipe 
for  siphon  "B,"  including  3-in.  gate 
valves,  20-in.  sleeve  type  couplings, 
20-in.  expansion  joints  and  all  neces- 
sary bolts,  nuts,  gaskets,  fittings  and 
square  packing,  but  not  including 
sheet  packing  between  supports  of 
siphons  and  concrete  supporting  an- 
chors and  'piers,  for  Roza  Division, 
Yakima  Project  The  pipe  for  siphons 
"A"  and  "B"  will  be  installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders;  to  others.  $1.  not  re- 
turnable. 


c 
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BIO   OPENED 

MONTEREY  COUNTY,  Calif.— The  ; 
Spears-Wells  Machinery-  Co.,  1832  W.  | 
9th  St.,  Oakland,  at  $15,625  per  hour,  | 
$17,175  per  hour  overtime,  $152.44  ! 
transportation,  submitted  only  bid  to 
the  State  Division  of  Highways,  L.  H.  I 
Gibson,  district  engineer,  50  Higuera  i 
St.,  San  Luis  Obispo,  for  rental  of  i 
one  motor  -  powered  heater  planer  • 
mounted  on  rubber- tired  chassis  and  ' 
including  operators,  fuels  and  lubri-  | 
cants,  for  approximately  8  working  i 
days'  use  on  U.  S.  Highway  101,  south  ; 
of   Gonzales. 


(5) 

(6) 
(7) 

(8) 

(9) 

(10) 
(11) 
(12) 
(13) 
(14) 


lump  sum  bids  for  the  removal 
of:  161.000  sq.  ft  of  pavement 
and  gutter;  25,500  »q.  ft  of  burn- 
ing pavement ;  16.000  ft  of  curb ; 
91.000  sq.  ft.  of  skJewlsilk  and 
drives ;  miscellaneous  founda- 
tions, walls,  trees,  etc.; 
lump  sum  for  grading: 

(a)  for  disintegrated  granite 
sub-base,  where  sub-base  la 
required,  21.500  cu.  yd*,  of 
excavation  aind  no  flU; 

(b)  for  select  material   itxib-baae, 
where  sub -base  is    required, 
22,400  cu.  yds.  of  eatcavatlon 
and  no  fill; 
72.124    sq.    ft    of    prep*|red    sub- 
base;  ^    , 
ta)  per  sq.  ft  for  dUli|itegrated 
granite  sub-base,  8-ln.  thick; 

(b)  per  sq.  ft.  for  select  material 
sub-base.  12-in.  thidk; 

5136  tons  asphalt  concrete  wear- 
ing surface,  including  t^-ench  re- 
8ii]*f  £Lciziflr ' 

13.426  tons  asphalt  conc(^te  base, 
including  trench  resurfacing; 
1142  tons  rock  and  oil  roadway; 
85,523  sq.  ft  concrete  jfavement, 

8-in.  thick: 

concrete   ^^vement, 


1055 
6-in, 
822 
4-in, 


sq.    ft 

thick ; 

sq.    ft 

thick ; 


concrete    j^avement. 


148  sq.  ft.   class  C   reslurfacing; 
196T  lin.  ft  type  A  curlti ; 
334  lin.  ft   type  B  curb: 
8815  lin.  ft.  type  D  cuDbs; 
2275  lin.  ft.  monolithic  curb; 


50303  sq.  ft.  sidewalk.  8-in.  thick 
2810  sq.  ft.  sidewalk.  4-in.  thick; 
11.600  sq.  ft  sidewalk,  6-in.  thick 

(21)  11.897  sq.  f t  monolithic  sidewalk; 

i22)  4435  sq.  ft  gutter,  6-in.  thick; 

(23)  448  sq.  ft.  gutter.  8-ln.  thick; 

(24)  256  lin.  ft  roof  drains: 

(25)  sanitary  sewer  complete,  not  in- 
cluding house  connection*; 

(26)  2  manholes,  complete ; 

(27)  reconstruct  manholes  as  re- 
quired, including  new  frame  and 
cover  sets  (26  units); 

(28)  869  lin.  ft.  6-in.  house  connec- 
tions; 

(29)  storm  drain  aad  appurtenances, 
complete ; 

(30)  9  units  reset  manhole  frame  and 
cover  sets; 

(31)  electrolier  lighting  system,  com- 
plete : 

(32)  electrolier  lighting  conduit  cross- 
and  appurtenant  work,  complete. 

Altmate  No.  1 — Items  1.  2a.  3a  and 
4  to  31.  inclusive 

Alternate  No.  2— Items  1.  2a.  3a,  4 
to  30.  inclusive,  and  item  32. 

Alternate  No.  3 — Items  1,  2b.  3b  and 
4  to  31.  inclusive. 

Alternate  No.  4 — Items  1,  2b,  3b  and 
4  to  30., inclusive,  and  item  32. 

The  total  bids  were: 
(A)  T    E.    Sherlock,     (Alt    1)    $299.- 
453.81.   (Alt.  2)   $235,960.30,  (Alt  8) 
$302,340.53.  (Alt  4)  $238,847.53. 
Warren  Southwest.  Inc..   (Alt.  1) 
$314,620.    (Alt  2)   $243,720.   (Alt.  3) 
$318,089.34.  (Alt  4)  $247,189.34. 
Griffith   Co.,    (Alt.    1)    $326,286.30, 
(Alt    2)   $252,571.30,    (Alt.   3)   $329,- 
765.15,    (Alt  4)    $256,050.15. 

(D)  R  A.  Watt-son  Co..  (Alt  1)  $330.- 
86345.  (Alt  2)  $263,369.45.  (Alt.  3) 
$338,142.21.   (Alt   4)   $264,648.21. 

(E)  engineer's  estimate  (Alt  1)  1290,- 
580.27.  (Alt.  2>  $236,740.27.  (Alt  8) 
$299,453.99.   (Alt  4)   $239,613.99. 

The  unit  bids  were: 


(B) 


(■C) 


(D... 
(2a).. 
(2b).. 
(3a). 
(3b) 


(11) 
(12) 
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3/21/46 

BIDS  WANTED 

PORTLAND.  Ore.— Until  March  28, 
10:30  A.  M..  bids  will  be  received  by 
the  Bonneville  Power  Administration, 
1300  NE.  Union.  Portland  8,  Ore.,  for 
furnishing  guy  strand,  f.o.b.  Mans- 
field, Kennewick  and  Plymouth, 
Wash.,  and/or  shipping  point 


3/21/46  *•     *3  ; 

BIDS  WANTED 

SAN  FRANCISCO.  —  UntU  March  , 
26.  3  P.  M.,  bids  will  be  received  by  \ 
the  State  Division  of  Highways,  J.  H.  ; 
Skeggs.  district  engineer,  2001  Van  j 
Ness  Ave.,  San  Francisco,  for  rental  . 
of  one  not  less  than  105  cu.  ft.  capa-  , 
city  portable  air  compressor,  gas , 
engine-driven,  mounted  on  pneumatic  j 
tired  wheels  and  complete  with  the  ! 
following  equipment :  2  50-ft  sections 
of  air  hose,  1  lightweight  pavement  : 
breaker,  1  heavy  pavement  breaker,  j 
1  air  tamper,  4  moil  point  gads  and  | 
1  5-in.  cutting  chisel  for  approximate-  j 
ly  four  months'  use  in  San  Mateo  and  j 
San  Bruno. 

Specifications  obtainable  from   the  j 
above  office. 


(4) 

(5) 

(6) _-. 

(7) - 

(8) 

(9) 


(1) . 

$500.00 

(2).. 

2.00 

(3). 

10.00 

(4).. 

2.25 

(5).. 

5.00 

(6).. 

27.00 

(7).. 

27.60 

(8).. 

23.00 

(9).. 

3.20 

(10).. 

4.50 

(11).- 

35.00 

(12).. 

8.50 

(C) 

(D) 

$600.00  $1180.00 

1.75 

3.54 

9.00 

14.00 

2.85 

3.34 

5.00 

4.72 

23.50 

28.50 

28.50 

28.00 

22.00 

26.00 

3.32 

3.64 

3.40 

3.70 

28.50 

45.00 

&50 

4.72 
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LOW    BIDDER 

BOULDER  CANYON  PROJECT  — 
Allis-Chalmers  Mfg.  Co..  Milwaukee, 
Wis.,  at  $22,940  submitted  low  bid 
to  the  Bureau  of  Reclamation,  Den- 
ver, under  Spec.  1224  for  furnishing 
fob  cars  at  shipping  point  or  fob 
cars  at  Boulder  City,  Nev.,  at  the 
option  of  the  bidder,  runners  with 
filler  rings  and  one  set  spare  wear- 
ing rings  for  Boulder  power  plant, 
Boulder  Canyon  Project. 


41 


-GAS,  WATER  AND  OIL 
PIPE  LINES 


3/21/46  •     •     42 

BIDS    WANTED 

BERKELEY,  Alameda  Co.,  CaHf.— 
Until  April  3.  10  A.  M.  .bids  will  be 
received  bv  the  City  of  Berkeley, 
City  Hall,  'Berkeley,  for  440  feet  of 
welded  steel  pipe,  all  in  20  ft  lengths. 

Work  involves: 
(!)  160  ft.   10-in.  welded   steel  pipe; 

(2)  160  ft.   12-inch  do; 

(3)  120  ft   16-inch  do. 
Specifications   obtainable  from   the 

above   office. 


42 


41 


Plan>^   are  available   from   the  above  i  geles,   Sched.   2    (item  3)   $7925. 
office  upon  deposit  of  $7.50.  Certified  \     Pacific  Coast  Engrg.  Co.,  Alameda 
chock  for  $9000  to  accompany  bids.      j  (item   3)    $8870. 

(3>   Wyoming   Project  No.   S-5    (2)^^^  -— 

involving  the  construction  of  grading^^ 
draining,  base  course  surfacing,  oi 
treatment  b  ythe  road-mix  method 
1-TT  bridge  and  miscellaneous  worl 
on  6.343  miles  of  the  Wheatland-Wes 
Rd.  in  Platte  County;  100  working 
days  for  completion.  Plans  are  avail 
able  from  the  above  office  upon  de 
posit  of  $6.25.  Certified  check  fo: 
$4000  to  accompany  bids. 


3/21/46 

CONTRACT   AWARDED 

OAKDALE,  Stanislaus  Co.,  Calif. — 
Stanislaus  Concrete  Products  Co., 
Box  972,  Modesto,  at  (1)  $2501.95  and 
(2)  $1205,  awarded  contracts  by  the 
Oakdale  Irrigation  Board,  Oakdale, 
for  construction  of  pipelines  in  Im- 
provement District  No.  1  (Cooper- 
Ringer  District  in  Orange  Blossom 
1  Colony  and  in  District  No.  2  (the 
A   Gully  pipeline  in  Leitch  Colony. 


3/21/46 

BIDS    OPENED 

DESK   CHAIR,   ETC 

SAN  FRANCISCO.  U.  S.  Appraiser's 

Building. 
Desk  chair  and  composition  map  for 

Appraiser's    Building. 
Owner— Federal  Works  Agency 

lie  Buildings  Administration, 

of   the   district   engineer.   838 

Appraiser's  Building. 
Low    Bidder— Harboard    Fabricators, 

St    Louis,    $1632    fob    St    Louis. 

Other  bids  were: 

Beier  &   Gunderson.   $2472. 

A.   P.   Lilly  &  Co..  $4200. 


,  Pub- 
office 
U.    S. 


3/21/4b  ••     *2  1 

BIDS   WANTED  I 

COLUMBIA   FALLS,    Mont.— Until  i 
April    15,    2    P.    M.,    bids    will    be   re-  , 
ceived  by  the  Bureau  of  Reclamation. 
Denver,   Colo.,   under    Spec.    1249    for, 
furnishing  and  delivering  f.o.b.   cars 
at   the   shipping   point   or  f.o.b.    cars 
at  Columbia  Falls,  Mont,  at  the  op- 
tion of  the  bidder,  all  structural  steel, 
siding,  roofing,  windows,  doors,  ven- 
tilators, safety  flue  thimbles,  anchor 
bolts   and   all  other  necessary  mate- 
rials, except  the  crane  and  the  con- 
crete walls,  floor  and  foundations,  for 
one  complete  steel  warehouse  build- 
ing at  the  Hungry  Horse  Dam,  Hun- 
gry Horse  Project  Montana.  The  con- 
crete   walls,    floors    and    foundations 
will  be  constructed  and  the  building 
erected  bv  the  government  No  charge 
for    copies    of    the    specifications    to 
prospective  bona  fide  bidders;  to  oth- 
ers   75c,  not  returnable.  For  particu- 
lars, address  the  Bureau  of  Reclama- 
tion', Denver,  Colo. 

3/21/46  ••     *3 

LOW    BIDDERS 

BOISE  PROJECT,  Ida.— Harnisch- 
feger  Corp.,  Milwaukee.  Wis.,  at  $6,- 
785  submitted  low  bid  to  the  Bureau 
of  Reclamation,  Denver,  under  Spec. 
No  1176  for  furnishing  and  deliver- 
ing fob  cars  at  the  .shipping  pomt 
or  fob  cars  at  Mountain  Home.  Ida., 
at  the  option  of  the  bidder  .one  15- 
ton,  two-motor  traveling  crane  for 
the  government  warehouse  at  the 
Anderson  Ranch  Dam.  Boise  Proj.. 
Idaho.  The  crane  will  be  installed 
by  the  government 

Second  and  third   low 

Milwaukee    Crane    & 
Cudahv,  Wis.,  $6985. 

Moffett    Mfg.    Co 
$847a 


(10) 

(11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17).... 

(18) 

(19) 

(20) 

(21) 

(22).  . 
(23).. 
(24)-... 
(25)... 
(26).... 
(27).... 
(28).... 
(29)... 
(30).... 
(31)... 
(32)  — 


(A) 
$15,715.00 
30,000.00 
31,300.00 
.07$ 
,096 
3.85' 
3.85 
4.00 
.28 
.25 
.22 
.40  i 
.65 
.75 
.80 
2.00 
2.00 

1.75 
.26 
.19 
.24 
.35 

.30 

.40 

368.00 

735.00 

430.00 

1,740.00 

3.55 

34,686.00 

20.00 

68,393.00 

4,900.001 


(B) 

$16,000.00 

22,575.00 

23,520.00 

.09 

.125 

4.00 

4.50 

4.60 

J» 

JS 
.90 

.70 
.85 
.«T 
.85 
JO 

2.00 
M. 

.26 
.85 
.40 
.43 

.48 

500.00 

900.00 

500.00 

1,700.00 

4.25 

26.000.00 

30.00 

76.000.00 

5,100.00 


(C) 

,534,480.00 

25.960.00 

27.780.00 

.087 

.11 

3.95 

3.95 

3.90 

.30 

.28 

.20 

.42 

.64 

.75 

.78 

2.00 

.90 

1.95 

.40 

.19 

.20 

.36 

.31 

.38 

.50 

460.00 

610.00 

440.00 

1.740.00 

1.90 

25.000.00 

12.00 

79.300.00 

5.585.00 


(D) 

$25,000.00 

30.000.00 

32.000.00 

.10 

.09 

4.50 

4.40 

4.40 

.85 

.40 

.26 

.60 

.76 

1.10 

1.10 

1.90 

1.50 

L80 

.40 

M 

M 

.40 

.85 

.60 

.90 

260.00 

670.00 

391.00 

1.585.00 

3.22 

30.288.00 

15.00 

76,000.00 

2.306.00 


(B) 

$1'5.000.00 

23,960.00 

24.670.00 

.065 

.095 

4^ 

4.20 

4.06 

.81 

J6 

M 

.50 

.00 

.75 

.75 

2.00 

1.00 

1.75 
JM> 
.196 
.26 

jn 
ji 

««s 

.54 

300.00 

600.00 

300.00 

1,400.00 

2.30 

25,350'00 

15.00 

62,200.00 

2,300.00 


OVERHEAD  CROSSING,  LOS  ANGELES 

(24)  2,900   l.f.   chain   link  fence; 
(25) 


bids  follow : 
Service    Co., 


Albany,    Calif.. 


2  MILES  GRADING,  ETC.,  LAKE  COUNTY 


y  •'■tu'*'. 


WANTS 

1  OR  SALE .  FOR  REMt 


USED  EQUIKMENT 
A(4D   MATERIALS 


FOR  SALE 

NEW   ^   RECONDITIONED 

DIMENSION    LUMBER 
'riiMRKRS.    wallboards,    plumbing 
ijipe,  millwork.  and  other  buildint 
materials.    SALE  PRICES.    Larg. 
*tock-  of  "hard  to  ^t't**  items. 

Wire,  write,  or  'phone 

CUVF.LAND   WRFCKlXf^    CO. 

2^)00  Third  St.      -      VAlencia  497' 


LAKE    COUNTY,    Cal.— Louis    Bia- 
sottl  &  Son,  40  W  Clay  St.,  Stockton, 
HI    $159,978.78    submitted    low    bid    to 
ih,    State   Division   of   Highways,   G. 
T.    McCoy,    state   highway    engineer. 
Public  Works  Bldg.,  Sacramento,  for 
ahnux  two  miles  grading  and  surfac- 
'f'K  between  1.2  miles  north  of  Rod- 
TTi  n  Narrow  Rd.  and  Route  15,  Lake 
County. 
The  work  Involves : 
(1>  23  acres  clearing  and  grubbing; 
(2)  168,200  cu.  yds.  roadway  excava- 
tion ; 

2110  cu.  yds.  structural  excava- 
tion; 

977.000  sta.  vds.  overhaul; 
i'70   cu.   yds"  ditch   and    channel 
excavation ; 

4000   .sq.    yds.    compact   original 
ground ; 

develop   water   supply  and  fur- 
nish water  equipment  • 
3400  M  gallons  apply  'water ; 
107  sta.  finish  roadway 
^^■«>0   cu.    yds.    import^    base 
material,  type  B; 
8000  cu    yds.  imported  base  ma- 
terial, type  A; 


(3) 

(4^ 
(5) 

(6) 

(7t 

(8) 

(9) 

(10) 

(11) 


(12)  41  tons  liquid  asphalt  SC-2  prime 
coat; 

(13)  5900  tons  minimum  aggregate 
plant  mix  surfacing; 

(14)  224  tons  paving  asphalt,  120-150 
penetration,  pplant  mix  surfac- 
ing; 

71  tons  liquid  asphalt,  SC-4,  SC- 
5  or  SC-6  plant  mix  surfacing; 
11  tons  asphalt  paint  binder; 
40   tons   liquid   asphalt   RORC-5 
seal  coat ; 

480  tons  screenings  seal  coat; 
57  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 
3600  lbs.  bar  reinforcing  steel; 
1     each    ca^t    steel    frame   and 
cover : 

670     cu.     yds.    sacked     portland 
cement  concrete  riprap; 
60  each  monuments ; 
80    each     culvert    markets    and 
guide  posts ; 

3.3  miles  new  property  fence ; 
8  each  drive  gates; 
90  lin.  ft.  8-ln.  CMP  downdralns, 
16- gage ; 
730  lin.  ft.  18-in 

ft  24-ln 


(15) 

(16) 
(17) 

(18) 
(19) 

(20) 
(21) 

(22) 

(23) 
(24) 

(25) 
(26^ 
(27) 

(28) 
^29) 


(30) 
(31) 
(32) 
(33) 


490  lin.  ft.  36-in.  CMP.  12-gage; 
140  lin.  ft.  48-in.  CMP,  l«-gage; 
3  each  spillway  assemblies; 
18  sta.  obliterating  existing  road- 
way. 


(2) 
(3) 
(4) 
(5) 

(6) 

(7) 
(8) 

'(  9) 

I 

1(10) 
1 
(11) 
(12) 
■  (13) 
i  (14) 
1(15) 

;  (16) 
i(17) 

1(18) 

! 

!(19) 
i(20) 
;(21) 
1(22) 
j  (23) 

I 

I 

i 


sand 


sand 


LOS    ANGELES,    Calif.— As    previ- 
ously   reported,  Oberg   Bros.,    401    W. 
'  Redondo    Blvd.,    Inglewoodi,    at    5264,- 
297.30,    submitted    low    bid    to    G.    T. 
McCoy,    state    highway   enjglneer,   808 
State  Bldg.,  Los  Angeles,  for  the  con- 
■struction   of  a   structural   Hteel   over- 
'head  crossing  with  graded  approaches, 
:  surfaced    with    asphalt    cdncrete,    on 
I  Anaheim   St.   approach  road   to   Ter- 
minal  Island   Freeway,  at   Nicholson 
JAve.,   Los  Angeles,  VII-LA-Terminal 
'  Island.    This    is    a    national    defense 
rontract. 
Work  involves: 
(1)  10   c.y.   remove   concrete; 
5  acres  clear  and  gnibb ; 
100  c.y.  rdwy.  excav.  ;j 
3,100   c.y.    struc.   excav. ; 
15,000    If.     vertical     Holes 
drains ; 

2,000    tons    .sand    bacjkfill, 
drains ; 

75,000  tons   import   bdrrow; 
3.700  tons  import  sutjgrade  ma- 
terial; 

3,850    sq.    yds.    prepaite    Class    C 
subgrade ; 

develop   water   supply   and   fur- 
nish  water   equipment; 
700  M.   gals,  apply  wlater; 
finish    roadway ; 
1,560  tons  asph.  concirete; 
2  tons  asph.  emulsloiti,  seal  coat 
1,468    c.y.    Class    A   pbrtland   ce- 
ment cone,  struc. ; 
682,000  lbs.  furnish  sttnic.  steel; 
682,000  lbs.  erect  do; 
12,200    If.    furnish    |)ougla9    fir 

piling; 

244  each  drive  timbelr  piles; 
1,325   If.   furnish   ste^l  piling; 
20  each  drive  steel  piles; 
10  each  steel  pile  splJcee; 
210    c.y.    portland    cement 
curbs  and  gutters;    i 

(A)  (B> 

(1) $  10.00 

(2) 200.00 


cone,    pipe, 


cone. 


350    l.f.    48-ln.    relnf. 

standard  strength; 

80  l.f.  48-in.  reinf.  concrete  pipe 

2000-D  ■ 

200  l.f.'l5-ln.   plain   cone,   pipe; 

188,000    lbs.    fumiah    bar    relnr. 

188,0(k)  lbs.    place  ^<^''     ^     ^     , 

3  200  lbs.   misc.   iron  and  sieei, 

sioOO    each    Meaembryanthemura 

Edule  cuttings; 

1,201    l.f.    steel    railing; 

electrical  equipment; 

124  each  9.5  ft.  16  gage  stringers 

44  each  9.5  ft   14  gage  do; 
12   each,   9.5   ft   12   gage  do; 

7  each  5.2  ft.  16  gage  spacers; 
75   each   9.6  ft.    14   gage  do; 
5    each    5.2   ft.    16   gage   bottom 
spacers ; 

8  each  96  ft.   14  gage         do; 

11  each   9.5   ft.    8   gage   stringer 
stiff eners ; 
254  If    8  gage  column: 

12  each   12  gage  column  caps; 
16  each  14  gage  column  spUcera 
26   each    16xl6-in.    1    gage 
ing  plates; 

16  each  20x20-in.  1  gage 
misc.  items  of  work. 

The  total  bids  were : 

(A)  Oberg  Bros,  $264,297.30^ 

(B)  Macco    Construction 
water.   $267,33310. 

(C)  Griffith   Co..   Los  Angeles.   $2iw,- 

224jS5 
(D  >  Guy  F.  Atkinson  Co.,  Long  Beach, 

•282  563 

(E.  James     I.     Barnes    Construction 
Co,   Santa  Monica.  $297,999^75. 

(F>  Norman    I.    Fadel,   North    Holly- 
wood, $331,216.55. 

(G)  Contracting   Engineers 
Angeles,  $333,362  30. 
The  unit  bids 


(26) 

(27) 
(28) 

(29) 
(30) 
(31) 

(32) 

(33) 

(34) 

(36) 

(36) 

(37) 

(38). 

(39) 

(40) 
(41) 

(42) 
(43) 
(44) 
(45) 

(46) 
(47) 


bc^r- 


do; 


Co.,    Clear- 


Co.,    Lo» 


were; 


204  lin. 


CMP, 
CMP. 


16-gage; 
14-gage; 


Total  bids  follow: 

(A)  Louis   Biasotti   &   Son,   Stockton, 
8159,978.78. 

(B)  Plombo  Bros.  &  Co.,   San   Fran- 
•     Cisco.  $179,509. 

(C)  M.    J.    Ruddy    &    Son,    Modesto, 
S197  910.50. 

(D)  Fredrickson    &    Watson    Constr. 
Co..    Oakland,   $208,408.50. 

(E)  Elmer  J.  Warner  and  Ted  Wat- 
kins,    Stockton,    $209,243. 

(F)  Guerin    Bros.,   South    San    Fran- 
cisco,   $209,883.50. 

(G)  A.    Telchert    &    Son,    Inc.,    Sac- 
ramento,   $219,721. 

(H)   A.  R  McEwen  and  C.   M.   Syar. 

Sacramento,  $228,626. 
(I)    E.    W.    Elliott    Constr.    Co.,    San 

Francisco,  $239,208.90. 
(J)    Guy    F.    Atkinson    &    Co.,    South 

San   Francisco,   $361,165. 


I      Unit    prices 


follow : 


3  HIGH  PRESSURE  H.RT.  BOIL 
ERS  in  operation  now.  Phone  SUt 
^•^J"  lt)81.  (3/15-18-19-20-21 


-,i:^'^IBER  HANDLING  EQUIP- 
T^T^o  CARRIERS,  STACKERS. 
TRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland     KE  4-1651. 


WANTED 


T»oS^^°^^^^  CRANE.  DIESEL- 
SP!2?^'  STANDARD  GAUGE,  40 
50  FT.  BEAM,  WITH  OR 


to 


OUT    MAGNET. 


WTTH- 

«„„      o  ^   ^    Schader,   144 

Joear  St..  San  Fraoclseo.  Phone  DO. 

^-  to  Mar  22,  1»4« 


(1) 

(2) 

(3).- 

(4).... 

(5> 

(6>.... 

(7).... 

(8).... 

(9).... 
(10)_. 
(ID... 
(12)„- 
(13).- 
(14)... 
(15)... 
(16)... 
(17)„. 
(18).- 

(19). 

(20)... 

(21)... 

(22>-. 

(23).. 

(24). 

Ct5)- 


(A. 
$60.00 
.275 
1.75 
.05 
.75 
.07 
700.00 
1.25 
10.00 
1.09 
2.10 
29.23 
3.50 
26.23 
26.23 
50.00 
33.45 
8.00 
50.00 
.10 
50.00 
23.00 
4.00 
4.00 
1200.00 


(2f) -" •WOO 


(27). 

(28)- 

(2»).. 

(W)- 

(81). 

(»). 

(33). 


1.40 
2.50 
3.50 
6.25 
9.50 
25.00 
10.00 


(B) 
$25.00 
.30 
2.00 

.008 
1.00 
.08 
1000.00 
1.60 
12.00 
1.65 
2.75 
25.00 
4.20 
20.00 
20.00 
33.00 
27.00 
6.00 
50.00 
.08 
75.00 
20.00 
4.00 
4.00 
1100.00 
24.00 
1.50 
2.40 
3.50 
6.40 
10.40 
24j00 
12.00 


(C) 

(D) 

200.00 

$77.00 

40 

.40 

1.80 

1.75 

.003 

.012 

1.00 

1.20 

.15 

.09 

500000 

1100.00 

.75 

2.00 

14.00 

12.00 

1.70 

2.00 

1.85 

2.15 

40.00 

25.00 

4.80 

4.75 

20.00 

22.50 

20.00 

27.00 

40.00 

33.00 

40.00 

24.00 

6.50 

7.00 

60.00 

57.00 

.10 

.07 

39.00 

73.00 

19.00 

22.00 

3.95 

4.00 

3.95 

3.00 

1300.00 

1100.00 

23.00 

53.00 

1.55 

1.50 

2.95 

2.15 

4.50 

3.25 

8  45 

6.1S 

13.80 

10.60 

40.00 

18.00 

l&OO 

12.00 

(E) 
$50.00 
.48 
2.00 

.005 
L75 
.08 
2700.00 
1.00 
8.00 
1.50 
2.10 
35.00 
4.75 
20.00 
20.00 
40.00 
40.00 
6.50 
50.00 
.07 
50.00 
27.50 
4.00 
3.50 
800.00 
35.00 
1.75 
3.00 
3,50 
6.50 
1200 
2500 
5.O0 


(F) 
$250.00 
.43 
2.00 
.005 
1.00 
.10 
3000.00 
2.00 
12.50 
2.25 
2.25 
30.00 
4.25 
20.00 
20.00 
35.00 
30.00 
4.50 
50.00 
.10 
75.00 
18.00 
5.00 
5.00 
1250.00 
75.00 
1.40 
2.60 
3.50 
650 
10.00 
20.00 
5.00 


(G) 
$300.00 
.43 
2.25 
.0075 
1.50 
.06 
3000.00 
1.50 
8.00 
2.35 
2.60 
25.00 
4.20 
20.00 
21.00 
50.00 
30.00 
&00 
60.00 
.10 
75.00 
21.00 
5.00 
4.50 
1350.00 
60.00 
1.20 
2.20 
3.50 
6.50 
11.00 
30.00 
50.00 


(H> 
$80.00 
.59 
3.50 

.005 
2.00 
.05 
500.00 
1.00 
10.00 
2.30 
2.30 
25.00 
4.00 
21.00 
21.00 
40.00 
30.00 
6.00 
60.00 
.10 
70.00 
15.00 
4.00 
4.00 
1000.00 
50  00 
2.00 
3.00 
4.00 
5.00 
1000 
16.00 
8.00 


(I» 
$150.00 
.58 
250 
.01 
1.00 
.08 
1500.00 
1.50 
12.00 
1.75 
250 
30.00 
5.00 
27.50 
30.00 
40.00 
40.00 
6.00 
42.50 
.10 
100.00 
20.00 
5.00 
5.00 
800.00 
45.00 
1.50 
2.25 
4-10 
6.25 
8.76 
20.00 
5000 


(J) 
$200.00 
.85 
3.00 
.01 
2.00 
.10 
1400.00 
2.75 
12.00 
3.50 
4.00 
28.00 
7.50 
26.00 
26.00 
35.00 
30.00 
12.00 
96.00 
.25 
100.00 
36.00 
7.50 
750 
1500.00 
«0.00 
ITS 
8-00 
4.00 
6.25 
14.00 
50.00 
50.00 


(3)...- 

(4) 

(5) 

(6) 

(7) 

(8) — . 

(9) _.- 

(10)— 

<11) 

(12) 

(13) 

(14) 

(15) 

(16) 

(17) „.. 

(18) 

(19) 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) 

(28). 

(29) 

(30)... 

(31). 
(32) 
(33). 

(34) 

(35) 

(36) 

(37) 

(38) 

(39) _ 

(40) 

(41) 

(42) 

(43) 

(44) 

(45) 

(46) 

<47) 


1.00 

5.00 

1.00 

2.00 

.50 

1.60 

.10 

1000.00 

2.00 

200.00 

4.00 

30.00 

34.00 

.08 

.02 

.45 

25.00 

2.00 

40.00 

20.00 

25.00 

1.40 

15.00 

2000 

2.00 

.04 

.02 

.30 

.04 

4.30 

2800.00 

10.00 

11.00 

13.00 

5.00 

10.00 

4.00 

9.00 

5.00 
2.00 
2.00 
2.00 
4.00 
S4» 
2000.00 


$     6.00 

100.00 

.70 

2.80 

.85 

1.50 

.54 

1.70 

.10 

400.00 

1.50 

1000.00 

3.71 

$0.00 

40.00 

.08 

.02 

.45 

J7.00 

2.50 

te.oo 
ism 
is.oo 

1.30 
17.00 

tooo 

4.00 
.0* 
.02 
.25 

04 

4.50 

3100.00 

HOOO 

13.00 

17.00 

3.50 

9.00 

300 

10.00 

14.00 

'2.00 

1.00 

LOO 

3.00 

5.00 

150000 


(C) 

$    6.00 

100.00 

.60 

2.40 

1.06 

2.60 

.47 

2.00 

.13 

500.00 

1.50 

250.00 

3.70 

44.00 

32.70 

.093 

.027 

.56 

23.50 

2.25 

48.00 

15.00 

21.50 

1.60 

10.20 

17.00 

1.60 

Ml 

.018 

.20 

.00 

5.40 

2500  00 

14.00 

16.30 

21.00 

5.60 

12.50 

5.00 

11.00 

5.00 

2.30 

LOO 

.90 

3.70 

5.20 

1200.00 


(D) 
$  10.00 
60.00 
1.00 
2.50 
1.00 
300 
.59 
2.00 
.20 
1500.00 
1.00 
750.00 
4.50 
40  00 
33  00 
095 
.025 
.50 
25.00 
2.20 

40.00 

20.00 

22.00 

1.60 

10.00 

25.00 

1.50 

.05 

.015 

.20 

04 

5.00 

4000.00 

10.00 

11.25 

14.25 

5.00 

».00 

5.00 

8.50 

400 

2.00 

2.00 

1.50 

3,50 

5.00 

254100 


(E) 

$     6.00 

110.00 

1.00 

3.50 

1.00 

2.00 

.59 

2.20 

.14 

3000.00 

2.20 

2500.00 

4.65 

25.00 

33.00 

.096 

.025 

.55 

30.00 

2.75 

61.00 

35.00 

3100 

1.55 

13.50 

15J50 

3.50 

.06 

.025 

.22 

06 

5.50 

4000.00 

15.50 

16.50 

19.00 

7.00 

14.50 

7.00 

14.50 

8.00 

^75 

3jOO 

8J0 

&00 

7.00 

2000.00 


(F) 

(G) 

$  15.00 

$  2000 

200.00 

300.00 

1.00 

8.00 

4.00 

3.00 

1.10 

.70 

2.75 

2.00 

.75 

.00 

2.00 

2.00 

.10 

.20 

3500.00 

2500.00 

1.50 

2.00 

1000.00 

1000.00 

6.00 

4.00 

40.00 

50.00 

37.50 

57.00 

095 

.089 

.035 

.03 

.80 

1.00 

25.00 

35.00 

3.60 

3.50 

23.00 

50.00 

15.00 

20.00 

35.00 

20.00 

1.50 

LIO 

20.00 

18.00 

23.00 

25.00 

3.00 

2.50 

.06 

.05 

02 

.02 

.20 

.50 

.10 

.10 

7.00 

SM 

2900.00 

2500  00 

8-60 

10.00 

966 

12.00 

12,06 

16.00 

406 

44^) 

765 

».liO 

3.80 

4.00 

7.25 

9.00 

3.70 

4.00 

2J0 

1.50 

1.06 

LOO 

1.50 

1.00 

292 

3.00 

3.64 

4.00 

2000.00 

7700jOO 

CLAY  PRODUCTS 

Specify  QUALITY  Materials 

I  N.  CLARK  &  SONS 

lOth  &   Division    Strvet..   -    SAS    FRANCISCO    -    KL^^^'ke   2-0462 
Main  Offic«  A  Pactorj.  401  Pariic  Ave,  AUmeda  -  LAkehurst  2-83^  7 


PAILY    PACIFIC    mUlLftBJt 


Applications 


SAN    FRANCISCO 


owner.  Yellow  Cab  Co,  245  Turk^ ' 
builder,  not  let.  ^"'^*'  ^^^ 

^^^J^A^^'''*°7i'^°*«^'  »25,000;  SW 
18th  Ave  and  Taraval;   owner,  Syl 

?I?  v:  P"'rL^""*^«'''   Cramer  Co 
345  Vermont  St.  ' 

OFFICB    (2-8tory  frame).    |21,460-    N 

McLea  Court  85  E  8th  S?;  owi'e„ 

E    and    Opal    Smith.    85   Post    St- 

builder,  Rademann-Giusto.  40  Rin- 


^.     ^-~,     ^.^^     ^^^^    .i».»c,     uwuer. 

Mr  and  Mrs  Friedman :  contractor, 

T^i^^r  ,^J*'®"*""^'  *^  Douglass  St. 

^XS^LLINGS.  18.  l-3tory  frime.  $4.- 

_  000  each;  N  Thrift  St  liH    iv)   i7«; 

^^^  «W  Y?'''^^^^^   «"^«-.    ♦13.-        ^-    225.  '260.    m    3<S    J^5    W 'piy-' 

pf  Q  r^/,^f  *°^  Dolores;  own-        ?!^"th    Ave;    N   Thrift    St    75.    100. 

n;.nr«      K^,^^°'"%^°'  ^^ket  and        ^'    376.    400   425,    460.    475.    500   W 

?o.'?5?Ki""e^c.«    ^    Rahlxnann        fj>^--th  Ave ;  owner.  Atlas  Real 


Gould.  Financial  Center  Bulldlne; 
contractor,  Dinwldaie  Constr  Co. 
Crocker  Bldg. 

^^„^*^"°°'  «*®«''  I15,0W;  NE  Cor 
Fell  and  Van  Ness  Ave;  owner 
and  builder.  Standard  Oil  Co. 

REMOVE  plate  glass  and  tile,  re- 
place with  stucco,  glass  brick  for 
use  as  bar,  $850;  309  Courtland; 
owner.  Paul  Duval;  contractor.  D 
E  McDonald,  631  Buena  Vista, 
Alameda. 

TURN  bldg  around  and  move  100 
It,  $500;  SE  Jerrold  Ave  and  Bame- 
veld  St;  owner,  Hawley  Forge  and 
«"g    Co;    contractor,    D    J    and    T 

o/^i'r'il^*"'   ^"<^-    1®*^   Folsom    St. 
CONSTRUCT    bathroom    for    dweU 


NORTH    SACRAMENTO 


J^ARGH 


notice^} 


DWELLING,    12000;    Lots  22   and  23   apts   'JPoJ^^**""    ^^   OoIttul 
Blk  20,  Sub  §;   owner  and  builder  i     mT-k'^I*^  '    Lots    E    and    F   Blk 
E  R  Swan.  r*'  ^oa^boume  Ave,  Millbrae  VlUa 

DWELLING,  $5000;  212  Empress  St;        ChiSh«,''''°*'"'3 J  ^^^^^^e-  ^21 
ownre   and    builder    C   C    Ondler  ^^  SL^"^®-    Millbrae:     contractor, 

DWELLING,    $1500;    400    E    El    Ca  c     R,Chenier.    46- A    N    Ellsworth. 

oan  Mateo 


^   Way,   Skylxmda;    owner  and       L  H  Price  to  Wagner  &  Martinez 

-««    ^^Vv,-^"^^."   .^^„^"!i^    Thorn- f March    16.    uweiG.^"**:     contractor.     General     Neon 


Mar  20.  1946— E  47th  AVE  100 '  125 
S  Santiago  S  25  x  E  120.  Mac- 
Arthur  Bldg  Co  to  whom  It  may 
concern -March    18,    1946 


tnlno;  owner,  Gonsalves;  contrac- 
tor. R  C  Lyon. 

COMMERCIAL  bldg.  $7000;  527  Trac- 
tion St;  owner  and  builder.  Walt- 
er Dunn. 

REMODEL  bank  bldg,  $6500;  1931 
Del  Paso  Blvd ;  owner.  Bank  of 
America;    contractor.  J   F  Butts 

DWELLING,    $4000;    226 


------     .^«.v..»^^iii     iui     uweu-  ;  — .— ..--i^--^*^^,    4rtvw,    ^^o    S    9th     St; 

}^g.    $750;    1495    19th    Ave;    owner.       owner,  L  B  Alexander;  contractor 


RESIDENCE,  frame.  $8000;  Lot  21 
Rlk  3,  Stanford  Ave  near  College, 
University  Park;  owner.  Robt  D 
Fisher,  332  El  Camina  Real,  Ath- 
erton;  contractor,  Llndley  Constr 
Co.  332  El  Camln  Real,  Atherton ; 
Pj^s   by   builder. 

ALTER  garage  and  dining  room  ex- 
tenors,  $10,000;  Lots  10  and  11  San 
Gregorio 


L  B  Brown.  '  '1     ^^^ono;    owner.    W    C    Swlgert, 

COMMERCLAL  bldg.   $1000;   Bast  Ell     Sfi^wl?-  contractor,  A  H  Oppen, 

Camino;    owner  ^d    builder.   F  E  1 ADDN  ^Tk^^'  .   k  ♦.    .« 

Arraitaee.  InJzi  °  bedrooms  and   bath,  $5,- 


Co,  251  Kearny  St. 
FLATS  (2.8tory  frame)  (4).  $9200 
each ;  NE  34th  Ave  and  Judah  E 
34th  Ave  25,  50.  75  N  Judah ;  ow^ef 
Atlas  Realty  Co,  1500  Judah ;  build- 

^^l^f''J^i  ^°*^*   Construction   Co, 
1500  Judah. 

2^H  K  n^'^*  ^  ^  Pacheco;  owne; 


ortrt    «.,v  '  -'    ' ""^  ^'■^^  ^'^'  -I'o.       Armitage. 

200,    225,  260,   275,_300,   325   W  Ply-    DWELLING.     $2000;     321     Dixleanne 

Avenue;  owner  and  builder,  A  W 
Sweet 
COMMERCIAL  bldg,  $8100;  1217  Del 
Paso  Blvd;  owner,  Cameron  Pon- 
tiac  Co;  contractor,  J  A  Saunders 
DWELLING.  $3000;  301  Empress," 
owner  and    builder.   Ted    Schurr. 


ti  .-/  P'*'^''  by  owner;  contractor, 
pacific  Coast  Constr  Co,  1500  Ju- 
dah  Street. 

16800    each;    N   Sagamore   250,    275 
^   Capitol;    owner   and    builder.    A 
Nelson,  242  Ocean  Ave. 
CONSTRUCT    elevator    shaft    for    a 
dwelling.  $2000;  60  Laurel  St;  own 


WO;  1290  Hermosa  Place,  Lot  9 
Brookdell  No  2;  owner  and  con- 
ti^ctor,  H  C  Ralzer,  1290  Hermosa 
Place.   Menlo   Park. 


SAN   MATEO  COUNTY 


^*®^*"^®d  Accent  «>/i 

March  12.  1946-PTN  LOT  1  mk 
11,  Oak  Knoll  Manor.  Lillian  B 
Rebok  to  M  J  Lovell Mar  8.  1946 

^K^   1M6-PTN    LOT    7,    Rachlx 
Sub  No  2,  San  Mateo  Park    Nick 
Moronin  to  Self .._ March  9.  1946 

Mar  12,  1946— LOTS  19  and  37  Blk 
2,  Lot  17  Blk  3.  Lot  S3  Blk  4 
Lot  14  Blk  5  and  Lots  11  to  20 
Blk  6.  Paradise  Valley,  Sunny- 
vale  Homes    to   Barrett 


Lite  Co;  alterations. 

36270  1411  40th  Ave;  o»Tier,  Weat- 
em  Glass  Co;  contractor.  General 
Neon   Ute  Co;  alterations 

36271  1273  87th  Ave;  owner.  Frank 
Pivoda:  contractor.  Special  Owner- 
motors ,  alterations. 

36272  535  Lewis  St:  owner.  Sineer 
contractor,  T  Bushman  Elec  Co-  4 
outlets;  1  switch:  4  Kxtures;  2  plu'irs 

36273  510   Chestnut ;    owner 
contractor.   T  Bushman   Elec  '  aerv-  ' 

36274  NE  Cor  E  8th  St  and  Fifth 
Ave ;  oiKTier.  C  G  Williams ;  contrac- 
tor, Deach;   10  outlets;    10  sv^itches 
fixtures;    3    motors. 

36275  1733  E  21st  Avenue;  oA^v-ner 
Borge;  contractor,  Clifford  Electric' 
ouUets;     switches;     fixtures;     plugs' 


36286 
Walker; 
outlets ; 

36287 


SACRAMENTO 


^K?!*^^"^;   *yP«    ^'    '18.000;    Dum-    Mar  "is;    iwe^PTN    U)TS    20   and 
barton    Lane.    North     Fair    Oaks;'     "'    ""     '     -  •     -  ^^*^    ^"   and 

owner.  Benbon  Mfg  Co,  Menlo  Pk; 

«>ntractor.  Empire   Constr  Co   ,344 

Harriet  St,  San  Francisco. 

RESIDENCE.  $2500;   Lot  11  Blk  502, 


&   Hilp  ,  - 

- March    11     1945  (alterations 

March  12.  1946-PTN  LOTS  43  and  I  36276  1646  Fruitvale  Ave  owner 
«.  Peninsula  Foothills.  Hilda  Read;  .contractor.  CliffoVd  El^tnc 
Ames   to  whom   it   may  concern        'outlets;     switches;     fixtu^s      Sliw 

March    7,    1946   alterations.  ' 


Highlands  of  Emerald  Lake ;  own 

DWELLING,  4-room,  cement  stucco  '     m^^*^  t?""**®'"'    *'°*'°    ^   Peterson, 
frame,    wood    shingles.    $5000;    5765  '  Ri^o?Tv^^°S  l^-B    San   Jose. 
2nd  Ave;  owner.  Chas  Adair    con- i ^?fi^^?^F'  ^^'  ^°  ^^  24  Ala- 
iractor,   Markwart  Co  meda  de  las  Pulgas,  Tobin  Tract; 

5-room  stucco,  frame  t  ^l'"^'"' e"^*^  ^  McKellar,  1601  Cy- 
wood  shingle,  $5950;  1807  53rd  St-'  P^^^s  bt;  contractor,  J  W  Cab- 
o..-ner.  I^C  Bailey;  contractor  i  ^»fe.r>a,o  Alto;  architect.  Guy  T 
Markwart  Co  ""av^tui,  |     Rosebrook,   San    Leandro. 

basernVnt"*;?  dwelling"  '^7"ii^  '  WAREHOUSE. "  f  rame  and  corru  '  ^J^.^SS^.^'  i'""^'  'f^^^^'' '  P'°" 
Bay  St;  o^vner,  Mrf '  ig^street!  ,  ^'^^'  50x80-ft.  $5000  1815  14th  St;!  ^d  5  Biw  ?'  SS^nHK  a""'  ''' V' o ' 
contractor,  W  C  Savage.  2358  Fill-       '^^^er  and  builder,  C  J  Hopklnson.  I     J"Lr  «Ih  \  ^,        tr  ^"""^^r  ^0°  ^' 

!  DWELLING.    5-room    frame,    stucco,  i      ^^"^'^.and   builder.    Harry-    L   San 


er  Frank  B  King;  architect.  Bake-  1 

_  i     '^«"    and    Welhe,    251    Keamv    St  -  '     tractor,   M« 

'DWELLINGS     (1-atory    frame)     (7)         contractor.     Chas     Stockholm    and  i  DWELLING, 

*5800  each;  S  Lawton  32.6  57  6  82  6  '  t, ^*'"'''   391   Sutter  St. 

W  45th  Ave;  SW  Lawton  and'44thi        u^^      plasterboard,      build      stall 

Ave;  W  44th  Ave  25,  50,  76  S  Law-  i     ^"^^l^r,  toilet  and  sink  in  room  m 

ton;     owner    and     builder.     Marvel 
DwS"^  Builders,  1815  42nd  AvT 

Nw'^SLm  air4o[hTve'  o^tn^^^  Lr"i.°'"^~«'*- ^  ""^"^'  '"^^  ' "'"  '  DWELLm^  T^o^m  ^f rU^^Ttucco,  |      2^;;^%^?,'^  ^^T';    ""P"    ^   «»- 

and  builder.  Bernard  L  Lewis    14S  ^  ^'^^«^^    ''^-    double    face,    $800.       ^ood    shingle,    $5000;    5218    G    St         S-  arohitlcf  rtv%    Rn,.^u' 
^HerSt  .^100.     V   shape    electric    sign,    $2300      879  '     owner.  Mac  Sullivan ;  contractor,  C  ^      i7n^    <?«„    t         U        «,   ..    °^- ^°^''' 

■^^rket     St;     owner,     Edison     Bros'      ^  Ruby.  1 

Stores,  le.'?see:  architect,  W  Emil  1-*WELLING,  5-room  frame,  stucco,  I 
Forman,  315  Wahsington  Ave,  St  I  ^°od  shingle  $5000;  4908  13th  Ave;  | 
Louis  Mo ;  engineer,  Carl  Replogle,  |     owner,    E    Rhoades ;    contractor,    C  ' 


21  Blk  6,  Oak  Park  "R/lnh^'w  I  **^^  "°^  Krause :  owner.  War- 
Schwartz  etc  to  McKeonConsft  \.y\'"^''^^:'T-  ^''^^°«^  Electric; 
Company  iS^h  ^    iL«   °"*'*^^ '    s^^^tches:    fixtures;    plugs. 

Mar    ir^lW-WobDSmE    (?rim  ^^    8127  E  14th  St;  ov.-ne?.  Mod - 

trees).     Pacific  tS&  Tel  Co  t™      'T  .^'*^V*^   T^^^°=   contractor.  Del 
Frank   L  Nolan Sanfh   u    m6'^°"'/    JClectric   Co;    outlets;    switch- 
Mar  14.   1946_LOT   13  Bl^6,   Red        l^'^«io'^^i    ^iTtH  T°'°"=    '''*'"- 
wood    Villa    Park    Tract      H    v      '36279    Foot  of  87th  Avenue ;  owner 

Cowan    to    Self March    13     194«  i    .^^^  Jl"*^,^'*^^  •    contractor.    Pa- 

JMarcn    ij,   1946; elf ic    EKec    Motor    Co;    outlets;    fix 

jtures;  switches       " 


Waller  St 

f^^ffiich;   E   Brookdale   Ave    150 1 
S  Blythdale  Ave;  E  Brookdale  17'5 
200.  225.  250.  275  S  Blythdafe;  ow^:  ' 

Rus^Bldg!'^"''  ^^*  ^"^«^^  ^°'  ^ 


DWELLINGS     (l-story    frame)     f3)   !  c^-^^^.^^- 
SSSOO   each ;  W  40th   Ave  25.   50.   75 1  ^^L    metal    fabrication    bldg.    $7.- 
N    Kirkham;    owner    and    builder  '     ???•   ^   18th   St   bet  Tennessee  and 
Bernard  L  Lewis,  1466  Waller  St     ' 

DWELLINGS     (1-story    frame)     (4)  ^    „. 

$5000  each ;  W  Moscow  175  22'=5  «n  '     ^°°**    ^^^ 

275   S    France;    owner.   Stephen    M ;  ^"^^^    ^*-''^'    ^^OO.OOO;    SW    comer 
Kovacik,  730  Moscow;  builder.  Mod- 
em  Home  Builders,  4103  24th' St         j 

DWELLING    (1-story   frame).   $5()00  • 
W  St  Charies  160  N  Palmetto ;  own-  | 
er.     H    Wohlken,     c/o     contractor; 


1701    San    Leandro    Blvd.    San    Le- 
andro. 

PALO   ALTO 

Oakland;    contractor.   Architectnrnt        ^  Ruby.  ■  at  mTT.,-,  " 

Porcelain    ConstructortJei    Ma™     DWELLING.    5-room    frame,    stucco,  i  ^VJ^^,  T'^""'"'    ^'^r^    602    Haw- 
ket   St.  ^^"^         wood  shingle.  $5000:  «W.'>.Tn;«=Wo°'      ^^5^5    ^^'^■'    o^^er.    Ernest    Best, 


ALAMEDA  COUNTY 


wood  shmgle.  $5000;  635  Jones  Way  i     602  U^v.thr.^c.    a^« 

owner,  James  Mangum ;  contractor    rf?t7TVi5o^          /  ,,0  ^ 

— .   ^   .....   ^.    ...    xenue«see   ana        ^  C   Ruby.                 ^                                 '^22     Sfnf  ~.^"a      ^^'^^^'  '^^^J 
Minnesota  Sts ;   owner..  E  G  Ruber    DWELLING.    6-room.   frame,    stucco,!      Kinkl^     wI?.o.fvTn;    °'^"^'"     ^     ^ 

&  Son;  contractor,  same.  87  Rock-        ^vood    shingle.    $6000;     3409    Santa    RESmEW^P^nJlr^.  t,««nn 

wood    St.                                                     I     Cruz  Way;    owner   and   builder    V        1  rm    t  ,       F^  ^^         garage,  $16,000; 

"'   "•      ■                                   "uimer.    v  .      iqq    island    Drive;    owner,  Ronald 


W  Sleuter 


Geary  and  siockton  ;  owner,  I  Ma|-    DWELLING,    5-room    frame,    stucco.!      Emil^'^'t'oin^i^Pr^ 
nm      Co;      architect.      Timnfh,,      1        wood   shinele.   S48.'>0-    ^R^9.  F^ath   «f  •  !      ti^r    Steinegger, 


nm  Co;  architect,  Timothy  L 
Pflueger.  580  Market  St;  engineer. 
Huber  &  Knapik,  1  Montgomery; 
contractor,    Dinwiddle    Constr    Co 


Farrell  188  W  Stockton ;  owner.  O'- 
Connor Moffatt  Co;  architect.  W 
P  Day  &  Associates,  Financial 
Center  Bldg;  contractor.  Dinwid- 
dle Constr  Co,  210  Crocker  Bldg. 


builder.  James'c  D'euer^erT  "son!  '  ctorS''^^'?^'"  ^l^^; 

63  Belle  Ave.  «o".  ,  STORE,    Clas£   A,    $1,500,000;    N    O'- 

DWELLINGS     (1-story    frame)     (5),  I  

$4000  each  ;  W  Bright  275  N  Ran-  1 
dolph ;  W  Head  150,  200.  225.  250  N  I 
Randolph;  owner.  Atlas  Realtv  Co  i 

1800  Judah;   builder.   Pacific  Coast ' DWEL2?NGs''^vi^  ??t"^'' f '^f . 
Construction,   1500  Judah.  !     nJvT         ^      «r  *^  °' J"'^*''^'    ^^'    ^^-- 

Z'zr^  ^-""^  "o,^';eSY;  .^tiyjis-s.  ZJ^'.'Ss:^  fr.  „„,. 

ALTER  CANNERY.  $3600;  end  of  ^H«r''\'  V^  T  e*^^o'?.  ^""^  *"** 
Pier  92;  owner,  j' D  Packing  Co.  i  o^^r'and  h^.f.fd./V^^  ^  'I*^  = 
Pier  92;  builder.  Wellnltz  I  Del  S^r  inc  320  in/«h  If"^  ^''*'«" 
Narde.  316  6th  St  I  PARrV-rrnM   iL;^        ^,^^    .   ., 

ALTER     DWELLING      S2500-      ^814       "^T-^   ^^^"^   *"^    Install    bath 

Fulton   StToiirr    Ada'T^Martin  '     SlTpTke^c^T'"'  °'  ^7''""^'  *^ 
c/o    contractor-     builder     TTrlTT  '     .        Baker  St;  owner  Louis  A  Col- 

Eariy  Jr   S^^'polsom       •     ^^     '  i     \Z-  Z"l™^*«[-   ^^"^^^    ^    ^tahl, 
^TlZ^'n^i'T^  ^^^"^^'  »^^^=  iREpim°re"°dam?^e^in    dwelling 
i  DeTr^^.^5^Tebsr;^^buSe^  '      '^«^=    ''''  Kirkham^  ^  ;   o^^^"^ 


Willjam.s.     Mtn     View ;     contractor. 
'302     Myrtle     St. 


Mahon                                -»v.n.     *t     j»t.    ^      Schwafel.    446    Emerson    St. 
[ .RESIDENCE.  $9500;  1410  Br>'ant  St; 

SACRAMENTO  COUNTV  l     lZ1iotTjVt\S' LTJStJ.    „ 

^^Oy^?..  '-«»..  3-roo™  eacH,  ,ra.;  i  *^™  V„"=:«S  ^'^krT  P^T"    —^ 


plugs. 

Recorded  » '     ^^80     100th  Ave  and  San   Leandro 

Sir  ^    1946-Lot    241      ^f^^^^^pted   Blvd ;     Owner.     Butler    Packing    Co; 
Af.     ^    i»46— Lot    241,     Berkeley        contractor.    Pacific    Elec    Motor    Co' 

yjnh'pMT^?^'"^^'^^'^*'"  Jo-       outlets;     switches;    f  ixtures"    plug!  ^ 
seph  P  Milano  to  Bartlett  &  Hos-       motors.  ^    ^ 

M«r"^    VotfiZlf  ■;  "••i"o^*'"-  ^^'  1^*  ■     36281      5773      San      Leandro     Blvd ; 

^nd^4    -JJ^ViV  o  ^;   ^^J   ^'  ^       °^"^'''  S-  M  Ball:  contractor.  Pacific 

R-t  oW        U  "^'  °^^'^'*'  <^'^-      I  Elec    MMor    Co;     outlets;     switches; 

rnL^Jllnlt^^""^^  ^°  1°  Schultz       fixtures;    plugs;    motors;    alteratlona 

M?r   on^oi^T^^-  -7  .    i^^-  18.  1W6       36282     1001  81st  Ave;   owner.  Peter 

.iJ:^' }^*^^^^J.'  5.'  6,  Block  2;      iPaul:  contractor.  Pacific  Elec  Motor 

!Co;    outlets;    switches;    fixtures;    pi. 
!      36283      1585    6th    St;    owner,    C    P 
:  Concrete   Equip  Co;    contractor.    Pa- 
cific Eletc  Motor  Co;   alterations. 

--    .,  ^„^  36284      9424-30    D    St;    owner.    Ala- 

concem  Mar.  19.  1946   meda  Home.s  Co:   contractor,  Johns- 

Mar.   20.    1946— Lots  7,   9,   11,   31.  S3      iton  Eledtric ;    outlets;   switches;    flx- 
and  35,  Tract  711,  Oakland.  Calif.        tures;   plugs. 

Owner  Schultz  Construction  Co  to      '     36286     1432-4-6  E    31st    St;    owner, 
whom  It  may  concern.  Mar.  18.  1946  Nelson  A  Ruegg;   contractor,  Johns- 


Lots  6  and  7,  Block  5;  Lot  2 
Block  10;  Lota  6,  7,  8  and  15 
Block  14 ;  Lots  2,  3,  4  and  6,  Block 
16,  Eden  Township,  Alameda  Co. 
C  H  McEntyre  to  whom  it  may 


ton  Elec;  outlets;  switches;   ftxtures 
plugs. 

10034  VoltAlre  Ave;  owner, 
contractor,  Johnston  Elec. 
switches;    futures;     plugs. 

79<W    Crest;    owner,    Cosca; 

contractor.    Johnston    Elec,    outlets; 
switches;    fixtures;    plugs. 

S«288  5412  El  CanUlle;  owner.  Nel- 
son ft  Ruegg:  contractor,  Johnston 
Klec;  ouUets;  switches  fixtures:  p! 
362S9  6100  Monadnock  Way  own- 
er. Dowling;  contractor,  Johnston 
Elec;  outlets:  switches;  fixtures;  pi 

36290  720  Beatle  St;  o\»-ncr.  Tay- 
lor ft  Gholar;  contractor.  Johnston 
Elec;  outlets;  swltcbes;  fixtures;  pi. 

36291  822  Gergedo  Drive  ;onwer, 
Ray  Towers;  contractor.  Johnston 
Elec;  outlets;  switches;  fixtures;  pi- 

36292  9706  D  St;  owner,  Alameda 
Honres;  contractor,  Johnston  Elec; 
outlets;    switches;   ftxtures:    pL 


OassiTied  Advertkng 


fiELP  WANTED 


DRAFTSMAN     wanted.     Apply    t» 

John  Hudspeth.  Architect,  with  nam 
pies  of  work.  427  ISth  St^  Oakland.     * 


Experienced  ARCHITBCTORAL 
DRAFTSMAN.  Call  for  an  Intenrl^w. 
F.  H  Relmers.  A.LA.,  79  Post  St., 
San  Franolsco. 

LUMBER   BROKER  WANTED 

LUMBER    for    building    Pantnsula 
home.    Bay  Building  Co..   731   El  Ca 
mino  Real.  Redwood  Citv. 

(3/14-15-10  ■'<>-»0/46> 


POSmON   WANTED 


JUNIOR  ESTIMATOR,  graduate 
Civil  Engineer;  Veteran;  age  29;  de- 
sires position  with  contractor.  Reply 
Box  319.  c/o  Dally  Pa""--  !'■"■''-• 


Lieas  Ffled 


i 


FEBRUARY  BUILDING  TOTALS 


ALAMEDA  COUNTV 


SAN   MATEO 


$12,000;   Lot  48  Robla  Acres;  own-  I 

er   and   builder,   John   R  Evans.        ! 
DWELLINGS,     six    3-room.     cement  I 

block.  $6000;  Lots  1  and  2  Sub  No  ' ■ ■ 

1.  Natoma  ppty;  owner  and  build-  -STORE.    $6000;    4070    S    El    Camino 

er.   W  L  Boxler.  '      Real ;    ov.ner    and    builder,    Harvey  I 

ENLARGE   trailer  court,  frame,  $4.-  *      Oswell.  ; 

000;    Lots    10    and    11    J    W    Bird  '  OFFICES,    $100,000;    1830    2nd    Ave;! 

Sub  Blk  55  N  Sacramento  Sub  No  I      owners,   J   B   and   Gerald   L   Snell ;  | 


Amount 
Mar.  20.  1946—678  Joaquin  Ave,  San 
Leandro.    Calif.    Lincoln    Lumber 
Co  vs  Viggo  N  and   Florence  W 
Jensen   $988.21 


ALAMEDA. 

ALBAKY 

ALHAMBRA 


NoD-ResponsibOity 


ANAHEIM- 

ATHERTON 


not  let. 

STORAGE  BLDG.  (1-story  frame), 
$2000;  E  Mission  90  S  Allison;  own- 
er and  builder,  A  Argenti,  789 
Athens  St. 


1;  owner,  Clarence  Schneider;  con- 
tractor, Gabriel  Fetch. 

MOTEL,  office  bldg,  grocery,  drive- 
in  market,  tile  and  brick  constr, 
$160,000;  Ptn  Sec  21,  Twp  8,  Co- 
lonial Heights;  owner  and  builder 
H  C  Houtman. 

RESTAURANT,  and  six  cabins,  fr, 
$7000;  4190  Franklin  Blvd;  owner 
and  builder,  W  O  Wheeler. 

DWELLING,  4-room  frame,  $1800- 
W  side  WPRR  Sec  31  T8,  R5E ; 
owner  and   builder,    Bemie   Ball 


Swanton  ;   contractor,  Fred  J  Early 
Jr  Co,  369  Pine  St. 
ALTER    re.=?taurant   and   tavern.   $4  - 

000;   641  Vallejo  St;   owner,  V  Ga-  _„„ 

dellini ;     contractor,     Carlsen     and  1     owner  and  builder,  W  W^Isham 
Fmnz.  50  Oak  Grove  St.  |  DWELLING.   4-rm   frame  and   stuc 


builder,  Barrett  &  Hilp,  ^18  Harri- 
son  St,  San  Francisco. 
DUPLEX,     $15,000;     140    22nd     Ave;! 

owner  and  builder,  L  Mllani. 

ALTER     DWELLING,     $600 ;     72     S  1 

Idaho ;     owner    and     builder.     Tom  ! 

Humphrey,  721  S  Idaho.  } 

ALTER   DWELLING.    $95;    202   Villa  ! 

!     Terrace;   owner  and   builder,  W  E  ' 

Thompson. 
i  GARAGE,  $750 ;  100  Kingston ;  owner 
I      and    builder,    Richard    R  Campbell. 
SHOP.   $5000;    1405-07    B    St;    owner  j 


B  A  KER3*TBLD.. 
BERKELEY. 


ALAMEDA  COUNTV 


Mar.  20.  1946— SE  comer  B  and 
Watkins  Sts,  Hayward,  Calif.  Leo 
P,  Lora  C  and  Edmund  B  Haas, 
E  McElroy  and  Christine  K  Hatch 
and  General  Petroleum  Corp  of 
California,  lessee;  as  to  work  be- 
ing done  by  Alvin  Joseph. 


BEVEHl-y  HILLS 

BURBANK. 

BURLINGAME 


CHICO 

COLTON „.. 

C0MPT0N_ „ 

CORONADO 

CULVffiR  CITY- 


SAN    FRANCISCO 


LIVING   quarters    and   dog   kennels,'     and  builder,  William  Blanert.  I  Mar    l«     iQ4R_MnRART    n   n^*„ 

lf.l™!-  !^.- .^.L28,^Haggin  Park;  ,  DWELLING.  $16,000    L.t  1.  Crescent  ^"^..i^rt  'E^?o''^at''t'S    fm"p.ive^: 

Ave;    owner  and   builder,   Oscar   L        „ents  on  property. 
-9*Jf-^*"8^h.  432  Occidental  Ave.        J  Mar   18,   1946-1719   NORIEGA    ST. 


EMERTVlLLE.. 

EUREKA 

FRESNO 

FULLaaiTON._. 
GLENDALB 


62 
19 
109 


1S6,9»1 

34,064 

670,175 

140,016 

20,200 


82 

104 

88 

219 
27 


dvOfOUO 

461,081 
1,204.666 
1,070,356 

266,700 


44 
15 
86 
25 

6 


I23I8 


17,184 
2^60 


143 
53 

160 

7 


67,710 

7».713 

1433W 


ALTER  C(3CKT AIL  BAR,  $1000;  447  ,  DWELLING.     1 -story    frame.    $6800:  I  co.  $2500;  Ptn  Lot  2  Blk  2,  Ha^^n-  I  DWELLING,    $14,000;    Lot    6.    Clark 

Powell  St;    owner.   Yankee  Doodle.,      W   4l8t   Ave    150   N    Judah;    owner  I  wood  Sub  No  6;  owner  and  builder;      Place;  owner  and  builder    Oscar  Li 

?fH;u  a!''^^'"' ^^""'^'^  *  ^^^*"^^' 1     f^t    a""'*^''-    ^°^^    ^    ^''°^"-    229!  James   Deblazlo.  I      Cavanaugh.  432  OccidenUl  Ave.         | 

die  eth  SL  I     10th   Ave.  t  DWELLING,   6-room  frame  and  ga- .  DWELLING     $16  000-    Lot    8.    Clark 

ALTERDWELLING.  $950;  11  Sylvan  i  DWELLING,     l-story     fr,     $7500:     sl  rage,  $6000 ;   ptn   S  130  ft  of  N  603  j     Dr;    owner    and    builder     Oscar   L  i 

Dr;    owner    and    builder.    Fra^k    C|     Oilman   Ave  175  W  Griffith:   own-  i  west    of   cafe!    nwn«>r   «nH    hi.ii^o^  ■.      /-„..„„„.,„u    .100^ u *_i    ».._  I 

Dice,  premises  ""    "" '■  ---"   "•---      —••• 


Michael    and    Nellie    Costello    as 
to  improvements  on   property. 


HAYWARD 

HUNTINGTON    PARK.. 

INQLEWOOD 

LODl. 


170 

38 

228 


511,120  i 
41,151 
701/401 


5 

32 

126 
21 

82 


404300 

iijato 

167327 


17 

60 

106 


185,410 
81 0300 

464,08£ 


ALTER  DWELLING,  $940;  237 
Dovi-ney  St ;  owner,  Katherine  Mar- 
cisco,  prem;  builder.  Coast  Con- 
struction Co,  2172  Market  St. 

RETAINING  WALL,  $900;  276  Van 
Ness  Ave;  owner,  E  A  Norwltt, 
1201  9th  Ave;  builder,  R  H  Hansen, 
1265  9th  Ave. 

ALTER  AUTO  SERVICE  BLDG., 
$800:  1645  California  St;  owner  and 
builder,  Geo  Daniels,  premises. 

ALTER  FLATS  and  LUNCHROOM. 
$700;  959  Valencia  St;  owner.  Rose- 
mary Markland.  premises;  builder, 
not  let. 

ELECTRIC  SIGN,  $520;  441  Post  St; 
owner,  Bank  of  America,  premises ; 
builder,  Electrical  Products  Corp, 
910  Harrison  St. 

ALTER     APARTMENTS,     $500;     206 


,  west   of   cafe;    owner   and    builder,;     Cavanaugh,  432  Occidental  Ave. 

er.  Prank  and  Betty  Gilbert :   con- j  J  N  Bartlett  'DWELLING,    $14,000;    Lot    7.    Clark 

tractor,   Arthur  J   Stahl.   1085   Mo-    DWELLING  and   office  bldg,   f rame  1      Dr;    owner   and    builder.    Oscar    L 

I     "*l"0^k  Bldg.  {  and    stucco,    $3000;    Lot    9    Blk    21,  (      Cavanaugh.  432  Occidental  Ave. 

K^^  •    l-»tory   frame.   $6,-'  N    Sacramento    Sub    No    8;    owner,  I  ALTER    DWELLING,    $1000;    57    W 

500;  E  Loomls  250  N  Oakdale  Ave:  1  J  R  Schmitz;  contractor.  Dykes  ft  !      Poplar;  owner,  Mrs  Spencer  Grant: 

;     owner,    A   R    Reid   Co;    contractor.  ;  Dykes.  builder.   Swinerton   &   Walberg  Co, 

'r^«A\Tr.^^S°'  ^''^  7^""°"*^  ^*-  r^I^H^^^'     ^^"^    ^-'■°°'"     frame.;     225  Bush  St,  San  Francisco. 

CHANGE   front    of    store.    $982;    1050  t      $3000;  Lot  20  Blk  23.  North  Sacra- '  GARAGE,  $800;    15    S    Idaho;    owner 
Taraval   St;    owner,   Harry   Rabin-  !     mento  Sub  No  3;  owner  and  build-  '      and  builder,  Henr>-  H  Wada. 


Electrical 


LONG  BEACH- 


SAN  FRANCISCO 


I 


LOS  ANGELES  (City) 

LOS  ANGELES  (County).. 

LOS  GATOS 

MART  IN  EZ 

MODESTO 


I      ovich :     contractor 
586  6th  Ave. 

CONVERT  basement  for  storage  & 
work  rooms  in  dwelling,  $1000;  2807 
Steiner    St;    owner,    Frank    L    An- 

i     derson. 

REMODEL  store,  $2000;  2794  Cali- 
fornia St;  owner,  Amelia  Casassa; 
plans  by  C  M  Baker.  155  Montgom- 
ery St ;    contractor.    L   Murer.   1274 


Hill    &     Smale.  I      er.   J   C   Shackelford. 


DWELLING.     4-room,     $1200;      Lots 
10  and   11   Blk   11.   Del   Pa.so  Hgts ; 
I      owner  and  builder,  Lind.sav  Thorn- 
ton. 
DWELLINGS,   two  5-room,   and   ga- 
I     rage,  frame.  $5500:   Lots  10  and  11 


Blk  8,  Vina  Vista  Sub 
builder.  H  Ne'son, 


owner  and 


BURLINGAME 


,     Quesada   Ave. 

^ _._    ALTER  store  front,  $700;  616  Kearny  ; 

27th    St;    owner.    Anthony    Olivero^  i     ^^ :  owner.  Y  W  Wong;  contractor,;  ,-__._ 

1620  Dolores  St;  day  work.  i      Larry    P    Lee,    1104    Stockton    St.      ;  ALTER,  move  and  repair  9  apts,  $32 

ALTER  FLATS.   $500;   80  Pierce  St;    CONSTRUCT  play  room  and  bath  In  .      """^   ^ 
owner  and  builder,  Andrew  Backels,       home,   $950;    11    Sylvan    Dr;    owner  i 

premises.  I     and    contractor.    Frank    C    Dice.        •  

ALTER  FLATS.  $.500;  3820  Fulton  St-  '  GARAGE.   $35,000;    Lots   4  and  5  Blk 

owner,  Mrs  F  Wiseman,   premises'    ~ ~~ 1^'  <^'alifornia  Drive;  owner.  H  An- 

builder.  S  F  Dal  Porto.  4327  CJearv'  OAKLAND  .      derson    and    H    Gilardi.    premises; 

Blvd.  "Zrz !     contractor.   F  H  Stri Bldg  Co 

672  Paris  St.  San  Francisco 


'     38     67  Second  St;  owner.  Al  Todt ; 
;  contractor,  Beacon  Elec  Co;  4  plugs.  I 
\      39       835    Market    St;     owner,     The  ' 
',  Emporium  ;    contractor,    Decker   Elec  • 
STORE,     $8000;     Lot    6,     El     Camino  :  Constr   Co;    18    outlets. 

Real;  owner.  Francis  Kerr:  builder.  I      40-1      3006-3000    45th    Ave-    owner: 
Conway     &     Culligan.     Monadnock    M  J   King;    contractor,   M   Schlmets- 
Bldg.,  San  Francisco.  '  check  ;  10  outlets ;  10  switches     10  pi 

STORE.  $20,000;  Lots  8,  9,  10,  Block  1,  j      42     520  Oak   St;   owner.   Canavan  -  . 
El  Camino  Real;  owner  and  build-  !  contractor.    M    Schimetschek      serv 
er.  H  H  MacDonald.  2281  El  Camino  '      4.3      120   Mason    St;    owner,'  Ethel- i 
Real.  contractor.  M  Schlmei:ichek-'  '1 

STORE.    $30,000;    Lot    23.    2nd    Ave;  j     44    30  West  Portal  Avenue;  owner,  ' 
owner  and  builder.  P  W  Brubaker.    Walter    May;     contractor,    M    Schi- i 
ADD  TO  OFFICE.  1000 ;  Lot  214,  Slst    metschek ;  3  outlets. 
Ave    and    El   Camino    Real;    owner        45     507  Polk   St;   owner,  W  E  Jos-  i 
and    builder,    D    D    Bohannon.    859    lin ;  contractor,  Cory  &  j'oslin ;  alter  ' 


MONR(>VIA. 

M  O  NTti:  B  ELLO 

MONTEREY 

NAPA., 

OAKLAND 


45 

203,500 

1774 

3.618.880 

4286 

17,021,788 

8063 

$10,813,213 

• 

37.150 

15 

20,065 

60 

100,060 

106 

322,735 

84 

452340 

22 

346,900 

48 

121,550 

578 

1,588,284 

17 

28 
40 

47 
677 


:  262 

9 

11 

35 


1t.0» 

.30,624 

MM» 

1S7,06C 

250  JM 

1,800 
'«,66C 

IS  ,425 


78 
26 
12 
11 
304 


60,041 

27,666 

24J00 

4*386 

314,168 


OCEANtSIDE... 

ONTAMlO 

ORANGE 

OROVIll.LE 


PALO   ALTO 


PASADENA 

PIEDMONT 

PITTSBURG- 

POMONA 

REDDING 


000;  Bayshore  Highway;  owner.  K  nw^T^iiin  «snnn-  211  mth  av*.- 
Colin ;  contractor  Wm  Smith,  525  DWELLING.  $bOOO.  211  40th  Ave. 
Costa  Rica    San  Maten  1      owner  and  builder,  Wm  C  Smith. 

v.osia  Kica,  ban  Mateo.  DWELLING,    $8000;    275    40th    Ave; 

owner  and  builder,  Wm  C  Smith. 


DWELLING,    $8000;     4033    Bayview ;  |  Hn ;    alterations. 


46  507  Polk  St:  owner,  W  E  Jos- 
lin;  contractor,  Cory  &  Joslin;  20 
outlets. 

47  500  Golden  Gate  Ave;  owner, 
W  E  Joslin;  contractor.  Cory  &  Jos- 


REDLAlSTDS 

REDWOOD  CITY     _ 

RICHMOND 

RIVERi(,IDE .. 

SACRAMENTO 


BUILDING  PERMITS 

Granted 


SAN    FRANCISCO 


MARCH   19.   1946 


^   SERVICE   STATION   (l-story  steel).        ^  .-..  v.^..  .  .^.....^^. 

;      $10,500;  1208  54th  Ave;  owner.  S  W  ,  REPAIR   garage,    $1250;    747    El    Ca- 
Galloway,    2416    8th    Ave;    builder.:      mino    Real;    owner,    Mrs    Edith    B 
j      American  Welding  Co,  851  73rd  Ave.  I      Lindsey.    prem ;     contractor,     R     A 
I  STABLE  (l-story),  $1000;  3311  Rubin;      Baker,   Box    154.    Lomita  Park. 
j      Dr;  owner,  Edgar  Hedges,  3311  Ru- 'PUBLIC    WORKS,     $45,000;     Lot     10 

—  i      bin   Dr;   builder,   Johnson   &   Cam-'     Rlk  5.  Primore  Road;   owner,   City 

-  j      eron.   1296  98th  Ave.  {      of    Burlingame,    Park    Road.  i 
I  ADDITION.    $1010;    23    Ramona    St;,  DEMOLISH  apt  house.  $500;  2  Park 
'     owner.  Fred   Blatt.  23  Ramona  St;  I      Rd;    owner.    C    W   Gray   Co.    Park,     _ 
i     builder.    Dave    Overturf.    516    San  ;     Road ;   contractor,  Dolan  Wrecking  i     Taylor. 

Pablo  Ave.  Albany.                                   1      Co.  6939  Mission  St.  Daly  City  ;  GARAGE,  $150;  526  W  Poplar;  own 
' ^  er  and  builder.  R  H  Van  Troorm. 


owner.  Frank  A  McMillan;  builder. 
Wm  C  Smith. 
DWELLING,  $13,000;  503  lo-wa;  own- 
er   and    builder,    T    J    Martin.    522 
Princeton  St 
DWELLING,  $13,000;  449  lo-wa:  own- 
er and  builder,  T  J  Martin. 
DWELLING.  $13,000;  509  Iowa;  own- 
er and  builder,  T  J  Martin. 
!  ALTER  DWELLING.  $700;   430  22nd 
i      Ave ;  owner  and  builder,  ^tanley  L 


48  571  Seventh  St;  owner,  Kuster 
Laboratories,  Ltd;  contractor,  Ku- 
chel  &  Sievers  Elec  Works;  motors. 

49  Columbus  and  Pacific:  owner. 
McKales.  Inc ;  contractor,  Kuchel  & 
Sievers   Elec ;   motor. 

50  1300  7th  St;  owner.  The  G lid- 
den  Co;  contractor,  Kuchel  &  Sie- 
vers  Elec;    motors. 

51  265  10th  St;  owner.  Peerle.ss 
Welding  Co;  contractor,  Kuchel  and 
Sievers  Elec;   motors. 

52  444  5th  St;  owner.  New  S  F 
Laundry   Inc;   contractor,    Kuchel   & 


SALINAS  ..._ 

SAN    BERNARDINO _. 

SAN   CARLOS 

SAN    DlEGO _.. .    . 

SAN  ^T. 


— ■ .r-ttoio  A.ve,  ivioany.  '-i^.   n»o»  aaission   oi:,   jjaiy  City.  .  ^^'■^■^^^,  v^^^ ,  "-"    "    »  w^,....  ,    v...—     ,  --     ~>,    w.,..v,.,    .. 

DWELLING,    l-ston,'    frame.    $6000:  j  INCINERATOR    (steel).    $5586-    8451    ADD  apt.  $5000;  1120  El  Camino  Real  '      er  and  builder.  R  H  Van  Troorm.      (Laundry    Inc;    contractor,    1 

W    Pierce   120   S   Union;    owner,    T       San  Leandro  St;  owner.  Stolte  Co.:     owner  and   builder.   Geo   Trollman.    MOVE  BUILDING,  $1800;  869  Idaho    Sievers  Elec:   motors. 

I  Strand:  plans  bv  owner.  8451  San  Leandro  St-  builder  Rees  '  premises.  ;  to  1001  Peninsula;  owner,  C  Mc-  ;  53  567  Market:  owner, 
'^ —  "  '     -  '  '  '     builder,  Hansen  Bros.  .o^^-^-j. ..—  _.-_     ^. 


I  Strand:   plans  by  owner.  8451  San  Leandro  St;  builder,  Rees 

DWELUNGS.     two     1-storv     frame.        Blow  Pipe  Co.  340  7th  St,  San  Fran- 
$5500  each;  E  43rd   Ave  150.   175  Nl      Cisco. 

Taraval:    owner  and    builder,   Ber- ^  STORE     (l-story),    $12,000;     10631-36  j     tractor.  Geo  A  Cole,  premises, 
nard   L  Lewis.   1466  Waller   St.  I      Acalamen   Dr;    owner  and    builder.  I  APT    bldg.    $27,000;    Lot    28    Blk    10, 

CHANGE  floor  layout  of  offices,  $2,-  !  Dan  Nelson,  3125  Olive  Ave,  Fresno.  1  Chula  Vista;  owner.  Frank  Ross, 
000;  717  Market  St;  owner.  The  i  STORE  BUILDING  (l-story  (con- I  Broadway;  contractor,  W  O  Nico- 
Morris  Plan  Co;  architect.  Bliss  &;  crete),  $10,000;  427  2nd  St;  owner,]  laides  &  Son.  218  Peninsula  Ave, 
Fairweather,   582  Market    St;   con-       Farmers'      Produce     Co-      builder!  1     San    Mateo. 

tractor,  G  P  W  Jensen  &  Sons,  320  1      Stolte.    Inc.    726    Bank    of   America    SHOP   bldg,  $9000;    Broadway;    own- 
Market  St  .     Bldg.  j     er,  Lauder  Bros,  prem;  contractor. 

SERVICE  station,  $4500;  NE  San  >  ALTER  and  ADD,  $15.000 ;  5277  Foot-  W  O  Nlcolaides  &  Son.  218  Pe- 
Bruno  75  W  Woolsey;  owner.  Mrs  i     hill   Blvd;    owner.   Merchants'    Na- '     ninsular  Ave,   San   Mateo.  , 

Anna    Stagnaro ;    contractor,    John        tional    Realty.    1     Powell     St,     San  ■  ADD  to  apt  house,  $16,000 :  1452  Bel-  |      Porti 
Munson.   140   South   Park.  !     Francisco ;    builder.    Capital    Co     1       levue ;     owner    and    builder.    T    A  '  Boulev 

SERVICE  STATION.  $4500:  NE  Cor;      Powell  St  San  Francisco.  '         _Svorinia,   premises. 


, ,     Barney 

!  Barnard ;    contractor.    Chas    Yick ;    5 


premises 

COMPLETE  rear  of  apts,  $5000;  1119  I      Donald; 

El  Camino  Real:    owner  and   con- '  GRANDSTAND,  $1800;  Pacific  Blvd.    outlets. 

'      *^  --       -   ■  '     54     827  Kearny  St;  owner. 


BUILDING   CONTRACTS 


Baymeadows :    owner,   Mrs    Palmer  .         . 

Chen;  builder,  Wellnitz  &  DeNarde.    contractor.  Chas  H  Yick:  6  outlets. 

2207    San    Bruno    Ave,    San    Fran-  .'      55     112  Valencia  St;   owner — ; 

Cisco.  contractor.   Chas  H  Yick;   3  outlets; 

4   plugs. 

56  1560  Powell;  owner.  Oliva;  con- 
tractor. Arc  Elec  Co;  4  outlets;  4 
switches;   6  plugs. 

57  321  Lakeview  St ;  owner.  Beck-  , 
er;    contractor.    Arc   Elec   Co;    1 

68-9     212-16  St  Charles  St :   owner,  t 
Martire:    contractor.    Arc    Elec    Co;; 

. ,      „_.  ^.., _„.  ov......».   pxcix«B.:».  o.v^x.-uu.u  apanmeui  uuMuiug.  ,14  outlets:   10  switches;   "  P»"K8-        ; 

Silver  and    Boylston ;    owner.    Cha.'?  '  BUm)ING  (l-story  concrete)    $1000-    RESIDENCE.    $6000;    Lot    3    Blk    60.  !  Owners— Harry  and  Bertha  Lempke.  1  „  ^^^^279  44th  ^7«°"f '  fj*"®^' .^"  i 
T.'  i>r .„_.-_    ,.^_  ;      -       j;     El   Camino;    owner.   Mrs   A   Heinr.  '  Contractor  —  Roy    E.     Johnson.    3930   «"^^*°"i  contractor.  American   isiec  j 


ALAMEDA  COUNTY 

Portion  Lots  11  and  12.  Block  3,  Map 
levue ;    owner    and    builder,    T    A  '  Boulevard  Park,  Oakland.  Calif. 

Seven -unit  apartment  building. 


K  Mang;  contractor.  John  Munson.  ;     6000  Telegraph  Ave;   owner,  Helen 
DWELLINGS,     two     l-stor\'     frame,;      M    Gart»er,    1110  53rd    St;    builder. 
$5500  each  ;    S  Hale   48.6.   72.6  East        U  L  Groves,  2330  Grove  St 
Boylston:  owner  and  builder,  John  ; DWELLING  (l-story  3-room),  $3000; 


Munson.  plans  by  B  K  Dobkowltz, 
425  Monterev  Blvd. 
SERVICE  -Station,  $4000;  Cor  Mis- 
sion and  Morse :  owner,  Standard 
Oil  Co;  contractor,  John  Munson. 
140   South  Park. 


8835  MacArthur  Blvd;  owner,  T 
Torrano,  4100  Shafter  Ave;  builder, 
J  F  Lougrer>,  706  Slst  St 
DWELLING  (l-story  5-room),  $6060; 
4263  35th  Ave;  owner  and  builder, 
William  Watson.  4750  Meldon  Ave. 


INSTALL  mezzanine  over  offices  in    ALTERATIONS,    $656;    706   Franklin 

office  bldg,  $10,000:  600  Market  St ;  ,      St;  owner,  E  Ong,  706  Franklin  St; 

owner.   Schwabacher  &  Co;   archl- 1     builder.  Curtola  Co. 

tect   Hyman,   Appleton  &   Wolford,  ] DWELLING  (l-story  5-room).  $4000; 

68   Post  St;   contractor.   Jacks  and  j     983     70th     Ave;     owner,     Alameda       " — •   *- '  irueu  ana  jjated      - 

Irvine,    620    Market    St  I      Homes  Co.  5909  E  14th  St ;  builder,  j  ^^^^    ^^^S.    $10,000;    California    Dr  i  Payments    not    given. 

STUCCO     front     and     hang     garage!      H  S  Pulliam,  5909  E  14th  St  *°<*    Sanchez;   owner.   David   Nlco- j  TOTAL  COST    $1117.00 


1471   El   Camino ;    contractor.   R   E  i     Nevll  St.,  Oakland. 

Broderick.   130   12th  Ave.   SJan   Ma-  I  Recorded— March  20,  1946. 

teo.  ;  Payments — Contractor  to  receive  10% 

ALTER    residence,    $1000;    Ptn    Lot!     of  total  cost  of  building. 

13    Blk    7,    Oak    Grove ;    owner,    G  ! ■ 

Dematei.     1401     Oak    Grove;     con- j  SAN    FRANCISCO 

tractor,    J    Harris,    315    Raneleigh  j — 

Ave,  San  Mateo.  CONSTRUCT    Wall     and     acoustical 

ADDN  to  garage,  $400:   1408  £1  Ca- j     treatment   of   ceiling. 

mino;     owner     and    builder.     John  j  140  NEW  MONTGOMERY  ST. 
Sorensen.    1408   El    Camino   Real      [Owner— The  Pacific  Tel  &  Tel  Co 

ADD     room,     $500;     1647     Columbus ;  |  Architect— Not  Given. 

owner    and    builder.    A    J    Ander-    Contractor— Wellnltz   &   De   Narde 
son.  premises.  j  Filed  and  Dated      - 


Constr  Co ;   — 

61  2402  Steiner;  ow^ner.  Smith;  , 
I  contractor.  Atlas  Elec  &  Eng  Co ;  3  i 
'  outlets ;   2   switches  ;    1   plug. 

62  611     Buena    Vista;     owner     ,J 
Wigington ;   contractor.  Atlas  Elec  &  ' 
Engrg  Co ;    16   outlets ;    12   switches .  ' 

1 10  plugs.  ; 

I  63  SE  Cor  16th  and  Mission  Sts;  • 
I  owner.  Larsen  &  Larsen ;  contrac-  ' 
i  tor.  Atlas  Elec  &  Engrg  Co ;  ser>'Jce.  I 


( 


OAKLAND 


doors  of  dwelling.  $700:  958-60-62 ,  DWELLING  (l-story  4-room).  $4000 
Hampshire  St;  owner,  Joe  Infer-  1  9712  D  St;  owner,  Alameda  Homes 
rera:  contractor.  Dan  Walsh.  658 1  Co,  5909  E  14th  St;  builder.  H  S 
3rd  Ave.  Pulliam.  5909  E  14th  St  • 

INSTALL  new  front  of  shop.  $5000:  |  ALTER  and  ADD,  $2500;  9820  B  St;  ! 
39  Stockton  St:  owner,  N  Prosser:  ;  owner  and  builder.  Manuel  Fig- I 
contractor^K  Beal  Store  Equip  Co.!     ueiro.  1939  42nd  Ave. 

j  ALTERATIONS.  $10,000;  1010  Wash- I 


3275  Sa  nBruno  Ave. 


INSTALL  new  door  and  gla.«!s  front!  ington  St;  owners,  M  T  and  J  H 
of  store,  $500:  689  Market  St:  o-wn-  j  Cherin.  1010  Washington  St;  build- 
er, Dr  H  Ross:  contractor.  K  Beal  j  er,  Henry  Brown,  1387  E  32nd  St; 
Store  Equipment  Co,  3275  San  Bru-  j  architect,  E  T  Foulkes,  357  12th  St 
no  Avenue.  -ALTERATIONS,     $5000;     1100     78th 

INSTALL    toilet,     .storeroom,     social}     Ave ;  owner.  Parr  Soap  Co.  1100  78th 
hall    and    front    entrance    to    base-  j      Ave ;    builder,    M    Drinkward,    7801 
ment    of    dwelling,    $750;    2,"S14    26th        Outlook  Ave. 
Ave:   owner.   Lloyd   C  White.  {ALTERATIONS,    $700;    411    19th    St; 

W.\REHOUSfE  and  office.  Cla.'^s  B.  1  owner.  Dr  W  Littlejohn.  411  19th 
$175,000:  SE  Cor  17th  and  Harri-  St;  builder,  Joe  Vila,  414  Modoc 
son  Sts;  owner.  Pacific  Coast   Ag-        Ave. 

srregates.  Inc:  architect.  H  A  REPAIRS,  $500;  1468  44th  Ave;  own- 
Thomsen,  Jr  and  Aleck  Wilson,  31.")^  er  and  builder,  J  G  Garcia,  1916 
Montgomery   St;    engineer.  John    J     East  S8th  St 


laides,    115    Highland:     contractor.'     Spec    filed  ttoH  t;    1946 
W    O    Nicolaides    &    Son.    218    Pe-  j     ^  ^  Feb  15,  1946. 

ninsular   Ave.  '  RECOVnTTirMsr    TWAr-v 

STORE   bldg    $18,000;   Lot   13   Blk  6.  I  CARRbL^.  A y  beT  E  3rS^  and  E  Jen - 
Primrose    Rd ;    owner.    Boston    Inv '     ninga   Streets 

w,;,^nw^t^.vl';  l/'.,,*'''"^"'*^*^'"-    Owner-Southern   Pacific   Company. 
Sn    ^^Son             •          ^^"    StjContractor-A  D  Schader. 
San    Francisco. ,pi,ed  and   Dated,   

CAM   MATcrk  r^niikj-rxy^  Payments    not    given. 

SAN   MATEO  COUNTY  *     cn<?T    $4  326,   Etc. 

Unincorporated  f  \y\Ji3i.,   «- 


ADDN 


DDN     to    residence,    $1500;     Lot     1  •      f  1     7.  mi     1  • 

Blk  30,  S^  Benito  Ave.  VLsitacion ;  \      LOmplehOn     NOUCeS 

owner  and  builder.  Daisv  Stanriarrt  ■       -^•.»w»- 


owner  and  builder,  Daisy  Standard    ,^ 
San   Benito  Ave.   Brisbane.  ; 

ADDITION.     $2000;     Lots     1     and     8|~ 
Blk  10,  I*rinceton ;  owner  and  con 


SAN    FRANCISCO 


tractor,    E    Souter.    P    O    Box    123     x>^ .  ~~, " Z  T^ 

Mois.^^    Beach.  ^^'    Recorded  Accepted 

RESIDENCE,    $3500;     Lot    3    Blk    3  \^^  ^^'  1»*&-W  NINTH  ST  150  S 
^^'  *        '"    "*'        Br>ant     Lougueville   H    Price  to 


and 


Sharp     Park     Acres;     owner 
builder.   Leigh   Aldrich. 
COTTAGE,  $3500  Lots  3  and  4  Un 


Wagner  ft   Martinex. 

March    16,    1946 

Mar   20,    184*11680-560   NINTH    ST. 


36261  5379  El  <3amille;  owner,  Chi-  | 
menti ;  contractor.  Paramount  Elec  1 
Co :  fixtures ;  alterations. 

36262  7960  MacArthur  Blvd ;  o-wn-  1 
er,  Goekler;  contractor,  Collins  Elec; 
outlets;    8-wltches:    fixtures;    plugs. 

36263  8101  E  14th  St ;  owner,  Dick- 
inson ;    contractor.    Pine    Elec    Serv ; 
13   outlets ;   2   switches ;    12   fixtures :  ' 
3   plugs;    new    service. 

36264  1629    Broadway;    o-svner,    Dr 
Revelli ;     contractor,     Spott     Electric , 
Co ;    1    switch ;    1    plug.  1 

36265  1322  65th  St;  owner,  6500  '■ 
Club ;  contractor,  Spott  Electric  Co ;  ! 
1  outlet ;  1  switch ;  1  plug. 

36266  6501  Gwinn  Rd :  owner.  Lea  | 
Petersen ;  contractor,  Clifford  Elec ;  1 
alterations. 

36267  3544  Fruitvale  Ave;  owner. 
Beckett  and  Federighi ;  contractor, 
Clifford   Elec;    alterations. 

36268  4129  Broadway;  ov^-ner.  Stor- 
er  Studio ;  contractor.  Clifford  Elec ; 
alterations. 

36269  349  11th  St;  owner.  Stadium 


•    ik'/^vr^^^*^ 
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29 
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105 


140,500 

206,414 

49,067 

36,640 

734,060 
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61 

25 

9 
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37,076 
21,258 
12,780 
3,480 
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15 

11 

127 
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880.203 

41.404 

28Z900 

363.783 

61,200 
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155,339 


92 

61 

85 

132 

310 

42 
307 

34 
824 
548 


167.482 

529.675 

419.360 

409.885 

1320,566 

149,350 

595,596 

228.400 

1,560.554 

2,115.844 


60 

155 
48 
31 
76 


288,167 

1595.977 
167.405 
182.208 
503,762 


0 
10 

14310 

61 

60,742 

28 

37325 

27 

7,726 

23 

71326 

88 

49.622 

91 

38367 

96 

168388 

20 

9,780 

209 

6a»56 

9 

a;706 

579 

60t,7t1 

408 

983.162 

24 

^9Aa» 

67 

202.006 

31 

62,400 

31 

13388 

113 

413317 

200 
38 

162 
82 
93 


1306.482 
266,140 
319392 
200,171 
175306 


160 
52 

118 
20 

114 


4.615 
338.650 

391.704 
140,521 
515.084 


48 
45 
16 
46 
16 


501,102 

113.005 

84.550 

373.077 

124.600 


63 

178,166 

11 

9300 

91 

136,116 

58 

82316 

36 

21.t4i 

81 

72,166 

22 

6306 

64 

96374 

21 

4307 

92 

■23S.01 5 

1        15 

41310 

37 

17,IS87 

21 

41 

5 


26J00 

174,085 
1300 


16507      $62393334,    8427    $10318,468 


212 
84 


S      8M.075 

343,7SCi' 

$1331325 


1S5 
245 


•i53J236 

94312 

747360 


64 


127 


1S6.4J&7 

97.584 

284351 


137       $     547317 


S3 
14 
67 


2.'730 


33 

118 
28 

663 
65 

627 


m.oso 

212.3€5 

%.,480 

2.937,025 

240.539 

$3,597,459 


33 

82 
172 
287 

S     268.&6(}  - 
S37.850 
842.718 

$1,648,118; 

27 

8tl 
266 
354 

138 

iiii 

$       27,886 1 

2302.425 

640.843 

1372JJ35 

4»4,775 

292.745 

1474 

$  5,130308 

16756 

674.734,712  ' 

40 

$ 

i  7,217 

14 

1 

7,135 

52 

M^.95 

.34 

24325 

293 

609,786 

39 

64,538 

432 

t 

744.,778 

4 

32 

70 

106 


1,400 
42.740 
48,150 
92J299 


28 


(138 


153 
132 
191 
78 
33 
15 
49 


5T30 

821.780 

87,6»2 

633,365 

17,815 

8,725 

32,730 


889      $  1.628331 


$13,775,233 
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PLANS  and 
Speculations 


nJl^*l*°**'  ^^^  "ty  council  has 
f^^w^P"^^^"^  ^  resolution  call- 
in^  f or  the  construction  of  48,099 
leet  of  curb  and  gutter  within  the 
city  hmits.  Mayor  Henry  Ander- 
son announced.  Cost  of  the  proj- 
ect has  not  been  determined. 

R€no:  Allotment  of  50  addition- 
al temporary  housing  units  for 
veterans  in  Reno  has  been  author- 
ized by  the  Federal  Public  Hous- 
ing Authority  headquarters  in  San 
^Yancisco,  Langdon  W.  Post,  re- 
gional director,  announced. 
oOo 

Napa:  Property  owners  of  the 
Park  avenue  district,  north  of  the 
present  Napa  Junior  College,  have 
protested  the  school  trustee's  plan 
of  acquiring  property,  on  which 
their  homes  are  built,  for  the  pro- 
posed enlargement  of  the  college. 
oOo 

Red  Blnff:  Two  Army  engineers 
from  Sacramento  have  inspected 
the  Sacramento  river  channel  here 
as  part  of  a  preliminary  survey 
to  determine  work  which  must  be 
done.  $150,000  has  been  allocated 
for  the  job.  The  engineers  were 
conducted  on  the  tour  by  D.  C.  Con- 
way, ]^s  Molinas  engineer.  Ac-rf 
cording  to  Conway,  they  expressed 
the  belief  work  should  commence 
at  once. 

^# 

Add  Steve  D.  Bechtel 
To  Advisory  Board  of 
National  A.G.C. 


The  Associated  General  Con- 
tractors of  America,  Inc.,  through 
its  National  President,  Warren 
Belleows  of  Houston,  and  his  Ex- 
ecutive Committee  has  appointed 
Steve  D.  Bechtel  of  Bechtel  Bros. 
&  McCone  Co.,  local  contractors, 
as  a  member  of  the  Advisory  Board 
of  the  National  A.G.C. 

Members  of  this  Board  are  se- 
lected from  the  leading  general 
contractor  firms  of  the  United 
SUtes. 

Mr.  Bechtel  is  an  engineer  and 
contractor  nationally  known  and 
his  firm's  outstandly  successful  op- 
eration in  war  construction  were 
a  matter  of  nation-wide  comment 

The  firm  originally  came  into 
prominence  as  one  of  the  Six  Com- 
panies who  built  the  great  Boulder 
Dam,  which  was  considered  such 
a  great  accomplishment  in  its  day. 

During  the  war  this  firm  under- 
took and  successfully  carried  out 
many  building  and  heavy  construc- 
tion jobs  not  only  in  this  country — 
but  in  distant  countries,  such  as 
Arabia.  The  firm  is  a  member  of 
Central  California  Chapter,  of  The 
Associated  General  Contractors  of 
America,  Inc. 

W.  A.  Bechtel,  Sr.,  now  deceased, 
was  one  of  the  several  important 
cotractors  who  founded  The  Asso- 
ciated General  Contractors  of 
America  26  years  agro. 
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SIR  I     SALUTE!     SALAAM  I 

The  Commies  and  Fellow  Trav- 
elers are  working  on  a  project  to 
break  down  the  morale  and  dis- 
cipline of  our  fighting  forces.  It 
goes  by  the  reasonable  sounding 
name  of  eliminating  the  "caste" 
system  in  the  Army  —  or  what's 
the  difference  between  a  Colonel 
and  a  Corporal? 

•  •     • 

The  idea  being  that  the  Com- 
mander -  in  -  Chief  and  the  Chief 
Gunner,  the  Palace  Guard  and  the 
Stable  Guard  should  share  the 
same  tent  and  chow.  Any  Army 
man  who  has  taken  his  job  se- 
riously knows  such  an  idea  is  just 
bushwa. 

•  •    • 

Our  late  Commander  -  in  -  Chief, 
Franklin  D.  Roosevelt,  was  a  firm 
believer  in  the  designation  of  rank 
and  authority  which  is  being  pro- 
tested as  "caste".  It  was  he  who 
sponsored  the  rating  of  "Private, 
first -class",  which  is  slicing  it  very 
thin. 

•  •    • 
The  argument  is  advanced  that 

rank  and  distinction  is  not  demo- 
cratic. Well,  who  said  it  was? 
War  isn't  democratic,  either!  i 

•  •    • 

Unless  we  are  civilized  enough 
to  settle  our  differences  through 
some  process  of  organized  reason, 
such  as  UNO,  war  is  a  good  way 
to  protect  frontiers  and  your  in- 
stitutions. 

•  •    • 

Of  course  there  have  been  mis- 
takes and  abuses.  This  was  inevit- 
able when,  in  a  peace-loving  and 
non-military  nation  you  hastily 
herd  together  a  fighting  force  of 
eleven  million. 

•  •    • 


Urge  New  Industries  To  Move  Here 


iL'CAL  uifl/iLL 


VETERANS 


An  Army's  objective  is  to 
win  a  war — we  seem  to  have 
done  that.  Now  are  we  able 
to  make  seoare  the  Peace? 


-#- 


PARAFFINE  TO  MERGE 

Stockholders  of  the  Schumacher 
Wall  Board  Co.,  Monday  approved 
the  proposed  merger  with  the  Par- 
affiine  Companies,  Inc.,  at  a  meet- 
ing of  stockholders  in  South  Gate. 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  Calif. 

From  San  Francisco  From  other  exchanges 

ENterprise  10930  TWinoaks  3622 


Compact  Design  Has 
Many  Fine  Features 

Practical  Builder's  home  of  the 
month  is  important  in  these  days 
of  rising  costs  because  the  design 
and  lines  are  simple,  straightfor- 
ward and  compact.    The  plumbing 
IS  in  one  wall  and  cross  ventilation 
is  provided  in  all  rooms.  The  plan 
can  be  varied  to  a  story  and  a  half 
by  moving  the  linen  closet  into  the 
bathroom  and  installing  a  stair  to 
the  second  floor,  which  would  give 
space   for  a   den,    large   bedroom 
jand  additional  bath,  if  desired, 
i     The    living    room    with    dining 
I  room  "L"  is  well  designed  for  fur- 
Initure  placing  and  will  accommo- 
date full  sized  dining  room  table 
and  chairs  in  the  alcove.    Comer 
cabinets   provide   space  for   linen 
and  dishes.   The  framing  is  simple 
and  economical.   Outside  walls  are 
a  buff  or  white  brick  and  the  trim 
IS  white,  with  shutters  of  blue-gray. 
The  kitchen  arrangement  is  sim- 
ple.   The  space  beneath  the  cor- 
[  ner  cabinet  which  is  usually  wasted 
IS    utilized   for   the    sink    location 
with  a  window  adjacent.   Cabinets 
on  either  side  are  easily  reached, 
as    are    refrigerator    and    range. 
Breakfast  space  is   ample,   pleas- 
antly situated  under  the  window. 

Although  this  is  a  minimum 
house,  providing  the  greatest 
amouflt  of  living  space  for  the 
smallest  amount  of  cost,  its  de- 
sign avoids  the  rubber-stamp  mo- 
notony of  run-of-the-mine  low  cost 
housing,  claims  "Practical  Builder" 
Chicago. 

i      #- 

MORE  HOMES  FOR  VETS 

President  Truman  has  asked 
Congress  to  appropriate  $253,- 
727,000  more  to  buy  an  additional 
100,000  temporary  homes  for  re- 
turning veterans. 


-SC-SC. 
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BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CUmNG    COMPOUND 

EXPANSION    JOINT     COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of   Concrete  Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -      Sag  Francisco      ■       Phone  GArBeld  8768 


LAMINATED  LUMeER 

BEAMS  -  ARCHES 
TRUSSES 


fl^lQISI^ 
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CALIFORNIA  FAIR  LIST 
AVAU^ELE  AT  NO  COST 

California  is  reconverting  at  a 
very  satisfactroy  rate  as  far  as 
her  fairs,  fiestas,  rodeos  and  other 
colorful  events  are  concerned,  ac- 
cording to  the  Travel  and  Recrea- 
tion Committee  of  the  California 
State  Chamber  of  Commerce. 

For  the  first  time  since  the  end 
of  1942,  the  Travel  and  Recrea- 
tion Committee  of  the  California 
State  Chamber  of  Commerce  is 
issuing  as  complete  a  bulletin  of 
these  and  all  of  the  other  colorful 
events  which  have  made  Califor- 
nia noted  throughout  the  world. 
This  first  list  covers  some  200 
events.  Copies  of  this  list  may  be 
obtained  free  of  charge  at  any  of 
the  State  Chamber  offices,  or  upon 
written  request. 


HONDURAS  TIMBER 

Twelve  thousand  acres  of  vir- 
gin timber  land  in  the  Chamele- 
con  Valley,  Honduras,  has  been 
purchased  by  a  United  States  firm 
and  a  50-year  lease  has  been  tak- 
en on  60,000  adjoining  acres,  ac- 
cording to  the  Department  of 
Commerce.  A  sawmill  with  capac- 
ity of  25,000  board  feet  a  day  will 
be  erected.  It  is  expected  that 
large  amounts  of  the  lumber  pro- 
duced will  be  exported. 

# 

FRESNO  HI-JlNKS 

• 

The  annual  Hi-Jinks  of  Fresno 
Builders'  Exchange  will  be  held 
in  the  Basque  hotel.  Mar.  29,  at 
6:30  p.  m.  Reservations  should  be 
telephoned  to  Fresno  3-3277. 


WARD  MAYER 


Gisnl  Grip  Drive  Dowels 


Double    Grip   Spikei 

#i»liA^#|    Timber  Connectors  mnd  Toofs 
TIMBER   ENGINEIRtNG  CO.  OF  CALIFORNIA 


268  Market  St.,  San  Franctsco 
EXbPook3909 


1151  So.  Uroadway,  Los  Angeles 
P Respect  8269 


STRUCTURES 

INCORPORATED 

220  Montgomery  St. 

San  Francisco  4,  CaUf. 

YUkon  0407 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


THE 

BROOKMAN 

COMPANY 


Dealers  ia 


FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING   MATERIALS 


Call  J.  A.  MANCINi.  Owaer 
or  WILLIAM  O'CONNOR 


Temporary  Loeafion 

55  MAIN   STREET    SAN   FRANCISCO    5 

Telephmni)  YUkoi  0717 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tool,  of  AU  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


A 


Sound  Conditioning 

with 

Acousti-Celotex 


iRUJin  PRinis 

are  Laboratory  Controlled 
to    Professional   Painters' 
High  Standards 

iRUJin  pnrnT  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


'|R""M'"nis 


A    new    ORGANIZATION    •!  •xperlenced    MEN 


WESTERN 
ASBESTOS 

COMPANY 

675  Townsend  St.,  Son  Frc.-xisco 
Telephone:  HEmlock  4884 


▼▼  Al%     9w«mlfJLd9 

JUST  RELEASED  FOR 

*  ▼  M  L 1 A  PI     U  21 ,1S 
* 

NEW  6.INCH   I2.GAUGE  STEEL  PIPE 

20.foot  lengths  with 
9Uk:k  couplings 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  LINES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 


For  Full  Information  Contact  Your  Nearest  Dealer 
PACIFIC  PIPE  COMPANY 

Saa  FroBcisco   or   Ookland 

DULIEN  STEEL  PROPUCTS.  INC. 

S«offle   and   Los    4iifeles 

MORSE   BROS    MACHINERY 

Denver,   Colorado 


Publicity  Campaign  To  Lure  Commerce 

To  Bay  Region;  Building  Boom  Promised 

The  San  Franci«ro  Chamber  of  Commerce,  in  cooperation  with 
chambers  of  commerce  of  cities  within  the  11  surrounding  counties, 
has  laanched  an  intensified  campaign  to  bring  more  new  industry  to 
the  Bay  Area  and  suntounding  ter- 


ritory 

The  announcement  was  made 
Thursday  morning  by  Alfred  H. 
Meyer,  chairman  of  the  Industrial 
Committee  of  the  local  chamber, 
at  a  press  conference  in  the  cham- 
ber building,  on  Pine  street. 

"The  new  program",  G.  Lewis 
Fox,  manager  of  the  Industrial 
Department,  said,  "ig  a  regional 
project  to  get  people  to  come  to 
this  area.  Then,  after  they  have 
discussed  their  problems  with  us, 
we  will  turn  them  over  to  the  local 
chambers  who  can  b«st  fill  their 
need.*  " 

"There  Is  very  little  available 
factory  space  in  this  area,"  Fox 
said,  "and  probably  3'^  or  4  mil- 
lion feet  of  floor  s;;;^ace  will  be 
needed.  We  aim  to  ij>ut  over  the 
thought  that  construction  costs  for 
commercial  building  have  risen 
some,  but  have  not  skyrocketed 
like  in  the  home  building  indus- 
try," he  said. 

There  are  several  sources  of  new 
business,  Fox  pointed  out,  all  of 
which  may  mean  a  boom  in  the 
already  busy  construction  indus- 
try. 

The  chambers  will :  urge  expan- 
sion of  present  facilities  of  manu- 
facturers located  here;  assist  the 
conversion  of  war-time  plants  to 
present  needs;  encourage  large 
eastern  concerns  to  establish 
branches  here  in  the  most  central- 
ly located  part  of  the  West  Coast; 
help  industries  to  use  products 
grrown  here  to  expand  or  develop 
new  business;  and  will  invite  new 
businesses  based  on  inventions  and 
developments  to  locate^  in  this  ac- 
tive growing  area. 

"Henry  Kaiser  wanted  a  factory 
here  containing  1,200,000  feet  of 
floor  space  but  we  did  not  have  any 
building  which  would  fit  his  needs," 
Fox  said. 

The  western  market  is  now  suf- 
ficient to  lure  new  business  here, 
and  San  Francisco  is  an  ideal  out- 
let and  port  for  the  potential  busi- 
ness in  the  Orient. 

To  sell  this  islan  the  Chamber  of 


lustrated  with  maps,  photographs, 
charts  and  diagrams  to  convey  the 
wealth  of  opportunity  in  this  area 
for  new  industries. 
,  One  chapter,  "Sites  and  Build- 
mgs,"  shows  how,  within  the  11 
counties,  a  factory  site  to  fit  al- 
most any  need  can  be  found,  and 
lists  the  varied  industries  now  in 
operation  within  the  area. 

A  copy  of  the  sur\^ey  is  on  file 
in  the  Daily  Pacific  Builder  ofllce, 
465  Tenth  street. 

#. - 

Hold  Funeral  Toda? 
For  H.  D.  Dewefl, 
Bay  Engineer 

Funeral  services  will  be  held 
today  at  3  p.  m.  in  the  chapel  of 
the  Oakland  Crematory  for  Henry 
Dievendorf  Dewell,  64,  prominent 
Bay  engineer,  who  died  Wednes- 
day in  Berkeley. 

Mr.  Dewell  during  the  past  30 
years  had  been  connected  with 
many  important  engineering  proj- 
ects on  the  West  Coast,  and  thru- 
out  the  countr>'.  He  was  chief 
structural  engineer  for  the  Pan- 
ama Pacific  International  Exposi- 
tion in  1915,  after  which  he  op- 
ened offices  as  a  consulting  engi- 
neer. He  had  been  practicing  with 
his  son,  Robert  D.  Dewell. 

The  author  of  several  technical 
books  and  numerous  engineering 
articles,  he  received  world  -  wide 
recognition  as  an  authority  on  tim- 
ber structures  and  earthquake  re- 
sistant construction. 

He  was  active  in  many  technical 
and  honor  societies  and  was  a  life 
member  of  American  Society  of 
Civil  Engineers,  of  which  he  served 
as  president,  and,  at  one  time  a^ 
director  of  the  National  society. 

He  belonged  to  the  Structural 
Engineers  Association  of  Northern 
California,  Si^ismological  Society 
of  America,  American  Concrete  In- 
Hi!l?ide  CJub   of  Berkeley. 


Commerce  has  publish.'d  a  compre-   and  Sigma  Xi,  Tau  Beta  Pi,  and 
hensive  survey  of  Bay  Region  in-    Chi  Epsilon,  honor  societies, 
dustrial     factors.     The     brochure,  i      He  is  survived  by  his  wife,  Mrs. 
printed  in  three  color*.<5   and   cost- 1  Ola  Harrell  Dewell,  three  children 
mg  over  $20,000,  is  profusely  il- 1  and   three   grandchildren. 


STUCCO 


/f£IV 

IMPROVED 


More  Yards  Per  Sack  •  Spreads  Easier  •  less  Shrinkage 

PACIFIC    PORTLAND    CEMENT    COMPANY 


Kimsul 


The   Conf rolled    Insulator 
of  Cold,  Heat  and  Sound 


0(f#  ♦©  If,  "l0v«r  Upon   Loyer"  coi«frtteti©»  it  •ilm'i- 

nates   ^ettk  %poH  and   gyaro«t*«s  oRiform   itqh 

imtutafiag  v«fif«  fbrougliouf 

Trmai*d  Agaimf  fire.  Mohf»f.  Vermis  and  Uter** 
feoBomkci.  Light,  foty  fo  Haedh'  and  ip$toU 

GUNN     CARLE     AND     CO. 

20  POTRERO  AWE.       ,  UN.  54«0  SAW  FRANCISCO 


Wide-Flange  and  Standard  l-Beams, 
Chcmnels,  Angles,  Tees,  etc, 

BETHLEHEM   PACIFIC 


COAST 


STEEl         CORPORATION 


5TCEL 


tral   Offices:  San    Francisco 

Oittrict  OfKcM:  SMttie,  Portland,  Los  Angeles,  Salt  Lake  Crtr 

Sfeef  Plants     Seattle,  Sovtti  Son  Francisco,  Los  Angeles 

fobricating  W»rkt .  South  Son  Francisco,  Alomedo,  los  Angeles 

Mil/  Depoft-  Seott^e,  Portland    Son  Francisco     lot  Angees 


The  ORiGmAL  Pre-sealed  Insulated  Pipe 


4 
4 
H 

J        ^1*,^^  For    Maintenance-Free  Service   in 

^     ^^^^"^X  Underground  and  Exposed  Steam, 

<      ^^B     %   ^^^  Hotuater  &  Refrigerant 

4       ^B     1   ^A    ^K""^"-^  P^P^^i  Systems 

-I 

4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
4 
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Write  for 

Full 
Particulars 


T*  M>t     M\KK 


OUR  ANT  INm-ATEOPIPE  COMPANY 
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.  .?A'„0'.AtTO    CAL. 


Olffrlfrvf*^  ffr 

NHL  H.  PETERSON  COMPANY 

1129  FOLSOM  STtEn  SAN  PRANCISCO  3.  CALIF. 

Plio»«  UN<l«r1itll  worn 
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DAILY     PACIFIC    BUILDER 


FRIDAY,  MARCH  22.  1946 
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FIRST  PUBLISHED  TODAY 


Highway    Improvementa 
County 


-Lassen 


DEpIrtmIm"-^  CALIFORNIA 

DmsiON  AC  ?."BLIC  WORKS 
"IVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

special  reference  is  made,  as  follows: 
and      c-     ^°""*y'   between   Viewland 

m^les  !n  r"':.^"''  eight-tenths  (13.8) 
imL«r*  ,.  ^"^*^'  *"  "*  surfaced  with 
^aci'n'g.'^"'^'  '^"^  ^"^  Plant-mlxed 

Bids  are  required  for  the  enUre 
work  descrtbed  herein. 

In  accordance  with  the  crovlHlons 
Of   Section   1770   of   the   Labor   Code 

IsceSXrH™?.'  ''  ^"^'^^^  Works'"??^ 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  wo?k 
to  be  done  to  be  as  follows : 

5'*"'''"V°"  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  ..„ -j  ^ 

Asphalt  plant  mixer  operator"!  i  45 
Asphalt  spreading  machine 

operator   ,  -- 

Flagman JJ^ 

Laborer  .  ^'^ 


Motor  grader  operator 


1.00 

Oil  distributor  boorman*;.!  iSs 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1  85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard)     __  onn 

Roller  operator  tiji 

Tractor  driver  ..  ™"  J' SX 

Truck    driver    (18   cubic'yards     ' 

tZ^I^V^^^^  capacity  or  more)  1.5625 

Truck  driver  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  level  capacity)  .  1  aojk 

Truck  driver  (8  cubic  yai^s 
and  less  than  14  cubic  yards 
water  level  capacity)  .  1375 

Truck    driver    (4    cubic    yards'     ' 
and   less  than  8  cubic  yards 
water  level  capacity)  .  1 1375 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0625 

Any  classification  omitted 
herein  not  less  than 100 

Overtime  — one  and  one-haif  (1%) 
times  the  above  rates. 

Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  If 
applicable  hereto,  of  execuUve  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconslst- 
ency  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highwav  Engi- 
neer, Public  Works  Building;  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict   Engineer    of    the    District    in 

}u  '^*^^,,.*^®  ^°^^  ^^  situated,  and  at 
the  office  of  the  As.sociated  General 
Contractors  in  San  Francisco. 

No  bid  wfll  be  considered  unless 
It  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
IS  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  22,  1946. 

(Dally  Pacific  Builder) 
(Mar.  22-29,  April  5,  1946) 


tion  thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  sball 
control 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Laborer  41.0625 

Well  driller  L70 

Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime — one  and  one-half  (1^^) 
times  the  above  rates.  Sundays  and 
holidays  (except  watchmen,  guards 
and  flagman) — one  and  one  -  half 
dVa)  times  the  above  rates. 
State    Highway    Engineer's    Estimate 

Item  1.    200  lineal  feet  drilling  and 
casing  well. 

Item  2.     30  hours  pumping  well. 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  'HIGHWAYS 
G.  T.  McCoy, 
State  Highwav  Engineer. 
By  C.  H.  WHITMORE, 
District  Engineer,  Dist  IIL 
Dated:  March  22,  1946. 

(Daily  Pacific  Builder) 
(Mar.  22-29,  1946) 
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Highway 


Impi'ovementa 
County 


^Humboldt 


STATE    OF    CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway  Improvement — Yolo  County, 

at  the  State   Highway   Nursery, 

About  Three  Miles   East   of 

Davis  {III-Y0I-6-A) 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 

NOTICE    TO   CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived by  the  Department  of  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  703  B 
Street,  Marysvllle.  California,  until 
2  P.M  o'clock  on  April  4.  1946,  at 
which  time  and  place  they  will  be 
publicly  opened  and  read,  for  per- 
forming work  as  follows: 

Yolo  County,  at  the  State  Highway 
Nursery,  about  three  miles  east  of 
Davis  (III-Y0I-6-A),  water  well  to 
be  drilled  and  cased. 

Plans  and  specifications,  and  forms 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  address. 

No  bid  will  be  considered  unless 
It  is  made  on  a  proposal  form  fur- 
nished by  the  District  Engineer,  and 
is  made  In  accordance  with  the  pro- 
visions set  forth  under  Section  2, 
"Proposal  Requirements  and  Condi- 
tions" of  the  Standard  Specifications. 
Each  bid  must  be  accompanied  by 
a  proposal  guaranty  In  accordance 
with  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Standard 
S]:>eclfi«atlons. 

The  Department  of  Public  Worits 
reserves  the  right  to  reject  any  or 
•II   bids. 

The  quantities  listed  In  the  State 
Highway  Engineer's  Elstlmate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  work  will  correspond 
therewith,  but  reservea  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  work,  as  may 
be  deemed  by  the  Ehiglneer  to  be 
neceesary    or    advisable. 

Bids  are  required  on  the  entire 
work    descrtbed    herein. 

The  rate*  of  wages,  including  or- 
ertime,  holiday  or  Sunday  ratee, 
herein  specified  are  subject  to  the 
effect  If  applicable  hereto,  of  execu- 
tlTS  orders  of  the  President  of  the 
United  States  and  to  any  modiflca- 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  In  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Humboldt  County,  between  Loleta 
and  Fields  Landing  (l-Hum-1-G), 
about  four  (4.0)  miles  in  length,  base 
to  be  reinforced  and  surfaced  with 
plant-mixed   surfacing. 

Bids  are  required  for  the  entire 
work   described   herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    1.75 

Flagman  1.00 

Laborer  ._  1.00 

Motor  grader  operator  „_  1.86 

Oil  distributor  bootman   1.125 

Oiler,  power  shovels  or  cranes  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Roller  operator 1.66 

Tractor  driver  -. _ 1.70 

Truck   driver    (18  cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic    yards 
and  Jess  than  14  cubic  yards 

water  level  capacity)  1.376 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  - 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted  j 

herein  not  less  than _.  1.00      r 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half     (1%)     times    the     above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  I*resldent  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency.  Insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  spec- 
ifications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  In 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in   San  Francisco. 

No  bid  will  be  considered  imless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
.tion  2  of  the  Standard  Specifica- 
tions. Each  bidder  must  be  lionised 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Require- 
ments   and    Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all   bids. 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION   OF  HIGHWAYS 

O.  T.  McCOY 

State  Highway  Engineer 

Dated  March  22.  1946. 

(Dally  Pacific  BuUder) 
(Mar.  22-29,  April  5,  1946) 


imported  borrow  and  surfaced  with 
plant-mixed  surfacing  and  penetra- 
tion treatment  and  a  bridge  to  be 
widened. 

Bids    are    required    for    the    entire 
work  described  herein. 

In  accordajice  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  _...$L40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator    _.  1.75 

Carpenter  1.50 

Cement   finisher  1.76 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)_  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  _ —  1.70 

Concrete  vibrator  operator 1.25 

Flagman  _ 1.0625 

Jackhammer  operator 1.25 

Laborer     1.0625 

Motor  grrader  operator 1.85 

Oiler,  power  shovels  or  cranes..  1.40 
Operatpr  of  power  shovel  or 
other  excavating  equipment, 
.shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic  yard)  _ —  2.25 

Reinforcing  steel  worker 1.60 

Roller  operator  1.66 

Tractor  driver  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  1.2625 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.15 
Any  classification  omitted 

herein  not  less  than _.  1.0625 

Overtime  —  one     and     one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flag^nen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
ine  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  consiQered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  In  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  22,  1946. 

(Daily  Pacific  Builder) 
(Mar.  22-29,  April  5,  1946) 


specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  execuUve  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building.  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contrac- 
tors in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  cm  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  22,  1946. 

(Daily  Pacific  Builder) 
(Mar.  22-29,  April  5,  1946) 

Clearing  the  Rector  Creek  Reservoir 
Site  in  Napa  County,  California 


STATE   OF  CALIFORNIA 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER   RESOURCES 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway   improvements— Siskiyou 
County 


\ 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway  Improvements— Contra 
Costa  County 


STATE  OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIQMWAY8 


NOTICE  TO  CONTRACTORS 


Sealed  proposala  will  be  recetred 
at  the  office  of  the  State  Highway 
Engineer,  Room  37S,  PubMc  Works 
Building,  Sacramento,  Callfomla,  un- 
til 2  o'clock  p.m.  on  April  10,  1M6, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  tn  acoordkaoa 
with  the  specifications  therefor,  to 
whtch  special  reference  Is  made,  aa 
follows : 

Contra  Costa  County  portion*  be- 
tween Pittsburg  and  4  miles  east  Of 
Brentwood  (IV-C.C-7S-C,D),  about 
ten  and  one-tenth  (10.1)  mlloo  In 
I  length,  shoulders  to  be  widenod  with 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Sislciyou  County,  between  Shasta 
River  and  Gazelle  (I  l-Sis-3-B),  about 
seven  and  eight-tenths  (7.8)  miles  In 
length  to  be  surfaced  with  plant- 
mixed  surfacing. 

Bids    are    required    for   the    entire 
work  described  herein. 
STATE   HIGHWAY  ENGINEER'S 

ESTIMATE 
The  State  will  furnish  550  tons  of 
mineral  aggregate  and  38  tons  of 
paving  asphalt  for  use  in  plant-mixed 
surfacing  as  more  explicitly  set  forth 
in  the  special  provisions. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Putlic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dr>erman  or 

fireman   |1.40 

Asphalt  plant  mixer  operator....  1.45 
Asphalt  spreading  machine 

operator   - - 1-75 

Flagman  1-00 

Laborer  1*00 

Motor  grader  operator 1.86 

Oil  distributor  bootman  —  1.126 

Oiler,  pqwer  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  Including  one  cubic  yurd)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard) .  2.00 

Roller  operator 1-66 

Tractor  driver 1-TO 

Truck  driver   (18  cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck  driver    (14  cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4375 

Truck    driver    (8    cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity) LS75 

Truck    driver    (4    cubic  yards 
and  less  than  8  cubic  yards 

water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity) 1.0<B5 

Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
Taea,    guards    and    flagmen) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wag«a,  larhullng  ovor- 
tlme,  holiday  or  Sunday  rates,  abore 


Sealed    proposals   will    be    received 
at  the  office   of  the  State  Engineer, 
Room    401,    Public    Works    Building, 
Sacramento,     California,     until     1:30 
o'clock  p.m.  on  Wednesday  March  27, 
1946,  at  which  time  they  will  be  pub- 
licly  opened   and   read,   in   the   same 
room  of  said   building,  for  perform- 
ing   work    in    accordance    with    the 
specifications  therefor,  to  which  spe- 
cial reference  is  made  as  follows : 
CLEARING  THE  RECTOR  CREEK 
RESERVOIR    SITE     IN     NAPA 
COUNTY,  CALIFORNIA. 
State  Engineer's  Estimate 
Item:  76.5  acres  clearing  the  Rector 
Creek  Site  in  Sections  19  and  20,  T. 
7  N.,  R.  4  W.,  M.  D.  B.  &  M. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Choker  setter  ......Jl.lO 

Hand  timber  faller L25 

Head  choker  setter  1.25 

Laborer  1.00 

Machine  (power-saw)  faller 1.36 

Powderman  « 1.375 

Tractor  operator , 1.70 

Truck    driver     (8   cubic    yards 

watfr  level  capacity  or  more)  1.50 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.26 

Truck   driver    (4    cubic    yards 
and  less  than  6  cubic  yards 

water  level  capacity)  _ 1.10 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.00 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men and  guards) — one  aud  one-half 
(1%)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modifications  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  par- 
ticularly directed  to  the  provisions 
of  Section  7  of  the  Standani  Speci- 
fications published  by  the  Depart- 
ment of  Public  Works,  Division  of 
Highways,  in  April,  1945,  regarding 
the  laws  to  be  observed,  and  Section 
8,  article  (b),  of  the  Standard  Speci- 
fications regarding  assignment  of 
contract,  and  to  Sections  4100  to  4108, 
inclusive,  of  the  Government  Code, 
State  of  California,  regarding  sub- 
contracting and  assignment  of  sub- 
contracts. 

Forms  of  proposal,  bonds,  contructs 
and  specifications  may  be  seen  and 
obtained  at  the  office  of  the  State 
Engineer,  Public  Works  Building, 
Sacramento,  California,  and  they  may 
be  seen  at  the  office  of  the  State 
Engineer,  803  California  State  Build- 
ing, Los  Angeles,  and  at  the  offices 
of  the  Associated  General  Contrac- 
tors in  San  Francisco  and  Los  An- 
geles. 

A  representative  from  the  State 
Engineer's  office  will  be  available  to 
accompany  prospective  bidders  for  an 
inspection  of  the  work  herein  con- 
templated, and  Contractors  are  urged 
to  investigate  the  location,  character, 
and  quantity  of  work  to  be  done  with 
a  representative  of  the  State  Engi- 
neer. 

No  bid  will  be  considered  unless  it 
is  made  on  a  blank  form  furnished 
by  the  State  Engineer  and  is  made 
in  accordance  with  the  provisions  of 
the  Proposal  Requirements  and  Con- 
ditions set  forth  under  Section  2  of 
the  Standard  Specifications.  Each 
bidder  must  be  licensed  and  also  pre- 
qualified as  required  by  law.  (See 
said  Proposal  Requirements  and  Con- 
ditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  of  WATER  RESOURCES 
EDWARD  HYATT. 

State  Engineer. 
Dated  March  15.  1946. 

(Daily  Pacific  Builder) 
(Mar.  15-22,  1946) 


east  of  Ingot  and  Montgomery  Creek 
(I  I -Sha-28-B),  about  nine  and  seven- 
tenths  (9.7)  miles  In  length  to  be 
surfaced  with  plant-mixed  surfacing. 
Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Cod% 
the  Department  of  I*ublic  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  drj'erman  or 

fireman   |1.40 

Asphalt  plant  mixer  operator.-.  1.46 
Asphalt  spreading  machine 

operator    1.75 

Flagman 1.00 

Laborer  1.00 

Motor  grader  operator 1.85 

Oil  distributor  bootman   ^.  1.125 

Oiler,  power  shovels  or  cranes  1J25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  includillis:  one  cubic  yard)  1.85 
Operator  of  power  shove  lor 
other  excavating  equipment, 
shovel     type    controls     (over 

one  cubic  yard)  2.00 

Roller  operator 1.65 

Tractor  driver 1.70 

Truck    driver    (18  cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14    cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1,4375 

Truck    driver    (8    cubic    yards 
and  less  thaJi  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)..-  1.0626 
Any  classification  omitted 

herein  not  less  than _ l.QO 

Overtime  —  one    and    one-half     (1^) 

times  the  above  rates. 
Sundays  smd  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1%)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,   shall   control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Fmacisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  is  made  In  accordance  with 
the  provisions  of  the  Proposal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
Specifications.  Each  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law.  See  said  Proposal  Re- 
quirements and  Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  15,  1946. 

(Daily  Pacific  Builder) 
(Mar.  15-22-29,  1946) 


Highway   Improvement— Siskiyou  Co. 

STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  March  27,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  Is  made,  as  follows: 

Siskiyou  County,  portions  between 
Weed  and  Yreka  (ll-Sis-3-B),  about 
twenty  and  four-tenths  (20.4)  milea 
in  length  to  be  surfaced  with  im- 
ported borrow  base  and  plant-mixed 
surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works 
has  ascertained  the  general  prevail- 
ing rate  of  wages  applicable  to  the 
work  to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   |1.40 

Asphalt  plant  mixer  operator^  1.45 
Asphalt  spreading  machine 

operator   

Flagrman     

Laborer  


Motor  grader  operator  _ 
Oil  distributor  bootman 


1.75 

1X» 

1.00 

1.8S 

1.126 

1.25 


Highway  Improvements— Shasta  Co. 


STATE    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highfvav 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  3.  194«,  at 
which  time  they  will  be  publicly 
opened  and  read  tn  the  Aimembly 
Room  of  said  building,  for  repairing 
State  Highwav  in  accordanoe  with 
the  specifications  therefor,  tc  which 
8r)eclal  reference  is  made,  as  follows : 
Shasta   County,   between   4A   ml  lee 


Oiler,  power  shovels  or  cranes- 
Operator  of  |>ower  shove  lor 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls    (over 

one  cubic  yard) 2.00 

Roller  operator 1.65 

Tractor  driver 1.70 

Truck   driver    (18   cubic   yards 

water  level  capacity  or  more)  1.5626 
Truck   driver    (14   cubic  yards 
and  less  than  18  cubic  yards 

water  level  capacity) 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yatxls 

water  level  capacity) , 1.1875 

Truck  driver  (lees  than  4  cubic 

yards  water  level  capacity) 1.0826 

Any  classification  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1^)  times  the  above  rates. 
The  rates  of  wages.  Including  over- 
time, holiday  or  Sunday  rates  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  of  any  other  authorized 
Federal  officer  or  agency,  Insofar  as 
the  same  may  be  applicable  to  this 
contract  In  case  of  any  inconsistency 
the  rates  fixed  by  any  such  applica- 
ble Federal  order,  whether  higher  or 
lower,   shall   control 

Plana  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
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mento,  California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  district  In  which 
the  work  is  situated,  and  at  the 
office  of  the  Associated  General  Con- 
tractors in  San  Francisco. 

No  bidj  will  be  considered  unless 
it  is  madjs  on  a  blank  form  furnished 
by  the  Siate  Highway  Eng^eer  and 
is  made  |n  accordance  ^ith  the  pro- 
visions of  th^  Proposal  Requlrementa 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specif icationa 


Eaeh  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Reqtilrements  and 
Condltiona) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
aU   bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DrV'ISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  8,  1946. 

(Dallv  Pacific  Builder) 
(Mar.  8-15-22,  1946) 


Bid  Opening  Schedule 


Bid   Op4wilng   Date 


Project         Locatioti   of   Project        Noted  In  Issue 


BUIU)ING  PROJECTS 


3-25—  —Office  Buildings       Salinas 

3-25—  0 :00  P.M.— Plant  Torrance 

3-25—  ll  :30  P.M.— Theater  Sacramento 

3-26 —  4  rOO  P.M.— Newspaper  Plant     Oroville 

3-2ft—  1 :30  P.M.— Wing  Wood.'OTis. 

3-2&— 11:00  A.M—Ser\'ice  Buildings    Terminal  Island 

3-26— 10 :00  A.M.— Store  Building  Los  Angeles 

3-27 —  3  :00  P.M.— Warehouse  San  Francisco 

4-19—  S  :00  P.M.— Fender  Piling  San  Francisco 

3-26—  iK)0  P.M.— Dismantle  HousingAlameda 

3-26—  2 :00  P.M.— Safety  Window  Bo'ts     Alameda 

4-  4 —  12 :(X) P.M— Ferry-  Buildng  Addition     San  Francisco 

4-16—  ^)  :00  P.M.— Citv'Hall  Huntington  Park 

3-27—  C  :00  P.M.— Firebox  Yerrington.  Nev. 

3-27—  $  :00  P.M.— Repair  Roof  San  FYancisco 

3-27—  2 :00  P.M.— Painting  Calexico 

3-27—  i  :00  P.M— Exterior  Painting    Calexico 

3-27—  j!  :00  P.M.— Elevator  Cables       San  Francisco. 

3-27—  t  :00  P.M.— Lock  Boxes  Napa 

3-27—  i  :30  P.M.— Hot  Water  Risers    San  Francisco 

4-  2—  i  :00  P.M— Painting  Kingman.  Ariz. 

3-27—  i  :00  P.M— Firebox  Napa 

3-27—  i  :00  P.M.— Repair  Roof  .San  Francisco 

3-28—  i  :00  P.M— Remodel  Cafeteria  Fresno 


3-30— Id*  :00  A.M— Dormitory 

4-  1—10 :00  A.M.— Residences 

4-  2—  9:00  P.M.— School 

4-  2—  ;>  :00  P.M.— Tank 

4-  2—  i  :00  P.M— Painting 

4-  2—  ^:05  P.M— Fire  Drill  Tower 

4-  2—  2 :00  P.M.— Interior  Painting 

4-  2—  i  :00  P.M.— Painting 

4-  3—  2  .-00  P.M— Elevator 

4-  3—  i  :00  P.M.— Painting 

4-  3—  2 :30  P.M.— Painting 

4-  3— l()i  :00  A.M.— Generators 

4-  4— 1(^  :00  A.M— Cottages 

4-  9— 3  too  P.M..    Cottage 

4-18— 1(|»  :00  A.M.— Residences 

4-24—  2 :00  P.M— Hoistway  Doors 

4-24—  i  :00  P.M.— Elevator  Doors 


Lubbock,  Texas 

Davis  Dam,  Arizona-Nevada 

Stockton 

San  Francisco 

Kingman,  Ariz. 

Alameda 

Tucson,  Ariz. 

Kellogg,  Idaho 

San  Francisco 

Globe,  Ariz. 

San  Francisco 

Central  Valley  Project 

Hungry  Horse  Project,  Mont. 

San  Francisco 

Minidoka  Project.  Idaho 

Prescott,  Ariz. 

Yakima,  Wash. 


3-20 

2-18 

8-21 

8-21 

8-  5 

8-15 

8-19 

8-19 

8-19 

8-15 

8-16 

8-16 

8-16 

8-11 

8-18 

8-14 

8-13 

8-18 

8-18 

3-18 

8-14 

8-13 

8-13 

3-20 

8-12 

2-2T 

8-  4 

8-  8 

8-13 

8-21 

8-18 

8-18 

8-18 

8-18 

8-18 

8-12 

8-18 

2-25 

8-18 

8-18 

8-18 


ENGINEERING  PROJECTS 


3-25—10 :00  AM— Earthwork 
3-25— W  :00  AM— Bridge 
3-25—  3:00  P.M— Dam 
3-25—  •?  :00  P.M— Sewer 
3-2e—  a  :00  P.M.— Arrester 
3-26—  8:00  P.M.— Sewage  Plant 
3-25—  7:30  P.M— Floodlight  Field 
3-26—11 :00  A.M.— Tracks 
3-26—10 :00  AM.— Grading 
3-26—  7  :30  P.M— Streets 
3-26—  9 :  30  AM.— Roadway 
3-26—  3 :00  P.M.— Airport 
326—  8  :!00  P.M.— Water  System 
3-27—  1 :00  P.M.— Embankment 

3-27—  2 :00  P.M.— Highway 

3-27—10:00  AM.— Structures 

3-27—  2:00  P.M.-— Canal 

3-27—  2  .-00  P.M— Bridge 

3-27—  2:00  P.M.— Bridge 

3-28-  2:00  P.M.— Bridges 

3-29—  2:00  P.M— Gate  Frames 

3-29—  9:00  P.M— Ally 

3-29—  5 :00  P.M.— Allev  Paving 

3-29—  2 :00  P.M— RoAiway 

4-  1—  3:00  P.M— LlghUng  Lane 

4-  1—  2 :00P.M.— C^anal 

4-  1— 

4-  1—  —Bridge 

4-  1—  8i:00P.M.— Dam 

4-  2—  3:00 P.M.— Cast  Iron  Mains 

4-  2—  2 :00  P.M.  Needle  Valves 

4-  2—  8:05  P.M— Street 

4-  3— 10:00  A.M— Earthwork 

4-  3—10 :00  A.M.— Earthwork 

4-  3—  2:00  P.M— Highway 

4-  3—  2  :00  P.M— Surfacing 

4-  4—  21:30  P.M.— Dam 

4-  4—  2:00  P.M.— Drilling 

4-  4— 10  "00  A.M.— Road 

4-  8— lOrOOA.M- Alrwav 

4-  8— 101:00  A.M.— Airway 

4-  8— 10 1^00  A.M.— Canal 


Altus  Project,  Oklahoma 
Marin  County 
Encinitas 
San  Pablo 

Boise  Project.  Idaho 
Grandview.  Wash. 
Red  Bluff 
San  Diego 
Los  Angeles  County 
Modeeto 
Wyoming  State 
San  Fram:isco 
Grand  Coulee,  Wash- 
Los  Angeles 
Siskiyou  County 


3-20 
8-10 
8-11 
8-  7 
8-  6 
8-  • 
3-12 
8-12 
8-  8 
8-12 
8-21 
8-18 
818 
3-28 
8-  6 


Tucumcari  Project,  New  Mexico  2-21 


Meroed  County 

Mendocino  County 

Lake  County 

San  Diego  County 

Davis  Dam,  Arizona-Nerada 

Sacramento 

Sacramento 

Idaho  State 

Seattle,  Wash. 

Grass  Valley 


Drainage  Improvements    San  Rafael 

San  Rafael 


Cutler  City,  Ore. 

San  Francisco 

Denver.  Colo. 

Alameda 

Altus  Project,  Oklahoma 

Altus  Project,  Oklahoma 

Kern  County 

Shasta  Cotmty 

Fort  Gibson  Project,  Oklahoma 

Yolo  County 

Otera  County,  N,  M. 

Needles,  Ariz. 

Needles,  Ariz. 

Central  Valley  Project 


4-  8 — 10tOOA.M. — Transmission  Line  Missouri  Basin  Project,  Wyo. 


4-  9— 11 KX)  AM— Dam 

4-  9— 10 rOO AM.— Distribution  Line 
4-10— lOtOO  A.M.— Earthwork 
4-10—10  rOO  A.M.— Excavating 
4-10—  2  ;00  P.M. —Highway 


Caddoa,  Colo. 
The  Dalles,  Ore. 
Central  Valley  Project 
Los  Angeles 
Kern  County 


4-10—  2  [00  P.M.— Highway  Grading  Kern  County 


4-10—  2  lOO  P.M.— Highway 
4-10—10  lOO  AM.— Earthwork 
4-10—  2 1 00  P.M.— Bridge 
4-10—  2  100  P.M —Surfacing 
4-10—  2  ;00  P.M  — Surf aclng 
4-10—  2  lOO  P.M.— Reinforcing  Base 
4-11—  2  too  P.M.— Highway     ^ 
4-15—10  JOO  A.M— Earthwork 
4-15—11 100  A.M.  —Bridge 
4-16—10 100  AM— Canal 
4-17—  2 100  P.M— Tug  Boat 
4-18— 10 100  AM —Canal 
4-18—  2 100  P.M— Bridges 
4-25—  2  100  P.M— Dredging 


Kern  County 

Klamath  Project,  Ore. -Calif. 

Contra  Costa  County 

Lassen  County 

Siskiyou  County 

Humboldt  County 

San  Diego  County 

Columbia  Basin  Project,  Wash. 

Contra  Costa  County 

Balmorhea  Project,  Texas 

San  Francisco 

Central  Valley  Project 

San  Diego  County 

Suisun 


2-3« 

2-28 
S-2f 
2-M 
8-  1 

S-14 
8-18 

3-19 

8-16 

8-11 

8-  8 

8-  8 

8-21 

3-20 

2-18 

3-21 

8-  1 

8-  8 

8-12 

8-12 

S-  8 

8-20 

8-21 

8-18 

8-14 

3-18 

3-19 

8-  S 

8-20 

3-20 

S-  6 

8-12 

3-18 

8-14 

3-16 

3-19 

3-19 

3-19 

3-19 

8-12 

8-15 

3-21 

3-18 

8-20 

8-18 

8-19 

8-19 


SUPPLIES  AND  EQUIPMENT 


3-25—  7  :i30  P.M.— Arch  Castings 
3-26—11  :|00  AM— Cranes 
3-25—     j  —Asphalt 

3-25—      j  — Clocks 

3-26—  — Stairways 

3-25—  2:00  P.M— Pipe 


Red  Bluff 

Hunters  I*olnt 

Sacramento 

Ran  Francisco 

Panama  Canal 

Olla  Project.  Ariaona 


3-25—  2 :00  P.M.— Electric  EqulpmontMlssouri  Basin  Proj.,  Wyoming 


Sacramento 

Colorado-Big  Thompson  Proj. 

Tucumcari,  N.  M. 

Tucumcari.  N.  M 

Sacramento 

Tucumcari,  N.  M. 

Trinity  County 


(3-25—  —Shovel 

3-26 —  2  jOO  P.M— Transformers 
3-26—  2 :00  P.M— Pipe 
3-26—  2:00  P.M— Pipe 
3-25—  —Shovel 

3-26—  2 :00  P.M.— Pipe 
3-25— 2:00  P.M— Dump   Trucks 

3-25—  3:00  P.M — Venetian    Blind    Repairs     San  Francisco 
3-26 —  2 .00  P.M —Tanks  San  Francisco 

3-26—  2:00  P.M. — Conductor  Glendlve.  Mont 

3-20—  1 :30  P.M — Telephone   Equipment     Los  Angeles 
3-26 —  2:00  P.M. — Caterpillar  Parts     San  Francsco 
3-26—  2 :0O  P.M.— Calculating    Machine     Oakland 
3-26 —  3 :00  P.M. — Air  Compressor        San  Francisco 
3-27—  2 :00  P.M.— Capacitors  Phoenix,  Aria. 

3-27—  5 :80  P.M.— Jeeps  Oakland 

3-37—  5 .80  P.M.— Tables  Oakland 

3-27—  5 :80  P.M —Fittings  Oakland 

3-27—  4 :00  P.M— Trucks  Oakland 

3-27—  2:00  P.M — Conductor  Bonneville.  Wyo. 

3-27—  2 :0O  P.M— Conductor  BonneviHe.  Wyo. 

3-27—  2 :0O  P.M —Electric  EqulpmentOentral  Valley  Project 
3-27—  2  :(to  P.M.— Electric  KquipmentMlssouri  Baain  Proj.,  Wyoming 
3-27—  2  :<X)  P.M— Pumpe  Boukler  Canyon  ProjMt 

3-27—  2 :00  P.M —Elevator  Central  Valley  Prc^foet 

3-27 —  7:20P.M. — Pump  Modesto 

3-27—  7:10  P.M— Pump  Modesto 

3-27— 2:«)P.M— CircxUt  Breaker 


3-27 —  — ^Insulatora 

3-29—  2 :00  P.M— Pole  Band 
3-28—  2 :00  P.M.— Cedar 
3-28— 10:|0P.M— Guy  Strand 
3-28—  2  .-00  P.M— Switches 
3-28—  2  K>0  P.M— Switches 
3-28— 2:0OPM     Elea  Ekjulp. 


Parker  Dam  Project,  Arizona 

Panama  Canal 

Kingman,  Aria. 

Phoenix,  Ariz. 

Portland 

Port  Peck,  Mont. 

»V>rt  Peck.  Mont. 

Central  Valley  Project 


3-20 —  2K|0P.M — Garbage  Dispensers    San  Francisco 


San  Frandaoo 
Louise,  Aria. 
San  Francisco 
Smmett.  Idaho 

San  Fra.nrl»co 

San  Francljoco 


3-29—  2 :00  P.M —Tanks 
3-29—  2 :00  P.M— Conductor 
3-2fr—  2 :0O  P.M— McLeod  Tools 
3-29—  2Hk>P.M— Condactor 
2-2^—  3KK)PM— Steel  Car  Wheels 
3-2fr—  3 :00  PM— Springs 
3-«9 —  2  :00  P.M. —Electric  EquipmentPJo  Grande  PpoJ.,  New  Mexico 
4-  1 —  2K>0P.M- — Cement  .Sacramento 

4-  1—  2 :0d  P.M— Pole  Band  ("Jasper,  Wyo 

4-  1 —  2  K» P.M— Aluminum  Medicine  Bow,  Wya 

4-  1— 2 :00  P.M— Conductor  Cody,   Wyo. 

(Continoed  on  Pa^e  Seven) 


3-20 

8-ao 

8-20 

8-10 

8-10 

2-19 

8-  1 

8-18 

8-  6 

•-12 

8-18 

8-14 

8-14 

8-16 

8-16 

8-16 

8-16 

8-18 

8-18 

8-18 

8-21 

8-16 

8-16 

8-16 

8-16 

8-20 

8-14 

t-U 

8-12 

8-  1 

t-M 

S-38 

8-13 

8-14 

8-19 

8-19 

8-19 

8-16 

t-21 

8-14 

8-lt 

8-26 

S-18 

S-18 

8-18 

8-19 

a-i» 
s-n 

s-i» 
t-  1 
s  20 
8-20 
8-ao 


i»»-      • 


FRIDAY.  MARCH  ??   1945 


An  Approach  To  A  Rational  Sulntion 

Of  The 
Earthquake  Problem 


DAILY    PAClPir    oiT.t  r.^^ 


FA0£5 


By 


^    .^  MARK    FALK 
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Partner  of  ERNEST  J.  KUMP,  Architect 
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and   Structural   Engineers   AssociaUon   of   Northern    Califomla^^li^rch   5? 

i  have  been  asked  to  prepare 
this  paper  with  the  idea  in  mind 
that  discussion  on  it  will  lead  to 
a  more  rational  seismic  formula 
than  any  of  those  now  set  forth 
r  J  vast  majority  of  Building 
UKles  with  which  we  are  required 
to  conform. 

The  inconsistencies  of  our  codes 
are  apparent  to  the  most  casual  ob- 
server. Many  communities  —  and 
our  own  City  of  San  Francisco  is 
one  of  them  —  have  no  require- 
ments for  design  against  earth- 
quakes, but  the  largest  of  these 
cities,  at  any  rate,  require  com- 
pliance with  the  State  law  known 
as  the  Rile^  Bill.  This  statute  re- 
quires that  structures  be  designed 
to  resist  two  per  cent  of  the  weight 
thereof  applied  horizontally  there- 
to— a  modest  requirement,  indeed. 
From  there  we  go  by  leaps  and 
bounds  to  the  eight  or  ten  per  cent 
or  more  required  by  other  codes. 
The  examples  cited  are  only  "shot- 
gun" approximations  of  the  de- 
tailed requirements  of  these  var- 
ious codes,  but  no  purpose  would 
be  served  by  setting  them  forth 
in  greater  detail. 

They  will  give  some  idea  of  the 
wide  divergence  of  our  code  re- 
quirements to  those  of  you  who 
are,  happily,  not  too  conversant 
with  the  subject. 

Now  we  all  know  that  the  struc- 
tural engineers  were  consulted  in 
the  drafting  of  these  ordinances 
and  that  both  ends  of  this  some- 
what elastic  yardstick  have  ve- 
hement and  vociferous  advocates 
among  them.  I  fear  that  this  argu- 
ment has  only  tended  to  confirm 
the  opinion  held  in  some  cynical 
quarters,  that  engineers  are  en- 
gaged in  a  vast  guessing  contest — 
and  that  most  of  them  aren't  even 
very  good  guessers. 

Now,  I  can  only  hope  that  I  shall 
not  further  confound  the  subject 
by  contending  that  both  schools  of 
thought  are  correct  in  their  theses. 
However,  the  schools  are  badly  in 
need  of  a  little  bi-lateral  lighting — 
and  it  is  this  that  I  hope  to  be  able 
to  furnish — coming,  as  I  do,  from 
a  long  line  of  bi-lateral-lighters. 

Now  the  ten-percenters  contend 
that  a  ten-percent  earthquake  is 
nothing  more  than  a  moderate 
shock  that  you  can  expect  to  have 
any  where  in  our  state  any  morn- 
ing before  breakfast — that  we  have 
had  20-percenters  and  even  30-per- 
centers  —  and  that  anyone  who 
would  advocate  designing  struc- 
tures gainst  anything  less  than 
the  lowest  of  these  intensities  is  a 
conscienceless  monster  who  ought 
to  be  taken  into  custody  for  the 
good  of  the  community. 

It  is  pretty  hard  to  quarrel  with 
any  of  these  contentions — except, 
possibly,  the  last  one.  As  for  the 
two-percenters,  they  can  point  out 
buildings  which  would  hardly  fig- 
ure to  withstand  a  hearty  blow  by 
the  Big  Bad  Wolf,  but  have  suc- 
cessfully ridden  out  a  couple  of 
right  sharp  shakes  and  they  feel 
that  any  engineer  who  would 
squander  his  client's  money  in  de- 
signing against  ten  -  percent  of 
gnravity  should  have  his  license  re- 
voked on  the  grounds  of  malprac- 
tice or  fraud. 

And  they  have  tried  to  design 
some  of  the  tall  buildings  which 
are  liberally  scattered  through  our 
fair  city  for  these  higher  factors 
and  have  found  that  it  is  prohibi- 
tive to  attempt  to  do  so.  And  so — 
far  into  the  nio'b*^ 


ticity  of  our  materials;  the  de- 
formations due  to  shear,  which  we 
cheerfully  neglect;  or  the  distri- 
bution of  the  stresses  within  the 
section,  which  we  have  simplified 
because  we  know  that  in  the  vast 
majority  of  cases  no  appreciable 
error  is  involved. 

Now,  it  is  doubtless  true,  inso- 
far as  aseismic  design  is  concern- 
ed, that  it  is  "beyond  the  ability 
of  any  mathematician  to  develop 
formulae  which  would  take  accu- 
rate account  of  the  extremely  var- 
iable nature  of  the  factors  involv- 
ed"— the  complexity  of  the  earth- 
quake waves  and  the  structures 
whichfa  capricious  clientele  (and 
we  do  not  here  refer  exclusively 
to  the  architectural  profession) 
ask  us  to  design  to  withstand  them. 
Some  simplifications  of  these  fac- 
tors must  be  introduced. 

Ships  are  designed  to  sag  be- 
tween standardized  waves  or  to 
hog  over  them  and  there  is  no 
loss  of  virtue  in  the  fact  that  in 
a  long  and  vigorous  life  of  going 
to  and  fro  acros  the  seas  our  ves- 
sel may  never  have  encountered 
any  such  idealized  undulations. 
Suffice  it  that  she  survives  the 
duty  for  which  she  was  designed. 

Now,  if  we  substitute  simple 
harmonic  motion  for  the  unpredict- 
able jiggling  of  our  earthquake 
and  assign  to  our  structure  that 
period  of  vibration  which  most 
closely  coincides  with  that  of  sim- 
ilar structures — the  free  period  of 
structures  of  all  kinds  has  been 
determined  experimentally  by  our 
good  friends  of  the  Coast  and  Geo- 
detic Survey— we  can  begin  to  get 
somewhere. 

As  an  approximation,  then,  build- 
ings have  a  free  period  of  from 
1/10  to  1/20  of  a  second  per  story, 

depending  upon  the  type  and  gen-      ,  .  .    -- 

eral   dimensions   of  the    structure.    ^'  gravity  required  for  each  story 
It  isn't  to  important  for  our  pur- |  ^^  ^^  move  down  from  the  top; 


ayailable  to  resist  th«  instantan- 
eous maximum  stresses  generated 
by  an  earthquake  than  we  are  ac- 
customed to  think  of  when  con- 
sidering the  long-time  loading  on 
which  our  maximum  working 
stresses  are  set  up. 

It  is  my  belief  that,  even  after 
the  usually  permissable  one-third 
increase  in  working  stresses  has 
bee  nadded,  we  have  available  at 
least  100  per  cent  additional  before 
the  ealstic  limit  will  be  reached. 
Let  us,  then,  consider  a  one-half 
"g"  'quake  as  a  probably  maxi- 
mum against  which  we  can  hope 
to  design;  divide  it  by  two  for  this 
factor  of  safety  and  by  two  again 
for  the  deformation  of  the  struc- 
ture and  we  come  to  about  12i^% 
for  the  equivalent  static  load 
against  which  is  should  be  de- 
signed. Now,  it  will  generally  be 
conceded  that  this  is  no  particular 
trick;  involves  little  if  any  addi- 
tional cost  to  the  owner  and  gen- 
erally to  be  achieved  by  the  exer- 
cise of  just  a  little  ingenuity  on 
the  part  of  the  structural  engineer. 

All  extraneous  loads  should  be 
forgotten,  such  as  the  fictitious  live 
loads  on  our  roofs  and  the  floors 
of  ordinary  buildings,  or  let  us 
allow  an  additional  five  per  cent 
for  them  and  we  will  come  to  the 
13-1/3%  set  up  in  the  Los  Angeles 
Code  for  a  one-story  building  or 
the  top  story  of  any  building. 

Well,  I  fear  that  the  cat  is  out 
of  the  bag  now  and  it  behooves 
us  to  look  well  to  the  bonds  of  our 
colleagues  lest  our  amiable  dis- 
cussion end  right  here.  I  might 
just  as  well  admit  it — I  am  going 
to  plug  for  some  such  formulae 
as  that  contained  in  the  Los  An- 
geles  City  Code — the  not  so  welF 
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known  factor  of  H  =  W 

AV2  plusn 
in  which  W  equals  the  total  dead- 
load  above  the  floor  under  con- 
sideration and  "n"  is  the  number 
of  stories  above  the  story  being 
considered. 

It  will  probably  be  well  to  pass 
out  to  you  now  a  little  mimeo- 
graphed table  which  I  have  pre- 
pared, showing  the  lateral  forces 
required  by  this  formula  on  a  col- 
umn having  a  dead-load  of  50,000 
pounds  per  story — the  load  that 
would  be  supported  by  one  col- 
umn of  a  20x20  bay  carrying  125 
pounds  per  square  foot  dead-load. 

On  it   is  shown  the   percentage 


Colnmbia  Basin  Two-Mile  Solid  Rock 
Tunnel  Big  EnoiighjoM  Freight  Train 

K-  f  ^pf„"«t  ^\"*'^^"'"«"  *^»»«*°'*  ^o'  th*  million-«rre  Cduta- 
b,a  Basm  Pro,«t  Of  soath-central  Washington,  the  Bureau  of  Recla- 
mation  .s  ca^ng  for  bids  for  driving  a  huge  tunnel,  23  feet  in  diameter 

and  nearly  two  miles  long,  through  

solid  rock  in  the  vicinity  of  Coulee 
City,  Wash.,  and  for  the  building 
of  about  four  miles  of  main  canid 
and  approximately  1,000  feet  of 
concrete  siphon  in  that  area 

The  gigantic  siphon,  larg^t  of 
its  type  m  the  Pacific  Northwest* 
will  feed  directly  to  the  tunnel 
piercing  a  barrier  of  basalt.  The 
two  structures  vdll  be  so  large 
that  a  railroad  locomotive  could 
be  operated  in  them  "with  plenty 
of  rom  to  spare,"  Regional  Direc- 
tor R.  J.  Newell  commented. 

Newell  said  that  bids  on  the 
canal,  siphon,  and  tunnel  will  be 
accepted  by  the  Bureau  at  Coulee 
Dam  until  10  A.  M.,  April  15,  and 
will  be  opened  at  that  time.  He 
added  that  the  early  call  for*  bids 
was  prompted  partly  by  the  fact 
that  large  numbers  of  recordable 
contracts  are  being  received  from 
the  thousands  of  persons  owning 
land  in  the  basin.  These  contracts 
which  guarantee  delivery  of  irri- 
gation water  to  the  hundreds  of 


thousands  of  acres  of  arid  and 
semi-arid  land  in  the  basin,  are  to 
be  signed  and  returned  to  the  Bu- 
reau at  Coulee  Dam  by  April  9. 

"Many  hundreds  of  the  landown- 
ers are  eastern  residents",  Newell 
added,  "and  their  land  cannot  be 
served  by  the  irrigation  system 
unless  it  is  covered  by  a  record- 
able contract." 

Copies  of  forms  and  specifica- 
tions on  today's  bid  call  for  the 
canal,  siphon,  and  tunnel  work  may 
be  obtained  from  the  Bureau  of 
Reclamation,  Department  of  the 
Interior,  Washington  25,  D.  C; 
Chief  Engineer  Walker  R.  Young, 
Customhouse,  Denver  2,  Colo.;  Re- 
gional Director  R.  J.  Newell,  Box 
937,  Boise,  Idaho;  and  Supervising 
Engineer  Frank  A.  Banks,  Coulee 
Dam,  Wash. 

Newell  said  the  successful  bid- 
der must  complete  the  work  with- 
in 900  calendar  days  after  receiv- 
ing the  notice  to  proceed. 


Now,  if  you  can  persuade  two 
of  these  protagonists  to  sit  down 
together  at  a  table — taking  the 
precaution  to  tie  them  firmly  in 
their  seats  on  opposite  sides  there- 
of and  gagging  them  gently  with 
bandanas  —  they  will  nod  in  ac- 
quiescence at  the  interlocutor's 
sage  observations  that  the  percent- 
ages of  gravity  which  they  advo- 
cate are  only  figrures  of  speech  and 
that  the  matter  with  which  we  are 
primarily  concerned  is  the  effect  of 
an  accelerated  movement  of  the 
foundations  upon  the  structure  in 
question. 

Here  at  last  is  an  area  of  agree- 
ment, but  you  can  see  that  they 
are  trying  to  tell  S'ou  not  to  for- 
get that  it  must  be  some  sort  of 
formula  that  can  be  written  into 
an  ordinance.  Fair  enough!  We 
are  an  old  hand  at  the  writing  of 
ordinances  and  are  privy  to  the 
fundamental  requisites  thereof.  It 
would  hardly  profit  us  to  write  in 
something  that  could  only  be  re- 
solved by  the  ministrations  of  a 
mathematical  physicist. 

Now,  you  may  smile  at  the  no- 
tion, but  we  must  be  mindful  of 
the  fact  that  these  learned  gentry 
have,  in  times  past,  fashioned  the 
antecedents  of  the  tools  of  our  pro- 
fessional practice.  These  tools, 
through  long  and  intimate  associa- 
tion, have  become  so  familiar  to 
our  hands  that  we  are  prone  to 
forget  the  arduous  labors  of  the 
minds  which  originally  conceived 
them. 

It  is  far  cry  from  the  cumber- 
some tool  which  was  the  original 
conception  of  the  slope  deflection 
method  to  the  polished  and  facile 
instruments  which  have  been  evolv- 
ed therefrom:  the  Moment  Distri- 
bution of  Hardy  Cross — the  Conju- 
gate Point  Method  of  Leon  Nish- 
kian  or  the  Restraining  Stiffness 
concept  of  Earle  Russell,  to  men- 
tion only  a  few  —  some  one  of 
which  the  structural  engineer  uses 
every  day  and  to  which  his  hand 
has  become  as  accustomed  as  to 
a  glove. 

"Ti-ue  enough",  our  friends  nod,, 
but  one  can  easily  read  their 
thoughts.  "These  are  precise  meth- 
ods which  will  give  answers  as 
exact  as  the  fundamental  equa- 
tions themselves.  The  forces  gen- 
erated on  a  structure  by  an  earth- 
quake are  something  else  alto- 
gether." That  also  is  more  or  less 
true — rather  more  than  less,  prob- 
ably; but,  nevertheless  and  not- 
withstanding, none  of  these  meth- 
ods of  analysis  is  more  valid  than 
the  basic  assumptions  underlying 
them;  he  loads  to  which^they  will 
be  subjected;  the  modulus  of  elas- 


poses  at  the  moment.  It  vinll  change 
appreciably  with  amplitude,  any- 
how, as  certain  stiffening  elements 
within  it  come  into  play  or  are 
fractured  and  so  go  out  of  action. 

It  is  pretty  well  established  that 
earthquakes  have  periods  ranging 
from  one-tenth  of  a  second  to  pos- 
sibly as  much  as  two  second,  but 
the  accelerations  of  these  later 
are  so  low  that  they  need  cause 
us  Ittle  concern.  The  "oomph"  in 
earthquakes  is  pretty  largely  sup- 
plied by  the  acceleration,  particu- 
larly with  reference  to  relatively 
rigid  structures,  and  high  accelera- 
tions are  invariably  associated 
with  short  periods.  Taken  togeth- 
er, of  course,  these  two  are  a 
measure  of  the  energy  generated 
by  the  earthquake— the  amplitude 
of  the  movement,  divided  by  the 
time  involved,  giving  us  the  ve- 
locity of  the  movement,  and  di- 
viding through  by  "time"  again, 
gives  us  the  acceleration — in  the 
familiar  terms  of  feet  per  second 
per  second. 

Now,  if  our  building  in  infinitely 
rigid  we  cannot  evade  the  fact 
that  the  full  acceleration  of  the 
'quake  will  be  imparted  to  it  and 
we  will  be  somewhat  at  a  loss  to 
explain  away  the  fact  that  very 
rigid  one-story  buildings  designed 
for  ten  per  cent  of  gravity  have 
come  through  earthquakes  gen- 
erating 30  or  35  per  cent  without 
damage.  The  answer  lies,  of  course 
in  the  fact  that  there  was  some 
deformation  of  the  structure,  how- 
ever small — some  natural  period, 
however  brief,  so  that  the  full 
force  of  the  'quake  was  n#t  im- 
parted to  the  structure,  or  prob- 
ably more  correctly,  was  absorbed 
in  deforming  it. 

Further,    there    is    orobably    a 
much    greater    factor     of     safety 


the  total  shear  in  each  story  in 
amount  and  then  plotted  to  scale, 
so  that  you  may  see  the  form  of 
the   shear  curve 

Below  the  26th  floor  the  Riley 
Bill  catches  up  with  us  and  we 
must  use  2%  of  gravity  from  there 
on  down — ^which  is  probably  just 
as  well.  Also,  in  passing,  it  may 
be  well  to  note  that  the  wind  force 
will  also  catch  up  with  us  about 
this  time  on  the  broad  face  of  a 
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ula   previously  mentioned. 

It  has,  of  course,  been  scaled  to 
fit  the  diagram  of  the  shears  in 
our  hypothetical  building.  I  do 
not,  nor  do  I  believe  anyone  else 
can,  hold  any  brief  for  the  magni- 
ture  of  the  shears  given  by  this 
formula  or  any  other,  but  I  think 
that  a  study  of  the  subject  will 
lead  you  to  concur  in  the  follow- 
ing  statements    regarding   it: 

First,  that  it'  is  of  the  correct 
shape  to  cover,  as  well  as  any  for- 
mula can,  the  variation  of  shear 
with  height  of  building. 

Second,  that  it  is  a  sound  mini- 
mum as  well  as  the  practical  max- 
imum that  can  be  wi-itten  into  an 
ordinance  to  give  that  reasonable 
degree  of  safety  to  life  and  limb 
which  is  all  that  the  police  power 
of  the  State  can  justifiably  encom- 
pass.   When   the   structural   engi- 
neer  has    reason   to   believe    that 
severer  stresses  may  be  occasioned 
in  a  given  structure  or  that  addi- 
tional strength  or  stiffness  should 
be    provided    to    reduce    probable 
damage  to  equipment,  installations, 
or  expensive  finish,  he  should  con- 
fer with  his  client  as  to  the  ad- 
visability of  providing  for  them. 
A  few  words  more  and  I  shall 
be  happy  to  relinquish  the  podium. 
I  think  that  where  an  appreciable 
change  in  planform  occurs  at  any 
level  in  a  building,  that  level  should 
be  considered  the  "top  story"  for 
the  purposes  of  the  formula  and 
"hould  be  required  to  carry  13-^% 
f  its  own  weight  plus  that  shear 


given  by  the  formula  for  the  por- 
tions of  the  building  above. 

That's  a  somewhat  involved 
statement,  but  I'm  sure  that  you 
follow  me  and  that  it  could  be 
written  into  an  ordinance,  so  that 
its  meaning  would  be  unmistak- 
able. The  reason  for  it  will,  I  be- 
lieve, be  quite  clear  to  most  of 
you  who  have  made  a  study  of,  or 
even  thought  much  about,  the 
stresses  set  up  by  horizontal 
forces  in  structures  which  have 
sudden  changes  in  stiffness  at  dif- 
ferent levels. 

I  think  that  the  frame  of  the, 
building  should  only  be  required 
to  carry  those  shears  that  may  oc- 
cur during  the  erection  of  the 
frame  and  that  the  seismic  forces 
should  be  distributed  to  the  var- 
ious permanent  structural  ele- 
ments of  the  building  in  propor- 
tion to  their  relative  stiffness.  Any 
other  procedure  seems  absure.  The 
formula  should  not  be  used  for 
tanks  and  towers  or  for  stacks 
and  similar  structures.  For  rea- 
sons that  I  do  not  have  time  to 
go  into  now,  I  feel  that  these  al- 
ways present  special  problems  and 
require  the  detailed  study  of  an 
expert. 

Now  let  me  repeat  my  opening 
statement:  that  I  have  prepared 
this  paper  with  the  idea  in  mind 
that  discussion  will  lead  to  a  more 
rationaf  seismic  formula  than  any 
of  those  now  set  forth  in  the  vast 
majority  of  Building  Codes  with 
which  we  are  required  to  conform. 


CONECO 


PRODUCTS 
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C.  R  Concrete  Equipment 

COMPANY 

FORM  CLAMPS  •  SNAP  TiE«  •  SCIIBCD 

SUPPORTS    -    COLUMN    CLAMPt 

SHORES  -  RAWL  PLUGS      STAR  DfllLLt 

ELECTRIC    HAMMERS    •    ELECTRIC 

DRILLS   •   CURING   COMPOUND 

MULTIPLEX  SAWS  •  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.   16tli  St,  Oydand,  CiJtf. 
TEmplebar  1405 

24-HOUR  PHONE  SERVICE 


IRE   ROPE  AND  FITTINGS 
BALL  &  ROLLER   BEARINGS 


GEORGE  M.  PHILPOTT  CO. 

BRYANT    bet.  9th   and    10th    STS.,   S.    F. 


I  mlock 


MASTER  GASOLINE  GENERATORS 

Portable 
ghting  Plants 

From 
650  WatU  to  15  KW 


Generate  Your  Own 
Electricity  Right  on  Job 

-  } 


AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  St. 


''cA2.""".rnAMr?r7n      ^^'  MArket  1651 

SAN    FRANCiSCO 


ENT 


BIG  UNITS 


SMALL  UNITS 
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Contact  your  nearest  Wemco  office 
for  fast,  guaranteed  Wemcd  Rental 
Service  on  air  compressors  and  tools 
of  all  sizes. 


AiP   COMPRFSSOR 


AUTHORIZED  DISTRIBUTORS  C^  •  C  A  G  O      PnEUA^ATiC  ^iP  coMPRFSSORS    .iU 

WESTERN    MACHINERY    COMPANY 


'  6'"}  ■  C-.'- O'V   S"S  tf  ■ 


BUILDERAOS 


For  Construction  Equipment,  Rentals,  Sales 


COMET  SAWS 


Vi  to  10  H.  P. 


Electric  Table  Saws   •   Band  Saws   •   Gas  Table  Saws 
Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Saws 

SALES     •     RENTALS     •     SERVICE 

KJiKR  EQUIPMENT  ( OMPANY 

160  T«.U.  Sl,f.t    SrWl,SSS''»>'*'l""'" 


H 


Saw  &  Tool  Co. 


avcn  oaw  &  loo 

NORTHERN  CALIFORNIA  DISTRIBUTORS  FOR 

Mf^  w    ▼'▼   JPTfc.  Mmi  m         CP  •»   ▼▼    ^P 

»^tol5H.P. 

FOi 

WOOD    •    METAL   •   STONE 

• 

SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    •    Drills    •    Sanders 
STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers,  Drflls,  Screwdrivers,  Mefa!  Shears 

80ICE. CRANE  &  DURO 

Woodworking  Power  Tools 

LOGAN  METAL  LATHES 
Large  Sfocit  on  Hand  for  immediate  Delivery 

SALES    •    RENTALS    *    REPAIRS 

PERSONAL  SERVlck  —  24  HOUiS  a  DAY  DURING  EMERGENCY 


SAN  FRANCISCO 
1072-1078    Howard    Strtet 

HEmlock  6212 


OAKLAND 

950  East  14th  Street 

eUncourt  3742 


C8  COMPRESSOR 


FROM  BACON! 

The  righ*  size  compressor— the 

air  tools  you  need— in  first  class 
working  condition.  Rental  ar- 
ranged for  just  as  fast  as  you 
can  dial  the  telephone  ol  the 
nearest  Bacon  office. 


t  tea 


BUILDERADS   SELL   AND    RENT   CONSTRl  CTION    EQUIPMENT 

WHEN     COMMUN'CATI^G     WiTH     ABOVE      ADVERTISERS 
PLEASE    MENTION    DAtLV    PACtFiC    BUU..DEP 
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DAILY     PACiFir     BUILDER 


ADVANCE  CONSTRPCTION  REPORtS 


FRIDAY,  MARCH  22,  1946 


DAILY  PACIFIC  BUILDER 

iMued  Evry  iB.mi„a.  Except  ftaturday,  Supdgy  and  Lagal  Hllday* 

Pac*fi^cS?  S^5£SJ! J*  ^®  pioneer  conetrucUon  dally  <rf  ttaa 
ooTering  all  ^rSS^»«,nHf°'"P**^»  °*^'«  reporting  .eiVlM 

Conatnjctlon  Re^rta  A  S^  v.^."^  •  ^^^«^«» 
Aval  «.<•.-.   1^.'^*''^  •'^  i-»eca.I  r>iews[>aper  of  ean- 

circulation  aa  defined  by  thr§5pertor 

^ovrt  of  San  FrancUco  County, 

W«0  Dei   Month-  iw    SUBSCRIPTION   RATES: 

WOO  De.  Month:  MO  per  Year  (Payable  In  Advanoa).  SInfIa  Copy,  IB* 

Srs!l[^#S»Sof.?*^"S'^f,'  ""^"^^  -^"'y  25.  1907.  at  the  post  office 
at  San  Pranclaco.  California,  under  the  Act  of  March   3.  187» 

•  — — — _ 

__  ^  ^  Publisfied  by 

STARK.RATH  PRirfnNG  4c  PUBLISHING  CO.     -•^ 
Under  a  maiumrement  a|jT««ni«nt  ynA 
.   P  „  ^P-  W.  DODGE  CORPORATION,  Owimt 

ACC  51'^^Y"^'^'  "'*••■  ^    ^-  0DGER8,  Advrtliing  Managor 

455  Tenth  St.,  San  Francisco  3  T«L:  MArk«t  7110 
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BUILDING  SECTION 


3/22/46 

CONTRACT    AWARDED 

REMODEL,   STORE  BLDG. 

Cost,  J75,000 

SACRAMENTO,  Calif.  SE  Cor.  10th 
and   J   Streets. 

Existing  brick  structure  to  be  de- 
molished to  basement,  new  foot- 
ings, sidewalk,  etc.;  also  hydraulic 
freight  elevator;  steel  frame  and 
wood  floor  joists  and  brick  walls; 
first  floor  and  basement  to  be  mer- 
chandise store,  also  a  mezzanine 
floor;  second  floor  to  be  public 
offices,    conference   room,   etc. 

MerchfilndJse  Store  Lessee — ^Joe  Sun 
&  Co.,    Sacramento. 

Architect  —  Frederick  S.  Harrison, 
1206  Elks   Bldg.,   Sacramento. 

MgT.  of  Constr. — Central  California 
Constr.  Co.,  Capitol  National  Bank 
Bldg.,   Sacramento. 

Heating,  Ventilating  and  Sheet  Metal 
— M.  R.  Carpenter,  907  Front  St., 
Sacramento. 

Plumbing,  Dralnajre.  Etc.— Lieonard 
U.  Plummer,  1019  J  St.,  Sacra- 
mento. 

Terra  Cotta — Gladding,  McBean  and 
Co.,    Lincoln,    Calif. 


NEWS  INDEX 

For  convenient  reference,  new* 
reports  in  this  section  are  classi- 
fied as  follows: 


Commercial   BIdgs. 
Educational   BIdgs. 

Hospitals    

industrial    SIdgs.   . 
Public    Buildings 


1-  8 

9-10 

11 

12-13 

14-17 

Religious    Buildings   18-19 

Social,  Recreational  BHgs.  20-21 

Residential    Buildings   22-26 

Transportation   BIdgs. 27 

Miscellaneous  BIdgs.  ..._ 28-so 
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1-8 — COMMERCIAL  BLDGS. 

3/22/46  •     7 

WORK   UNDER  WAY 

STORE    ADDN  Est.   Cost,   |18.000 

MILL  VALLEY,  Marin  Co..  Calif. 
South  side  Locust  Street.  200  feet 
east  of  comer  of  Locust  and  Mil- 
ler. 

Addition  to  Efficiency  Food  Market 
building  to  be  divided  into  two 
stores  on  the  ground  floor  and  two 
.1-bedroom   apts.    on   2nd   floor. 

Owner — Manuel  S.  Azevedo,  127  Syc- 
amore Ave.,  Mill  Valley. 

Contractor — J.  J.  Homsby,  13,5  Ever- 
green  Ave.,   Mill   Valley, 
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3/22/46  •• 

WORK  UNDER  WAY 

THREE  STORES      Est.  Cost.  $18,500 

SAN  CARLOS.  San  Mateo  Co.,  Calif. 
El  Camino  Real. 

Construction  of  three  reinforced  con- 
crete stores. 

Owner — G.  B.  Merritt. 

Architect— John  Davia  Young,  North 
Lemon  Ave.,  Menlo  Park. 

Contractor— Chester  W.  Williamson. 
938  Villa  St.,  Mountain  View. 


•• 


3/22/46 

CONTRACT   AWARDED 

^}^^^^'^A.B.KET       Est.  Cost.  $85,000 

MILL  VALLEY.  Marin  County,  Calif. 
Comer  Locust  St.   and  Miller  Ave. 

Construction  of  supermarket  and  pro- 
fessional office  building  (100x80  ft  ) 

©wner— Manuel  S.  Azevedo,  127  Syca- 
more Ave.,  Mill  Valley. 

Contractor— Joe  Homsby,  135  Ever- 
green Ave.,  Mill  Valley. 


3/22/46  < 

WORK   UNDER  WAY 

REMODEL  STORE  BUILDING 

Estimated  Cost,  $80,000 

SACRAMENTO,  Sacramento  County, 
Calif.  13th  and  I  Sts. 

Modernization  of  exterior  and  com- 
plete rebuilding  of  interior  of  auto 
display  building,  Including  installa- 
tion of  new  fixtures  and  equipment 

Owner— Lester  Motors,  Ford  dealer, 
13th  and  I  Sts.,  Sacramento. 


3/22/46  •♦     4 

BIDS  WANTED— TO  CLOSE 
APRIL  10,  2  P.  M. 
ENTRANCE  SWITCH 
OAKLAND,    Alameda    County,   Calif. 
U.  S.  Post  Office  and  Courthouse. 
Furnish    and    install    new    main    en- 
trance switch. 
Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838   U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Plans  and  specifications  are  obtain- 
able   from   the    above    office    of    the 
district  engineer. 


3/22/46  •    •    I 

TO  START  WORK 

QUICK  FREEZE   PLANT 
wr^r^T^T  ..  Est    Coat,    $350,000 

WOODLAND,  Yolo  Co.,  Calif.  North 
of  Marvin  Landplane  Company  on 
KJiighia  Landing  -  Woodland  high- 
way. * 

Construction    of    one-story    concrete 
quick    freeze    plant    to    cover    five 
acres,    and   freezing   wart-house. 
Owner— Karl  H.  Koch,  25  Court  St., 

Woodland. 
Plans  by  Owner. 

Contractor— Empire  Constr.  Co.,  344 
Harriet  St,  San  Francisco. 
Ground  will  be  broken  in  three 
or  four  weeks  and  completion  is  ex- 
pected by  Sept.  1.  CostH  include 
$200,000  for  the  buildmg  and  $150,000 
for  equipment,  bringing  the  total  cost 
to  $350,000. 
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3/22/46  • 

TO  START  WORK 

DEPARTMENT    STORE 

Est  Cost,  $100,000 

RICHMOND.  Contra  Costa  Co.,  Cal. 
Tenth  Street. 

Construction  of  new  2-story  depart- 
ment store  and  remodelUig  of  the 
Keller  building,  both  structures 
on  10th  Street  and  will  be  inte- 
grated with  the  Annex  building 
on  9th  S^  The  Tenth  Street  front- 
age will  be  125  feet 

Owner— Alberts,  Inc.,  835  Macdonald 
Ave.,  Richmond.  i 

Plans  by  Owner.  ' 

Contractor— Empire   Constr.   Co.,   344 
Harriet  St,    San   Francisco. 
Work  will  start  within  a  week  to 

ten  days  and  completion  is  expected 

by  August   or  September. 


, BONDS  DEFEATED 

I  SCHOOL  ADDITIONS     Cost  $800,000 

I  REDWOOD    CITY.    San    Mateo    Co., 

Calif.    Sequoia   High    SchooL 
,  School    additions,    including   machine 
'     shop  and  mechanical  drawing  build- 
ing,    $69,000;     recreation     building, 
$18,000;  new  main  boys'  gymnasium 
room,  $137,000;  16- room  commercial 
wing.   $119,500;    little  theater,   $40,- 
000;  auto  shop,  aeronautics,  forging 
and  welding  unit,  $72,400;   improve 
girls'    gymnasium,     $53,500;    home- 
making,    fine    arts,     language    and 
mathematics  building.  $190,530;  fun- 
damental   shop    unit.    $25,000;     re- 
modeling academic  building.  $15.000 ; 
cafeteria  and  health  unit.  $17,000. 
Owner — Sequoia  Union    High    School 
District.  A.  C.  Argo.  superintendent, 
Broadway,  Redwood  City. 
Architect — Not  announced. 

The  district  defeated  a  proposal 
March  19  to  issue  bonrs  in  amount 
of  $1,500,000  to  finance  the  above 
construction  and  two  new  high  school 
buildings.  The  next  meeting  of  the 
board  will  be  held  April  19. 


Empir*    Constr.    Co.,    344    Harriet 
St.    San   Francisco. 

MacDomald,    Young   &    Nelson.    121 
Montgomery    Street    San    Francisco. 

Daley    Bros.,    426  Bryant    St,    San 
Francisco. 

Transwestem    Constr.    Co..    Rialto 
Bldg.,  San  Frandsca 

Radimann-Guisto,    40    Ringold    St, 

San  FrM  Cisco. 

Erbent)raut  &.  Summers.  446  8th  St. 

San  Fitanclsco. 

Russell  A.  Cullen,  478  Jackson  St, 
San  Francisco. 

Peter  Kiewit  Construction  Co.,  443 
Post  St,  San  Francisco. 

A.    Farlnell    Blair,   9   Main   St,   San 
Francisc<!>. 

M.   J.   SOng,   Inc..  231  Franklin   St, 
San  Fradcifioo. 


warehouse    (600x300    ft)    to    cover 
90,000  square  feet 
Owner— Coca-Cola   Co.,   1560  Mission 
St,  San  Francisco,  MiiAn  l.  Jacobs, 
manager. 
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3/22/46  ••     6 

PLANS   COMPLETED 
STORE  BUILDING  Cost  $30,000 

FRESNO,  Fresno  County,  Calif.  "^ 
Construction     of    one-story    class    C 

store  building. 
Owner— J.  C.  Millet  Co. 
Architect  —  Irvin    William    Goldstine, 

821  Market  St.,  San  Francisco. 


3/22/46  • 

CONTRACT   AWARDED 

REMODEL  STORE  Cost,  $20,000 

SACRAMENTO.  Sacramento  County, 
Calif.  1209  J  St 

Remodel  interior  and  exterior  of  store 
i     building  into  drapery  shop. 
}  Owner — Thomas  Thompson. 
I  Architect— S.   Louis  Barovetto,   620% 
i     I   St..  Sacramento. 
I  Contractor  —  Harry     W.     Robertson, 
!     2917  T  St.,  Sacramento. 


3/22/46  •     5 

TO  START  WORK 

DRIVE-IN  RESTAURANT 

Estimated  Cost  $60,000 

CORTE  MADERA,  Marin  Co.,  Calif. 
Corte  Madera  Rd.  intersection  and 
Highway  101. 

Construction  of  modem  drive  -  in 
fountain  an  drestaurant  (265xl85x 
265  ft),  circular,  with  half  of  front 
walled-in  glass,  to  seat  50  persons ; 
parking  space  to  accommodate  50 
cars;  to  be  called  "The  Circle." 

Owner— E.  C.  Noon,  616  Main  St, 
Sausalito,  and  O.  M.  Leth-Welle, 
San  Francisco. 

Architect— Conrad  T.  Kett  76  Cres- 
ciente  Dr.,  Sausalito. 

Contractor — DeLuca  &  Son,  1745  Fil- 
bert St.,  San  Francisco. 


•* 


3/22/46 

PREPARING  PLANS 
I  GARAGE  Cost,   $175,000 

■SAN    FRANCISCO.     N.    Turk,     137.6 
I     Leavenworth. 
;  Construction   of  three-story  class   B 


'     garage. 


3/22/46  ••     4 

PREPARING  PRELIMINARY 

PLANS 

OFFICE  BUILDING        Cost,  $800,000 

BERKELEY,  Alameda  Coimty,  Calif, 
Center  St.  near  Milvia. 

Construction  of  six-story  office  build- 
ing containing  approximately  17,- 
000  sq.  ft  of  office  space  for  each 
floor. 

Owner — State  Farm  Insurance  Co., 
Nerval  P.  Goelzer,  vice-president 
2054  University  Ave..  Berkeley. 

Architect— James   W.    Plachek.    Mer- 
cantile Bldg..  Berkeley. 
Plans    provide    for    one    additional 

stor>-  to  be  added  later. 


Owner— Yellow  Cab  Co.,  245  Turk  St, 
San  Francisco. 

Architect— Albert  F.  Roller,  1  Mont- 
gomery St,  San  Francisco. 


13/22/46  •     •     5 

I  PREPARING    WORKING 
,  DRAWINGS 

SHOP  Est.   Cost,   $18,000 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. 

Construction    of    1-story     r^nforced 
concrete   bakery   shop. 

Owner— Withheld. 

Architect— C.    J.     Ryland,     Box     847, 
Cannel. 


9- 1 0— EDUCATION  AL 
BUILDINGS 


' 3/22/46 

BOND   DEFEATED 

HIGH  SCHOOL  Cost,  $350,000 

REDWOOD    CITY,    San    Mateo   Co., 
'     Calif.  Menlo  Park  area..  ', 

!  Construction  of  new  high  school 
'  building  to  include  12  classrooms, 
3  science  laboratories,  clothing  lab- 
I  oratory,  office,  service  area,  cafe- 
■  teriar.  a  little  theater  with  capa- 
I  city  of  400  seats,  general  shop  and 
'     gymnasium. 

Owner — Sequoia   Union    High    School 
j     District,  A.  C.  Argo.  superintendent, 

Broadway.  Redwood  City. 
!  Architect — Not  announced. 
{     The    district    defeated    a    proposal 
!  March   19  to  issue  bonds  in   amount 
i^f    $1,500,000    to    finance    the    above 
!  project  and  two  other  projects. 


3/22/46 

TO   STAflT    CONSTRUCTION 
]MFG.    BLDG.  Cost   $60,000 

[lilCHMOlND,  Contra  Costa  Co..   Cal. 

1141   S0uth   14th  Street 
I  Construction    of    masonry    mfg.    and 

office  building. 
Owner— National    Oil    Products    Co., 

1141   S  14th   St.  Richmond. 
Consractdr— W.  K  Owen,  6755  Land- 
gren  AVe..  Emer>-vHle 


•• 
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; 3/22/46      1 

iPlanneIo 

I  PLANT    Eat  Cost  $100,000 

■SAN  MATEO.  San  Mateo  Co.,  Calif. 
I     Baysfliote  Highway  between  Tilton 
!      Ave.  and  Monte  Diablo. 
Construction    of    bottling    plant    and 


3/22/46  • 

BIOS   WANTED 

FORT  PECK,  Mont— UnUl  April 
12,  11:00  A.  M.,  new  bids  will  be  re- 
ceived by  the  U.  S.  District  Engi- 
neer  Office.  Fort  Peck,  Mont,  for 
furnishing  labor,  material  and  equip- 
ment in  connection  with  construc- 
Uon  of  jobs  (1)  and  i2)  at  the  Fort 
Peck  power  house,  Fort  Peck,  Monf 
Serial  No.  24-016-46-19. 

Plans  and  specifications  are  avail- 
able from  the  above  office  upon  de- 
posit of  $50  for  Job  (1)  and  $25  for 
Job  (2).  A  bid  bond  in  amount  of 
20%  oX  bid  required. 

JOB  No.  1 
The  removal,  salvage,  disposal,  or 
replacement  of  certain  specified  ex- 
isting temporar>'  covers  or  bullc- 
heads;  placing  all  specified  relnf. 
concrete  work,  grouting  and  pressure 
grouting  in  the  Fort  Peck  Power 
House,  penstock  area  and  Main  Con- 
trol Shaft  No.  1  and  No.  2;  instal- 
lation of  two  (2)  butterfly  valves  in 
Nos.  1  and  2  penstocks,  respectively; 
furnishing  and  installing  the  speci- 
fied portion  of  the  structural  steel 
and  reinforced  concrete  deck  over 
the  penstock  area;  installation  of  a 
20,000-hp.  water-wheel  turbine  and 
its  associated  hydraulic  governor; 
installation  of  reinforced  concrete 
foundations    for    16.667    kva     (15,000 


PLAN 


C     /^  T|T 


FILE 


^  The    following    list    of    plans    and    specifications    for    construction 

1  proJ«<>t»  are  now  available  for  Inspection   at  the   office  of   DAILY 

i  PACIFIC   BUILDER,  465  Tenth   Street,   San    Francisco. 


•  • 
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3/22/46  •     •     3 

PREPARING    WORKING 
!  DRAWINGS 

j  GARAGE  BLDG.       Est  Cost  $30,000 
j  MONTEREY,   Monterey   Co.,   Calif. 
[Construction    of    reinforced    concrete 

garage  building. 
I  Owner— Withheld. 

Architect— C.    J.     Ryland,    Box    847, 
Carmel. 
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NEED  MATERIALS? 


3/22/46  • 

CONTRACT   AWARDED 

MACHINE  SHOP    Est.  Cost,  $400,000 

SUNNYVALE,  Santa  Clara  Co..  Cal. 
East  and  west  sides  of  present 
plant 

Construction   of   three  new   units  to 
Include   machine    shop    (400x60-ft) 
and  tool  sheds   (235x50),  all  of  re- 
inforced   concrete    construction. 

Owner— Wooldridge  Mfg.  Co.,  Hendy 

Ave.,  Sunnyvale, 
j  Contractor— Earl  W.  Heple,  494  Del- 
mas  Ave.,  San  Jose. 

Plans  by  Contractor. 


3/22/46  • 

PLANS  COMPLETED 

SCHOOL  ADDN.  Coat,  $30,000 

SAN  ANDREAS.  Calaveras  Co..  CaL 

Construction  of  one  classroom  and 
one  all-purpose  room  at  elemen- 
tary  school;   frame  and  stucco. 

Owner  —  San  AndreaF  Elementary 
School  District 

Architect — (Jeo.  C.  Sellon,  California 
State    Life    Bldg.,    Sacramento 

3/22/46  •     8 

WORK    UNDER  WAY 
STORE   BLDG.        E.st.   Cost,   $100,000 
FRESNO.  Fresno  Co.,  Cal.    NW  cor 

N  and  Stanislaus  Streets. 
Construction    of   1% -story   sales   and 

service   bldg.    (150x75). 
Owner  — Slos.s     and     Glikbarg,     2005 

Broadway,    Fresno,    E.    A.    Harris. 

Manager. 
Contractor  —  Trewhitt.   Shields  and 

Fisher.     1501     Pacific     SW.     Bldg.. 

Fresno. 
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I  3/22/46 

PLANS  BEING   FIGURED—BIDS 
OPEN    APRIL  12 
OFFICE  AND  LABORATORY 
RICHMOND.  Contra  Costa  Co..  Calif, 
Construction    of   office    and    labora- 
tory building. 
Owner  —  Calif omia    Research    Corp., 

200  Bush  St..  San  Francisco. 
Plans  by   engineering  department  of 
owner. 

Plans   are   being  figured   by  a   se- 
lected list  of  contractors. 


3/22/46  ••     9 

ARCHITECT  SELECTED 

HIGH  SCHOOL  WING 

Approximate  Cost,  $100,000 

ALAMEDA,   Alameda   County,   Calif. 
Alameda  High  School. 

Construction    of   new    west    wing   to 
replace  old   wing   now   condemned. 

Owner — Alameda  Unified  School  Dis- 
trict, William  G.  Paden,  secretary 
2267  Alameda  St.,  Alameda. 

Architect — Ernest   J.   Kump   Co.,    25 
Kearny  St,  San  Francisco. 


3/22/46  •• 

FUNDS  AWARDED 
SCHOOL  BLDGS.     Est.  Cost  $125,00( 
SANTA  PE.  Santa  Fe  County,  N.  M 
Construction    of    two-story    addltloi 

having    8    classrooms,    auditorium 

gymnasium  and  auxiliary  rooms. 
Owner— Santa  Fe  School  District.   ; 

C.   Harvey,   president   of  Munlcipt 

School  Board,  Santa  Fe. 
Engineer— John    Gaw    Meem,     Sant 

Fe.  N.  M. 

The  Bureau  of  Community  Facll 
ties.  Federal  Works  Agency.  2223  Fu 
ton  St.,  Berkeley.  Calif.,  awardi 
funds  in  amount  of  $5265  to  assist  i 
preparation  of  plans. 


3/22/46 

BONDS    DEFEATED 

HIGH   SCHOOL  Cost.    $350,000 

REDWOOD  CITY.  San  Mateo  Co., 
Calif.  Bourdette  property  between 
San  Carlos  and  Belmont. 

Construction  of  new  high  school 
building  to  Include  12  classrooms,  3 
science  laboratoies.  clothing  lab- 
oratory, office,  service  area,  cafe- 
teria, a  little  theater  with  capa- 
city of  400  seats,  general  shop  and 
gymnasium. 

Owner — Sequoia  Union  High  School 
District,  A,  C.  Argo,  superintendent, 
Broadway,  Redwood  City. 

Architect — Not  announced. 
The    district    defeated    a    proposal 

March   19  to   Issue   bonds   In  amount 

of    $1,500,000    to    finance    the    above 

project  and  two  other  projects. 


3/22/46  ••     9 

BONDS   VOTED 

SCHOOL  ADDITION 

NEVADA  CITY.    Nevada   Co.,   Calif. 

Construction  of  additions  and  altera- 
tions to  school  building.  ^ 

Owner — Union  Hill  School  District 

Architect — Not  announced. 

The     school    district    voted     bonds 

March    19   in   the  amount   of   $18,000. 

proceeds    of    which    will    be    used    to 

finance  the  above  construction. 


Work 


Location 


Bid  Opening  Date 


Clayton   and    Ygnacio   Canals 
Speciflcajtion    No.    1188 


Central  Valley  Project 


3-27 


SUB- BIDS  Wanted 


General  m>n*ra«tors  desiring  sub-bles  on  any  Job  are  invited  to  maite  Itnown 
I  their  requirements   In   this   celumn.    There   is   no   eharge   for  this   servioe. 


N,  Rothman  Factory,  South  San  Francisco;   Bids  open  March  26,  2  P.  M. 
R.  A,  Ctullen,  478  Jackson   St,   San   Francisco    (SUtter   1951). 
Carrico  &  Gautler,  365   Ocean  Ave..   San   Francisco    (JUniper  4-8081  > 
MacDonald,  Young  &  Nelson,  127  Montgomery  St,  S.  F.   (SUtter  8296) 
Transwfl'stem  Constr.  Co.,  Rm.  825,  Rialto  Bldg.,  S.  F.    (DOuglaa  5708 > 
Rademann-Gulsto,   40  Rfngold   St,    San   Francisco    (MArket    8151) 
Peter  Klewlt  Sons'   Co,  442  Post  St..   San   Francisco    (EXbrook  5738) 
Empire  Constr.   Co.,  .344   Harriet  St,   San  Francisco    (HEmlock  3400) 
M.  &  K.  Corp.,  200  Plnuicial  Center  Bldg.  San  Francisco  (ElXbrook  7624^ 
M,  J.  King,   Inc.,  231   FrankUn   St,   San   Francisco   (UNderhlU  8209) 


'  Garage,   R.  Casazza,   Lomita   Park;    Bids  open    March  22,  11    A.  M. 

MacDonald,  Young  &  Nelson,  127  Montgomery  St,   S.   F.    (BUtter  8296) 


Remodel  Fortuna  Market,  18th  and  Connecticut  S.  F.;   Bids  open  March  22 
A.  J.  Hopper  Co.,  243  Langton   St,   San  Francisco    (MArket  7070) 
■ 
Warehouse   and    Office,    Firebrick   Supply,    18th    and    Indiana    Streets,    San 
FrancVsoo;    Bids  open   March  27,  3:00  P.  M. 
A.   J.  H0pper  Co.,  243   Langton   St.,   San   Francisco    (MArket   7070) 
M.  J.  King,  Inc.,  231  Franklin  St.,  San  Francisco   (UNderhill  8209) 


Office  and  Lab.  Bldg,,  Calif.  Research  Corp.,  Richmond;   Bids  open  April  12 
E.   S.   McKlttrick  Co.,   610   16th   Street.   Oakland    (TWln   Oaks   5070) 


CONTRACTORS . . , 

See  119  regarding  Iroprovement  District  job.«.  We  handle 
colledtions;  buy  WarraBt«»  or  Bonds  on  all  1915  or  1911  Act 
Distrkts.    Telephone  GArfield   SOno 

HANNAFORO    8,    TALBOT 

519  C^AT.IFORMA   STREET  -  SAN    FKANCTS(TJ  4 


iiiiliik 


•  • 


3/22/46 

FUNDS   AWARDED  ' 

AUDITORIUM  Est  Cost  $127,7 

LOVINGTON,  Lea  County,  N.  M. 

Construction  of  auditorium. 

Owner  —  Lovlhgton  School  Dlstri< 
Mr.  J.  L.  Yarbro.  president  of  t 
Board  of  Education,  Lovlngton. 

Engineer— Schaefer  &  Merrell,  Clov 
N.  M. 

The  Bureau  of  Community  Faci 
ties.  Federal  Works  Agency,  2223  Fi 
ton  St.  Berkeley.  Calif.,  award 
funds  In  amount  of  $3272  to  a»s 
In  preparation  of  plans.  , 


CONTRACTORS- Save   Money   aiid  Time        '^ 

BY    USING 

QUANTITY  SURVEYS 

165  JElSSlE  STREET  SUtter  8361         -  SAN   FRANCISCO 

PREPARED   BY  LeROY     SERVICE 


Arclii'tectural  Renderings 

LEIF  L.  NIELSON 
DESIGNER 

Store  Fronts,  Residencet,  Etc. 

448  -  6l8t  STREET,  OAKLAND   U  —    i  .  1..-p1h.,h.    I'icdmoru    i:2#-W 


JUST  GRAB  YOUR  PHONE 


EXbrook  36S7 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOLTFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  service  representatives  .  .  .  backed  up  by  a  highly 
experienced  TECHNICAL  STAFF  ...  can  help  you 
solve  your  tough  problems  of  WHAT  TO  USE  AND 
HOW.  And,  when  you  need  competent,  reliable,  experi- 
enced BAINT.  ROOFING  or  FLOOR  COVERING 
APPLICATORS  to  figure  on  suh-contiacts,  we  CAN 
GET  THEM  FOR  YOU! 

WFRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Frandsco,  19 
Government  Specification 

PAINT    -^  ROOHNG    -    LINOLEUM 
Cwnoufaire  Ptintt  and  Roofings  MutifMve,  Pabco  Sofl-Seakd  LmoJeum. 


BUILDING  PAPERS 


WATERPROOF     WINDPROOf 

Sisoikraft  —  Ideal  for  curing  con- 
crete, protection  of  finished  work 
during  construction,  a  dry  sheet 
under    roofing,    air-proofing    floors. 

DoMblekroft— 14  and  20  lbs. 


Cement 


GUNFFE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  RFJNTAIJ5 

Phone:  GRrfield  7663    -    24  California  St.,  San  Frandsco 


Immediate  Delivery  From  Our  Warehouses  or  From  Factor 


SAN  FRANCISCO 
2600  Harrison  St. 

Telephone  VA.  7174 


Offices   and   Warehouses 


USED  EQUIPMENT 
AND   MATERIALS 


OAKLAND 
3330  E.  12+h   St. 

Telephone  AN.  4100 


DISTRIBUTORS  MODERN  COMPOSITION  BLDG.  MATERIALS 


STEEL  SASH 

HESIDENTIAL   CASEMENTS 

FOR  ALL  TYPES  OF  DWELLINGS 

1500  UNITS  OF  STOCK  SIZES 

NEW  AND  IN   PERFECT  CONDITION 


Available  Immediafely 


SYMON  BROSo 

1435  MARKET  STREET      SAN  FRANCISCO,  3 

TeiepftoM  HEnloeJi  0441 


FOR  SALE 

NEW  &   RECONDITIONED 
;       DIMENSION   LUMBER 

'timbers,  wailboards,  plambing, 
pipe,  miilwurk.  and  other  building 
materials.  SALE  PRICES.  Large 
stocks  of  "hard  to  j?et"  items. 

Wire,  writ*,  or  'phone 
CI  EVFLAND   WRECKING    CO. 


PLASTERING  MATERIALS  -  CEMENT  <  GRAVEL 
SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 
METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  1  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUtter  469§ 

CERTAIN-TEED  ROOFING  PRODUCTS 


29i0  Third  St. 


VAleneia  4977 


;  3  HIGH  PRKSSURE  H.R.T.  BOIL- 
ERS, in  operation  now.  Phone  SUt- 
ter 1081.  (3/15-18-19-20-21) 


INDUSTRIAL  FLOORS 

HEAVY  DUTY     DUSTLESS     NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 

666  liarruon  St.  DO  5583  S«x  Fr«icbc« 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
ilENT:  CARRIERS.  STACKERS 
TRUCKS  Call  Mac,  Pacific  earners 
Oakland.    KE  4-1651. 


WANTED 


LOCOMOTIVE  CRANE.  DIESEL- 
POWERED.  STANDARD  GAUGE,  ^u 
to  50  FT.  BEAM.  WITH  OR  WITH- 
OUT MAGNET  A  D.  SchAder.  144 
Spear  St.,  San  FnuMiisco.  Phone  DO. 
4577  to  Mar.  22,  1»46 


" 


WANTED 

ISM  yards  of  clean  DIRT  FILL 

in  Berkeley  immediately 

Thone  Mr.  Brown 

VAknda  4977 


MMERSTOR  &  GREER  LRMBER  CO. 

Wholesale  and  Jobbing  Yards 

LUMBER  -  TIMBERS  -  TIES  -  FIR  .  REDWOOD 

PONDEROSA  .  SUGAR  PINE 


Sar    V  r  a  net  SCO 
1800   ARMY    oTREET 
ATwj|tt«r  1300 


Oakland 
2001     LIVINGSTON    STREET 
KEIIO«  4-1tS4 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

B«rU«yS317  1335  SIXTH  ST^  Bflrlwl«y  2,  CdRi. 


aetA 


JSB 


«->^ 


■»■ !■' 


FRIDAY.  MARCH  22.  1946 


D  A  I  L  Y     PACIFIC    BU  I  L  D  E  R 


r  ACiL  J 


ADVANCE  CONSTRUCTION  REPORTS 


kw),  a-c  generator  and  furnishing 
only  the  services  of  an  overhead 
type  cranp  operator  during  the  erec- 
tion of  the  generator  by  the  gener- 
ator manufacturer;  installation  of 
two  (2)  13.8  kv  swltchgear  cubicle 
units  and  one  (1)  generator  neutral 
breaker  swltchgear  cubicle  unit;  fur- 
nishing and  installing  misc.  steel 
structures,  tanks,  valves  and  pip- 
ing; construction  of  certain  speci- 
fied equipment  and  structures;  and 
clean-up  of  the  general  construction 
areas  used  in  the  performance  of 
this  contract,  located  at  Fort  Peck, 
Mont. 

JOB  No.  2 

The    completion    of    the    additions 

to  the   electrical  conduit  and   wiring 

systems   to   approx.   elevation   2128.0; 

the  Installation   of  the  high  voltage 

inlt  anV*-  ^^-^  ^^^'  *-«  g^^neratmg 
,w.n^  associated  swltchgear;  the 
meur  wlnn  "'  ,l^^'*'«"al  control  and 
meter  wiring;  the  installation  of  cer- 
t.tm    misc.   electrical   equipment;    the 


of   the  district   engineer,   838  U.   S. 

Appraiser's  Bldg.,  San  Francisco. 
Low  Bidder— Lorre  Building  Service, 

La  Grande,  Ore..  $2158. 

G.   Dorsuch,    La   Grande,   at   $3600, 
submitted  only  other  bid. 


16 


InsUllatlon    of 


an    air    conditionine 


l"ng' of'^ce'lir^'"  "'^"'^^"^  an^dpaliit- 
'rf  °J  certain  specified  transiorm- 
ers  regulators  and  reactor  in  ™e 
outdoor  substation  yard-  and  th^ 
nstallution  of  the  condui't  and  wlr! 
>ng  fcr  ceitain 'other  specified  eauio- 
ment  furnished  and  installed  by^oJh 
under"  hL°  ""^  -^^e^trically  conL^Jed 
under  this  coutmct,  in  the  Ft.  Feck 
Power  House.    Substation,   and   Pen- 


3/22/46  < 

BIDS  OPENED 

SPRINGVILLE,  Utah.— C.  C.  Nel- 
son. Provo,  Utah,  at  $258,  submitted 
low  bid  to  the  office  of  the  district 
engineer.  Federal  Works  Agency, 
Public  Buildings  Administration,  838 
U.  S.  Appraiser's  Bldg.,  San  Fran- 
f-isco,  for  exterior  painting,  etc.,  U.  S. 
Post  Office^  Sprlngville,  Utah. 

Other  bids  were: 

G.  W.  Christenson,  Salt  Lake  City, 
Utah,  $420. 

Skog  Co.,  Murray.  Utah,  $435. 

R.  A,  Newman.  McMlnnville,  $610. 

3/22/46  ••     16 

BIDS  WANTED— TO  CLOSE 

APRIL  10,  2  P.   M. 

ELEVATOR  CABLES 

OAKLAND,    Alameda   County,   Calif. 
U.   S.  Post   Office  and   Courthouse. 

New  cables  on  freight  elevator. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district   engineer,   838  U.   S. 
Appraiser's  Bldg.,  San  Francisco. 
Specifications   obtainable   from   the 

above  office  of  the  district  engineer. 


Expansion 
ment. 


of     mortuary     establlsh- 


way     engineer,     Denver,     Colo.,     for !     George  F.   Grant    Visalla. 
gravel  resurfacing  of  3.569  mUes  of  I     Nevada     ConTtru'ction     Co      Reno 
Owner—RogerDarlingGardenChapel.!s.  H.  115,  between  Penrose  and  Colo-' Nev  '-onstruction    Co..    Reno, 


471  E.  Santa  Clara  St,  San  Jose. 

20-21 —SOCIAL  AND 
RECREATIONAL  BLDGS. 


3/22/46  •     20 

PLANNED 

IMPROVEMENT  TO  GOLF  CLUB 

Est.  Cost.  $35,000 

SAN  BRUNO.  San  Mateo  Co..  Cal. 
Millbrae    Park. 

Improvement.s  to  Green  Hills  Coun- 
try Club. 

Owner— Green  Hills  Countr>'  Club, 
Millbrae  Park.  San  Bruno.  Ted  De 
Tata,    Manager. 


rado    Springs    in    Fremont    County;  I     C.    Dudley    De    Velbiss,    Eastahore 

?AS^^1i0K  S^da^s  foTX'Je-   "^'  ^-""*^^^''°  ^^^-  ^^^^"°°^- 
tion. 


A.    R.    McEwen.   Box    1017,    Sacra- 
mento. 


38— ELECTRIC   UGHTING 
TRANSMISSION  LINES 

EQLiPMEfrr 


3/22/46  •     •     40 

LOW  BIDDER 

SAN  BERNARDINO  CO..  Calif.— 
MaUch  Bros..  Oolton,  at  $478,203.75 
submitted  low  bid  to  the  State  Di- 


_  ,  vision    of    Highways,    G.    T.    McCoy, 


^KLTeering  Sectira 


3/22/46  •     •     38  :  State  Highway  Engineer,  State  Bldg. 

Chittenden  &  Chittenden,  Box  246,    BOND    ELECTION  ^l^s   Angeles,   for  about   5.7   miles   of 

I  Auburn.  BERKELEY,    Alameda    <:o,.    Calif .  I  grading    and    paving    velth    portland 

j     E.  E.  Lowell,  Box  148,  Vallejo.  !— City    of    Berkeley    will    \1ote    Apnl    cement     concrete    and     constructing 

I  Michael  O'Hair,  Box  278.  Colusa.  ;  30  on  a  proposal  to  issue  bonds  in  ;  reinforced  concrete  bridge  between 
I  Barney  H.  Stoutenberg.  Hawthorne,  the  amount  of  $3,200,000;  |235.000  ol  Vineyard  Ave.  and  Etiwanda  Ave, 
I  Nev.  which  will  finance  new  stiteet  hght-    San  Bernardino  County. 

M.  J.  Ruddy,  922  Jay  St.  Modesto.  ',  »ng.  


•• 


21 


3/22/46 
I  ARCHITECT  SELECTED 

THEATER  Est.  Cost,  $108,000 

SAN  CARLOS,  San  Mateo  Co.,  Calif. 
Laurel  and  White  Oak  Way. 

Construction  of  building  (100x175  ft.) 
to  contain  theater,  drug  store  and 
restaurant ;  seating  capacity  ap- 
proximately 1000  seats. 

Owner  — Ray    A.    Knight,    1290    45th 
Ave.,  San  Francisco. 
Work  is  expected  to  start  in  about 

six  weeks. 


stock  Areas 

T«u^^  ""^^L    ^J^   ^°^  *^'s   ^ork,   8Ub- 

Tt   il28  22a-  H*   \  ^^"'•"-n-Knudsen 
ai   ^zii,zjQ,   has   been   rejected. 


3/22/46 

PREPARING  PLANS 

montfSpy'^';^''?'  ^°«^'  ^'^ 

r^a   7  ^^F^'  ^lonterey  County,  Calif. 

ovfin?"^^  T  "^  "^'^  ^^-to°  capacity 
chilling  plant,  concrete  foundations 
wood  structures,  concrete  floors      ' 

Owner— Carmel    Canning    Co.,    J     R. 
Perr>-.    president.    Oceanview    Ave 
Monterey.  "' 

Architect  -C.    J.     Ryland, 
Monterey. 


3/22/46  ••     16 

BIDS  WANTED— TO  CLOSE 
APRI L  3    2  P    M 
CHECK  ON  ELEVATOR  DOORS 
.SAN    FRANCISCO.     Federal     Office 
Building. 
12  I  New  checks  on  elevator  doors. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of    the   district   engineer,    838   U.   S 


3/22/46  ••     20 

BIDS  WANTED— TO  BE  OPENED 

APRIL  8,  2  P.   M. 

PAINT   FENCE 

SAN  FRANCISCO.  San  Francisco 
Zoological   Gardens. 

Painting    of   fence    around    g^ardens. 

Owner — Board  of  Park  Commission- 
ers, McLaren  Lodge,  Golden  Gate 
Park. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants 31-32 


Bridges    .  ._ _ 

Dams.    Reservoirs   and 

Dredging   

Docks.  Pisrs  &  Harbors 

Parks.   Airparts   and 

Playgrounds    . _ 

Railroads.  Subways  and 

Tunnels    

Electric  Lighting  and 

Transmission   Lines 

Sewers   _ 

Streets  and    Highways 

Gas,   Water   and    Oil    Pipe 

Lines  


33 

34 
3b 

36 

37 

38 
39 
4Q 

41 


Andn?w  Br%-ne,  Nevada  City,  I      i'lans    by    Engineer    Hartr>'    Good- 

D.  Gf  raid  Bing,  2440  Marshall  Way,    "dge.  City  Hall,  Berkeley. 

Sacramento.  i  

J.  P.  Breen,  Box  183,  Sacramento.      ' 


(Continued  on   Pa^  Sev«i) 


|-- 


(Continued   on   Page   Seven) 

3&—      DOCKS,  PIERS  & 
HARBORS 


39— SEWERS 


41— GAS,  WATER  AND  OIL 
PIPE  LINES 


3/20/46 
I  BIOS    OPENED 


85 


39 


' 3/22/46 


41 


,dlDS    WANTED 

MILL   VALI^Y.    Marin  <:o..   Calif  '  „<-^C)>«^TRA  COSTA  COUNTY.  Cal.- 

Freethy-Fogelberg  Co..   1436  Kear-iw"^^^   "^P^"   ^'  ^'^  ^    ^-    **'<*^   '""*" 

ney  St..  El  Cernio  ,at  J154,s|lu.30  cub-  '  °®   received    by   the   K&^i    Bay    Mu- 

mitted    low    bid   to   the   Citl,-   of    Milll-'o'^^'     Utility     District.     Room    312 

Vallev.  City  Clerk,  City  Hall,  lor  con-  i^lcTif^^    ^^-    Oakland,    under    Spec. 


3/22/46 

CONTRACT   AWARDED 

QF^^TJ?A^^^T^^^^r^^'^'^^-  ^^^'"^^  .st7uluon^o(T^t^^'  i:::'^^^^^^^                                                        cast  iron  water 
1*^^  ,^^^^^,^°-  Embarcadero.          ;  including   vitrified    clay    pije    /ewers    '""^'"M"   Contra  Co.^a  County. 
^^l^lL£^!Jf^LL?.^^.^A^^./"lfL°™^I  of  8-,  10-.  ^^^  

sizes,  cast  iron  pipe  sewers  of  8-  and 

12-in.  sizes,   together  with   inanholes, 

lampholes,    stubs,     Y    branches    and 

appurtenances  and  a  reinfoirced  con- 


cluster  on  west   side  of  outer  end 
of  Pier  37 
Owner— Board  of  State  Harbor  Com 


Specifications  obtainable  from  the 

above   office. 


mLssloners.  Ferry  Bldg.,  San  Fran-    appurtenances  ana  a  remiorcea  con-  '  Sf         I   •  o     Bl 

Plans   by  engn^Hng  de^nment^^o^    :^^!nr^l7o"mX^P^^^^^^^^^^^  &  Material 


owner,  F  G.  White,  chief  engineer,    [-^ble   ground. 
„  " '      ■^^'■'■y  ^'^^  •  S*"  Francisco.  pj^j^"   ^v   Engineer  John    < 

31-32— WATER  SUPPLY  A'^^^^'^.^inTrTv^'^^'^^fr  "c"^"^°°  ^m^^  ^ 

SEWAGE    DlSPOSii^!      ^°  •„^^04  De  Young  Bldg.,  San  Fran-  ,      work    involves: 

■    PLANTS  '     Complete  bids  were: 

!     Duncanson    -  Harrelson     Co.,     San 

(Continued  on   Page   Seven)  i  Francisco,  $38,750. 

!  3/22/46  •     31  I     Healy  -  Tibbitts     Construction     Co^ 

Plans  and  specifications  obtainable  |  CONTRACT   AWARDED  I  San    Francisco.  $43,250, 


Bates, 


Appraiser's    Bldg,    San    Francisco.     ■  fh°™K  *^w  °"*^®/^   ^^®   ^^^^^^""^    °*  '      ^^NE     PINE.     Inyo     Co..     Calif.-^  •      Mercer-Fraser  Co.,  Eureka.  $45,089, 


Box     847, 


15 


14-17— PUBUC  BLDGS. 

3/22/46  ~ 

BOND    ELECTION 

BERKELEY.  Alameda  Co..  Calif.— 
City   of    Berkeley   will    vote   AprU  30  , 

a  propo.sal   to  i.s.sue  bonds  in  amount  '  **^°^'*^  office  of  the  district  engineer 
of    $3,200,000,    $195,000   of    which    will  i  "r  f '"om  the  custodian  of  the  building 
finance   new.    relocated   and    consoll-    **  Sacramento, 
dated  f  irehouses  and  additional  equip- 
ment. 


Specifications   obtainable   from  the 
above  office  of  the  district  engirieer. 

.3/22/46  ••     16 

BIDS  WANTED— TO  CLOSE 
I  APRIL  10.  2  P.  M. 
1  INSIDE   WINDOW   GUARDS 

SACRAMENTO,  Calif.  New  Post  Of- 
fice and  Courthouse. 

In.side  window  guards. 

Owner— Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of   the  district    engineer,   838  U.    S. 
Apprai.ser's  Bldg.,  San  Francisco. 
Specifications   obtainable  from  the 


the  board  upon  deposit  of  $5. 


22-26— RESIDENTIAL 
BUILDINGS 


I  Shuey  Drilling   Co.,   Fallon,   Nev.,   at '     "^-  ^-  Proctor,  Inc.,  Richmond,  $45, 

'$10  per  foot    (complete   with   10-inch  I^^O. 
heavy-duty    casing    and    well-point)  *     Clinton  Construction  Co.,  San  Fran-  i 
submitted  only  bid  and  awarded  con-  ic^sco,  $45,600.  ' 


(1)  1640  l.f.  constructing  ^0-in.  vlL 
pipe  sewer  complete; 

(2)  864  l.f.  constructing  30-in.  vit. 
pipe  sewer  on  trestle,  Incl.  con- 
struction of  reinf.  condrele  and 
wood    pile   trestle,    complete ; 

(3)  1883  l.i.  constructing ^1-in.  vit. 
pipe   sewer   complete; 

(4)  664  Lf.   constructing  IStinch  do; 

(5)  4145  l.f.  constructing  15*  inch  do; 


NEWS  INDEX 

For  convenient  referenoe.  news 
reports  in  this  section  are  classi- 
fied as  follows: 

Misc.  Supplies  4  Materials  42 
lOlachinery  and   Equipment         43 


^^wwwL.cu  wii.>  u.u  <*.,u  awaraea  con-    -'-;^".  •P-'^^"  ,    ,5,  4253  l.f.  constructing  12knch  do ;    40         Mfcr     Ql  T1>D1  ICC    A  Mr* 

«  h     1  V   f      r^l^  T"^  ^*°°  "*«^  \*Aoa^!    Construction     Co.,     Alameda.      (7,  1352  u.  constructlni  loUnch  do;  I  ^^~"  MISC.    SUPPLIES   AND 


School     Dist,     Lloyd     Taylor,     clerk,    $49,954 

L«ne  F»ine.  for  drilling  of  lO-'in.  well       ^-    ^-    McGowan,    Inc.,    San    Fran- 

to  a  depth  of  at   least  I8O  ft.    Well  [  Cisco.  $50,946. 

Ben    C.    Gerwick,    Inc.,    San    Pran- 


14 


3/22/46 

TO  START   WORK 
BANDSTAND   AND   STAGE 
c, .  ^,^  Est.  Cost.  $20,000. 

SANTA  CRUZ,  Santa  Cruz  Co..  CaL 
Beach. 


3/22/46  •     22 

WORK    UNDER   WAY 

^ND^EP^ijNDENCE  ''invo'^Co    ^ckm   ' ''''   be'fTnTsh"ea   with    10-inch    double- 
Ea?t  fi^fof  SShxSrat  EdvS^ds  1^"       ^^"*"^-     ^^  neces.sar>>.  driller  is  !  ^isco.  $51,383 
and  Park   Streets            ^t  I^dward.s  ,  ^^    telescope    well    with    8-In.    inner' 
ana  Park  Streets.  ,  casing  to  finish  up.    When  the  well  i 


(8)  2215  l.f.   construcUng  Scinch  do; 

(9)  54    l.f.    constructing    12'-inch    CI 
pipe  sewer  complete; 

dO)  87  Lf.  constructing  S-incjh         do; 
(11>  250  c.y.  rock  for  unsuitable  sub- 


MATERL\US 


42 


Con.struction     of     12-unit 
motel  of  Swiss   chalet   type  bldg. 

Owner  and  Builder — L  E  Kesselman, 
c/o  Spates  Cabin,  Oak  Creek 

Architect — J.  A.  Larralde  4800  Hamp- 
ton  Road,   La  Canada 


is  completed  the  casings  are  to  ex-  I  36 PARKS,   AIRPORTS  & 

tend   18  inches  above  the  surface  of  of  A  vr^orfct  TMr*C 

the  ground.    All  materials  to  be  fur-  *  rL-AHjiKUUMUD 

nished  by  the  driller.  | " ■ ' ~ 

, 13/22/46  ••     36 

BOND    ELECTION 


31 


15 


3/22/46 

BOND   ELECTION 

CITY  HALL  ADDN,         Cost  $390,000 
BERKELEY,  Alameda  County    Calif 
Construction  of  three-story  reinf  orced 
concrete  addition  of  wing  on   each 
end   of   present   City  Hall   building 
,      and  remodeling  of  interior. 
Construction  of  super-outdoor  band- 1  ^^^■"«'^— City  of   Berkeley,  City  Hall 
atand  and  stage,   to   be  50%   larger        Berkeley. 

and  15  ft.  taller  than  present  stage.  Architects— B.  Reede  Hardman  2068 
portable  glassed-in  front,  seating  (  Allston  Way,  Berkeley,  and  James 
capacity    of    bandstand    to    accom-  ,      W.  Plachek.  Mercantile  Bldg    Berk- 
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3/22/46 

PLANNED 

SUBDIVISION  Cost.   $7,000,000 

SAN  MATEO  COUNTY.  Calif.  Tract    J^w  "bidTo 
west  of  EI  Camino  Real  and  north  ' 
of  Millbrae  Highlands. 

Construction    of  700  residences. 

Owner  and  Builder — Max  Schmidt, 
140  Robler,  Hillsborough,  and  Theo- 
dore Loy,  1524  Arc.  Burllngame. 

Engineer— Basil  W.  Walters  Jr.,  1319 
Howard  Ave.,  Burllngame. 


' 3/22/46 

BIDS   OPENED  BERKELEY,  Alameda  Co.,  Calif.— 

CONTRA   COSTA   COUNTY    Calif   '"^^^  ^">'  °^  Berkeley  will  vote  April 

—Patrick    M    Sofarelli,    20337'  Anita  '  ^*^   °"    ^   proposal    to    issue   bonds  in 

Ave.,    Hayward,    at    $5068    submitted  '  ^^^  amount   of  $3,200,000,   $105,000  of 


low   bid   to   the  East   Bav  MnnVAin«.  '  which  will  finance  additional  housing  •,,     ^^  0°  P"e  iresue,  complete;  1.    ^"^    "■i'"^   p.mii-mx*  8uri»c« 

UtTlity   District     Room    406    51?    i fit h    and    equipment   at   corporation  yardi    <^^>  ^     lamphole     with     frarties     and  !  •".  maximum  aggregate.  MC-3 

St     oW^d    und^^LS  35^^^  'Tmnlete"'^''"'''^     '°     ^""'^^'iS^tHiVviI     '"^    '■*'^'"'    '^ 


1 3/22/46  « 

'BIDS  WANTED 

j      SACRAMENTO,    Calif  —  Bids    wUl 
grade'  material,    fumisihed    and  ■  ^^  received  by  tne  State  Pjirchaslng 
i  placed    complete   in   tremch ;  j  Agent.  Sacramento,  for  materials  as 

i  (12)  41  stand,  manholes  with  frames,    follows: 
j  covers,   dust    -    pans   ai^d    rungs  j  March  25 

j  constructed   in   sewer  clomplete;    QUO.  43797,  REQ.  E47S36: 

(1S>  4   drop    manholes    with;  frames,  !     2000    tons    %    or    No.    4    maximum 
1  covers,    dust    -    j>ans   ahd    rungs    plant-mix   surfacing  with    liquid   as- 

•  constructed   In   sewer   ciomplete;  IP^alt    RMC-3;   stockpile  District   IV, 

(14)  2    manholes    with    frarfles.    cov- '  Oilroy.   San  Jose,  Santa  Cruz, 
ers,    base    slab,     dust-pans    ajid !  March  27 

rungs  constructed  in  30^in.  sew-  iQ^O   43899.  REQ,  76436: 
er  on  pile  trestle,  complete;  i     2000   tons   plant-mix  surfacing,    %• 

Uquld 

locations 


modate   80  piece  symphony    orch. 

Owner— Santa  Cruz  Seaaido  Co..  San- 
ta  Cruz.    Louis   W.   Jenkins,    Pres 

Architect— C.  J.  Ryland.  Box  847. 
Monterey 

Contractor— Hamilton  &  Church  383 
Ocean  St..  Santa  Cruz. 


14 


eley.  associate  architects. 
Plans  have  been  completed. 

The  city  will  vote  April  30  on  a 
proposal  to  issue  bonds  in  the  amount 
"f  .S3.200.000.  $390,000  of  which  sum 
will   fmance  the  above  construction. 


22 


15 


3/22/46 

CONTRACT   AWARDED 

SKATING    RINK  Cost.    $50,000 

SAN  MATEO,  Calif.  363  N.  Bayshore. 

Construction    of   masonry   and    wood 

roller  skating  rink. 
Owner— Edward  Stollerj-,  464  Midway 

Ave.,  San  Mateo. 
Plans  by  E.  Jay  Miller,  3rd  Ave.,  San 

Mateo. 
Contractor— George    Arthur    &    Sons, 

941  S.  Claremont  St.,  San  Mateo. 
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3/22/46 

BOND    ELECTION 

MUNICIPAL  BUILDING  Cost  $15,000 

WILLOWS.  Glenn  County.  Calif. 

Construction    of     municipal     building 

for  recreational  purposes. 
Owner— City  of  Willows. 
Architect — Not  given. 

The    city  will   vote   April  16   on    a 


3/22/46 

PROSPECTIVE     BIDDERS 
FERRY    BLDG.   ADDITIONS 
SAN     FRANCISCO.      Embarcadero 
Construction   of  additions  and  alter- 
ations  to    provide   office   space   for 
San    Francisco   Naval   Base. 
Owner— Board  of  State  aHrbor  Com- 
missioners,   Ferr\'    Building. 
Plans  by  Engrg.  Dept.  of  Owner.  F 
G.     White,     chief     engineer.     Ferry 
Building. 

Plans  and  specifications  obtainable 
from  the  above  office  of  the  State 
Harbor  Commissioners  upon  deposit 
of   $20.00. 

As  previously  reported,  bids  will 
be  opened  April  4,  2  P.  M. 

Following  contractors  have  taken 
out  plans: 

Metropolitan  Constr.  Co..  Ill  Mont- 
gomery  St.,   San   Francisco. 

Fred  J.  Eearly,  Jr.,  369  Pine  St. 
San    Francisco. 


3/22/46 

TO  START  CONSTRUCTION 
MOTEL  Cost,  $200,000  I 

ELKO,   Elko  County.  Nev.  Idaho  St.  ! 


struction  of  Schaplro  pumpine' nlant  I  *"^  P'^y^''"""^^ :  ^^^'^•^^  f °^  acquisi- i  comp  .    ^      u^     , 

near  Richmond,  including  f  umishti^g  I  ti°"    °^   ^^  "^w   neighborhood   parks,  <16>  LllV^i.^A^  P/P^.i^"}?. '^l'*'.  P^"«« 
all   labor   and   materials. 
Work    involves : 

(1)  lump  sum,  constructing  Schapiro  1  War  II  veterans 
pumping  plant  building;  ' — 

(2)  5  c.y.  concrete; 

(3)  25  c.y.  excavation; 

(4)  6  c.y.  fill— all  fill  required  inside 
the  building. 

Complete    bids    follow 


42 


Construcfion    Of   U-siaiS^- two-story    j20(?)^,^^^^  <2)    uies     Commission.     Room     287,     City  ,  (25)  30  10x6-inch 

65-unit  motel  to  be  n^ed  "Ranch:  I  *  Elmer  J '  FrU^hv    El '  re^to     m.    S*"' 0^^°^^^    ^-    ^-   ^^^"^    Contract  ;  ,^6)  40   8xti-,nch 
inn,"    large    lobby,    central    heating  '  •sfg^'^'^,)    $30     ?3^i3r4^M.;J-V  ^°-     ^^    ^°''    ^^''P^'"^     extension,     fill, 
plant,    air    conditioning,    brick    ve-  '  g^iJ.'  ^     total.  1  pavement,    and    related    construction 


_._,,,„  ,      _  at  San  Francisco  Airport 

,,f^«.i-   ^0""'^   ^"^    ^'   ^°*=-    "S-   ^'1     Work  involves: 

ton    H   Crumley,    731    A   St..    Elko,  '  ^  ai*^S5?20  '        ^'''    '^'    '^'    '*'    ^^    Proposition    A: 

Nev  'I  total,  $6120.  !    ^^y  6.000,000  c.y.  dry  fill; 

_,„,^„  !    (2)  420.000    s.y.    compacting    to   95% 

3/22/46  •     •     42  «-  «. 


neer,  hollow  tile  partitions 
Owners — Newton  Crumley  and  New 


B.   Paulson,  Salt  Lake 


and    playgrounds;    $100,000    for    pur- '  constructed   in  sewer    complete;    3/22/46 

chase  of  site  for  memorial  to  World  ,  ^P  J   12-lnch  dx)|;  t^^ZS^^^^^f^h^^     tt  *.,    a    -.,   * 

i(18)  3  10-inch  dob  1      SAN    FRANCISCO. — Until   April  2, 

l(19>  7  8-inch  do[  1 10  A.  M.,  bids  will  be  received  by  the 

(20)  5  30x6-in.   vit   pipe  Y   branches  i  Navy     Material     Redistribution     and 

38  constructed   in   sewer,.  cMmpltte.  ,  Disposal   Office.  785   Market  St.   San 

!  (21)  15  21x6-inch  doj;  Francisco,   under   Sales   No.   C-329-46 

do ;  \  for    sale   of    miscellaneous    material, 

do;  including  C.R   round  bars,  hex  bans, 

do ;  I  swivels,   galvanized   wire   rope   pend- 

do ;  ants,  ferrous  scrap,  rubber  liners,  etc, 

.,    do'  'located  at  Ferry  Steel  Products  Co., 

I  No.     82    for    airport    extension,     fill,  ;  (27)  1    unit    installation   for   protect-  '  ^'e  Folsom  St.  San  Francisco. 

"    "^  ing  30-lnch  VC  pipe  under  rail- '  

road    new    manhole    No.    7,    incl. '3/22/46  •*     42 


3/22/46  « 

BIDS  POSTPONED 

SAN    FRANCISCO.— Until   April  2.    (22)  7  18-x6-inch 
3  P.  M   (postponed  from  March  26),    (23)  67  15x6-inch 
bids  will  be  received  by  I*ublic  Util-    (24)  67   12x6-inch 


Architect — \ 

City,  Utah. 
Contractor  —  Olsen  Construction  Co., 

Lincoln.  Neb. 
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3/22/46 

REMODEL  HOTEL 

ELKO.  Elko   County,   Nev.   Commer 

cial  Hotel. 
Remodel  hotel,  replacing  the  60-year 


BiDQ  nppwpn  ~l  density;  (28) 

o  A^T^  .^^,  '    (3)  25,000  M.  gals,  watering  (unit  Is 

SAN  FRANCISCO.— U.  S.  Pipe  and  '  1000  gals  )  • 

Foundry    Co..    Monadnock    Bldg.,    at    Proposition    b':  ' 
'■"    $1.56:     (2)    $2.11:    (3>     $3.24;     (4)  i    (1)450.000    c.y.    dry   fill; 


(1) 


excav.,   corru.   pipe,   gralvel,   etc.,    NOTICE  OF  SALE 
complete  according  to  plans  but  '     SAN   FRANCISCO.— Until  April   3, 
not  including  the  fumi$hing  or !  10  A.    M,    bids   will   be   received   by 
installing   of   30-inch   pijpe ;  [  the  Navy  Material  Redistribution  and 

1  unit  installation  for  protect- 
ing 10-inch  VC  pipe  under  rail- 
road near  manhole  No.  10,  incl. 


Disposal  Office,  785  Market   St.,   San 

Francisco,   under  Sales   No.   B-330-46 

for    sale    of    miscellaneous    miaterLal, 

excav..    concrete,    etc.,    complete  1  including  cast  iron   elbows,  tees,   re- 

idf^R-    tr>*ai     «i70Qcn    „„i 4**  ^    ,  ""  ^^v,. .««.    ^.j.   ~.j    — ,  accordlng  to  plans,   but  not  in-    ducers,   blinds,  lanterns,  safety  belt*, 

bid  to  th^F«tt  R«^M        ^^'*,AT'<^*>  ^'^'^^    ^y-    hy<l'*"»c   fill;  eluding    the    furnishing    or    in- i etc..   iocated  at    Camp   Parks,   Shoo- 

itv  Dlstnct    RLm^40^  M9'?«  H^«V' '    ^^^  ^^^'"^    "y-    «>'°P»^"on    to    96%  \  stalling  of   10-inch   VC^pipe;        'maltep. 

oLSni^mH^rr^  «,•   ^^   l®**"  .^u-  density;  I  (29>  28    If.    constructing    8-inch    vit  i  ■ 

w  fi^  fi^  Vf  ^f  .^;^.         .   furnish-'    (3)  5000   m.   gals,  watering    (unit  is  j  pipe  sewer  connections   between  '  3/22/46  •'     42 

old  section  with  a  modem  building  I  etfrs    T    to   20  in      fo°r°  ri!lfr'ih,^i^;  I  ^^  ^?^  ^V  ^  ♦     ,1  *k    *  °^^'  "manholes  and  existing  sew-  |  BIDS  WANTED 

*„    .^-    -     .^ ^...,^.-t  .^^^^^    ^^     ^o    20-ln.,    for    distribution  j  QuantlUes  for  Items  4  to  31  are  the  i  gr  structures;  SAN     FRANCISCO.— Bids    will     be 

same   for   Propositions  A   and   B  ,  (30)  los  If.  constructing  10-i|nch  do; 'received   by  the  U.   S.   Treasury  De 


to    provide    a    three-story    building  |  system,   fob   bidder's   shipping   point. 


proposal  to  issue  bonds  in  the  amount  j      Mon.'Jon    Bros.,    475    Sixth    St..    San 
of  $15,000  to  finance  the  above  con-    Francisco. 
Btruction.  '      S.    J.    Amoroso 


throughout,  with  provision  being 
made  for  eventual  addition  of  two 
more  floors. 

Owners — Newton  Crumley  and  New- 
ton H.  Crumley.  731  A  St.,  Elko, 
Nev. 

Architect — Not  announced. 
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3/22'46  * 

PLANS  COMPLETED 

DETENTION  HOMS      Cost,  $150,000 

AUBI'KN.   Placer  County,  Calif. 

Construction  of  two-.storj'  reinforced 
concrete  detention  home. 

Owner — County  of  Placer. 

Architect — CJeorge  C.  Sellon,  Califor- 
nia State  Life  Bldg.,  Sacramento. 


Constr.    Co., 
Oakdale   Ave..    San    Francisco. 


2100 
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3/22/46 

BIDS  OPENED 

INTERIOR  PAINTING.  ETC. 

ST.  ANTHONY.  Idaho. 

Interior  and  exterior  painting,  U.   S. 

Post  Office. 
Owner — Federal  Works  Agency,  I*ub- 

llc  Buildings  Administration,  office 

of    the   district   engineer,    838   U.  S. 

Appraiser's  Bldg.,  San  Francisco. 
Low    Bidder — Grohme    Co.,    Decatur, 

III..  $1945. 

Other  bids  were: 

R.    A    Newman.   McMlnnville,  Ore., 
$1960 

H   E.  Giggle.  Boise.  Idaho.  $3463. 


3/22/46  ••     14 

PLANS  BEING   FIGURED— NO 

DEFINITE    BID   OPENING   SET 

ABBATOIR 

CONCORD,   Contra  Costa  Co.,  Calif. 

Construction  of  steel  and  reinforced 
\      concrete  abbatoir  (60x104  ft). 
;  Owner — Ginochio    Bros,   cattle   ranch, 
1601  Galindo.  Concord. 

Architect — H.  C.  Baumann.  251  Kear- 
ny St.,  San  Francisco. 

Engineer — James  M.  Smith,  251  Kear- 
ny St.,  San  Francisco. 
A  definite  bid  opening  date  will  be 

set   shortly   by   the  o-wners,   who  are 

taking  the  bids. 

Following  is  partial  list  of  contrac- 
tors figrnring  plans: 
Stolte,   Inc.,  8451   San   Leandro  St., 

Oakland. 
Swanstrom   &    Stahl,    2034    Hoover 

Ave..  Berkeley. 


Bids  were  taken  as  follows : 

(1)  8000    If.    10-in.    dlam.    Class    150 
bell  and  spigot  cast  iron  pipe; 

(2)  20,000  l.f.  12-inch  do- 

(3)  25.000  l.f.  16- inch  do' 
I  (4)  8000  l.f.  20-lnch  !  do. 

American   Cast   Irin    Pipe  Co 
l$1.674;     (2)     $2,127;     (3)     $3,365;'    ..,  , 
23  I  $4,738;    total   $177,961   .submittett   only! 
'other  bid. 


(1) 


(4)  135,000  c.y.   rehandUng; 

(5)  125.000  c.y.  misc.  excav.; 

(6)  4.000  s.y.   sub-base  preparation; 

(7)  15,000  tons  crushed  rock  base; 

(8)  50  tons  prime  coat; 

C9)  600    tons    plant-mix    surfacing; 
(10)  200  s.y.  bit  seal  coat; 


3/22/46 

PREPARING   WORKING 

DRAWINGS  I  

APARTMENT  HOUSE  &  STORES      I 

Cost   $75,000  I  3/22/46  ••     31 

YREKA.  Siskiyou  County,  Calif  I  BIDS   WANTED 

Construction     of     frame     and     brick  '      LOWER  LAKE,  Lake  Co..  Calif. — 
apartment   house,  with   stores   and    Until  April  8.  1 :30  P.  M.,  bids  will  be 


<4>  j  (11)  310.000  s.f.  Portland  cement  con-    ^q^    Steve    P.    Rados,    Los    Angeles.  ! 


(31)  10  l.f.  constructing  12 -Inth      do;    partment.  821  Market  St,  San  Fran- 

(32)  10  l.f.  constructing  IS-injch       do.  :  cisco,  for  materials  as   follows: 
Total  bids  follow:  i  April  11,  2  P.  M. 

(A)  Freethy-Fogelberg  Co.,  iElCer- I     Inv.     SF- 2883 -46:    forks,    butcher 
rito,  $154,810.30.  "knives,    force   cups,    tinner's    brushes, 

(B)  McGuire     &     Hester.     Oakland,    f.o.b.    San    Francisco   and    Mountain 
$174,212.05.  View. 


April  12,  2  P.  M. 

Crete   pavement;  $196,624.40.  j     Inv.    SF- 2884 -46:    office   supplies, 

(12)  none — portland    cement    adjust-    ^jj,    Bechtel    Bros.-McCone   <l'o.,    San  ; f.o.b.  San  Francisco  and  Los  Angeles, 
ment    price,    to    compensate    for  Francisco.   $222,549.95. 

change    in    requirement   for   ce- 1  ^EJ   Stolte.  Inc.,   Oakland.   $2^9,285.50, 
ment  in  concrete  as  provided  in  \ 

Unit  prices  ioiiow: 


frozen  food  locker  on  first  floor. 
Owner — R.   S.   Smith,  c/o  architect. 
Architect — H.  C  Baumann.  251  Kear 

ny  St..  San  Francisco. 
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3y'22/46 

BIDS  OPENED 

SIDEWAIJvS,    PAINTING,   FLOORS 

LA  GRANDE,  Oregon. 

Construction  of  concrete  sidewalks, 
exterior  painting  and  repairs  to 
wood    floors   at   U.    S.    Post  Office. 

Owner— Federal  Works  Agency,  I*ub- 
lic  Buildings  Administration,  office 


received  by  the  Lake  County  Board 
of  Supervisors,  Thomas  L.  Gamer, 
county  clerk.  Courthouse.  Lakeport, 
for  Lower  Lake  water  works,  Includ- 
'  Ing  water    Installations,   pump,    pipe, 

3/22/46  ••     26  1  excavating  and  backfill. 

TAKING  SEGREGATED  BIDS  '      Specifications   obtainable  from  the 

RESIDENCES  Est.    Cost,    $120,000    above  office. 

MILL  VALLEY,  Marin  County,  Calif.  1  

Blvthedale. 


,  the   specifications;  ■ 

'  (13)  lump  sum.  drainage  of   existing  | 

mud  fill  area;  j 

(14)  100  Lf.  6-ln.  sale  glazed  vitrified  | 
clay  pipe;  j 

(15)  700  l.f.  15-in.  reinf.  concrete  pipe  , 
a6)  800  l.f.  18-inch  do;  | 

(17)  400   l.f.    21 -inch  do;  j 

(18)  1.100  Lf.  24-inch  do; 

I  (19)  30  if.  21-in.  corru.  metal  pipe;    : 
■  (20)  30    l.f.    24-inch  do; 

I  (21)  1  each  21-in.  automatic  drainage  { 
gate; 


(1) 
(2) 
(3) 
(4) 
(5) 
C6> 
(7) 
(8) 
(9) 
(10) 
(11) 


(A)        (B)        (C)        (D) 

$17.00  $16.70  $16.05  $25.30 

45.00     38.00     56.50  101.20 
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Construction  of  11-unit  project,  resi-  1  34 DAMS,  RESERVOIRS  &    (22)  1   each   24-inch  do; 

dences.   three   $10,000  homes   to  be  HRFriPINP  (23)  350  Lf.  21-in.  corru.  metal  pipe,  I  (12) 

completed  first,  four  $15,000  homes       t^txi^A^vs^'ivs  •.  furnished  by  city,  to  be  installed    (13) 

and     remodeling     of     the     Bernard  '  ' 

home    to    be    converted    into    two    3/22/46 


9.60 
6.70 
5.50 
4.35 
4.20 
2.70 
8.00 
5.00 
7.50 


9.90 
7.75 
7.50 
6.25 
5.30 
4.50 
9.50 
5.50 
5.50 


10.50 
9.10 
7.25 
6.10 
5.45 
5.25 

23.00 
9.85 
5.60 


7.40 
6.00 
5.35 
4.70 
4.65 
3.60 

16.ir> 
7.55 

15.00 


3/22/46  " 

NOTICE   OF  SALE 
SAN   FRANCISCO.— Until   April   5, 

10   A.    M.,  bids    will    be    received   by 

the  Navy  Material  Redistribution  and 
_.,^  Disposal  Office,  785  Market  St,  San 
i^irH   Francisco  3.   under  Sales  No.   B-332- 

46     for     sale    of     salvable     electrical 

equipment,  located  at  Kyle  &  Co.,  348 

Harrison  St.,  Stockton. 


(E) 
$15.85 


12.00 

10.40 

9.25 

7.85 

6.00' 

6.90 

46.35 

43.00 

6.50 
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3/22/46 

BIDS    WANTED 

OAKLAND,    Alameda   Co.,   Calif.— 

Until    April    3,    5:30    P.    M.,    bids    will 

..^--    be    received    by    the    East    Bay    Mu- 

1 7^  nn  99^  nn  ^1  ft  ^n  970  nh     9^"^  i  "icipal     Utility     District     Room     312 
175.00  225.00  316.50  230.0D    250.00  >  512  J-i6th    St      Oakland,    under    Spec. 


150.00  204.00  293.00  210.00 


.,     34  1(24)  350  Lf.   24-in.   corru.   metal   pipe,    (14)     200.00  408.00  561.00  600.00    250.00 ,  ^^^^  for  steel  wire  and' fabric. 


18-1  a— RELIGIOUS  BLDGS. 
BUILDINGS 
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3/22/46  • 

PLANNED 

MORTUARY  Est.   Cost,  $25,000 

SAN    JOSE,    Santa  Clara   Co.,   Calif. 

Northeast   comer    of    10th    and    E. 

Santa  Clara  Sts. 


apartments   ($15,000) 
0\\'ner — Milland  Development  Co.,  c/o 

Loui.s   Cohen.   605  Market   St.,   San 

Francisco. 

The  owner  Is  now  taking  segre- 
gated bids  on  all  portions  of  the  work. 

28-30— MISCELLANEOUS 
BUILDINGS 

3/22/46  ••     29 

BIDS  WANTED 

FREMONT  COUNTY,  Colo.— Until 
March  26.  10  A.  M..  bids  will  be  re- 
ceived  by  A.  F.  Hewitt,  state  hlgh- 


fumished  by  city; 

(25)  1    each   21-in.    automatic   drain-  ■ 
age  gate  furnished  by  city;         i 

(26)  1   each   24-inch  do;  I 

(27)  700  Lf.   salvaging  21-  and  24-in.  _ 
corrugated   metal   pipe;  ' 

east^of"  GrasTvkuerf or  whrcli"bids  '  <28)  4  each  new  Inlets;  | 

east  Of  (^rass   vaiie>.  lor^ nicn   mas  ^         j^   removal  of  inlets;  ' 

will   be   opened   April  1.   2  P.   M.,   by  1 J     '  „         .    relnstalllne  inlets- 

the  Nevada  Irrigation  District,  Grass  1  \f\  ??^« urn     rtmo vine    drkina« 

Valley.    Plans    by    Consulting    Engl-  |  (31)  lump    sum,    r^ovhig    drainage 

neers    Blackie   &  Wood.   544    Market  |     spec^Sti^ns  ob^lnable  from  the  '  ife! 


PROSPECTIVE   BIDDERS 

GRASS  VALLEY.  Nevada  Co., 
Calif.  —  The  following  contractors 
have  taken  out  plans  for  construc- 
tion of  D-S  canal  extension,  clear- 
ing and  earthwork,  about  three  miles 


(15) 
(16) 
(17) 
aS) 
(19) 
(20) 
(21) 
(22) 
1(23) 

;  (24 1 


St,  San  Francisco: 

Wixson  &  Crowe.  Box  799.  Redding. 

C.  M.  Syar.  Box  1431,  Vallejo. 

Draper  &  Adams,   315  Walnut  St, 
Red  Bluff. 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 
immediate  deUvery  ...  40'  0"  -  SCT  0"  -  60'  0"  -  70'  0"  «  SC  0"  - 
m'  0"  or  100'  0"  Spans,  any  length.  Call  lor  particiilare 


ment  in  muclern  steel 
buildings... 

RIGID  FRAME 

•  Fire  reslstiTe 

•  Strong 

•  Permanent 

•  Economical 


i  cashier's  office,  6th  floor.  415  Mason    (27) 
Street  upon  deposit  of  |10.00.  <  (.28) 

j     FolloM-ing   contractors    have    taken  '  (29> 
out  plans-  (30) 

I     Guy   F.    Atkinson   Co.,  Orange   and    (31) 

I  Railroad  Aves.,  South  San  Francisco.    (32) 

j     Union     Paving    Co., 
Bldg.,  San  Francisco. 

I     San  Francisco  Bridge  Co.,  503  Mar- 
ket  St,  San  Francisco. 


30.00 

2.50 

1.50 

1.00 

.75 

13.50 

6.50 

5.00 

4.00 

2.50 

2.00 

1.50 

650.00 

400.00 

4.00 

4.50 

5.50 

7.50 


27.00 

4.00 

2.75 

2.75 

2.75 

20.00 

17.00 

13.50 

6.75 

5.50 

4.00 

2.75 


49.15 

5.60 

5.25 

5.00 

4.50 

33.70 

15.70 

11.80 

a40 

5.05 

3.90 

2.80 


55.00 

3.60 

2.30 

2.10 

1.95 

39.75 

17.20 

13.20 

9.25 

5.30 

3.*5 

3.$0 


45.00 

10.00 

4.00 

3.00 

3.00 

30.00 

14.00 
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Specifications   obtainable  from  the 
]  above  office. 
I  — 

: 3/22/46 
i  BIOS   WANTED 

ORINDA,     Alameda     Co.,     Calif.— 
it  ill!    Until    April    3.   5:30    P.    M..    bids    will 

800 


be    received    by    the   East   Bay    Mu- 

312 


34.00    21.90 
13.50     14.00 


"^   nicipui     Utility     Distnc  r,     Room 

^XI    512— 16th    St.    Oakland,    under    Spec. 

;  JCi   LS-354  for  furnishing  cast  iron  pipe 

•yKAix  iinXnn'and  fittings  for  Orinda  Filter  Plant 

IB  iK     ifnnn '      Specifications    obtainable   from   the 


8.00 

8.50 

9.50 

11.00 


6.30 
6.45 
7.00 
7.75 


18.50 
8.$0 
8.t5 
9.00 
9.«6 


440.00  1 
7.20 
6.20 


above  office 


^„0   3/22/48 

°rr.  BIOS   OPENED 

*""•      MOSS     LANDING. 


34 
Monterey    Co., 


212     Babcock  .  ^^Bids   held   under  advisement   untU  |  ^al.— San   Francisco"  Bridge  Co..  502 

'  Market  St,  San  Francisco,  at  $267,967 


(March  27 


i  submitted   low   bid  to  the   U.   S.   En- 


39  '  gineer    Office.    74    New    Montgomery 
'  St,   San   Francisco,   under  Serial   No. 


Macco    Construction     Co.,     Freight   3/22/46  • 

land  Ferry  Sts..  Oakland.                            BOND    ELECTION  J                   i  rvi '20^^46.5    for    dredeine    and    jettr 

I     Plombo  Bros,  ft  CO.,  1571  Turk  St, ; _BERJ^l.E V.    A..meaa  O.     Ca"^;  |f„„X-"  L'^t  M^^'llnding  LI 

San  Francisco.                                              i  — -t-ity    or    tterKeiey    w*ii  voie    ^pni  ,           Monterev  Covinty. 

,     Olympian  Dredging  Co..  525  Market  \  ?g  «^*   P^^/tL  Jj.  ^"s^m"oSS   S       Oth^b^.II'^we?^  "" 

!St.  San  Francisco.  "»e  amount  of  $3,200,000,  fJSO.OOO   of  Sorensen       Redwood     City, 

i      Hubert  H.  Everist  Sr.,  604  Mission  :  which    will    finance    construction    of        P^ter     Sorensen.      «ea 

..  San  Francisco.  sewers,   including  separation  of  s^n-    *i^^;^J-.^^    Dredging    Co..    Oakland. 

•2^036.50. 

Hydraulic  Dredging  Co..  Ltd..  Oak- 
land. $324,061.50. 

Guy    F.    Atkmson   Co.,    South    San 
Francisco,  $362,017. 

Case    Constr.    Co..     Alameda,     bid 
on  unit  prices  only;  no  total 


Other  bids    were: 
Peter      Sorensen, 

,  St..  San  Francisco.  "  sewers,   including  separation  of  san-  '  ^     ^     j  Dredging   Co 

Case    ConstrucUon    Co.,    Box    416,    itary  and  storm  sewers,  to  peve  the  I     American    ureugmg 
'  Alameda.  i^^ay    for   a    district   sewage   disposal 

i     Ben    C.    Gerwick,  Inc.,    112   Market  project  „  _^     r,_^ 

St.  San  Francisco.  I   .f »»°«  .^^  „^.^r  ^I.S*"^    ^^^" 

Charles  L  Harney,  625  Market  St,  J  ndge.  City  Hall.  Berkeley. 

San  Francisco.                                            ,                                                      j 
Pacific  Bridge  Co..  333  Kearny  St,  j »i— __ 

San  Francisco.  i  Ae\  CTP  tr L'TV    AUTT^ 

Elaton    &    Smith.    715    Ocean    Ave.,    ^U—  D I  Kr-J"-  I  O  AH  I  ? 

San  Francisco.  HIGUWAYiS 

Western   Dredging  &  Construction  j , ,, 

'Co..  315  Park  Central  Bldg.,  Los  An-   3/22/46  •• 

K«les.  _      .    .         _       ..,     .^,    BIO  OPENED 


:3/22/4« 


BIDS  OPENED 

SACRAMENTO.  Calif —The  foUow- 
40   ing  submitted  bWs  to  the  State  Pur- 
chasing    Agent,     Sacramento,     under 
Quo.  42»7,  Req.  76266,  for  furnishing 
materiala  aus  follows ; 

OU    00.,    $22.50,    Saugrufc 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel 

ings    •    Bridges    •    Barges 
ScM-rice   Stations 
Storage?  Tanks 


Steel  Build- 
Dredges    • 
Plate  Work    •    Steel 
Steel  and  Sheet  Metal 


Products    •    Miscellaneous  Iron 
"Tamks   •   Bo  ad  Madbdneiry. 


Tnick 


Km 


aCHTH  AND  PINE  STS. 


PHONE  TEMPLEBAR  9110 


OAKLAND,  CALIFORNIA 


Hydraulic  Dredging  Co.,  Ltd.,  1221  ,  DRIVEWAY  REPAIR 

Central  Bank  Bldg.,  Oakland.  SALT  LAKE  CITY,  UtalL  

Peter  Kiewit  Sons  Co.,  442  Post  St,    Construction   of   driveway  amd   tide-       Standard 
San  Francisco.  j     .^raJk  repair  at  the  U.  S.  Po$t  Office, '  and  $23.96  Ridge  Route  maintenance 

(Jeorge  Pollock   Co.,    Forum   Bldg.,  .     Sugarhouae  Statton.  |  station. 

Sacramento.  I  Owner— Federal  Works  A|;eOcy.  Pub-  ;     Bell  Oil  Co..  $17.90 ;  $18J0; ^warded. 

lie  Buildings  Admlnistratfcto,  office 
of  the  district  engineer.  gtS  V.  3. 
Appraiser's  Bldg.,  San  Fratndsco. 
Sole  bidder— Rex  Moaa,  Murray.  Utah, 
$2950.  I 


Granite  Rock  Co.,  Box  151,  Wataon- 

ville. 

I     Franks  Dredging  Co.,  260  C^allfomla 

'  St.,  San  Francisco. 

I     T.  E.  Connolly,  461  Market  St,  San 

I  Francisco. 

I     Standard  Dredging  Corp.,  800  Cen- 

j  tral  Bldg..  Los  Angeles. 

j     American  Dredging  Co.,  1419  Broad- 
way, Oakland. 


Use  "Buflderads"- 
Tliey  Bring  Results 


3/22/46  •     •     4Q 

BOND    ELECTION 

BERKELJEY,  Alameda  C<j>.,  Calif. 
—City  of  Berkeley  will  vote  April 
30  on  a  proposal  to  issue  Ixjnds  in 
the  amount  of  $3,200,000  $880,000  of 
which  will  finance  conetructlon  of 
street    tmprovementB. 

P'lans  by  Engi.neer  Harrjr  Good- 
ridge.   City   Hall,    Berkeley. 


Economy  AsjAalt  Co..  $1«.75;  $19 JB. 


42 


3/22/46 

CONTRACT     AWARDED 

OAKLAND.  Alameda  Co..  Calif.— 
Phoenix  Iron  TVorics.  2nd  and  Caetro, 
Oakland,  at  I16.675J20  awarded  ooo- 
tract  on  Schedule  HI  by  the  East 
Bay  Municipa!  UtlUty  District  Room 
406  512  16th  St,  Oakland,  under  Pro. 
LS-350  for  furaishlng  ca«t  iron  pip* 
and    fitungs   for  Orlnd*  filter  plant 

Bids  oD  Schedules  I  and  11  were 
rejected. 

►      (CorttinuHi'    on   Pajre   Eifht) 


PiMSfti 


PAILY    PACIFIC     BUILDIR 


FRIDAY.  MARCH  22.  194^ 


PROFESSIONAL  DIRECTORY  of  Northern  California 


PRACTICING   ARCHITECTS 


SAN   FRANCISCO  COUNTY 


^L^?^'  GUSTAVB.  692  IMh  Arm. 
ABRAHAMS,  HAJIRT  W,  MS  KlMttd 

Avenue. 
AMANDBe,  jr.  FRUDKRIC,  414  leew- 
ay BouleTard- 
AMBROSE,  Wm.  C,  281  Kecmy  St 
APPLBGARTH.  G.  A..  285  MontCMH- 

ery  Street.  ^ 

APPLETON.  A..  $8  Post  8tr^0L 
?tTJ^«  a  APPLETON,  68  Potit  BL 
AUSTIN.  ELIZABBTH  IL,  U«2  JIU 

bert  Street 
BAKEWECJl^  JOHN.  Jr.,  261  Kearny 
Street.  ' 

BANGS.  E.  GEOFFREY,  606  Market 
Street 

BAROVETTO,  SILVIO  L.,  58  Sutter 
Street 

BARSS,  FREDERICK  B.,  208  Market 

Street 

BAtTMBERGBR,    WALTER    R.    S22i 

Cabrillo  Street 
BATTMANN,  HERMAN  C,  251  Keamy 

Street 
BE!U1ER,  G.  A..  309  Valencia  Street 
BEltNARDI.     THEODORE     C.      40S 

JackaoQ  Street  ' 

WURSTER,    BERNARDI   AND   EM- 

MONS.   402   Jackson  areet 
BKRTZ.   EARLE    B..    156    Montrom- 

•ry  Street 
BLANCHARD,     NORMAN     K.,     S« 

Fine  Street 
BLANCHARD  &  MAHER,  369  Pine. 
BISSANTZ  .EDGAR  F.,  2128  Valleja 
BLISS,  WILL  M..  235  Montgomery  St 
BLISS.  WALTER  D..  582  Market  St 
BLISS  &  FAIRWEATHER,  582  Mar- 
ket Street 
BOLLES.  JOHN  S.,  366  Pine  St 
WARD  &  BOLLES.  369  Pine  Street 
BORN.     ERNEST,     730    Montgomery 

Street 
BRANNER,  JOHN  K.,  210  Post  St 
BICKEL  REDDICK  H.,   582  Market 

Street 
BROWN,   ARTHUR   Jr..   251  Keamy 

Street 
BUCKLEY,  VINCENT.  110  Sutter  St 
CANTIN.  A.  A..  794  Market  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 
ket  Street 

CAULDWELL   ALBERT  M.,   17  Os- 
good Place. 
CHINN.   FRANCIS   LAI,  622   Wash- 
ington Street 
CIAMPI.    MARIO    J..    85    Sain    Pablo 

Avenue. 
CLARK,  HERVBY  P.,  210  Post  St 
CLAUSEN,  CHAS.  O.,  746  46th  Ave. 
CLAUDIUS,  CHARLES  W.,  2443  47th 

Avenue. 
CLIFFORD.    WALTER   C,    310    Lo- 
cust Street. 
COBBY.  E.  v.,  280  Tehama  St 
COBLENTZ.     DOROTHY     W.,     8847 

Waahington  Street 
COLLINS,      FREDERICK     R.,      1082 

Hyde  Street 
COIfRICH.  J.  LLOYD.  593  Market  BL 
CORBETT.  MARIO.  210  Post  Street 
COULTER.  NORMAN  R.,  251  Keamy 

Street 
DAILEY,  GARDNER  A.,  210  Post  St 
DAKTN.  FRANK  W..   625  'Market  St 
DAVIS   F.  C,  515  Buena  Vista  Ave. 
DAT,  WM.  PEYTON,  405  Montgem- 

<*ry  Street 
DDCCHMANN,  OTTO  A.,  1026  Market 
Street 

DE     MARTINI.    EDMUND     P.,     785 

Market  Street 
DEVITT,   JOHN   H..   586  Market   St 

DINWTDDIE.  JOHN  KKIN.  233  San- 

MBWDELSOHN.   DINWTDDIE   AND 
HIL.L,  233  Sansome  Street 

BDrB.  WM.,  47  Rocfewood  Court 
EDWARDS.    TH06.,    M..  764    Market 
HMMO^TS,   DONN.  402  Jackaon   St 
WURSTER.    BERNARDI    AND   EM- 
MONS,   402   Jackson    Street 
EVERS    ALBERT  J..   406  Montgom- 
ery Street 
FABRE.  ALBERT  J.,  261  Keamy  St 
FAIRWEATHER,   J.    S.,   582   Market 

Street 
BLISS  &  FAIRWEATHER,  582  Mar- 

ket  Street 
FALCH.  WALTER  C,  1202-3  Heant 

Building, 
FITZGERALD.  GERALD  J.,  112  Up- 
per Terrace. 
FOLEY.  JOHN  J..  770  Fifth  Avenue. 
FRASIER,   EMORY  M.,   1112   Larkln 

Street 
FRANKLIN.   CHAS.   H,   2645  Chest- 
nut Street 
RRICK.  EDW.  L.  251  Keamy  Street. 
WE  IKE,      FRICK     &     KRUSE,     251 

Keamy  Street. 
FUNK,  JOHN  C.  21  Columbus  Ave. 
GEILFUSS.   CARLs  417  Dewey  Blvd. 
GLASS.  EDWARD,  965  Union  Street 
GOLDSTINE.  IRVIN  WILLIAM,  821 

Market  Street. 
GOULD.  J.  S.,  406  Montgomery  St 
GUNNISON.    WM.     F.,    1666    Golden 

Gate  Avenue. 
HARPER.  W.  W..   681  Market  St 
HASS.  ANDREW  T.,  525  Market  St 
KENT  &  HASS.  525  Market  Street 
HELM.  WILLIAM  J..  33  Mame  Ava 
HEIMAN,  S..  605  Market  Street 
HERTZKA.   W.   S..   85   Post   Street 
HERTZKA  &  KNOWLES.   85   Post 
HILDEBRAND,  ERNEST,  251  Kear- 
ny Street 
HIIJU    ALBERT   HENRY,   233   San- 
some Street 
MENDELSOHN.   DINWIDDIE   AND 
HILL.  233  Sansome  Street 

HINTERMANN.  OTTO  G.,  2847  QeM- 

on  Gate  Avenue. 
HOBART.  LEWIS  P..  525  Market  St 
HORSTMAN.  ANTHONY  J..  877  19th 

Ar«iue. 
HOWARD.  HENRY  T..  2944  Jacksen 

Street 
HUBBBRT,  WALLACE  H.  580  Mar- 
ket Street 
HUBD,  I.ESTBR  W..  40T  Sansome  St 
MASTEN  &  HURD.  407  Sansome  St 
HURT.  EDGAR  B.,  582  Market  St 
HYDE.    WINFIELD    H..    706    Butler 

Building. 
HYMAN,    SAMUEL    LIGHTNER,    18 

Post  Street. 
HYMAN  &  APPLETON.  68  Poet  St 
IGAK.  RUDOLPH,  Jr.,  788  Market  St 
IRVINE  .RICHARD  R..  S841  18th  St 

JACOBS.  A1.FRBD  H.,  118  Sutter  St 
JABHNE.     AI.FRED     H.,     KXB    26th 

AT«nue. 
JOHNSON.  ALFRED  W..  681  Market 

Street. 
JORGBVSEN,    MARK    T..    <•    Santa 

Aea  Avenue. 
J08KPH.    BERNARD   J.,   681   OT^- 

rell  Street 
KENT,  T«OMAS  J  .  525  Market  St 
KENT  4  HAJS,  525  Market  Street 
KEYSaR,  LAWRENCE.  781  Pamaa- 

9118  Avenue. 
KNOLL  A  H.,  726  Sutter  Street 
KNOWIJES,  Wm.   H..  85  Post  Street 
HEIiTZKA   &   KNOWLES,   85    Post 
KRAFFT,  ETLMKR  J..  76©  Market  St 
KRUSE.    LAWIiENCE  A..  251   Kear- 
ny Street. 
WEIHE.      FRICK     &     KRUSE,     251 

Keamv   Street. 
KUHN,  ALFRED,  206  Castenada  Ara 
KUMP,    ERNEST  J.,   261   Keamy   St 

LAMB.  ARTHUR  H..  251  Keamy  St 
LANQHORST.    FREDERICK   L,   447 

Sutter  Street 
LEASEN.  HARRY  J..  1710  10th  Ava 
LLOYD.  F.  E..  210  Post  Street. 
LO\'ELL,  H.  K,  185  32nd  Avenue. 

MAHER.  EDWARD  J.,  360  Pine  St 
BLANCHARD  A  MAHER.  S69  Plna 
MASTEN,  CHARLES  F,  407  Sansome 

Street 
MASTEX  &  HURD.  407  Sansome  St 
MASTEN.    J.     KENDALL,     li  — 14th 

Avenue. 


MASTROPASQWA,  LOUIS,  3484 

ioa  Street 
MAURY.  CHAS.  F.,  1817  Lyon  Str«et 
MacDONALD.  EARL  R..  208  Qardea 

Lane,  Colma. 
MAYBECK,   BERNARD  R.,  57  Poet 

McCarthy,  francis  j.,  on  icia- 

sion  Street 
McCREA,  GEORGE  B.,  288  7th  St 
McGUINNESS,  JAMSS  F.,  488  Pine 

Street 
RESING  &  McGUINNESS,  484  Pine 

Street 
McSWEENT.  A.  McF.,  Hearst  Bldf., 

Third  and  Market  Sta 
McSWEENEY,  ANGUS,  614  Mlsaloil 

Street 

McLaughlin,   richard  a^  ou 

20th  Avenua 
MENDELSOHN.  KRK,  233  Sanaome 

Street 
MENDELSOHN,   DINWTDDIE  AND 

HILL,  233  Sansome  Street 

MERCHANT.  Wm.  G..  57  Port  Street 

MEYER.  FREDERICK  H.,  408  Mont- 
gomery Street 

MEYER  &  EVERS.  406  Montgomery. 

MICHELSEN,  HARRY  M.,  80  Ma- 
drone  Street 

MILLER.  JAMES  R..  580  Market  St 

MILLER  &  PFLUEGBR,  680  Market 
Street 

MINTON.  HENRY  A..  1045  Sansome 
Street 

MITCHELL,  JAS.  H.,  407  Sansoma 
MOHR,  NORMAND  W.,  481  Noe  St 
MOONBY,    WALTER    E.,    1229    Ulloa 

Streets 
MOOSER,  WILLIAM.  251  Keamy  St 
MOOSER,   WILLIAM,    Jr.,   681    Biar- 

ket  Street. 
MORGAN,  JULIA.  465  Califomla  St 
NEUMARKEL.    EMIL  A.,    1374    36th 

Avenue. 
OGLOU,     VLADIMIR.     2784     Sacra- 
mento Street 
OSBORNE,    ERLE    J.,    2518    Pacific 

Avenue. 
PAGE.  EDWARD  B.,  251  Keamy  St 
PERRY,  WARREN  CHAS.,  260  CaU- 

fomia  Street 
PETERSON.     CLARENCE     O.,     604 

Missk)n  Street 
PEUGH.  W.  D..  333  Montgomery  St 
PFLUEGER.  MILTON.  580  Market  St 
PFLUEGER.  TIMOTHY  L.,  580  Mar- 
ket Street. 
MILLER  &  PFLUEGER,  580  Market 

Street 
POLLACK,   RALPH  N.,  700  Steiner 

Street 
POPE.  CHARLES.  808  Laurel  Street 
QUANDT.  FRED  W.,  995  Market  St 
RANEY,  VINCENT.  233  Post  Street 
REID,  JOHN.  Jr.,  405  Montgomery. 
REIMERS.  FREDERICK  H.,  79  Poet 

RESING,  EDMUND  J.,  488  Pine  St 
RESING  &  McGUINNESS,  488  Pine 

Street 
REYNOLDS  &  CHAMBmUJON,  584 

Market  Street 
RIEDY.  D.  A..  265  City  HalL 
RIST,  MARTIN  J..  760  Market  St 
ROGERS,  CHAS.  E.  X.  760  Market  St 
ROLLER,  ALBERT  F.,  1  Montgom- 
ery Street 

ROWE.      WILLIAM      HENRY,      214 

Front  Street 
RUNGE.  C.  W..  1623  35th  Avenua 
RUEGG.  THEODORE  O..  617  Mont- 
gomery Street 
SHARPE.  ED.  MUSSON.  277  Pine  St 
SHAW,  FRBDEIRIC,  542  18th  Ave. 
SHELDON,  MARTIN  A-.  681  Martcet 
Street 

SMITH.  DONALD  POWERS,  58  Sut- 
ter Street 

SMITH,  WILTON.  1045  Sansome  St 
SMITH.  THOMAS.  3121  26th  Street 
SPACKMAN.      WENDELL     R,,     084 

Mission  Street 
SPENCER,  ELDRIDGE  T.,  251  Kear- 
ny Street 
STARKS,     LEONARD     F.,     904     De 
Young  Bldg..  Market  and  Kearny. 
STEINER,    CARLTON    A..    161    Post 
STEWART.  JOS.  L.  206  Sansome  St 
STONE.  DOUGLAS  D..  381  Bush  St 
STRINGHAM,  ROLAND  I.,  251  Kear- 
ny Street. 
STROTHOFF.   CHAS.   F..    1857   Mar- 

IcGt  Street, 
SWAIN.  CLARKSON.  2425  Buchanan 

Str68t 
SWEETING.  HOWARD  EDWIN.  101 

Post   Street. 
THOMSEN.  H.  A..  Jr.,  315  Montgom- 
ery Street. 
TRAVIS.  GEO.  W.,  426  4l8t  Ava 

WARD,  JOSEPH  FRANCIS.  360  Pine 
Street 

WARD  &  BOLLES.  369  Pine  Street. 

WEEKS,  HAROLD  H..  593  Market  St 

WEIHE,  ERNEST  E.,  251  Keamy 
Street 

WEIHE,  FRICK  &  KRUSE,  251 
Keamy   Street. 

WELLINGTON.  WINFIELD  SCOTT, 
260  California  Street 

WHITE,  C.  BOLTON.  221  Spruce  St 

WIEMEYER,  GEORGE  H..  704  Mar- 
ket  Street 

WICKENDEN.  JAMES  D..  402  Jack- 
son Street. 

WILLARD,  STANTON.  1847  29th 
Avenue. 

WILLIAMS.  ALBERT  R.,  251  Peat 
Street 

WILLIAMS.  ALFRED  C,  1231  Illfth 
Avenue. 

WILSON.  ALECK  L.,  715  Montgom- 
ery Street 

WONG  WORLEY  K,  101  Post  Street 

WYNKOOP.  FRANK  821  Market  St 

WURSTER,  BERNARDI  AND  EM- 
MONS.   402    Jackson    Street. 

WURSTER,  WM.  W .,  402  Jackaon  St 


ALAMEDA 


BERKELEY 


ALkEN,  HARRIS  C«  2S14  HIllegBfM 
ANTHONY,    JOHN    B.,    2829    Fereat 

Avenua 

BALLANTIN]*  JOHN  KZfOX,  Jr., 
1512  La  Loma. 

CHILDS,  EILMEai  B..  708  ^ruoe  St 

DeCHENE,  ERNBST  R..  718  Arling- 
ton Avenue. 

DB  LONG.  SCOFIELDk  2080  LeOonte 
Avenua 

DeSANNO.  RAYMOND,  2084  MUvia 
Street 

DONOVAN.  JOHN  J.,  950  Parker  St 

DRAGON.  PAUL  L.,  2008  Allston 
Way. 

DRAGON  &  SCHMIDTS,  2068  All- 
ston Way. 

FBRREE,  HAROLD.  2100  Yirslnia. 

GEWSS.    HAROLD    F.,    1819    MoOee 

GOODMAN,  MICHAEL,  2161  Shat- 
tuck  Ave.    

GUTTBRSON,  HENRY  H.,  2882  Gar- 
ter Street  

deLAPPE.  RUSSELL  GUBRNB,  Ho- 
tel Claremont  Bldg. 


OAKLAND 


1801 


ANDERSON,      ARTHUR     W., 
B&^  of  America  Building. 

ANDERSON.  JAMES  HARLOW,  330 
Ifith  Street. 

ANDERSON   &   SIMONDS,   8S9   15tli 
Street 

BLAINE,  ROGER  Wm  5574  Floreaoa 
Avenue. 

BLODGETT.  EDWARD  OSCAB,  1880 
Hoover  Avenue. 

BROOKE.  HERBERT  VAUGHN,  648 
Flairbanka  Avenua 

BROWN,  GUT  L.,  601  Bank  of  Com- 
merce Building. 

BRUNO.  HARRY  A,  1440  Broadway. 

CERRUTI.  EDW.  D.,  42T  Uth  Street 

CHAMBERLAIN,    LOT.    8888    Pied- 
mont Avenue. 

REYNOLDS    and     CHAJ^ERLATN. 
3833  Piedmont  Avenua 

COLLINS,   ALLEN  C   5045   Maiden 
Lane. 

CONFER.    FREDERICK    L,    1214 
Webster  Street 

CORLETT.  WILLIAM  G.,  1801  Bank 
of  America  Building. 

EASTERLY,  JOHN  I..  1400  Jackson 
•  street 

McCALL  &  EASTERLY.   1400  Jack- 
son  Street 

ELLINGBR  GEO.  B.,  1801  Casterline 
Road. 


HARDMAN,  B.  R,  2068  Allaton  Way.   ^,,^,_  _ 

HAMMARBERQ,    PAUL  H.,   2    Nor-  l" THOMSON  &  EVANS.  13C8  E  38th  St 


wood  Avenua 

HAYMOND,  SCOTT,  2328  ShattUCk 
Avenue. 

HAYS.  Wm.  C,  2924  Derby  Street 

HUNTER.  ALBERT  R.,  5809  Men- 
doza   Drive. 

JEANS.  RAYMOND  W.,  1824  San 
Pedro  Avenua 

JORY.  ARTHUR  V,  1395  Scenic  Ava 

JORY,  STAFFORD  L..  1370  Euclid 
Avenue. 

KLINKHARDT,  GEORGE  R.,  44  Eu- 
calyptus Road. 

LINDLEY,  CHARLES  R..  1037  Co- 
lii9&  .^vexiuG* 

MEMMLER,  ARTHUR  H-,  P.  O.  Box 
124. 

MEMMLER,  ARTHUR  H.,  1448  Jose- 
phine Street 

MILLER,  LEFFLER  B.,  804  Santa 
Barbara  Road. 

MOISE.  HOWARD,  71  Panoramic 
Way.  

OFFICER,  GWYNN,  2068  Allston 
Way. 

PLACHEK.  JAS.  W.,  2131  University 
Avenue. 

PRICE.  OSCAR  M.,  1667  Short  St 

RATCLIFF.  W.  H.,  2323  Shattuck 
Avenue. 

RUSS.  E.  H.,  3141  College  Avenue. 

SANFORD.  FLORENCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS,  CARL  R.,  2068  Allaton 
Way. 

DRAGON  &  SCHMIDTS,  2068  All- 
ston Way. 

SHAW.  NORMAN  W..  71  Tunnel  Rd. 

SIMPSON.  HORACE  G.,  201  Tunnel 
Road.  

STEILBERG,  WALTER  T.,  No.  1  Or- 
chard Lana 

TALLEY.  WESLEY  ANDRBS,  51 
Maryland  Avenua 

WELLINGTON.  WINFIELD  SCOTT, 
1525  Arch  Street 

WITKIN,  ELIZABETH  HILLIBR, 
2712  Shasta  Road. 

WOLFARD,  HAROLD  N.,  2772  Shasta 
Road. 

YELLAND.  W.  R.,  829  Coventry  Rd- 


CARMEL 


GENTRY,  LAWRENCE,  Box  352,  Los 

Altoa 
GREENE,  C.  SUMNER,  Box  1956. 
JONES.  ROBERT.  Box  927. 
LATHAM,  MILTON,  P.  O.  Box  1257. 

CHICO 


STORY,  A.  W.,  116  W.  Second  St 


CONCORD 


REID.    FRANCIS   W.,    Route   No.    1. 


EL  CERRITO 


RIGGS,     ROBERT,     7314     Hotchklss 
Avenua 


EUREKA 


ACKERMAN,    NEWTON.    104    Wes* 

Fourth   Street 
GEORGESON.  F.  T..  Box  55. 


FAIRFAX 


de  COLMESNIL  GEO-  T.,  14  Canyon 

Road. 


FRESNO 


COATES.  WM.  D..  Helm  Building. 
HORN.  DAVID.  Rowell  Building. 
HYBERG,  Wm.   G..  Rowell  Building. 
LAKE.  H.  RAFAEL,  Patterson  Bldg. 
PETERSON.  E.  W.,  Mason  Building. 
POLLEY,  RUDOLPH  A..  Rowell  Bldg. 
SWARTZ.   FRED  L   .Rowell  Bldg. 
SWARTZ  &  HYBERG.   Rowell   Bldg. 
WAGNER,  WALTER,  Bank  of  Amer- 
ica Building. 


HAVWARD 


EVANS.   JOHN  M.,   1308  E.   38th   St 

FLORES,  ERNEST,  2225  9th  Avenua 

FOULKES,    EDWARD    T.,    357    12th 
Street 

FROBERG.  ALBBN,  3454  Harlan  St 

GEBHARDT.  W.  H,  486  Mandana. 

GEERING.      JOHN      HENRY.      3944 
Randolph   Avenua 

GIBBS.    W.    ROLAND.    6144    Rock- 
ridge  Blvd.  South. 

GOSLINE.    RICHARD   C,    638  Cald- 
well Road. 

HUDSPETH,  JOHN,  427  18th  Street 

HUTCHISON.   ROBT.   A.,  1630  Web- 
ster Street 

JOHNSON.    IRVIN   M.,    449   MacAr- 
thur  Blvd.  West 

JOHNSON,  HERBERT  T.  4225  Greg- 
ory Street 

KEEFER,  FlAY  F.  770  Wesley  Ave. 

KIRBY,   DONALD  BEACH.   409  15th 
Street 

KOUE.  A.  LEWIS.  428  Thirteenth  St 

LUIS,  MISS  ROSE  E..  811  6th  St 

McCALL,    CHAS.    W..    1400    Jackson 
Street 

McCALL  &  EASTERLY.   1400  Jack- 
son  Street 

MILLER,    CHESTER    H.,    Financial 
Center  Building. 

MILLER  &  WARNECKE,  Financial 
Center  Building. 

MORRISON.  MILTON.  2016  9th  Ave. 

MORROW.  GERTRUDE  C,  6175  HUl- 
egass  Avenue. 

MORROW,    IRVING   F.,    6175   Hille- 
guss  Avenua 

MULVIN.  THOS.  B..  Bank  of  Amer- 
ica Building. 

NEWSOM,  ARCHIE  T.,  5951  Contra 
Costa  Road. 

OLSON.  DAVID,  4051  Kuhnle  Ava 

PONSFORD.   KEITH  E.,   1214   Web- 
ster  Street 

PRICE.  OSCAR  M..  1214  Webster  St 

REYNOLDS.      MALCOLM     D.,     3833 
Piedmont  Avenua 

REYNOLDS    and    CHAMBERLAIN, 
3833  Piedmont  Avenue. 

SAWYER,    HOUGHTON,    2058    Oak- 
land Avenue. 

SCHALK.  LOUIS.  5515  Market  St 

SCHARY,   HARRY  A.,  409  15th  St 

SCHIRMER.  WM.  E.,  1419  Broadway. 

SIMONDS,  GEORGE  P.,  339  15th  St 

ANDERSON   &   SIMONDS,   339   15th 
Street 

apOCOMBE,    FRANCIS    H,    1615 
Broadway. 

THOMSON.  LAWRENCE  G.,  1308  E. 
38th  Street 

TREICHEL,  CHESTER  H.,  606  Cleve- 
land St 

THOMSON  &  EVANS.  1308  E  38th  St 

WARNECKE,     CARL    I.,     Financial 
Center  Bldg. 

MILLER  &  WARNECKE,   Financial 
Center   Building. 

WILLIAMS.  MORTON  A,.  5824  Ocean 
View. 

WILLIS,   RAYMOND   G.,   1214   Web- 
ster Street. 

WILLIAMS.  MORTON  A.,  5824  Ocean 
View  Drive.  i 


PALO  ALTO 

STEDMAN.  HENRY  MORGAN,  666 
Kellogg  Avenue. 

SUMNER.  CHAS.  K,  Decker  Oak 
Building. 

BOYTER.  ELIZABETH,  316  Kipling. 

CLARK.  BIRGE  M..  310  University 
Avenue. 

CLARK,  DAVID  B.,  310  University 
Avenue. 

THOMSON.  DOLE  FORD,  179  Lin- 
coln Avenue. 

NICHOLS,  LESLIE  I.,  532  Emerson. 

SAWYER,  CHARLES.  155  Dana  St 

SUMNER.  CHAS..  760  University. 


J  CUFF.  CLARENCE  (X,  1815  Q  81 
I  DANIELS.  W.  K.  2640  3rxl  Avenua 
DEAN,  CHARLES  F.,  1407  California 

State  Life  Building. 
DeHAVEN,    H.    W.,    1175    Bobertaon 

Way. 
DEVrNE.   HARRY  J..  1012  J   Street 
DUDMAN.  ARTHUR  F.,  HOO  44th  St 
BICHLER,  ALFRED,  2717  "nrtrntaa 

Avenua 
FRANKLIN,  CLIFFORD  N.,  1780  0th 

Aveoua 
FRANCESCHl,  R  R,  Rt  5,  Box  8115 
GILLBM,  JAMES  A.,   4701   D  Street 
GOODPASTER  HERBERT  E.,  Mitau 

Buflding. 
HARRISON,    FREDERICK    8.,    1813 

Del  Paso  Blvd. 
LEWIS,   W.   O.,  2741   Tlago  Way. 
LONG,   W.   J..   A209   "T-   Street 
MANHART.   W.   B..   Rt    6,   Box   834& 
MURRAY.    ROBERT  D.    Rt    9.    Box 

106L 
POAGE,  P.   T.   1610  12th  Avenua 
SEADLER  EUGENE.  2749  10th  Ava 
SATTERLEE.    IVAN    C,    Califomla 

State  Life  Building. 
SELLON.  GEO.  C.  California  State 

Life  Building. 
STAFFORD.  GORDON.  1825  Srd  Avet 
STARKS.   LEONARD  F.,  410  NaUT* 

Sons'  Building. 
WILLARD,    STANTON.    1606    Cara- 

SAN  LEANDRO 
KERR   RALPH   N.,   308  Broadmoor 

Boulevard. 
MOWBRAY,     MELTON    V.,    Jr.,    750 

Rodney  Drive. 
ROSEBROOK,  GUY  L,  1300  Glen  St 


Engii 


SAN  FRANCISCO 


SAN   MATEO 
COLLINS,  HENRY  C,  No.  9  Aragon 

Boulevard. 
EDWARDS,    THOMAS    M.,    123   Elm 

Street 
HESS,  KENNETH  H.,  1444  Shafter. 
TOEPKE.  WM.  H,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28    W. 

Fourth  Avenue. 
ROWE,     WILLIAM     HENRY.     1036 

Lancaster  Road,  Hillsborough. 

SAN  RAFAEL 

GROMME,  CARL  F.,  110  "B"  Street 
LESSWING,      SYLVESTER     A^     17 

Hillcrest  Driva 
McDOUGALL,  GEO.  B.,  Box  265. 

SANTA  CRUZ 
DUCKERING,   LYNN  ROLLETT,  27 
Front  Street 

SANTA  ROSA 
CAULKINS,    C.    A.,    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE.     4010 

Montecito  Avenua 
HERBERT.  WM.  F..  1633  Austin  Way. 


SAU8ALITO 
BICKEL,  REDDICK  H.,  148  Harriaon 

Avenua 
CONSTABLE,  ARNOLD  S.,  06  Spen- 

FAVILLE.  WM  P..  35  Central  Ava 
KETT,  CONRAD  F.  T..  75  Credenta. 


SONOMA 
JORGENSEN,  VIRGIL  W.,  Route  1. 
Box  399. 


STOCKTON 

BISSELL,  HOWARD  G.,  1225  West 
Acacia  Street 

CLOWDSLEY.  J.  UPTON,  309  Ex- 
change Bldg. 

ERNST.  ELMORE  G.,  501  E  Hard- 
ing Way. 

GALBRAITH,  VICTOR  834  West 
WUlow  Street 

JOHNSON.  ERIC,  306  Exchange 
Building. 

MAYO  &  JOHNSON,  306  Exchange 
Building. 

LOSEKANN,  JOSEPH,  206  Bits  Bldg 

MAYO,  FRANK  V.,  306  Exchange 
Building. 

MAYO  &  JOHNSON,  306  Exchange 
Building. 

SALA,  PETER  L.  2130  N.  Commerce 
Street 


ADRIAN.  W..  417  Market  StrMt 
APPLEFORD.  CARL  W-  245  Market 

BARKER  RALPH.  6S  Femwood  Dr. 
BEEBEE.  RALPH  A  ,  1261  41at  Ara 
BLUME.  JOHN  A.  68  Post  Str*t 
BOGVAD    -    CHRISTEN  SEN.      VIL- 

HELM.  City  HalL 
BREITE.  W.  W.,  375  Sutter  BtTMl 
BROWI^i.  ARCHIBALD  A.,  401  Mar^ 

ket  Street 
BRUNNEER  H.  J..  812  Sbaron  Bldg. 
BUELL,  RAYMOND  C,  Second  Floor 

Call  Building. 
BULLEN,  ARTHUR  C,  2  Pine  Street 
BURGESS,  E.  C  1200  17th  Street 
BUSH.   PHILIP  LEE.  101  Califonla. 

CHACE.  THOMAS  F..  268  Market  St 
CHERNO  J..  245  Market  Street 
CHEW,  RICHARD  SANDERS.  844-A 

Mills  Building. 
CORWIN,  T.  J.,  Jr.,  245  Market  St 
COTTEN,   SHEPARD   M.,   308   Eddy. 

DEGENKOLB,  HENRY  J.,  405  Mont- 
gomery Street 
DEWELL,  ROBERT  D..  604  Mission. 

EARL  AUSTIN  W..  233  Sansome  St 
ELLISON  .W.  H..  500  Sansome  St 
ENGLE,  HAROLD  MARSHALL^  HO 

Sutter  Street 
FALK,  Mark  M..  251  Keamy  St 
FISHER  ALFRED  P.,  300  Montgom- 
ery Street 
FISHER  R  J.,  826  Crocker  Building. 

GIDDINGS,  Wm.   A.,  417  Market  St 
DONALD    R    WARREN    Company 

417   Market   Street 
GOULD,  JOHN  J.,  Financial  Center 

Building. 

HALL  Frederic  F,  251  Keamy. 
HAMMllLL.  HAROLD  B..  381  Bush. 
HANSON.  ROBERT  A.,  19th  and  In- 
diana Streets. 
HARRIS,   FREDERIC    R,    Inc.,    1045 

Sanstome  Street 

California  Street 
HASSENMILLER  WILFORD  S.,  100 

Bush  Street 
HAUN.  GEORGE  CLEVELAND,  580 

Market  Street 
HAYES.  JESSE  E.,  925  Market  St 
HENRY,    RODNEY    WM.,    Shell    Oil 

Building. 
HILL,  GEORGE  S.,  36  Diamond  St 
HJUL  JAMES  H,  128  Rues  Street 
HUBER,    EARL  RAYMOJTD,    USFS, 

Phelan  Building. 

HUBER  WALTER  LeROY,  1  Mont- 
gomery Street 

IRVIN,    LESLIE   A..    Fort  Winfield 
Scott 

JAKOBSEN.  B.  F,  Balfour  Building. 
JOHNSON,  I.   L.  417  Market  Street 
DONAIJt>    R     WARREN     Company. 
417   Market   Street 

ICEGLER,     HOWARD    L.,     661    20th 

Avenua 
KELLBERG.  F.  W.,  320  Martcet  St 
KING.  STANLEY  C,  509  Sansome  St 
KNAPIK.  EDWARD  MATHIAS,  1825 

Crocker  1st  National  Bank  Bldg. 
KRAFFT.  ALFRED  J.,  Phelan  Bklg. 


THAYER  EDWARD  S^  1206  BaMour 

Building 
THSILL,  KAJ.  &ae  M&rk«*t  SUeet 
THOMPSON,  ISADORB,  58  Sutter. 
VENSANO.  H,  C,  City  HalL 


WASHINGTON.  QEXD..  417 
WHIPPLE    S    K.,  225  Buah  Street 
WHITE,  FRANK  G..  18  Ferry  Bldg. 
WOODRUFF.  GLENN  R,  388  Mont- 

gocnery  Street 

WRIGHT,  J.  G..  233  Sansome  Street 


OAKLAND 


ANDERSON,  ARTHUR  W..  1801 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  Pier. 
COOLEY,  R  H.,  354  Hobart  Street 
CORLETT.    WILL   G.,   1801    Bank    of 

America  Building. 
COTTERILL,  GEO.  W..  5S54  Lawtoa 

Avenua 
DALTON.  ROBT.  DOCK,  1630  Web- 
ster Street 
DEWELL  ROBERT  D.,  8231  Contra 

Costa  Road. 
ELLERY.  N.  B.,  2124  Coloma  Street 
GUPTILL,   JOSEPH  R,  6936  McAn- 

drews  Drive. 
HANSEN,  CHARLES.  Grove  St  Pier. 
KENNEDY,  ROBT.   CHAS..   612   16th 

Street 
KITCHEL,  MILTON  P.,  City  HaU. 
LYMAN,     RICHARD     F.,     Jr.,     0008 

Chabot  Road. 
MANOV,  MATEO  M..  337  17th  Street 
NEVIUS,  SEARLE  B..  184  13th  St 
ONEIL.  HUGH  M..  363  17th  Street 
PLANT,  FRANCIS  B..  858  Alma  Ava 
SANDNER.   VICTOR   R.  c/o    Moore 

Drydock  Company. 
SAWYER  FRANK  L.,  1025  2nd  Ava 
SCHIRMER  HOWARD  A.,  1444  14th 

Street 

SLY.  CLARENCE  JEFFERSON,  038 

Miranda  Street 
THURSTON,  EUGENE  T.  868  Roae- 

mount  Road. 
WARREN.  DONALD  R.,  417  Market 
DONALD     R.     WARREN     CoBipany, 

417    Market    Street 
WHITTON,  CHAS.  A.,  1025  2nd  Ara 
WILLIAMSON,  H.  P.,  3580  Fmltvale 
Avenua 

EL  CERRITO 

NELIDOV,  IVAN  M.,  1100  Coctra 
Costa  Drive. 

WASHINGTON,  D.  C. 

LOTZ,  WM.  D.,  Bureau  of  Tarda  and 
Docka 


WALNUT  CREEK,  CALIF. 


McKEE,  GEORGE  T.,  Saranap^ 


LOS  ALTOS 


NORDWELL,  ALFRED  W.,  Boa  318. 


STANFORD   UNIVERSITY 
WARD,  EUGENE  V.,  627  SalvaUerra 
Street 


SUSANVILLE 
TAYLOR   RALPH  D.,  716  Court  St 


VALLEJO 

FRENCH,    EDW.    R,    Jr.,    39    Santa 

KREINKAMP,  H.  A.,  925  Valle  Vista. 
PERRY,  CHARLES  E.,  514  Marin  St 


WALNUT  CREEK 
FORD.  LEONARD  H..  1350  Main  St 
COMSTOCK.  FLOYD  B..  RFD  No.  1, 

Box  347R 
DEAN.     MARSHALL,    Colonial    Inn, 

1329  Main  St 


LEVY.  EDWIN  F.,  727  17th  Avenua 
LITTLE.      JOHN     OOULDINO,     251 
Kearny  Street 

MARDEI^  CHARLES  M.,  2336  Pacific 

Avenua 
MEYERlkOLZ,  R  IVAN,  245  Market 

NISHKIAN,  L  H..  1045  Sansome  St 

PAQUETTE  J.  ALBERT.  820  Market 

Street 
PERKINS.  MAC  D.,  110  Sutter  St 
I'HILLEO.   R   A..  CEC  Hq.,  4th  Air 

Force. 
POWER£t.  H.  C.  612  Sharon  Bldg. 
PREGNOFF.  M  V.,  251  Keamy  St 
RINNE.  JOHN  E..  225  Bush  Street 

ROSENTHAL.  HYMAN,  617  Mont- 
gomery Street 

ROSENWALD,  JESSE.  525  Market 

SAMPSON.  RAPHAEL,  333  Mont- 
gomery Street 

SAPH.  A.  v..  Jr.,  Rlalto  Bldg. 

SCHELLENBERG,  G.   W..  225  Bush. 

SEAGE.  CLARENCE  E.  681  Market 
Street 

SJOBERG,  HAROLD  O.,  233  Sansome 
Street 

SKYTTE.  JOHANNES.  City  HalL 

SMITH.  HARVEY  A..  712  Pacific 
Building. 

SMITH,  JAS.   M.,  251  Keamy  Street 

SPITZER.  FELIX  H,  City  HalL 

SQUIRE,  HARRY  EDWIN,  19  Ferry 
Bundling. 

STEELE,  I.  CLEVELAND.  245  Mar- 
ket  Silreet 

SWAIN,  CLARKSON.  320  Market  St 


ROSS 


"NORDWELL,  AUFREJ3  W.,  BOI 
ZOLLNER  CARL  W.,  P-  O.  BoK  818. 


WOODLAND 
PROCTOR   ASA   G.,   P.  O. 


BojL  srr. 


•AN  AN8ELMO 


HJORT,  SIGOB  I.,  Box  2«L 


SACRAMENTO 


ORINDA 


SIMONDS,  GEORGE  P.,  40  Mala  St 


ASHCROFT.  G.  B.,  laiS  Alameda 
Avenue. 

CORNELIUS,  W.  ALBERT.  824 
Grand   Avenue. 

HASS,  ANDREW  T,  1711  Pahnera 
Ceurt. 

HEWETSON,  ANGELO.  1100  Ver- 
sailles Avenua 


MEYERS,    MILDRED 
meda  Street. 


S.,    2021    Ala- 


ALBANY 

DeMONTE,    LOUIS    A.,    518 
Avenua 

Carmel 

ALDERPOINT 

HIGBIE.  HOWARD  W. 

ATHERTON 

JANSSBN,    ARTHUR   D..    58 
Avenua 

Auatln 

BAKERSFIELD 

«TONBR    HAROLD    G..    71    ICartma 
Vlata  Ava 


BIGGAR.   CHAS.   H..  730  Holtljy  Rd. 
CULLIMORE.    C.    C.    2S29    TroxtoD 

Avenue. 
WYNKOOP.    FRANK,    Haberfelde 

Buildteg. 


BURLINGAME 


BROWN.     IRVING     FORBBS,     ItU 
Adeline  Driva 

GILLAM.  W.  C.  F..  1404  Palm  Drtva 

McSWEENEY.    ANGUS.    112    Pepper 
Avenue. 

NORBERG.    ERNEST    L.,   407   Occi- 
dental Avenua 

SHARPS.    L    J.,    735   W.    Poplar    St 

SHARPS.  LEO   J..    1477    Bnrlingame 
Avenue. 

STEPHEN.  WALLACB  A-.  8085  Car- 
mellta  Avenire. 

THAYER    OSCAR    R,    1257 
Avenua 


HILLSBOROUGH 


ROWE.  WM.  HXNRT,  1035  Laneaa- 
ter  Road. 


LAFAYETTE 


COLEMAN.  N.  L,  Middle  Road,  Hid- 
den Valley. 
EVANS.  ROBERT  J..  Bex  884. 


LARKSPUR 


LOS  ALTOS 


HODGSON,   GILBERT.   Rta    1. 
OOT. 


Box 


LOS  GAT08 


ROOT,  CHBSTBR  Blosaem  HU  Rd. 
KENSIT.  HENRY  DAVID.  Poet  Of- 
fice Bldg. 


MENLO  PARK 


FEINNACY.    JOHN     E,    716    Celine 

Avenea 
HEMPEL.  WM.  F.  380  Laurel  Dr. 
JOUNG.  JOHN  D..  N.  Lemon  Ava 


ANDERSON,  JAMES  H..  No.  5  Via 
Hermosa. 

LITTLEJOHN,  WAYNE  A..  9  Mo- 
raga  Highway. 

SISSON,  RALPH  C,  11  El  Campa- 
nero. 

WHITE,  LAWRENCE  R.  30  La  Chi- 
tilla. 

WINTER.  ALBERT  H..  171  Laa  Ve- 
gas Road. 

PIEBMONT 

BURNETT.  HOWARD  E.,  52  Manor 

Drive. 
CHAPMAN,      FREDBRICK     A..      80 

Wild-wood  Avenue. 
FARR  ALBERT,  339  San  Carioe  Ave 
MAYHEW.    CLARENCE   W.,    380 

Hampton  Street. 
MILWAIN.  W.  E..  1503  Oakland  Ava 
NEWSOM,     NOBLE.     2083     Oakland 

Avenue. 


No.  California  County  and  City  EiK[ineers 


^*«*»^H^> 


4.,>,— 


REDWOOD   CITY 


LARSEN,    ALBERT 
Avenue. 


H..    80    Finger 


ROSS 


WINNER   H   H..  Werdaworth  Ava 


SAN  CARLOS 


HODGSON,    GILBERT,    1212    Cherry 
Street 


SALINAS 


BUTNER  CHAS,  E.  7  Wlnham   St 


SAN  JOSE 


MILL  VALLEY 


BERTENSHAW,  JAS.  W.,  420  Moitne 

Avenua  „- „. 

LAMB.    ARTHUR    H.,    200    •akdate  ,  *^^SS,  EDWARD  W.,  515  First  Na 


Avenue. 
MILANO.  J.  P.,  de  Sihra  laland. 


MODESTO 


De  LAPPE.  RUSSELL  GUERNB, 

1901  Downey  Street 
HILBURN,  GEORGE  N..  1211  K  St 


MONTEREY 


RTLAND.  C  P,  P.  O. 
STANTON,  ROBT-  PebMe 


80. 


BINDER  WILLIAM  35  W.  San  Car- 
los Street 
CURTIS.  E.  N.,  35  W.  San  Gartoe  St 
HIGGINS,  WM.  L..   84  S.   Flret  St 
JAEKLE,    DONNELL    E.,    B^^dera* 
Exchange  Bl<fg. 


tlonal  Bank  Building. 

Mckenzie,  chas.  s..  22  s.  7th  st 

HOOT.  CHESTER  84  S.  First  St 
SOBEY.  GIFFORD  E..  69  S.  First  St 
'V^TTCKOFF.     RALPH,    Anglo     Bank 
Building. 

SACRAMENTO 


ABAMS,  ELLIOT  J.,   1153   Swanston 

Driva 
ASHCROFT,  G.   B.,  141A  13th   Street 
S^^WJES.  w.   K.   41«  25th   Street 
BOYD,    ANSON.    2001    14th    Street 


ALAMEDA,    Carl    Froerer. 
ALAMEDA   CO..  Wallace  B.    Boggs. 
ALBANY,  U.   R.   Grey. 
ANTIOCH.  John   S.   Bates. 
ARCATA.  Hal  C.  Acheson. 
ATHERTON,  James  S.  James. 
ATWATER.   W.   E.   Bedesen. 

BAKERSFIELD.  Joseph  Holfelder. 
BELMONT,  Robert  Klassen. 
BENICIA,   Phil   R  Jones. 
BERKELEY.   Harry   Goodridga 
BURLINGAME.  Cecil  L  Longson. 
BUTTE   COUNTY.   Bert  Paxton. 

CALAVERAS  CO.,  Oliver  C.  Wyllla 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO,    Frank   Reblnson. 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO.,  J.  W.  Barkley. 

DALY  CITY.  Robert  Kla.H»en 
DAVIS.  Alexander  M.  McKmnon. 
DEL  NORTE  CO.,  H  M    Malpas 
DOS  PALOS,  W.  E.   Bedesen. 

EL  CERRITO.  R   R  Randall 
EMBRYVILLE.   Geo.   T.   Oliver. 

EUREKA,   Geo.    S.    Wlnzler. 
EXETER,  Irvin  M.  Althousa 

FRESNO  COUNTY,  A.  J.  Nielsen. 

GILROY,  W.  J.  Hanna. 

HANFORD,   Walter  K   Hepklns. 
HAYWARD.  J.  A.  MancinL 

KERN  COUNTY.  J.  R  Themton. 
KING  CITY.  H.   F.   Cozzens. 
KINGS  COUNTY,  J.  H.  Hayes. 

LTV^ERMORE.  C.  G.  Clarke 
LJ\'INGSTON,    W.    E.    Bedesen. 
LODI.    Clinton    Hennlng. 
LOS  BANGS,  W.  E.  Bedesen 
LOS  GATOS,  L  Cedric  Macabea 

MANTECA.  John   S.  Bates. 
MARIN  COUNTY.  C.  P.  Clow. 
MARTINEZ.  Frank  B.  Sarles. 
MARYSVILLE.   F.  H.   Dlwer.  Jr. 
MENLO  PARK.  Edwin   Smith. 
NfERCED.   G    E.   Wlnton. 
MERGED    CO..   W.    K    Badesen. 
MILL  VALLEY,  Al  Slemer. 
MODBfeTO.    Frank   J.    Roast 
MONTEREY.  Howard  Severance 
MONTEREY  CO..  H  F.  Coezens. 
MOUNTAIN  VIEW.  M  C.  Christen- 
sen. 

NAPA,  H  A.  Harrold. 
NAPA  COUNTY,  E  P.  BalL 


OAKLAND,   Walter  N.  Frickstad. 
OROVILliE.   S.   J.   Norris. 

PACIFIC  GROVE.  Alfred  D.  Coons 
PALO  ALTO.   Fabian   S.  Miller. 
PASO   ROBLES.   Hal  Johnson. 
PETALUMA    S.   Gonzales. 
PINOLE.    Ross   Calfee 
PITTSBURG,  E.  L  OHara. 
PLACER  COUNTY.  John  A.  Shields. 
PORTERVILLE,  Irvin  H.  Althouae. 

REDDING,  A.  H.  Ross. 
REDWOOD  CITY.  R  A.  Klaseen. 
RICHMOltfD,  E.  A.   Hoffman. 

SACRAMENTO.  Fred  J    Klaus. 
SACRAMENTO.  E.  A.  Falrbalm. 
SALINAS,   Donald   Davlea 
SAK  BRUNO.  C.  L   White 
SAN  CAR.LOS.  R   A.   Klassen. 
SAN  FRANCISCO.  R  O    Wadsworth. 
SAN  JOAQUIN  CO.,  J.  B    Manthey. 
SAN  JOSE,  Harold  J.  FUtnnery. 
SAN   LEANDRO,  Chas    P    Martin. 
SAN   MATEO.  Harold  Porter. 
SAN   MATEO  CO.,  M  A.  Grant 
SAK  RAFAEL  Ravmond   A.   Boege 
SANTA  CLARA,  Edgar  C.  Sohott 
SANTA  C;r.ARA  CO..  R.  D.  Chandler. 
SANTA  CRUZ,  Robert  Jenning.s. 
SANTA   CRUZ  CO..   A    B.    BaWwm. 
SANTA  ROSA,  Walter  F.   Adams 
SHASTA  COUNTY.  Ernest  Breunlng 
SEBASTOPOL    Walt    Adams 
SISKIYrc  COUNTY,   A    F.   Parrott 
SOLANO   COUNTY,   J    R.    Burnhain 
SONOMA    CO.,  Mar.«ihall   M.   Waliaoe 
SONORA,    B.    H.    Mavnard 
SOUTH   SAN   FRANCISCO.  Charlee 
T.   Bniiughton. 

STANISLAUS  CO..  G.  D.  Macomber. 
STOCKTON.   Lyle  Payton. 
SUISUN.  F.  A.  Stelger. 
SUNNYVALE.  H.  N.  Bishop. 
SUSANVILLE,  M  J.  Tilley. 
SUTTER   CO  .  Edward  Von   Geldem. 
TEHAMA  CO.,  Chaa  A.  Lunlng. 
TRACY.   Jtohn   SL   Bates. 
TULARE.  John  Boardman. 
TBLARE  CO.,  T.  Wayne  Switzer. 

TURLOCK   Don   Davis. 
TULARE,  John  Boardman. 

VALLEJO,   T.  D.  Kilkenney. 
VISALIA,   Norman  A.  Huth. 

WILLOWS,  R  D.  Thomas. 
WOODLAND.   Asa  G.   Proctor. 

YOLO  COUNTY.  Henry  Von  DoretPi 
TREKA,  Howard   O'Connor. 


AEPPLI.  ERNES>.  Rta  0.  Box 
BROWNFIELD.   ALLEN  H..    "^JO*   T 

Street  

BUEHLER  WALTER  A..  34 It      And 

Park  Drive. 
ENGER  ARTHUR  L.  Public  Works 

Building. 
EWING,  M  A.  1120  "N"  Street 
FRANCIS,   ERNEST   D..   1010  J   St 
HOLLISTER    LEONARD    C.     State 

Bridge  Department 
HUTCHINSON.   RALPH   W..    Pablie 

Works  Building. 
ILLERICH,  OTTOMAR  THEODORE, 

Public  Works  Building. 
JOHNSON,  FRANK  A.,  Public  Works 

Building. 
KROMER    CLARENCE    HERBUfyT, 

Wright  Building. 
LONG,   WALTER  J..  Department  of 

Public  Works. 
McGINNESS,  ARTHUR  R,  Old  Post 

Office  Building. 
MEEHAN,    ANDREW    J..    2540    Fifth 

Avenue. 
PANHORST,   F.   W.,  P.   O.   Box   IMO. 
PETERSEN,  WM.,  HARTMAN.  Pub- 
lic Works  Building. 
PURCELL.  CHARLES  H..  210  Public 

Works  Building. 
REYNOIJDS,  FRANK  HOWARD.  906 

Forum   Building. 
ROWE,    R    ROBINSON.    330    Public 

Works  Building. 
SHIELDS.  JAMES  RALPH,  265  City 

Hall. 
STOVER.     HARVEY    D..    327    Public 

Work.s  Building. 
WALKER.  ARTHUR  V.  1020  "N"  St 
WILLETT.  ALBERT  B  .  708  35tli  St 
WILLETT,  D.  C,  Public  Works  Bldg. 


ALAMEDA 


ASHCROFT.  GLEN  B,  182S  Alameda 

Avenue. 
GORMAN.  SIDNEY  S  ,  2^8  W-bmer 

Street 
GREEN.    FRHDERICK    M..    OCT    San 

Antonio  Avenue. 
MESS.  C.  W,  1242  Hawtheme  SU^eet 


BERKELEY 


XJntrmmitj 
21B  Engi- 


DAVTS,     RAYMOND     E , 

of  California 
DERLETH    CHARLBf*  Jr 

neertng  Bldg.,  U    »f  C 
JAMETSON.  BRUCE,  C    E    Bldg .  W. 

of  C    Campus 
JENNINGS.  GBORGE  H.,  171f  B«e«a 

.A.ventit 
SEAGE,     CLARKJ«-E    E.,    Jr.,     imm 

Broadway  Tterrace 

WIEl^ND.   CHAS.    F..    lOf    HUllereet 

Road 


STOCKTON 


BAMBRRGHR     SIDHET     F.,     F.     ©. 

Box  1648 
OTJLICK,  CHAS,   W,.    College   ^  the 

Paotfir 


SAN   MATEO 


BERTWKIJ..  WILLIAM.  61  .'5  Co«ui 

bla  Drive. 
COX,  HARRY  A..  215  Elm  Street 


PIEDMONT 


BROWN,  ULYSSES  G..  32  Arteor  Dr 
COLLINS.  MERTON  C     83  Palrrf<.w 
Avenue. 


FORT  BAKER 


BELL  CHARLES  L.\MBKRT 


PALO   ALTO 


GILL,  G.  F.  550  Forr#«*:t   Aveaue 
WELLS.  JAS,   B'ERTRAND.  846  Lyt,- 


ton  AvOTDu* 
WING,    CHAS     B 


345    Lleooln    ,A,va 


I» 


tiOtScStt 


•sssa. 


=  ''lffi 


FRIDAY.  MARCH  22.  1946 


DAIL 


ACIFIC     BUILHRR 


MM 


PAIU£> 


flPVAWCE  COWSTHPCTIOIff  BEPOBTS 


ENGINEERING  SECTION 


No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings ;  to  others,  |2.76  per  copy, 
not  returnable. 


(Continued 


Page  Five) 


22.2fr~RESIDENTIAL 
BUILDINGS 
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3/22/46 
PLANNED 

POMONA.  Los  Angeles  Co.,  Calif 

R.  J.  Daum,  6803  West  Blvd.,  Ingle- 
wood,  and  C.  T.  &  W.  P.  Stover,  116 
N.  Alexander  Ave.,  Claremont,  Joint 
venturers,  will  build  a  private  hous- 
ing project  totaling  2500  dwellings  in 
West  Pomona  for  Pomona  Homes,  a 
corporation  composed  of  C.  T.  and 
W.  P.  Stover,  Edwin  A.  Tomlin  and 
R.  J.  Daum. 

Work  is  scheduled  to  start  imme- 
diately on  the  first  500  dwellings 
upon  the  completion  of  engineering 
plans  and  the  general  site  layout. 
Plans  have  been  completed  for  the 
individual  dwellings,  all  of  which  are 
to  contain  three  bedrooms;  total  esti- 
mated cost  $25,000,000. 

Information  is  available  and  sub- 
contracts will  be  taken  soon  on  all 
trade.'=(  at  680.3  West  Blvd.,  Inglewood; 
contact  Wade  Perong. 

A  Job  office  will  probably  be  erected 
later  on  the  site. 


of    gates 

diameter 

do; 
do; 
do; 
do; 
do; 
do; 
do; 


for 
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3/22/46 

CONTRACT    AWARDED 

CARETAKER'S  COTTAGE 

Cost.  $3060 
CARMICHAEL,   Sacramento  County, 

Calif. 
One-story     frame     cottage,     redwood 

rustic    siding,    sheet    rock    interior. 

living  room,  kitchen,  bedroom  and 

bath. 
Ou-ner — Judge  Raymond  T.  Coughlin, 

Carmichael. 
Architect  —  Frederick    S.    Harrison, 

Elks.  Bldg.,  Sacramento. 
Contractor  —  James    Francis    Butts, 

1312  Del  Paso  Blvd.,  North   Sacra- 
mento. 
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3/22/46 

PREPARING  PLANS 

DEL  MAR,  San  Diego  Co.,  Calif.— 
Architect  Walter  C.  See,  4460  Park 
Blvd..  San  Diego,  is  preparing  plans 
for  the  construction  of  a  2-story,  100- 
room  frame  and  concrete  slab  hotel 
building  in  Del  Mar  for  Del  Mar 
Beach  Hotel  Co.  L.  T.  Fisher,  Ocean- 
side,  will   be  the  general  contractor. 


do; 
do; 
do; 
do; 
do; 
do; 
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3/22/46 

WORK   STARTED 

PALM  SPRINGS,  Riverside  Co., 
Calif.— Waale-Camplan  Co.  &  Smith, 
Inc.,  1670  Beverly  Blvd..  Los  Angeles, 
and  930  Palm  Canyon  Dr.,  Palm 
Springs,  have  started  work  on  the 
construction  of  Rancho  Royale  Hotel 
at  Palm  Springs  for  Samuel  H.  Levin. 
The  work  will  consist  of  an  admin- 
istration building,  13  hotel  bungalows, 
swimming  pool  and  garages;  esti- 
mated cost  is  $350,000.  Plans  were 
prepared  by  H.  L.  Gogerty  Organiza- 
tion, architects  and  engineers,  3123  W. 
8th  St.,  Los  Angeles. 


31-32~-WATER  SUPPLY  & 

PI ANTS 

3/22/46  32 

PLANNED 

SACRAMENTO,  Calif.— Sacramen- 
to County  Supervisors  have  author- 
ized Sanitary  District  1,  situated  just 
south  of  Sacramento  ,to  go  ahead 
with  plans  for  the  construction  of 
a  $1,000,000  sewage  disposal  system 
and  a  small  separate  sewage  treat- 
ment plan.  Supervisors  set  April  1 
for  a  hearing  on  any  possible  ob- 
jections to  the  sanitary  district  proj- 
ect, w^hich  must  be  ready  to  operate 
next  January  1. 
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3/22/46 

TO  START  WORK 

OILDALE,  Kern  Co.,  Calif.— The 
Superior  Court  of  Kern  County  has 
is.sued  an  order  validating  proceeding 
and  approved  form  of  contract  to  be 
entered  Into  by  the  Sanitary  Board 
of  the  North  of  th©  River  Sanitary 
District  No.  1  of  Kern  County,  Oil- 
dale,  with  Bechtel  Bros.-McCone,  601 
W.  5th  St..  Los  Angeles,  and  220  Bush 
St.,  San  Francisco,  for  the  construc- 
tion of  a  sewer  collecting  system, 
pumping  station  and  treatment  plant 
In  Olldale.  Kern  County,  to  serve  an 
area  including  Olldale,  Rivervlew, 
Highland  Park.  Wingland  Square  and 
other  north  of  the  river  communities 
at  a  cost  of  $669,038.63.  Work  on  the 
project  is  expected  to  start  within  a 
short  period.  The  bids  for  the  work 
were  received  and  the  contract  was 
awarded  January  2.  Plans  were  pre- 
pared by  Engineer  R.  E.  White,  2617 
20th   St..  Bakersfield,  Calif. 


the  eatlmatetl  quantities  involved  are 
as  follows : 

SCHEDULE   No.   1 
Structures — Lateral    Unit  No.  2 

(1)  20,200    c.y.    vmclass.    excav.    for 
structures ; 

(2)  13,650  c.y.   backfill; 

(3)  5,000   cy.    compacted   backfill; 

(4)  2,000  c.y.  concrete  in  structures; 
(5>  placing   165,000   lbs.   relnf.   bars; 

(6)  erecting  26  M.  fL  bm  of  timber 
In  structures; 

(7)  Installing    20.000    lbs. 
and  misc.  metal  work; 

(8)  laying    1000   l.f.    15-ln. 
concrete    pipe ; 

(9)  laying  950  If.  18-inch 

(10)  laying  200  l.f.  21-lnch 

(11)  laying  1.825  l.f.  24-lnch 

(12)  laying  400   l.f.   30-inch 

(13)  laying  100  l.f.  36-lnch 

(14)  laying  100  l.f.  42-lnch 

(15)  laying  600  l.f.  48-inch 

SCHEDULE   No.   2 
Earthwork   and   Structures- 
Lateral    Unit   No.  4 

(1)  116,000   c.y.    common    excav. 
laterals ; 

(2)  18,500  cy.  rock  do ; 

(3)  91,000  sta.  c.y.  overhaul; 

(4)  120,000  c.y.  compacting  embank- 
ment; 

(5)  12,000    c.y.    unclass.     excavation 
for  structures; 

(6)  5,300  c.y.   backfill; 

(7)  5,000   c.y.    compacting   backfill; 

(8)  1,850  c.y.  concrete  in  structures 

(9)  placing   103,000    lbs.    relnf.    bars; 

(10)  1.900   s.y.   dry-rock   paving; 

(11)  installing  28,000  pounds  of  gates 
and  misc.  metal  work; 

(12)  erecting  4.3  M.  ft.  bm  tlmbex  In 
structures ; 

(13)  laying  1,170   l.f.    15-in.   diameter 
concrete   pipe ; 

(14)  laying  968  If.  18-lnch 

(15)  laying  316  If.  24-lnch 

(16)  laying  54  l.f.  30-lnch 

(17)  laying  2.020  l.f.  36-inch 

(18)  laying  224  l.f.  42-inch 

(19)  laying  158  l.f.  60-mch 

(20)  jacking  50   If.  36-lnch   diameter 
concrete  pjpe  thru  embankment 

(21)  Jacking  50  l.f.  60-inch  do; 

SCHEDULE  No.   3 

Earthwork  and  Structures — 
Lateral    Unit   No.   3 

(1)  66,000    cy.    common    excavation 
for  laterals ; 

(2)  14,000  c.y.   rock  do; 

(3)  21,000  sta.  c.y.  overhaul; 

(4)  75,000   c.y.    compacting   embank- 
ment; 

(5)  8,200  c.y.  unclass.  excavation  for 
structures ; 

(6)  5,600  cy.  backfill; 

(7)  3.500    c.y.    compacting   backfill; 

(8)  1.300  c.y.  concrete  in  structures; 
(  9)  placing   91.000   lbs.    relnf.   bars; 

(10)  2,200  s.y.   dry-rock   paving; 

(11)  installing   31,000    lbs.    gates   and 
misc.  metal  work; 

(12)  erecting  5   M   ft.   bm   of   Umber 
in  structures ; 

(13)  laying  1,380  l.f.  15-inch  diameter 
concrete  pipe; 

(14)  laying  1,670  l.f.  18-inch 

(15)  laying  430  l.f.  24-inch 

(16)  laying  370  l.f.  30-inch 

(17)  laying  960  l.f.  36-inch 

(18)  laying  160  If.  42-lnch 

SCHEDULE  No.  4 
Earthwork    and    Minor    Structures — 
Stations  3343  plus  17  to  3514  plus  50, 
and  Stations  3517  plus  70  to  3660  plus 

80,   Conchas  Canal 

(1)  41,000    c.y.    common    excavation 
for  Conchas  Canal; 

(2)  7,000  c.y.  rock  do; 

(3)  7.000  sta.   c.y.   overhaul; 

(4)  40.000   c.y.   compacting   embank- 
ment; 

(5)  2,300  c.y.  common  excavation  for 
structures ; 

(6)  700  c.y.  rock  do; 

(7)  1.300  cy.  backfill; 

(8)  400   cy.    compacting   backfll; 

(9)  370  cy.   concrete  In   structures; 

(10)  placing  27.000  lbs.  relnf.  bars; 

(11)  350  s.y.  dr>'-rock  paving; 

(12)  installing    5,100    lbs.    gates    and 
misc.    metal    work ; 

(13)  erecting   0.05   M.   ft.   bm   timber 
in  structures; 

(14)  laying  160  l.f.  15-inch  diameter 
concrete  pipe; 

(15)  laying  230   l.f.  18-inch 

(16)  laying  90   l.f.   48-lnch 


do; 
do; 
do; 
do; 
do; 


do; 
do; 


34^DAMS,  RESERVOIRS  & 
DREDGiMG 
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BIDS   POSTPONED 

TUCUMCARI  PROJECT,  New 
Mexico.  —  Until  April  16,  10  A,  M. 
(postponed  from  March  27),  bids  will 
be  received  by  the  U.  S.  Bureau  of 
Reclamation.  Tucumcari,  N.  M..  un- 
der Spec.  1189  for  construction  of 
structures,  laterals  Unit  No.  2; 
earthwork  and  structures,  laterals 
Units  Nos.  3  and  4;  and  Conchas 
Canal,  stations  3343  plus  17  to  3662 
plus  00.  Tucumcari  Project.  N.  M. 
The  work  is  situated  in  the  vicinity 
of   Tucumcari.   N.   M. 

Th*.    i,rir>''it>al    items    of    work    and 


SCHEDULE  No.   5 
Earthwork    and    Major    Structures- 
Stations  3514  plus  50  to  3517  plus  70, 
and  Stations  3660  plus  80  to  3662  plus 

00 — Conchas  Canal 

(1)  275  c.y.'  common  excavation  for 
Conchas  Canal ; 

(2)  275  c.y.  rock  do; 

(3)  600     c.y.     compacting     embank- 
ment ;  I 

(4)  2,500  cy.  common  excavation  for 
structures ; 

(5)  450  c.y.   rock  do; 

(6)  2,500   c.y.    backfill; 

(7)  800    cy.    compacUng    backfill; 

(8)  370  c.y.    concrete  in   structures; 

(9)  placing   37,000   lbs.   relnf.   bars; 

(10)  100  s.y.   dry-rock  paving; 

(11)  erecUng   1   M   ft.   bm   timber   in 
structures. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation :  Walker 
R  Young,  Chief  Engineer,  tJ.  S. 
Customhouse,  Denver  2,  Colo. ;  W.  R. 
Nelson,  Regional  Director,  P.  O.  Box 
1609,  Ollver-Eakle  Bldg.,  Sixth  and 
Polk  Sts.,  Amarillo.  Texas;  H.  W. 
Mutch,  Project  Engineer.  Tucumcari, 
N.  M. ;  and  Michael  W.  Straus.  Com- 
missioner, Bureau  of  Reclamation, 
Washington  25.  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the  Project  Engineer 


BID  OPENING  SCHEDULE 

(Continued  from  Page  Two) 
SUPPLIES  AND  EQUIPMENT 


1—  2K)0P.M.— Fir  Poles  Fort  Peck,  Mont. 

1 —  2 :00  P.M. — Annunciator  Groups     Boulder  Canyon  Project 


Central  Valley  Project 

San  Francisco. 

Merced 

San  Francisco 

San  Francisco 


1—  2  .-00  P.M.— Louvers 
1—  3:00  P.M.— Athletic  Goods 
1—  8 :00  P.M.— Sewage  Ejector 
4-  1—  2:00  P.M.— Gas  Pumps 
4-  1—  2  :00  P.M.— Mess  Kit  Equip. 
4-  2—  4:00  P.M. — Cafeteria   Equipment     Oakland 
4-  3 —  2:00  P.M. — Cedar  Socorro,  N.  M. 

4-  3 —  7:30  P.M. — Transicoachee  South  San  Francisco 

4-  3—  2:00  P.M. — Testing    Machines  Denver,  Colo. 
4-  3— ID  :00  A.M.— Generator*  ^     Central  Valley  Project 

4-  a —  2K)0P.M- — Dam  Parker  Dam  Power  Project 

4-  a —  2 :00  P.M.— Telephone  Apparatus     Shoshone  Project,  Wyo. 
4-  3 —  2 :00P.M— Telephone  Apparatus     Rio  Grande  Project,  N.  JL 
4-  3—  2:00P.M.— Shaft  Shoshone  Project 

4-  3— 10K)0A.M.— Steel  Pipe  Berkeley 

4-  4—  2 :00  P.M.— Crystals  San  Francisco 

4-  5 —  2:00  P.M. — Inlet  Covers  San  Francisco 

4-15—  2 :00  P.M.— Steel  Siding  Columbia  Falls.  Montana 

4-  5—  2 :00  P.M.— Telephone  Line  Fuaes    San  Francisco 
4-  5—  2  KX)  P. M —Electrical  Equip.      Davis  Dam  Project  Arizona 
4-  3— 10:00  A.M.— Generators  Central  Valley  Project 

Central  VaUey  Project 
Grand  Coulee  Dam.  Wash. 
Missouri  Basin  F>roj.,  Wyoming 
Kendrick  Project.  Wyo. 
Columbia  Baaln  Project,  Wash. 
Columbia  Basin  Project,  Wash. 
Central  Valley  Project 
Yakima  Project,  Washington 
Columbia  Basin  Project,  Wash. 
Central  Valley  Project 
Davis  Dam  Project,  Arizona 
Ctolumbla  Basin  Project,  Wash. 
Oentral  Valley  Project 
BoL»e  Project,  Idaho 
Oolumbla  Ba&in  Project.  Wsflk. 


4-  »—  2K»P.M.^-Gatea 
4-10—  2  KWPM.— Elevator 
4-14—  2  «  P.M.— Pumping  Ualts 
4-15 —  2  K»  P.M. -Transformers 
.4-15—  2  K»  P.M.— Pumps 
4-15—  2  :«0  P.M. —Cranes 
4-l»—  2  KK)  P.M.— Pumping  Units 
4-18—  2 :00  P.M.— Steel  Pipe 
4-19—  2:00  P.M.— Doors 
4-l»—  2:00  PM.— <Jatee 
4-23—  2:00  PM.— Gate  Hoists 
4-22—  2  (M)  P.M.— -Coaster  Gates 
4-24—  2r00  P.M.—- Dru,m  Gates 
4-a»—  2:00P,M..— Gatas 
4-a«—  2 -00  P.M. —Pips 


3-20 
3-20 
2-19 
S-21 
3-21 
S-19 
3-12 
8-20 
S-90 
S-18 
3-20 
8-lS 
S-12 
S-  7 
8-  T 
8-  6 
8-21 
8-21 
8-21 
8-21 
8-19 
8-28 
8-14 
8-  5 
8-12 
8-  1 
8-20 
8-  • 
8-12 
8-12 
8-21 
3-12 
8-19 
8-20 
8-20 
8-  5 
t-  T 
ft 
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BIDS  POSTPONED 

BOISE  PROJECT,  Idaho.  —  Until 
April  5,  10  A.  M.  (postponed  from 
March  21),  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Boise,  Idaho,  for  labor  and  materials 
for  the  construction  of  Cascade  Dam, 
Boise  Project,  Idaho;  Specification 
No.  1194.  The  work  Is  situated  on 
the  north  fork  of  the  Payette  River 
at  Cascade,  Idaho.  Completion  time, 
750  days. 

No  charge  to  prospective  bidders 
for  specifications  and  drawings ;  to 
others,  $3.  Copies  of  the  standard 
forms  and  of  the  specifications  may 
be  obtained  from  the  following  offices 
of  the  Bureau  of  Reclamation :  Walk- 
er R.  Young,  chief  engineer,  U.  S. 
Custom  House,  Denver  2,  Colo.;  R 
J.  Newell,  construction  engineer,  P.  O. 
Box  937,  Reclamation  Bldg.,  Fair- 
grounds, Boise,  Idaho,  and  Michael 
W.  Straus,  commissioner.  Bureau  of 
Reclamation,  Washington  25,  D.  C. 
Prospective  bidders  desiring  to  visit 
the  site  of  the  work  should  com- 
municate with  the  construction  engi- 
neer. Guarantee  in  the  amount  of 
10%  of  bid  required. 

The  work  Involves: 

(1)  diversion  sJid  care  of  river  dur- 
ing construction  and  unwatering 
foundations ; 

(2)  20.000  cu.  yds.  excavation,  strip- 
ping borrow  pits; 

(3)  7500  cu.  yds.  excavation,  com- 
mon, in  open  cut  for  outlet 
works ; 

(4)  19,000  cu.  yds.  excavation,  rock, 
in  open  cut  for  outlet  works; 

(5)  2300  cu.  yds.  excavation,  all 
classes,  in  tunnel ; 

(6)  furnishing  and  placing  8000  lbs. 
permanent  steel  tunnel  supports ; 

(7)  furnishing  and  placing  80()0  lbs. 
steel  tunnel  liner  plates  cuid 
steel  lagging; 

(8)  50,000  cu.  yds.  excavation,  all 
classes,  for  foundation   of  dam; 

(9)  400  cu.  yds.  excavation,  rock,  for 
footing  of  concrete  cutoff  wall; 

(10)  24,000  cu.  yds.  excavation,  com- 
mon, for  spillway; 

(11)  33,000  cu.  yds.  excavation,  rock, 
in  spillway; 

(12)  drilling  16,700  lin.  ft  of  line 
holes  for  rock  excavation  for 
spillway ; 

(13)  315,000  cu.  yds.  excavation,  com- 
mon, in  borrow  pits  axid  trans- 
portation  to  dam   embankment; 

(14)  200   cu.   yds.   backfill; 

(15)  320.000  cu.  yds.  earth  fUl  in  em- 
bankments ; 

(16)  tamping  or  puddling  3500  cu.  yds. 
earth  flU; 

(17)  55.000  cu.  yds.  rock  fill  on  down- 
stream slope  of  embankment; 

(18)  11,000  cu.  yds.  ripray  on  up- 
stream slope  of  embankment; 

(19)  60  cu.  yds.  porous  concrete  under 
floor  of  spillway  gate  structure; 

(20)  constructing  1000  lin.  ft.  4-in. 
diameter  sewer  pipe  drains  with 
uncemented  joints,  embedded  in 
porous  concrete; 

(21)  constructing  325  lin.  ft.  4-ln. 
diameter  sewer  pipe  drains  with 
imcemented  Joints,  embedded  in 
gravel  * 

f22)  constructing  750  lin.  ft.  6-in. 
diameter  sewer  pipe  drains  with 
uncemented  Joints,  embedded  In 
gravel; 

(23)  drilling  1700  lin.  ft.  1%-ln.  diam- 
eter grout  holes  up  to  35-ft 
stage ; 

(24)  drilling  2000  lin.  ft  1%-ln.  diam- 
eter grout  holes  between  35-ft. 
and  60-ft  stage; 

(25)  drilling  1100  lin.  ft  1%-in.  diam- 
eter grout  holes  between  60-ft 
and  100-ft.  stage; 

(26)  drilling  1000  lin.  ft  grout  holes 
less  than  35  ft  deep  with  per- 
cussion drills; 

(27)  placing  2600  lbs.  grout  pip*  and 
fittings ; 

(28)  7100  cu.  ft.  pressure  grouting; 

(29)  800  cu.  ft.  pressure  grouting  with 
packers ; 

(30)  drilling  4400  lin.  ft  holes  for  an- 
chor bars  and  grouting  bars  In 
place; 

(31)  400  cu.  yds.  concrete  in  footing 
of  embankment  cutoff  wall ; 

(32)  350  cu.  yds.  concrete  in  embank- 
ment cutoff  wall,  except  in  foot- 
ing; 

(33)  750  cu.  yds.  concrete  in  tunnel 
lining  except  back  of  plate  steel 
pipe  lining; 

(34)  150  cu.  yds.  concrete  in  tunnel 
lining  back  of  plate  steel  pipe 
lining; 

(35)  850  cu.  yds.  concrete  In  Inlet 
structures  of  outlet  works,  ex- 
cept m  beams,  columns  and  roof 
slab  of  trashrack  structure  and 
in  floor  of  access  bridge; 

(36)  110  cu.  yds.  concrete  in  beams, 
columns  and  roof  slab  of  trash- 
rack  structure  and  in  floor  of 
access  bridge; 

( 37 1  535  cu.  yds.  concrete  m  outlet  to 
outlet  works  except  in  control 
house; 

(38)  90  cu.  yds.  concrete  in  »ion*rol 
and  engine  houses; 

(39 1  680  cu.  yds.  concrete  in  floor  of 
spillway ; 

(40)  1220  cu.  yds.  concrete  In  spillway 
except  in  floor  and  engine  house ; 

(41  >  27,000  sq.  ft  vacuum  concrete 
processing  for  spillway  floor, 
pier  and  inside  surface  of  spill- 
way walls: 

(42)  placing  606,000  lbs.  reinforce- 
ment bars ; 

(43)  placing  320  lin.  ft  metal  sealing 
strips ; 

(44)  constructing  control  and  engine 
houses,  except  concrete; 

(45)  erecting  10  M  ft  b.m.  of  timber 
in  bridge ; 

(46)  placing  650  sq.  ft  asphalt  plank 
on  bridge  floor; 

(47)  installing  22,500  lbs.  fixed-wheel 
gate  frame,  seats,  track  bases 
and  track; 

(48)  installing  35,000  lbs.  fixed-wheel 
gate; 

(49)  installing  60,000  lbs.  radial  gates; 

(50)  Installing  21,000  lbs.  gate  hoists; 

(51)  instaUing  110,000  lbs.  high-pres- 
sure gates  and  conduit-lining 
casting^ ; 

(52)  installing  7000  lbs.  control  appa- 
ratus for  high-pressure  gates; 

(53)  erecting  18,500  lbs.  hoist  tower 
for  fixed-wheel  gate; 

(54)  erectign  20.500  lbs.  structural 
steel  in  bridges; 

(55)  installing  48,000  lbs.  trashracks; 

(56)  installing  116,000  lbs.  welded 
plate  steel  tunnel  and  conduit 
linings ; 

(57)  Installing  5000  lbs.  float-well  In- 
take, reservoir  level  gauge  and 
air-vent  piping; 

(58)  Installing  4400  lbs.  pipe  hand- 
rails; 

(59)  Installing  3000  lbs.  miscellaneous 
metal  work; 

(60)  installing  500  lin.  ft  electrical 
metal  conduit,  1^-in.  diameter 
and  smaller; 

(61)  Installing  450  lin.  ft  electrical 
metal  conduit  IH-in.  diameter 
to  and  including  2-ln.  diameter; 

(62)  installing  1000  lbs.  electrical  con- 
ductors nad  ground  wires ; 

(63)  installing  2500  lbs.  electrical  ap- 
paratua 


U.  S.  District  Engineer,  Commercial 
Bldg.,  P.  O.  Box  1538,  Albuquerque 
N.  M.,  March  12.  for  the  construction 
of  the  Fort  Dyon  protective  works 
near  Las  Animas,  Bent  County  Colo  • 
Serial  46-31. 

The  total  bids  received  were: 

Grosshaus  &  Petersen.  $459,476.75. 

Morrison  -  Knudsen,    Boise,    Idaho 
$563,343.  ■' 

Kin  man     Bros.,     Pittsburgh      Pa. 
$655,612.50. 

Peter     Kiewit    Sons     Co.,     Omaha 
Neb.,  $796,575. 

Northwestern    Engineering     Ranld 
City,  S.  D.,  $801,115.50.  ^ 


40—         STREETS  AND 
HIGHWAYS 


^/22/46  40 

CONTRACT    AWARDED 

SjVCRAMENTO,  Cal.— J.  R.  Reeves 
Box  1072,  Sacramento,  at  $l,501.2o! 
awarded  contract  by  the  City  of 
Sacramento,  city  clerk's  office.  City 
Hall,  for  improvement  of  I7t'h  st. 
4th  Ave.,  and  Vallejo  Way. 


3/22/46 
PLANNED 


40 


SACRAMENTO,  Cal.— The  City  of 
Sacramento  plans  the  improvement 
of  Sutter  Way,  Fremont  Way,  Mc- 
Clatchy  Day,  Fint  Day,  Muir  Way, 
etc.  Hearing  will  be  held  March  29 
in  the  City  Hall. 


40 


3/22/46 
PLANNED 

SACRAMENTO,  Cal.— The  City  of 
Sacramento  plans  the  improvement 
(1)  the  alley  between  U  and  V  Sts. 
from  easterly  line  of  22nd  St.  to  the 
westerly  line  of  23rd  St.,  and  (2) 
improvement  of  H  St.  Hearing  will 
be  held  March  29  in  the  City  HalL 

3/21/46 
NOTICE 

SAN  DIEGO  COUNTY,  Calif.— A 
representative  of  the  district  office 
of  the  State  Division  of  Highways 
will  meet  prospective  bidders  for  the 
proposed  project  In  San  Diego  Coun- 
ty. XI-S.D-77-S.D,A,  for  which  bids 
are  to  be  received  in  Los  Angeles  on 
April  11,  1946. 

Said  representative  will  meet  pros- 
pective bidders  by  appointment  with 
the  district  office  at  any  time. 

3/21/46 
NOTICE 

KERN  COUNTY,  Calif.— A  repre- 
sentative of  the  district  office  of  the 
State  Division  of  Highways  will  meet 
prospective  bidders  for  the  proposed 
project  In  Kern  County,  VI-Ker-33-C, 
for  which  bids  are  to  be  received  in 
Sacramento  on  April  3,  1946. 

Said  representative  will  meet  pros- 
pective bidders  at  the  Intersection 
of  highway  Routes  33  and  139  at 
Wasco  on  Wednesday,  March  27,  1946, 
at  10  A.  M. 


Storagre  Builcyiig,  I 

23rd  and  5  5t&.,  Sacramento 


and  all  accessories,  including  electric     ( 
motors  required  for  satisfactory  op- 
eration    of     the     equipment,     except 
safety  switches,  push-button  stations,  ^  -f- 

magnetic  switches,  overload  relays,  i  BIDS:  Cari  Fiedler,  1108  43rd  St, 
and  conduit  and  wiring  for  electric  Sacramento,  Karch  25,  1:30  P.  M. 
motors;  and  two  3000-barrel  all-steel  Plans  by  Architect  Leonard  F.  Starks, 
cement  silos,  one  railroad  car  door  416  Native  Sons  Bldg.,  Sacramento, 
unloading  hopper,  one  bottom-dump  Charles  F.  Unger,  2426  7th  Ave., 
railroad    car    unloading    hopper,   one    Sacramento. 

spiral -screw    conveyor,     one     bucket  |     C.    C.    Ruby,    3350   Freeport   Blvd., 
elevator  and  all  accessories,  including  .  Sacramento. 

electric  motors  required  for  satisfac-  i      C.  J.  Hopklnson,  1810  28th  St,  Sac- 
tory  operation  of  the  equipment,  ex-  i  ramento.  i 

cept    safety    switches,    push  -  button ;     Frank  Maloney.   1915  "9"  St,  Sac- 
stations,  magnetic  switches,  overload    ramento. 

relay*  and  conduit  and  wiring  fori  Mercer-Fraser  Co.,  2nd;  and  Com- 
electric  motors  for  the  Columbia  mercial  Sts.,  Eureka.  | 
Basin  Project  Wash.  The  equipment  |  Guy  F.  Atkinson  Co.,  Orange  and 
will  be  assembled  at  Coulee  Dam,  i  Railroad  Aves.,  South  San  Francisco. 
Wash.,  and  at  Odair,  Wash.,  by  the  !  Monison  -  Knudsen  C(j>..  Inc.,  Ill 
government  No  charge  for  copies  Sutter  St,  San  Franclscoi 
of  the  specifications  to  prospective ;  Marshall  S.  Hanrahan^  Box  429, 
bona  fide  bidders ;   to  others,  $1.  not    Redwood  City. 

returnable.    For    particulars,    address  I      Pacific  Bridge  Co.,  333  iKeamy  St, 
the  Bureau  of  Reclamation,  Denver,  '  San   Francisco. 
Colo.  Fredrickson    Bros.,    125*    65th    St, 

Emery\ille. 

E.   B.   Bishop,  Box  325,   Orland. 
George   Pollock  Co.,   Ftfrum   Bldg.. 

Sacramento. 
N.  M.  Ball  Sons.  Box  430.  Berkeley. 
Scheumann  &  Johnson,  1001  Lloyd 


Co.,  ai5  Park  Central  Bldg.,  Los  An- 
geles. 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bldg.,  Oakland. 

Peter  Kiewit  Sons  C:©.,  442  Post  St, 
San  Francisco. 

George  PoUock  Ca,  Forum  Bldg., 
Sacramento. 

Granite  Rock  Co.,  Box  151,  WaUon- 
vlUe. 

Franks  Dredging  Co.,  260  California 
St.,  San  Francisco. 

T.  E.  Connolly,  4«1  Market  St,  San 
Francisco.  J 

Standard  DredgiAg  Corp..  800  Cen- 
tral Bldg.,  Los  Angeles. 

American  Dredging  Co.,  1419  Broad- 
way, Oakland. 
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3/22/46 

BIDS  WANTED 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  April  19.  2  P.  M., 
bids    will   be   received    by    the    U.    S. 

Bureau  of  Reclamation,  Denver,  Colo.,  '  Bldg.,  Seattle,  Wash 
under   Spec.   1255  for  furnishing  and  i      T.    E.    Connolly,    Inc.,    |I61    Market 
delivering  f.o.b.  cars  at  the  shipping  |  St.,  San   Francisco, 
point  or  f.o.b.   cars  at  Odair,   Wash.,  i     Case  Constr.  Co.,  Box  4^6.  Alameda 
three    horizontal    welded    plate-steel  \     Chas.    L.    Harney,    625   Market   St, 
oil  storage  tanks  for  the  switchyard  j  San  Francisco, 
oil-house  addition  at  the  Grand  Cou-  | 
lee     power     plant,     Columbia     Basin 
Project.  Washington.  The  tanks  will 
be   installed   by   the  government.    No 
charge   for   copies    of   the    specifica- 
tions   to   prospective  bona    fide    bid- 
ders ;   to   others.   60c,   not   returnable. 


'Airport  Extension  F^,  Pave- 
jment,  Related  Construction, 
I       San  Francisco  Airport 


BIDS:    Public   Utilities  (t^ommlsslcn, 
43  I  Room  287,  City  Halt;  Contract  No.  82; 
March  26,  3  P.  M. 
Guy  F.  Atkinson   Co.,   (I)range   and 


3/22/46 

NO   BIDS   RECEIVED 

PARKER    DAM    PROJECT,    Ariz  

?T*"l~i^°  ^^^^  Y^L^  received  by  the  j  j^froadA^es!rSoMth"san'"Fri^^ciso<^ 

U.   S.   Bureau  of   Reclamation.  Den-       ^nlon     Paving    Co.     ,2ll2     Babcock 

ver,  under  Spec.   1207  for  furnishing   gidg.,  San  Francisco. 

and  dehvenng  fob  cars  at  the  ship-        g|„  Francisco  Bridge  C6.,  503  Mar- 

ping  pomt  or  fob  cars  at  Earp,  Cal..  U^^  g^     g^^  Francisco. 

hollow    metal    dooi^,    complete    with       ^i^^co    Construction    Cb.,     Freight 


j  transoms,  rough  bucks,  thresholds 
as  required  in  door  schedule;  cab- 
inet  jambs,    trim,    hardware,   includ 


3/21/46 
NOTICE 

KERN  COUNTY,  Calif.— A  repre- 
sentative of  the  district  office  of  the 
State  Division  of  Highways  will  meet 
prospective  bidders  for  the  proposed 
project  in  Kern  County,  VI-Ker-4-C, 
Bkd,  for  which  bids  are  to  be  re- 
ceived in  Sacramento  April  10,  194a 

Said  representative  will  meet  pros- 
pective bidders  at  the  resident  engi- 
neer's office,  Bakersfield  maintenance 
station,  on  Wednesday.  April  3,  1946, 
at  10  A.  M. 
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3/22/46 
PROPOSED 

VALLEUO,  Solano  Co.,  Calif.— The 
City  of  Vallejo.  T.  D.  Kilkenney,  city 
engineer,  City  Hall,  Vallejo,  plans  the 
improvement  of  Kentucky  St.  and  for 
improvement  of  Ohio,  Louisiana  and 
Colusa  Sts. 


lUacfiiiieri  Sl  Material 

42—  MISC.  SUPPLIES  AND 
MATERIALS 


and   Ferry   Sts.,   Oakland. 

Piombo  Bros.  &  Co.,  1571  Turk  St, 
I  San   Francisco. 


i"n^   fn°''.^^°^^''^'     ^'^^"S    material}     Olympian  Dredging  Co..  525  Market 

and   all    other  accessories    necessary !  gt     San  Francisco 

for  the    complete   Installation    of    the  |     jj^bert  H.  Everist  Sr.,  604  Mission 

doors    m    the    Parker    power    plant    .x      San  Francisco 

Parker  Dam  Power  Project  T  Ca!r  C^trlicUon    Co..    Box    416, 

o/oo/^c  _  I  Alameda. 

BOND  ELECTION  I  s.^  Sa,f  fSS^sco '    ""^'    ^^    """"' 

provide    fire-fighUng    equipment    for'^*°  tT^cUico 


the  community. 


43 


3/22/46 

BIDS  WANTED 

SACRAMENTO    COUNTY,   Calif.— 
Until   April   3.  8  P.   M.,   bids   will  be  j 
received    by   the    Bates   Joint    Union ! 
Elementary    School    District,    L.    C. 


Eaton    &    Smith,    715    Ocean    Ave., 
San  Francisco. 
Western   Dredgmg   &  Construction 


1  Sanitary  Trunk  Line  Sewers 
i  SanU  Rosa,  Calif. 


BIDS:  City  of  Santa  Rosa,  City 
Hall,  Santa  Rosa,  April  2,  8  P.  M. 
Plans  by  City  Engineer  Walter  F. 
Adams,  Santa   Rosa. 

John  Pestana,  16411  E.  14th  St^  San 
Leandro. 

Underground  Construction  Co.,  75tlx 
Ave.  and  San  Leandro  Blvd.,  Oak- 
land. 

Freethy-Fogelberg  Co.,  1436  Kear- 
ney St,  El  Cerrito. 

Guy  F.  Atkinson  Co..  Orange  and 
Railroad  Aves..  South  San  Francisco. 

Stolte,  Inc.,  8451  San  Leandro  St, 
Oakland. 

Bechtel  Bros.  &  McCone,  220  BusB 
St.,  San  Francisco. 

C.  Dudley  DeVelblss  Co.,  Eastshore 
Highway  and  Huntington  Ave.,  Rich- 
mond. 

Edward  Green.  3001  CooUdge  Ave., 
Los  Angeles. 

Wm.  D.  Rapp,  706  Bennett  Ava, 
Santa  Rosa. 

^ . 

^ — ^ 

I     Elxploratory  Foundation 
I         Investigation  Work. 
I      Rocky  Reach  Damsite 


BIDS:  U.  S.  Engineer  Office,  Tex- 
tile Tower,  Seattle,  Wash.,  March  22, 
2  P.  M. 

Lynch  Bros.  Diamond  Drilimg  Co., 
3425    Stone  way,    Seattle. 

Fairbanks  DrilUng  Co.,  2437  Sixth 
Ave.   S.,   Seattle. 

N.  C.  Jannsen  Drilling  Co.,  9407 
E  Marginal  Way,  Seattle. 

Diamond  Drill  Contracting  Co.,  S 
18    Stone    St,    Spokane. 

W.  J.  Riddock,  606  N  Warren  St, 
Helena,   Mont 

Cannon  &  Jeffries,  Box  668,  Comp- 
ton,  Calif. 

Mitchell  Diamond  Drill  Co.,  779 
Brvant    St.   San   Francisco. 

E.  M.  Gurke,  552  26th  St.,  Ogden, 
Utah. 


FOUR  BRIDGES,  LOS  ANGELES  COUNTY 


LOS    ANGELES,    Calif.— As   previ- 
ously  reported,   Barnes   Construction 


buf"'.^!t^\''''r^T^f'''  '°/  °.r  «^lJ°°i  I  CO     1119  Montana  Ave  ,   Santk  Mon- 
n^^.P^llr.       ^^P^^^^ty    o'    73    schoolii^g,;  at  $1,672,266.50.  submitted  low  bid 

passengers.        ^  ^^  ^   ^   McCoy,  state  higjiway  engl- 

jneer,    808    State   Bldg.,    Lds    Angeles, 
3/22/46  43   f qj.   about    .7   mile   in    lemgth    to    be 

CONTRACT  AWARDED  [graded  and  paved  with  asphalt  con- 

COLUMBIA  BASIN  PRO JECT,  |  crete,  and  four  bridges  to  be  con- 
Washington.— American  Bridge  Co.,  I  structed  on  Pacific  Coast  Highway, 
Denver,  Colo.,  at  $7418,  awarded  con-  j  between  Dominguez  Channel  and  San 
tract  by  the  Bureau  of  Reclamation,  |  Gabriel  Ave.,  VII-LA-60-1^,  in  the 
Denver,  Colo.,  for  furnishing  and  de-  i  cities  of  Los  Angeles  and  Long  Beach, 
livering  f.o.b.  Gary,  Ind.,  one  12x12-  i  Los  Angeles  County.  Thl*  is  a  na- 
f t.    bulkhead   gate  for  installation  at    tional  defense  contract 


the  inlet  end  of  any  one  of  the  out- 
let conduits  at  Grand  Coulee  Dam, 
Columbia  Basin  Project,  Washington ; 
Spec.  114a  The  gate  will  be  installed 
by  the  government  Bids  were  re- 
ceived February  18. 
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3/22/46 

BIDS  WANTED 

WIOTA.  Mont.— Until  April  3,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Custom 
House,  Denver  2,  Colo.,  under  Inv. 
18,664-A-l  for  western  red  cedar, 
southern  yellow  pine,  lodgepole  or 
Douglas  fir  poles,  f.o.b.  shipping  point 
and/or  Wiota,  Mont;  Wiota-North 
Electric  Cooperative  transmission  line 

3/22/46  42 

BIDS   WANTED 

DAVIS  DAM,  Arizona  -  Nevada.— 
Until  April  3,  2  P.  M.,  bids  will  be 
received  b  ythe  U.  S.  Bureau  of  Rec- 
lamation, Denver,  Colo.,  under  Bid 
No.  C-44,247-A  for  furnishing  one 
dragline  excavator,  %-cu.  yd.  capa- 
city, power  shovel  attachment,  drag- 
line bucket,  f.o.b.  shipping  point  and/ 
or  Earp,  Calif.;  Davis  Dam  Project 
Arizona -Nevada. 


Work  involves: 

(1)  410  c.y.   remove  concirete; 

(2)  13  acres  clear  and  grubb; 

(3)  7,000  c.y.   rdwy.   exca.v. ; 

(4)  21,450   cy.    struc.    excav.; 

(5)  24,700    c.y.     ditch     and     channel 
excavation ; 

(6)  20,000  sq.  yds.  compact  origmal 
ground ; 

(7)  133,600    l.f.    vertical   holes,    sand 
drains; 

(8)  20,000   tons   sand    badkfill,    sand 
drams ; 

(9)  712,600  tons  imported  borrow; 

(10)  37,500  tons  import  subgrade  ma- 
terial; 

(11)  53,000  sq.   yds.   prepare   Class  C 

^  ,r~,^7..      'Z  '  "^ !  subgrade ; 

BIDS:     City     of     Grandvlew,     City    (i2)  develop  water   supply   and   fur- 
Hall,    March    26.    8    P.    M.    Plans    byj  nlsh    water    equipment; 
Consulting  Engineer  James  W.  Carey  |  (13)  $.000   M.   gals,   apply    water; 
&     Associates,    Alaska     Trade    Bldg.,  •(14)  finish    roadway; 


Prospective  Bidders 


Sewage  Treatment  Plant, 
Grauidview,  Wash. 


Seattle,  Wash 

National  Bsmk  Bldg.,  Salem,  Ore. 

Roy  Bair,   1220  Ide  Ave.,   Spokane. 

Central  California  Construction  Co., 
116  Erie  St,  San  Francisco. 
Nettleton    &   Baldwin,    1109    N.    36th, 
Seattle. 

C.  E.  Philip,  417  E.  Pine,  Seattle 


(15)  7  tons  liq.  asph.  SC-2  {prime  coat 

(16)  1,400  tons  plant  mix  surf.; 

(17)  21,500    tons    asphalt    Concrete; 

(18)  25  tons  asph.  emulsion,  seal  coat 

(19)  7,716  c.y.   Class   A   poriland   ce- 
ment  cone,    structures; 

I  (20)  685 'c.y.  Class  A  portland  siement 
cone,  footing  blocks; 


43—     MAOHLNERY  AND 
UlVWMEm 


8/22/46  S4 

BIDS  OPENED 

PORT  LYON,  Colo.— Groeehaia  & 
Petersen,  MarysviUe,  Kan.,  at  1459,- 
47&75,  submitted  the  low  bid  to  the 


3/22/46  •  43 

BIDS   OPENED  4 

BOISE  PROJECT,  Idaho— Worth - 
Ington  Pump  &  Machinery  Corp., 
Harrison,  N.  J.,  at  $32,115;  services 
of  erecting  engineer  J25  per  day. 
submitted  low  bid  to  the  Bureau  of 
Reclamation,  Denver,  under  Spec.  No. 
1159  for  furnishing  and  delivering 
fob  cars  at  the  shipping  point  or 
fob  cars  at  Emmett,  Idaho,  at  the 
option  of  the  bidder,  four  vertical- 
shaft  centrifugal  pumps,  each  hav- 
ing a  capacity  of  125  cu.  ft.  per  sec- 
ond at  a  pumping  head  of  92  ft. ; 
and  four  vertical -shaft,  2,200-volt, 
1,750  -  h.p.  synchronous  motors  of 
suitable  speed  and  design  for  direct 
connection  to  the  above  pumps  with 
individual  field-control  cubicles  for 
installation  In  the  "C"  line  Canal 
Pumping  Plant  Payette  Division, 
Boise  F*roject,  Idaho.  Pumps,  Mo- 
tors and  field  control  cubicles  will 
be  mstalled  by  the  Government 

Second  and  third  low  bids  follow: 

Byron  Jackson  Co.,  Los  Angeles, 
$82,535;  services  of  erectmg  engi- 
neer, $22  per  day. 

AUls  Chalmers  Mfg.  Co.,  Milwaukee 
Wis.,  $85,600;  services  of  erecUng 
engineer  $30  per  day. 


Hall-Atwater  Co.,  913  Arctic  Bldg.,    (21)  3,788.000  lbs.  furnish  struc.  steel; 

(22)  3,788,000    lbs.    erect   struc.    steel; 

(23)  1,171,000   lbs.    furnish   bar    relnf. 

(24)  1,171,000  Iba    place   dd; 

(25)  42,380  If.   furnish  timber  piles; 

(26)  940   each    drive   timber   piles; 

(27)  1,700   If.    furnish    cast    In   place 
concrete   piles ;  1 

(28)  40  each  drive  do;  ! 


Seattle 

Doolittle  Construction  Co.,  Empire 
Bldg.,  Seattle. 

James  Construction  Co.,  Arctic 
Bldg,.  Seattle. 

Reynolds  Plumbing  Co.,  110  Rail- 
road Ave.,  Kent,  Wash. 

H.   D.   Fowler  Co..  558   1st  Ave.   S., 

Hugh  i'urcell  Co.,  223  Coleman 
Bldg.,  Seattle. 


Complete  Embankment  & 
Spillway,  Santa  Fe  Dam 
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3/22/46 

BIDS  WANTED 

COLUMBIA  BASIN  PROJECT, 
Washington.— Until  April  17.  2  P.  M., 
bids  will  be  received  by  the  Bureau 
of  Reclamation,  Denver,  Colo.,  under 
Spec  1250  for  furnishing  and  deliv- 
ering f.o.b.  cars  at  the  shippings  point 
or  f.o.b.  cars  at  Odair,  Wash.,  at  the 
opUon  of  the  bidder,  one  3000-barrel 
all-steel  cement  silo,  one  conveyor, 
one  spiral-screw  feeder,  one  bucket 
elevator,  one  70-barrel  cement  bin, 
one  25  cubic  foot  cement  weigh- 
batcher,  and  all  accessories,  includ- 
ing electric  motors  required  for  sat- 
isfactory operation  of  the  equipment 
except  safety  switches,  push-button 
stations,  magnetic  switches,  overload 
relays,  and  conduit  and  wiring  for 
electric  motors;  two  3000- barrel  all- 
steel  cement  silos,  one  railroad  car 
doer  imkMtding  hopper,  one  spiral- 
screw  conveyor,  one  bucket  elevator, 


BIDS:    U.  S.  District  Engineer  Of 
fice,  751  S.  Figueroa  St,  Los  Angeles, 
Serial  150,   March  27,  1    P.  M. 

Basich  Bros.  Construction  Co.,  P. 
O.  Box  151,  600  S.  Fremont  Ave.,  AJ- 
hambra. 

E.  W.  Elliott  Construction  Co.,  995 
Market  St.  Hewes  Bldg.,  San  Fran- 
cisco. 

Grafe-Callahan  &  Gunther  &  Shir- 
ley ConstrucUon  Co.,  714  W.  Olympic 
Blvd..  Los  Angeles. 

Griffith  Co.,  502  Los  Angeles  Rail- 
way Bldg.,  Los  Angelea 

W.  E.  Kler  Construction  Co..  1462 
N.  Stanley  Ave.,  Los  Angeles. 

Morrison  -  Knudsen  Co..  810  Title 
Guarantee  Bldg.,  Los  Angeles. 

Clyde  W.  Wood.  Inc.,  6900  Tujunga 
Ave.,  P.  O.  Box  620,  North  Holly- 
wood. 

Guy  F.  Atkinson  Co..  1103  Heart- 
well  Bldg.,  Long  Beach. 

Guerin  Bros.,  649  S.  Olive  St,  Los 
Angeles. 

Winston  Bros.,  411  W.  5th  St,  Room 
1216,  Los  Angeles. 

S.  Edmondson  Sc  Son,  7711  S.  Ala- 
meda St,  Los  Angeles. 

Peter  Kiewit  Sons  Co.,  650  S.  Grand, 
Room  506,  Los  Angeles. 

T.  E.  Connolly,  461  Market  St.  San 
Francisco. 

W.  R  Shriver,  1205  Luanne  Ave., 
Fullerton. 


Inner  Breawater,  Crescent 
Cty  Harbor,  Calif. 


BIDS:  U.  8.  Engineer  Offoe,  74 
New  Mnotgomery  St,  San  Francleoo; 
Serial  No.  M-2l»-46-6;  April  10,  2 
P.  M. 

Macco  Constr.  Co.,  Freight  and 
Ferry  Sts.,  Oakland. 

Fredrickson  ft  Watson  Constr.  Co, 
873— 81st  Ave.,  Oakland. 

Basalt  Rock  Co..  Inc.,  900  8th  St, 
Napa. 

Ben  C.  (Jerwlck.  Inc.,  112  Market 
St..  San  Francisco. 

Piombo  Bros.  &.  Co.,  1571  Tuiic  St, 
San    Francisco. 

Heal ey -Moore    Co..    344    High    St, 

OftJtifiLE:  d 

Healy-Tlbbltts  Constr  Cc  1100  Ev- 
ans  Ave.,    San   Francisco, 
DunrajQson-Harrelson  Co.,  deYoung 

Bldg.,   San   Francisco. 


;  (29)  22,920   l.f.   furnish   ste(>l   piles ; 
I  (30)  337  each  drive  do; 


(A) 

(1) -  $    4.00 

(2) 80.00 

(3) .70 

(4) 2.65 

(5) .76, 

(6) .061 

(7) .80 

(8) 1.50 

(9) .48 

(10) usa, 

(11) .lOl 

(12) 3000.00 

(13) 1.70 

(14) 2500.00 

(15) 30.00 

(16) 4.50 

( 17 ) . 3.80 

(18) 22.00 

(19) 26.00 

(20) 24.00 

(21) .00 

(22) .08 

(23) .04i^ 

(24) .0876 

(25) .46 

(26) 25.00 

(27) 2.60 

(28) 30.00 

(29) 2.10 

(30) 45.00 

(31) 27.00 

(32) 25.00 

(32) 3.00 

(34) UO 

(35) OOjOO 

(36) 3.50 

(37) 4.50 

(38) aso 

(39) 2.50 

(40) 100.00 

(41) J7 

(42) .418 

(43) 4J0 

(44) 2S1OO 

(45) 4400aOO 

(46) 2600.00 

(47) 12.00 

(48) 13.00 

(49) 15.00 

(50) 9.00 

(51) 11.50 

(52) 16.00 

(53) 8J» 

(54) 11.00 

(56) 16.00 

(5«) €.00 

(57) 2.00 

(58) IM 

(S9) UB 

(60) 4  00 

(61) 500 

(82) -  *5  Of} 


(31)  180  each  steel  pile  splices; 

(32)  1,300  c.y.  Class  A  poriland  ce- 
ment cone,  curbs,  gutters  and 
sidewalks ; 

(33)  950  If.  pipe  handrail; 

(34)  2.800  l.f.  chain   link  fence; 

(35)  4   each   walk   gates; 

(36)  1.200  If.  18-in.  standard  strength 
relnf.    concrete    pipe; 

(37)  540  l.f.  24-inch  do; 

(38)  520  If.  36-tach  do; 

(39)  2,700  l.f.  15-in.  plain  cone,  pipe; 

(40)  4  each  remodel  exist  manholes; 

(41)  29,000  lbs.   misc.   iron  and   steel; 

(42)  18,300  each  Mesembryanthemum 
Edule  cuttings; 

(43)  2,445  l.f.  steel  railing; 

(44)  40  each  portable  timber  barri- 
cades; 

(45)  electrical  equipment; 

(46)  remove  existing  bridge. 

Galv.  Metal  Bin-Type  Retaining  Wall 

(47)  964  ea  9.5  ft  14  gage  stringers; 

(48)  254  each  9.5  ft     14  gage  do; 

(49)  76  each   9.5  ft    12   gage  do; 

(50)  250  each  7.4  ft  16  gage  spacers; 

(51)  156  each  9.6  ft  14  gage  do; 

(52)  157  each  11.8  ft  12  gage  do; 

(53)  47  each  7.4  ft  16  gage  bottom 
spacers ; 

(54)  15  each  9.6  ft  14  gage      do; 

(55)  15  each  11.8  ft  12  gage    do; 

(56)  70  each  9.5  ft.  8  gage  stringer 
stiff  eners ; 

(57)  1,950  l.f.  8  gage  columns; 

(58)  77    each    12   gage   column    caps; 

(59)  92  each  14  gage  column  splicers; 

(60)  154  each  16x16-  In.  1  gage  bear- 
ing plates; 

(61)  46  each   20x20-Inch  do; 

(62)  41  each  2x24-inch  do. 
The  total  bids  were : 

(A)  James  L  Barnes  Construction 
Co.,  $1,672,266.50. 

(B)  Griffith  Co..  Los  Angeles,  Jl,710.- 
474.08. 

(C)  Macco  Construction  Co..  Clear- 
water, $1,756,854.45. 

(D)  Guy  F.  Atkinson  Co.,  Long  Beach. 
$1,793,247.40. 

(E)  Peter  Kiewit  Sons  Co.,  Los  An- 
geles, $1,862,841. 

(F)  Warren  Southwest  and  C.  O. 
Willis  Sc  Son,  Los  Angeles,  $1,999,- 
056.20. 

The  imit  bids  were: 


(B) 

(C) 

(D) 

(E) 

(F) 

$    5.00 

$    6.00 

$     7.00 

$    4.66 

$    4.00 

60.00 

100.00 

60.00 

75.00 

180.00 

.60 

.70 

.80 

.56 

.80 

2.20 

3.00 

S.00 

3.65 

2.00 

.71 

1.06 

.80 

LOO 

.60 

.03 

.10 

.12 

.07 

.10 

.86 

.85 

LOO 

.80 

1.13 

2.10 

2.25 

3.00 

1.80 

2.20 

.44 

.48 

.48 

.60 

.66 

1.95 

1.66 

1.75 

L75 

2.00 

.11 

.10 

.06 

.26 

.12 

3500.00 

2000.00 

5000.00 

5000.00 

600.00 

Leo 

1.50 

.75 

2.25 

L66 

1000.00 

5000.00 

8000.00 

1500.00 

1500.00 

17.00 

50.00 

21.00 

15.00 

ISJOO 

3.25 

5.50 

4.60 

4.00 

8.80 

3.90 

3.71 

4.50 

4.00 

3.86 

31.00 

25.00 

30.00 

28.00 

19.75 

82.00 

36.00 

30.40 

36.00 

42.00 

18.00 

30.00 

15.00 

3&00 

53.00 

.088 

.08 

.006 

.081 

.076 

.024 

.02 

.026 

.023 

.0437 

.044 

.04 

.06 

.049 

.063 

i          .017 

.02 

.015 

.017 

.04 

.56 

.44 

.80 

M 

.82 

21.00 

27.00 

20.00 

18.00 

12.08 

2.70 

2.50 

2.50 

4.00 

8.18 

50.00 

35.00 

35.00 

50.00 

19.80 

2.15 

2.10 

2.00 

2.50 

2.75 

87.00 

50.00 

5aoo 
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24.25 

16.00 

25.00 

20.00 

4.60 

22.75 

21.00 

24.00 

22.00 

24.00 

25.00 
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2.00 

4JS6 
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40.00 

60.00 

50.00 
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4.00 

3.00 

4.26 

4.80 
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5.00 

4.00 
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&00 
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lOJO 

11.00 

SM 
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4.00 

L60 

2.8B 

3.26 

180.00 

125.00 

60.00 

130.00 

150.00 

.18 

.21 

M 

.18 

.16 

JIA 

.04 

M 

.036 

.085 

6J00 

4.85 

6.00 

.15 

7.00 

80.00 

10.00 

25.00 

27.00 

40.00 

48000,00 

40000.00 

41849.00 

44643.00 

47000.00 

3500.00 

2500.00 

2437.(X) 

9000.00 
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13.00 

11.00 

9.00 

ILOO 

9.85 

l&OO 
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moo 

12J2S 

11.25 

ao.oo 

17.00 

14.00 

16.00 

14.00 

7.80 

6.60 

&00 

7.40 

6.00 

12.00 

9.50 

8.50 

10.25 

a75 

20.00 

16.00 

14.00 

15.00 

13.40 

7.00 

6.00 

6.W 

8.00 

5.30 

1100 

9.50 

8.00 

10.75 

g.00 

1&.00 

15.00 

13.00 

turn 

12.40 

6.00 

400 

4.00 

9.40 

3.76 

2JK> 

2.00 

i.eo 

2J0 

L80 

1.00 

1  00 

2.00 

2.78 

L40 

,85 

100 

!.«.> 

8J8 

1 20 

8.60 

3  00 

3.00 

7.50 

2.90 

OiOO 

400 

4.00 

g.40 

a.T5 

7M 

fi  W! 

5.00 

9.70 

5,10 
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DAILY    PACIFIC    BUILDER 


FRIDAY.  MARCH  22.  1946 


BioMing  Pentmiis.  ContraiCtfS Recorded  Hoficefii 


BUILDING  PERMITS 

Applications 


6AN    FRANCISCO 


VETERAN     HOUSING     (2  -  story 
frame),    |140,000;    3801    19th    Ave; 


contractor.  B  Combliim,  2499  Mid 


dlefield  Rd;  architect,  WE  HuBon,  ir         CONTRA   COSTA  cmiKi-rv  /iVniir^^...    j     .         ,    .    ■b*-_j       >   m.      Iplugs;  service:  motora.  f 

2499  Middlefield  Roa*.  ^uw  1  ha   cost  A  COUNTY  fj^^*''    ^^^r.   J  A   lYulo;   6  flx-  T  jfi  '  ^420  irking  siT  owner.  Book-    contractor.  Aarvmka  Heating;  1  mo- 


OAKLAND 


ALTERATIONS.  $5000;  8803  G  St; 
owner.  Hazel  Atlaa  Glass  Co,  prem ; 
builder,  L^rsen  &  L^rsen,  629  Bry- 
ant St,  San  Francisco;  engineer, 
R  J  Fisher,  Crocker  Bldg,  8ap 
Pran  Cisco. 


^^®corded  Accepted 

Mar.  19,  1M6— Parcel  of  land  60  ft 
from  intersection  formed  by  east 
line  of  Railroad  Ave  and  north 
line  of  Central  Ave,  Pittsburg 
Joe  J  Enea  to  V  A  Davi  &  Sons 

— Feb.   23,   1946 


owner^an  Francisco  State  College    DW^LJJNr  M  «torv  k 
San     Francisco;     builder,     FedeS  ^^^^^^  ^^"*'°^  ' 


room),  USeO; 
PubUc  Housing  Authorttv  ~  901-04  '  tJ®^  Exeter  Dr;  owner  and  buUder, 
Phelan  Bldg  -"-""^onty,    wi  04  ^     Kenneth    M    Moss.    1000    Mountain 

ALTER  STORE.   140.000;  an  Market!  ADDITION      187-5-     4«»i      qk*.     1, 
St;     owner,     Grayson's      nremlaea  •  ^^il'    *°'^'    *^^     Shattxick; 

builder.    Empire    C^'truS^    CO        ''^^'"   ^^'^  ^'^^    ""'*'"•  *^"'"'^' 
344  Harriet  St. 

ALTER  STORE,  $40,000;  2630  Mis- 
sion; owner.  Grayson's,  premises ; 
builder.  Empire  Construction  Co. 
344  Harriet  St. 

ALTER  HOTEL,  $20,000;  340  Stock- 
ton   St;    owner,  T  W  Corder,   Inc, 


Mar.  19,  1946— Lots  51  and  52,  Block 
28.  Nlcholl  Macdonald  Ave  Civic 
Center,  Richmond.  Lowell  Blvena 

to  whom  it  may  concern 

-Mar.  U,  1946 


Mar.  19,  1946— Lot  9,  Block  34,  Mar 
tlnez  Land  Co.  Tract  No  6,  near 
Martinez.  William  S  Wheeler  to 
whom  it  may  concem.Jiiar.  19,  1946 


owner,  Frank  Bach,  prem;  builder, 

J  F  Loughery,  705  3l8t  St 
ADDITION.    $1000;     4407    Grove    St; 

owner.    Pacific    Saw    Works,    4401 

Grove   St;    builder,  J  F  Loughery. 

705  3l8t  St 
ALTERATIONS.    $150;    6316  MacAr- 

thur  Blvd;  owner  and  builder,  A  B 

c/o   Barrett  &  Hilp.  918  Harrison ;' |  *nnTTTnTJ   s-inn-  in^i  o       t 
builder,  Barrett  &  Hilp,  918  Harri-  l-^^piTION.  $400;  10401  San  Leandro 
son   St  I     S^:    owner  and   builder,   Joe   SUva,  ,  Recorded 

ALTER   TAVERN    ANT*    RTraTATT    i     10401  San  Leandro  St 

^T  twfm  O^lSJ^St  •  r^V';'^'^^  ^^x^°'  ^^^■'  ^»2*  Park 
owner.  Bruno  Lucchesi,  premises  i  ^ZV  k^^^'  ^^^  ^^°^  ^P  ^"^ 
builder.  Coast  Building  Co.  744  Har-  '  S  ^^  =  builder.  Theo  H  Lapham,  B48 
rison  St  6  '^  •  •■«»-n.«x    ,      Kenmore  Ave. 

ALTER  APARTMENTS.   $5200-    710- ' '^VT^^™^^'    ^^^^    "^^   ^^'^^ 
14  Haves  St;   owner.   S  Harris    658  i     {?*"  ^'""f '  °'^®'^  *"<*  builder.  L  P 

S;;btl'st'""'^^'^''"^"^'''*^«!A?TSA^^^^        $2000;    7688   Moun 
ALTER     STORAGE     BLDG,    $3000; 
686  Sacramento  St;  owner,  Kohnke 

Printing  Co.   prem;    builder.   Coast    at  T,p,T,ATTmvrc    .taaa     kaa  -10*1.   o* 
Building  Co.  744  Harrison  St  ,  ALTERATIONS.  $7000;   544  12th   St;        ^^ 

ALTER     FLATS.    $2500;     E    Parker'     S^^lf^iii  J  ^"l7'    ^^^^,^^^°*  '  Mar.    18,    1946 -Commonly    known 
Ave  80  N  Golden  Gate;  owner  and  '     T    '  ^^^^^^^'  ^  ^  Thrams,  1100  6th  ^ 

builder,    Oliver    M    Rousseau,    725 'p  ar  aptt  «.yv%.  r;^o  xr  ^^       o^ 
Tphamn  Sf  .CxAKAGE,  $500;  549  Haddon  Rd  ;  own- 


Amount 
Mar.  20,  1946— Ptn  Lots  1,  2  and  3, 
Block  2042.  Map  Rowland  Tract 
Oakland.  Calif.  F  M  Ireland  Co 
vs  Thomais  E  and  Marie  E  Brown 
-- -$1,389.43 


CONTRA   COSTA    COUNTY 


tain    Blvd;    owner.    Stanley   Howe,  i  S«^°'?o^iq.«_t^,„  ,   „„.,  o  ^°l^^ 
prem;   builder.  L  P  Haywkrd.  7690    ^"^  ^^'  ^^^^^^^  ^  »°d  2.  Block 
Mountain  Blvd. 


3  gas  outlets. 


2*iQfi  tZ.      ; —  «.  •WW      I  binder;    contractor,    Richmond   Elec- 

152  2024  Lombard;  owner,  Marina 
Pet  Hospital;  contractor,  Columbia 
Electric;  4  outlets;  2  switches;  4 
plugs. 

153  570  Market  St;  owner,  Kaxiff- 
man;  contractor,  Columbia  Electric; 
14  outlets;  3  switches;  6  plugs. 


tor. 

793  2238  Rose ;  owner,  E  A  Cowen ; 
contractor,  Aarvaks  Heating;  1  mo- 
tor. 

T94  2884  Telegraph  Ave ;  owner,  Dr 
Meyer;  contractor.  Gardner  Electric; 
2  buzzers;  door  chime. 

795  1541  Portland;  owner  and  con- 
tractor, Frank  Dowllng;  new  service. 

796  1501    Elastshore;    o\i-ner.    A   J 

154  553  Bay  St;  owner,' La  Floata ;  -McCaaker;  contractor.  Scott-Buttner ; 
contractor,  Columbia  Electric ;  6  out-  ^  outlets ;  3  switches ;  6  plugs ;  2  clr- 
lets;   1  switch;  1  plug.  [cult*. 

155  6TA  1st  St;  owner.  S  Iverier;  I  797  132  Southampton;  owner.  M 
contractor,  Star  Electric ;  9  switches ;    McKennan  ;  contractor.  Scott-Buttner 

Electric;    2    outlets;   2    switches;    10 

156  2782A  24th  St ;  owner,  Fetersol ;  i  plugs ;  4  circuits ;  1  motor, 
j contractor.  Star  Electric; 798     1210    Talbot;    owner,    Victory 

^*-t  R-jr-^  £,--•_  ,     ,  157    604  Burrows  St ;  owner,  Burke ;    Buildetrs ;    contractor,    Scott-Buttner; 

344  63rd  St;  owner,  Gerau;  dealer,    contractor,  Star  Electric;   4   outlets!    new  service. 

6  switches;  4  plugs;  service.  799     700  Allston;  owner. ;  oon- 

158-163  Various  locations  and  own-  tractor,  Pacific  Electric  Motor;  1  mo- 
ers ;  contractor,  Q  R  S  Neon ;  signs,    tor. 

800     1109  2nd   St;   owner.   Air   Re- 


3  gas  outlets. 

1549  7th  Ave;  owner,  Carl  Dickie; 
dealer,  J  Tancredy ;  2  fixtures. 

1434  35th  Ave;  owner, ;  deal- 
er, H  Salisbury;  3  fixtures;  S  gas 
outlets. 

6622  Sobrante;  owner,  Pearson; 
d«»ler,  T  L  Morrill;  2  fixtures. 

5935  Majichester  Dr;  owner.  Rice; 
dealer,  T  L  MorriU;  sprinkling  sys- 
tem, 18  outlets. 

3428  Piedmont  Ave;  owner,  Thomp- 
son &  Young;  dealer,  H  V  Faulkner;   Tnin^" 
2  gas  outlets.  '      ^^ 

682  Pinewood;  owner,  Frank;  deal 
er,   A   Ferriera;   1  fixture. 


A  Ferriera;  1  fixture. 

800  22nd  St;  owner.  E  Bouchet; 
dealer.  Cleaners'  Exchange;  2  gas 
outlets. 

3071  Curren;  owner,  E  Pasquale; 
dealer.  E  Pasquale;  1  fixture. 


OAKLAND 


Furnace  PermiU 


duction  Sales  Co:  contractor,  Pacific 
Electric  Motor;  1  outlets;  1  switch; 
1  fixture;  2  plugs;  1  circuit 
36293      1150-50    83rd    Ave ;     owner,  [     801      810   Carlton ;    owner,   Colgate- 
Alameda    Homes ;    contractor,    John-  I  Peet-Palmolive ;     contractor,    I*aclflc 


OAKLAND 


ston  Electric;  outlets;  switches;  fix 
tures ;  plugs. 

36294     5134    Masonic    Ave;    owner, 


Electric    Motor;    12    outlets;    12    fix- 
tures ;   16  plugs ;   6  circuits ;   1  motor. 
802    2411-13  Russell;  owner,  Jordan 


A  L  Holm ;  contractor.  Johntson  Elec- :  &    Redd;    contractor.  Johnston    Elec- 

9th    and    Wat.»^».^»,    «♦«.   n,.^.^,    -r...  ' t^"^   ^o ;   outlets;   switches;    fixtures;    trie;   .?|0  fixtures. 

Pont  Pa^nt  ?.!?!«?».   S'io^m  ^"    P^^Ss.  I      803     1104A  10th ;  ou-ner.  T  M  Liner; 

central  furnace  «eating;  |     3^295    8451  San  Leandro  St;  owner,    contractor.  Johnston  Electric;  12  out- 

1822  Montana- owner  Pierv  dealer  ^^°*^^*  ^^''  contractor,  Del  Monte,  lets;  T  switches;  9  plugs;  6  circuits. 
M„„  tA"=^"*'  owner,  t^ery ,  dealer.    Electric*  motors     altPratinns  S04     1533  Solano:   owner.  P  Boeee : 


13,  Spaulding  Richmond  Pullman 

Townalte,  Richmond  Timmons  &  .  . ^  , 

Berk  vs  John  Trull,  et  al $445.64   Atlas  Heating;  central  furnace. 

^59  Grovenor;   owner,   F  Parmelee; 


welded  plate  steel  oil  storage  tanks 
and  two  vertical  4000-gallon  welded 
plate  steel  oil  storage  tanks  for  in- 
stallation in  Keswick  jwwer  plant 
Kennett  Div.,  Central  Valley  ProJ., 
fob  shipping  point  and/or  Keewlck. 

Second  and  third  low  bids  were; 

Berkeley  Steel  Constr.  Co..  Berke- 
ley, $8184. 

California  Steel  Products  Co.,  Rich- 
mond. $8590. 


3/22/46  •     •     « 

BIDS  WANTED 

YAKIMA  PROJ..  Wash.— UnUl  Apr. 
11,  2:00  P.  M.,  bids  will  be  received 
by  the  U.  S.  Bureau  of  Reclamation, 
Denver,  under  Spec.  1257  for  fur- 
nishing and  delivering  fob  cars  at 
the  shipping  point  or  fob  cars  at 
Yakima,  and  Sunnyside.  Wash.,  at 
the  option  of  the  bidder,  30  motor - 
driven  horizontal  shaft,  centrifugal 
type  pumping  units,  each  complete 
with  pump,  motor,  flexible  coupling, 
tmse  plate,  and  all  acceasorieo  re- 
quired for  a  complete  operating  unit 
for  seven  pumping  plants,  Roza  Di- 
vision. Yakima.  Proj.,  Wash.  The 
pumping  units  will  be  installed  by 
the  Government  No  charge  for 
copies  of  the  specifications  fo  pros- 
pective bona  fide  bidders;  to  others 
$1.00,  not   returnable. 


•• 


43 


and  designated  as  4143  Saji  Pablo 
Ave,  Richmond.  Joseph  J  Smith 
vs  John  Trull,  et  al $16,686.68 


^y?R_ RESTAURANT,    $700;    im\  JJ^^l^  ^"^^l^^^^Jll^'^i^^^^^^^^  19,   1946-Premise3   commonly 


Polk   St;_   owner.    C.iffU*   G^mbTe:  i  ^Sf  ..t^^S^^£^3  Ji^^^^^ 


Electric  1  motors;  alterations.  I      S04     1533  Solano;   owner.  P  Bogge; 

36296     1030  E  Sth  St;  owner,  Har-  j  contraptor.  Haven  &  Wode;  1  circuit 

dealer.  Aar^"aks'Heatine'centml7ur'    °^°°  =    contractor.   Ets-Hokin   &    Gal-        805    1964  Marin  ;  ou-ner ;  con- 

r^ar.^      ^*'^aKs  Heating,  central  fur-  ,  ^,^^  .  o^jg^g  .  fixtures.  !  tractor,  Aarvaks  Heating;  1  motor. 


Piedmont;  builder,  not  let 


80-82   53rd   St;    owner  and   builder, 
Frank  Cox.  1515  14th  Ave. 


ELECTRIC    SIGN.    $700;     1040    Van  '  ADDrTTOT?   Mfln-  aao  flia*  <=♦ 
Ness  Ave;  owner.  Leopold  Lemer,  i      -    -    ~     '-^^^^^^^^^  ^* '  owner. 


prem;  builder,  Q  R  S  Neon  Co,  690 
Potrero  Ave. 


C  R  Gould.  663  61st  St;  builder, 
Pioneer  Builders.  516  San  Pablo, 
Albany. 


ALTER     TWO    FLATS,     $500;     2113  '  aD^dTtiON      S2S00-     1-;^^     ah.       q* 
Jones   St;    owner,   G   Arata.   prem-  i     T;  J^'^*^^'     \^^^    ^^^^    ^*' 

builder   day  work  '     owner,  G  Greenwood,  prem;  build- 

ALTER  COMMERCLA.L  BLDG    $500- 1     T    '^t™®^  ^   Ganley,    865    Midway 
310-18   4th    St;    owner  and    buUder,' !     ^''^-  ^^  L^andra 
Peter  Bona,  premises.  ! 


BUILDING  PERMITS 

Granted 


SAN   MATEO 


known  and  designated  as  4143  San 
Pablo  Ave,  Richmond.  A  J  Beck- 
ett, doing  business  as  Beckett  & 
Co,  vs  John  Trull,  et  al...- $1,671.74 


nace. 

2331  73rd  Ave;  owner.  Holm;  deal 
er,  R  A  Roeber;  floor  furnace. 

5921  Johnson  Dr;  owner,  Rasmus 
sen;  dealer,  Aarvaks  Heating;  cen 
tral  fumaco 


Non-Responsibility 


36297     2116  Webster;   owner,  Clark  j      806     938 
JA  O'Donnel;  contractor,  Scott-Buttner    Estes;     con 
j  Electric ;   7  outlets ;   2  switches ;  mo-  ,  Metal ;  1  motor, 
tors;   alterations. 

i     36298     19:.J4  Broadway;  owner.  The 
1209    Mnd    Ave;    o%vner,    D    Favn- '  i:?''^^  ^^^""^^^^ ^  contractor,  White 
dealer.  R  G  Johnson  ;  central  furnace!    ^Si*  '-!^ri*'Ti ♦», 

9311    Walnut    St;    o^v-ner.    Bethel;       ^6->9i)     /40UE  11th;  owner,  T«eira; 
dealer.  Atla.s  Heating;  floor  furnace!    '^*'°^'^^^°^'    ^°'^"'^    Electric;    4    fix- 
1018  MacArthur  Blvd ;  owner.  Han- ;  ^"^!|-         .,„^    ^     ,..,,    „,   ^ 

son;    dealer.   Atlas    Heating;    central  '     ^^^     ^^^4   Foothill    Blvd;    owner,;  . 

furnace.  ^Gallonza;    contractor,    CoUms    Elec-      .  Ajncn     GITDDIICC    AWn 

9309  Walnut;  owner,  Bethel;  dealer.  ^"^-  outlets;  switches;  fixtures;  mo-    "i^ IVllZJC.    3Ul^lt^    APIU 

Atlas  Heating;   floor  furnace.  :^""_.        _      .  .._    _.    .  MATERIALS 


^•iMB^ 


3/22/46 

BIOS   WANTED 

CENTRAL     VALLEY      PROJECT. 

California.— Until    April   30.   2    P.    M., 

bids  wHl  be  received   by  the  Bureau 

„  ,     ,     „     ,  »    T     of  Reclamation.  Denver,  Colo.,  under 

Grizzly  Peak;  o^'^er.  A.  L  ;  ^258  for  furnishing  and   dellv- 

ntractor,     Gronholt     Sheet    ^^^  ^  ^^  ^^  ^^  ^^^  shipping  point 

or  f.o.b.  cars  at  Redding.  Calif.,  at 
the  option  of  the  bidder,  one  trash- 
rake  and  one  trashrake  hoist  for  the 
penstock  intake  trashracks  at  Kee- 
wick  Dam,  Kennett  Division.  Central 
Valley  Project,  California.  The  appa- 
ratus" will  be  installed  by  the  gov- 
ernment. No  charge  for  copies  of  the 
specifications  to  prospective  bona  fide 
bidders;  to  others,  $1.40,  not  return- 
able. 


Machinery  &  Material 


SAN  FRANCISCO 


462    Santa    Clara;     owner,    Smith; 


36301      5520   Foothill    Blvd;    owner, 


SAN    FRANCISCO 


MARCH    20,   1946 


;  GARAGE,  $750;  1516  Cypress;  owner 
j     and  builder.  H  E  Turner. 
[DWELLING,     $6500;      433     Crescent 
j     Ave;  owner,  Chas  A  McPhie;  build- 

—  j     er,  L  C  Be  Osvld. 

-  i  WAREHOUSE,  $7000;  2141  Palm; 
owner  and  builder,  Phillip  H  Gal- 
lian. 

i  RESIDENCE,    $9000;    42   Broadway; 


■WOOT     T>TTT  T  iTRv     1  c* *      m.^     '     owner  and  builder.   Archie  Abbott 

MO     SE^Sf  rHffiVh   »^H    «•   ^^•'  !     ^  O  Box  601.  San  Mateo. 

ENL^Rflir  Tw.nt  v,^..  ^  .  RESIDENCE.     $8800;     206     Hobart; 

tarto™  S°  •  Wash-;     „^„.   Rodney   C   Smith;    buUd«r. 

St;    contractor,    Alfred    P    Fisher.!     drw^o^  builder.    A   B 

300  Monteomerv  St  '     *"'«wson. 

WAREHOUSE     Cla^s    B.   $650,000;    S    I>WELUNG      $10,000;      820     Burch; 


Howard  150  E  Sth  St;  owner,  The 


owner.  Harry  L  Clark;   builder,  A 
B  Dawson. 


Emporium;  engineer.  Hall  &  Preg-  p  f t> a r li  1 1 -inn •  .>9q  n  Mohn-  ,v«m., 
noff,  251  Kearny  St;  contractor  .^^?^;.,'^^' P^  i^.  l*H^° '  ^'^*' 
Dinwlddl«   r-nnafr  nT^^   01A  /^~r.  a"d  builder,  Peter  Nichols, 

umwiddle   Constr  Co.   210  <^rocker  ^  residence,  $16,000;  436  Princeton: 


TRUCK  storage  bldg.  Class  C.  $6.- 
000;  E  7th  St  200  S  Brannan ;  own- 
er,  K   Moffat  Co ;   engineer.   Ira   S  i 


owner,    Agnes    K    Finley;    builder, 
Irving   Caster.    320  3rd    Ave. 
DWELLING.    $15,000;    Lot  38.    Block 


SAN  CARLOS 


Mar  20.  1946— W  KEARNY  138  N 
Sutter  St.  Theodore  J  H  Lubbe 
as  to  improvements  on  property. 

CONTRA    COSTA   COUNTY 


1  dealer.    Atlas    Heating;    central   fur-  ^"^'*^'* •   contractor,   Collins    Electric; 
I  nace  1  outlets :  switches ;  fixtures ;  plugs. 

'--'--  _     _-  -    -       ..  '     36302     1786    7th    St;    owner,    Miles; 


3/22/461 

CONTRACT    AWARDED 


42 


Electrical  Permits 


Mar.  19.  1946— Lot  12  and  ptn  Lot 
9,  R  N  Burgess  Co's  Map  No  1, 
Mount  Diablo  Boulevard  Tract, 
near  Concord.  Henry  S  M  Duncan 
as  to  improvements  on  property. 


SAN   FRANCISCO 


64      S    Balboa    between    38th    and 


I  ---■  .,  OAKLAND.  Alameda  Co..  Calif- 
contractor,  Paramount  Electric;  fix-, steel  tank  &  Pipe  Co..  1100  4th  St.. 
tures;  alterations.  j  Berkeliev.  at  $5718  awarded  contract 
,  36303  5479  Claremont;  owner,  Ro- 1  j^y  thel  East  Bav  Municipal  Utility 
mite;  contratcor.  Paramount  Elec- j  district.  Room  406.  512— 16th  Street 
'trie  Co;  outlets;  switches;  fixtures;  1  oaklanid.  under  LS-349  for  fumlah- 
i  plugs ;  alterations.  tng  st^el  pipe  for  the  Orinda  filter 
I  36304  664  Haddon  Rd ;  owner,  Mon-  !  pigj^t.  wash  water  line. 
■  tall ;  contractor,  Paramount  Electric ;  ;  I  


;  range. 


42 


Release  of  LieEs 


j39th  Aves;  owner.  Mills  Construction  ;     3^05    4700  Grove;  owner.  Diamond  '  ^/22/6 
'?°i..^°"''^^^'''"'  C«°^"'T^  Electric  Co;  j  Dairy;    contractor,   Paramount  Elec- j  BIDS  OPENED 

"  :  trie ;  20  hp  motor.  ,      ODAIR.    Wash.- Superior    Portland 

36306      5346    College    Ave;    owner,  j  cemen ft.    Inc..    Seattle,    at    $2.22    per 


CONTRA   COSTA    COUNTY 


Recorded  Amount 

Mar.  19,  1946— Lots  15,  16,  17  and 
18,  Block  2,  Richmond  Junction, 
El  Cerrito.  Modem  Builders  Sup 


service. 
65     5031  Geary;  owner,  Daughty's; 

''°^*''*^'"'tS!I?w^  ?^ln*'W-M;^«"  i  Mccormick:  contractor.  Fox  Electric ;  j  barrel  submitted  apparent  low  bid"  to 
W^Pi.     .n^t™^?n;   ?^Zt,^U.  ^1Sh;I°«^  ^^""^^^^  the    U,    S     Bureau    of    Reclamation. 

Howe  1 ,  contractor.  Century  Electric  I      35307      6633    Sobrante    Rd;    owner.    Denveif.    under    Inv.    F-38,491-A    for 

«V  «i   '^  B^^c.^^^.  «^^*r    niof-    i  Pearson;    contractor.    Fox    Electric ;,  350.000    bbls.    modified    portland    ce- 

,nf."?nnt!i;^tt.^/nt^;r^^PO^^^^  »*"»     >°     P»P«r    «<=»^«'     ^^     shipping 

son;  contractor  Centuiy  Electric  Co.        3^308       1563     Havenscourt     owner,    point    and/or  Odalr.    Wash..     South 

2q  T^^U^A^^   T  A'h     o^^!r.    T««'P*^elP8;  contractor.  Fox  Electric;   3  i  Coulee   Dam   feeder   canal,    pumping 

69-70     3930-24  Judaii;   owner    Tom      y^i^^.  ^  ^^.^^^^                                        ■                ^^   miscellaneous. 

Hamll;  contractor  Century  Electric;       3g3o„  935  7^^   gt  West;   owner,   L    *^  other  bids   were: 

16  outlets;  3  switches;  8  plugs.             I  Manzo ;  contractor.  Fox    Electric;    1]     Lehlth  Portland  Cement  Co..  Chi- 


ply  Co  to  Lawrence  C  McDaniel,     "     71  4151  Geary;  owner,  French  Hos-  ■  outlet 


et  al 490.51 

Mar.  19.  1946— Lots  15,  16,  17  and  18, 
Block  2,  Richmond  Junction,  El 
Cerrito.  Richmond  Navigation  & 
Improvement  Co  to  Lawrence  C 
McDaniel,  et  al $108.66 


ALAMEDA  COUNTY 


Kessev    251  Kelmv  ^7   7^r,VrtVt«f       ^^'    Baywood ;    owner    and    builder. 
H^'L^fia^^S,  2m'  S^ea^;^['       ^reTled'Lo^t"'""'     '*^    ""^"^^ 

ADD   new  cement   floor,    paint   bldg. 'D^LflNC^  5^500     2105    Undhnnr- 
re-wlre   ,re-roof  stores,  $2100-   2677  !  "^9'k*^?^'  J^S^  J^°**^"^ ' 

Mission  St ;  owner,  Lev^ntrttt  Trus-  I     °'^^''  ^"'^  ^""**^''*  ^°**®'^  ^"^^ 

fees  :    contractor.    Mills    Constr  Co.  ! 

605   Market   St  j 

ALTER   store.   $13,000;    4440  Mission  I 

^t^^^rl.^w"   ?™^  Co;    archl-j  DWELLINGS   (5).  $10,000  each;  2081  !  Recorded 
ift^st     J!?»r     .°^"l.°"'    ^^    ^^^■'     Eaton  Ave.  137  Sunnydale,  1606  St 
wilW.ro    99^  °«'   ^^"f'^o"   *"<!  i     Francis  Way,  212  Alberta  Ave,  181 

C^ER  fnS;  H^   n."'^  ^hu  Alberta    Ave;    owner  and    builder. 

COVER   entire  dwelling  with   asbes- '      p   j   Murohv 

owne?'^f«r!!!n^'M"  «7^^393  Paris;  ;  DWELLING,  $9000;  236  Garnet  Ave; 
^     Unnfn    Rn  ^^*^*"5cl;  contrac-  i      owner  and  builder,  P  J  Murphy. 
^  Sss^n^t      ^   *    ^''^'"^   Co.    DWELLING    $10,000;    508    piarl    St; 
ADD  nPAv  n«rfui^„c      ,        *  .-        '     owner  and  builder.  Charies  J  Hoist 

wlndnw\^r     K     •  «'^^*^0".  Show  !  ADD  TO  RESTAURANT.  $9000;  1482 
mS^Trini^  ^HiTn!  ^"*^   ''X'^rJlT  I      El  Camlno  Real;  owne;  and  build- 
281    rlr^  vt     ^    store    $100,000;        er.  Charies  A  Wynn. 
^^1    Lreary    Et ;    owner.    Dohrmann  !  cLASS  C  THEATER.  $108,000;  1500- 


cago.  $2.35  per  bbl. 


pital;  contractor.  Crown  Electric  Co;  ;     ggg^^    ggg  28th  St;  owner,  Oakland  1     Spoklane  Portland  Cement  Co..  Spo 

So^^^fic/v  o  *»  m^^  xr«ii.; Towel    Co;    contractor,   T   L   Rosen-    kane.  Wash..  $2.55  per  bbl. 

72  650  Sutter:   ownen  Ktag  Koll;;  J,  tj.^3fo^ers.  J  1— 

contractor.  Crown  Electric ;  2  ouUets ;  !     gggj^      g^g     Broadway;     owner.     Bl  | 

1  s;^ltch.  i  Simon    Hardware;    contractor.    T    L  :  3/22/48  ••     42 

73  643    Hampshire;     owner.    Mrs  j^^j^^^^^  i^g^^^o^g^  j  BIDS    POSTPONED 

Novaro;  contractor.  Crown  Electric;;     3^3^     ^    ^^^^    j^^^.   owner,    Mc- I     RIO     GRANDE     PROJECT.     New 

2  outlets;  3  switches;  2  plugs,  :  Donough  Steel;  contractor,  T  L  Ros-  !  Mexico- Until  April  15,  2  P.  M  (post- 

74  Scott  and  Lombard  Sts;  owner,    g^^erK     motora  |  poned  from   March   29>,   bids  will   be 
Associated  Oil  Co;  contractor.  Crown        ^ma%'  •jsni  wv^aH  st  •  owner.  Cheml-  I  received  bv  the  U.  S.  Bureau  of  Rec- 


-     ,  ,  36313    2601  Wood  St ;  owner,  Cheml'   , 

Electric;  31  outlets;  6  plugs;  service;  ,  ^j^   j^^.  contractor,  T  L  Rosenberg;  j  lamation.   Denver.   Colo.,  under  Spec 
™~°'"l.««  00  ..  a*     ^  ^  ^    «o^i«..'thei^ostiit8  on  labeling  machlna  j  No.   11^  for  furnishing  and   deliver- 

75     3852  22nd  St;  owner,  Hardfcig,       ^^^^    2102  Magellan  Dr;  owner.  G    Ing  fob.   cars  at  the  shipping  point 


Cessation  of  Labor 
CONTRA    COSTA    COUNTY 


Ceased 


Commercial    Co;    architect    Albert 
R  Williams.  W  E  Mooney.  251  Post 


08-16-24-32-40-48  Laurel  St;   owner. 
Ray  R  Knight;  builder,  not  let 


kei  Tt'^'''c'onimcror^  W*"'  tL^'^'.'  '  ^Y^^^^^'^'   ^f^''^^  Cordilleras  '"  0^2" Colfeg; ;   o^i^er^WH  Mason; 

Ave ;  owner,  A  N  Garnish ;  buUder,  ■  dealer,  C  O  Carlson ;  4  wash  basins. 
EUingson  &  Mitchell.         .  .     jggg  g^n  pedro;  owner,  ;  deal 


Recorded  Amount 

Mar.    21,    1946— Lot    7,    Tract    666, 
Alameda     County,     Calif.     D     W 

Nicholson  Corp  to  S  H  and  Edna  ^^^^    ..„.  .-^^ , „  ..     „. 

M  MllhoUand $1541.45   contractor,  Strom  &  Smith; _.  ]  „  po^.jg.   contractor,  special  owner;    or  f.o.b.  cars  at  Engle,  Alamogordo. 

76     1361  Grant  Ave;  owner    Dong;    .^  ^^^i^^.  15  switches;  8  fixtures        i  Tularo*a  or  Socorro,  N.  M.,  as  indl- 

contractor.    Ets-Hokin    &   Galvan;   3       ^^^^      Oakland     and     MacArthur;    cated  l!n  the  specifications,  electrical 

outlets ;  service ;  motors.  ,     Q^ner  Standard  Oil  Co;  contractor,  ;  equipment    for   the    Elephant    Butte 

77    S  Judah  107  E  41st  Ave;  owner, '"^^°*=^j°^^^j^.  g.  power    plant    and     the    Alamogordo, 

Doelger;  contractor,  Richmond  Elec- i     ^^^^    ^^^^  Miles  Ave;  owner,  Pol-  !  Hollywood    and    Socorro    substations. 

trie ;  service.  ; .    .     .  contractor   A  L  Solari ;  2  fix-  I  Rio  Grande  Project.  New  Mexico.  The 

Mar.   18.   1946— Lot  31.  Coles  Addi-  78    N  Judah  107  W  31st  Ave ;  own-    ^^^^^ ;  ^^^^^^  apparatus    will    be    installed    by    the 

tlon.    Walnut    Creek.     Lionel    G.       er.     Doelger;     contractor,     Richmond  ^     ^^^^     gg^^    Ardley    Street;    owner,    govemtnent  No  charge  for  copies  of 

Shepherd  to  whom   it  may  con-       Electric;  service.       ,„„„„„  „',^  ,„    iBlodeett-    contractor,    Del   Monte   El    the  specifications  to  prospective  bona 

cem       Mar.  13.  19461     79-98  200107-11-15-19-23-27-31-35-39-    ^'"""rni'^a     ^ew  service  I  fide  bidders;  to  others.  $2.25,  not  re- 

143-47-51-55-59-63-67-71-75-79  44th  Ave,    '"g^jg*^  ^^gg'  MacArthur  Blvd;   own-  ,  tumable.  For  particulars,  address  the 

i*  —      ■■■■■■.-'     ■     .-  .  ■  -■"  I  owner.   Galli;    contractor,    Richmond  nrPtich  •  contractor.  Melrose  Elec    Bureaui  of  Reclamation.  Denver,  Colo. 

Electric;     8    outlets;    8    switches;     «:  IJ^^^'.'^^iSg  for  two  meters.  i  

plugs ;  service.       _  „„  ^    .  ,     35319     2nd  and  Jackson   Sts ;  own- 

99  S  Judah  25  E  27th  Ave;  owner.!     -iw^^^     Packing    Co;    contractor.     ^ ■ 

Doelger;  contractor,  Richmond  Elec- 4^' ^^^j^'^^^^^^^^  ^f;   2   Motors  .43—,    MACHINERY   AND 

trie;  service.  |      ggggQ      3055    Kansas;    owner.    W    A]  FOUIPMFNT 

100  E  Chester  225  N  Bell;  owner,    ^^-J^^^.^^       contractor.   Special  Own-  ; llVgUirmt:.I>l  1 

Sullivan;    contractor,   Fred    Johnson;  ^^.    outlets;    fixtures;    alterations         ;  0/22/46 

'     36321     5769  Vlncente   Street;   own-    "^,^5^  OPENED 


BERKELEY 


2231   Derby ;  owner.   Pyron ;   dealer, 
S  S  Jockum's;  wash  tub;  shower. 


3/22/46  ••     *8 

BIO    REJECTED 

BERKELEY.  Alameda  Oo,  Calif.— 
Dohrmann  Hotel  Supply  Co.,  185 
Stockton  St.,  San  Francisco,  sub- 
mitted only  bid.  which  was  rejected 
by  the  Berkeley  Board  of  Education. 
John  L.  Poulsen.  a-sslstant  Becretar>-. 
Administration  Bldg.,  1414  Walnut 
St,  Berkeley,  for  furnishing  and  In- 
stalling dishwashing  equipment  at 
the  Berkeley  High  School.  Klttredg* 
St.  between  Grove  and  Milvla  Sts.. 
Berkeley;  Garfield  Junior  High 
School.  Rose  and  Grant  SU..  Bertce- 
ley.  and  Longfellow  School,  Califor- 
nia and  Derby  Sts. 


(Continued  on   Paflfe  8«Taa) 


ProepectiTe  Bidders 


I     Office  Building,  Saimiyi     | 

♦ '■  4- 

BIDS:  Architect  Ch»».  E.  Butn«r, 
7  WInham  St.  Sallnat.  Mana^  2S,  for 
Shippers'  Development,  Inc..  10^  High- 
way  South,  Saimas. 

Stolte.  Inc.,  Casanova  Ave..  Monte- 
rey. 

Pacific  Builders,  S12  BL  AUaal, 
Salinas. 

Vem    R   Huck.   3021  Roweoa  Ave., 

F.  V.  Hampshire.  103  NaoAooal  St. 

Salinas. 


43 


contractor,    W  C   Talt   Co, 
461   Market   St 
DWELLINGS,     two 


101  5186    Mission;    owner, 
contractor.  State  Electric ;  - 

102  2570    31st    Ave;    owner,    Mc- 


Scott- 


er.      Corsentino;      contractor.      .. .-  ^      cOLVMBIA   BASIN   PROJ.,   Wa.-^h 

Buttner  Elec   Co;   alterations.  ^  Washir^pton    Iron   Works.   Seattle,   at 

36322  46th  and  bhattuck ;  owner,  ^2,095  submitted  low  bid  to  Bureau 
General  Petroleum  Co;  contractor,  ^  ^^  Reclamation,  Walker  R.  Young. 
Spott    Llectric;    sign.  ^^„h  •  1  Chief   Engineer.   Denver,    under  fcpec. 

36323  900    Clay    St;    owner,    f^sf.  'no.   IiSb  for  furnishing  and  deliver-^ 
„.,.„tinn,                                                      .contractor,    Spott    Electric;    niotors     ,  ,^      f olf  car.s   at    the   shipping   point. 

.     ••  .    K   n.  ,_,,  wash  basin;  shower.  '  "in7«7/T,..„  uv^v  •  oviTier    Broad- •     ^^^4      411    McAuley;    owner    LI-       />.  ^^^^^ 

division;    owner    and    buUder,    Art        i605    Julia;    owner,    Calder;    dealer,,     iJ%^®J^^^™^;^,,';f,Vctor   wUder^^  ''.'"v    '^^^t^^^'^'-'     fPf'^'M    ure.    cjrand    Coulee    Dam.    Columbia 

inctoii     .,  .r.  TofanellL  MMerrill     Plumbing-     water     closet;  ,  way  Laundry ;  contractor,  Wonaeniie  ^  ^^   ^^^jg^     j  g^.j^^h ;   alter         ■  Basin    Proiect     Wash      The    railroad 

IT^IU'.'Z'.  ^:^;    GREENHOUSE,  $200 ;  929  Walnut  St ;    ,^^rbasln ;   sTnk ;  ^shower.  !  Neon  Products ;  sign-  ^        _  3^325      4442    Arcadia    Ave ;    owner  ■  f^^^^J^''^'''-  ^^^^^^ 


N  25th  St  123  ^vL.'f'''\   f^^r-    PO^CH  and  plTIo:i400;  2257  How-  i  e/Xra\^   Pfumbrng     water'cS     Adams;  contractor.  State  Electric;  14 
000    N  fsti  y^7  w  d«r  t"^''^'  !^^-  !      ^^^  Ave ;   owner  andbullder,   G  P  \  ^ '   ?  bas"n    bath  tub  '  sTnk  i  outlets  ;  6  switches ;  17  plugs  ;  service. 

rX^ui:  "^^^^  ^*  ^^y^.  ^^"  Jo««  Ave.        Kuenkler.  i  "^ o!„  o5f  ^TPAv J"    '  !.J!ri;  w.  TTiftv        103     1097  Market;   owner.  Foster's; 


Hazelton  Elementary  Sdhodi 
Addition,  Stockton,  Calif. 


BIDS:  Board  of  Education,  Stock- 
ton Unified  School  District,  Adminis- 
tration Bldg..  Stockton,  April  2,  •  P. 
M.  Plans  by  Architect  J.  U.  Clowds- 
ley.  Exchange  Bldg.,  Stockton. 

S.  C.  Gile.s  &  Co..  319  Elks'  Bldg., 
Stockton. 

S.  C.  Giles  &  Co..  319  Elk*  Bldg.. 
Stockton. 


Classified  Advertising 


$10,000:     owner.    Robert    Scharete;    Ann  to  4i'T?VTrTr  q-t a ttotc   wnnn-        842  Santa  Barbara:  owner  li.  ivuty, 


contractor,  California  Electric  Const; 


Tehama  St 
REMODEL  front,   enlarge  toilet  and  ,      TofanellL 


St ;    owner.    C    C    Anderson 


lion  is  Odair.  Wash.    AH  parts 


OAKLAND 


owner     and     builder,     Kenneth     L 

v.      D  plans  ;     Parker 

BurUngame"'contm?t  ^^JST  «i?'   DWELLING  $8500;  1401  Howard  Ave;    

Corp.     1435'Paloma     Ave      Buriin    '     ^''I'll^  ^^  ^^^^l^-J^^""^^^^  ^.^.°^''- ^      10491    MacArthur    Blvd;    owner.    Mjmer;  contractor.  F  H  Tattenham ;  21    McKnight;    contractor,    Abbett    Elec  j  ^  .    ^  ^^^^^   ^^^ 

a.oma    Ave.     «unin- ,  ^^^ition.  $800;  712  Tamarack  Ave;  ,  ^^i^jj^g^n  .  dealer,  L  J  Kruse;  25  fix- 1  outlets ;  9  switches ;  6  plugs;  service,    ^-o-    i^-hp.    motors  *    ' 


105-128    Various  locations  and  own-    whalen;    contractor.  Collins    Electric  ,  ^^^j    equipment    will    be    installed    by 
ers;  contractor,  Apex  Electric;  signs,    ^o;   outlets;   switches;   lixtures;   pi.      ^^^  Government 

129     1281  Guerrero;  owner.  L  Com-        35326     5214    E    12th    St;    o^^•ner.    J  ,  >  g^^^,  ^       Tacoma.  at 


game. 


owner  and  builder.  H  J  Shade 
ALTER,  $1500;  734  El  Camlno  Real; 


CITY    OF    SACRAMENTO 


I 


SIGN,  electric,  $1200;  731  K  Street;,' 
owner,  United  Cigar  Store;  con- i 
tractor.  Sacramento  Neon  Mtce  Co.  I 

'■ __^_  I 

6AN    BRUNO  I 


tures-   14  gas  outlets.  !      130      193    6th    St;    owner,    Connier;  ,      36327      NE    Cor    MacArthur    Blvd    3^22/46  •     •     43 

2800  Park  Blvd;  owner.  G  Simons;  i  contractor.  Smith  Electric;  1  switch;    ^nd    Broadway;    owner.    Permanente    ^^^^    0IDDERS 
owner,   Biber  Electric   Co ;   builder,    ^j^aler    L  J  Kruse ;  3  fixtures ;  1  gas  j  service ;  sign.  ;  Foundation ;  contractor,  Matson  Elec        cENtP^L  VALLEY  PROJ     Calif. 

Arvil  Larsen.  outlet."  i     131    301  Montgomery  ;  owner,  .... — :  (Equip  Co;   alterations.  „  j  — Westt-m   Pipe  &  Steel  Co.  of  Call- 

3757     35th     Ave;     owner,     Nylund ;  1  contractor,     Smith    Electric;     altera- ^     35328      5216    Desmond;     o^ne^.M  ^^^^^.^    ^oo  Bush   St..   San   Francisco. 

dealer.  E  M  Maloney;  4  gas  outlets.  '  tlons.  Poole;    contractor.   College   Ave  ±.iec    ^^  ^^^^  submitted  low  bid  to  the  U.        JUNIOR     ESTIMATOR,     gradual* 

SE    comer    13th    Ave    and    MacAr- I      132      2148    15th    Ave;    owne ^    Lip-    co;  4  plugs.  c-        .  S.    Bureau    of    Reclamation.    Denver,    CU-il  Engineer;  Veteran;  age  »;  de- 

thur     Blvd;    owner,     ;     dealer,   man;   contractor,  Associated   Elec   &       36329      220    E    12th    Street;    owner,    ^^^gj.  ^p^^..   1177  for  furnishing  and    sires  posmon  with  co«itractr>r.   Reply 


SAN  LEANDRO 


FROZEN  FOOD  LOCKER,  $12,000; 


MEI„.P  WANTED 


Fully  experienced  FIRST  CLASS 
DRAFTSMAN  for  substantial  con- 
temporary wortt.  Mendelsohn,  DJn- 
widdie  &  Hill.  233  Sansome  St..  San 
Francisco  4.  (3/22-25-26-2T-28/46» 


DRAFTSMAN  wanted.  Apply  to 
John  Hudspeth,  Architect,  with  rtun- 
ples  of  work.  427  13th  St..  OaMand.    • 


POSITION  WANTED 


DWELLING,  $2500;  649  Sixth  Ave; 
owner  and  builder.  L  A  Barthol- 
omew. 

STORE.  $12,000;  1213  San  Mateo  Ave 
owner,  Dan  Marellch,  638  San  Ma 
teo  Ave;   contract  not   let. 

STORE,  $12,000;  633  San  Mateo  Ave;  ! 


comer  San  Leandro  Blvd  and  Par- 1  j,  j  Hoerst';  6  fixtures;  1  gas  outlet,  j  Mech    Co;    3    outlets;    3    switches;   3   Friedman ;   contractor,   Marelco.   Inc;    delivering  four  vertical   18,000-gallon  '  Box  319.  c/o  Dally  Pacific  Buil4er. 
rott  St;   owner,   Freezall,  Inc.   1503        5322  E  10th  St ;  owner.  ..._ ;  deal- I  plugs.  outlets,    switches;    motors;   fixtures;: 


Central  Bank  Bldg.  Oakland ;  build- 
er. Laballos  Bros.  850  Soto  St,  Hay- 
ward. 


FRESNO 


owner   and    builder.    F   Poirier.    443  I  ALTER   STORE,  $100,000;    1152   Ful- j  ^^^^g 
San    Mateo   Ave  "  "'"    '  1-..1.J  — 


ler    Wm   J   Souza;   3  fixtures;   2   gas  j      133     16th    St.   Harrison    and   Treat   plugs  _                ^.       .      , 

I  outlets                                                                 I  Ave;    owner.    California   Casket    Co;        -^^^q  3rd    and    JTSgnolia    Streets;', 
,      2229  13th  Ave;  owner.  Anderson  &>  contractor,  C  A  Langlsos;  motors.        :  owner.  Haslett   Warehouse  Co;   con-  i  ^ 

Figaro-    dealer.    Lester  Doell;    3  fix-!      134      550    Montgomery    St;    ov,-ner,    tractor,  H  S  Tittle  Co;  3  outlets;   1 

tures  I  Capitol   Co ;   contractor.   Pacific  Elec   switch. 

6016     Manchester     Dr;     owner,     B '&  Mech  Co ;  motors.                      _      .       j      36331  9009  San  Leandro  St;  owner 

Kramer;   dealer.  Wm   Picard;   4  fix 


135      168  '  2nd    at ;    owner,    Quaker   united    Industries ;     contractor,    Del 
Pacific   Rubber   Co ;    contractor.    Pa-  1  Monte   Elec ;    1   plug. 


BERKELEY 


ton ;    owner.   John   Azzaro ;    buUder,  |      ^^  j,   i4tij   g^ .    owner,   Ambrosio ;  \  eif  ic   Elec    &   Mech   Co ;    2   outleU ;   2        32332      1341    106th    Avenue ;    owner. 
Mldstate  Construction  Co.  i  dealer    W    Archibald;    6    fixtures;   3  , switches ;  motors.  'Jansson;    contractor.    Broadmoor    El 

WAREHOUSE,    $94,000;    1643    H    St;|"       outlets  I      136    150  Post  St ;  owner.  Kirk-Rich    co ;   1  outlet;  new  service, 

owner.  Budd  &  Qulnn ;  builder.  Tre-  :  *  ,^,    r,  ^    Ave ;   o\s-ner.   Peter   Paul  1  Dial ;      contractor.     Pacific     Elec     &  ,     36333     1001  81st  Ave ;  owner.  Peter 


ALTER,  $800;  1608  Prince  St;  owner  I ^■^*^*^'  Shields   &   Fisher.  I  Candv    Co;    dealer.    L  J    Maddln;    10 

G    O'Connor,    prem;    contractor,    j  ;  SERVICE     STATION.     $10,000;     1506  ■  jij^^^^gg .   5  g^s  outlets. 
V   Adams.   744   65th   St.   Oakland.      I     Van  Ness ;  owner,  Standard  OU  Co ;        ^^qq     Mendocino;     owner.     Regan; 

HOTEL.   35-room,   $36,000;    1175   Unl-  '      builder,  Alva  Hackney  &  Sons.  |  dealer    J  Morsony;  1  fixture. 

verslty   Ave;   owner.   M   W   Butler.  ^  JEWELLING   AND   GARAGE.   $7950;:      250  74th  Ave;  owner ;  dealer, 

2322    Shattuck:    contractor,    W    Hi     *330    Iowa;    o^-ner,   W    Schwanen-'       2eis-  2  gas  outlets. 


Patton,  959  Ordway  St,  Albany. 


land;  builder.  H  P  Nelson. 


1432-34-36    E    31st    St;    owner,    Dr 


ALTER.    $800;    1239   Channing   Way;    DWELLING  AND   GARAGE.    $6860 ;  ,  Enjg .  dealer.  J  Marsony ;  12  fixtures;  '27  outlets,'  1  switch;  16  plugs, 


Mech  Co;  _ t  Paul    Candy   Co;    contractor,    Broad- 

137  101  S  Van  Ness   Ave ;    owner,    moor  Elec  Co ;   1   switch ;   1   plug ;   1 
General    Petroleum ;    contractor.    Pa-  ,  motor. 

eif ic   Eiec  &.  Meen   Co ,   4  outleU ;    1  j     36334     1092?  Reposa  Dr ;   owner,  R 
switch;  2  plugs;   motors,  .Towers;    contractor,    Johnston    Elec; 

138  77  o  Farrell ;  owner,  I  Magnln ;    outlets ;    switches ;    fixtures ;    plugs, 
contractor,  Pacific  Elec  &  Mech  Co;        36335     10919  Reposa  Drive  j  owner, 


owner.    Aubrey,    prem:    contractor.  I     505*  E  Tulare;  owner  and  builder,  j  g        '  outlets 

Rasmussen     Realty,     314     Perkins.       James  H  Mead.  ,73  12th  St;  owner.   Souza;  dealer, 

Oakland.  '  |  DWEI^NG    AND    GARAGE.   $6850; 'Bonln     3  fixtures. 

DWELLING,  seven-room.  $10,000:   70  !      5071  Kerckhof f ;  owner  and  buUder,        2547   E    14th    St;   owner.    P    Davis; 
Latham    Lane ;    owner.    Robert    W  '     ^  ^  Jones.  dealer  F  L  Morrill ;  7  fixtures ;  1  gas 

Long.  60  Latham  Lane;  contractor    STORAGE    BUILDING    $1500 ;    OF- |  ™|^'  '   ^  '  ^ 

J  R  Armstrong.  60   Latham   Lane;  j     EICE   AND^STORE.^$5000;^650^R  |      ^^  ^^  g^.  owner.  Reliance  Realty; 
plans   by   owner.  |     St-  ~.      =  .. 

ALTER.    $1400;    1607    Stuart;    owner.    J^^'*:'*-"-^^^'^'     ♦*«~" .     *<«"     «i«,i»c^.    ^^^  outlets 

E    Bokis,    prem:    contractor.    Ras-        °^°^'  "^  ^Jl^v^^*       ,r  i      2200    Wood     St;     owner,    Pasteria; 

mussen    Realtv.   314   Perkins.   Oak-  , GARAGE.  $1000;  652  \assar;   owner,    dealer.  T  L  Morrill;  14  fixtures 
land  Dr  Nelson;  builder,  Burt  Taylor. 


Ray     Towers ;     contractor,     Johnston 


li»  146  Geary  01;  owner,  Wallace  Elec;  outlets;  switches;  fixtures:  pi. 
Fur ;  contractor.  Pacific  Elec  &  Mech  ;  36336  322  Bergedo ;  owner,  Ray 
Co;  8  ouiifcta-  2  swiicnes  ;  a  plugs.        ;  Towers  ;    contractor,    Johnston    Elec; 

140    NE  corner  39th  Ave  and  Bal-    outlets;    switches;    fixtures;    plugs, 
boa;  owner,  PhU  HicKory;  CMitractor.i      36337     10931  Reposa  Drive ;  owner, 

Jdaimac  Welter;  — -  '.Ray    Towers;     contractor,    Johnston 

^  „         T        w       ^     ,      »~-  ."*  ->, . -..      141      4494    Mission;     owner.     Regal  JEle.c ;  outlets ;  switches ;  fixtures ;  pL 

r^x^n^r°T^^^^  ^^      T.^J^""^''  ^°-    dealer.   T    L   Morrill;    12   fixtures;    2  '  Manufaciurmg  Co;  contractor,  Amer-        36338     10937  Reposa  Drive;   owner. 
DWELLING.     $2500;     2530     Harvey;    ^.,   „„ti^ts.  ican  Elec  Const;  iterations.  'Ray     Towers;     contractor.     Johnston 


142     502 
contractor 


'2  Valencia;  owner,  George's;    Elec;  outlets;  switches;  fixtures;  pL 
:>r,    oKeeiie    the    Fan    Man ;        36339     10945  Reposa   Drive ;    owner. 


ROOFING,  $700;  1810  Virginia;  own-  i 

•r,  Ida  Trasper,   prem ;   contractor,  i 

Lipshltz   &   Gander,    601    63rd    St.      j 
ADDN.    $1100;    1649    Hopkins;    owner 

and    builder,    Leonard    Lewis,    1649 

Hopkins.  I 

GARAGE,  $600     1508  Hopkins ;   own-  ; 

er  and  builder    W  M  Farris,  prem.  ;  Recorded 
ALTER,    $1500;    1019    Euclid;    owner.    Mar    20,     1946— SE    THOMAS    and 

Ellis    J    Brouning.    prem;    eontrac- 1      Robblee    Ave.      Nils    E    Johnsson 


Completion  Notices 


SAN  FRANCISCO 


52nd  and  E  14th  St ;  owner,  Haley ;  ,  motors  Ray    Towers ;     contractor.    Johnston 

dealer,  T  L  MorriU;  3  fixturea  j      143     1739  Fillmore;  owner,  JuUette;    Elec;  outlets;  switches;  fixtures;   pi. 

1807  Webster  St;  owner.  Condues;    contractor     OKeelie    the    tan    Man;        36340      401    Catron    Dnve;    owner. 

I  dealer,   T   L  MorriU;   20  fixtures;   10   motors.      '  '§ay    Towers;     contractor.^  Johnston 

I   -     -  ■  -  ;  gas  outlets.  j     144    a35  Hamson  St ;  owner,  S  &  S ;  -  --< 

I      831  Webster  St ;  owner.  Flood ;  deal-    contractor    O'Keef  £e    the   Fan    Man ; 

I  er,  T  L  MorriU ;  8  fixtures.  motors. 

I      6328    San    Pablo    Ave;    owubt,    Wj      145    79  4th  St ;  owner,  Capitol  Cafe ;  , 

Accepted  j  Cross ;  dealer,  T  L  Morrill ;  9  fixtures ;    contractor.    0'M.eelf  e    uie    r'an    Man ;  i 

4  gas  outlets.  '  motors 

657  MacArthur  Blvd ;  owner,  Signal  ;      ^4^     2367  Mission ;  owner.  El  Capi 


PALO  ALTO 


ALAMEDA  COUNTY 


tor,   B  W  Arnold,   1002  Kains   Ave,!      to  whom  it  may  concern '  OU  Co ;  dealer,  T  L  Morrill ;  8  fixtures,    tan    GriU     owner    6'Keeffe    the   Fan 

Albany.  j     _ March  15.   1946  .      6922    Weld    Ave;     owner.     Fisher;    A^an:  mot., r« 

dealer,  T  L  MorriU;  5  fixtures;  3  out-  1 

j  lets.  '  

1      5823    Occidental;     owner,    Olympic    the  Fan  Mli/  'motors 

Accepted    Press;  dealer.  T  L  Morrill;  7  fixtures.  '      14^^      33^    Bayshore    Blvd;    owner. 
3405    Grand    Ave;    owner.    Speude;  'Bayshore  Cabin;  contractor,  OKeeffe 
dealer.    Cleaners'    Exchange;    2    gas  ^  the  Fan  Man •  motora 


motors. 
147    420  Turk  St ;  owner.  New  Sys- 
tem   Lauuary  ;     contractor.    O'Keef  fe 


RESIDENCES,     nine     and     garagea  j  Recorded 
2371.  _2351    Ross    Rd.    $9,000    each ;  |  Mar.    21,    1946— House    on    Lot    27, 


Elec;  outlets;  switches;  fixtures;  pL 

36341  10950  Reposa  Drive;  owner, 
Ray  Towers;  contractor.  Johnston 
Elec-  outlets;  switches;  fixtures:   pi- 

36342  340  Gergedo ;  owner,  Ray 
Towers;  contractor.  Johnston  Elec, 
outlets:    switches;    « «t"f,t^  •    P'"«l,, 

36343  E  Barry  150  NE  27th  St. 
i  owner.  Scherman;  contractor.  John- 
'  Eton  Electric ;  service 

36344  10115  Voltaire  Avenue;  omvti- 
er  Walker;  contractor.  Johnston  El; 
outlets;    switches;   fixtures;    plugs.      1 


2321  Ross  Road.  $8,750;  2301.  2331 
Ross  Road.  $8,500  each;  2391  Ross 
Rd.  $10,500;  2340  Ross  Rd.  $10,750; 
721  Garland  Dr,  $12,500;  728  Gar- 
land Dr.  $10,500;  owner.  Coastwose 
Constr   Ct,   2499   Middlefield    Road; 


Block  4,  Map  Fitchburg  Home 
stead  Lots,  and  house  on  Lot  23, 
Block  B.  Map  E  14th  St  Villa 
Tract,  Alameda  County.  B^t 
Shore  Homes,  Inc  to  P  F  Heraty 
, — , Mar.  19.  1946  j 


°",^^"   ■«■,*•         »  .^         T    -^i      ^*®     1<»  Bush  St;  owner,  SheU  OU 
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tures;  3  gas  outlets 
10115    Voltaire    Ave;    ownar,  J    M, contractor;  sI^e^-Ry'aisT'i'^u'ti^re 


791      1998    Shattuck;    owner,    Sam 
iNeider;    contractor.   Roberts    Fixture 
VLT^  1st  St ;  owner,  Atlas  Sheave ;    co ;  8  motors. 

_      .       -  -       ^    ^  Senior;  o-wner,  H  A  Cobdon;  1 


ym  lEft^m 


■■ 


*ma» 


mtr- 


PLANS  and 
Speculations 


A^til^  Q^'  F''^^^'°^  *>^  t*»e  South 
^OUoch  Sanitary  District  has  been 
approvtKi  by  the  Board  of  Super- 
J'i^.^^^^^o  voted  to  exclude  Uie 
Htepatnck  Tract,  adjacent  to  the 
cuy  from  the  project.  A  bond 
ejection  date  for  the  new  district 
will  be  set  this  week. 
oOo 
WUlows:  Plans  for  a  large  war 
naemorial  ho«pital  have  been  turn- 
ed down  by  the  county  board  of  su- 
pervisors who  have  decided  to  con- 
tinue their  original  plans  for  a  42- 
bed  hospital.  The  Grange  of  the 
county  has  asked  the  board  to  re- 
consider. 

oOo 
Hay  ward:  Definite  plans  for  a  city 
hospital  will  be  outlined  Thursday 
•vening  by  the  Community  Coun- 
cil and  the  Chamber  of  Commerce 
in  a  mass  meeting  to  be  held  in 
the  city  halL 

oOo 
Niles:  County  Surveyor  Wallace 
Boggs,  in  a  meeting  before  the 
Junior  Chamber  of  Commere  here, 
outlined  the  road  program  and 
drainage  survey  being  made.  Of 
considerable  interest  were  the  con- 
struction projects  of  the  Bright- 
side  bridge,  improvement  of  the 
underpass  at  the  steel  bridge  in 
Niles  Canyon,  and  eventual  con- 
struction of  a  four-lane  highway 
along  the  present  Niles-Alvarado 
road.  The  present  Niles-Alvarado 
road  will  be  resurfaced  soon,  Boggs 
said. 

oOo 

Susanville:  County  Supervisors 
have  adopted  a  unified  road  pro- 
gram after  Chairman  W.  J.  Tuni- 
son  rebuked  them  for  having  no 
definite  plans  for  road  construc- 
tion and  maintenance. 
oOo 

Pittsburg:  Formal  measures  are 
underway  by  the  Contra  Costa  Con- 
tractors association  to  bring  pres- 
sure upon  the  Senate  for  passage 
of  a  federal  home  loan  bill  which 
would  allow  contractors  loans  up 
to  80  per  cent  of  construction  costs 
on  houses.  Chairman  Bernard  E. 
Enes  disclosed  last  week. 
oOo 

San  Francisco  :  Swoon  King 
Frankie  Sinatra,  currently  causing 
a  truant  problem  here  where  he 
is  appearing  in  person,  has  signed 
incorporation  papers  for  a  million 
dollar  sports  arena  to  be  known 
as  Hollywood  Square  Garden,  Inc., 
of  Hollywood.  The  project  is  pat- 
terned after  Madison  Square  Gar- 
den and  will  feature  similar  en- 
tertainment and  sports  events. 
oOo 

Coalinga:  Petitions  for  the  cre- 
ation of  a  local  hospital  district 
are  being  circulated  by  members 
of  the  Business  and  Professional 
Women's  clu^s  here.  Purpose  of 
the  move  is  to  take  over  and  en- 
large present  facilities  of  Pleasant 
Valley  hospital. 
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National  Veterans'  Homestead  Committee 
Designed  To  Spur  Early  Home  Ownership 


I, 


To  the  end  that  vctertma  of  World  War  II  may  be  assisted  in, 
obtaining  homes,  and  that  they   may   have  a  continuing  interest  in 
home   ownership,   the   Home    and    Property    Owners    of   America    is 
organizing  a  Veterans'   Homestead   Committee  on  a   national  basis. 


GLAMOUR  LEGS 


New  Awning  Paint 
Defies  Heat,  Glare 

Having  an  sivming  that  reflects 
heat  away  from  a  window  as  well 
as  giving  it  shade  has  long  been 
a  wish   unfulfilled. 

Now,  however,  such  a  thing  is 
possible  and  with  one's  own  awn- 
ings, too,  whether  they're  old  or 
new.  For  a  new  aluminum  paint 
for  canvas  has  been  created  by 
Interchemical  corporation,  Trade 
Sales  division,  Fair  Lawn,  N.  J. 

This  new  paint,  known  as  Set- 
fast  Aluminum  Canvas  Paint,  is 
more  than  just  the  addition  of  a 
new  color  to  their  regular  line  of 
Setfast  canvas  paint.  It  contains 
all  the  heat  reflecting  values  of 
other  aluminum  paints  and,  in  con- 
sequence, provides  substantial  pro- 
tection from  heat. 

This  new  aluminum  paint  for 
canvas  will  not  crack  or  stiffen  the 
fabric.  It  is  water-repellent  and 
sun-resistant  and  contains  an  ac- 
tive fungicide  that  will  protect 
canvas  from  rot  and  mildew.  The 
aluminum  paint  has  great  hiding 
power,  too,  and  one  coat  will,  us- 
ually provide  satisfactory  cover- 
age. Its  actual  coverage  will  ap- 
proximate 70  square  feet  per  quart, 
depending  on  the  condition  of  the 
canvas. 

Setfast  Aluminum  Canvas  Paint 
is  delivered  ready  mixed  and  needs 
only  stirring  to  be  ready  for  ap- 
plication. It  is  sold  by  department 
stores,  paint  and  hardware  stores 
as  well  as  mail  order  warehouses 
throughout  the  country. 

^# 

TRAFFIC  SURVEY  GETS 
SECOND  SPAN  DATA 


Washington  has  just  felt  a  slight 
tremor  in  conn«»ction  with  25  thou- 
sand pair  of  |i.35  nylon  hose  placed 
on  sale  in  an  Army  officers'  jKWt 
Announcement  of  this  move  was  exchange  at  87c  per  pair. 
Saturday  by  Henry  E.  Price,  Ex- 
ecutive Director,  of  the  H.P.O.A 


•    •    * 

,  „  .   A  protest  of  discrimination  was 

"While  it  is  true  that  substantial  heard,  as  only  officers  could  pur- 
educational  benefits  i^hve  been  vot- 1 chase  the  hose.  The  Quartermaster 
ed  to  the  veterans  under  the  Serv-  General  stepped  in,  but  not  until 
icemen's  Readjustment  Act  of  1944  the  squawk  had  hit  the  press  wires, 
hundreds    of    thousands    of    them  *    *    ♦ 

cannot  take  advantage  of  this  pro-  ]  .  How  would  YOU  go  about  di- 
vision of  the  law,"  Price's  state-  \  viding  25,000  pair  of  hose  among 
ment  read.   "They  are  denied  these    25    million    service    men  ?     To    be 

strictly  democratic  and  divide  them 
equally  each  soldier  would  get  a 


scrap   about  the   size   of  a   wrist 


•    •    • 

Discrimination  isn't  confined  to 
the  Army.  The  government  is  dis- 
criminating against  American  wo- 
men in  favor  of  Mexican  women. 
Export  permits  for  nylon  hose  by 
the  thousands  of  dozens  are  issued 


Motorists  traveling  the  Bay 
Bridge  are  being  handed  postal 
cards  soliciting  certain  information 
as  the  preliminary  step  in  plan- 
ning a  second  span  across  the  bay. 

Howard  C.  Wood,  principal 
bridge  engineer,  is  in  charge  of  the 
survey  which,  is  counting  the  origin 
and  destination  of  all  bridge  traffic. 


SUMMER6ELL  ROOF  STROETURES 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
Enterprise  10930 


From  other  <>xchang^s 
rWinoaks  3622 


BURKE  FORM  CLAMPS 


SNAP   TIES  TIMBER    RINGS  CURING    COMPOUNr) 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All  Types  of  Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street       -       San  Francisco  Phone  GArfield  8768 


benefits  for  the  simple  reason  that 
they   have   neither   the   time   nor 
the  energy  to  attend  classes.  These 
men  are  too  busy  earning  a  living  ;  watch, 
for  their  families. 

"Yet,  vi^e  cannot  believe  that  Con- 
grress  intended  that  there  should 
be  any  discrimination  amonir  vet- 
erans. It  was  the  intent  of  the  law- 
makers that  they  should  share  and 
share  alike.    It  is  the  position  of 

H.  P.   0.   A.  that  the  serviceman  'for  shipment  to  Mexico, 
who   cannot   take  the   time  off  to  j  *    *    • 

attend  classes,  but  who  would  use  i  Mexico  is  enjoying  a  U.  S.  spon- 
similar  benefits  to  establish  a  sored  inflation.  It  isn't  called  black 
home,  thus  contributing  to  the  na-  market.  It's  the  only  market  there 
tional  wealth,  should  be  consid-  [is.  It  is  a  seller's  market.  U.  S. 
ered,"  the  statement  read.  .made    nylon    hose    are   selling    in 

"The  Veterans'  Committee  of  H. ;  Mexico  at  anything  from  $2  to  |10 
P.  O.  A.  will  study  all  phases  of  {per  pair  up  to  $50  per  pair, 
home    ownership,    including    taxa-  ;                         *    *    * 
tion,  assessments,  construction  and  '     Kipling  wrote: 
financing  costs,  and  will  immedi-  |     "Judy  O'Grady  and  the  Colonel's 
ately    lend    support    to    Veterans'  Lady  are  sisters  under  the  skin." 
Homestead    Assistance    Act.    'This  ■  Perhaps  that's  the  way  it  is  under 
measure   has  been   introduced   by ,  the  skin,  but  what  a  difference  it 
Representatives   Fred   A.   Hartley,   makes   from   the   skin   out — if  it's 
of  New  Jersey  and  J.  Hardin  Pet-  ! nylon! 
erson,  of  Florida,  and  provides  for  j                         -k    it    it 
grants  of  from  $600  to  $2500  for}     The  gals  who  want  democratic 
veterans  desiring  to  own  their  own  equality  for  their  menfolk  are  the 
homes.   Under  such  a  law  the  vet-  [same  gals  who  feel  so  smugly  su- 
eran  would  be  reimbursed  to  the  ,  perior  in  nylons  when  one  of  their 
extent  to  which  home  construction  j  sisters    draggle    past    wearing 
costs  advanced  while  he  was  serv- 1  droopy,  creepy,  twisty  rayons, 
ing  his  country.  i        M 

"Every  precaution  ha^  been  tak-  j  SCRAP  COSTLY  PIPING 

en  by  the  bill  to  protect  the  rights  I  

w>,iV?  ™J?^ii^'  T?^"""'^^  ^"^^^  1  Wartime  adjuncts  to  the  Burma 
I^^^.Sf^fn  r-  ^^^?."1<^  ^  T  Road  and  other  military  operations 
couraged   to  o>vn   and   live   in   his   {„  Burma,  pipelines  costing  an  es- 

X-h  ?r% 'S'^'i  '•'  ?^  I^^  .t.^'itimated  $31,500,000,  have  iSensofd 
7^i\MliJ^..\'^  devoting  It- j  for  junk  at  a  sum  reported  to  be 

lof  alT^tSSi^cfaJse^^o/t^To^  ««-  -^  '^^  For 

era,"   the   statement   concluded. 

The  task  of  the  Veterans'  Com- 
mittee of  the  H.  P.  O.  A.  is  one 
of  keeping  home  owning  veterans 
advised  on  legislation  which  vit- 
ally affects  the  ownership  of  prop- 
erty. The  committee  will  deal  with 
such  ownership  in  all  phases,  in- 
cluding financing,  taxation  and  re- 
strictions imposed  through  federal 
legislation. 

# 

GENERAL  DRYDOCK  CO. 
SOLD  FOR  $7,500,000 

The  big  General  Engineering  & 
Drydock  company,  with  plants  in 
Oakland,  .\lameda  and  San  Fran- 
cisco, has  been  sold  for  a  reported 
$7,500,000  to  Godfrey  K.  Waters, 
New  York  engineering  contractor. 

The  firm  is  listed  as  one  of  the 
five  major  bay  area  facilities  that 
the  Navy  desired  to  retain  as  a 
peacetime  unit. 


Manufacturers  Can  FiD  1946  Building         n.a.m  Sponsors 
Needs  If  Allowed  To  Produce,  Sur?ej  Shows  \^^^f  Conference 

I  At  ralace.  Mar.  Zb 


Douglas  Whitlock,  chairman  of  the  Advisory  Board  of  the  Pro- 
ducers' Council,  nati<Mial  organization  of  building  product  manu- 
facturers, today  made  the  following  statnaeiit. 

"Study    of    the    productive    capacity    of    plants    rinanofacturing 

building    products    shows    clearly 


leign    Liquidation    Commission    re- 
ports. 


that  existing  plants  can  produce 
this  year  enough  of  the  currently 
scarce  materials  and  equipment  to 
permit  complete  fulfillment  of  the 
housing  program  proposed  by 
Housing  Expediter  Wilson  W. 
Wyatt,"  Whitlock  said- 

"The  stduy  was  made  by  a  com- 
mittee of  recognized  economists  at 
the  request  of  the  Producers'  Coun- 
cil, national  organization  of  build- 
ing product  manufacturers.  The 
major  conclusions  are  confirmed 
by  a  report  previously  issued  by 
the  U.  S.  Department  of  Labor. 

"The  study  shows  unmistakably 
that  there  is  no  need  to  appropriate 
huge  sums  from  the  Treasury  for 
the  purpose  of  subsidizing  new 
or  marginal  manufacturers,  as  has 
been  proposed  by  Wyatt.  Nor  is 
there  any  need  to  adopt  a  pro- 
gram of  tax  amortization  to  ex- 
pedite the  building  of  new  plants. 
Existing  capacity  is  more  than 
ample,  provided  that  capacity  is 
put  to  work  with  the  aid  of  price 
coiling  adjustments. 

"The  study  revealed  that  in  most 
instances  existing  plants  produc- 
ing currently  scarce  materials  were 
operating  in  January  at  only  about 
27  to  82  per  cent  of  capacity,  be- 
cause of  inadequate  price  ceilings. 

"In  addition  to  making  it  pos- 
sible to  meet  the  Wyatt  housing 
goals,  there  can  be  a  sufficient  sup- 
ply of  materials  to  permit  %  vol- 
ume of  non-housing  construction — 
industrial,  commercial,  farm,  util- 
ity, etc. — greater  than  the  maxi- 
mum amount  estimated  for  this 
year  by  the  Federal  government 
or  by  private  sources. 

"Accordingly,  while  it  is  desir- 
able to  prevent  any  excessive  vol- 
ume of  non-essential  construction, 
the  attainable  supply  of  materials 
would  make  it  possible  to  go  ahead 
this  year  with  most  of  the  non- 
housing  construction  which  any- 
one is  likely  to  want  to  start,  and 
still  meet  the  housing  goals.  The 
proposed  order  limiting  non-resi- 
dential construction,  together  witii 
Priority  Regulation  33,  will  assure 


iRiuin  PRinr  conipnnv 


MAKES 


FIHE  PRIHT 

4th  &  Addison  Sts    Beikeley  2.  Calif. 
Phone:  BErkeley  3440 


that  essential  materials  will  not 
be  taken  away  from  housing  in 
case  any  temporary  gho  rtages 
should  develop. 

"In  the  Council's  study,  the  prac- 
tical capacity  of  building  product 
plants  at  the  present  time  is  a-s 
sumed  to  be  the  actual  output  in 
1941,  except  where  additional  ca- 
pacity is  known  to  have  been  add- 
ed in  the  meanwhilei 

"However,  for  the  purpose  of 
conservatism,  estimates  of  attain- 
able 1946  production  of  scarce 
building  products  have  been  re- 
duced below  the  output  which  the 
building  products  industry  actually 
attained  in  1941.  These  estimates 
for  1946  are  based  on  the  assump- 
tion that  needed  priice  ceilings  ad- 
justments will  be  made  immwiiate- 
ly  and  that  labor  disputes  do  not 
retard  production. 

"These  figures  show  that  produc- 
tion of  bathtubs  in  1946  can  be  24 
per  cent  greater  than  the  number 
required  for  the  Wyatt  program; 
brick  production,  38  per  cent  great- 
er; clay  tile  production,  81  per 
cent  greater;  concrete  block  pro- 
duction, 19  per  cent  greater;  gyp- 
sum board  and  lath  production,*  33 
per  cent  greater;  lumber,  millwork 
and  flooring  production,  66  per  cent 
greater;  cast  iron  sewer  pipe  pro- 
duction, 35  per  cent  greater;  clay 
sewer  pipe  productidn,  91  per  cent 
greater;  and  cast  iron  radiation 
production,  19  per  cent  greater. 

"Production  of  the  tenth  item  in 
the  list  of  currently  critical  ma- 
terials, plywood,  will  probably  be 
27  per  cent  less  than  could  be  used, 
but  ample  substitutes  will  be  avail- 
able. 

"All  of  these  figures  refer  to  an 
output  in  1946  ranging  from  5  to 
36  per  cent  less  than  that  actually 
attained  as  recently  as  1941.  This 
indicates  the  large  reservoir  of 
capacity  which  can  be  brought  into 
use  in  1947. 

"However,  present  production  of 
these  items  in  most  cases  is  well 
below  the  rate  which  could  be  at- 
tained this  year  if  nfecessaiy  price 
(Continued  on  Page  Pour) 


The  outlook  for  taxes,  govern- 
mental economy  and  tax  admin- 
istration will  be  explored  by  some 
of  the  nation's  leading  experts  at 
a  government  finance  conference, 
sponsored  by  the  National  Asso- 
ciation of  Manufacturers,  to  be 
held  at  the  Palace  hotel.  Mar.  26. 
Dr.  Harley  L.  Lutz,  professor 
of  public  finance,  Princeton  uni- 
versity, will  speak  at  the  luncheon 
session  on  "The  Old-Time  Re- 
ligion— Balance  the  Budget".  H. 
E.  Humphreys,  Jr.,  chairman  of 
United  States  Rubber  Companv 
Finance  Committee,  and  of  NAM 
Tax  Council,  will  also  spei^  at 
the  luncheon,  on  "Overtaxing  Our 
Economy". 

Dr.  Lutz,  former  president  of 
the  National  Tax  association,  is 
well  known  as  an  author  and  col- 
umnist. He  writes  a  syndicated 
column  which  appears  in  Bior« 
than  3,000  newspapers.  In  the  late 
1920's  he  was  a  professor  of  econ- 
omics at  Stanford  University. 

Afternoon  session  speakers  in- 
clude F.  A.  Ulmer,  treasurer,  Mon- 
santo Chemical  Co.,  who  will 
speak  on  "Sound  Tax  Adminisrta- 
tion";  Lane  D.  Webber,  vice-pres- 
ident Southern  California  Edison 
Co.,  Ltd.,  "Five  Steps  to  Solven- 
cy", and  R.  E.  Burgess,  Director 
of  NAM'S  Government  Finance 
Department.  "A  Report  of  Action". 

Five  hundred  Northern  Califor- 
nia business  and  industrial  lead- 
ers are  expected  to  attend  the  con- 
ference, which  is  being  co -spon- 
sored by  the  area's  leading  trade, 
employers'  and  manufacturing  as- 
sociation. A  panel  session,  at 
which  A.  C.  Mattei,  president,  Hon- 
olulu Oil  Co.,  will  act  as  moder- 
ator, is  also  scheduled  in  the  af- 
ternoon. 

# 

HONOR  GEN.  STILWELL 


General  Joseph  W.  Stilwell,  com- 
manding general  of  the  Sixth 
Army,  will  be  guest  speaker  at 
a  luncheon  sponsored  by  the  San 
Francisco  Chamber  of  Commerce 
and  Commercial  dab,  Thursday, 
in  the  Club's  dining  room. 

General  Stilwell  has  chosen  as 
his  luncheon  topic,  "Concerning 
the  Army". 
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PORTABLE  WELDERS 
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STEEL  SASH 

^l^M^^HlXAl   CASEMENTS 

FOR  ALL  TYPES  OF  DWELLINGS 

1500  UNITS  OF  STOCK  SIZES 

NEW  AND  IN  PERFECT  CONDITION 


S^S 


Available  Immediafely 


1435  MARKET  STREET       SAN   FRANCISCO,  3 

Telephone  HEmlock  0441 
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All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
•quipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  comer  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available — 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
^tails. 
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Temporary  Lotafioa 
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TASGON--The  Penetrating  Oil 

Just  a  Few  Drops  Penetrates  and 
Loosen  Rust -Bound  Nuts,  Bolts, 
Joints,  Etc.,  Saving  Time  and  Labor 
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The  ORIGINH  Pre  sealed  Insulated  Pipe 


For   Maintenance-Free  Service   in 

Underground  and  Exposed  Steam, 

Hotuater  &  Refrigerant 

Piping  Systems 
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Full 

Particulars 
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DAILY    PACIFIC    BUILDER 


MONDAY,  MARCH  25.     v46 


ADVANCE  CONSTRUCTION  REPORTS 


I  • 


DAILY  PACIFIC  BUILDER 

(E«tabltfth«d   imO) 
«uad   EvMy  Mcraina,  Except  Saturday,  8und«y  and   Lmgmt   HoUid«y« 

^'^^^L^'^9?^^  BUIUDHR  la  the  pioneer  constmctioa  daily  ot  th« 

'^'^i*  CotLst,  AlamtaLninf  a  coQipleta  Dewa  reporting  aervloe 

covermg  all  pwiiclpal  buildlnr  and  engineering  projecta* 

•jmsoiidated  January  2,  lf80.  with  LAnen'a  AdranM     ' 

Conafcructlon  Report*.  A.  iLe^i  Newapaper  of  g%a- 

eral  clrculaiion  aa  daiteed  by  the  Superior 

Court  of  San  Fraaeiaoo  County. 

^^_  SUBSCRIPTION   RATES: 

»3.00  oet   Month;  $30  per  Year  (Payable  In  Advanca).  SIngIa  Copy,  15a 

Ehitered  aa  Second-Clasa  matter  July  2S.  1907,  at  the  post  ofnca 
at  San  Francisco,  California,   under  the  Act  of  March   3,   1879 

Published  Wt 
9TAR1URATH  PRiffONG  A.  PUBLISHING  CO.     -^^ 

Under  a  mana^ernefit  agrcNBment  witli 
F.  W.  DODGE  CORPORATION,  Owmr 

G    E.  McGAVRAN.  Editer  J.  E.  ODGER8.  Advertlaing  Manager 

465  Tenth  St,  San  Francisco  3  T«Lt  MArkd  7110 


Calif.  2216  Stockton  Blvd. 

General  construction  of  Sacramento 
South  office  building. 

Owner  —  Pacific  Telephone  &  Tele- 
graph Co.,  140  New  Montgomery  St., 
San  Francisco. 

Plans  by  engineering  department  of 
owner. 

Contractor  —  Lawrence  Construction 
Co.,  3020  V  St.,  Sacramento. 

Roofing — Sacramento  Roofing  &  In- 
sulation Co.,  Box  2253,  Sacramento. 

Plumbing  and  Heating — M.  R.  Car- 
penter, 907  Front  St,  Sacramento. 

3/25/46  ••     7 

PREPARING  PRELIMINARY 

PLANS 

FOOD  CENTEIR 

SAN  PTIANCISCO.  Northeast  comer 
23rd  and  Kansas  Sts. 

Construction  of  new  frame  food  cen- 
ter building  and  alterations  to  ex- 
isting frame  building  (combined 
dimensions  50x100  ft,). 

Owner — Dave  Raffo. 

Plans  by  L.eonard  S.  Mosias,  255  Cali- 
fornia St. 


BUILDING  SECTION 


3/25/46 

PREPARING    PRELIMINARY 

PLANS 
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3/25/46  •     5 

SUB-CONTRACTS    AWARDED 

ALTERATIONS    TO    BAR 

Est.   Cost,  $12,000-$13,000 

OAKLAND,  Alameda  County,  Calif. 
Seventh  and   Washington   Streets. 

Alterations  to  bar,  including  outside 
tile,  plate  glass,  fluorescent  light- 
ing, three  sets  plumbing,  asphaltic 
tile  floor,  concrete  work,  mirrors, 
interior  painting. 

Owner— Withheld. 

Architect — Guy  L.  Brown,  Bank  of 
Commerce  BIdg.,  Oakland. 

Contractor— V.  E.  Sigge,  3912  Lln- 
wood  Avenue,  Oakland. 

Plumbing  —  Morrill  Plumbing  Com- 
pany, 5662  Keith   Avenue. 

Electric  Wiring— Clifford  Elec.  Co., 
830  E  14th  St. 

Tile  Work  &  Linoluem — Rlgney  Tile 
Co.  3012  Harrison  Street. 

Glass — Western  Sash  &  Door  Co.,  6th 
and  Cypress  Streets. 

Lumber  and  Mill  Work — Hogan  Lbr 
Co,  2nd  and  Alice  Streets. 

Painting— W.    J.    Hlllery,     75    Monte 
Vista. 
All  of  Oakland. 


3/25/46  ••     9;  3/25/ 46  •     •     10 

FUNDS  AWARDED  I  PREPARING   WORKING 

SCHOOL  BLDGS.  Est  Coat,  |465,000    DRAWINGS 
CRAIG,  Moffat  County,  Calif.  PLANT   SCIENCES  BLDG. 

Construction  of  high  school  biiildlng  j  Approx.   Cost  |450,000 

and  ground  improvements.  DAVIS,  Yolo  Co.,  Cal.   Davis  Campus 

Owner — Craig  School  District,  D.  W.    Construction  of  two-story  reinforced 

Waldhauser,  superintendent,  Craig.       concrete    plant    sciences    buildmg; 


Architect  —  Paul     Atchison,    Denver, 

Colo. 

The  Bureau  of  Community  Facili- 
ties, Federal  Workq  Agency,  2223  Ful- 
ton St,  Berkeley,  Calif.,  has  awarded 


concrete  walls  and  floors,  concrete 
roof,  steam  and  forced  warm  air 
heating  and  ventilating  system; 
building  to  contain  floor  area  of 
53,000  sq.   ft 


funds  in  amount  of  |18,000  to  assist   Owner— The  Regents  of  the  Univer- 
in  preparation  of  plans.  sity  of  California,  Berkeley. 

I  Architect— Eldridge    T.    Spencer,    251 

3/25/46  »i     Keamy  St,  San  Francisco. 

TO    PREPARE    PLANS 

BURBANK,   Los  Angeles  Co..  Cal. 
Architects  Kistner,  Curtis  &  Wright, 

202    Architects'    Bldg.,    Los    Angeles,     

have  been  commissioner  by  the  Bur-  1  3/25/45 

bank  Unified  School  District  to  pre-    snB.coNTRACT<;   awaropd 

pare    plans    for    the    construction    of    SpniTrTlov  p/Int 

schools    in    Burbank.     Bonds    in    the    t;^tr,ii^tr^^   MTntPri^v  c-n     f-aiif 

-™  ?f  .f'^^^*^  --«  -'«*  ^y   ^^«:Co°nstTuc^n'ofrw"X-ton\a^^^^ 
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district  in  February'. 

3/25/46 

BOND  ELECTION 


STORE  AND  OFFICE  BUILDING 

Approximate  Cost,  $50,000 
MENLO  PARK.   San   Mateo   County, 
Calif. 
3/25/46  4  !  Construction     of     store     and     office 

WORK  STARTED  I     building,  first  floor  100x80  ft,  par- 

SEATTLE,  Wash.— Reimers  &  JoU-        ^^^^    second    floor;    concrete    walls, 
vette,    general    contractors.    Builders'!     wood  interior  frammg,  etc. 
Exchange  Bldg.,  Seattle,  Wash.,  have  [  Owner-Withheld. 

started  work  on  remodeling  a  7-8tory    ^^^^tects-Clarence  O.  Peterson  and 
and  basement  office  building  on  SW.  !     Wendell  R.  bpackman,  604  Mission 
Pine  St.  Seattle,  Wash.,  for  the  Ma-  ',^^'8^°  Francisco, 
cabe  Co.;  150.000  sq.  ft  of  floor  space ;  I  structural  Engmeer-John  A.  Blume, 
estimated   cost.   $1,000,000.   Plans  are  i     ^  ^°^^  ^^•'  San  Francisco, 
being  prepared   by   Architect  Walter  I  _    „',,     _,_ 

Church,     Builders'     Exchange    Bldg., !  3/25/46  •     •     4 

Seattle,  Wash.  PLANS   BEING    FfGURED— 

I  BIDS  OPEN   APRIL  12 

••     8 'office    AND    LAB.    BLDG..    AND 

INDUSTRIAL    RELATIONS    BLDG. 

RICHMOND,   Contra  Costa  Co.,  Cal. 

Construction  of  office  and  laboratory 

building    and    mdustrial    relations 

building. 


capacity 
reduction   plant. 
Owner — Oxnard  Canners,  S.  A,  Fer- 
ante.  Manager,  Oceanview  Avenue 

SAN    BERN.VRDINO.    Calif .- The  ^^^^f^f^^^^^^l^' ^^"^^^^^^^^^^ 
San  Bernardino  Valley  Junior  College  ;  Contractor    A      ^^^^^  ^^  j^^^^^_ 

District   will   hold   a   special   election  :  R^^f"„t    &. t  R,;^ffr?a-  -r,H  -pn^  ^« 

»„_.,    .0   t^  *        „    *u^   .^..^^^oi^i^T,    Roofing — Frost  Roofing  and  Tile  Co., 

April   12   to  vote   on   the   proposition  ;      ,.„.,    Tr^rrm^nt   .«tr»*.t* 

O. 


Construction    of    reinforced    concrete 

printing  shop  and  office  buildmg; 

compKJSition  roofing,  steel  sash,  ov- 
erhead doors. 
Owner — Rainbow  Press.  425  S.   First 

Street.  San  Jose. 
Architect— Donnell   E.   Jaekle,    Build- 
ers' Exchange  Buildmg,  San  Jose. 
Contract(t)r  —  E.  A.  Hathaway,  1275 

Glen  Eyrie  Avenue.  San  Jose. 
Roofing-'<:alifomia   Roofing    Co.,    P. 

O.  Box  52& 
Plumbing.  Heating  and   Sheet  Metal 

— Wm  Serpa,  497  N  13th  St 
Electric    Wiring— Roy    Butcher,    510 

West  Slan  Fernando. 
Glass— L<}  Deit  Glass   Co.,  301  West 

Santa  Clara   St 
Grading,    Concrete   and    Foundations 

— J.  C.  Bateman,  590  Stockton  Ave. 
Lumber— t<5rowers  Lumber  Co.,  Eve- 

ly  and  Arques,  Sunnyvale. 
Mill  Worjk— Cheim  Lumber  Co.,  1400 

The  Aliameda. 
Hardwar<> — Pacific  Hardware  &  Steel 

Compaitiy. 
Painting-<-John  Bakken.  85  East  SSan 

Salvador. 
Lathing  <ind  Plastering— G€o.  Nelson 

1132  BHace  Ave. 
Linoleum* — Linoleum   Market,    198   W 

San  Caf-los  St 

All   of  I  San   Jose,    unles   otherwise 
noted. 


3/25/46  •     • 

CONTRACT    AWARDED 

SAN  FRANCISCO.— E.  J.  Treacy, 
425  Dewey  Blvd..  at  $1729.80  awarded 
contract  by  the  Department  of  Pub- 
lic Works,  Room  282,  City  Hall,  im- 
der  Spec.  No.  20,036  for  improvement 
of  portions  of  Girard  Street  between 
Ordway  and  Ward  Streets. 


3/25/46  •     • 

CONTRACT    AWARDED 

SAN  FRANCISCO— Chas.  L.  Har- 
ney, C25  Market  Street  at  $f404.30 
awarded  contract  by  the  Department 
of  Public  Works,  Room  282,  City  Hall 
under  Spec.  20,038  for  improvement 
of  portion  of  41st  and  42nd  Avenues 
between  Rivera  and  Santiago  Sts.. 
and  Rivera  between  41st  and  42nd 
Avenues 


U 


3/25/46 

PLANNED 

WINERY 

UKIAH,  Mendocmo  Co.,  CaL  Acker- 
man  Creek  property. 

Construction  of  concrete  wlner>'  {fid 
X  220)  ^ith  million -gallon  capacity, 
and  provision  Cor  storage  and  fer- 
mentHtion   purposes. 

Owner — Mendocino  Dry  Wine  Grape 
Growers,  Ukiah. 


of   issuing  and  selling  bonds   in   the 
sum  of  $1,160,000  to  finance  the  con- 


3/25/46  •     8 

SUB-CONTRACTS  AWARDED 
AUTO  SALES  BLDG.        Cost,  $49,595 
SAN  FRANCISCO.  Mission  St 
Construction  of  one-story  reinforced 

concrete    auto    sales    and    service 

building. 
Owner — Priola  Brothers. 
Architect — Mario  Ciampl,  333  Keamy. 
Contractor- — Carrico    &    Gautler,    865 

Ocean   Ave. 
Roofing— Alta  Roofing  Co.,  976  Indi- 
ana St. 
Plumbing  and  Heating — Anderson  & 

Rowe,  2501  Harrison  St 
Electric    Wiring  —  Arc    Electric    Co., 

4792  Mission  St 
Sheet  Metal — Guilfov  Cornice  Works, 

1234  Howard  St. 
Glass— W.  P.  Fuller  Co.,  301  Mission. 
Miscellaneous     Iron  —  Sartorius     Co., 

2530  18th  St 
Grading — Piombo  Bros.,  1571  Turk  St 
Mill   Work— Mlnton   Lumber  Co.,  599 

Front  St.,  Mt.  View. 
Hardware — Palace  Hardware  Co.,  581 

Market  St 
Painting— Raphael  Co..   270  Tehama, 
Lathing  and  Plastering — John  Shim- 

mon.  1612  Noriega  St 
Steel  Rolling  Doors — Parker  Building 

Specialties,  Inc.,  1066  Howard  St 


3/25/46 

WORK   UNDER  WAY 

ADDITION  TO  PLANT 

OAKLAND,    Alameda   County,   Calif. 

Addition  to  frozen  food  plant  to  In- 
clude doubling  of  storage  capacity 
by  50,000  cubic  feet  |  Owner — Standard    Oil    Co.    of    Calif. 

Owner— Frozen  Food  Distributors,  955  i      (California    Research     Corp.),     225 
57th  St,  Oakland,  A.  W.  Langfield,  ',     Bush  St.,  San  Francisco, 
general  manager.  '  Architect    for    Office- Lab. — T.    Geof- 

Architect— Alben  Froberg,  3454  Har-  ,  f  rey  Bangs,  605  Market  Street,  San 
Ian  St..  Oakland.  Francisco. 

Contractors- H.  J.  Christensen  EUid  '  Architect  for  Indus.  Relations  Bldg. 
W.  E.  Lyons  ConstrucUon  Co.,  3454  I  — W.  D.  Peugh,  333  Montgomery 
Harian  St..  Oakland.  j     St..  San  Francisco. 

Work  is  expected  to  be  completed  '     As    previously    reported,    plans    for 

by  July  1.  !  both   buildmgs  are   being  figured   by 
ja  selected   list   of   contractors   under 

3/26/46  •     •     2  ;  one  bid. 

BIDS   WANTED  •  

DAVIS  DAM  PROJECT.  Ariz.-Nev.  ;•  .     .     « 

—Until  April  15,  10  A.  M.,  bids  wiir  *-5/46  _  5 

be   received  by  the  U.   S.   Bureau   of  !  ^"^^7"^  a^JT 

Reclamation.   Kingman.   Ariz.,    under  ;  RESTAURANT  ,.w,nru» 

Spec.  1242  for  construction  of  garage  Approx.  Cost.  $150,000  to  $200  000 

and    fire   station    at    Davis    Govern- |  VACAVILLE.    Sacramento    Co..    Cal. 

ment  Camp.  Davis  Dajn  ProJ.,  Ariz.-  ■     On  Highway  near  Vacaville. 

Nev.    Work  is  situated  about  thirty  ,  Construction    of    restaurant    of    sta- 


miles  west   of   Kingman,   Ariz. 
Work  involves : 

(1)  100  c.y.  excavation; 

(2)  850  c.y.  compacted  fill ; 

(3)  60  c.y.  concrete  In  foundations; 

(4)  furnish    and    place    3,200    lbs.    of 
relnf.    bars    in    foundations; 


bilized  adobe  bricks  and  Zonolite 
concrete,  exposed  heavy  redwood 
framing,  tile  flooring,  etc.,  known 
as   the  "Nut  Tree". 

Owner— The  Nut  Tree  Restaurant, 
Highway,  Vacaville. 

Plans  by  Hugh  W.  Comstock.   Sixth 


(5)  constructing  garage  and  fire  sta-  I     and  Torres,   Carmel. 

tion   building,   except   excavation,  i  Structural  Engineer— John  A.  Blume, 

compacted   fill.   cone,   m   founda- 1     68  Post   St,   San   Francisco. 

tlons.  and  furnishing  and  placing    Mechanical  Engr.— Clyde  E.  Bentley. 

reinf.    bars   in   foundations.  i      216  Pine  St     San  Francisco. 

Copies  of  the  standard   forms  and  ;  Contractor— Hugh   M.   Comstock,   6th 
of  the  specifications  may  be  obtain-  j     and  Torres.  Carmel. 

ed  from  the  following  offices  of  the  i  

Bureau   of   Reclamation :    Walker   R. 


1221  Fermont  Street 

Plumbing    and    Sheet    Metal — R. 

^, ,.   „   „-  V,    „i  I,    !ij« «.,-        Summers,  .409   Calle  Principal. 

ti.  nVriot    ^r  ^rnwt  ^.in  ?n^H,fH«   Electric   Wiring-Seale    Eleclric   Co., 
the  district  The  project  will  Include        .-g  Tvler  St 

a  vocational  and  homemaklng  build-    Q>^         ^     French.    131    Light- 
ing, science,  classroom,  fme  arts  stu-  ;     hQ^gg  ^yg  c       .     o         ^   t 


dent    building,    an    addition    to    the   ^^^ber  and  Mill  Work-Work  Lum 
present    library    and    the    remodeimg 
of  the  present  science  and  admmis- 


tration  buildings. 


ber  Co.,  David  and  Lighthouse. 
Hardware — Joe  Rappa  and  Sons. 
Lathing   and    Plastering — P.   O    Box 

1882,  Carmel. 

All    of   Monterey    unless    otherwise 
noted. 


3/25/46 

STARTING     WORKING 

DRAWINGS  i  

SCHOOL  ADDITION  i  3/25/46  •     12 

STOCKTON,  San  Joaquin  Co.,  Calif.  .  SUB-CONTRACTS  AWARDED 

Roosevelt    Elementary    School.  PLANT  EXPANSION      Cost  $125,000 

Construction  of  two-story  addition  to  '  EMERYVILLE,   Alameda    Co.,    Calif. 


PLANS  QU  f  1L£ 


The    following    list    of    plans    and    specifioationo    for    conotruction 

projects  are  now  available  for  inspection   at  the  office  of  DAILY 

PACIFIC   BUILDER.  465  Tenth   Street,   San    Francisco. 

f 


Work 


Location 


Bid  Opening  Date 


Clayton    and    Ygnaclo   Canals 
Specification    No.    1188 


Central  Valley  Project 


8-27 


Stilling  Basin 
Spec,  117^ 


Central  Valley  Project 


4-  t 


elementary  school  to  contain  eight 
classrooms  and  admmistrative  of- 
fices. 
Owner — Stockton  Unified  School  Dis- 
trict, Andrew  P.  Hill,  city  super- 
intendent of  schools,  San  Joaqum 
and  Lindsay  Streets,  Stockton. 


Park  Ave.  and  Hubbard  St. 

Construction  of  new  plant  to  provide 
retail  sales  and  storage  depart- 
ments and  demonstration  room. 

Owner  —  Air  Reduction  Sales  Co.. 
Harold  W.  Saunders,  district  man- 
ager, 1280  45th  St,  E:meryvihe. 


SUB -BIDS  WANTED 

General  contractors  desiring  sub-bids  on  any  job  are  invited  to  make  known 
their    requirements    in    this   column.     There    is    no    charge    for    this    service. 


N 


Architect— Peter  L.   Sala.  2130  North  ,  Contractors— H.     J.     Christensen    Co, 
Commerce  St..  Stockton. 


3/25/46  •     •     9 

TO  PREPARE  PLANS 
SCHOOL    ADDN. 

BAYSHORE.    San    Mateo    Co.,    Calif. 
155  Orienta  Street. 


and  W.  E.  Lyons  Construction  Co., 
3454  Harlan  St,   Oakland. 

l  Roofing — General    Roofing    Co.,    3510 

j      Peralta  St.,  Oakland, 

(Plumbing- J.   A.  Fazio,  686  4th  St 

;  Electric  Wiring--.Pacif  ic  Electric  Mo- 

i      tor  Co.,  10th  and  Oak  Sts. 

j  Heating — Pacific  Heating  &  Ventilat- 
ing Co.,  Builders'  Exchange. 


Construction  of  five  additional  class-  ^^^      ^ 

rooms  and  an  office  at  the  Present  j  ,j..*;**y^j;-^"]^*|^-  Tile  Cc^sm  Har- 


rison St 

Glass— W.  P.  Fuller  &  Co.,  259  10th  St 
Window    Shades — Ambassador   Vene- 

tion  Blmd  Co..  650  Camelia  St 


3/25/  8 

SUB-CONTRACTS    AWARDED 

FURNITURE    STORE      Cost    $40,000 

SAN  FRANCISCO.    1019  Clement   St 

Construction  of  two-stor>-  and  mez- 
zanine frame  furniture  store  build- 
ing (95x75  feet),  including  addition 
to  adjoining  building. 

Owner — Fisher's  Drapery  and  Furni- 
ture   Shop,    1020    Clement    Street 

Architect— Frank  W.  Dakm.  625  Mar- 
ket  Street 

Contractor — L.  J.  Landry,  254  Bever- 
ly Street 

Plumbing— H.  B.  Williamson.  141  Mo- 
neta  Way. 

Sheet  Metal — Ideal  Ventilation  and 
Sheet  Metal  Works,  960  Natoma  St 

Glass— W.  P.  Fuljer  &  Co,  301  Mis- 
sion Street. 

Structural  Steel — Mortenson  Constr 
Co..   608  Indiana  St. 

Foundations  and  Concrete — Pardini 
&   Son,   546   Athens   Street 

Lumber  and  Mill  Work— Glllon  Lbr. 
Co..   3931   Geary   St 

Painting— Chas.  Folden,  1350  Law^ton. 

Lathing  and  Plastering — Dante  Ber- 
tocchlni.   1138  Treat  Ave. 

Reinforcing  Iron  (concrete) — Judson 
Pacific-Murphy  Corp.,  1200  17th  St 

Elevator  —  San  Francisco  Elevator 
Co..   Inc..  860  Folsom   Street 

Celetox  Tile  Board — Western  Asbe.s- 
tos  Co.,  675  Townsend  St 


Young.   Chief   Engineer,    U.    S.    Cus-  ,  rr\i  ir^  A -nrkM  A I 

torn    House,    Denver    2,    Colo.;    E.    A.    9-10 EDUCAllONA! 

Moritz,   Regional   Director,   Admlnis-  j  BUILDINGS 

tratlon  Bldg.,  Boulder  City.  Nevada;! 

H.    F.    Bahmeier.    Acting    Construe-    3/26/4$        '  ~       •     9 

tion    Engineer,    Kingman,    Ariz.,    and    puNDS    AWARDED 

Michael    W      Straus     Commissioner,   GYMNASIUM  Est.  Cost.  $120,344 

Bureau  of  Reclamation    Washington    j^yjj^Q,pQj^    ^ea  Co.,  New  Mexico- 

25,  D    C.    Prospective   bidders   deslr-    construction    of    gymnksium. 

ing    to    visit    the    site    of    the    work   owner-Lovtogton  School  Dist..  J.  I* 

should    communicate   with    the   Act-;     yarbo,   Pres.    of   Board   of   Educa- 

ing  Construction   Engineer.  ^^        Lovington. 

No   charge   to   prospective   bidders   Engineers-Schaefer  &  Merrell,  Clo- 
for  copies  of  the  specifications  and       ^9^    j^^^^  Mexico 
drawings ;    to   others,   $2.50  per   copy,  ;      ^j,^'^   Bureau   of  Community  FaclU- 

not   returnable. .^^j^g^  FWA,  2223  Fulton  St.,  Berkeley, 

has    awarded    funds    in    amount    of 
3/25/46  •     3   $3811  to  assist  in  preparation  of  the 

CONSTRUCTION    STARTED  !  plans. 

WAREHOUSE  Cost,    $73,000  . 

FRESNO,    Fresno    Co.,    Calif.     West  i 

side   of  H   St.    bet.    Calaveras   and  '  3/25/46      •  •     40 

San  Joaquin  Sts.  iBIDS   WANTED 

Construction   of  one-story  reinforced  ;     IDAHO    STATE. — Until    March    29. 

concrete  warehouse    (350x90-ft.)         '.2  P.  M.,  bids  will  be  received  by  T 
Owner— Budd    &    Quinn,    1560   H   St,  [  Matt    Hally,    Director    of    Highways, 

Fresno.  'Boise.  Idaho,  for  crushing  and  haul- 

Contractor  —  Trewhltt,    Shields   and  '  ing    crushed    rock    surfacing    on    ap- 

Fisher.  Pacific  Southwest  Building,  ;  proximately  6  miles  of  roadway  be- 

Fresno.  tween    Kamiah    and    Woodland    and 

{furnishing  a   crushed   rock   malnten- 

3/25/46  ••     4'ance   stockpile.   C-1396;   fumishmg  a 

BIDS  WANTED  'crushed    rock    stockpile    on    SR-7    in 

BENICIA,  Solano  Co.,  Calif  .—Until '  "a^o    and    Clear\vater    counties,    S- 
April  4,  2  P.  M.,  bids  will  be  received   ll^f-    ^  f^F"^^^  g^iaranty  m  amount 
by    the    U.     S.    Engineer    Office.    74   of  5%  of  bid  required 
New  Montgomery  St.  San  Francisco.       Plans   and   specifications   available 


elementary  school 
Architects — Thos.    M.    Edwards    and 

George  Weimeyer.   704  Market   St, 

San   Francisco. 

The  school  district   recently   voted  ,  ^^^^^  Calucci 

bonds  in  amount  of  $75,000  to  finance  ;_|^.jj    ^yrk-Clinton    Mill   &    Lumber 
the   above    construction.  :     ^^^  3^5  ^    ^^^^  g^ 

I  Hardware — Maxwell    Hardware    Co., 
3/25/46  •     •     10  i      1320  Washmgton   St. 

WORKING    DRAWINGS  j  Painting— Raphael   Co.,    270   Tehama 

COMPLETED  St.  ^     ^,      .      •  ^, 

DORMITORIES  -Lathing   and    Plastering — Clausen    & 

STANFORD     UNIVERSITY.     Santa!     Clausen,  3124  Chestnut  St 

Clara  Co..  Cal.    University  Campus.  I  Concrete— Char,les    Hughes    Co.,    1001 
ConstrucUon  of  nine  wood  frame  dor-  |     Ashby  Ave. 

mitory  buUdings  to  contain  46  liv-  |  Steel  Rolling  Doors— Kinnear  Manu- 
ing  units ;   six  of   the   buildings  to  !     facturing  Co.,  1742  Yosemite  Ave, 
be  20x170  ft  1  Linoleum — Malott    &    Peterson, 

Owner  —  Stanford   University,   Palo  j     Harrison   St.,  San   Francisco. 

j^Xlo.  i     All    of    OaklaJid 

Architect— Eldridge    T.    Spencer.    251   noted. 


Rothman  Factory,  South  San  Francisco;   Bids  open  March  26.  2  P.  M. 
R.   A.    <:rullen,    478  Jarkson    St,    San    Francisco    (SUtter    1951). 
Carrico  &  Gautler,  365  Ocean  Ave.,  San   Francisco    (JUniper  4-8081) 
MacDonald.  Young  &  Nelson.  127  Montgomery  St.  S.  F.    (SUtter  8296) 
Transweatem  Constr.  Co..  Rm.  825,  Kialto   Bldg..   S.   F.    (DOuglas   5708) 
Radem<uin-Gul8to,  40  Ringold   St .   San   Franclsoo    (MArket   8151) 
Peter  Klewlt  Sons'  Co.   442  Post  St.   San   Francisco    (EXbrook   5786) 
Empire  Constr.   Co.,  344   Harriet   St.   San   Francisco    (HEmlock   3400) 
M.  &  K.  Corp.,  200  Flnincial  Center  Bldg..  San  Francisco  (EXbrook  7624) 
M.  J.   King,  Inc.,  231   Franklin   St,   San   Francisco   (UNderhUl  8209) 
Erbentifaut   &   Summers,    446   Sixth    St,    San    Francisco    (MArket   8310) 


Warehouse   and   Office,    Firebrick   Supply,    18th    and    Indiana    Street*,   San 
Franitisco;    Bids  open    March  27,  3:00   P.   M. 
A.   J.  Wopper  Co..   243   Langton   St,   San   Francisco    (MArket  7070) 
M.  J.  Iting,   Inc..  231  Franklin   St..   San   Francisco   (UNderhlll  8209) 

Office  and   Lab.  Bldg.  and   Industrial   Relations  Bldg.,  California  Reeearoh 
Corp„   Richmond;    Bids   open   April   12 
E.  S.   McKittrick  Co..  610  16th    Street,   Oakland    (TWln   Oaks   6070) 
Swlnerton  &  Walberg  Co..  225  Bush  St.,  San  Franct.pco   (GArfleld  29801 


2412 


unless    otherwise 


Keamy  St,  San  Francisco. 


ll—HOSPITALS 


12 


3/25/46  11 

PREPARING 

PRELIMINARY    PLANS 

LONG    BEACH,    Los    Angeles    Co., 
Cal.— Architect  Hugh   R.   Davtes,  623  { 
Security    Bldg..   Long  Beach,    is  pre-  j 
paring    preliminary   sketches    for   an  j 
additional    hospital     building     to     be 
located    at    Termmo    Ave.    and    Pa- 
cific   Coast    Highway.    Long    Beach, 
for  the  Community  Hospital,  at  the 
latter  address.    The   building   is    be- 
ing  planned   to   contain   80   beds. 


under  Serial  No.  04-203-46-10  for  gut 


from    Bureau    of    Highways,    Boise, 


ters  and    roof   leaders   for   Reclama- j  Idaho,  upon  deposit  of  $2.00. 
tion  Bldg.,  Benicla  Arsenal.  o/ok/aa 

Specifications  obtainable  from  the,i^*^^f° 


9 


above  office. 


BIDS   OPENED 
I     MARICOPA    COUNTY.    Arizona.— 
•     giR.  E.  Bruce.  Route  1.  Box  76.  Phoe- 
jnix.  Ariz.,  at  $168,000.  submitted  low 
bid   to   the   Board   of   Supervisors   of 


3/25/46 

PREPARING    PRELIMINARY 

SALES^  BUILDING    Est  Cost  $7,000  !  ^^^'^^^^P*  ^'i'i''^  Courthouse    Phoe- 
BRENTWOOD.  Contra  Costa  County.    "'*•   f^^-    March    13,    for    the    con- 

Qo^llf  Is. ruction      of     school     buildings      at 

Construction  of  one-story  grid  form  ' -randview.     Longview     and     Osborn 

sales  buildine  '  schools,    and    certain    alterations    at 

0^^■ner-E.   C.   McEneany,  c/o  archi-  |  psborn  School  for  School  District  No. 

tggj.  ^  J8  of  Maricopa  County.  Arizona. 

Architects-Elizabeth  H.  Witkin  and       Complete  base  bids  were- 

Michael  Goodman,  2712  Shasta  Rd., 

Berkeley. 


3/25/46  11 

CONTRACT    AWARDED 

LO^  ANGELES,  Calif.— Joshua  H. 
Marks  Co.,  816  W  5th  St,  Los  An- 
geles, has  contract  for  the  con- 
struction of  additions  to  the  Motion 
Picture  Country  House.  23,350  Mul- 
holland  Drive,  for  the  M6tlon  Pic- 
ture Relief  Fund.  Inc..  6902  Santa 
Monica  Blvd..  Los  Angeles.  Work 
will  include  guest  units  for  22  peo- 
ple consisting  of  six  bldgs. ;  nurses' 
home  with  facilities  for  15  nurses; 
doctors'  residence  and  two  wing  ad- 
ditions to  the  hospital  30x90  feet  in 
area  containing  surgery,  laundry 
rooms  and  kitchen.    Cost,   $256,000. 

Plans  were  prepared  at  the  office 
of  Architect  Wm.  L.  Pereira.  7417 
Beverly   Blvd..   Los   Angeles. 


11 


3/25/46  •' 

STATE    BUILDING    PROGRAM 
ON    FILE 

SACRAMENTO.  Calif.— A  summary 
of  the  postwar  building  program  of 
the  Division  of  Architecture.  Sacra- 
mento, is  on  file  for  examination  at 
office  of  DAILY  PACIFIC  BUILD- 
ER, 465  Tenth  St,  San  Francisco 


3/25/46 

SUB-CONTRACTS    AWARDED 

SHOP   BLDG.  Cost    $20,000 

SAN   JOSE,    Santa   Clara   Co..   Calif. 

Fifth  and  Keyes  Streets. 
!  Construction  of  blind  manufacturing 
and  shop  bldg.  (80x100  ft);  frame 
and  stucco  front,  frame  and  metal 
aides  and  rear,  wood  trusses,  steel 
sash,  overhead  doors,  pamt  spray 
pits. 

Owner — Withheld. 

Architect — Donnell   E.   Jaekle.    Build- 
ers' Exchange  Building,  San  Jose. 

Contractor  —  E.  A.  Hathaway,  1275 
Glen  Eyrie  Avenue,  San  Jose. 

Roofmg — Conrad  Roofing  Service.  890 
Cinnabar   Street. 

Plumbing    and    Heating — William    F. 
Serpa.  497  N  13th  Street. 

Electric     Wiring— Roy     M.     Butcher, 
510  West  San   Fernando. 

Glass — Christopher  Schmidt  Glass  Co 
418  S  Market  St 

Iron    Grille    Work— R.    Hellwig    Iron 
&  Wire  Works,  407  Vine  Street. 

Grading.  Foundations  and  Concrete — 
J.  C.  Bateman,  590  Stockton  Ave. 

Lumber  and  Mill  Work- Chelm  Lum- 
ber Co..  1400  The  Alameda. 

Hardware — San    Jose    Hardware   Co., 
62  W  San  Fernando. 

Painting— John  Bakken.  85  East  San 
Salvador. 

Lathing  and  Plastering — Geo.  Nelson 
1132  Brace  Ave. 

Overhead    Doors— Walter    Bates,    666 
Mission   St.    San   Francisco. 

Linoleum — Linoleum  and  Carpet  Stu- 
dio. 476  S  First  St. 
All    of    San    Jose,    imles    otherwise 

noted. 


Architectural  Renderings 

LEIF  L„   NIELSON 

DESK.  N  !•:  R 

Store  Fronts,  Residences,  Etc. 

448  -  ftlst  STREET,  OAKLAND  9  ~-  Telephone  PItximont   172ft' W 


CLAY  PRODUCTS 

I  Specify  QUALITY  Matenals 

I         N.  CLARK  &  SONS 

jlOth  &   Division  Streets  -   SAN   FRANCISCO   -   KLondike  2-0462 
Main  Office  &  Factory,  401  Pacific  Ave^  Alameda  -  LAkehnrst  2-5877 


\fi         ^ 
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R.    E.    Bruce,    (1)    $55,276,    (2)    $63,- 
J729,   (3)  $51,541.  (4  )$168.000. 
E.  W.  Duhame.   (4)   $182,701. 
The  bids  were  taken  under  advise- 


3/25/46  4. , 

1  SUB-CONTRACTS  AWARDED  1™!?^  ^k      a,k4*««*- 

TELEPHONE  BUILDING  Plans  were  prepared  by  Architects 

Contract  Price,  $77,845  '  Lescher    &    Mahoney.    1100    Title    ft 
SACRAMENTO.  Sacramento  County,   Trust  Bldg..  Phoenix,  Ariz. 


STUCCO 


T  N  E 


3/25/46  " 

TO   PREPARE   PLANS 

HOSPITAL 

SEATTLE,  Wash.  6001  Corson  Ave., 
Georgetown. 

Construction  of  1000-bed  replacement 
structure  of  present  unit  No.  2  for 
chronic  cases. 

Owner— King  County  Hospital,  Se- 
attle. 

Architects  —  Bebb  &  Jones,  Hodge 
Bldg..  associated  with  Marcus  B. 
Priteca,  Palomar  Bldg.,  Seattle. 


STEELFORMS 

I    STEELTUBE  CONSTRUCTION  TOWERS 

HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRACTING  CO. 


L 


666.  Harri «.on  St., 


San  F''rmiiclsc« 


3/25/46  •     • 

CONTRACT    AWARDED 

SAN  FRANCISCO.— E.  J.  Treacy, 
425  Dewey  Blvd.,  at  $2510.00  awarded 
contract  by  the  Department  of  Pub- 
lic Works.  Room  282,  City  Hall,  un- 
der Spec.  No.  20.014  for  improvement 
of  portion  of  14th  Avenue  between 
Vicente   and   Wawona   Streets. 


GAMERSTON  &  GREEN  LUMBER  GO, 

Wholewftlc  and  Jobbing  Yardi 

LUMBER  -  TIMBERS  .^.  TllS  ...  FIR  ^  REDWOOD 

PONDEROSA  ..  SUGAR  FINE 

Sah    Francisco  Oakland 

1800  ARMY    STREET  2001    LIVINGSTON    6TR 

A~iA,rtt#T    130C  KEttog    4-18R4 
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3/25/46 

SUB-CONTRACTS    AWARDED 

PRINTING   SHOP   AND    OFFICES 

Cost,  $22,000 
SAN    JOSE,    Santa   Clara   Co..    Calif. 
Almaden  and  San  Carlos  Streets. 


Cement  Gun  Conslrnction  Company 


GUNITE,  SAND-BLASTING,  CONCRETE  CUTTING 
CONTRACT  or  ROTTALS 

Photm^rheld  7663    -    24  Ciliforma  St,  San  Francbco 


IMPROVED 

1/ 


^//z  -{/^laMi-d 


STUCCO   CEMENT 


More  Ymrdg  P»r  Sock  •  SprBodi  Easier  •  loss  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


Ep   EAGLE  ROCK  WOOL 
INSULATION 


BATTS      BLANKET  &  BLOWN  TYPES 

SUPPLIERS  &  APPLICATORS  j 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSON  CO 

Insulators  for  the  Pacific  Coast  Telephone  KEIlog  2-3688 

1650  MacARTHUR  OAKLAND  i .  (A !  If 


REDWOOD  SHAKES 
FOR  SALE 

^-in.  to  1</2-in.  thick  x  24-in.  long 

HAND    SPLIT    RESAWN 

Reply  Box  32SA.  c/o 

Daily  Pacific  Builder 


WANTED 

1500  yards  of  clean  DIRT  FIL!. 

in  Berkeley  immediateiv 

'Phone  Mr.  Brown 

VAlencia  4977 


!i-^ 


Mhpw 


PL/\STERING  MATERIALS  -  CEMENT  -  GRAVei 
SAND  -  BRICK  -  BRICK  MORTAR  ^  WIRE  NETTING 
METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

j:  S.  GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUttcT  469i 

CERTAIN-TEED  ROOFING  PRODUCTS 


NATIONAL  EXPANSION  JOINT  CO. 

MASUmCTVRER  .4ND  DISTMIBITOR 
FIBER   BOARD-^FELI-SIDED   ASMLALT    AND 
REDWOOD  EXPANSION  J  O  I  nT^FILLERS 

D  I  ST  Ml iO  TOM 

^^yf^-*^^"^^ -Concrete  Curing  Compound 

btALZ— Lxpansion  Joint  Scaling  Compound 

Complies  With 
Federal  SpecificatioiM  SS-F-336 
FOR  CONCRETE  CONSTRUCTION 
333SeTcntfaSt    UNderhiU  f  172    Sui  FnmdMO  3, 


ROOF 
TRUSSES 


STRUCTURES 

INCORPOKATCO 

220  MonlsoiiMvy  SI* 

San  Francisco  4,  Calil. 

YUkonCMO? 


MASTER  GASOLiNE  GENERATORS 


Portable 
Lighting  Plants 

6S0  Watts  to  IS  KW 

Generate   x  ov  Owb 
Electricity  Riglit  on  Joll 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 

KERR  EQUIPMENT  COMPANY 

i    160  Tenth  St  ^A-^r-l*.  ^*?»":il     P^  MAfk«l  ISSt 


Corner  of   Natoma 
SAN   PflANC»«CO 


■I, 


^ 


^ 


^^ 


MONDAY.  MARCH  25.  1946 

■J-ILU,..'i.MmiJi Jffi.. 


DAILY     PACIFIC     BUILDER 


PAGE  3 


ADVANCE  CONSTRUCTION  REPORTS 


9B 


IS-ia— RELICtOUS  BLDGS. 

BUlLDiNGS 


•• 
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3/25/46 

PLANNED 

CHURCH  PROJECT 

^.__^  .  Estimated  Cost,  $120,000 

OAKLAND,    Alameda   County,   Calif. 

iJ-xpansion  of  church  facilities  to  in- 
clude chapel  building  to  seat  250; 
first  unit  to  go  under  construction  ' 
and  to  be  followed  by  educational  i 
unit    to    accommodate   900    and    a  ' 
main  auditorium.  i 

Owner— Melrose  Baptist  Church,  47th  ! 
and     Bond     Ets.,     Rev.     Vemer    I 
Olson,  pastor,  Oakland. 


19 


3/25/46 

SITE   SELECTED 

CHURCH 

SAN  MATEO,  San  Mateo  Co.,  Calif. 

Comer  of  Walnut  and  Olive  Sts.  ' 
Construction  of  new  church  building  ' 
Owneiv-First    Baptist    Church,    2801  I 

Alameda  de  las  Pulgas,  San  Mateo. 


Tile  Work— Cangi  Tile  Co.,  248  Vine 

St.,  Sfin  Jose. 
Glass  —  Cobbledick-Kibbe   Glass    Co., 

236  W.  Santa  Clara,  San  Jose. 
Window  Shades — Linoleum  &  Carpet 

Mart,  198  W.  San  Carlos,  San  Jose. 
Hardwood    Floors  —  Jack    Spinezze, 

Stephens  Creek  Rd.,  San  Jose. 
Brick  and  Stone  Work — Mario  Ranco, 

San  Jose, 
Grading— Ted  Tressler,  Route  1,  Box 

119,  Cupertino. 
Foundations  and   Concrete — G.    Pioll, 

724  N.   17th  St.,   San  Jose. 
Lumber — Cheim  Lumber  Co.,  1400  The 

Alameda,  San  Jose. 
Mill  Work— P.-M.  r-n.^  jjan  Jose. 
Hardware— San    Jose    Hardware   Co., 

62  W.  San  Fernando,  San  Jose. 
Painting— Joe    Mamalo,    938    N.    3rd 

St.,  San  Jose. 
Lathing  and  Plastering — John  C.  Mc- 

Bain,  146  N.  1st  St,  Campbell. 
Linoleum — Linoleum  &   Carpet   Mart, 

198  W.  San  Carlos,  San  Jose. 


•outhem     Pipe    &    Casing    Co,    and 
room  to   seat  500  persons,    several  |  W€?st«m  Pipe  &  Steel  Co.  for  furnish-    Wflce  Building,   7th   and  K  Streets, 


shops  and  other  buildings. 
Owners — E.   B.   DeGolia,   311  Califor- 
nia St,  San  Francisco;   George  B. 
I     Thompson,   associate,   and  a  group 
i     of  local  merchants. 
I     Cost  was  estimated  at  $350,000  for 
construction    and    $100,000   for    addi- 
tional furnishings. 


ing  steel  pipe  and  gunite  and  coal  tar 
lined  pipe. 


34— DAM6,  RESERVOIRS  & 
DREDGING 


40— 


84 


••    26 


20-21 —SOCIAL  AND 
RECREATIONAL  BLDGS. 


••    21 


3/25/46 

PLANNED 

AUDITORIUM 

BURLINGAME.  San  Mateo  Co.,  Calif 

Near     Washington     Park     baseball 

diamond.     • 
Construction  of  auditorium  (40x80  ft) 

and    additional    club,    storage    aJid 

service  facilities. 
Owner— Burllngame  American  Legion 

Pest  No.  163,  990  Burllngame  Ave., 

Burllngame. 


3/25/46 

CONTRACT   AWARDED 

DWELLING  UNITS 

Contract  Price,  $75,100 

SOUTH  GATE,  Los  Angeles  County, 
Calif. 

Construction  of  50  family  dwelling 
units;  Calif.  V-4345;  completion 
date  May  24. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 


I  3/25/46 
3/25/46  ••     22  I  CONTRACT   AWARDED 

i  PLANNED  GUAM,     Mariana    Islands.  —  Gaum 

ADDITIONS  TO  HOTEL  Dredging  Contractors,  care  of  Stand- 

I  LOS  GATOS,  Santa  Clara  Co.,  Calif,    ard    Dredging    Corp^  80    Broad    St, 
j     Rex  HoteL  New  York  City,  N.  Y.,  awarded  con- 

Enlargement  of  Rex  oHtel  to  include   tract  by  the  U.  S.  Navy,  Bureau  of 
'     several  storerooms  and  office  unit    Yards  and  Docks,  Washmgton,  D.  C, 
Owners  —  Carl    Ferranti    and     Louis   at  an  amount  to  be  determined  later, 
I     lasia,  poultry  dealers,  101  Highway.  :  for     dredging,     furnishing     dredging 

j  !  equipment   and    engineering   services 

'  3/25/46  26   at     Apra     Harbor,     Guam,     Mariana 

PLANNED  ;  Islands. 

LOS    ANGELES,    Calif.— The    Mc-  j  ' ' 

Carthy    Co.,    1138    S    Broadway,    Los   3/25/46  84 

i  Angeles,     will     build     thirty     6-room    CONTRACT   AWARDED 

i  frame    and    stucco    dwellings    in    the       ALAMOGORDO,    N.    M.  —  Jones    & 

6200  block  W  96th   St.  and  the  9400   Jones,   construction   engineers,   Albu- 

and  9500  blocks  on  Kellyf ield,  Venice   querque.  N.  M.,  at  $84,164.24.  awarded 


aaoramento  14;  R.  K.  Durant  Acting 
Construction  Engineer,  Friant  Cal., 
and  Michael  W.  Straus,  Commission- 
er, Bureau  of  Reclamation,  Wash- 
ington 25,  D.  C.  Prospective  bidders  3/25/46  __,_-, 
deairing  to  visit  the  site  of  the  work  :  ^°^*','-^I^„^|rf 
Should  communicate  with  the  Act- 
ing   Construction    Engineer. 

No  charge  to  prospective  bidders 
for  specif  1*1  tions ;  to  others,  $2.50, 
not  returnable. 


STREETS  AND 
HIGHWAYS 


•• 


40 


3/25/46  ••     34 

BIDS  WANTED— TO  BE  OPENED 

APRIL  8,  2  P.  M. 

PADDOCK  FENCING 

SAN     FRANCISCO.     San     Francisco 
Zoological  Gardens. 

Installation  of  paddock  fencing. 

Owner — Board   of  Park   Commission- 
ers.   McLaren   Lodge,   Golden  Gate 
Park, 
Plans  and  specifications  obtainable 

from  the  .secretary  of  the  board  upon 

deposit  of  $5. 


District   for   self.     Cost,    $188,200. 


contract  by  the  City  of  Alamogordo, 
'  N.  M.,  for  the  construction  of  an 
22  earthfill  dam  and  water  storage  res- 
j  ervoir  at  Alamogordo,  N.  M.  Plans 
land  specifications  were  prepared  by 
'  Ashley  C.  Classen  &  Associates,  con- 


; 3/25/46  • 

,  PREPARING    PRELIMINARY 
! PLANS 

ALTER   HOTEL 

SAN  FRANCISCO.  Broadmoor  Hotel,  I  suiting   engineers,   412   Martin   Bldg., 

1499  Sutter  St  'El  Paso,  Texas. 

'  General  alterations  to  hotel  building ; 
I     and  addition  of  two  stores.  j  3/25/46  34 

Owner— Withheld.  PLANNED 

j  Plans  by  Leonard  S.  Moslas.  255  Call-  I     EASTERN  IDAHO.— The  Secretary 


fomia  St. 


26 


••     21 


3/25/46 

ARCHITECT   SELECTED 

THEATER  Est  Cost  $108,000 

SAN  CARLOS.  San  Mateo  Co.,  Calif. 
Laurel  and  White  Oak  Way. 

Construction  of  building  (100x175  ft) 
to  contain  theater,  drug  store  and 
restaurant ;  seating  capacity  ap- 
proximately 1000  seats. 

Owner  — Ray  A.  Knight,  1290  45tb 
Ave..   San   Francisco. 

Architect— Frederick  W.   Quandt,  291 
Golden  Gate  Ave.,  San  Francisco 
Work  is  expected  to  start  In  about 

six  weeks. 


3/25/46  « 

CONTRACT  AWARDED 

DWELLING  UNITS 

Contract  Price,  $37,550 

Construction  of  25  family  dwelling 
units;  Calif.  V-4347;  completion 
date  May  9. 

Owner — Federal  FUblic  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 


of  the  Interior  has  approved  a  report 

outlined  by  the  Bureau  of  Reclama- 

23  ,  tion  for  a  proposed  plan  for  the  re- 

I  construction  and  further  development 

j  of   the   LeM-iston  Orchards   irrigation 


26 


22-26— RESIDENTIAL 

BUILDINGS 

3/25/46  •     26 

TO    START    CONSTRUCTION 
RESIDENCES  Cost.   $168,000 

»AN    MATEO   COUNTY.   Cal.     New- 
bridge  Park  near  East   Palo   Alto. 
Construction   of   28   new    residences 
Owner   and    Builder — Arthur    Green - 

bach,   2704   Rheem   St.,   Richmond. 
Plans  by  owner. 


3/25/46 

CONTRACT   REVISED 

DWELLING  UNITS 

Contract  Price.  $371,048 

LOS  ANGELES,  Los  Angeles  Co., 
Calif. 

Construction  contract  Calif.  V-4396 
revised  from  200  to  252  family 
dwelling  units;  completion  date 
July  25. 

Owner — Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros..  426  Bryant 
St.,   San  Frajicisco. 


3/25/46  •     • 

i  PLANS    BEING    FIGURED 
'ALTER    RESIDENCE    TO    APTS 

SAN  FRANCISCO.  Lombard  Street  project  in  Eastern  Idaho.  Under  the 
I      near  Hyde  St  |  reconstruction    plan    proposed    about 

Alterations  to  two-story  and  base-  ;  11,000  ft  of  wooden  flume  and  pipe 
!  ment  residence  to  provide  two  apts.  '  would  be  replaced  by  concrete  flume 
1  Owner — Withheld.  'and  pipe  of  welded  steel.  Work  pro- 

I  Architects — Eldridge  T.  Spencer  and  :  posed  on  storage  facilities  at  the 
I  Wm.  Clement  Ambrose,  251  Kearny  j  project  would  include  construction  of 
i      Street  I  an  earth  and  rock  fill  dam  to  replace 

Bids  are  now  being  received  by  the  I  the  present  timber  crib  diversion  dam 
■  architects.  '  on  Webb  Creek.  Separate  distribution 

i  ;  systems  would  be  built  for  irrigaUon  1  tive  bidders  desiring  to  visit  the  site 

12/35/46  •     •     26!  and  domestic  water.  The  cost  of  the    of    the     work     .should     communicate 

TO   START  WORK  .development    recommended     is    esti- 

'  SUBDIVISION      Est    Cost    $2,000,000  .  mated  at  $997,000. 


3/25/46  •     •     34 

BIDS    WANTED 

BOISE  PROJECT,  Idaho.  —  Until 
April  17,  10  A.  M.,  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Cascade,  Ida.,  under  Spec. 
1251  for  clearing  part  of  Cascade 
reservoir  site,  Boise  Project,  Idaho. 
Work  it!  situated  on  the  North  Fork 
of  the  Payette  River,  1  to  10  miles 
northwest  of  Cascade,   Idaho. 

No  charge  to  prospective  bidders 
for  specifications;  to  others,  $1.00 
per  copy  not  returnable. 

Copieii  of  the  standard  forms  and 
of  the  Kpeciflcations  may  be  obtain- 
ed from  the  following  offices  of  the 
Bureau  of  Reclaftiation :  Walker  R. 
Young,  Chief  Engineer,  U.  S.  Cus- 
tom House.  Denver  2,  Colo. ;  R.  J. 
Newell,  Regional  Director.  P.  O.  Box 
937,  Reclamation  Bldg.,  Fairgrounds, 
Boise,  Idaho;  E.  L.  Harmon,  Engi- 
neer, Bureau  of  Reclamation,  Cas- 
cade, Idaho;  and  Michael  W.  Straus, 
Commissioner,  Bureau  of  Reclama- 
tion, Washington  25.  D.  C.    Prospec 


SAN  CARLOS.  San  Mateo  Cp..  Calif,  i 

"Sunset     Highlands",     bounded     on   3/25/46 


with  tho  engineer. 


34 
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3/25/46  •     26 

TO    START    CONSTRUCTION 
RESIDENCES'  Cost,    $275,000 

REDWOOD    CITY,    San    Mateo    Co., 

Calif.    Redwod   Village   Tract. 
Construction  of  55  new  residences 
Owner  and  Builder — Conway  &  Cull- 
igan,  Monadnock  Bldg..  San  Fran- 
cisco. 
Plans   by  owner. 


3/25/46  •     26 

TO    START    CONSTRUCTION 
RESIDENCES  Cost    $199,000 

SAN  MATEO  COUNTY,  Calif.    Belle 

Haven  City  bet.  Redwood  City  and 

East  Palo  Alto. 
Construction  of  27  new  residences. 
Owner  &   Builder — David   D.    Bohan- 

non,  1182  Market  St.,  San  Francisco 
Plans  by  owner. 


3/25/46  24 

SUB-CONTRACTS  AWARDED 

RESIDENCE 

SAN   JOSE.   Santa  Clara   Co.,    Calif. 

Willow  Glen. 
Construction      of      one-story     frame, 

stucco  and   brick  veneer  residence 

(six  rooms). 
Owner — Noble  Hancock,  c/o  architect. 
Architect— Gifford  E.  Sobey,  69  S.  Ist 

St.,  San  Jose. 
Contractor — Joseph  J.  Graglia,  738  N. 

4th  St,  San  Jose. 
Roofing — California   Roofing   Co..   206 

Edna  St..  San   Francisco. 
Plumbing— Paul    Ruscigno,    303    Post 

St.,  San  Francisco. 
Electric  Wiring— Fields  Electric,  2261 
-    The  Alameda,  San  Jose. 
Heating     &    Sheet     Metal  —  Western 

Sheet  Metal  Co.,  393  W.  Santa  Clara 

St.,  San  J 


3/25/46 

CONTRACT   AWARDED 

DWELLING  UNITS 

Contract  Price,  $45,060 

ANAHEIM,  Orange  County,  Calif. 

Construction  of  30  family  dwelling 
units;  Calif.  V-4386;  completion 
date  May  9. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 


east  by  Cordilleras  Ave.,   south  by  ,  PLANS  ON   FILE 

]     Brittan  Ave.  ,to  run  along  Alameda  j     CENTRAL  VALLEY   PROJECT.— 

I     de  las  Pulgas.  j  As    previously    reported,    until    April 

'Construction  of  sub(|ivision  to  be  dl- ^^g,    10    A.    M.,    bids    will    be    received 

'      vided  into  two  projects,  108  homes    by  the  U.  S.  Bureau  of  Reclamation, 

I     in    Project    1,    and    100    homes    In  i  Walker    R.    Young,    Chief    Engineer, 

Project   2;   5-    and   6-room   houses,  ,  Friant,    Calif.,    under    Spec.    1178   for 

i      at   $8.000-$10,000   each.  1  construction     of    Friant-Kem    Canal 

Owner  and  Builder — Walton  A.  Gould    stilling      basin,      Cottonwood      Creek 

Constr.  Co..  680  Laurel  Street.  San    Bridge,   Friant   Dam    landscape   area 

Carlos.  '  improvements,   Friant  Division,   Cen- 

Engineering  is  already  being  done  |  tral  Valley  Project.    Work  is  located 

on    the   first    project    and    it    is    ex-  •  about  1.5  miles   northeast   of   Friant. 

pected    to    be    ready    for    occupancy  [     Work    involves : 

within  four  months.  ' 


34 
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3/25/46  " 

CONTRACT   AWARDED 

DWELLING  UNITS 

Contract  Price,  $112,650 

ALHAMBRA,  Los  Angeles  County, 
Calif. 

Construction  of  75  family  dwelling 
units;  Calif.  V-4335;  completion 
date  May  24. 

Owner — Federal  F*ublic  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 


! 3/25/46 

'construction    STARTED  ! 

I  PwESORT  HOTEL  Cost,  $1,250,000  I 

'  LAS  VEGAS,  Clark  County,  Nevada. ! 
I  Construction  of  120-room  resort  hotel 

with  460-ft  frontage,  din  ng  room,' 

cocktail    lounge,    casino    and    hotel  j 

lobby,     glassed-in     swimming    pool  ■ 
'      (40x80  ft),  and  five  cottages  with  ^ 

I     six  rooms  in  each ;  air  conditioning '  (io)  constructing  860  l.f .  12-in.  dlam. 
I     system,  etc.  i  split-sewer  pipe  drains  with  oe- 

; Owner— Billy  Wilkerson  &  Associates.  •  mented  Joints; 

I  Architect  —  Richard     Stadelman,    14    (H)  constructing  900   l.f.    12-lnch   do 
!     Fremont  St.,  Las  Vegas,  Nev.  '  with    uncemented    jointa; 

Contractor — Del   E.   Webb    Construe-  |  (i2)  constructing  80  l.f.   24-ln.   diam. 


(1)  400  c.y.   common  excavation  for 
structures ; 

(2)  2,600   cy.   rock  do; 

(3)  190   c.y.    excavation,   concrete; 

(4)  2,200  c.y.   all   classes   excav.   for 
pipe  trenches; 

(5)  320  s.y.    chfpping  and   roughen- 
ing concrete  surfaces ; 

(6)  13,000  cy.  backfU; 

(7)  13,000   cy.    compacting   backfill; 

(8)  800    c.y.    embankment; 

(9)  400  cy.  riprap; 


tion  Co.,  Box  4066,  Phoenix,  Ariz., 
and  1105  Continental  Bldg.,  Lob 
Angeles. 


26! 


3/25/46 

CONTRACT   AWARDED  j 

DWELLING  UNITS  | 

Contract  Price,  $150,200 
I GLENDALE,  Los  Angeles  County, 
I     Calif. 

I  Construction   of   100  family  dwelling 
units;     Calif.     V-4334 ;     completion 
j      date  June  8. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 
Contractor — Daley   Bros..   426  Bryant 
St..  San  Francisco. 


Engineering  Section 
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PLANNED 

HOTEL  Est.  Cost,  $350,000 

I  SAN  FRANCISCO,  Marin  Co.,  Calif. 
'  Construction  of  rancho-type  commu- 
nity hotel  of  100  rooms,  with  dining 


SCOOPMOBI  LE 

•  Opens  tiew  channels  for  Mechanized  Ma- 
terial handling. 

•  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  all  designed  to  be  inter- 
changeable. 

•  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


NEWS  INDEX 

For  convenient  reference,  new* 
reperts  in  this  section  c^e  classi- 
fied as  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31-32 

Bridges    33 

Dams,   Reservoirs  and 

Dredging   34 

Docks,  Piers  &  Harbors —  3S» 
Parks,   Airperts   and 

Playgrounds    36 

Rallreads,  Subways  and 

Tunnels   37 

Electric  Lighting  and 

Transmission    Lines  38 

Sewers      ..— _ 39 

Streets  a'nd    Highways 40 

Gas,   Water   and    Oil    Pipe 

Lfnes  41 

31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


81 
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CONTRACT   AWARDED 

ESCONDIDO,  San  Diego  Co.,  Calif. 


sewer- pipe  drains  with  cement 
ed  Jointa; 

(13)  drilling  1,600  l.f.  holes  for  anchor 
I  bars  and  grouting  bars  in  place 

!  (14)  130  cy.  concrete  in  outlet  valve 
!  structure ; 

'  (15)  3,000  cy.   concrete  »i  floor  and 
i  wall  footings  of  stilling  basin; 

;  (16)  2,100    c.y.    concrete    in    walls   of 
{  stilling  basin; 

'  (17)  180  cy.  concrete  in  bridge  struc 

(18)^2Qcy.  concrete  in  septic  tanks; 

(19)  90c^^.  concrete  in  water  tanks; 

(20)  260  c.y.  concrete  in  rest-houses ; 

(21)  constructing   three    rest   houses, 
1  except    concrete ; 
■  (22)  54,000  s.f.  vacuum  concrete  pro- 
cess  for    floor   and    inside    sur- 

'  faces   of  walls   of   stilling  basin 

and  transition ; 

(23)  placing  580,000   lbs.    reinf.    bars; 

(24)  1,000  s.y.  grouted  paving  gutters 

(25)  90   l.f.    gravel  backfilled  gutters 

(26)  installing  5,000  lbs.  misc.  metal- 
work  ; 

;  (27)  constructing  3  M  ft.  b.m.  timber 

railings ; 
(28)  placing  250  s.f.  elastic  joint  filler 

stop ; 
(29^  placing    1,850    l.f.    rubber    water 

work ; 

(30)  Installing  4,500   lbs.    of   standard 
metal  pipe,  fittings  and  valves; 

(31)  laying  150,000  lbs.  cast  iron  pipe 

(32)  5  c.y.   rubble  masonry; 

(33)  laying    100    If.    clay   sewer   pipe 
with   poured   joints; 

(34)  laying   2,400   If.    drain    Ule   em- 
bedded in  gravel: 

(35)  placing  350  c.y.   of  water- bound 
macadam   base  course; 

(36)  180  cy.  crushed  rock  for  wear- 
ing   course,    in    place; 
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LOW   BIDDERS 

TACOMA,  Wash.— Northwest  Haul- 
ing Co.,  Tacoma,  Wash.,  at  $167,382, 
submitted  the  low  bid  to  the  U.  S. 
Navy,  Capt.  G.  A.  Duncan,  officer  In 
charge  of  construction,  13th  Naval 
District,  Exchange  Bldg.,  Seattle, 
Wash.,  March  13,  on  revised  speci- 
ficationa  for  the  construction,  in- 
cluding assembling  and  delivering 
of  14  camels,  2  pontoons  wide  by  18- 
pontoons  long,  and  providing  for  in- 
stallation of  timber  fenders  thereon 
at  Todd  Pacific  Shipyard,  Inc.,  Ta- 
coma, Inactive  fleet  berthing  facili- 
ties. The  government  will  furnish 
the   lumber. 

The  previous  low  bid,  submitted 
Feb.  16  by  Manson  Construction  & 
Engineering  Co.,  at  $236,160,  has  been 
rejected. 

The  three  low  bids  submitted  were: 

Northwest  Hauling  Co.,  $167,382. 

Manson  Construction  &  Engineer- 
ing Co.,  $168,400. 

General    Construction    Co.,   $192,000. 


SAN       BERNARDINO      COUNTY, 


selected  roadway  borrow,  42,111  sq. 
yds.  cement  concrete  pavement,  43.32 
class  A  concrete,  1611  ft  culvert  pipe, 
other  items. 

Snohomish  County— FAP  Nos.  F-l» 
(15)  and  F-293(9).  Grading,  ballasting 
and  surfacing  and  constructing  bitu- 
minous surface  treatment,  plaxtt  mix 
type  on  4.303  miles  of  primary  state 


Calif. — As  previously  reported,  Matich  ^ 

Bros.,  Box  390,  Colton    at  $JI78;W3.75.    h'.ghw'ay  N^  iS^'cavIlero'rComer  to 
submitted  low  bid  to  the  Sttate  Divi-    snohomish. 
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LOW    BIDDERS 

OSAGE  COUNTY,  Okla.  —  Plains 
Constr.  Co.,  Oklahoma  City,  at  $699,- 
917  submitted  low  bid  to  the  U.  S. 
Engineer  Office,  P.  O.  Box  61,  Tulsa 
2,  Okla.,  for  construction  of  part  of 
the  embankment  and  excavation  for 
spillway  of  Hula  Dam,  located  on 
the  Cajiey  River  in  Osage  County, 
Okla.,  about  three  miles  west  of 
Hula  and  about  16  miles  northwest 
of  Bartlesviile,  and  about  60  miles 
north  of  Tulsa. 

Second  and  third  low  bids  were: 

Porter-DeWitt  Constr.  Co..  Poplar 
Bluff,    Mo.,   $753,440. 

Bowen  &  McLaughlin,  Phoenix, 
Ariz.,  and  J.  Groves  &  Sons  Co.,  Inc., 
Minneapolis,     Minn.,     $758,405. 


-American  Pipe  &  Construction  Co.,  -  ,  .  ,    _  _,^ 

4635  Firestone  Blvd.,  South  Gate,  was    (37)  furnish,    haul    and    spread    5.900 


awarded   contract   bv   the   Escondido 


gals,    road   oil ; 


Mutual  Water  Co..  Escondido,  March  '  (8«>  ^^    compact    and    finish    2,100 


16  at  $85,013  for  27-in.  pipe  (item  5), 
I  and   $42,380  for  21-in.   pipe    (item   6), 

for  the  construction  of  a  water  pipe- 
riine  in  Escondido. 

The  bids  were  taken  as  follows: 

(1)  10,560  lin.   ft.  27-in.  3/16-in.  plate 
{         steel  pipe; 
I  (2)  6500  lin.  ft.  21-ln.  same; 


s.y.  oil-treated  wearing  course; 
(39)  installing    1,100    lbs.    pumps; 
t40)  installing  150  If.  embedded  elec- 
trical conduits ; 
(41)  installing   5,000   l.f.    of   armored 
park'way  cable. 
Copies  of   the  standard  forms  and 

be    ob- 


t  of    the    specifications    may 

R.  Young,  Chief  Engineer,  V.  S.  Cus- 
tomhouse, Denver  2,  Colo.;  R.  L. 
Boke,    Regional    Director,    Old    Post 


MiXERMOBILE 

PoHobI*   Concrete   &   Elevofinq  Plant 

S  U  G  G  Y  M  O'  B  i  L  E 

Powered   Concrete  Buggy 

SCOOPMOBILE 

Scoops.  Lifts.   Moves  aad  Loods 


%  cubic  yard  Hop- 
pet"  for  transport- 
ing, elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  blocks. 

Lifting  arms,  with 
six  detachable  arms. 
Lifting  boom. 


•    FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 

BUlLDiNG  MATERIALS     •     READY  MIXED  CONCRETE 
Foot  of  23rcl  Avenue  OAKLAND  KEIlog  3-5225 


\         and  coal  tar  inside  pipe; 
;  (4)  6500  lin.  ft.  21-in.  same; 
(5)  10,500  lin.  ft.  27-in.  steel  and  con- 
crete pipe; 
'  (6>  6500  lin.  ft.  21-ln.  same; 

(a)  furnishing  labor  only  for  exca- 
vating, installing  pipe  and  back- 
filling; 

(b)  labor  and  material  for  same; 
(c>  furnishing  material  only. 

Bids  submitted  for  furnishing  and 

installation  of  steel  and  concrete  pipe  | 

on     which    basis    the    contract    was ; 

awarded,  were:  I 

American  Pipe  &  Construction  Co., : 

(5b)   $85,013,   (6b)  $42,380.  ; 

The  bids  submitted  for  Installation  \ 

'  of  pipe  only  were : 

A.    B.    C.    Construction    Co.,    (la)  ! 
,  $26,273,   (2a)   $14,975,   (a)  $28,373,   (4a)  I 
$15,475.  1 

;     Haddock  Engineers,  Ltd.,  (la)  $26,- 
695.    (2a)    $15,930.    (3a)    $28,795,    (4»)  • 
'  $17,230.  i 

'.     Pacific    Pipeline    Construction    Co.,  ; 
Ida)  $33,368,  (2a)  $12,989.  (3a)  $51,008, 
i  (4a)   $19,705. 

I     Macco-Robertson   Co.,    (la)    $47,341, 
I  (2a)  $27,115,  (3a)  $49,126,  (4a)  $27,860.  i 
i     Artukovich  Bros.,  (la)  $67,311,  (2a)  j 
I  $30,712,  (3a)  $69,886.  (4a)  $40,337. 
!      Separate   bids   were  received   from 


38— ELECTRIC   LIGHTING 
TRANSWHSSION  LINES 
EQUIPMENT 
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BIDS  OPENED 

LODCJE  GRASS,  Mont.— D.  M.  Man- 
ning, Hysham,  Mont.,  at  (1)  $338.- 
360.75  lodge  pole  pine  poles,  C.S.P. 
transformer,  (2)  $333,658.84  lodge  pole 
pine  poles,  conv.  double  gap  trans- 
former, submitted  low  bid  to  the 
Big  Horn  County  Electric  Coopera- 
tive, Inc.,  Lodge  Grass.  Mont.,  for 
approximately  136.7  miles  REA  proj 


sion  of  Highways.  G.  T.  McCoy,  state 
highway  engineer.  State  Bldg.,  Los 
Angeles,  for  about  5.7  miles  of  grad- 
ing and  paving  with  portland  cement 
concrete  and  constructing  reinforced 
concrete  bridge  l)etween  Vineyard 
.\ve.  and  Etiwanda  Ave.,  fean  Ber- 
nardino County. 
Work  involves: 

(1)  165   cy.   remove   concrete; 

(2)  298  sta.  clear  and  gruttb; 

(3)  31.000  cy.   rdwy.   exca^.; 

(.4)  186,000     8.y.     compact     original 

ground ;  j 

(5)  2,350  «.y.  struc.  excav. 
l6)  3,900  c.y.  ditch  and  channel  do; 

(7)  94,000   sta.   yds.    overhaul; 

(8)  153,000  c.y.   imported  borrow; 

(9)  develop  water  supply   and  fur- 
nish water  equipment  d 

(10)  7.960   M.    gals,   apply   vfater; 

(11)  298  sta.  finish   rdwy.; 

(12)  80,500  sq.  yds.  subgrade  treat- 
ment; 

(13)  690  tons  liq.  asph.  R(^-Z  or  -3 
subg^rade   treatment ; 

(14)  45  tons  asph.  emulsion  Mea.1  coat ; 

(15)  430  tons  screenings  settl  coat; 

(16)  210  tons  liq.  asph.  S(^-3  or  -4 
service  highway  bit.  si^rf.  treat- 
ment ; 

(17)  42,000  sq.  yds.  prepare,  mix  and 
shape  surf.,  service  higlhway  bit. 
surf,  treatment; 

(18)  9,500  tons  min.  agg.  i^lant  mix 
surfacing; 

(19)  470  tons  pave.  asph.  plant  mix 
surfacing ; 

(20 »  2  tons  a.sph.  paint  bin4er; 

(21)  260  If.  raised  bars  pilant  mix 
surfacing ; 

(22)  18,200  c.y.  Class  B  pozttland  ce- 
ment cone,  pare.; 

(23)  12,000   each   tie  bolt  aSsembliee; 

(24)  253    l.f.   timber   bridge    railmg ; 

(25)  1,505  c.y.  Class  A  portland  ce- 
ment cone,   structures} 

(26)  4i5   l.f.   concrete   bridge   railing; 

(27)  292,0(X>  lbs.  furnish  t^r  reinf. 
steal ; 

(28)  292,000    lbs.    place   do; 

(29)  280    lbs.   misc.   iron   andl   ateel; 
(80)  2,148  Lf.  fumiah  conerlete  piles; 
(bl)  79  each  drive  do; 

(32)  375   l.f.   furnish   sieel   pjiles ; 

(33)  18  each  drive  do; 

(34)  38  c.y.  CTlass  ▲  Portland  cement 
concrete  curbs ; 

(35)  350   each   curb   dowels;! 

(36)  82    each    monuments; 

(37)  63  each  culvert  marHcrs  and 
project   markers ;  i 

(38)  8   each  guide   posts; 

(39)  12.4  milee  new  property  fence; 

(40)  106  l.f.  remove  and  r«k;on8truct 
wire  mesh   fence ; 

(41)  902  l.f.  24-in.  CMP  14  ji^age; 

(42)  168  l.f.  36-inch  CMP  12  gage; 

(43)  6,200  If.   10-in.   plain  c(i>nc.  pii>e; 

(44)  185  each  10-in.  Conctrete  pipe 
risers; 

(45)  4   each    irrigation    gate    stands; 

(46)  6,20©  l.f.  remove  existing  irriga- 
tion pipe  lines; 

(47)  550  If.  salvage  existing  pipe 
culverts ;  | 

(48)  360  l.f.  re-lay  do; 

'  (49)  1    each     cast    steel    frame    and 
grate; 

(50)  3.030  s.y.  plant  mix  slope  pro- 
tection ;  j 

(51)  misc.   items  of   work,    j     » 
Total  bids  were:  j 

(A)  Matich  Bros.,  $478,203.75. 

(B)  Griffith  Co.,  Los  Angeaes,  $491, • 
169.95. 

(C)  N.  M.  Ball  Sons.  Los  Angeles, 
$520,561. 

(D)  Basich  Bros.  Construcftlon  Co., 
Basich  Bros.,  Alhambra,  $530,- 
$894.6,'). 

(E)  J.  E.  Haddock,  Ltd.,  l>asadena, 
$634,342.80. 

(F)  E.  L.  Yeager,  Riverside.  $588,- 
716.49. 

(G)  Peter  Kiewit  Sons  Co.,  Arcadia, 
$612,371. 

Unit    •  prices      w  ill      be     jpublished 
shortly.  [ 
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I  BIDS  WANTED 

I      WASHINGTON  STATE — Until  Apr. 

I  2,  10  A.  M.,  bids  w  ill  be  re<:eived  by 
the  director  of  highways,  Olympia, 
Wash.,  for  the  highway  projects  listed 
below : 

Pierce  County— FAP  No.  ■  F- 120(5), 
Construct  asphaltic  concrete  pave- 
ment and  construct  shoulders  with 
selected  roadway  borrow  and  crushed 
stone  surfacing  on  3.952  miles  of  pri- 
mary- state  highway  No.  1,  King 
County  line  to  Puyallup  River  bridge. 
Quantities  :6230  cu.  yds.  selected 
roadway  borrow,  2400  cu.  ydfe.  crushed 


Quantities:  41,85  acres  clearing, 
22.81  acres  grubbing,  278.310  cu.  yds. 
excavation.  6420  cu.  yds.  excavation 
unsuitable  material,  2555  cu.  yds. 
structural  excavation,  47,730  cu.  yds. 
^elected  roadway  borrow,  7610  cu.  yds. 
excavation  or  stone  surfacing,  1020 
cu.  yds.  crushed  stone  filler,  675  c\x. 
yds.  mineral  aggregate,  60.7  tons  bitu- 
minous cement  MC-2,  6271  tons  bitu- 
minous mixture  plant  mix  type,  9300 
ft.  asphalt  plant  mix  gutter,  11.813  ft. 
beam  guard  rail,  6231  ft,  culvert  pipe, 
other  items. 

King  County  — FAP  No.  S-S9(2), 
Construct  1  reinforced  concrete  T- 
beam  bridge  and  2  reinforced  con- 
crete pile  and  flat  slab  bridges,  grad- 
ing, surfacing  and  constructing  light 
bitumuious  surface  treatment  on 
bridge  approaches  on  0.794  mile  of 
secondary  state  highway  15- B,  Fall 
City  to  Snohomish  County  line. 

Quantities:  8450  cu.  yds.  unclassi- 
fied excavation,  18,860  cu.  yds.  special 
burrow,  1790  cu.  yds.  screened  gravel 
surfacing,  28  tons  bituminous  cement 
MC-2,  925  ft.  guard  rail  type  3,  3565 
ft.  removing,  resetting  and  replacing 
existing  guard  rail,  215  ft.  culvert 
pipe.  456  cu.  yds.  concrete  class  A, 
100  cu.  yds.  concrete  class  B,  415  ft. 
reinforced  concrete  bridge  railing, 
121,000  lbs.  steel  reinforcing  bars,  8680 
ft.  untreated  timber  piling,  1540  ft. 
precast  concrete  piling,  9.5  M  ft.  b.m. 
untreated  timber  and  lumber,  other 
items. 

Federal  funds  have  been  allocated 
for  the  above  construction.  Plans  and 
specifications  are  available  from  the 
above  office  for  $2  per  copy. 
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CONTRACTS    AWARDED 

WASHINCJTON  STATE.— Clarence 
B.  Shain,  State  Director  of  High- 
ways, Olympia,  has  awarded  the  fol- 
lowing contracts: 

McRae  Bros.,  2733  4th  St.  South, 
Seattle,  at  $207,231  for  construction 
of  three  reinforced  concrete  grade 
separation  structures  on  I'rimary 
State  Highway  No.  1.  in  the  vicinity 
of  Kelso  in  Cowlitz  County,  at  Al- 
len St.,  Brinvon  St.  and  vicinity  of 
Station  571,  FAP  Nos.  UI-32  (11), 
Unit  1,  UI-32  (12),  Unit  4,  and  FI- 
32   (6),  Unit  1. 

Erickson  Paving  Co..  1550  N  30th 
St.,  Seattle,  at  $244,160.97,  for  grad- 
ing and  resurfacing  1.866  miles  of 
Primary  State  Highway  Nos.  1  and 
12.  Kelso  to  Rocky  Point  and  Allen 
St.  connecton  In  CowUU  County,  F  A 
P  Nos.  UI-32  (11).  Unit  2,  UI-3,  Fl- 
32   (6),  Unit  1  and  UI-167   (12). 

Bids   were   received   February  14. 
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BIDS  WANTED 

SAN  FRANCISCO.— Until  April  5, 
3  P.  M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3514  for  furnishing  and 
delivering  floor  grinder,  bridge  drives, 
chain  wheels  and  hoists  for  the  Mu- 
nicipal Railway. 

Specifications  obtainable  from  the 
above  office. 


(Continued  on  Page  Four) 


ect.  located  in  Big  Horn  County,  Mon- 
tana, and  Sheridan  County.  Wyoming,  i  stone   surfacing,    57    tons   bktuminous 


Plans  by  Tovio  Karkainen,  engi- 
neer, Helena,  Mont. 

Other  bids  were: 

Peter  Kiewit  Sons  Co.,  Sheridan, 
Wyo.,    (1)    $350,425.11,    (2)    $344,650.13- 

Northwest  Engineering  Co.,  Rapid 
Citv,  S  D.,  (1)  $352,320.10,  (2)  $347- 
297.1.'» 

Rue  Contracting  Co.,  Fargo,  N.  D.. 
(1)  $355,531.59.  (2)  $350,509.36.  (3)W. 
R.C.  poles,  C.S.P.  transformers.  $354.- 
819.89.  (1)  W.R.C.  poles,  conv.  double 
gap  transformer,  $349,797.66. 

O'Neil  Construction  Co..  Havre, 
Mont.  (1)  $374,191.45.  (2)  $368,607.01 
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PROPOSED 

MT^NICIPAL  STADIUM 
OAKLAND,    Alameda   County,   Calif. 
Constniction  of  50,000-seat  municipal 

stadium. 
Owner— City   of  Oakland,    City  Hall 

Oakland. 


cement    MC-2.    21,023    tons    type    I-l 
a»phaltic  concrete,  other  items. 

Spokane  County— FAP  Nos.  F-22(3) 
and  F-156(17)  and  state  project. 
Grading,  ballasting  and  cohstructlng 
type  I- 1  asphaltic  concrete  pavement 
on  6.430  miles  of  primary  state  high- 
way No.  2,  Stevens  Creek  to  Galena. 

Quantities:  60,890  cu.  yda  common 
excavation,  2630  cu.  yds.  *olld  roek 
excavation,  25,265  cu.  yds,  selected 
roadway  borrow,  10,996  ton«  type  I-l 
asphaltic  concrete,  62.5  cu.  yds.  class 
A  concrete,  1785  ft  culvert  pipe,  other 
items. 

Spokane  County— FAP  I*o.  FI-133 
(11).  Grading,  ballasting  and  con- 
structing cement  concrete  j)avement 
on  2.888  miles  of  primary  state  high- 
way No.  11,  GJeiger  Field  to  Four 
Lakes. 

Quantities:  3.86  acres  clearing,  2.51 
acres  grading,  45,470  cu.  yds.  un- 
classified excavation.    33.510   cu.    vds. 


WANTED 

FOR  SALE .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 

NEV/  &   RECONDITIONED 

DIMENSION   LUMBER 

TIMBERS,    wailboards,    plumbing. 

iipe,  millwork.  and  other  building 

.atrria'g.    S.\LE  PRICES.    Large 

locks  of  "hard  to  get"  itema. 

Wire,  write,  or  'phone 
CLEVELAND  WRECKING   CO. 
'900  Third  St.      -      VAlencia  4977 


FOR  RENT 


LUMBER  HANDLING  EQUIP- 
^fENT :  CARRIERS.  STACKERS. 
TRUCKS.  Call  Mac,  Pacific  Carriers. 
)akland.    ME  4-1651. 

WANTED 

-  -  -  ■    .  -  —      - 

LOCOMOTIVE  CRANE,  DIESEL- 
>OWERED.  STANDARD  GAUGE.  4U 
o  50  FT.  BEAM,  WITH  OR  WITH- 
)UT   MAGNET.   A.    D.    Schader,   144 

near  St,  San  Francisco.  Phone  DO. 
t577.  to  Mar.  22,  1M« 


.'--'t^ee*. 


,.,.     '^^-.        fT^,^    .Sg^.,    , 

*^*!i»   ■*!*-■  *     .        '?.■ *.    •'-■"■■•1    »  .''»  ''■*    ..>**  -..•:» 


V  r^tf^m. ;,  ^  J 


.   }  I 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Paeific  Pipe  Co. 

160  Spear  St^  San  iTancisco 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 
immediate  delivery  ...  40'  0"  -  SO'  0"  ^  60'  0"  -  70'  0"  -  80'  0"  - 
W  0"  or  IOC  0"  Spans,  any  length.  CaU  for  particulars 


MANUFACTUBEBS  OF: 
Fabricated  Structural  Steel  •  Steel  Build- 
ings  •  Bridges  •  Barges  ♦  Dredges  • 
Service  Stations  •  Plate  V/ork  •  St£^i 
Storage  Tanks  •  Steel  and  Sheet  Metal 
Products  •  Miscellaneoiis  Ijrcm  •  Trudk 
Taziks  *   Road  Machinery. 


The  latest  develop- 
ment in  Modern  steel 
baiidings... 

RIGID  FRAME 

•  Fire  resistive 

•  Strong 

C  O  Hi  O  HQJ.  C8LI 


'OAKLAND.  CALIFORNIA 
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DAILY    PACIFIC     BUILDER 


MONDAY.  MARCH  25,  19.46 


■^jii 


Biiilrfmq  Permitsi,  Confr^cfe Recorded  IVotices; 


0^'.^.^mmmmK^ 


ae 


BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


000;  9928  E  14th  St;  owner,  Rooney 
&  RuebUng,  738  Trestle  Glen  Rd; 
builder,  E  Flener,  3S66  Maybelle 
Ave. 

ADDITION,  1950;  2100  42nd  Ave; 
owner  and  builder,  Margaret  V 
Neilson,   premiBSS. 

ALTERATIONS,  J750;  2006  57th  Ave; 
owner,  Mrs  Reims,  prem;  builder, 
Acme  Home  Moving  Co,  1629  Tele- 
graph Ave. 


Mar.  13,  1946— James  and  Velma 
Jansen,  ux,  completion  on  ea^ 
of  following  Lota  8,  9,  10,  11,  12 
13,   Fifth  Ave  Tract,   Unit  No  s! 

James  Jansen,  contractor 

_ Mar.  13,  1946 

Mar.  16,  1946— Fred  and  Alta'  L. 
Kaiser,  owners  N  ^  of  W  ^  of 
Lot  59,  Wright  and  Kimbrough 
College  Plaza  Tract,  Fred  Kaiser, 
contractor _ „..Mar.  11,  1946 


^ OW^^llS*  Bfrte*^"*  StT^wntr,   R^bt  \  ^^^S^^^^'    ^"^'^ '  .^h,  36th^  Ave;  i  Mar.  18.  1946-Aubrey  6  Fry",  'oW- 

Dollar,  311  California  St;  contrac-  '     "~    ""   "         "  '"'      '"  ""'         ""    "^^  -^r  „„  i,   -.      ^   ^ 

tor,  Swlnerton  A  Walberg  Co,  225 

Bush   Street. 
FLATS,    five   2-8tory   fr.   110,000   ea: 

W  33rd  Ave  76.  100.  126,  150  S  Irv- 


owner,  Owens-Illinois  Glass  Co,  601 
36th  Ave;  builder,  Monson  Bros, 
475  6th  St,  San  Francisco;  engi- 
neer, H  J  Brunnier.  55  New  Mont- 
gomery St,  San  Francisco. 


ing:  S  Irving  St  57.6  W  33rd  Ave;  :  ADDITION.  *1476;  620  43rd  St;  own 
owner  and   builder,  Henry  Doelger  ]     ^T-    -^   "L  Georgetta.   prem ;    builder, 
Bldr,   Inc.   320  Judah  St.  j 


Frank  Puccettl,  4121  Lusk  St 


FLATS,  three  2-story  fr,  J9800  each; 
SW  Cor  33rd  and  Irving;  W  33rd 
Ave  25,  50  S  Irving;  owner  and 
builder.  Henry  Doelger  Bldr,  Inc, 
320  Judah  St 

DWELLING,  l-story  frame,*  (6500: 
S  Monterey  Blvd  100  W  Edna  St; 
owner,  Basil  Malta,  521  Monterey; 
contractor.  Modem  Home  Bldrs, 
4103  24th   St. 

ALTER  store.  $5000;  SW  Haight  and 
Stanyan  Sts;  owner,  The  Hotallng 
Est.  225  Bush  St;  contractor,  Swln- 
erton &  Walberg  Co.  225  Bush  St 


ALTERATIONS.  |23,000;  601  86th 
Ave;  owner,  Owens-Illinois  Glass 
Co,  601  36th  Ave;  builder,  Monson 


er,  W  82.5  ft  of  S  330  ft  Tract 
15,  Robla  Acres.  Owner  contractor 
Mar.  16,  1946 

MONTEREY  COUNTY 

1 1 1  'I      I  —  . 

Recorded  Accepted 

Mar.  19,  1946 — Lots  2  and  4  and 
easterly  ^  of  Lote  1  and  8.  Block 
19,  Carmel  City.  I  M  Sommer  to 
whom  it  may  concern. .Mar.  11,  1946 


204 


1352   Haight;    owner.   Radiant 


Foods;  TontrSTtorVByrnr on  Ell^tSc;  I4I— GAS,  WATER  AND  OIL 


alterations 

205  1742  Geary;  owner,  Claric's; 
contractor,  Byington  Electric ;  

206  1790  24th  Ave ;  owner,  Larson ; 
contractor,  Byington  Electric  ;  altera- 
tions. 

207  151  Granada;  owner,  Kirby; 
contractor,  Byington ;   alterations. 

208  1772  Ellis  St;  owner.  Castle; 
contractor,  Byington  Electric 


PIPE  UNES 


3/25/46  ••42 

BI08  WANTED 

ORINDA  Contra  Costa  Co.,  Calif.^- 
As  previously  reported,  until  April  3, 

5 :30  P.    M.,    bids  will   be   received   by  I      Sealed    proposals    will    be    received 
the  East  Bay  Municipal  Utility  Dia«  1  in  Room  205  of  the  office  of  the  Sast 


Pro.   No.    172S— Steel    Wiro    FaDnc 
NOTICE    TO   CONTRACTORS 


trict  Room  312,  512  16th  St,  Oakland. 


3,  5:30  P.  M.,  bids  will  be  received 
by  the  East  Bay  Municipal  Utility 
oAQ  K^A  ^' ""  .  a*  ^^^o-  a.^  District  Room  312,  512  16th  St,  0«k- 
c^?Tf  5»54  California  St;  «^e''  8j»  .  ,^d,  under  Spec  LS  353  for  install- 
C  iff  Market,  contractor,  Byington  L  l^pp^oxinJitely  18.100  ft  of  2.in, 
JLiectrlc;  motors.  „  *  ».  .     4-in.,  6-in.  and  &-in.  water  mains  in 

210  1403  Wlllard;  owner.  Butcher,    ^^^  ^^^^^  District  Contra  Costa 
c(»tractor,  Byington  Electric ;  10  out-  |  ^        ^^ 

lets:  6  switches;  8  plugs;  alterations.  >  ^^2  work  involves- 

211  1099  Ir%mg  St;  owner.  Kinney;  '     ^*»*  ^^"'^^  involves. 


3/26/46  ••     ^j  under    »pec    LS-S54    for    fumlahlag 

BIOS  WANTED  cast  iron    pipe  and  fittings   for   tli« 

CONTRA  COSTA  COUNTY    Calif,    orinda   filter  plant 
As  previously  reported,  unUl  April       rj^^  work  involves : 


Schedule  I— Cast  Iron  Pipe 
(1)  24   lengths  20-in.  class  B  flange 


Bay    Municipal    Utility    District    612 


Bros,   476   6th    St    San    Francisco ;  1  Mar.  18,  1946— Southeasterly  110  ft 


plans  by  Hudson  &  Grady,  San 
Francisco. 

ALTERATIONS,  |20,000;  415  24th  St; 
owner,  Frank  Gotsteln,  piiemlses; 
builder.  Frank  Puccetti,  4121  Lusk. 

ADDITION,  112,000;  4909  Broadway; 
owner,  Marshall  Steel  Jr,  5427  Tele- 
graph Ave;  builder,  Christensen  8c. 
Lyons,  3454  Harlan  St;  architect 
Alben  Froberg,  3454  Harlon  St 


ALTER     tavern,     «4200;     846     Divis-    REPAIRS,     $2500;     2645     62nd     Ave; 


adero;    owner,    Geo    Sargentl    and 
Wm  Palmer,   premises;   contractor, 
Cramer  Co,  345  Vermont  St 
ALTER  restaurant  $4000;  387  Geary 
St;    owner,   A   F  Andrews.    63   C- 


Lot  9,  Oabitan  Acres  (Rancho 
Natividad)  near  Salinas.  James 
W  and  Lavelle  Long,  455A  Cali- 
fornia St,  Salinas,  to  W  Eccles 
Balrd Mar.   16,   1946 


Liens  Filed 


ALAMEDA  COUNTY 


owners  and  builders,  Geo  H  and  H 

H  Brandt  2106  California.  Berkeley. 
ALTER   AND    REPAIR,    $1500;    3344  1 

38th  Ave ;  owner  and  builder,  John  i  Recorded  Amount 

De  Costa.  2863  E  10th  St  Mar.    21,    1946— San    Leandro   Blvd, 

Farrell  St-  contractor.  Van  Bok-  DUPLEX  (2-story  8-room),  $11,000;  San  Leandro,  Calif.  H  T  Johnson 
kelen-Cole  Co  444  Market  Street;  2739-41  Barry  Place;  owner  and  vs  T  R  Robt  and  Harry  A  Bill, 
architect,    Heiizka    &    Knowles,   85,     builder.    Sol   Scherman,    3805   Foot 


Post   St 


hill   Blvd. 


John  Thompson  _ $240.00 


contractor,    Byington    Electric;    mo 
tofs^;   alterations. 

212  1299  Pacific  Ave ;  owner.  Coop- 
er; contractor,  Edison  Electric;  3 
outlets;  service. 

213-221  Various  locations  and  own- 
ers ;  contractor.  Apex  Electric ; 


OAKLAND 


16th  Street,  Oakland,  Calif omta.  un- 
Ul 6:30  P.  M..  Wednesday.  April  3, 
1946,  and  will  at  that  hour  be  op- 
ened for  furnishing  approximately 
200,000  Square  Feet  of  GALVAN- 
IZED AND  WELDED  STEEL  WIRE 

and   flange   pipe,   8-f t    6  5/16-in.  |  FABRIC,   as   per   specifications. 

lonjif;  I     Proposal    No.    1725   covering   same 

(2)  12  lengths  18-in.  class  B  flange  may  be  obtained  upon  application  at 
and  flange  pipe,  6-ft  9^-ln.  1  Room  312.  Purchasing  Department, 
long ;  I  of  the  office  of  the  District. 

(3)  12   lengths  18-in.  class  B  flange  j  DANIEL  READ. 


36345  10201  Voltaire  Ave;  owner, 
Walker;  contractor,  Johnston  Elec 
Co;   outlets;   switches;   fixtures;   pi. 

36346  7901-05    MacArthur;    owner. 
Holm ;    contractor,   Johnston   Electric  ; 
Co;    outlets;    switches;   fixtures;   pU    i 

36347  4429  Oak  Hill  Road;  owner. 
Ward  &  Son;  contractor,  Johnston 
Elec  Co;  outlets;  switches;  fixtures; 
plugs ;  motor  for  saw. 

Leandro     Blvd ; 


(1)  3846  cu.  yds.  excavation  trench* 
18-ln.  minimum  width  for  pipe; 

(2)  60  cu.  yds.  extra  excavation  out- 
side main  trench; 

(3)  Installation    of    2-in.    cast    iron 
pipe,  180  lin.  ft; 

(4)  installation    of     4-in.    cast    iron 
pipe,  2000  lln.  ft; 

(5)  Installation    of    6- In.    cast    iron 
pipe,  10,000  lin.  ft;  i 

(6)  installation    of    8-ln.    cast    irwi 
pipe,  6920  lin.  ft;  I 

(7)  installation  of  extra  valves  and  ' 
fittings,  1000  lbs. 

(8)  instaiiatioi)  of  concrete  pipe  an- 
chors, 5  cu.  yd*. ;  ' 

(9)  installaUon    of   10    %-ln.    copper  | 
services,  150  lln.  ft ;  | 

(10)  Installation  of  main  line  taps  1 
for  %-in.  service  connections,  6  • 
taps;  I 

(11)  paving   over  trench   with   pene 


and  spigot  pipe,  2-ft  6%-in.  long; 
(4)  12   lengths   8-ln.   class   B  flange 
and  spigot  pipe,  iS-la.  long. 
Schedule   II— Cast  Iron   Pipe  Fittings 

(1)  12  20- In.  90-degree  long  radius 
flang  elbows; 

(2)  24  20-ln.  90-degree  standard 
flanged  elbows; 

(3)  12  special  20x20x20xl8-ln.  flanged 
crdssM ; 

(4)  24  28x20-ln.  eccentric  reducers. 
spiigot  large  end.  flenged  small 
en«; 

(5)  12  18-ln.  flanged  base  tees; 

(6)  12  IB-in.  90-degree  flanged  el- 
boiips; 


Secretary. 
Oakland,  California. 
March   22,    194& 

(Dally  Pacific  Builder) 
(March  25.  1946) 


LS    353— InsUII    CI    Mains 


NOTICE    TO   CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  Blast  Bay  Mu- 
nicipal Utility  District  512  SUteenth 
Street,  Room  206,  Oakland.  Califor- 
nia, until  5:30  P.  M..  Wednesday. 
April   3,  1946,  and  will  at  that  hour 

(7)  12  18  in.  standard  90-degree  bell    be  opened  for  the  Installation  of  ap- 
and  spigot  elbows ;  !  proximately   19,100   feet  of   2-.   4-,  6-, 

(8)  12      18x8  -  in.     special      reducing    and  8-lnch  cast  iron  water  mains  in 
f  lainges ;  I  Orinda,  Contra  Costa  County. 

(9)  12    8-ln'.    90-degree    flanged    el-       The  general  prevailing  raU  of  per 
bows;  Jdiam  wages  in  the  locality  in  which 

(10)  12  8-in.  companion  flanges;  'the    work    is    to    be    performed,    for 


DWELLINGS.  19.  l-story  fr.  $4,000  STORES _(l-story).  $10,000;  6130-40 
each;  S  Montana  215,  240,  265.  290, 
315  E  Orizaba  Ave ;  N  Montana  275 
300,  325.  350  W  Plymouth ;  S  Thrift 
125.  150,  175.  200.  225.  250.  275  E 
Capitol;  E  Shields  50.  75  W  Vic- 
toria;   W   Head    175    N    Randolph; 


Medan  Place ;  owner,  Henry  Cherry. 
3800  Redwood  Rd;  builder,  Van 
Bokkelen-Cole  Co.  355  22nd  St  I 


Non-Responsibility 


SACRAMENTO 


owner.  Atlas  Realty  Co.  1500  Judah  I  ^DU    ^O    BUILDING     (frame    and 
St;  contractor.  Pacific  Coast  Const 
Co.  1500  Judah  St 

ALTER  dwelJinR.  $3260;  1562  26th 
Ave;  owner.  Mrs  Rlggs,  c/o  cntr; 
contractor.  Leonard  Salomon,  1734 
Broderick   St  *! 

ALTER  dwelling.  $2500;  640  Univer- 
sity Ave;  owner  and  contractor, 
Stanley  Koralewski,  premises. 

ALTER    store    and    rooming    house. 

$2000;  316  6th  St:  owner  and  con-    DWELLING  (frame  and  stucco,  corn- 
tractor    Wellnitz  &  De   Narde,   316  i^j^^  ^oof,  5  rooms),  $6500;   1600 


I 


stucco).   $3600;  2418  30th   St;   own- 
ers,   Joe    and    Gladys    Zopfl;    con- 
tractor. Lawrence  Construction  Co. 
STORE  BUILDING   (reinforced  con-  I 
;     Crete)   (18x40  ft),  $1500;  1607  L  St;  [ 
owner  and  contractor,  Fred  Kaiser,  j 
GARAGE   BULDG.    (reinforced    con-  | 
.     Crete)  (40x60  ft).  $5000;  H  St  rear;  , 
owner.  C  Mackrell ;  contractor.  Fred 
Kaiser. 


SAN    FRANCISCO 

Mar  18,  1946— S  NORTH  POINT  St 
87-6  E  Larkln.  Veterans  Wel- 
fare Board  of  State  of  Calif  as 
to    improvements    on    property. 

Mar  18,  1946— E  46th  AVE  200  S 
Cabrillo  St  Veterans  Welfare 
Board  of  State  of  California  as 
to    Improvements    on    property. 


36348  4701      San      •  i      ..         „  ^  >.aa      «  .  - 

owner,   National   Lead    Cf»;    contrac- j  tratlon    type    macadam,    4W    sh- ,  (H)  24     special    cast    iron    bell    and    laborers    and    each    craft    or   type   of 

tor.  Pacific  Elec  &  Mech  Co;  50  out-  1  yds.;  -      .  ,  I  spigot  nipples,   19-in.   long;  j  workman  and  mechanic  employed  to 

lets;  50  fixtures;  motors.  !  (12)  installation     of     4-in,     pressure    (jg)  1  30-in.  cast  iron  sleeve;  execute   the   contract   and   the   gen- 

36349  1712  7th  St;  owner.  Randaq-  regulator  assembly  as  showrn  on  ;  ^^3^   j  3ox30x24-ln.  all  bell  tees.  eral    prevailing    rate    for    legal    holil 

'     "  the  drawings,  including  concrete  I  ]  day   and   overtime   work    specifically 

pit;  '3/25/461  ••     42    -"^^t  forth  in  the  plans  and  specifica- 

(13)  installation    of   concrete   backfill    g^jg   WANTED  ,  tions    on    file    with    the   Secretary    of 

in  creek  bed,  50  cu.   yds.  SUNNYSIDE,    Wash.— Until    April    'he  District,  are  referred  to  and   in- 


qie;  contractor,  Pacific  Elec  &  Mech 
Co;  6  outlets;  1  switch;  4  fixtures; 
2    plugs. 

36350     SE   33rd   Ave   and   Foothill; 


'4,   2   P.   M.,   bids  will   be  received   by  ,  corporated    herein, 
the    U.     S.    Bureau    of    Reclamation,  I      Specifications     tNo.    LS    353)     may 
Custom  House,  Denver,  Colo.,  under  '  ^e  obtained  at  Room  406  of  the  of- 


Reiease  of  Liens 


Sixth  St 

ALTER  dwelling,  $1500;  160  San  An- 
selmo  Ave;  owner.  E  F  Lorton. 
prem ;  contractor.  Wahl  Constr  Co. 
2102  Scott  St;  architect.  Henry  H 
Gutteraon,   421    Powell   St 

ALTER  flats.  $800;  48B  Francisco; 
owner,  Peter  Deucchi,  prem;  con- 
tractor, O  Polidoro  Co,  1360  Green. 


position  roof,  5  rooms),  $6500;   1600  1 
52nd  St ;  owner  and  contractor,  T  B 
Thompson. 


SOUTH   SAN   FRANCISCO 


BUILDING  PERMITS 

Granted 


ADDITION  TO  STORE,  $5000;  369 
Grand  Ave;  owner.  Jack  Hickey,  j 
369  Grand  Ave ;  builder,  A  Pianca.  ! 
-DWELLING  (5- room),  $6000;  4  Euca- 
j  lyptus  Ave;  owner,  B  Bramble; 
builder,  D  J  Daly.  667  Miller  Ave, 
South  San  Francisco. 


SACARMENTO    COUNTY 

Recorded 

Mar.  19,  1946— Calvin  C.  Hamlll  to 
William  H  Bryant,  Lien  1190/ 
11121,  for  labor  and  materials  on 
N2  of  Lot  22,  Richland $1,024.00 


owner.  Bank  of  America;  contractor,  , 

Pacific  Elec  &  Mech  Co;  30  outlets;  1 3/25/46  **     43 

10  switches;  30  fixtures;  10  plugs.      ^  BIDS  WANTED  ^„„,.„^   *.v,„„^,   ^ ,    - ,.. 

36351  4006  E  14th  St;  owner.  Mer-  ,     EL  CENTRO,  Imperial  Co.,  Calif.—    j^^     B^33-740-A    for  pole    top    band,  ^'<^*?    "^    the   District, 
cantile    Accept    Co;    contractor.    Pa- ,  UnUl  April  9,  10  A  M.,  bids  will  be  ^,j         ^^     ^^^    shipping   point"  DANIEL  READ, 
elf ic  Elec  &  Mech  Co;  3  fixtures.          received  by  the  board  of  directors  of    ^^j^/^j.    sunnyside.    Wash..    Yakima--  Secretary. 

36352  483    43rd    St :    owner,    D    M    Imperial  Irrigation  District  El  Cen-    ^^^^  3.  ^.j^^,    transmission  line.  j  Oakland.  California. 
Crouch;    contractor.    Special    Owner;    tro,   Calif.,   for  furnishing,   delivering       specitications   obtainable  from  the  !  ^^rch   21,   1946 

3  fixtures;  4  plugs.  and  supervision  of  installation  of  the   ^^^^  (Office  I  (Daily  Pacific  Builder) 

36353  4075    Foothill   Blvd ;    owner,    following  equipment  under  Spec  203  

''  Hussman ;  contractor,  Jas  Anderson ;  ,  for  the  Coachella  substation,  located  , 

I  alteration!?.  '   !  in  Riverside  County :  13/25/46  •    22 

(1)  3  outdoor  type,  single-phase  pow-  ;  sUB-CONTRACTS  AWARDED 
er    transformers.    2500-kva.,   self-    MOTEL  BUILDINGS 
cooled,    rating    50,300/87.125    volts    OAKLAND,   Alameda   County,    Calif, 
(star)  to  34,000/17.000  volts  (delta)    construction  of  motel  buildings. 

_^ _  .      .  (2)  1  spare  92,000-volt  terminal;  : Owner4-Mr.  Moody. 

outlets;  5  switches:  6  fixtures;  5  pi.  '(3)  1  spare  34,500-volt  terminal  Architects— Miller    &    Wamecke,  Fl- 

,35356      2820    Harrison    St ;     owner,  ,      specifications    available    from    the  :      nancial  Center  Bldg.,  Oakland. 


,^  I  alterations. 

I     36354     362   24th   St;   owner,   Wehe; 

contractor,  R  J  Peterson;   6  outlets; 

2  switches;   6  fixtures;  2  plugs. 
■*•       36355     4943  Proctor  Ave;  owner,  F 
-  (Byele;   contractor.   Special   O:\Tier;   5 


(March  25.  1946) 


1946  Building  Need 

V Continued   from   I'^^e   yjn&^ 


8AN    FRANCISCO 


Phimbing  Permits 


SAN    FRANCISCO 


MARCH   22,  1946 


OAKLAND 


Recorded 

Feb  25,   1946— LOT  8  BLK   F,   Co 

lumbia     Heights     (street     work). 

Eaton  &  Smith   to  Felix  Prasj60(> 

Electrical  Permits 


ceiling    adjustments    were    made. 
Production     figures    for    January, 

.  ,     „, 1946,  as  reported  by  the  U.  S.  Bu- 

AmountjNew    Rex    Liquor  Store;    contractor,  ,  ^bove    office    upon    deposit    of    |10;    contractor— Stolte,  Inc.,  8451  San  Le-    reau     of     the     Census     and     other 
Paramount  Elec   Co ;   switches ;   fix.    1  guarantee  of  5%  to  accompany  bids.  |      andr(>   St.,   Oakland.  i  sources,   compare    as   follows    with 

36357     2200  Market  St :  owner   Lav-  ■  p,       bi^g  and  Heating-Scott  Co.,  113    the  average  monthly  production  in 

alit«  Co;  contractor,  Calif  Elec  i.o.\  jq^j,   g^    o,akland.  'l941- 

motors.  „.     __        _  .  -.     «.  .     „:  Eleptrical  Work— Del  Monte  Electric        "Bathtubs   -^6  ner  cent  lena-  brick 

Co..  8275  San  Leandro  St.,  Oakland.  '  „_  *>atntuDS,  db  per  cent  less,  DricK 

Roofing  and  Dampproof ing  —  Armor  ,  35  per  cent  less;  clay  tile,  27  per 

Roof  tag  &  Insulation  Co..  San  Le-  |  cent  less;  gr>TSum-board  and  lath, 

andr^.  :  7  per  cent  less;  lumber,  mill  work. 


CHANGING  partitions,  plumbing  and 


-■t  *  »„,4  tr^A  finnrfl  of  8370  Ney  Ave;  owner,  Skovmand 
wiring  on  1st  and  2nd  f'jj^^f  :  Bros ;  dealer,  K  Nelson;  5  fixtures; 
dwelling,   11500 ;    410   Elizabeth   St ,  •        ..  ^ 

owner    and    contractor,    Frank    H  !  *  K^^  °^l^:f^; 


p"— ^' 


Tate,   335  Elizabeth   St 


2827  22nd  Ave;  owner,  V  Rubedsa; 


ALTER  store' with   new"  front,  plas- ,  ^-r'^.^.^^^T-^'i  "f^. 


SAN   FRANCISCO 


ter  interior,  new   lighting  and   as 

phalt   tile   floor.  |f6000;   994-6   Mis    ,  ^^^^j^^g 


2201  E  11th  St;  owner,  Taylor  MiU- 


"  W4-6    JUS-  :  ^S   CO ;   dealer,   L  J  Madden ;   3   gas 


164  950  Van  Ness  Ave;  owner.  Mid- 
town  Motors  Co;  contractor,  Buzzell 
Electric;  

165  1100  Sansome  St;  owner, ; 

sion   St;   owner,   D   Michaels;   con- ;""^'«'-»_  r  l  Powell-    contractor.    General    Engineering    & 

tractor,   Carlsen   &   Franz.    50   Oak'     3531  Davis  St.  owner   RLGewell      ^rydock  Co;  

Grove    St  '  dealer.  G  Blerman ;  5  fixtures ;  3  gas        ^^^     ^^75  Golden  Gate  Ave ;  owner, 

RFMODEL  store  front,  $1000;  North  !  outlets.  „  „,  t        w    'First    United    Presbyterian    Church; 

REMODEU  store  ironi.,  ♦         ,  ,     ^^^^  ^Srd  Ave;  owner.  M  W  Lamb ;  ^^^^j.^^^^^^  ^randi  Electric;  . 


36358    406  15th  St;  owner,  Slgwart 
Jewelry :    contractor,   California  Elec  j 
Co;  alterations.  I 

i     36359     3981  Altamount ;  owner,  Ca-  1 

Amount  j  lippo :    contractor.    Flagler   Klec   Co ;  , 
alterations.  .„      ' 

36360  650  E  11th  St;  owner.  Allen 
K   Richards ;    contractor.   Clifford   El  j 
Co;  1  outlet;  1  fixture  I 

36361  428  15th  St ;  owner,  Larry 
Rodgers;   contractor.   C  A  Langlais;  | 

8  fixtures. 

36362  724  29th  St;  owner.  Bonara; 
contractor.    J   T   (Jrosso;    alterations. 

36363  639  Broadway;  owner.  Mikes 
Place;  contractor.  American  Neon 
Displays;   sign.  , 

36364  6118  E  14th  St;  owner.  Cal-  I 
very  Church :  contractor,  American  j 
Neon    Displays;    sign.  j 

36365  474     Santa     Clara ;     owner,  , 


Machinery  &  Material 


NEWS  INDEX 
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MISC.  SUPPLIES  AND 
MATERIALS 


Custom   Cleaners;   contractor,  Amer-  ,3/25/46 


ic&n  Neon  Displays;  sign 

36366     38  Chatsworth   Court:   own- 
er,    Patterson;     contractor,     Clifford 


j^i'^'trV^^Tio  ^iOT..  (>m>-nuU«p"^  C.;  6<^,e^  i     36367     6553  Cattle  Dr;^_ow„er._Pat- 

SE  Cor  Pacific  and  Front  Streets:    i  gas   ou'lels 
owner,  Geo  Lagotnarsino ;  contrac- 

IStlr-^  Sa,on,on,   K3.  Bro.-  r^f^^^^^T^ro^.^.^-  |  '^-  "f- 3,.  „,.er,_Seneca  Ho.e>.   f^^^-J-^S^^'^^!^^^  . 


NOTICE    OF  SALE 

SAN    FRANCISCO.  —  War    Assets 
:  Corp..    Consumer   Goods    Division.    30 


Carle  '  Elec  Co ;  outlets ;  switches ;  fixtures ;  ;  van    Ness    Ave.,    announces    sale    of    Miscellaneous  and  Ornamental  Iron— 


Millwofk  (Including  Glass  and  Glaz-  and  flooring,  38  per  cent  less;  ply- 
ing)--California  Mill  &  Lumber  Co.,  wood,  29  per  cent  less;  cast  iron 
1829  Webster  St.  Alameda.  I  sewer  pipe,  42  per  cent  less;  clay 

^^'^^  ?!^n'^,T'"t~^*'''^al^^^T^  sewer  pipe,  26  per  cent  less;  and 
Co.,  1320  Washmgton  St,  Oakland.  .    •  ^5^  radiation     73    oer    cent 

Paintirig— Al  Sullber.  2927  Newberry,?*"  ^F®"  raoiauon,  /^  per  cent 
St,  Berkeley.  I  ^®**-    ^®   comparable    figures   are 

Hardwood  Floors— E.  G.  Finn  Hard-  ,  available  for  concrete  block, 
wood  Floor  Ca,  733  Lagima  Honda  '      "Production  of  some  scarce  lines 
Blvd.,  San  Franciaco.  ''  has  increased  somewhat  since  Jan- 

Interior  stairs  — Alber  Faunt  1414  |  uary,  but  the  output  of  most  crit- 
15th  fet,  San  Francisco.  i  jcai  items  remains  well  below  the 

RoUaway  Screens-.-Roll-Away  Win-  needed  volume  and  will  remain  so 
i^  lerkef       "  ^*^'^°°  I  until  pricing  problems  are  solved. 

_^;  Sheet"  Metal  Work-Monterey  County!       "Jhe    Council's    production    esti- 
.     Plumbing  Co.,  8275  San  Leandro  SL,  i  mates    show    that    there    is    ample 
*2  ;     Oakland.  i  capacity  not  only  to  meet  the  Wyatt 

'  Linoleujm.  Asphalt  Tile  and  Ceramic   home    building    goal    in    1946    but 
'      Tile-hSuperior  Tile  Co.,  4939  Broad-  '  also    to    permit    $9,000,000,000     of 
way  Oakland.  'other  types  of  construction,  includ- 


new    tumbuckles,    shackle,    hook    or 
eye,     located    at    Lathrop,    Stockton, 


Fair  Manufacturing  Co..  617  Bryant 
St..  S*n  Francisco. 


I  ing  repairs  and  maintenance. 

'In  computing  the  volume  of  raa- 

>att 


3281  Grove  St ;  owner.  Lotta ;  dealer, 
H  E  Brand;  3  fixtures. 


''^lS"74o"MSon;   ov.-ner.   Sunshine  i  terson ;    contractor    Clifford    Electric    gan  Bernardino  and  Richmond.  Bid^  ;  p,as{erilng-Conrad   Rasmussen.    1630  'aerials   needed   to   meet   the   Wyat 

.  ^^5^^    ^,^tr«r:tr>r    Hamoton  Elec-    Co ;   outlets;   switches;   fuxtures     pi.      .^^.j^    ^g    continuous    until    all    items'      Web<^ter  St     Oakland  :  housing   goals   m    1946,    the    Coun 

'?:^^'^UoT  '         ^  36368     6385  Dana  St;   owr.er    «f,":    are    sold.  !  Ca^va^s  Decks-?^  A  W.  Brampton  ,  cil  has  allowed  for  staking  1.200. 


ADD  two  stories  and  concrete  ramps    kamp;  dealer.  H  Lee;  3  fixtures.  I  contractor.  Atlas  Electric;  jCo;    outlet 

to   garlge    130.000;    36  Battery    St;  ,      5463    Lawton    St;     owner.    Morrill;  :  Sansome  St;  owner.  H  G    alterations 

owner,  aommerciai  Center  Garage;    dealer.  TLMor^^  contractor.    Atlas    Elec    & 

engineer.    W    Adrian.    417    Market       6768   Thornhill   Rd.^  owner.   Quirk ,  ;  33  outlets;  2  plugs;  motors.  I 

It  f  contractor,  Cahill  Brothers.  206  _  dealer.  TLMornl^^^^^^^^  ,f,      ,,,,    ,,,^    ^^e;    owner.    -'^- 


42 


Ne- 


Sansome   St. 


1015  Center  St    owner.  TMTursed,:^  contractor,    Bertrand   Elec-; 

DWELLINGS,   three   1-story   fr.   $5,-    dealer.  J  WNeal ;  1  fixture  ,  ^     j  , 

500    each-    E   Manor   Drive   85,    35.       488    9th    St;   owner.    Riely;    dealer.    "'^^^'2      gg    Fern    St;    owner.    Brooks' 
135  N  Kenwood  Way ;  owner.  Ras-    E  C  Bonin ;  1  fixture.  Manufacturing   Division ;    contractor,  1 

mussen-Traner;  architect  J   Lloyd'      1465  MacArthur  Blvd ;  owner    Hoi- !  ^^^j^^j  ^  sievers  Electric;  ^ •- 

Conrich.    593    Market    St;    contrac-    ley  Hatters;  dealer,  E  Eaton;  1  gas  1      ^^3     ^^^^   Geary;    owner,    D    Tom;  I 


J_|rtjtr  |.  i  I  V*  \ii»  1.    mm ^^% 


; 3/25/46 

'  BIOS  WANTED 

!     OAKLAND,   Alameda   Co.,   Calif  — 

i  As    previously    reported,    until    April 

3,   5:30   P.    M.,   bids   will    be   received 


_  Brampton  .        . 

Manufacturing  Co..  2335  Broadway,  1  000  new  units,  as  proposed  by  Mr. 
Oaklaod.  j  Wyatt,  and  completing  75,000  units 

'  started  last  year  but  not  finished 
42   by  the  first  of  this  year.    In  addi- 

,  tion,    the    Council's    estimates    call 


36 


tor,  Vlgge  Rasmussen,  3928  Divla-  1  outlet  ,„        „  ** 

adero   St  '     313   62nd   St ;   owner,   Top   Hatters ; 

CONVERT  lower  flat  into  two  apts.    dealer.  E  Eaton ;  1  gas  outlet. 

S500-  790-92-94  Lyon  St;  owner,  Mr       3645  MacArthur  Blvd;  owner,  O  An- 
and  'Mrs  J  Kuggiero;  derson ;  dealer,  E  Eaton;  1  gas  outlet 

DWELLINGS     four    1-storv    fr.    $5.-,       38th  Ave  and  Foothill  Blvd;  owner. 
400  each ;  N  Alemany  Blvd  192.  225.    H    Lamphe ;    dealer.   J   Tancredy ; 
250.    275    E    Liebig   St ;    owner   and    f  Lxtures ;    20  gas    outlets. 

builder,  Thos  J  Sullivan.   1695  Ale-  '  

many  Blvd ;   architect,  Sam  Postil.  ,  _  _^  ^   '     ' 

3075  Geneva  Av«  \  Flimar^  PpiTTHf* 

FIE-TILE    and     repamt    front,    level !  A  Ul  IIGVC  I  CI  lllllo 

floors   and   take   out   partitions    of  ■  . .,■  -  ..      ,. 

cafe.   $2000 ;    182    S  Van    Ne.ss   Ave ; ■ 

owner,    M    Bullerdick;    contractor,;  OAKLAND 


nontractor.  Quality  Electric ;  service ;  \ 

motors.  .  T  „ 

174-75     1099   Quesada;    owner.   La'.„ -25/46 
gallet    Tannery;    contractor.    Q^al^^^y  ; ^^ ^ N N E D 
Electric;  motors. 

175     1843  45th  Ave;  owner, 


40—         STREETS  AND 
HIGHWAYS 


40 


3/25/46 

NOTICE  OF  SALE 

SAN  FRANCISCO.—Until  April  5,   for    enough    materials    to    permit 
jby    the    East    Bay    Municipal    Utility  I  2  P.  M„  bids  will  be  received  by  the    adding  150,000  more  units  through 
I  District    Room  312,  512-16th   Street    Purchaser  of  Sij|iplies,  270  City  Hall,  'conversion.     Wyatt's    program    did 
Oakland,    under   Spec.    1725   for   200,-  !  under  feale    No.   375   for   sale   of    the         .         ,      nrovision  f or  anv  conver- 
1000  sq.  ft.  of  galv.  and  welded  steel  ..  foUowiftg:  ,    .     ^^*^^  provision  lor  any  cunver 

.wire  fabric.  j      Lot  f^o.  1,  located  at  347  San  Bruno     ^^^J}^:      _  *  i     u       o*   »    ♦ 

f     Specifications   obtainable  from   the    Ave.   (njiay  be  inspected  on  March  28  '         the  Bureau  Of  Labor  btaustlCS 

;  and  29  between  the  hours  of  8:30  A    in    1944   made   this   statement: 

1  M.  and  12  Noon  or  between  1  P.  M. 
and  4:a|0  P.  M. : 


i  above  office. 


!      IDAHO    STATE— T.     Matt     Hally, 
State    Director    of    Highways,    Boise,  i 


3/25/46 
NOTICE  OF  SALE 
SAN     FRANCISCO. 
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War    Assets 


"  'Productive     capacity    for     all 
types    of    building    materials,    ex- 


contractor,  J  B  Mathis;  „ ■■—  *  ^^^  announced  a  three-year  tentative  ;  Corp.,  30  Van  I^Iess  Ave.,   San  Fran- 

177      84    6th     St ;     owner,    Roomei ,  hiehwav  constructifin  program,    cisco  2.  announces  to  dealers  in  office 


state  highway  construction  program 


Apprbximately  40  tons  cast  iron  ^.^p^  plumbing  fixtures  and  lumber, 
and  st^el,  including  wrecked  automo-  jg  sufficient  for  a  construcUoa  rate 
bile  andl  fire  engine  parts.  ,    ,  j.^  nnn  qaq  aqq  ^j^-  „„-,     !«  the 

Lot  No.  2,  located  at  313  Francisco    ^^  ?iO,UUU,UUU,UUU  per  year,    m  uie 

Street : 


j  lumber  industry,  the  plant  limita- 


contractor.  Luna's  Service;  signs.         ^^^  major  projects  of  which  include    lumiture  that  there  will  be  a  ware-  I      Approximately  5  tons  scrap  battery  !  tion    is    logging   equipment,    which 
178      853    Van    Ness    Aye;    owner,        n^^   Clear%vater  bridge  at   Lewis- i  uouse    clearance    of    cabmets,    chairs    ie»<i,  1  is  badly  deteriorated  but  can  be  rc- 


Van-EU     Pharmacy ;     contractor. 


M    a  new   Clear%vater  bridge 

ton,  a  $2,000,000  allotment  for  exten 


lead.  I  IS  badly 

and    desks   which    may    be    inspected        lo^  jjto.  3,  located  at  San  Francisco    stored  rapidly;  sawmill  capacity  is 


ISchimetschek;  service;  motors  —-  ^^^hV Lewis  and  Clark  highway    at   warehouse   No.   414    Brannan   St,    HosVitin'' 2'2nd  St  and  Potrero  Ave.:    sufficient."    Capacity    for    plumbing 

hWtVS      up  the  Nochsa  River,   reconstruction    &an  l-rancisco.  Sale  closes  April  1.      j      Approxim"     "—■--- —  ^ 


\      179     140  Mason;  o^"|^,  .^^,,-v,ek-    "P   ^"e   iNoensa  x^.vc..    ....^... ^. 

'.Hotel;    contractor,    M   SchimetscncK .    ^^-^^j^^  j^^jj.^jj  ^^^^j  g^uth  highway  be 


Rex  Cabinet  Shop,  1315  Minna  St.    .  _ 
REPLACE  front  and  baok  stairs  and 


1  outlets;  1  switch;  1  plug.  I  tween    Lewiston    and    Spalding    and 

•  ^  •'10  '  *°   the   Gennesee   district,    building   a    3/25/46 


100   Madison;   owner, 


NOTICE   OF  SALE 


j      180     -.-- 

1026  54th  St ;  owner,  C  P  Lee ;  deal-    ^^^ .    contractor,   Strom  &   Smith ; 
landing.    $2000;     625-7    Haight    St;    er.  Gemhardt-Strohmaier;   floor  fur- 1      tig^g.  9  switches;  10  plugs.  „    cnidpsac    to    renlace    the    Culdesac-       «~'    *  xv^,v.x«v.«.  —  „«.!    ■~»°^'^=    centine   Saturdavs   between    1 

owner,  J  Winters;  contractor.  W  C.„ace.  i  °"i8i     1322  43rd  Ave;  owner,  Sala  &   ^"i^.'^tster  hill  Se.  ^c^^^^  of    Corp.    Consumer   Goods   Division,    30   and  4  f$0  P    ^L? 

^,.K..ll•    contractor.   Strom  &   Smith;     *:'"'-"tt.:L    V,_f',,     ;,.*„ff     Hotw*>pn    Van  Ne."-    ^.,0     «»„   i.^ro.,^.o„^  o    „„      «•""  ■±  .<^  ir    j^j 


new  grade  up  I-P-i^Creek  out  of  ,  -^^^l,- VSIn'CIsSo. 


mateiy  2400  cotton  bats,  72x  fixtures  is  adequate  for  a  con- 
,  .''"llSflfo:  4,  located  at  Hearst  School  ^'™":°"P-8™'?  ,°^,»'2Wm^ 
«^Bldg.,    Hermann    a=<l    Fillmore    SU.    «.00  Pf^  y^ar.  w.  h  Ukel  ho«i  of  « 


War    Assets 


;  (may  be  inspected  on  week  days  ex-    pansion   before  this  rate  is  reach- 


Savage.   2358  Fillmore   St. 


REMOVE  and  replace  front  and  side   dealer.  E  J  Hoerst ;  floor  furnace 

entrances,   raise  floor  in   rear  and 

remodel    beamed    ceiling    of    cock-  ' 

tail    bar.    $10.000 ;    599    Post    Street ;  ' 

owner.    T    G    Leonettl    and    Harry 

Musin;    contractor.    W    C 

2358   Fillmore   St  , 

BUILD   room  on   lop  of   garage  and  j 

extend  jjun   deck  of   residence.  $3,-  i 

000 ;  owner.   Mrs   I  Goodman ;   con-  ( 

tractor.    W    C    Savage.    2358    Fill-  , 

more  St  | 


1926  57th  Ave ;   owner.  P  Lindway ;    corbell ;   contractor.   Strom 


the    Graves     Creek    cutoff 


9  outlets ;  9  switches ;  9  plugs.  1  cottoQ^oojj  ^nd  Whitebird,  and  proj 

ift9     2.M5    28th    Ave;    owner,   U    rj    _  ,_    .      ..  ^  ,,:„,„    .    xa/^tinnh    di.<?tric 


Appr^)ximateiy     189     steel    drums    lar    volumes    referred    to    are    m 
(variouuj  sizes  from  5  to  55  gallons). 


Completion  Notices 

Savage,  I ^.^^_^-> 


SAN    FRANCISCO 


P.    M.    ed.' 

«..,.  ,  .^  X  .  -^, .  '      "It  should  be  noted  that  the  dol- 

between    ***•"  i-ncss  Ave.,  ban  rrancisco  2,  an- 
.  .  nounces  that  mere  will  be  a  sale  of 
182     2515    28th    Ave;    owner    GiJi    ectsTn"  the  Vi^la  ""  PoVlach'd^^^^  «"*^e    machines,    equipment 

Carlson;  contractor,  Strom  &  Smith;  ^^^    j^^^^j^    and    aiiu  spare  parts,  etc.,  at  fixed  prices' 

12  outlets;  12  switches;  14  plugs^  ^_    south    hi^hwav    uD    to    Ktandard    as    until  AprU  3.  Property  is  located  at 

:  O.fci.P.  storage  center  No.   453,   Kirk- 
:  ham  St.,  uaKland ;  No.  451,  luth  and 

'  Howard    Sts.,    San    Francisco ;    FBI,    .. 

I  ••     40   111  Sutter  St,  San  Francisco;  Camp    3/25/46 

:iCnignt,  oakianu;   Sacramento  Signal    BIOS  OPENED 
Mont  —Until   April    i^epot,     warehouse     E,     Sacramento ;        SAN    FRANCISCO.— Kinnear    Mfg.  " 


;ts;  X£  swiicnca,  x,  t"^---  South    hiehwav    up 

I      183     225   Post    St;    ovv^er    Carol^j^    S^^^^^^^^^ 

Kelsey  ;    contractor,    Columbia    Ii.iec-  , 

i  trie  ;  alterations.  | 

184      2102   Van    Ness    Ave;    owner,    3/25/45 
!  Grison  ;  contractor.  Columbia  Electric    %^^'^\ 
Recorded  Accepted    co ;  alterations. 

Mar    13.    1946— E    30th    AVE    50    S      I      !«    3814  Fulton  St ;  owner,  „—»... 
Rivera.     M   and    Stephen    M  Ko-      )  contractor.  Golden  Gate  Electric  Co 
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OAKLAND 


vaclk  to  Peter  Gavazza. 
.March 


,  terms  of  1940  prices.    At  today's 
I  price  levels  which  are  35  per  cent 
~    higher  than  1940  prices,  the  values 
cited  by  the  Bureau  of  Labor  Sta- 
'  tistics   would   be    more   than    $19,- 
—  I  000,000,000,  considering  the  avail- 
*3    ability  of  all  materials  except  lum- 
ber   and    plumbing    fixtures,    and 

15'ro  A   M."bids  vTilfbe  received' by    camp  Pinedale,  Fresno;   Reno  Army    Co.,    nt42    Yosemite    Ave.,    at    IW3.6b    "??^^.    ^^j"    .l^fiSnt^'^^^lumb' 
the    US     District   Engineer   Offic^.    Air   Base.   Reno,   Nev.,   etc.   Property    submitted    low    bid    to   the   Board    of    sidermg  the  availability  of  plumb 


MACHINERY  AND 
EQUIPMENT 


BIDS  WANTED 
FORT     PECK 


8.     1946 


„     ,        Port   Peck    Mont     for  the   construe-    la   reserved   for  priority  groups,  fed-    Park  Commissioners.  McLaren  Ix)dge    ^ng  tixtures. 

186    3820  Fulton  Stj°vmer,  Early ;    ^^^^  ^^  ^  ^^^^  ^^^  ^^  ^^^  ^^  ^^   erai  agencies,  state  ana  local  govern-    Golden    Gate    Paiii.    ofr   steel    rolled        "Inasmuch    as    the    Council  s   es 


ALTERATIONS.    $90.W)0;     2743     San       ^  ^r^  ^^  ^^^^  ^  ^all 


Mar  2L  1946^4  21st  AVE.  Mrs  Wm      i  contractor.  Golden  Gate  Electric  Co;  <      ,,.  ^  ^       raising  the  crest  of    menis   and   veterans. 

R    T?«io   tn   Hiitrh    P*   Mali  '  ,     ^    ^       » J    «"  "    ^,       ,,.._     .T^,  —  _     „#    thA  !  


Pablo  Ave;   o-t^?-Sf„°i^„? '."":":;  ""r":'^^^  ^"'V^.^^fct'S'cSen  l^oT  pt?  5^^ 's'eH.'.'tr"   "'  ""  i 
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Sts;  owner, ,        ,»  w     i 

iGate  Electric;   1  outlet;  1  switch;  1, 


Delivery  Co,   2743  San    Pablo   Ave ;    ^^^  ^    1946— W  29th  AVE  175,  200. 
builder,  S  H  Thrams,  1100  6th  Ave.       225.   250.  275  S   Pacheco.    Arthur 
ALTER  FACTORY.  $69,006;   601  36th  1     ^„^  Madeline  Slavienskl  to  whom      i  ^luK 

Ave;    owner,    Owens-Illinois    Glass       it  may  concern March  21.  1946  ,      im 

Co.   601    36th   Ave  ;  builder,   Monson  j (  f^~_«i 

Bros.    475    6th    St    San    Fmncisco; !  ALAMEDA  COUNTY  1  Lemoge    .alteraUons 

engineers,  EUison  k.  King,  500  San-  , __  \  ^^      ^  ^  Q\bX9.    St ;    owner,    Berlin ; 

some  St,  San  Francisco.  Recorded  "    *  ' 
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St ;    owner. 


The  project  involves 
Job  No.  1 
Construction    of    a    road    from    the 


; 3/25/46 

:  NOTICE  OF  SALE 

!     iAN    FRANCISCO.  —  War    Assets    3/26/46 
Corp.,    Office    of     Surplus     Property,  ■  B I DS  OPENED 


curtalq  door  for  Kezar  Stadium  .  timates   of   probable   1946   produc- 

I     Other  bids  were :  i  tion  are   well   below   the   quantity 

'Acme  Co.,  Oakland.  .....         $1126    of  materials  required  for  $1^,600,- 

42    cooksan  Co..  San  Francisco 11«>  ,  ^qq.OOO    of    construction,    it    would 


^   appear  that  its  estimates  are  dcf- 


15    Montgomery    at;    f^^f;    dam    to    the   snillway    at   Fort   Peck,    ^o^p.,    uiiice    oi     ourpius     ^operiy,    BIDS  OPENED 
Electric    Co;    contractor,    V  ^  Jam   to   the   spillwa^^^  ^^     ^^^^    Consumer    Goods    Division,    30    Van  '      riq     GRANDE 


I  Mont,    including    f ormati 
roadwav  embankment  subgrade,  ap- 


initely    on    the    conservative    side 

PROJECT,     New    an<i  that   they   are    readily  attain- 

Nesa  Ave.,  San  Francisco  2  announces    Mexico-Texas. —Westinghouse    Elec-    able,   provided   wage-price   policies 


iproaches,     shoulders,      base     course,    ^^5L.*.^*ff__^l*ii;^l.*  ^*fi5  .°i  .^^ti;  :  ^nc   ^^^^^  Colo.,   at  $16,518,    are  handled  in  a  prompt  and  corn- 


Accepted  ;  contractor.  Victor  Lemoge;  4  P^^fif""' |g^°ge'    ojid    to^erception    ditches, ,  Igneous  fire  extinguishers  up  to  April   submitted  low  bid  to  the  U.  S.  Bu-    petent  manner  by  the  government. 
14.  Map        «r^ine.  „.  .t?®..^?_.if."    ri^i  *«_t«ii«Hon    1.    10    A    M.    Property    is    located    in    reau    of    Reclamation.    Denver.   Colo..    ^»TK^«.    ic     ^r.    r.^A»^^\r.r.    nroh- 


ALTERATIONS,  $1500;   360  29th   St;  Mar  22.  1946— Lot  24.  Block  14.  Map      !  service.  l«nTtht"on^r,M.^ron"flid 'l^taUaUon    L    1"    A_    M.    Property    is    located    in  reau    of    Reclamation,    Denver.   Colo..  *     "There    is    no  '  nroduction    prob- 

owner    and    bulkier.    Frank    Ogden.       ^orth  Cragmont,  Berkeley.  Calif,      i      iJoT  2148  15th  Ave;   owner,  ;   *?<i  ^he  construction  and  uwts^auo      ^^  prancisco,  Benicui,  Alameda  and  under   Spec.    1239  for  fumlshtag  and  i.^    iJ^u    ,.o«^^?^  «,^?   hv  ^d 

et  al.  525   Standard  Oil  Bldg,   San       ^„y   ^  ^S^wan   to  J  ^Thomas      '  eon^rac'tot'  Associated   Elec  A  Mech    of   cul     r^s    <1^^^^^^  ,,,,,.,^„P    ,^,    ^^  ^^  ^^^  ^^  uTtment  of  ^e  'emn^S  on^?c^^ 

Francisco.  i     Young 34ar.  18,  1946    co-  3  ouUets;  3  switches;  3  plugs.         ^uara   P^f"   .^"'f  Z"*"*;,        .^  j<^^.  point    or   f.o.b.    cars    at    Laa   cruces,  •  J"^^'"*",^      P    ^^  ^®"'"?^.^" '**^  • 

DWELLING    (2-story    6-room).   »11.-    Mar.  2?  194fr-Ptn  Block  72.  -^ct      i      191     »W    Taraval;    owner,   •- I  f?*^^^' "^"^ i'^"' **-.  *  ?^,Sf ^JS\  '  N.    M.,    three    (3)    500-kv-a..    im.OOO  'tems.    There  is  no  need  for  subsi- 

250;  838  Barbara  Rd;   owner,  ^us-        b.  Berkeley  L  T  I  Assn,  Berkeley.      !  contractor  Associated   Elec   &   Mech  ,"on  n^^r  ^n^«.  ?^^" ,  J^^^^^i^^^^teS   3/25/«  ••     42  delta- 'to   2400/4160  Y-volt  ^d   7200/  dies  of  any  kind.'" 

t:v~"-        _      ...     _  _  _    .  alterations.  I    *  t^   ^°**^°     ,  ♦v,^  Lrn  NOTICE  OF  SALE  12,470    Y-voU,    single-phase.    eO-cycle. 

Sne     and     Battery;    owner, !  across  the  crest  of  the  dam.  ;      ^^N    FRAN  ClSCO.-Until  April   5,  oil  -  immersed,     self  -  Sooled.     outdoor 


.Mar.  14,  1946 


Co; 
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Cisco ;  builder,  B  A  Anderson,  3138  i     tensen  &  Lyons 

Washington  St  San  Francisco.  ' 

DWELLING    (1-story   6-room).    $11,-  \  SACRAMENTO    COUNTY 

842  Barbara  Rd ;  o-wTier,  L  W  Stett-  ; 

ner,     179     Elstatas     Dr.     Piedmont ;    Recorded  Completed 

builder.  B  A  Anderson,  3138  Wash-    Mar.  15.  1946— Charles  E  Deculr  and 

ington  St,  San  Francisco.  AOorea,   ux,    owners    pm    Lot  21,  -u^K     18»4  3wn  avc.   ww-^--.  1     .  «        -    -  ,    ..       j_.    ov^..»".e,     e. —      x- . e 

REPAIRS.  $600;  278  Jayne  Ave;  own- ,     Edwin  Tullar  Subdivision  of  Tul-      'contractor.   Associated  Elec  &  Mech    the    crest   of   the  Jf^  ."ne  7ystem    c"^"^-   '^^ca*-*^  *'  ^144  Clement  Ave, 


Associated  <^l  Co;  contractor,  Aaso- j  Job  N«-  2^  10   a.   M.,    bids   will   be   recelv^    by    {y'peTj^nsforaerrfor  il^8"uilatron''at    /Tl  •f*     J     1  J  1!     ' 

lltS  Elec  &  Mech  Co;   alterations.        Raising  the  crest  of  main  da^^  substaUon.     Rio     I   laeC|(|Afl    AftVArhSIIICF 

'*.r^  ,oi3:  o**v.    *„<.-   owT,«r :    dike  sections  of  the  Fort  PecK  uam    ^^^^^^  Office.   785  Market  St.  San    nr^T,^^    d-^4^^»     >t«,..    ilt-^i — -V.^^--   ,  vUldallldl    /lllf  vl  Uvlllg 


193     1890  36th  Ave;   owner, 


193  isau  aoui  Av«.   »».-«.   --- ^         „  *     ,       V.        ^f  99«>'i  ft  •  con-  l^ispoaal  Office,   785  Market  St,  San  Grande    Project   New   Mexico-Texas. 

contractor   Associated  Elec   &   Mech    to  a  net  ^l^aUon  of  22«a.>  ft     con  ^^^^^^^   ^^^^  g^i^a  No.   B-334-46       General  Electric  Co.,  Denver,  Colo., 

Co-  12  outlets;  13  switches;  15  plugs.  ;  ft  ruction     of     '^„^/>-  ^f'^^^cross  ^or  sale  of  marme  power  wmches  and  at  $18,0.30,  submitted  only  other  bid. 

194  1^  Sftth  Ave;   owner,  ;  1  leveling  and  wearing  ^O'^'^f*-*'''^:  steering     gear     component,     landing  ^ 


•r  and  builder.  Joseph  M  Cala,  278 
Jayne  Ave. 


lar  Homestead  Tract  C  E  Decuir. 
fcontractor- _ .Mar.  13,  1946 


Co;  16  outlets; 


17  switches;  19  plugs,    stallation  of  a  night  lighting  system    ^,^^^^ 
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402  Broadway;   owner,   S  Es- 


along  the  roadway. 
Bidders  may  submit  a  combination 


OFFICIAL  PROPOSAL 


HELP  WANTED 


ALTERATIONS,  $2000;  33&1  Coolidge  Mar.  15,  1946-Velma  V  Kelley.  o^^-n-      i  ^fof  contractor,  G  Vaccarino;  „ ki^VT-V  k"- i^t  "-■^^..h  9  on  separate 

Ave;  owner,  R  W  WesUake.  prem;  ;     er.  Lot  132.  Country  Club  Bstates.      .      ,ge    1923  Tavlor  St;  owner,  S  De-    bid  fojr  Jobs  No.  1  and  f  •^"^'^^^^   3/25/46 


Eari  R  Kelley,  contractor. '  -^^^i  '"contS'croV'^G   Vac;;:riio ;  ~6  bids.  Bid  bond  for  20%  to  accompany 

Mar.  15,  1946    Ji^eg    '  Wd« 

ALTERATIONS.   $2000;    1089  3rd  St;    Mar.  15.  1946— Ben  Erickson,  ovmer,      1*^  ^97     2901  Baker  St;  owner,  Italian 
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builder.   C  A  Reinhard,   8525  Ban- 
croft Ave, 


owner.  Pacific  Cheese  Co,  1089  3rd 

St;    builder,    Freear-Lorentzen    Co, 

2207  Market   St 
BRICK  ADDITION    (1-story),  $6000; 

1833     Park     Blvc;     ownoer,     Alfred 

Breillng.    premises ;    builder.    Henry 

Brown,  1387  E  32nd  St 
CONCRETE   STORE    (2-story),   $70,- 

000;    2068    Broadway;    owTQer,    Nor- 


Lot  29.  Drescher  Park.  Owner  con-      'Market;     contractor,     G     Vaxicarino; 


3/25/46 

BIDS  WANTED 


NOTICE  OF  SALE 

SAN    FRANCISCO.— UntU  April   4, 

10   A.    M.,    bids    will  be    received    by 

••    40   the  Navy  Material  Redistribution  and 


CONSTRUCTION  SUPT.  or  PORE- 
MAN  for  structural  concreif^  lobs  on 
highways,  bridges  and  reaen'oirs. 
Man  with  crew  preferred  State  exp. 
and  salary  expected.  Repi>  Bix  325, 
Sealed    proposals    will    be    received  ,  c/o  I^at^X  Pacific  Builder.      to  8/»/4« 


LS    354 — CI     Pipe    and     Fittings 
NOTICE    TO    CONTRACTORS 


man    Ogllvle    Co;    builder,    Empire 

Construction  Co,  344  Harriet  St,  Mar.  15.  19-16 — ^Matt  Cvit&nuslch. 
San  Francisco;  architects,  Miller  &  owner  Lot  11,  Schley  Place.  Henry 
Wamecke,   Financial   Center  Bldg.       Finnigan.  contractor Mar 

STEEL  CRANEWAY,  $2000;  2850  Mar.  13,  1946— James  and  Velma 
Hannah  St ;  owner  and  builder,  j  Janeen.  ux  %  L«ot  14,  Fifth  Ave 
Richards  Reinforced  Steel  Qo,  prem.  i     Twu;t,  Unit  No  3.  James  Jansen. 

CONCRETE   STORE    (1-story),   fl2,-  ,     contractor- 


tractor - Mar.  11.   1946 

Mar.  15.  1946— Theodore  H  Kell  and 

Alice  E*  ux.  owners  Lot  7,  Wright 

and  Kimbrough  Tract  No  35.  J  B 

Bardon.  contractor Mar.  8,  1946 

Mar.  15,  1946— Harr>-  Vaughan  and 

Grace   L,    ux    jt    owners    Lot    67.  _ 

Sutter  Terrace  Addn.  H  Vaughan.      1  "jjOO  "215  Jones ;  owner.  Bacigalupl ;    ^^-  XlL^oLrdn^^on"pUi'  New  Mo^-    3/25/46 

contractor         - .Mar.  14.  1946    contractor.  B>-ington  Electric;  2  plugs   °co^^f  ^j"^S-S^tero  Coun-    NOTICE  OF  SALE 

ty.   New   Mexico;   225   calendar  days 


-o,r  ^M     .    .   o.     c  at  Room  2(»  of  the  office  of  the  East  __ 

.L.O  »Y«r^.t.j  Disposal  Office,  785  Market  St.   San  ^av    Municipal    Utility    District    512'      F^^V    experienced    FIRST    CLASS 

OTERO    COIINTY     New    Mexico.—    Francisco,   under  Sales   No.    B-333-46  sixteeDith  Street  Oakland,  California    DRAFTSMAN    for    substantial    con- 

Until  April  5    10  a' M.    bids  wUl  be    for  ferrous  scrap,  contanainated  fer-  ^^^^^  5.30  p   „.    Wednesdav.  Aoril  3.  '  temporary    work.     Mendelsohn.    Dtn- 


...„^..— ^^  comer  Evans  and  Keith; 
owner.     Amoroso;     contractor,     Fred 

Johnson  Electric ;  

199     746-48  Sutter  St;  owner,  Can-  ^^^„_..„     

,terbury  Beauty  S^op;  contractor,  W    ^/^^^  "JoT  l""s    Cour?;ruae^  ^^^nta  Fe.    Oakland. 
B  Baker  &  Co;  alterations.  ^^    j^    ^^^  construction  of  0.709  mile 


errous  scrap,  coniammaiew  ler-  ^^^j,  5.3Q  p  jj  w^ednesday  April  3.  .  temporary-  worn,  uenaeisonn,  j-nn- 
received^bv  B  'w'Matteson.  division  rous  scrap,  located  at  Atlas  Imperial  jj^g^  ^^  ^^  \^  ^^  i,oui-  be  op- ' '•^•'<i<He  &  Hill.  233  Sansome  St,  Sto 
received  by  B.  W.  Mati^eso   .  _      ^._^^    Engine    Co.,    1000    19th    Ave,    ,.,,^d    llor    furnishing    cast    iron    pijJe.    FrancLsco   4  (3/22-25-26-27-28/46) 


engineer,   Public    Roads    Adminlstra-    Diesel 
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nipples  and  piF)e  fittings,  for  Orinda  ,      _  _  ^  __„.,  .  -,  ^    ,       .... 

Filter  Plant  •      DRAFTSMAN     wanted.     Apply    %» 


202       1&20     Webster;     owner. 


^«"^.  b«^:  contractor.  Byington  Electric;  ^^  completion  Plans  ^d  specif ica-  Corp..  30  Van  Ness  Ave,  San  Fran- 
.16,1946  2  outlets;  2  switches  :^  V^^^^ .  ^'^^^^''.i^rl^^^^S^^^^^u^^  the  above  cisco  2.  announces  sale  of  new  sponges 
Velma        *«««»  1,-7^''  ""?^'"*P**' -  Jlir  ... ..^*>,    fr,y  ni^iinincr.  for  sale  until  March  29 


;     Specftfications  (No.  LS  354)  may  be  |  J*>bn  Hudspeth    Architect  with  n^- 
.       ,  !obtiint«d    upon    application    at    Room  !  P'^«  «'  ^^^^  ^  ^^th  St.  OaMand.    • 

SAN    FRANCISCO.  —  War    Assets    40^  of  the  office  of  the  District 


tions. 
203 


,,,     „  .  ^,                       ^  ,^       ;  office  upon  deposit  of  $10.  along  with    for  cleaning,  for„«t'_^"^„tllJfaLrch  29   Oakland.^  Cf»/o™i*- 
701     Haight;     owner.    Golden    hiHHor^o  «^* !_.: .r.,« 


DANIEL   READ. 
.Secretary. 


,  bidders  "info^riSon  a^d  form^  Bids  ,  to_^ priority  groups  and  ^«:V  f-P*  i  March  2L   1946 


Upholstering;     contraxjtor,     Byington  ;  ^^st  be  accompwSed  with  a  guaran-  '  erty  is  located  in  San  Francisco  and  | 
Mar.  13,  194$    Electric;  —  tee  in  5%  of  amount  of  bid.  'Mira  Loma.  J 


(Dally  Pacific  Builder) 


POSITION  WANTED 

"junior""  ESTIMATOR,  graduate 
Civil  Engineer,  Veteran;  age  29;  de- 
siree  poslUon  with   contractor    Re^jly 


(March  25.  1946)  1  Box  319,  c/o  Daily  Pacific  Builder. 


f 


i 


h 
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PLA4^S  and 
Speculations 


\\iMjdiand;  Selection  for  a  site 
for  installation  of  24  emergency 
housing  units  will  be  made  tomor- 
row, Mayor  H.  F.  Anderson  said 
today.  Units  will  arrive  here  with- 
in 35  to  60  days,  the  mayor  said. 
oOo 
Fort  Bragg:  Sam  Shafsky,  who 
lias  been  visiting  relatives  here, 
revealed  he  plans  to  build  a  half 
million  dollar  hotel  at  Kotzebue, 
Alaska. 

oOo 
Bakersfield:  Chester  James,  Kern 
county  planning  engineer,  outlined 
county  road  plans  last  night  to  a 
group  of  state  officials  and  inter- 
ested county  and  near  by  cities  offi- 
cials in  a  meeting  in  Weit's  hotel, 
Wasco. 

oOo 
Seaside:  Two  pre  -  fabricated 
homes  have  been  erected  by  local 
contractors  for  Charles  Hufford 
and  Charles  Bosso,  of  this  city. 
Both  are  houses  of  the  ranch  type 
and  cover  811  feet  of  floor  space. 
They  have  hardwood  floors,  can  be 
financed  by  FHA,  and  comply  with 
all  building  codes  of  the  city  and 
county. 

oOo 

San  Mat«o:  The  San  Mateo 
Times  has  received  a  permit  to 
construct  and  operate  a  standard 
radio  station,  which  will  operate 
on  1550  kilocycles  and  broadcast 
day  and  night.  Both  transmtting 
facilities  and  studios  will  be  lo- 
cated here. 

# 

Santa  Rosa  Meeting 

Id  Discuss  Plans  To 
Develop  Industries 

The  Santa  Rosa  hotel  will  be 
scene  of  a  discussion  Friday  aimed 
to  develop  ideas  for  publicizing 
opportunities  for  industrial  expan- 
sion in  northern  California. 

City  officials,  planning  and  in- 
dustrial engineers,  and  county  offi- 
cials, will  discuss  methods  of  co- 
ordinating material  for  presenta- 
tion to  prospective  investors  and 
new  industries,  Chairman  S.  R. 
Frizelle,  influstrial  committee  of 
the  State  Chamber  of  Commerce, 
announced. 


Jailu  Pacific  1 


>-•» 


LARGEST  CONSTRUCTION  DAILY  IN  THE  WEST 


•'  O'lnplcto 

Building  and 

Elngineenng 

Newt  Service 


Fifty-sixth  Year — VoL  56^No.  59 


New  Administration 
Districts  for  U.  S. 
Army  Engineers  Here 

As  a  part  of  the  general  read- 
justment of  the  Army  to  peacetime 
routine,  announcement  was  made 
to<lay  by  Col.  George  Mayo,  acting 
division  engineer,  of  a  change  in 
the  Army  Engineer  set-up  for  the 
eight    Western   states. 

Effective  Mar,  23,  the  present 
Pacific  division,  which,  during  the 
War,  administered  the  area  west 
of  the  Rockies  and  Alaska,  will  be 
split  to  form  the  South  Pacific 
division  with  headquarters  in  San 
Francisco,  and  the  North  Pacific 
division  with  headquarters  in 
Portland. 

The  South  Pacific  division  will 
comprise  the  San  Francisco,  Sac- 
ramento and  Los  Angeles  Engineer 
districts  and  will  be  under  the  com- 
mand of  Col.  E.  H.  Marks,  who  is 
expected  to  assume  his  duties  Apr. 
15. 

Brig.  Gen.  Philip  G.  Bruton,  who 
has  been  division  engineer  for  the 
past  year,  was  retired  on  Mar.  11. 

The  North  Pacific  division,  which 
will  comprise  the  Portland,  Seattle 
and  Alaska  Engineer  districts,  will 
be  under  the  command  of  Col. 
Theron   D.    Weaver. 

The  reassignment  of  divisions, 
Colonel  Mayo  stated,  is  in  con- 
formance with  the  status  of  En- 
gineer activities  before  the  War 
and  will  permit  closer  supervision 
of  the  large  peace-time  construc- 
tion projected  throughout  the  West 
in  flood  control  and  river  and  har- 
bor development. 

ir 

'QUAKE  DESIGN  CLASS 

A  class  in  "Earthquake  Resist- 
ant Design"  is  scheduled  to  begin 
April  5  at  7  p.  m.  in  the  Univer- 
sity Extension,  University  of  Cal- 
ifornia Berkeley  campus.  Cost  for 
the  15  lessons  is  |15.00. 


mm 


BIG     THREE?     NO! 
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Berkeley  Ardntect  s  Prize  Design 


PRICE  1 5  CENTS  PER  COPY 


SUMMERBELL  ROOF  STRUCTURES 

1746  Thirteenth  St.,  Oakland,  CaliK 


Whenever  our  International  Re- 
lations seem  about  to  bust  a  but- 
ton there  are  those  who  claim  it 
is  time  for  another  meeting  of  the 
Big  Three. 

•  •    • 
Shouldn't  we  take  another  look 

at  this? 

The  most  potent  member  of  the 
original  Big  Three  joined  his  An- 
cestors nearly  one  year  ago,  and 
another  member  has  been  voted 
out  of  office,  sic  gloria. 

•  •  •  ^ 
If  the  United  Nations  Organiza- 
tion is  to  be  successful  it  must 
be  given  authority — top  authority! 
Ekich  nation  must  yield  to  UNO  a 
part  of  its  soverignty  —  and  that 
combined  power  become  the  in- 
strument of  Organized  Reason 
through  which  Nations  live  in 
Peace. 

•  •    • 

The  wreck  of  the  League  of  Na- 
tions should  be  a  lesson  to  us.  With 
the  single  exception  of  Christian- 
ity, the  League  of  Nations  was 
Man's  broadest  attempt  at  World 
Peace — the  League  had  everything 
EXCEPT  sufficient  authority  and 
power  to  make  it  workl 

•  •    • 

When  international  strains  oc- 
cur, it  would  be  more  proper  for 
UNO  to  summon  the  Big  Three, 
the  little  three,  or  any  other  three 
and  talk  things  over. 

•  •    • 

If  UNO  is  to  work  it  cannot  be 
subservient  to  a  secret  meeting  by 
individuals  temporarily  holding  of- 
fice. We  are  hoping  that  UNO  is 
permanent,  for  the  world  and  for 
generations — and  not  for  just  short 
terms  of  office. 

•  •     • 

By  the  way,  aren't  some 
of  you  guys  holding  out  on 
the  Red  Cross?  The  drive 
is  behind.  Search  your  Con- 
science —  and  your  pockets 
for  a  few  extra  dollars. 


(Sketch  courtesy  Chicago  Tribune) 

ENTERED  IN  A  NATIONAL  CONTEST,  sponsored  by  the  Chicago 

Tribune,  this  design  of  a  home  adaptable  to  a   30-foot   lot  was  the 

entry  of  George  R.  Klinkhardt,   44   Eucalyptus  road,   Berkeley,    and 

won  him  a  prize  of  $1,000.    In  the  compact  design  are  two  bedrooms, 

large  living  room,  dining  room,  laundry,  garage,  kitchen,  bath,  extra 

lavatory,  plenty  of  closet  space,  and  large,  paved  patio.    A  play  lawn 

is  part  of  the  design,  and  a  space  large  enough  for  a  Victory  garden 

if   the  owner  is   agriculturally  inclined. 


From  San  Francisco 
Enterprise  10930 


From  other  exchanges 
TWinoaks  3622 
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BURKE  FORM  CLAMPS 


?mg» 


V 

BHAP    TIES  TIMBER    RINGS  CURING    COMPOUNr)  , 

EXPANSION   JOINT     COLUMN   CLAMPS  SCREED   SUPPORTS 

THREADED    RODS  REINFORCED    PAPER 

All  Types  of  Concrete  Construction  Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

780  Bryant  Street      -      San  Francisco  Phone  GArfield  8768 


ATTENTION,  HOME  BUILDERS 

LUMBER    SUPPLIER    AVAILABLE 
Can  produce  7C0  M   ft.  monthly.   No  priority  required.  Wholesale 
carload  quantities.  Salary  and  traveling  expenses  required.  Reply 
Box  326,  c/o  Daily  Pacific  Builder. 


Stonewall  Cement  Asbestos  Board 
Kimsul  Insulation  Blankets 

• 

540  Tenth  St.  MArket  6705  San  Francisco 

HARBOR  PLYWOOD  CORP.   OF  CALIFORNIA 


Steel  Cargo  Booms 
Declared  Surplus 

WASHINGTON,  D.  C.  —  Over 
$100,000  worth  of  new  and  used 
steel  cargo  booms,  ranging  in  ca- 
pacity from  four  to  30  tons,  have 
been  declared  surplus  by  the  Arm- 
ed Services  and  are  to  be  sold  at 
fixed  prices  substantially  under 
their  original  cost,  the  United 
States  Maritime  Commission  an- 
nounced today. 

The    booms,    constructed    under 
I  rigid    Government    standards,    are 
:  fabricated   in  a  steel  tubular  de- 
J  sign    with    proper    thickness    and 
diameter    pi'oportionate    to    appro- 
priate   length    and   load    capacity. 
'     The  booms  range  in  price  from 
$40  for  a  30-foot,  5-ton,  to  $80  for 
a    63-foot,    30-ton    capacity.     The 
booms,    located   on  both   the    East 
I  and  West  Coasts,  may  be  inspect- 
ed upon  application  to  the  Mate- 
rials Disposal  Section,  U.  S.  Mari- 
time  Commission,  Washington  25, 
D.  C,  or  the  Maritime  Settlement 
;  Section  office  at  14th  and  Frank- 
;iin  Streets,  Oakland  12. 

I    # 

!  REBER  PLAN  TALK 


Western  Pine  Price 
Upped  $4.titi 

Price  Administrator  Paul  Porter 
has  announced  an  average  sales 
price  increase  of  $4.60  per  thou- 
sand feet  of  western  pine  lumber 
and  comparable  increase  in  pine 
agricultural    containers. 

The  adjustment  will  cause  the 
following: 

(1)  Increase  price  of  shop  grades 
$6,70  per  thousand  feet  above  pres- 
ent level; 

(2)  Increase  price  of  dimension 
lumber  $3  per  thousand  feet; 

(3)  Increase  price  of  flooring, 
drop-siding  and  ceiling  an  average 
of  $9  per  thousand  feet. 


OPA  INCREASES  PRICE  OF 
HARDWOOD  FLOORING 


Increases  in  mill  ceiling  prices 
for  hardwood  flooring,  designed  to 
expand  flooring  production  for 
building,  have  been  announced  by 
the  Office  of  Price  Administration. 

The  increase  becomes  effective 
Mar,  29.  For  hard  maple,  tongued- 
and-grooved  stock,  25/32-inch  and 
thinner,  the  increase  is  9  per  cent; 
for  birch  and  maple  tongued-and- 
grooved  stock,  25/32-inch  and  thin- 
ner, 18  per  cent;  and  for  hard 
maple,  birch  and  beech  jointed 
stock,  26/32-inch  and  thinner  and 
all  stock  thicker  than  25/32-inch, 
five  per  cent. 

For  the  present,  the  increases 
may  be  passed  on  to  buyers  by 
distributors.  O.P.A.,  however,  said 
it  will  review  distributors'  margins 
j  to  determine  whether  they  are  in 
a  position  to  absorb  any  increase. 


Increased  Truck  Production  in  90  Days, 
Washington  Forecast,  as  Strike  Gloom  Lifts 

Special  rtou  the  DAiLf  Pacific     Bvillls  s   \V.\SHl.\GH.>N    BURt.\L 

1 

Quick  snap!>ack  in  production  of  motw  trucks  in  the  next  96 
days  was  being  forecast  in  Government  quarters  today  as  a  grsdaal 
dimination   of   labor    troubles,    parts   shortages,    pricing    snags    was 

Plagued  by  reduced  inventories 
of  raw  materials  resulting  from 
the  steel  strike,  and  accompany- 
ing interruptions  in  the  flow  of 
parts  from  suppliers  to  vehicle 
manufacturers,  motor  truck  pro- 
duction in  February  totaled  only 
28,692   units,   the    lowest   monthly 

I  total  since  Pearl  Harbor,  accord- 
ing to  the  Civilian  Production  Ad- 
ministration. 

This  compared  with  piostwar  peak 
of  54,684  units  produced  by  truck 
manufacturers    in   January. 

Ending  of  the  steel  strike  and 

i  resumption  of  steel  production  on 

!a  large  scale,  settlement  of  labor 

i  difficulties   at  a  number   of  parts 

.plants,  a  labor-managetnent  agree- 

I  ment  at  strike-bound  General  Mo- 

Itors,  and  improvement ,  in  the  sup- 

jply    situation    generally    all    are 

:  now   seen   as   factors    which   have 

'  removed    many    of   the    uncertain- 

tt;ies  in  motor  truck  production. 

I     Government     quartets,     usually 

I  more  conservative  thaiti  the  auto- 

;  motive  industry  in  estimating  fu- 

.  ture    production   trends,    this   week 

jwas  forecasting  that  truck  pro- 
duction in  March  would  total  56.- 

lOOO    units,    in    April    76,000    units, 

land  in  May  85,000  unijts. 

i     Attainment  of  a  production  rate 

;  of  85,000   units   in   May   would   be 

jthe  equivalent  of  1,200,000  units 
annually. 

j      In  the   peace-time   years   before 

I  the  war,  truck  production  usually 

j  totaled    around    500,000    units    an- 

;  nually. 

I     In   peacetime,   of   course,    truck 

I  production  was  gauged  to  the  num- 

jber  of  units  users  would  buy. 

]  Today,  a  different  situation  ex- 
lists  after  five  years  of  curtailed 

•'production.     "Unlimited",    is    the 

iway     Government     and     industry 


soucres  view  the  new  truck  mar- 
ket. 

To   remove    any   impediment    to 
production    that    may    have    been 
presented    by   pricing    procedures, 
the  Office  of  Price  Administration 
last    week    exempted    from    price 
control    truck    parts    sold    for   use- 
as  original  equipment  in  the  man- 
ufacture   of    trucks.     In    addition^. 
manufacturers  were  given  a  meth- 
od of  obtaining  adjustments,  where 
required,  in  the  ceiling  prices  for 
automotive     parts    for    repair    or 
replacement  use. 

# 

Sell  Surplus  Cast 
Iron  Soil  Pipe 

SrniAI      »B'>M     THK     I>AI|v    PACtflC 

Bt  iLPEts  \V.\SHIN(]TON   BIRE.XU 

A  sale  of  surplus  cast  iron  soil 
pipe  and  fittings — nation-wide  in 
scope — is  being  planned  by  War 
Assets  Administration  for  Mar.  2iK 
The  agency  has  on  hand  a  consid- 
erable supply  of  two-  to  15-inch 
standard.  Victory  and  extra  heavy 
soil  pipe,  and  this  material  is  to 
be  sold  locally  by  Regional  War 
Assets  offices  wherever  the  mate- 
rial now  is  on  hand. 

Sales  of  the  pipe  is  to  be  made 
simultaneously  on  Mar.  29  by  all 
Regional  offices  and  will  be  offered 
to  priority  claimants  and  commer- 
cial channels  at  the  same  time.  At 
each  Regional  office,  30  per  cent 
of  the  available  supply  is  to  be 
set  aside  for  sale  to  priority  claim- 
ants. The  minimum  lot  which  will 
be  sold  is  |500  to  wholesalers  and 
large  retailers,  and  $200  to  small 
retailers  and  priority  claimants. 


State  Civil  Service  Construction  Jobs  Open 

The  California  State  Personnel  Board  announces  that  the  fol- 
lowing positions  are  open,  and  that  examinations  will  be  conducted 
as  listed  below: 


Position 


Pay 


Exam. 
Date 


Fileon 
or  before 


Assistant  Bridge  Engineer.... 
Hy.  Equip.  Operm*or-Laborer 

Cement   Finisher   

Assistant  Civil  Engineer -. 

Senior  Engineering  Aid 

Structural  Engineering  Associates. 


.    $270 

170 
.prcvail.  rate 

270 

200 

355 


May  11 

May  11 

May   7 

May 

May 

May 

May 


Apr.  25 
Apr.  25 
Apr.  22 

Apr.  22 
Apr.  18 
Apr.  18 
Apr.  18 
Apr.  11 


Senior  Structural  Engineer 415 

Junior  Bridge  Engineer „ 220  Apr.  27 

Applications  shovild  be  filed  to  the  State  Personnel  Board,  1015 
"L"  Street,  Sacramento,  and  must  be  made  on  Form  660,  available 
from  the  board.    Veterans  get  preference. 


iRuiin  pnmTs 

are  Laboratory  Controlled 
to   Professional  Painters' 
High  Standards 

iRUJin  PRinr  compnnv 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
i  Phone:  BErkeley  3440 


'iiiu""^«iir 


■— aoi-* 


<$..'' 


S*':^i: 


sturjige 

INSULATldtl 


The  Civic  League  of  Improve- 
ment clubs  and  associations  board 
of  governors  will  meet  Thursday 
at  7:30  p.  m.  in  Mills  Tower,  220 
Bush  street,  to  discuss  the  pro- 
'  posed  Reber  plan  of  bay  develop- 
ment. 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Phone  Mission  1636  •  0755 


BETHLEHEM    PACIFIC 


COAST 


■Tl.*^* 


STEEL         CORPORATION 
G«neral   Offices:   San    Froncisco 


iiTttprii 


District  Offices:  S«aHl«,  Portland,  Lo»  Angeles,  Salt  Lake  City 

Sfee/  Hants  :  Seattle,  Sooth  San  Francisco,  Los  Angeles 

Fabricating  Works  .  South  San  Francisco,  Alameda,  Los  Angeles 

Mill  Depots  •  Seattle,  Portland    San  Francisco,  Los  Angeles 


FURNACES 
1^   SKYLiGHTS 
PATENT  FLUES 
SHEET  METAL  WORK 

YOUR  BEST  BET 
FOR  PROMPT,   EFnCIENT  SERVICE  IS 

ATLAS  HEATING 
VENTILATING  CO.,  Ltd. 


■* 


SAN  FRANCISCO 


OAKLAND  ^ 


,»»#^».»»»»;?-9-»j^»-!^  »»»»>♦  ^^m  y  »  y  ^^if.tf^ifjf^if,if.2f.j)^fj^ifjyj^j).jfjyj}^ 


PRI  on  IT  Its  NO 
LONGER  EMQUiniP 


CONVERT  TO 
FLUORESOIIT 


'\^wk  i0»m*^\^p^  Jc^fttm^  p^tfMlw 


Fluorescent  Products  Co 

■:"^  ;  ClPtN  GATE  AV-   .S  «"    W4  H'?-'»( 


Joliri  Cassaretto  Co. 

since  1886  •  -  and  Stil'    Active 

8U5LDLNG  MATERLVLS 

READY-MIX  CONCRETE  - 
OOCK -^A  NO-OP  AVFL-L?  Mr 
,r  MENT -PLASTER -MORTAR 
^CTAL    LATH-WOOD    LATM 

STUCCO-WiRE-NETTiNO 

SERVICE  UNEXCELLED 

SUKKFRS 
Phone     QArfleM    S7M 


•  Low  Tlternial  Conductivity 

•  Permanent  -  Firesaf e 

•  Not  Harmed  by  Moisture 


O  f  H  f  R 

riBfRGLAS 

USfS: 

SHIP  INSULATION 

riLTfR  CLOTMS 

HEAT  INSULATION 

SOUND  DEADENING 

ELECTRICAL  INSULATION 

FIRESAFE  FARRICS 

DUST  STOP  FILTERS 

LAMINATf  REINFCRCINC 


_J 


NOW  AVAILABLE  AT  TOUR 
INSUIATION   SUPPLY  HOUSE 

OP    CAll      .  . 


WESTERN  FIBERGLAS  SUPPLY,  LTD. 

DISTRIBUTORS     •     ENGINEERS     •     CONTRACTORS 
739  Bryant  Street  •  Slitter  5967  *  San  Francifco  7,  California 


Safety  FINLENITE  Tread 


ii  ,-■ 


Steps,  Noiings.   Platforms,  Siclev^aik    i:'>oxe» 

All   Type*  Grav   Iron   Castmgi 

SAN  FRANCISCO  IRON  FOUNDRY 

(SAJ*  FRANCISCO  IRON   WORKS  • 

260  TOWNSEND  STREET  -  Phone  DOajrl**  1176 


Sisalkraft  ReinforcecJ 
Builclirig  Paper 

FOR   CURING    AMO    PROTECTING    CONCRETE 

SHEATHtNG   AND   COVIRING    MATERIAL 

Toijgli  —  Waferptoof  ■— •  Wlndproof 

GLNN  carlp:  and  CO. 

20  POTREiO  AVf  UN.  54«0  SAN  FRANCISCO 


j^tririririr(r-irir^^^i:Tt'-'-'>-^i^izix-^-:r-ti 


JitfllTON 


Michel  &  Pfeffer 
Iron  Works,  Inc. 


PRODUCTS 


Tenth  and  Harrison  •  San  Francisco,  Californto 


METAL  TOILET 
PARTITIONS 

N0\)^  A\' AIL  ABLE 

SEND  IN   YOUR  INQUiRlES,,  MENTION   "I HEM  IN   \ 

YOUR  SPECIFICATIONS.  | 

I   PRICE  BUILDING  SPECIALTIES  CO.    | 

BUY  SANISTEEL  MADE  IN  SAN  FRANCISCO       | 
35  Gin>ert  St  ^^'  ^733   H 

., - — ™.™ — -—- i^iyi— 3 
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DAILY     PACIFIC    BUILDER 


TUESDAY.  MARCH  26.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(Ettabiiahed  1«»0) 
iMued  Every  M«mlno,  Exc«pt  Saturday,  Sunday  and   Lagal   Helldaya 


^^^Jl^^^^?  BUILDER  U  the  pioneer  conatnicUoD  dally  of  th« 
Pacttic  Coaat,  MaintakJing  a  complete  news  reporting  servlc« 
covering  all  pmicipal  building  and  engineering  project* ; 
consolidated  January  2,  1930.  with  Larsen'a  Advance 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral eireuJatlon  aa  defined  by  the  Superior 
Court  of  San  Francisco  County. 

m,f>,>  a*      «u     ««    SUBSCRIPTION   RATES: 

93.00  Dei  Month;  |30  per  Year  (Payable  In  Advance).  Slnole  Copy,  18« 

Entered  aa  Second-Class  matter  July  2Z.  1907.  at  the  post  office 
at  San  Francisco.  California,  under  the  Act  of  March   3,  1879 

PubUshed  by 
STARIC.RATH  PRIfmNG  &  PUBLISHING  CO.     '^^ 

Under  a  inanagement  ngrreement  with 

F.  W.  DODGE  CORPORATION,  Owner 

G.  E.  McGAVRAN,  EdiUir  j.  E.  0DGER8,  Advertising  Manager 

46S  Tenth  St,  San  Francisco  3  TdL:  MArket  7110 


725  "J"  Street 
Remodel     interior     and     exterior     of 

present  three-story  building. 
Owner — Jones    and    Brand   and   Hul- 
•  lin.   Inc. 
Architect  —  Herbert     E.     Goodpastor. 

Mitau    Bldg.,    Sacramento. 
Contractor— H.     W.    Robertson,    2817 

T  St,  Sacramento. 
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3/26/46 

CONTRACT   AWARDED 

STORE    BLJ>G.  Cost,    JIOO.OUO 

SACRAMENTO,  Sacramento  Co.,  Cal. 

21st  and  J  Streets. 
Construction    of    two-story,    concrete 

and  frame    building    (80x80-ft.) 
Owner — Haven    Saw    and    Tool    Co., 

950  E   14th   St..   Oakland. 
Architects — Elliott     J.     Adams,     1153 

SwaJiston     Drive     and     Arthur     R. 

Doggart.    2789    Riverside   Dr.,    Sac- 
ramento. 
Contractor— H.    W.    Robertson,    2917 

T  St.,  Sacramento. 


9 


BUILDING  SECTION 


NEWS  INDEX 

For   convenient   reference, 

news 

reports  In  this  section  are  ( 

slassl- 

fied  as  follows: 

Commercial   Bidgs.  ._    ... 

1-  B 

Educational  BIdgs.  

.     9-10 

HospiUls    _.    „   _ 

11 

Industrial    Bldg*.    „. 

12-13 

Public   Buildings  

14-17 

Religious    Buildings   

18-19 

SoclaJ,  Recreational  BMgs. 

20-21 

Residential    Buildings   „ 

22-26 

Transportation   BIdgs. 

2/ 

Miscellaneous  Bidgs.  .      

28-30 

1.8__COMMERCL\L  BLDGS. 


•• 
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3/26/46 

CONTRACT   AWARDED 

STORE    BUILDING  Cost.    $75,000 

OAKLAND.  Alameda  County,  Calif. 
Broderick  St. 

Construction  of  reinforced  concrete 
store  building. 

Owner — Norman  Ogllare,  c/o  archi- 
tect. 

Architects — Miller  &  Wamecke,  Fi- 
nancial Center  Bldg.,   Oakland. 

Contractor — Empire  Construction  Co., 
Ltd.,  344  Harriet  St.,  San  Fran- 
cisco. ,-. 


tion  roof,  plate  glass  windows. 
Owner — J.  R.  Payne  Co. 

Architect— Clarence  Caulklns,  Rosen-  |  approved    the    preliminary    plans   for 
berg  Bldg..  Santa  Rosa. 


3/26/46 

PRELIMINARY 

PLANS    COMPLETED 

SCHOOL. 

LAKE   COUNTY,   Calif. 

Construction  of  1-story  wood  frame 
school  building,  plaster  exterior,  3 
classrooms  and   office. 

Owner — Bums  Valley  School  District 
Lake  County. 

Architect — Clarence  Caulklns,  Rosen- 
berg Bldg..   Santa  Rosa.  * 
The  State  Board  of  Education  has 


the  above  construction. 


3/26/46  ••     6 

PREPARING  WORKING 

DRAWINGS 

RESTAURANT         Est.   Cost.   $18,000 

WILLOWS,  Glenn  County,  Calif.  In- 
tersection comer  of  Westlo  and 
Tehama  Sts. 

Construction  of  one-story  frame  and 
stucco  restaurant  building. 

Owner — Lei  Jung,  c/o  architect 

Architect  —  Francis    Lai    Chlnn, 
Washington  St.,  San  Francisco. 


622 


3 
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3/26/46 

PLANNED  " 

STORAGE  PLANT  Est.  Cost.  $40,000  | 
RENO.  Washoe  County,  Calif.  1256-64  | 

S.  Virginia  St  j 

Construction   of  2-story  cold  storage 

locker  plant,  second  story  to  con-  j 

tain  apartments.  j 

Owner— G.    L.    Siri,    427    Ryland    St.,  ; 

Reno.  i 

Contractor — G.  Panicari,  1040  Lander  ) 

St..  Reno. 
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BOND    ELECTION 

SCHOOL    ADDITIONS 

Approximate  Cost,  $600,000 

TRACY,   San    Joaquin   County,  Calif. 

Tracy  Union  High  School. 
(1>  new  wing  of  4  classrooms,  (2) 
new  homemaking  wing  and  class- 
rooms, (3)  remodel  existing  gym- 
nasium into  temporary  cafeteria, 
(4)  new  grj'ninasium  for  boys  and 
girls,  (5)  entrance  foyers  and  dress- 
rooms  for  boys  and  girls,  (6)  alter 
existing  auditorium  into  library,  (7) 
new  auditorium  service  yards  and 
pave  forecourts,  (.8)  modem  swim- 
ming pool,  (9)  pave  game  courts 
north  of  gymnasium,  (10a)  ap- 
proach road  and  park  area  adja- 
cent to  auditorium,  (10b)  covered 
corridors  from  present  building  to 
new  units,  (11)  purchase  new  equip- 
ment, (12)  modernize  and  alter  parts 

i     of  old  building. 

I  Owner — Tracy     Union     High     School 

j     District  Tracy. 

I  Architect — Ernest    J.    Kump  Co.,    251 

'     Kearny  St.,  San  Francisco, 
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PREPARING   WORKING  j 

DRAWINGS  I 

CHURCH  Cost.    $30,000' 

BURLINGAME,   San  Mateo  Co.,  CW.  I 
Comer   Channing   and    Burlingame  ' 
Avenue. 
Construction  of  frame  church  build- 
ing to  seat  225  persons. 
Owner — American   Lutheran   Church. 
Architect — Alfred     W,     Johnson,     681 
Market     St.,    San     Francisco.  , 


Engineering  Section 
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DRIVE   INAUGURATED 
SCHOOL  ADDITION 

Estimated  Coht  $45,000-$50,000 
HOLLISTER,  San  Benito  Co.,  Calif. 
Construction   of  additions  to   Sacred 
Heart  School,  including  two  class- 
rooms, principal's  office,  rest  room 
and    extension    of    toilet    facilities, 
an  assembly  room  and  kitchen. 
Owner — Sacred    Heart    School,    Rev. 
Patrick  O'Reilly,    pastor,    Hollister. 
Architects — Fred  L  Svvartz  and  Wm. 
G.  Hyberg.  Rowell  Bldg.,  Fresno. 
A  drive  to  raise  funds  was  inaugu- 
rated this  month  and  bids  will  prob- 
ably be  asked  during  June. 


NEWS  INDEX 

For  conventent   reference,    newt 

reports  in  this  section  are  classi- 

fied as  follows: 

Water  Supply  and  Sewage 

Disposal   Plants                    31 

•32 

Bridges    ..._ _ 

33 

Dams.   Reservoirs  and 

Dredging  _ _... 

34 

Docks,  Piers  &  Harbors — 

3b 

Parks,   Airports   and 

Playgrounds    

36 

Railroads,  Subways  and 

Tunnels   _ 

37 

Electric  Lighting  and 

Transmission    Lines 

38 

Spwers                                    .  .  . 

SS 

Streets   and    Highways 

40 

Gas,    Water   and    Oil    Pipe 

Lines  - —    -     . 

41 

31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 
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I  BIDS  WANTED 

STOCKTON,  San  Joaquin  Co.,  Calif. 

I  — UnUl  May  1,  2  P.  M.,  bids  will  be  i 
received   by   tlie  Delta  Farms  Recla-  j 
mation    District    No.    2024     (Orwood 
Tract),  22  W.  Weber  Ave.,  Stockton, 


20  21— SOCIAL  AND 
RECREATIONAL  BLDGS. 
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HEATING.   AIR  CONDITIONING 
BIDS     POSTPONED     FEW     DAYS- 
NO    DATE    SET    AS   YET 

THEATER 

SACRAMENTO.  Sacramento  Co..  Cal.    f^r^consUucUon'oTrcomJlere^dP^'^ 

K  Street  bet  12th  and  Igth  Streets.  <  pumping  plant  havinj  a  vertical 

Heating  and  air  conditioning  in  con-  :     .        propeller  pump  connected   to   a 

nection  with    Studio  Theater,   now    vertical  electric  motor.  The  pump  is 

under   construction.  ^o  have  a  capacity  of  approximately 

Owne^Leonard    Giordana  ^,14500    gallons    per    minute   against    a 

Architect  -  Leonard   F^  btarks.   416  ,  ^^^^j  dynatnic  head  of  23  feet 

Native    Sons'    Bldg      Sacramento.  speciiications  obtaii 

General  Contractor-Central  Califor-  ,  j^/^,     ^^^^^    engineer. 

nit  Constr.   Co.,  Inc.,   116  Erie   St.,  '  &  « 

San  Francisco. 


$0.2875.  (2)  $0J»75,  (3)  $0.03,  (4)  $0.25; 
total,  $464,500. 

CS«neifal  Construction  Co.,  Seattle, 
(1)  $0.20.  (2)  $0.75.  (3)  $0.05,  (4)  $0.22; 
total,  $$66,000. 

J.  A.  Terteling  &  Sons,  Inc.,  Boise, 
Idaho,  ID  $0.14,  (2)  $0.84,  (3)  $0.03,  (4) 
$0.47;  total,  $667,600. 

Peter  Kiewit  Sons  Co.,  Seattle,  (1) 
$0.23,  (2)  $0.85,  (3)  $0.02,  (4)  $0.31; 
total,  $t75,000. 

Math^w  S.  Ross,  Los  Angeles,  (1) 
$0.22.  ('2>  $1.06.  (3)  $0.04,  U)  $0.14; 
total.  $tr80,400. 

McLajughlin,  Inc.,  and  Union  Con- 
structldn  Co.,  Inc.,  Great  Falls,  Mont, 
(1)  $0.26,  (2)  $0.95,  (3)  $0.05,  (4)  $0J2; 
total,  $919,000. 

Guy  )F.  Atkinson  Co.,  Portlsmd.  (1) 
$0.25,  a>  $0.90,  U)  $0,036,  U)  $0.36; 
total,  $*42,600. 

McNutt  Bros.,  Eugene,  Ore.,  (1) 
$0.30,  (|2)  $0.89,  (3)  $0.03,  (4)  $0.18; 
total;  $869,600. 

F.  R.  Hewitt  Co.,  Spokane,  (1)  $0.20, 
(2>  $1.42,  c3)  $0.02,  U)  $0.15;  total, 
;^69,800| 

Fiorltjo  Bros.,  Seattle,  (1)  $0.25,  (2) 
$1.25,  (31)  $0.02,  (4)  $0.12 ;  total,  $888,000. 

Axel  Osberg  and  Colonial  Construc- 
tion C0|,  Spokane,   (1)  $0.23,   (2)  $L25, 


(3>  $0.04,  (4)  $0.23;  total,  $889,000. 

Nat  McDougal  Co..  Portland,  Ore. 
(1>  $0.30,  {2>  $1.50,  (3)  $0.03,  (4)  $0.50; 
total,  $1,173,000. 


34 


3/26/46  • 

LOW    BIDDERS 

ALTUS  PROJ.,  Okla.  —  Stebblns 
Constr.  Co.,  Tulsa,  at  $185,712  sub- 
mitted low  bid  to  U.  S.  Bureau  of 
Reclamation,  Altus.  Oklahoma,  im- 
der  Spec.  1179  for  the  construction 
of  earthwork  and  structures,  station 
1  plus  00  to  station  590  plus  36,  west 
canal,  Altus  Project,  Okla.  Work  is 
situated  north  and  west  of  Blair 
Okla. 

Second  and  third  low  bids  follow: 

James  &  Phelps  Constr.  Co..  Okla- 
homa City.  $193,363. 

Morrison  -  Knudsen.     Boise,     Idaho 
$205,2e9.2& 


•  • 
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CONTRACT    AWARDED 

CENTRAL  VALLEY  PROJECT, 
California.  —  American  Bridge  Ca. 
Denver,  Colo.,  at  $217,872,  awarded 
contract  by  the  Bureau  of  Reclama- 
tion, Denver,  under  Spec.  1145  for 
four  50x50  ft.  regulating  gates  for 
installation   in   the   spillway  at   Kes- 


Speciiications  obtainable  from  L.  B. 

109    EI  Weber 
Ave.,   Stockton,   upon  deposit  of  $10. 


The  architect  is  receiving  the  heat-  ] 

ing    and    air    conditioning    bids.  '      _        DDirirTQ 

Bid    opening   date    postponed    from  i  «$«>"— lJlvLLIv*t.iD 
March  25,  1:30  P.  M. 


PLANS  ON  FILE 

The    following    list    of    plans    and    specifications    for    construction 

projects  are  now  available  for  inspection   at  the  office  of  DAILY 

PACIFIC   BUILDER.  465  Tenth   Street,   San    Francisco. 

Work                                                          Location                  Bid  Opening  Date 

Clayton   and   Yg^nacio   Canals 

Specification    No.    1188                             Central  Valley  Project                    3-27 

Stilling  Basin 

Spec.  1X78                                                      Central  Valley  Project                     4-  8 

1                                                                      _^^^ 
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SUB-CONTRACTS  AWARDED 

RETAIL  STORE        Est  Cost,  $25,000 

SAN  JOSE.  Santa  Clara  Co.,  Calif. 
S.  Second  St. 

Construction  of  one-story  reinforced 
concrete  Firestone  agency  building 
(40x100),  steel  beams,  cement  floor, 
plate  glass  front. 

Owner— F.  L.  Hubbard,  c/o  architect 

Architects — Kress  &  Gibson,  515  First 
National  Bank  Bldg.,  San  Jose. 

Contractor — McDonald.  Young  &  Nel- 
son. 127  Montgomery  St.,  San  Fran- 
cisco. 

Roofing — Hayden  Roofing  Co.,  755 
Lenzen  Ave..  San  Jose. 

Electric  Wiring— Roy  M.  Butcher,  510 
San  Fernando,  San  Jose. 

Glass— Le  Deit  Bros.,  301  W.  Santa 
Clara,  San  Jose. 

Miscellaneous  Iron  and  Steel — Fair 
Manufacturing  Co.,  617  BryantSt, 
San  FranelMdk  ^^"V'l^ 

Mill  Work  —  Pacific  Manufacturing 
Co.,  2610  The  Alameda.  San  Jose. 

Painting— Humphrey  &  Huber.  201  S. 
Market  St.  San  Jose. 

Reinforcing  Steel— San  Jose  Steel  Co.. 
Inc.,  1344  The  Alameda.  San  Jose. 
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PLANNED 

^Y3^?.^^'^./PPJ''''V.^°^V  ^^'^''     The  school  district  will  vote  April  '  mento. 
OAKLAND.   Alameda   County,   Calif.  ■  jg   on    a   proposal   to   issue   bonds  In 

Broadway  between  30th  and  Haw-  '  f     *' 

thome  Sts. 
Construction   of   11   office  structures 


I  the   amount   of   $600,000,   proceeds   of 
j  which    will    be   used    to    finance   the 


on   the   same   number   of   adjoining  ;  ^°"^*"^*=^^°"-  ^ 

auto  sales   lots   to  form  a   central ' .        

auto   mart    for    lease    to    different  i  || HOSPITALS 


dealers. 
Owner — Forman  Motor  Co.  and  Con 


••     11-22 


nell  Motors  Co..  30th  and  Broadway,  [  preparing  PLANS 
Oakland.  ^     tt  ,  „,„- I  SANITARIUM  HOTEL 

Contractor-Arthur    S.    Holmes.    2169  ■  CALISTOGA,  Napa  County,  Calif. 
San  Jose  Ave.,  Alameda.  i  construction  of  five-story  reinforced 

The  entire  area  will  be  graded  and  j     concrete   sanitarium    hotel  to   con- 
surfaced  and  each  lot  will  be  fenced,  i 
Work  is  expected  to  get  under  way  ! 
by  May  1,  with  completion  scheduled  i 
for  early  In  June.  ' 
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SUB-CONTRACTS  AWARDED 

COMMERCIAL  BLDG.     Cost,  $18,000 

SAN  BRUNO.  San  Mateo  Co.,  Calif. 
487  San  Mateo  Ave. 

Construction  of  one-story  frame  and 
stucco  building  (Irregular  80x55x75 
ft.)-to  contain  three  stores. 

Owner  and  Builder — Frank  A.  Poirier, 
443  San  Mateo  Ave.,  San  Bruno. 

Plans  by  Merr>'man  &  Lane,  asso- 
ciate design^ers,  443  San  Mateo  Ave., 
San  Bruno. 

Roofing — San  Bruno  Roofing  Co.,  459 
Milton  Ave.,  San  Bruno. 

Plumbing  and  Radiant  Heat— Harry 
Lee  Co.,  216  California  Dr.,  Burlin- 
game. 

Electric  Wiring  — Dlngman  Electric 
Service.  323  Woodside  Rd.,  Red- 
wood City. 

Sheet  Metal— San  Carlos  Sheet  Metal 
Co..  676  El  Camino  Real,  San  Carlos. 

Glass — Crowe  Glass  Co.,  675  CrOlden 
Gate  Ave.,  San  Francisco. 

Brick  and  Stone  Work— Wallace  Oh- 
ran,  905  North  St,  Belmont 

Crading— McCue.  Millbrae. 

Foundations  and  Concrete  —  Henry 
Triano,  32  Lucerne  Ave.,  Redwood 
City. 

Lumber— San  Bruno  Lumber  Co.,  588 
Mastick  Ave..  San  Bruno. 

Mill  Work— A.  L  Stockton.  Daly  City. 

Hardware — San  Bruno  Hardware  Co.. 
650  San  Mateo  Ave..  San  Bruno. 

Painting— Russell  A.  Lang,  512  Elm 
Ave.,  San  Bruno. 

Lathing  and  Plastering — John  Brug- 
ger.  141  San  Benito  Ave.,  Lomlta 
Park,   San   Bruno. 
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BIDS  WANTED— TO  CLOSE 

MARCH  30,4  P.  M. 

WAREHOUSE 

SANTA  ROSA.  Sonoma  Co.,  Calif. 
Mendocino  Ave.  and  Santa  Rosa 

Construction  of  one-story  wood  frame 
warehouse  and  showroom  building 
(50x100  ft),  concrete  floor,  composi- 
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NOW  TAKING   BIDS 

LINDSEY.      Tulare      Co..      Calif.— 
Architects  Russell  &  Samaniego,  3275 
Wilshire    Blvd.,    Los    Angelea,    have 
completed  plans  and  are  taking  bids 
for  the  construction  of  a  store  build- 
ing at  Lindsey.  Calif  .for  the  Orange  I  o^'™.!^^;-;";';^' hughes,  o^w-^ers  of 
Belt  Supply  Co.  It  wll    cover  aii  area  I     dance's  Sanitarium  Ind  Mud  Baths, 
60x100    feet ;    Latisteel    precast    wall  ;     Lincoln  St    Callstoga 
sections,    composition    roofing,    steel ,  ^^^j^j^^^^  _  ^^^^jj^^^    Sawyer.    Oak- 
sash,   cement  floors,   plate  glass  and  !     i^^^^ 
toilets.  ! ! 


tain  80  rooms  and  private  baths, 
spacious  lobbies  on  each  floor,  mod- 
ern cafe  and  coffee  shop,  beauty 
salon,  barber  shop  and  game  rooms, 
solarium  and  roof  garden  on  roof; 
each  room  will  have  individual  bal- 
cony 4x12  ft,  and  the  second  floor 
of  the  building  will  house  a  com- 
pletely modem  bathhouse  with  ele- 
vator service ;  the  building  will  be 
soundproofed,  air-conditioned  and 
wired  for  radio  in  every  room 


Following   contractors   have   taken  '  3/26/46  ••     33 

out  plans:  BIDS  WANTED  I 

Walter  M.  Dunphv  Sheet  Metal  \  PLU&LA.S  COUNTY,  Calif.  —  UnUl  i 
Products,  3136-40  Folsom  Blvd.,  Sac-  j  April  24,  2  P.  M.,  bids  will  be  re-  { 
ramento.  j  ceived  by  the  State  Division  of  High-  i 

M.  R.  Carpenter,  907  Front  Street,    ways,   G.    T.    McCoy,    state   highway 
Sacramento.  j  engineer.  Public  Works  Bldg.,  Sacra- 

Luppen  &  Hawley,  Inc.,  3126  J  St.,  '  mento,  for  construction  of  a  steel  I 
Sacramento.  :  girder     bridge     with     concrete     deck  { 

Wagner  Sheet  Metal  Works,  2217  ^  across  Hamilton  Branch  between  Big  ' 
Broadway.     Sacramento.  j  Meadows    Dam    and    Lassen    County 

J.  N.  Blair  Co.,  217  N  16th  Street,  ,  line  in  Plumas  County. 
Sacramento.  The  work  involves : 

Al    Schoen,    2604    16th    St,    Sacra- j  (1)  remove  existing  bridge; 

(2)  310  cu.  yds.  structural  excavation;  ' 

(3)  668  lin.  ft  timber  bridge  rail;  ! 
3/26/46  ••  21  j  (4>  565  cu.  yds.  class  A  portland  ce-  ! 
BIDS  WANTED                                          j         ment  concrete;  ; 

Near  SAN  DIEGO.  LONG  BEACH,  (5)  295,000  lbs.  fumish  structural  j 
DAGGETT.      BAKERSFIELD      and  steel;  { 

FRESNO.    Calif.— Until    April    9,    10    (6)  295,000  lbs.  erect  structural  steel;  j 
A.   M.,   bids  will  be   received   by  the    (7)  81,000  lbs.  furnish  bar  reinforcing 
Civil      Aeronautics      Administration, !         steel ; 

1500   4th   St.,   Santa   Monica,   for   the  1  (8)  81,000   lbs.    place    bar  reinforcing 
construction   of  radio   range  stations  ;         steel ; 

near  San  Diego,  Long  Beach   (Hunt-  '  (9)  miscellaneous  items  of  work, 
ington   Beach).   Daggett,  Bakersfield  j     Specifications   obtainable  from  the 
and  Fresno.  Calif.  above  office. 

The    work    in    general    consists    of  !  

fencing  the  site,   construction   of  an  1 

access  driveway,  erecting  a  16x28-f t  }  —       -^  ^  »«»     nr-or-nv/^mc    •_ 

sectional  steel  frame  building  on  con-  |  34 DAM*.  RESERVOIRS  & 

Crete    foundation,    erecting    a    30-ft !                               DR££)GING 
steel  tower  with  35-ft.  diameter  coun-  i 


SUB -BIDS  Wanted 


General  contractors  desiring  sub-bids  on  any  job  are  invited  to  make  known 
their   requirements   In   this   column.    There    Is    no   charge   for  this   service. 


N.  Rothman  Factory,  South  San  Francisco;   Bids  open  March  26,  2  P.  M. 
R.  A^  Cullen,   478  Jackson    St,   San    Francisco    (SUtter   1951). 
Carrieo  &  GauUer,  365  Ocean  Ave.,  San  Francisco    (JUniper  4-80S1) 
MacDonald,  Young  &  Nelson,  127  Montgomery  St.  S.  F.    (SUtter  8296) 
Transwestem  Constr.  Co.,  Rm.  825.  Klalto  Bldg.,  S.  F.   (DOuglas  8708) 
Rademann-Guisto.   40  Rlngold   St .   San   Francisco    (MArket   8151) 
Peter  Kiewit  Sons'   Co.   442  Post  St.  San   Francisco    (EXbrook  8786) 
Empire  Constr.  Co..  344  Harriet  St.  San  Francisco   (HEmlock  3400) 
M.  A  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (EXbrook  7624) 
M.  J.|  King,  Inc.,  231  Franklin  St,  San  Francisco  (UNderhlll  8209) 
ErbeAtraut   &  Summers.   446   Sixth   St,   San   Francisco    (MArket   8310) 

Warehouse   and   Office,    Firebrick   Supply,   18th    and    Indiana    Streets,    San 
Francisco;    Bids  open    March  27,  3:00   P.   M. 
A.   J.  Hopper  Co.,   243   Langton   St,   San   Francisco    (MArket   7070) 
M.  J.   King,  Ina,  231   Franklin  St,   San   Francisco   (UNderhUl  8200) 

Office  «nd   Lab.  Bldg.  and   Industrial   Relations  Bldg.,  California  Research 
Corp..   Richmond;    Bids  open   April   12 
E.   S.   McKlttrlck   Co.,   6J0   16th    Street.   Oakland    (TWin   Oaks   6070) 
Swln«rton  &  Walberg  Co.,  225  Bush  St,  San  Francisco  (GArfleld  2980) 
Barrett  &   Hilp.   918  Harrison   Street.    San   Francisco    (DOuglas   0700). 
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CONTRACT   AWARDED 

BANK  Contract  Price,  $52,521 


12-1 3— INDUSTRIAL 
BUILOINOS 
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EAST  SALINAS,  Monterey  Co.,  Calif.  ;  3/26/46 

Alisal  St  TO  START  CONSTRUCTION 

Construction  of  one-story  reinforced  ,  ALTER  BUILDING  Cost  $90,000 

concrete  bank  building.  ,  OAKLAND.    Alameda   County,    Calif. 

Owner  —  Monterey    County    Trust    &       2743  San  Pablo  Ave. 

Savings  Bank,  Alisal  Branch.  ;  Alterations  to  dairy  building. 

Architect — Chas.    E.    Butner,    7  Win-  j  Owner — Borden's  Dairy  Delivery  Co., 

ham  St.,  Salinas.  j     2743  San  Pablo  Ave.,  Oakland. 

Contractor— Stolte,  Inc.,  8451  San  Le-  •  Contractor — C.   H.    Thrams,    1100   6th 

andro  St.,  Oakland.  Ave..  Oakland. 

Complete  bids  were:  i  

Stolte.  Inc.,  $51,865,  (1)  deduct  $128, 
(2)  add  $108,  (3)  add  $676. 

Lloyd  V.  Hampshire,  Salinas,  $62.- 

966.  (1)  deduct  $107,  (2)  add  $200,  (3)  13/26/46  15 

no  change.  PLANNED 

^  ^/'''^'l.^^^fA^^JfS9t  m'T;i«J)  I  CHAMBER  OF  COMMERCE 
deduct  $123,  (2)  add  $124.   (3)  deduct  j  jj^^WARD.   Alameda  County.  Calif. 

*^^,-^r  «.  ,       o   w  ,^r.rw«.    /IN  .s      '     C  St  between  Castro  and  Main  Sts. 

..  ^  '^/iS^"".^^'  ¥i^o«^  ^.?;^'  l^^  ^^'  ^Constniction  of  chamber  of  commerce 
duct  $107,  (2)  add  $267,  (3)  no  change.  ;     building  (100x60  ft.). 

,.     ^  '  Owner — Hayward  Chambmer  of  Com- 


14-17— PUBLIC  BLDGS. 


merce,  738  Castro  St.,  Hayward. 


3/26/46 

CONTRACT   AWARDED  

REMODEL  BUILDING  Cost,  $235,000  '  3/26/46 

SAN  FRANCISCO.  115  Battery  St      jbidS    WANTED— TO 

Interior   and    exterior   remodeling   of|App||_i    2P    m 


••     15 

BE    OPENED 


six-story  and  basement  warehouse  '  PAINTING    ETC 

and    garag     converting   it    to    four   gAN  FRANCISCO.  Old  Mint  building. 

floors  of  offics  and  three  floors  of  |  interior      painting     and     refinishing 

garage,    two    new     elevators,    new  1     floors 

heating  system,  etc.  I  Owner-Federal  Works  Agency.  Pub- 

Owner- Robert:  Dollar  Co.,  Dollar:  lie  Buildings  Administrltion.  office 
A     It?"    *         ■»,  «^     -n,  »,.  ^,  I      of   the   district  engineer,    838   U.    S. 

Architects  -  Meyer    &    Evers.     Kohl       Appraiser's  Bldg.,  San  Francisco. 

Bldg.  c.    1      _x         a     .^  ,^         •     Plans  and  specifications  obtainable 

Contractor -Swinerton    &    Walberg. !  from  the  above  office  of  the  district 


225  Bush  St 
Elevators — Otis  Elevator  Co.,  1  Beach 
Street 


engineer. 


9-1 0— EDUCATIONAL 
BUILDINGS 


18-19--RELIGIOUS  BLDGS. 
BUILDiNGS 


1 3/26/46 
.PRELIMINARY 


6     19 


3/26/46  • 

CONTRACT    AWARDED 
REMODEL  BLDG. 
SACRAMENTO,  Sacrtunento  Co.,  Cal. 


PLANS    COMPLETED 


*  I  CHURCH 
i  RICHMOND,  Contra   Costa  Co..   Cal. 
SW  comer  of  37th   St  and  Roose- 
velt Avenue. 
Construction  of  church  building. 
Owner — St   Edmund's  Episcopal   Ch., 
10th    St    and    Barrett    Ave.,    Rich- 
mond, Rev.  J.   S.  Droen,   paptm- 


terpoise,  and  a  12x12  antenna  shelter  |  3/25/40 

on  top  and  Incidental  work.  Proposal    qqiviplETE  BIDS 

No.  6-46-200.  ' 
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COLUMBIA      BASIN       PROJECT, 
'Washington. — As  previously  reported, 
_  'Morrison -Knudsen  Co.,  Inc.,  603  Hoge 
I  Bldg.,  Seattle,  Wash.,  at  $619,000,  sub- 
jmitted   low  bid  to   the  U.   S.   Bureau 
j  of  Reclamation,  Coulee  Dam,  Wa.sh., 
—  I  under  Spec.  1187  for  the  construction 
24  !  of  earthwork,  main  canal,  station  751 
plus  94  to  station  1100  plus  90.8,  Co- 


22-2e— RESIDENT141 
BUILDINGS 

3/26/46 

SUB-CONTRACTS  AWARDED 

RESIDENCE  Cost,  $10,000  i  lumbia    Basin    Project    Washington. 

PIEDMONT,  Alameda  County,  Calif,  j  The  work  is  situated   in  vicinity   of 

Hazel  Lane.  Stratford  and  Adrian,  Wash. 

Construction  of  one-story  single-fam-       The  work  involves : 

ily  dwelling   (five  rooms),   tar  and    (1)  1.700,000  cu.  yds.  common  excava- 

gravel    and    shingle    roof,    wooden  tion  for  canal ; 

exterior,    steel   .sash,   tile  bath  and  1(2)  340,000  cu.  yds.  rock  do; 

kitchen,    panel    heating   and   warm  !  (3)  100.000  sta.  cu.  yds.  overhaul; 

air  heating.  1(4)  300.000   cu.   yds.   compacting   em- 

Owner  —  Frederick    H.    Relmers,    233  j         bankments. 

Post  St,  San  Francisco.  I     Complete  bids  follow: 


Architect— Frederick  H.  Relmers,  233 

Post  St.,  San  Francisco. 
Contractor— G.    W.    Williams    Co.,    10 

California  Dr.,  Burlingame. 
Plumbing— Scott   Co.,   243  Minna   St, 

San  Francisco  3. 
Heating— Aladdin  Heating  Corp.,  2222 

San  Pablo  Ave.,  Oakland. 
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3/26/46  ' 

PROCEED  ORDER 

DWELLING  UNITS  Cost.  $36,048 

WOODLAND,  Yolo  County,  Calif. 
Construction    of    24   family   dwelling 
units,     Calif.     V-4455;     completion 
May  24. 
Owner — Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg..  San 
Francisco. 
Contractor— M  &  K.  Corp..  200  Finan- 
cial Center  Bldg..  San  Francisco. 
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3/26/46  ' 

PROCEED    ORDER 

DWELLING  UNITS  Cost  $21,028 

LOVELOCK,   Pershing  County,   Nev. 

Construction  of  14  family  dwelling 
units,  Nev.  V-26186;  completion 
May  14. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— M.  &  K.  Corp.,  200  Finan- 
cial Center  Bldg..  San  Francisco. 


Morrison -Knudsen  Co.,  Inc.,  Seattle, 
(1)  $0.15,  (2)  $0.85,  (3)  $0.03.  (4)  $0.24; 
total,  $619,000. 

Marshall  &  Haas,  San  Mateo.  (1) 
$0.12,  (2)  $0.90,  (3)  $0.05,  (4)  $0.40; 
total.  $635,000.  , 

M.  E.  Nelson  Construction  Co.. 
Ephrata,  Wash.,  (1)  $0.20,  (2)  $0.80. 
(3)  $0.02.  (4)  $0.15;  total,  $659,000. 

K.  L.  Goulter  &  Co.,  Seattle,  Wash.. 
(1)  $0.21,  (2)  $0.70,  (3)  $0.02,  (4)  $0.22; 
total,  $663,000. 

N    Florito   Co.,  Seattle,  Wash.,    (1) 


FOR  SALE 
REDWOOD  SHAKES 

^-in.  to  1'/2-in.  thick  x  24-in.  long 

HAND    SPLIT    RESAWN 

Reply  Box  325A.  c/o 

Daily  Pacific  Builder 


AMPLE  STOCKS  FOR  SPEEDY  DELIVERY- 

Bm^fe  CM  &Ji/iame  Plaied 

I  Frank  Athbx,  Monogmg  Porfn^r 

I  70  Of  shy  St.     *      mArkef  1230 

NATIONAL    STEEL    FABRICATORS 

{formmriy  Mafionof  OmtnmtOti  Iron  A  Bronxe  Co.; 


h3   ML    MdMiM^r  V^l\iVj|lZ/ 

STEELTUBE  CONSTRUCTION  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 


]     666  Harmon  St. 


DO  55^.1 


San  Francbc* 


•• 
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3/26/46 

PROCEED   ORDER 

DWELLING  UNITS         Price.  $30,040 

WINNEMUCCA,  Humboldt  County. 
Nev. 

Construction  of  20  family  dwelling 
units,  Nev.  V-26185;  completion 
May  20.  \ 

Owner — Federal  Public  Housing  Au-  1 
thority.  Humboldt  Bank  Bldg.,  San  I 
Francisco.  j 

Contractor— M  &  KL  Corp.,  200  Flnan-  ' 
pial  Center  Bldg.,  San  Frsuicisco.      | 


WANTED 

FOR  SALE  .  FOR  RENT 


USED  EQUIPMENT 


6 

AMERSTON  &  GREEN  LUMBER  60. 

WhoIcuJe  and 
LUMBER      TIMBERS 

Jobbinf   Yards 

TIES  •  FIR  -  KT:DW00D 

PONDEROSA 

■■■  SUGAR  PINE                           j 

9*r.    Francisco 

Oak  lard                           ' 

1800 

ARMY   STREET 

2001     LIVINGSTON     STREET 

AT  water   1300 

KE'.IOQ    4-ia84                       \ 

FOR  SALE 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  83 1 7  1 335  SIXTH  ST.,  Berkdey  2,  Culiff . 


STEEL  SASH 

HESlDiNflAL    CASEMENTS 

FOR  ALL  TYPES  OF  DWELLINGS 

1500  UNITS  OF  STOCK  SIZES 

NEW  AND  IN  PERFECT  CONDITION 


Available  Immediafely 


STMON  BROS. 

1435  MARKET  STREET      SAN  FRANCISCO.  3 

T»/«pftoii«  HEmlock  0441 


i  NEW  &   RECONDfnONED 
DIMENSION  LUMBER 

j  TIMBERS,    wallboards.    plambing, 
j  pipe,  millwork.  and  other   buildmj? 
I  material.    SALE  PRICES.    Large 
I  stocks  of  *'hard  to  get"  items. 
I  Wire,  write,  or  'phone 

I   CLEVELAND   WRECKING   CO. 
2900  "rtiird  St.      -      VAlencia  4977 

I  FOR    SALE 

I      TRAII^R— 14-ft    X     7-ft.     portable 
•Field  Office. 

j      TWO    BUILT-IN   DRAFTING   TA- 
'BLES. 

;     BUILT-IN  DESK, 
j      LARGE    FLUORESCENT     FDC- 
I TURES. 

1     Comar   Engineering    Co.,    Ill    New  ; 
Montgomen,-    St     Phone    YXlcon    1925.  j 

FOR  RENT 


•  LLTMBER  handling  EQUIP- 
MENT:  CA'IRIERS.  STACKERS. 
TRUCKS.  Call  Mac.  Pacific  Carriers. 
Oakland.    KE  4-1651.  

!  WANTED 


RAILROAD  SPIKE  MAULS, 
TRACK  SHOVELS  and  other  TRACK 
TOOLS,  new  or  second-hand  CaO 
TRinidad  178»  (to  4/1/46) 


WAR  SURPLUS 

JUST  RELEASED  FOR 

CIVILIAN  USE 

* 

new  ^.inch  12.-gause  stea  pipe 

20-foot  lengths  with 
quk:k  coupungs 

suimble  for  high  or  low  pressure 
permanent  or  portable  unes 

priced  right-^immediate  oelfvery 


For  Full  Information  Contact  Your  Nearest  Oeater 
PACIFIC  PIPE  COMPANY 

Sob  Fr«ici«««  or  0«llaad 

DULIEW  STEEL  PRODUCTS.  INC. 

S#4TTl9   flBfl    Los   iMmSWS 

MORSE  RROS.  MACHINERY 


^tlrt' 


Tl fElSDAY,,  MARCH  26,  1946 

" ■■.■■■■.■■ 


D  A  !  I  Y 


P  A  CIFIC     BUILDER 


ADVANCE  CONSTRUCTION  REPORTS 


PAGE  3 


vi^'n^^^^'  ,K«J^»f"  Division,  Central    Rd.  West.  Los  Angeles,  submitted  the 


Valley   Project,   f.o.b.    shipping  point 
and/or  Redding,  ^'f    s    h 


•• 
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common    excavation 


rock  do; 
compacting 


embank- 


3/26/46 

BIDS    POSTPONED 

CENTRAL  VALLEY  PROJECT. 
California.— Until  April  10.  10  A,  M.. 
bids  will  be  received  by  Bureau  of 
Reclamation.  Walker  R.  Young,  chief 
engineer.  Friant.  Calif.,  under  Spec 
1181  for  construction  of  earthwork, 
^al  lining  and  structures.  Kings 
Klver  wasteway  and  Kings  River 
siphon  station  1591  plus  66.15  to  sta- 
tion 1647  plus  75,  Friant-Kem  Canal, 
Friant  Division,  Central  Valley  Proj- 
ect The  work  is  situated  approxi- 
mately 18  miles  east  of  Fresno 
*u^^^  principal  Items  of  work  and 
the  estimated  quantities  involved 
*r«  as  follows : 

(1)  237,500    c.y. 
for  canal ; 

(2)  193,000  c.v. 

(3)  5,500    c.y" 
ment.s ; 

(4)  40,000  c.y.  common  excavation 
for  wa.steway  channel; 

(5)  100  c.y.  rock  do; 

(6)  35,000  c.y.  common  excavation 
for  struc.   except  siphon   barrel- 

(7)  300  c.y.   rock  do; 

(8)  200.000  c.y.  common  excav.  for 
siphon  barrel  bet  Sta.  1596  plus 
88.9  and  1627  plus  41.36; 

(9)  100  c.y.   rock  do; 

(10)  trimming  6.100  s.y.  earth  foun- 
dations for  concrete   lining- 

(11)  preparing  16,000  s.y.  of  rock  do; 

(12)  16.300  c.y.   backfill  about  struc; 

(13)  122.000  cy.  backfill  about  siphon 
barrel ; 

(14)  6.200  c.y.  compacting  backfill 
ab«ut  structures; 

(15)  8.100    cy.    riprap; 

(18)  constructing   285  c.y.   filter; 

(17)  constnicting  1.250  l.f.  of  feeder 
dram; 

(18)  constructing  1.150  l.f.  of  6-lnch 
dla.  tile  drains  with  uncemcnt- 
ed  Joints; 

(19)  4140  c.y.  concrete  in  struc.  ex- 
cept paving; 

(20)  21,600  cy.  concrete  In  siphon 
barrel; 

(21)  185  c.y.  concrete  in  struc.  paving; 

(22)  2.070  c.y.  concrete  in  canal  lin- 
ing; 

(23)  placing  9,994.000  lbs.  reinf.  bars; 

(24)  placing  785  s.f.  elastic  Joint- 
filler  material; 

(25)  placing  280  l.f.  rubber  water 
stops ; 

(26)  installing  360  l.f.  clay  pipe  in 
filters; 

(27)  installing  8.700  lbs.  of  cast  Iron 
pipe  in  filters; 

(28)  laying  66  l.f.  12-in.  diam.  ce- 
ment-asbestos pipe; 

(29)  erecting  250.000  lbs.  structural 
steel  in  highway  bridge; 

(30)  placing  79.500  lbs.  of  metal  water 
.stop  in  joints: 

(31)  erecting  11  M  ft  b.m.  timber 
in    railings; 

(32)  installing  61,000  lbs.  radial  gates; 

(33)  installing  42.200  lbs.  radial-gate 
hoists  and  operating  and  con- 
trol mechanisms ; 

(34)  Installing  10,930  lbs.  cylinder 
gate,  gate  frames  and  hoist; 

(35)  installing  11.900  lbs.  of  misc. 
metal  work; 

(36)  installing  125  cwt  of  bit.  ma- 
terial in  float  drums ; 

(37)  Installing  1.400  l.f.  of  electrical 
conduits ; 

(38)  installing  550  lbs.  of  electrical 
conductors  and  ground  wires; 

(39)  installing  600  lbs.  electrical  ap- 
paratus ; 

(40)  constructing  0.75  mile  barbed 
wire  right-of-way  fence; 

(41)  constructing  0.20  mile  of  comb, 
barbed  -  wire  and  woven  -  wire 
right-of-way  fence; 

(42)  constructing   two   cattle  guards. 
Copies   of   the  standard  forms  and 

of  the  epeclfications  may  b©  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation :  Walker 
R.  Young,  Chief  Engineer,  U.  S. 
Cu»tomhouse,  Denver  2.  Colo. ;  R,  L. 
Boke,  Regional  Director,  Old  Post 
Office  Bldg,  7th  and  K  Sts..  Sacra- 
ram«nto  14.  Calif.;  R.  K.  Durant, 
Acting  Construction  Eng^ineer.  Friant 
Calif.,  and  Michael  W.  Straus.  Com- 
missioner, Bureau  of  Reclamaton, 
Washington  25.  D.  C.  Prospective 
bidders  desiring  to  visit  the  site  of 
the  work  should  communicate  with 
the    Acting    Construction    Engineer. 

No    charge    to    prospective    bidders 
for  copies   of   the   specifications   and 
and    drawings;    to    others,    $2.50    per 
copy,   not  returnable. 
3/26/46  ••     34 

LOW    BIDDERS 

PIEDMONT   Mo.— The  Mittr>-  Bros. 
ronstnirtmn   Co..   4801  San  Fernando 


low  bid  to  the  U.  S.  Engineer  Office. 
Col.  Roy  D.  Burdick,  district  engi- 
neer, Little  Rock,  Ark.,  March  22.  for 
constructing  an  earthfill  dam  involv- 
ing  about   4,400,000   cu.    yds.    of    em- 


bankment and  600,000  cu.  yds.  of  spill-  |  eley. 


Baker  Corfu. 

R.  M.  Taylor,  Box  207.  Cottonwood. 
George   E.    Murray,    1702   E.    Mari- 
posa  Rd..    Stockton. 
William  A.  Smith  Co. 
F.  E.  Young,  599  Colusa  Ave..  Berk- 


(31)  70    l.f.    salvage    existing    78-in 
CMP  culvert; 

(32)  70  Lf.   re-lay  salvaged   do- 

(33)  3    each    cast    steel    frames    and 
covers  for  drop  inlets • 

(34)  3.000    8.y. 
road ; 
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way  excavation  for  the  Clearwater 
dam  on  the  Black  River,  7  miles 
southeast  of  Piednmot,  Mo.;  Invita- 
tion No.  46-39. 

The  three  low  bids  were: 

Mittry  Bros.  Construction  Co..  $3,- 
415.000.* 

Peter  Kiewit  Sons  Co.  and  Morrl- 
son-Knudsen  Co.,  Inc..  $4,181,310. 

Brown  &  Root,  Inc..  and  Martin 
Wunderlich,  $^1,472,920. 


3/26/46  •     • 

NOTICE  OF  SALE 

SAN    FRANCISCO.— Until    April    4, 

,  10   A.    M.    bids    will    be    received    by 

r.hHta,.o*  '^^®   Navy  Material    Redistribution   & 

oDUteratmg     existing   Disposal    Office,    785    Market    Street 

under    Sales    No.    B-331-46,    for    sale 


lof  lumber  located  at  Naval  Ammuni- 
tion  Depot.   Hawthorne,   Nevada. 


3/26/46  ••     34 

LOW   BIDDERS 

OWYHEE  PROJE'-T.  Oregon-Idaho    eley. 
— Morrison-Knudsen   Co..   Inc..   Boise, 
Idaho,  at  $248,290,  submitted  low  bid 
to  the  U.  S.  Bureau  of  Reclamation. 
Boise,    Idaho,    under    Spec.    1213    for 
the   construction   of   earthwork,   con-  i 
Crete   wasteway   sections   and    struc-  ! 
tures.  the  Fletcher  Gulch  wasteway,  i 
Mitchell      Butte      Division,      Owyhee  i 
Project  Oregon -Idaho.    The   work   is  i 
situated  about  10  miles  southwest  of  I 
Ny.s.sa,  Ore.  i 

Second  and  third  low  bids  follow:      ' 
McLaughlin  Construction  Co..  Red-  ! 
mond.  Ore..  $249,655. 

Henry    L.    Horn.    Caldwell,    Idaho, 
$277,000. 


J.  E.  Reeves,  Box  1072,  Sacramento.  !  (ff)  remove  existing  bridge; 

J.  E.  Johnson.  i  ^3«'  ™.»f.«^-  i^^ms  of  wort 

Peter    Sorensen,    927    Arguello    St.  i     Specifications   obtainable  f 

i  Redwood  City.  above   office.    13/26/46  •     .     42 

1     Walsh  &  Pacretti.  !o/o^/.o  !  NOTICE  OF  SALE 

R.    A.    Parish.    50    Hawthorne    St,  ,3/26/*6     ^  ^___  •    40       SAN   FRANCISCO.— UnUl  April  9, 

I  San  Francisco.  i     V^e    a  C-rJ^f^c  r-r^rr-Krr,,^  ■'^   ^-    ^-    ^^'^^   "^"^   ^^    received    by 

,      Mark  C.  Walker,  412  First  National  I    ,^S  ANGELES  ^OUNTY.  Calif.—   the  Navy  Material   Redistribution   & 

Bank  Bldg.  Santa  Ana.  i  ^'^H     fu    \»:     t  :^   a  '  ^'^^  will  be  Disposal    Office.    785    Market    Street 

!     A.    H.    Famularo.    2740   W.   1st   St.    Ef«^^^  ,^>_^^^il°^^^g^les  County  under    Sales    No.    B-336-46    for    sale 

i  Santa  Ana.  ;  Board    ot    Supervisors.    oOl    Hall    of  --i     baker     mixers,     slicing    machine. 

W.  H.  Brown.  1123  Clora  Place.  El    Records.   Los  Angeles,  for  the  grad-  coffee   makers,    etc.    located   at   2144 


Monte  '  *°S.  paving  and  otherwise  improving  ,  Clement  Ave.,   Alameda 

J.  Henry  Harris,  2657  9th  St,  Berk-  '  J^Lr?   ''l'!:H^i^;n  J^rfl^l^!,  ^^?.^  ' 
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Central  Ave.  and  along  Central  Ave.   3/26/46 

Geore-e  R.  Stacv   1021  H  St     Sacra-  .between   148th  and  149  th   Sts.,  west    BIDS   POSTPONED 
mento  '  "^  Compton,  a  total  distance  of  2000.     MISSOURI  BASIN   PROJ..  Wyo.- 

T.  Henderson,  407  S.  Pine  St.  San    ^i"-  "l^f,^  contract  No.  582;  75  days    Until    Apipl^  4._2    P.    M.    (postponed 
Gabriel. 

W.  H.  Danough. 

W.   A.  Davis  Jr. 

Del  R.  Beebe. 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 
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3/26/46 

BIDS  WANTED 

EUGENE,     Ore.— Until    April    1,    3 
P.    M..    bids   will    be   received    by  the 


:  for  completion.  ;  f rom    March    25).    bids    will    be    re- 

!  ceived  by  the  U.   S.   Bureau  of  Rec- 

13726/46  ••     40   lamation,    Denver,    under    Spec.    1199 

;  BIDS  WANTED  for    furnishing    and     delivering    fob 

SISKIYOU  COUNTY.  Calif.— Until ;  cars  at  the  shipping  point  or  fob 
;  April  17,  2  P.  M..  bids  will  be  re-  cars  at  Emery  Siding.  Wyo.,  or  Sho- 
;  ceived  by  the  State  Division  of  High-    shone,  Wyo.,  electrical  equipment  for 

ways,  G.  T.  McCoy,  state  highway  the  Boysen  Construction  Substation. 
j  engineer,  Public  Works  Bldg..  Sacra-  Boystn  Unit  Wyo..  Missouri  Basin 
.  mento.  for  about  31.7  miles  applying  Project 

seal  coat  between  Cougar  suid  Dorris,  ;      No  charge  for  copies  of  the   spec- 

jifications    to    prospective    bona    fide 


for  substations.  Colorado-Big  Thomp- 
son Project.  Colorado.  All  of  the  ap- 
paratus will  be  installed  by  the  gov- 
ernment No  charge  for  copies  of  the 
specifications  to  prospective  bona  fide 
bidders;  to  others,  $1.75,  hot  return- 
able. 
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3/26/46 

BIOS  WANTED 

SAN  FRANCISCO.— UnUl  April  8, 
2  P.  M,  bids  will  be  received  by  the 
U.  S.  Department  of  Agriculture,  For- 
est Ser\'ice.  447  Sansome  St,  San 
Francisco  11,  under  Bid  No.  395  for 
jack   and  bumper   Jack,    f.o.b. 
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3/26/46 

CONTRACTS  AWARDED 

SAN  FRANCISCO.— General  Elec- 
tric Co.  and  John  A.  Roebling's  Sons 
Co.  awarded  contracts  by  the  Pur- 
chaser of  Supplies,  270  City  Hall, 
under  Bid  No.  3499  for  furnishing 
and  delivering  armature  and  field 
coils  for  the  Municipal  Railway. 


screw 


Redding. 
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3/26/46 

BIDS  WANTED 

PASADENA,  Los  Angeles  Co.,  CaU 
—Until  April  29.  11  A.  M.,  bids  will 
be  received  by  the  city  clerk.  City 
of  Pasadena.  City  Hall,,  Pasadena, 
for  furnishing  under  Sp^c.  LD  46-1 
the  following: 

(1)  3    200-kva..    single-phase,    power 
transformers ; 

(2)  1    6000-k\'a.     three-phase,    power 

transformer.  1 


3/26/46  41 

CONTRACTS  AWARDED 

SHOSHONE  PROJECT.   Wyoming. 

Listed  belo^\-  are  the  contract* 
awarded  to  the  General  Electric  Cto., 
Denver,  Colo.,  by  the  Bureau  of  Bec- 
lamation.  purchasing  agent,  Room  418 
U.  S.  Custom  Bldg.,  Denver,  iinder 
Spec.  1139  for  furnishing  and  deliver- 
ing f.o.b.  cars  at  the  shipping  point 
or  f.o.b.  cars  at  Thermopolls,  Wyo., 
at  the  option  of  the  bidder,  for  trans- 
formers, distribution  t>-pe  lightning 
arresters,  etc. 

Sched.  No.  1,  items  1  and  2.  $8340; 
$90. 

Sched.  Nos.  3  and  5.  $1520.66;  $613,32. 


(Continued  on  Page  Four) 


Siskiyou  County 

The  work  involves:  !  bidders;  to  others,"  $1.25,  not  retum- 

(1)  4100  tons  screenings  seal  coat;        ;  able.     For    particulars,    address     the 
1  Department  of  Commerce,  CAA"^  Box    (2)  340  tons  liquid  asphalt  SC-6  seal    Bureau   of   Reclamation,   Denver. 

3/26/46  84  !  3224,  Seattle  14,  Wash.,  under  Pro.  No.  I         coat  '  

CONTRACT   AWARDED  17-46-289  for  constructing  instrument       Specifications   obtainable  from  the   3/26/46  •     •    42 

CANTON,  Blaine  Co.,  Okla.— C.  F.  '  landing    system,     approach     lighting  above  office.  BIDS  WANTED 


Lytle  Co.,  Sioux  City.  Iowa,  and  Amis  ;  lane  and  VHF  radio  range  near  Eu- 

Constructlon     Co.,     Oklahoma     City,    gene    Ore 

Okla.,  at  $5,192,623,  awarded  contract  ' 

by  the  U.  S.  District  Engineer  Office. 

P.  O.  Box  61.  Tulsa.  Okla,  (joint  bid). 

for  the  construction  of  spillway  and 
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3/26/46  • 

BIDS  WANTED 
BILLINGS.    Mont.— Until   April   15. 
completion  of  embankment  at  Canton  ,  3  p.  m.,  bids  will  be  received  by  the 
Dam  on  the  North  Canadian  River  In  '  Department  of  Commerce,  CAA.  Box 
Blaine  County,  about  two  miles  north   3224,    Seattle   14.   Wash.,    under   For. 


,      ODAIR.   Wash.— Until   Apr.   5,  2 
40 '  M..    bids    will    be    received    by   the 


P. 
3/26/46  •*     40   M-.    bids    will    be    received    by   the    U. 

BIDS  WANTED  S.    Bureau   of   Reclamation.   Denver, 

LOS  ANGELES.  Calif.— Until  April   under   Inv.   F-38.496-A,   for   piles   fob 


of   Canton.   Okla.   The  bids   were 
ceived  February  7. 


re- 
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3/26/46 

CONTRACT   AWARDED 

WISTER,  Okla.— Groves,  Lundin  & 
Co.,  908  Wesley  Temple  Bldg.,  Minne- 
apolis 4,  Minn.,  at  $4,016,727.  awarded 
contract  by  the  U.  S.  District  Engi- 
neer Office.  P.  O.  Box  61,  Tulsa,  Okla., 
for  the  construction  of  the  Wister 
dam  on  the  Poteau  River,  near  Wis- 
ter. Okla. ;  announcement  46-4.  The 
work  will  consist  of  a  rolled  earth  ! 
fill  dam  with  reinforced  concrete  j 
spillway.  The  work  will  also  include  1 
construction  of  temporary  frame  ! 
buildings  for  use  by  the  government  i 
during  the  construction  work;  800 
days  for  completion. 


shipping  point  and/or  Odair.  Wash. 
Columbia  Basin  machine  shop. 

NOTICE   OF  SALE 

FORT  MASON,  Calif.— UnUl  April 
17,  9:15  A.  M.,   bids  will  be  received 
by    the  U.    S.    Maritime  Commission, 
Washington,    D.    C,    for    sale    of    17 
liquid  cargo  barges  of  steel  construc- 
tion (declared  surplus  by  the  Army). 
All    of   the    barges    are    located    at 
gg  ■         Specifications  obtainable  from  the    Fort    Mason,    Calif.    The    barges    are 
I  office    of    State    Highway    Engineer,    112    ft.    long  and.    while  of   knocked- 
( Public  Works  Bldg..  Sacramento.  down    construction,    the    barges    are 

(lljo    i  !  assembled    and    afloat.    CJovemment 

Caiif    Naval  Auxiliary  Air  Station!  j [  ;'T^^^i'°"?^o*^««?f^  ^,°^°'''i=r.S^?; 

,  Con.struction      of      outdoor      gunnery  j  ^^_^J^^  WATER  AND  OIL '  HKO-m^BK^-3?6^''BKO- 37rBk^^^^ 


7-46-292  for  construction  of  instru- 
ment land  ng  system  and  approach 
lighting  lane  tsar  Billings.  Mont. 

Specification.<<  obtainable   from   the 
above  office. 


??/26/46  •' 

PROJECT   CANCELLED 
OUTDOOR  GUNNERY  RANGE 
CTROWS    LANDING.    Stanislaus 


18,  2  P.  M..  bids  will  be  received  by 
the  State  Division  of  Highways.  G.  T. 
McCoy,  state  highway  engineer.  State 
Bldg,  Los  Angeles,  for  about  1.9 
miles  furnishing  and  installing  chain- 
link  fence  on  Ramona  Freeway  be- 
tween Macy  St  and  Indiana  St  in 
the  City  of  Los  Angeles.  j 

The  work  involves:  \ 

(1)  16,000  lin.  ft  chain-link  fence; 

(2)  5  each  walk  gates. 


range,   involving   construction    ...    „  ^ 
wood   frame   towers   with   enclosed  : 

house    on    top,    one    approximately    

48   ft.    hiph    and    17    ft    square    at  1 3/26/46 


PIPE  LINES 


•• 
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3/26/46  ••     34 

PROSPECTIVE  BIDDERS 

GRASS  VALLEY.  Nevada  Co.. 
Calif.  —  The  following  contractors 
have  taken  out  plans  for  construc- 
tion   of   D-S   canal   extension,    clear- 


base,   and   the  other  two  each   ap-lBIDS  WANTED 

proximately  25  ft.  high  and  8  ft  |  HILLSBORO,  Ore.— Until  April  11, 
square  at  base;  paving  of  f iring  ,  g  P.  M.,  bids  will  be  received  by  the 
nlatfomws  and  walks,  and  construe-  Killsboro  Utilities  Commission.  Hills- 
tion  of  bullet  stop,  all  with  the  nee-    boro.    Ore.,    for  furnishing   and    con- 

essar^-  earthwork,  paving  concrete  jstructing  10.5  miles  18-in.  pipe  to  re-    ^;,"""':L"'"'^*"'^,t;'"ii"«^J:  """™ 
construction,      miscellaneous      steel  '  place  existing  12-in.  mains ;  esUmated    Commerce  Bldg.  Washmgton  25.  D.  C, 

-      -  '  ^  Assistant    Pacific    Coast    Director, 

Cabrillo    Theater    Bldg..    S«in    Pedro, 
Calif. 


379.  BKO-380.  BKO-381.  BKO-382. 
BKO-383.  BKO-385.  BKO-386.  BKO- 
387.  BKO-388  and   BKO-389. 

Prospective  bidders  may  obtain 
copies  of  the  Invitation  to  bid  No. 
150  upon  application  to  the  officials 
li.sted  below: 

Director.  Division  of  Small  Vessel 
Procurement  and  Disposal.  Room  4701 


ing  and  earthwork,  about  three  miles  'Owner  —  Public  Works  Department, 
east  of  Grass  Valley,  for  which  bids  \  12th  Naval  District,  1182  Market  St., 
will  be   opened   April   1,   2   P.   M.   by  j      San  Francisco. 


and    iron    work,    roofing  and    sheet    cost  $275,000. 

metal  work,  carpentrv  and  joinery.  !     Specifications  obtainable  from  City 
elazlng.  hardware  and  field  paint-    Engineer  J.  W.  Barney  upon  deposit 

of  $25. 


Ing.  Spec.  No.  17507.  NOy  13346. 


the  Nevada  Irrigation  District.  Grass 

Valley.    Plans    by    Consulting    Engi- 

!  neers    Blackie   &  Wood.    544    Market 

I  St..  San  Frajicisco. 

j      Wixson  &  Crowe,  Box  799.  Redding. 

C.  M.  Syar,  Box  1431,  Vallejo. 
i      Draper  &  Adams,   315  Walnut   St, 
Red  Bluff. 
George  F.  Grant.  Visalla. 
Nevada     Construction     Co., 
Nev. 
C.    Dudley    De    Velblss, 


Bids  received  February  26  were  re- 
jected and  project  cancelled.  Charles 
E.  Wait,  San  Francisco,  at  $26,545, 
.submitted  the  previous  low  bid. 


3/26/46 

AWARD  RECOMMENDED 

PORTLAND,  Ore.— Ford  &  Walters, 


Assistant  Deputy  Administrator  for 
:  the   Pacific  Area.   220   Bush  St.,   San 
„  '  Francisco  4.  Calif. 

I     Acting  Director,  North  Pacific  Di- 
vision, 1488  Dexter  Horton  Bldg.,  Se- 


1043   E.   90th    St.    Seattle,   Wash.,   at  *^JJ^  J'  ^ash 

$108,915,   submitted   the  low  bid  and       ^°"     Representative. 


S8 


i  recommended  for  award  of 
1  by  the  Maplewood  Water  District 
i  6810  SW.  52nd  St.,  Portland,  Ore., 
'  March  13,  for  the  construction  of 
j  water    mains    in    the    above   named 


contract  l^^^S'   Portland  4.  Ore. 


3/26/46 

BIDS  WANTED 

1      SAN  BRUNO.  San  Mateo  Co..  Calif.  ;  ^ater  district,  southwest  of  the  City 

Reno.  ;  -Until  April  9,  2  P.  M..  bids  will  be  j  ^^  Portland,  Ore.  Plans  were  prepared 

received  by  the  U.  S.  Engineer  Office,    j^y   <-,    j.     Carter,   civil  engineer,    822 

Eastshore  ;  74  New  Montgomery   St.,   San   Fran-    gpalding  Bldg.  Portland,  Ore. 


601     Porter 
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I  Cisco,    under   Job    No.    6163-3,    Serial 


and  Huntington  Ave..  Richmond.  ,  ,       ,       ^     ^ 

A.   R.    McEwen,    Box    1017,    Sacra-    No.  04-203-46-11,  for  grassing  for  dust 
juento.  i  control,  San  Francisco  Municipal  Alr- 

Chittenden   &   Chittenden,  Box  246,  j  port,  San  Bruno. 
Auburn.  I     The  work  Involves : 

E.  E.  Lowell,  Box  148,  Vallejo.  j  (1)  110  acres  grassing;  _ 

Michael  O'Hair,  Box  278.  Colusa.        1(2)85    M    gallons    authorized    addi- ;  3/26/46  ••     41 

Barney  H.  Stoutenberg,  Hawthorne.  I  tional  application  of  water.  !bidS  HELD  UNDER  ADVISEMENT 

Nev.  I      Specifications   obtainable  from   the        sHARP    PARK.     San     Mateo    Co.. 


The  three  low  bids  submitted  were: 
Ford   &  Walters.  $108,915. 
Eugene  Ruedy.  Portland.  $109,975. 
Thorbum  &  Logozo,  Seattle,  Wash., 
$110,119. 


M.    J.   Ruddy   &  Son.   922   Jay   St,  1  above  office 
Modesto.  I 

Andrew  Bryne.  Nevada  City.  i 

D.  Gerald  Bing.  2440  Marshall  Way, 
Sacramento. 

J.  P.  Breen.  Box  183.  Sacramento. 

George  F.  French.  Box  307.  Stock- 
ton. 

Fred  W.  Kocider,  Colusa. 

Miles  &  Bailey. 

S.  A.  Marshall,  2653  13th  St..  Sacra- 
mento 


38 — ELECTI«C   LIGHTING 

[^5MISSION  L 
EQIJH*MENT 


3/26/46 

BIDS   WANTED 

PARKER  DAM  PROJECT.— Until 
April  8.  2  P.  M,  bids  will  be  received 
by  the  Bureau  of  Reclamation.  Den- 
ver. Colo.,  for  furnishing  and  deliver- 
ing f.o.b.  shipping  point  or  f.o.b.  Earp. 
Calif.,  the  electrical  equipment  listed 
below  for  the  Parker  230-kw.  trans- 
mission line;  Invitation  7257-A. 

The  quantities  involved  are : 
Schedule  No.  1 

(1)  31,680  lin.  ft  (6  miles)  steel 
reinforced,  bare  aluminum  stranded 
conductor,  having  a  cross -sectional 
area  of  795,000  circular  mils  and  an 
effective  copper  equivalent  cross- 
sectional  area  of  500,000  circular  mils. 

(2)  18  compression  connectors  suit- 


5.7  MILES  GRAINING,  SAN  BERNARDINO  COUNTY 


SAN  BERNARDINO  COUNTY, 
Calif. — As  previously  reported.  Matich 
Bros..  Box  390.  Colton.  at  $478,203.75, 
submitted  low  bid  to  the  State  Divi- 
sion of  Highways,  G.  T.  McCoy,  state 
highway  engineer.  State  Bldg..  Los 
Angeles,  for  about  5.7  miles  of  grad- 
ing and  paving  with  portland  cement 
concrete  and  constructing  reinforced 
concrete  bridge  between  Vineyard 
Ave.  and  Etiwanda  Ave,,  San  Ber- 
nardino County. 

Work  involves : 

(1)  165  cy.   remove  confcrete; 

(2)  298  sta.  clear  and  griibb; 

(3)  31,000  cy.   rdwy.   ex<!a,v. ; 

(4)  186,000    s.y.     compact     ortg^al 
ground; 

(5)  2.350  «.y.  struc.  excav.; 

(6)  3,900  c.y.  ditch  and  channel  do; 

(7)  94,000  sta.   yds.   overhaul; 

(8)  153.000  c.y.   impnirted  borrow; 

(9)  develop   water  supply  and  fur- 
nish water  equipment; 

(10)  7,960   M.    gals,    apply    water; 

(11)  298   sta.  finish   rdwyl.; 

(12)  80.500  sq.  yds.  subgrade  treat- 
ment; 

(13)  690  tons  liq.  asph.  |RC-3  or  -3 
subgrade    treatment ; 

(14)  45  tons  asph.  emulsioin  seal  coat; 

(15)  430  tons  screenings  Seal  coat; 

(16)  210  tons  liq.  asph.  SC-S  or  -4 
service  highway  bit.  surf,  treat- 
ment; 

(17)  42.000  sq.  yds.  prepare,  mix  and 
shape  surf.,  service  highway  bit 
surf,  treatment; 

(18)  9,5(X)  tons  min.  agg,  plant  mix 
surfacing ; 

(19)  470  tons  pave,  asph,  plant  mix 
surfacing ; 

(20)  2  tons  asph.  paint  binder; 

(21)  260  l.f.  raised  bars  plant  mix 
surfacing ; 

(22)  18.200  cy.  Class  B  portland  ce- 
ment cone  pave.; 

(23)  12,0(X)   each   tie   bolt  assemblies; 

(24)  263   Lf.   timber   bridgte    railing; 

(25)  1.505  c.y.  Class  A  portland  ce- 
ment  cone   structures ; 


(26)  485   Lf.   concrete   bridge   railing; 

(27)  392.000    lbs.    furnish    bar    relnf. 
Bteel; 

(28)  292,000    lbs.    place    do; 

(29)  280  lbs.  misc.   iron  and  steel; 
(20)  2,144  Lf.  furnish  concrete  piles; 

(31)  79  each  drive  do; 

(32)  375  l.f.  furnish   steel  pilee; 

(33)  18  each  drive  do; 

(34)  38  cy.  Class  A  Portland  cement 
concrete  curbs ; 

(35)  350  each   curb   dowels; 

(36)  82    each    monuments ; 

(37)  63    each    culvert    markers    and 
project  markers ; 

(38)  8   each   guide   posts; 

(39)  12.4  miles  new  property  fence; 

(40)  105  Lf.   remove   and   reconstruct 
wire  mesh   fence ; 

(41)  902  l.f.  24-in.  CMP  14  gage; 

(42)  168  l.f.  36-inch  CMP  12  gage; 

(43)  6.200  If.  10-in.  plain  cone  pipe; 

(44)  1£5    each    10-in.    Concrete    pipe 
risers ; 

(45)  4   each    irrigation   gate    stands ; 

(46)  6.200  l.f.  remove  existing  irriga- 
tion pipe  lines; 

(47)  550     l.f.     salvage     existing    pipe 
culverts ; 

(48)  350  l.f.  re-lay  do; 

(49)  1    each    cast    steel    frame    and 
grate; 

(50)  1.030   s.y.    plant   mU    slepe   pro- 
tection ; 

(51)  misc.  items  of  work. 
Total  bids  were: 

(Ai  Matich  Bros..  $478,203.75. 

(B)  Griffith  Co..  Los  Angeles.  $491.- 
169.95. 

(C)  N.  M.  Ball  Sons.  Los  Angeles, 
$520,561. 

(D)  Basich  Bros.  Construction  Co., 
Basich  Bros..  Alhambra,  $530.- 
$894  65. 

(E)  J.  E.  Haddock.  Ltd.,  Pasadena, 
$534,342.80. 

(F)  E.  L.  Yeager.  Riverside.  $588.- 
716.49. 

(G)  Peter  Kiewit  Sons  Co.,  Arcadia, 
$612,371. 


Unit  bids  were: 


1  Calif.— -Bids  submitted  to  the  North 
i  Coast  County  Water  District,  Fire- 
!  house.   Sharp  Park,  for  construction 

lof  water  mains   Including  valv^  and  :    j^\;' j;;  the  co7du"ctorfumYshed''un 
fittings    for   Edgemar    area,    will    be    ,       ,.         - 
TRANSMISSION  LINES  |held   under  advisement  until  April  ft, ^  ^3,^  ^   compression   dead   end    con 

-      prepared    by    District  ^^^^^^     assemblies,     complete     with 


KERN  COUNTY,  Calif 
E.  T.  Haas  Co..  Box  411,  San  Mateo.  p5.  11  A.  M 


3/26/46 

BIDS    WANTED 


Fisins    were 

!gL^r?f^,fK.^.,^^^^^'  '^'  ^'  ^--^'^^  jump;r   coTnlcToT^:   surtabi;' for '  the 

'  conductor  furnished  under  Item  L 
(4)    10    compression    repair    sleeves 


«g ;  Real,  Hillsborough 

j     As  previously  reported.  Stolte,  Inc., 
8451    San    Leandro    St..    Oakland,    at 


Shinnock  Co. 

Huntington  &  Huntington. 

H.  Earl  Parker,  12th  and  F  Sts., 
Marysville. 

A.  Teichert  &  Son,  Box  1133.  Sacra- 
mento. 


Ithe  Board  of  Supervisors  of  Kern 
i  County,  Bakersfield,  Calif.,  for  a 
'franchise   for   the   construction   of  a 

transmission  line  in  Kern  County.  An 
'application    for   the  franchise    for   50 

years  has  been  filed  with  the  board 
jbv  the  Southern  California  Edison 
'  Co.  Under  the  terms  of  the  proposed 
',  franchise,    work     shall     start    within 

four  months  after  it  is  granted. 
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.39— SEWERS 
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3^26/46 

BIDS  WANTED 

TRACY.  San  Joaquin  Co.,  Calif. — 
Until  April  2.  2  P.  M.,  bids  will  be 
received  by  the  U.  S.  Bureau  of  Rec- 
lamation, bid  Post  Office  Bldg.,  Sac- 
ramento 14,  under  Inv.  D-3750  for 
construction  of  sewer  and  water  sys- 
tem for  Tracy  trailer  camp. 

Specifications  obtainable  from  the 
above  office. 


'3/26/46 

LOW    BIDDERS 
I      ALTUS      PROJECT 
'  James     &    Phelps    Construction    Co., 
Oklahoma  City,  at  $154,915.  submitted 
,  low  bid  to  the  U.  S.  Bureau  of  Rec- 
lamation,   Altus,    Okla..    under   Spec. 
;  1180    for    construction    of    earthwork 
•  and  structures.  Altus   lateral  9.9  ex- 
!  tension    and    lateral    11.1,    Altus   city 
i  pipeline,  city  laterals  and  sublaterals, 
i  Altus   Project   Oklahoma,   The  work 
is   situated   in  the  vicinity   of  Altus, 
I  Oklahoma. 

j     Don  Wood  Construction  Co.,  Hutch- 
iinson.  Kan.,  at  $196,202.90,  submitted 
second  low   bid. 


suitable  for  the  conductor  furnished 
i  under  Item  1. 

(5)  50  tapered  armor-rod  assem- 
blies for  use  with  the  conductor  f ur- 

-^.  ..-_„_  ,nished   under  Item  1,   complete  with 
UKianoma.       ^  armor- rod  clamps  per  assembly. 

(6)  60  parallel  groove  clamps  suit- 
able for  the  conductor  furnished  un- 
der Item  1. 

(7)  1  set  wrenches  for  Installing 
armor- rod  assemblies  furnished  under 
Item  5. 

(8)  2  hollow  screw  wrenches  for 
armor-rod  clamps. 
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fiSacUoery  &  Ihtarial 


SCOOPMOBILE 


ATTACHMENTS    and 
all    designed    to    be     inter- 


•  Opens   new    channels    for   Mechanized   Ma 
terial  hant^ing 

•  Scoopmobile 
SCCX:)PS  are 
changeable. 

•  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 

%  cubic  yard  Hop- 

MiXERMOBtLE 

Portable    Coocre*«  &   Elevotii^g  Plaaf 


40—         STREETS  AND 
laCHWAYS 

3  26/46  '      •      40 

BIDS   WANTED 

,      MENDOCINO     COUNTY.     Calif.— 
Until  April  24.  2  P.   M..   bids   will   be  j 

'.  received  by  the  State  Division  of 
Highways,  G.  T.  McCoy,  State  High-  j 
way  Engineer.  I*ublic  Works  Bldg..  ' 
Sacramento,  for  about  one  mile  of  ■ 
grading  and  placing  imported  base 
material  at  Slick  Rock  Creek  about  j 
5.6  miles  south  of  Point  Arena.  Men-  j 
docino   County.  t 

Work    involves:  j 

(1)  8   acres    clear   and   grubb;  ! 

*    (2)  61,000   c.y.    rdwy.    excav.;  i 

(3)  3,200   c.y.   struc.   excav.; 

(4)  250  c.y.  ditch  and  channel  excav.  j 

(5)  212,000   stSL    yds.    overhaul; 


NEWS  INDEX 

For  convenient  referenoe,  news 
reports  in  this  section  aun  olaa«i- 
fie^  as  f«ll«ws: 

Misc.  Supplies  &  Materials  42 
Machinery  an^  Equipment        43 
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BIDS  POSTPONED 

COl/DRADO-BIG  THOMPSON 
PROJECT,  Colorado. — Until  April  15, 
2  P.  M.  (postponed  from  March  26), 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec.  1215  for  furnishing  and 
delivering  f.o.b.  cars  at  the  shipping 
point  or  f.o.b.  cars  at  Sterling  or 
Holyoke,    Colo.,    electrical   equipment 
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BUGGYMOB  I LE 

Powered  Concrete  Baggy 

SCOOPMO  BILE 

Scoops.   Lifts.   Moves  opd   Loods 


per  for  transport- 
ing, elevating  and 
pouring  concrete. 

Lifting  arms  for 
handling  or  load- 
ing concrete  Slocks. 

Lifting  arms,  with 
six  detachable  arms. 

Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 


IHODIS  &  JAMIESON,  Ltd. 

i    HEADY  MIXED  CONCREYE 
OAKLAND  KEIlog  3-5225 


3/26/46 

BIDS    WANTED 

YAKIMA.  Wash.— Until  April  10,  , 
10  A.  M.,  bids  will  be  received  by , 
the  U.  S.  Bureau  of  Reclamation,  i 
Yakima.  Wash.,  under  Spec  1261  for  I 
furnishing  and  delivering  in  stock-  ' 
piles  at  the  locations  shown  below :  i 
Schedule  No.  1,  1700  tons  of  sand  and ' 
_      2860  tons  of  gravel  at  stockpile  site  in  I 

(6)  600  c.y.  imported   strua    backfill    SWVi  SWVi,  Sec  5.  T.  12  N.,  R.  20E.,  i 

(7)  5,000  c.y.  import  base  material;  .Willamette  Meridian;  Schedule  No.  2,  j 

(8)  develop   water   supply   and   fur-  j  2600  tons   of   sand   and  4400  tons   of  j 
nlsh  water  equip. ;  '  gravel  at  stockpile   site  in   the  WH  | 

(9)  1,400  M.  gals,  apply  water;  !NW>4  NW»4  SW^.  Sec  7.  T.  10  N.,  ' 
(10 >  51  sta.  finish  rdwy.;  '  R.  23  E..  Willamette  Meridian,  and  j 
(11)  18   tons    liq.    asph.    SC-2,    prime  !  Schedule  No.  3.  2100  tons  of  sand  and 

!  coat;  |3600  tons   of  gravel  at  stockpile  site  ■ 

'(12)  25  c.y.  min.   agg.  road  mix  gut-    in  the  E^^  NE%  SE14  SE14.  Sec  13, 
1  ter  surf. ;  •  T.  9  N..  R.  24  E.,  Willamette  Meridaji. 

.(13)  2  tons  liq.  asph,  SC-3  do;  'No    charge   for    copies    of    the   specl- 

j  (14)  850  s.y.  mix  and   compact   road  rfications  to  prospective  bona  fide  bid-  1 
mix  gutter  surf.;  jders;  to  others,  $0.25,  not  returnable.! 

(15)  31     tons     asph.     emulsion,     seal  |  1 
coat ;                                                          I                               •—'  

(16)  280  cy.   screenings,   seal   coat;       3/26/46  •     •     42 

(17)  280  cy.  Class  A  portland  cement  ;  NOTICE  OF  SALE 


!• 


t 


it  took  a  war  m  teach 
old  my  Siitchen 


«•  I  K  %•# 


how 


BUILDING  MAYERIALS 
Fo«f  of  23rd  Avemit 


concrete  structures; 
'(18)  61.500  lbs.   bar  reinf   .steel: 

(19)  36   c.y.   light   stone   riprap; 

(20)  34   each   monuments ; 

j  (21)  34    each     culvert    markers    and 

I  guide  i>osts; 

1(22)  2  miles  new  timber  prop,  fence; 

(23)  1   each   timber  drive   gate: 
'  (24)  207     l.f.     18-in.     stand,     strength 
j  reinf.    cone,    pipe; 

1(25)  75  l.f.  24-inch  do; 

i  (26)  1,760  Lf.  8-in.  IB  gage  perf.  metal 
'  pipe   underdrains ; 

UT)  450  cy.   filter  mtl  underdrains: 

(28)  154  l.f.  8-in.  16  gage  CMP  down 
drains; 

(M)  2    each    spillway    assemblies ; 


SAN  FRANCISCO— Until  April  5, 
10  A.  M-,  bids  will  be  received  by 
the  Navy  Material  Redistribution  ft 
Disposal  Office.  785  Market  Street, 
under  Sales  No.  B -343-46  for  sale  of 
overhead  traveling  cranes,  steel  I- » 
beams,  ramps,  misc.  beams,  rods, 
frames  lo"  .ted  at  Encinal  Terminal. 
Alameda. 


42 
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NOTICE   OF  SALE 

SAN  FRANCISCO —Until  April  10 
10  A.  M..  bids  will  be  received  by 
the  Na^  Material  Redistribution  A 
Disposal  Office,  785  Market  Street, 
B-335-46  for  sale   of 


_^    _     .._      ..    ._...__....  under   SaLes   No 

(SO)  226    Lf.    isalvage     existing     pipe   503  gross  tons  non-ferrous  scrap  lo- 
culverts  36-in.  or  less  In   diam. ;  cated  at  2144  Clement  Ave..  Alameda 


Your  wartime  kitchen  was  a  busy  place.  Gas 
rationing  kept  you  home.  You  did  more 
cooking,  canning  and  preserving.  And  all 
this  kitchen  activity  showed  up  the  good 
and  bad  features  of  your  kitchen. 

Have  a  plan  for  your  new  kitchen  •with 
your  personal  ideas  carefully  itemized  — the 
range,  refrigerator  and  sink  arranged  for 
a  smooth  flow  of  food  and  work;  cabinet  and 
storage  space  organ i.«ed  to  save  tiresome 
cross  1^  alii  ing.  reaching  and  stooping;  mod- 
em lighting  overhead,  at  the  sink,  range  and 
work  counters. 

Be  sure  to  have  s'witche*;  and  electrical  out- 
lets properly  spaced  and  pi  aced.  Finally.check 
over  your  plan  with  your  architect,contractor 
or  cfai«  company. 
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BUILDING  PERMITS 

Applications 


8AN    FRANCISCO 


CLASS  "C"  AUTO  SAJ^S.  »40,000 
SE  corner  Geary  and  Parker  Ave; 
owner,  Tom  Owens,  3151  Sacramen- 
to St;  builder,  not  let;  architect, 
Hyman  &  Appleton,  68  Post  St; 
engineer,  I  Thompson,  58  Sutter  St. 

APTER  APARTMENTS,  |21,000;  1221 
Greenwich  St ;  owner,  M  T  Knleske, 
premises;  builder.  E  P  Merrltt,  116 
New  Montgomery  St 

ALTER  STORES.  $20,000;  NW  Sutter 
and  Stockton;  owner,  Lfewia  M  Nor- 
ton, c/o  contractor;  buUdei*,  J  S 
Malloch,  666  Mission  St 

ALTER  RETAIL  STORE,  $15,000; 
NW  Geary  and  Powell;  owner, 
Hastings,  premises  ;  builder.  Empire 
Construction  Co,  Ltd,  344  Harriet 

FLATS  (2-story  frame).  $13,000  >  NB 
California  and  Masonic ;  owner.  Mil- 
ton H  Leis,  c/o  contractor;  builder. 
Oliver  M  Rousseau.  725  Tehama. 

ALTER  DWELLING.  $12,500;  NW 
Oeary  and  15th  Ave;  owner.  G 
Tsagalakis,  5100  Geary  Blvd;  build- 
er, M  J  King,  Inc,  231  Franklin, 

FLATS  (2-.story  frame)  (3).  $10,000 
each ;  W  18th  Ave  150  S  Judah  St ; 
E  8th  Ave  150  S  Irving;  E  17th 
Ave  60  N  Kirkham;  owner  and 
builder,  Henry  Doelger  Builder,  Inc, 
320  Judah. 

FLATS  (2-story  frame),  $10,000;  E 
11th  Ave  175  S  Irving;  owner  and 
builder,  Henry  Doelger  Builder,  Inc, 
320  Judah. 

DWELLING  (1-story  frame),  $7000; 
E  36th  Ave  100  N  Ortega;  owner 
and  builder,  Rude  &  Llpman,  2 
Willard  St. 

DWTJLLINGS  (1-story  frame)  (4), 
$6300  each;  E  38th  Ave  200,  225  N 
Moraga;  W  38th  Ave  175,  200  S 
Taraval ;  owner  and  builder,  C  T 
Lindsay  Co,  824  Taraval. 

DWELLING  (1-story  frame,)  $5800; 
NE  Evelyn  Way  and  Teresita  Blvd ; 
owner  and  builder,  T  G  Meyer,  200 
Quint  St 

ALTER  APPAREL  SHOP,  $5000;  225 
Post  St;  owner,  Carolyn  Kelsey, 
premises;  builder,  R  C  McBride  Jr, 
2212  Polk  St. 

WAREHOUSE  (1-story  frame)  $5000; 
S  Portola  Dr  80  W  Teresita  Blvd; 
owner.  M  Pommon,  635  Portola  Dr; 
day  work. 

DWELLINGS  (1-story  frame)  (6), 
$4000  each ;  SE  Cayuga  325,  350,  375, 
400.  425,  450  SW  Foote ;  owner  and 
builder,  W  &  M.  Hansen.  Inc.  26 
Ocean   Ave.  ! 

ALTER    STORE,    $3700;    687    Market!. 
St ;  owner,  M  A  Preesler,  premises ; 
builder,  Wm  Martin,  666  Mission  St; 


58  Sutter  St;  engineer,  I  Thomp- 
son, 58  Sutter  St;  contractor,  Lew- 
is Conatr  Co,  516  18th  St,  Oakland. 
RAISE  floor  height  to  level  of  adj 
bldg,  cut  new  fire  door  bet  Bldgs, 
instal  Inew  steel  saLSh  in  front  and 
paint  exterior  and  interior,  $3000; 
686  Sacrsunento  St;  owner,  Kohnke 
Prtg  Co;  contractor,  Coast  Bldg 
Co,  744  Harrison  St 
ADDITION  of  bedroom,  bath,  hall 
and    closet    to    dwelling,    $2500;    E 

I     Parker  Ave  80  N  Golden  Gate  Ave ; 

I  owner  and  contractor,  Oliver  M 
Rousseau,  725  Tehama  St. 

;  CONSTRUCT    work    room    in    base- 

I     ment   of   dwelling,    $1500;    160   San 

I     Anselmo  Ave;  owner,  E  F  Lorton ; 

.     architect  Henry   H   Gutterson,   421 

I     Poweil  St ;  contractor,  Wahl  Constr 

:     Co,  2101  Scott  St 
ALTER  store   into    resUurant  $25,- 

!     000;  NW  Cor  Powell  and  Ellis  Sts; 

I     owner,    M   Stem    and    A    8    Stem; 

,     architect  Wallace  H  Hubbert,  580 

I     Market  St;   contractor,  Newsom  & 

j     BechteL 

I  BERKELEY 

DWELLING    (4-room),    $4,000;    1006 
Grayson;    owner,    Carl    J    Witsten, 
1008  Grayson;  buUder,  Ralph  Wit- 
sten, 1008  Grayson. 

ALTERATIONS,  $1000;  2462  Le 
Conte;  owner,  M  uChapter,  Theta 
Chi,  2462  Le  Conte;  builder,  OUver 
&  Cobum,  1(X)6  Pardee. 

GARAGE,  $2443;  3041  Deakin;  owner, 
R  Toutjian,  3041  Deakin;  builder. 
Pioneer  Builders,  516  San  Pablo. 

ALTERATIONS,  $987;  1240  Haskell; 
owner,  Andrew  Dulaney,  1240  Has- 
kell ;  builder,  W  R  Crowe,  6818  Cut- 
ting Blvd,  El  Cerrito. 

WORK  SHOP,  $500;  1540  Blake;  own- 
er, Mary  Maselli,  2540  California; 
builder,  Gilbert  Maselli,  1540  Blake. 

ALTERATIONS,  $9660;  2123-25  Mil- 
via ;  owner  and  builder.  Signal  Oil, 
2301  Blanding  Ave,  Alameda;  plans 
by  A  R  Baird. 

DWELLING  (5-room),  $9000;  1435 
Summit ;  owner,  Russ  Johnson,  5900 
Sherwood  Rd ;  builder,  Leonard  Ver 
Mehr,  2516  Etna;  plans  by  Dechene. 

ALTERATIONS,   $750;  1942  Los  An- j 
geles;    owner,    John    Pickett,    1942  i 
Los  Angeles ;  builder,  Walter  H  Ed- 
wards, 1630  Webster. 

REPAIRS,  $500;  1314  Rose;  owner 
and  builder.  Golden  Gate  Ware- 
house, 1314  Rose. 

GARAGE,  $1000;  1400-04  San  Pablo; 
owner  and  builder,  Edw  M  Wait 
1400  San  Pablo. 

ALTERATIONS,  $1187;  1824  Priace; 
owner,  John  Hayashida,  1824  Prince 
St;  builder,  W  R  Crowe,  6818  Cut- 
ting Blvd,  El  Cerrito. 

REPAIRS,  $2500;  1712  Euclid;  owner, 

,    1712   Euclid;    builder,   D   E 

McDonald,  631  Buena  Vista. 


field  Rd;  contractor,  E  Comblum, 
2499  Middlefield  Rd;  architect,  W 
E  Huson,  2499  Middlefield  Road. 


.80UTH   SAN    FRANCISCO 
STORE   bldg.    50x100,    concrete,    $15,- 
000;    356-360    Grand     Ave;     owner, 
Milton   H   Lees.   222   Front  St   San 
Francisco. 


SAN  BRUNO 


i  GARAGE  and  showroom,  $20,000;  860 
'     San  Mateo  Ave;  owner  and  build- 
ar,  Allen  Bros,  844  San  Iklateo  Dr. 


CITY    OF    SACRAMENTO 


OAKLAND 


architect,  M  A  Sheldon,  681  Market    ALTER,      $10,000;      1544      Broadway; 

ELECTRIC  SIGN.  $3500;  942  Market       owner,    Blake    Bros,    Western    Dr, 
St;  owner,  Mr  Lippett  prem ;  build-  '     Richmond;     contractor,     California 
er,  Brumfield  Electric  Sign  Co,  965  .     Bldrs    Co,    Inc,    350    Hobart    St 
^oifoi"  St  APARTMENTS,    two-story    20-room, 

ALTER  FLATS.  $3000;  1939-43  O'Far-  |     $25,200;   l-story  garage,  $800;   1335- 
rell :     ov^-ner.    Myrtle    Paatene,    801  ,     41  e  28th   St ;   owner,   T  T   Laugh- 

.  "^2.^  ^*  •  ^ii*'^®'"'  "o*^  '»*•  i      Un,   2643  Carisbrook ;   contractor,   T 

ALTER  BAKERY  STORE,  $2000;  200  1     a   Martinson,    4624   Park    Blvd. 
Powell :    owner.   Hubert   J   Juckens.    ALTER,    $7600 ;    101-111    Grand    Ave 
1946    Van    Ness    Ave;    builder,    Jo-  |     a_n(i  21I8  Webster;  owner  and  con- 
seph  L  Barnes.  752  Folsom  St  \     tractor,  E  L  Buttner,  534  20lh   St ; 

CLASS  "A"  STEEL  SERVICE  STA-       architect.  Alben  Froberg.  3444  Har- 
TION,  $1980;  SE  15th  and  Guerrero;  '      lan  St 

owners.  T  and  A  Howard.  615  Cole;  ADDITION  (addl  work,  $1000);  3334 
builder.  Michel  &  Pfeff er,  10th  and  ;  Rubin  Dr ;  owner  and  builder,  F 
Harrison  Sts.  j     waliin.  Walnut  Creek. 

ALTER  FACTORY.  $1724 ;  110  Minna  !  STORAGE    Bldg,    l-story    cone,    $22,- 
St ;  owner.  Koret  of  California,  144  |     ggo  •    2907    Broadway ;    owner,    Fos- 


2nd  St;  builder,  Hill  &  Smale,  586 
6th  Ave. 

ALTER  STt)RE.  $1500;  4049  24th  St; 
owner.  H  M  Meyer,  premises ;  build- 
er, not  let. 

ELECTRIC  SIGN.  $1330;  441  Post  St; 
owner,    Bank    of    America,    prem ;  j 


OFFICE  bldg,  doctors',  stucco,  wood 
frame  and  shingle,  $16,000;  801  Al- 
hambra  Blvd ;  o'wner,  Drs  Culleton 
&  Salvater;  contractor,  O  N  Hal- 
set.   2201    9th    Ave. 

DWELLING,  5- rooms,  stucco,  wood 
frame  and  shingles,  $4500;  4564 
11th  Ave;  owner  and  builder,  C  E 
Decuir.  2739  Marshall  Way. 

WAREHOUSE,  54x300  ft.,  steel  frame 
and  aluminum  sheathing,  $32,000; 
1802  C  St;  owner  and  builder.  Cal- 
ifornia Almond  Growers,  18th  and 
C  Streets. 

ADDN  to  dwelling,  frame  and  rus- 
tic, $2000;  2525  8th  Ave;  owner 
and  builds,  D  H  Mack. 

ADDN  to  storage  shed,  $1400;  rear 
885  57th  St;  owner  and  builder, 
Christy   Gun   Works. 

WRECK  store  bldgs,  $. .. ;  305-7  Cap- 
itol Ave ;  owner,  Patterson ;  con- 
tractor,   Patchen. 

ADDN  to  present  bldg  of  Pacific 
Tel  &  Tel  Co,  54x88  ft  reinf  cone 
and  steel  and  brick,  comp  roof, 
$77,845;  Stockton  Blvd  and  Miller 
Way;  owner.  Pacific  Tel  &  Tel  Co; 
contractor.  Lawrence  Constr  Co. 
3020  V   St 

OFFICE  and  service  station,  frame 
and  stucco,  comp  roof,  $3500;  5028 
J  St;  owner  and  builder,  E  Dan- 
di"(*ttfl. 

DWELLING,  3-rm  brick,  $5000;  5225 
Dover  Ave ;  owner,  A  G  2^111o ; 
contractor,  Pesce  Bros,  5746  Jay  St. 

ADDN  to  bldg,  80x160  ft,  concrete, 
comp  roof,  $50,000;  1324  K  Street; 
owner,  .7  Blumenf eld ;  contractor. 
A  E  Erickson,  1932  El  Monte  Ave. 

REMODEL  bldg,  $4000;  1305  K  St; 
oAvner  and  contractor,  E  Landberg. 

REMODEL  restaurant.  $1000;  4411 
4th  Ave;  owner  and  contractor, 
Won    Fong. 

DWELLING,  5-room,  stucco,  wood 
frame  and  shingle,  $4000 ;  3800  45th 
St;  owner,  Dorothy  Pierce;  con- 
tractor, H  H  Pierce,  1017  J  Street. 

DWELLING,  5-room  stucco,  wood 
frame  and  shingle,  $4000;  3808  45th 
St;  owner,  Dorothy  Pierce;  con- 
tractor, H  H  Pierce 


3/26/46  ■*■     4i         Moffett  ManufaeluriDg  Co  ,  A,.t>Jiiiy, 

lage   No    1     Conwav   &   Culligan      |     244-46    2006-10-14  20th  Ave;  owner,    r  IDS  WANTED  j  $8470 ;  ship  240  days ;  20,200  lbs. .  f.o.b. 

to   Self        '  March  22    1946    Herzig;    contractor,    Richmond    Elec        ODAIR.  Wash.— UntU  April  8,  2  P.    Oakland;  terms  net 


Mar  22.  1946— FREIGHT  House  at 
San  Carlos  (repaivlng  driveway) 
Southern   Pacific   Co   to   Douglas 


Co;  11  outlets;  11  switches;  11  plugs;  j  m.,  bids  wiU  be  received  by  the  U.  S.  j      Euclid   Crane  &  Hoist  Co.,  EkicUd, 
service.  h«||  Bureau      of      Reclamation,      Custom '  Ohio,    $9400;    ship    6-8    monthB;    no 

247      1218     48th     Avenue ;      owner,  ,  House,   Denver,   Colo.,  under  Inv.   F-  .  weight  given ;  f.o.b.  Euclid ;  no  tenna 


&  Woodhouse  March  13,  1946  1  Monches ;    contractor,    Eureka    Elec ;  ,  38,499-A  for  furnishing  type  B    (de-    given 


Mar  22.  1946— LOTS  14,  15,  16,  17, 
18  Blk  38,  Newbridge  Park  No 
4;    Lots    23,    24,    25,    26    Blk    17. 


12  outlets;   11  switches;   13  plugs.        i formed)  reinforcement  bars  for  con- 

248     1898  Ellis  St ;  owner,  _ ;  ■  crete,    grade    2    (intermediate,    blUet 

contractor.   Pacific   Elec  Constr  Co;|gteel),    f.o.b.    shipping    point    and/or 
Belle  Haven  Citv    Dan  Nelson  to      |  service.  Odalr,  Wash.,  Grand  Coulee  machine 

Nelson,  Rogers  &  Rumsey ^49     335   5th    St;    owner     Premier  ,  shop,  as  follows : 

_ *  March  21.  1946  Dept  G  E  Co;  contractor.  Pacific  El    ^^  l.OOOlOOO     lbs.     base     (%-in.     and 

Mar  22,  194fr^IX)T  18,  Atherton  Es-      j  Constr  Co;   service;   motors.  ,         larger),   round  and   square   bars, 

tates,   Atherton     Richard   C   and     .     250    671  Ulloa;  owner,  J  Richardon  5o.ft.  stock  lengths; 

John  M  North  to  N  F  Nelson contractor,  E  A  Koenig; 

Man  h   18,  1946 )     251-5   Various    locations  and    own 


Cyclops  Iron  Works,  San  Francisco, 
$12,640 ;  ship  240  days ;  no  weight  giv- 
en; f.o.b.  destination;  terms  net 


3/26/46  •     •     43 

LOW    BIDDERS 

GILA    PROJECT,    Ariz.  —  Peerless 

Concrete  Pipe  Corp.,  Santa  Ana,  Cal., 

(2)  14,000  lbs.  %-ln.  round  bars,  40-fL    at   (1)   $84,000;    (2)   $47;J00  submitted 


stock  lengths ;  1  low  bid  to  the  Bureau  of  Reclama- 

Mar  21,   1946rllDbTS  12,  IS  and  14      jers;    contractor,    Electrical    Products  ,  (3^  325,000  lbs.  1^ -in.  round  bars,  40-ft    tion,    Denver,    under    Spec.    U90   for 


Block     69,     Millbrae     Highlands 

Schultz   Constr  Co   to   Self 

„..„ _. ...Jlarch  20,  1946 

Mar  21,   1946^1l0T  26  Blk   123,   So 
San   Francisco.    E  H  Vcnturi  to 


Corp ;    signs. 


OAKLAND 


stock  lengths; 
(4)  40,000  lbs.  %-in.  round  bars  ,40-ft 
stock  lengths. 
Specif  ilea  tions  obtainable  from  the 


•• 


42 


tractor,     Clifford     Electric ;     outlets ;  1 3/26/46 
switches;  fixtures;  plugs;  alterations,    bids  WANTED 

36370      1540    MacArthur;    owner,    J  I     cASPER    Wyo— Until   April    8,    2 
Carlson ;    contractor,    Clifford    Eaec-  I  p    ^     ^^^g  ^.^^i   ^e  received   by  the  I  approx.  5  miles   south   of   Yumau 


fumishing  and  delivering  168,000  Lf. 
14-lnch  Inside  diameter  regular  un- 
relnforced  concrete  irrigation  pipe, 
tongue  and  groove  joint,  3-ft  laying 
lengths,  and  16.000  units  of  14-lnch 
inside  diameter  reinforced  concrete 
turnout  headwalls  for  Yuma  -  Mesa 
predevelopment.  Yuma-Mesa  Division 
Gila  Project  Ariz.,  fob  storage  yard, 


_  36369     NW  comer  7th  and  Wash- |  j^|,Qyg  office. 

Antonio  Pianca March  19,  1946  j  ington  Sts^;  owner,  Victor  SiggI;  con 

Mar  ...   194&— LOT  7  Blk   1.   Tovv-n  "*      '  ' 

of  Beresford  No  1.     E  Hermann 

to  Geo  Arthur  &  Sons.„ _ 

March  13,   1946  _         _  _ 

Mar  21,  1946— LOTS  10,   11  and  13       trie  Co ;   ouUets ;  switches ;   fixtures ;  :  Bureau  Of  Reclamation,  Customhouse, 

BF.  Lots  7,  9,  11  to  18  incl.  Lots      (plugs;  alterations.  !  Denver  2,  Colo.,  under  Inv.  C-22,S3»- 

21,  29,   32   incl   BA   Lots  2,   6,   7,      1     36371     1051  16th  St ;  owner.  Louie's    ^.^  ^ ^^  furnishing  western  red  cedar, 

9.  10,  11,  12  14  to  26  and  28  and      [Market;  contractor,  Cliff  ord  Electric ;  ,  southern   yellow  pine  or  Douglas  fir 

70  B   B  Edgewood  Terr.    St<me-      .fixtures.  I  poles,    fio.b.     shipping    point    and/or 

crest  Corp  to  whom  It  may  con-  36372     1467  14th  St;  owner,  Louie's  1^^^         Wy^         '^'^ 

cem March    21,    1946  ;  Market ;  contractor,  Cliff  ord  Electric ;  '     specif  ications   obtainable  from  the  '  3/26/46  "    « 

Mar  21.   1946— PTN   LOT   1   Blk   10,        fixtures,  above  ofiflce.  JCONTRACT   AWARDED 

Oak  Knoll  Manor.    Earl  L  Rosell      ;      36373      3439    HoUls ;    owner,     Atlas  CENTRAL     VALLEY     PROJECT, 

etc  to  H  V  Cowan March  18,  1946  |  Pacific  Eng  Co;  contractor,  Calif  or- ,  3/25/46  ••     42  !  Calif  omla.— Pacific    Coast    Engineer- 

Mar  21,    1946— LOTS   4   and   5   Blk      ,  nia  Electric ;  motors.  BIDS  WANTED  ling    Co,    Inc.,    Drawer    E,    Alameda, 

1.   Mills   Park.    Richard   Delucchi  36374    22nd  and  Market  Sts ;  owner,        blaIR,   Okla  —Until  April   5.   2  P.  ( Calif     at  $8400,  awarded   contract  by 

Challenge  Creamery ;  contractor.  Gal-  ;  j^     ^ids  will  be  received  by  the  U.  S.  ,'  the   Bureau  of   Reclamation.   Denver, 


Second  and  third  low  bids  follow: 
Concrete  Conduit  Co.,  Colton.  Cal., 

(1)   $93,710.40;    (2)   $61,904. 
Seattle  Concrete  Pipe  Co    .Seattle, 

(1)    $95,760;    (2)    $62,880. 


to  Richard  Delucchi  &  Co 


CONTRA    COSTA    COUNTY 


March   20,   1946   ifornia  Electric;  1  motor.  i  Bureau  Of  Recramation,  Customhouse,  '  Colo.,  March   20   for  fumishing  f.o.b. 
j_36375      3124   Mollis;    owner^  Bonner  ,  j-^^Q^gj.  p^^^^  under  Bid  No.  A-S6.893-  'Alameda,  Calif.,  three  motor-operated 


Recorded  Accepted 

Mar  22,  1946— S  \^  LOT  1,  and  N 
^  Lot  2  Blk  39,  Boulevard  Gar- 
dens, El  Cerrito.    Scott  W  Bonds 

to   whom   it   may   concern 

„ March  21,   1946 

Mar  22,  1946— PTN  RANCHO  Monte 
Del  Diablo,  Concord.  Frank  Rose 
to  Bernard  E  Enes Mar  18,  1946 

Mar  23.  1946— LOTS  15  and  16,  Mal- 
ley  Estates,  Unit  No  1,  near  Laf- 
ayette.    Lewis    E    Roland     to    L 


Newman;  contractor,  Calif omia  Elec- 1^.1  for  concrete  reinforcement  bars,  valve-drive  mechanisms  and  acces- 
iL'oi^  ^^^\i,n  x=,  A  A  Tju  iA  'fob-  shipping  point  and/or  Blair,  i  sories  for  operating  57-ln.  butterfly 
36376     Foothill   Blvd   and    Hillside;    okla.,  AVtus  canal  and  laterals.  valves   now   installed  in   the  spiUway 


owner,  Fisher  Body ;  contractor.  Pa 
cific  Electric  Motor;  alterations. 

BERKELEY 


Specif ii::ations   obtainable   from  the    section  of   the  Shasta  Dam.   Kennett 


'above  office. 


3/26/46 
'  BIDS  WANTED— TO  BE  OPENED 


Division.  Central  Valley  Project,  C*U- 
•fomia;  Spec.  1150.  Bids  were  received 
••     42    Febniary  21. 


iS 


807  946   Spruce;    owner,    Newton ;.  APR!  L  10,  2  P.  M.  13/26/46 
contractor.    South   Berkeley   Electric;    MATS  NOTICE  OF  SALE 
2  outlets ;    1   switch.                                    1  SAN  FRANCISCO.  U.  S.  Appraiser's  ,      ^^j^  FRANCISCO.— Until  April  18, 

808  2627  Channing;   owner,  B  Pe-    ^^I^^S-     ^  ^  .  ^  '2  P.  M.,  bids  will  be  received  by  the 
terson;  contractor,  Gardner  Electric ;,  Desk  chair  composiUon  mats.  -^     g     Maritime    Commission.    Wash- 

MoveU  D^""    ^    ^M^rch   iT   1946  '  3  switches;  2  fixtures;  4  plugs.  Owner-l-ederal  Works  Agency,  Pnb-  ,  j^   ^^„     ^     (,      ^^^    3^,^    ^f    10   wood 

Movell  Day March   14.   1940^     ^^    ^^^^  ^.^^^ .  ^^^^^ ^^^_        1      Bmlldrngs  AdministraUon    office!    ^«        barges    recently   declared   sur- 

tractor,  Roberts  Lighting  Fixture  Co ;  1      of    the  district   engineer,   838   U.    S  1        " 


MARIN    COUNTY 


8  outlets;   3   switches;   7   fixtures;   8       Appraiser's  Bldg.,  San  Francisco. 


MENLO    PARK 


MOVE  2-story  frame  bldg  from  930 
El  Maclno  to  Lot  6,  Blake  Tract 
on  Live  Oak  Ave;  owner,  Maude 
Hwesties ;  contractor,  Hanson  Bros 
5840   Mission   St,  San   Francisco. 

ADDN  to  residence,  $3000;  Lot  3 
Blk  E,  Drexler  Tract,  1177  John- 
son; owner,  Londa  Fletcher;  con- 
tractor, Aro  &  Okerman,  Box  433, 
F^lo  Alto. 

Plumbing  Permits 


BERKELEY 


ter    Weeks,     premises ;     contractor. 
Empire  Constr  Co,  344  Harriet   St, 
San    Francisco. 
SHOP     bldg,     l-story,     $4000;     10007  j 
San    Leandro    St;    owner,    John    A| 
Armstrong,    1700   104th    Ave;    con- 
tractor,  A   L  Holm,   10601   Beverly, 


builder.    Electrical    Products    Corp,  I  ALTER,  $8000;  1924  Broadway;  own 

910  Harrison  St  1     er  and  contractor,  H  J  Kaiser  Co 

ALTER  STORE.  $1000;  336-41  (5olden       1522   Latham   Square  Bldg. 

Gate:  owner.  B  Browning  &  H  Sar-    CLUB  Bldg,  l-story,  $41,200;  1120  7th  ! 

ter,  370  4th  St ;  builder.  Ideal  Serv-  j      st ;    owner,    R    C    Archbishop,    1100 

Ice  Co.  370  4th  St  Franklin   St,  S  F;  contractor,  A  J  1 

STORAGE    BLDG.     (l-story    frame),;     Hopper  Co,   243   Langton   St   S   F;  I 

$1000;  N  Minna  385  W  7th  St;  own-  1      architect  E  D  Cerruti,  427   13th  St  ! 

er.  California  Building  Maintenance  '  DUPLEX,  l-story  6-room,  $8000;  ga- 

Co.  32  9th  St :  dav  work. 
ALTER  2  FLATS  TO  3  APTS 


$750:  ! 

518  Anza:  owner,  L  C  Eddy,  197; 
Cook;  builder,  E  T  Adams,  2546' 
27th  Ave.  i 


rage,   $500 ;    2174-74   107th    Avenue ; 
owner,    M    L    Busby,    245    Bancroft 
Ave,    San    Leandro;    contractor,    J 
Viracher,    1080   San    Leandro    Blvd,  i 
San    Leandro, 


ALTER  DWELLING,  $500;  401  ALTER,  $3500;  4799  Shattuck  Ave ;  I 
Shields;  owner.  Marshall  Johnson,;  owner,  Ligure  Club,  prem;  con- j 
prpm  ;  day  work.  tractor,    E    J    Luoma,    2317    Brown-  | 

ing  St,  Berkeley;   plans   by  Hamil- 
,     ton  &  Williges,  Bank  of  Commerce.  ! 
! ALTER,    $900;    394    12th    St;    owner, 
1     John    Sopza,    Hotel   St   Mark;    con- 
'     tractor,    John    Militello,    5825    Fre-  I 

mont   St 
'STOKE,      l-story     concrete,     $10,000; 

9620    MacArthur   Blvd ;    owner    and  ! 

,      builder.   Hartley   B    Lee,    9632   Mac-  [ 

I      Arthur    Blvd.  | 

!  ALTER,    $15,000 ;     1301    Washington ;  i 

owner,    Grayson's,    prem;    conirac-  ; 

tor,    Empire    Constr    Co    .Ltd.    344  I 

Harriet    St    S   F;    plans    by    Gruen  | 

&    Krummet,    Hollywood. 

DWELLING,    l-story    4-room,    $4,000;  : 

1072  75th  Ave ;   owner  and   builder,  j 

H  P  Fisher,  376  17th  St 


BUILDING  PERMITS 

Granted 

I  III  —      r    M^*""— ^  '"•^ — ^— y— TT" 

SAN    FRANCISCO 


2975  College  Ave;  owner.  Brock; 
dealer,  Morrill  Plumbing;  2  water 
closets ;  2  wash  basins. 

2228  Grove ;  owner,  A  Anderson ; 
dealer,  H  P  Murphy ;  wash  tub. 

2111-15  Channing;  owner,  Probert; 
dealer,  H  P  Murphy ;  3  water  closets ; 
3  wash  basins. 

2010  Prince;  owner.  White;  dealer, 
Merrill  Plumbing;  water  closet;  wash 
basin ;   shower. 

2421  Prospect;  owner  and  dealer, 
Ned  R  Reed ;  water  closet ;  wash 
basin  ;  bath  tub ;  sink ;  shower. 


BUILDING  CONTRACTS 

SAN   FRANCISCO 

OUT   OF  COUNTY 

CRUSHING  and    milling  plant. 

OAvner — B    Monteverda. 

Architect — Not    Given. 

Contractor — The    Jimper    Mining    Co. 

Payments  not   given. 

TOTAL   COST,    $18,000 

Specifications   filed   Mar   12.   1946. 


Accepted  '  P'"&s  ;   4  circuits 


plus  by  the  commission. 
All    of    the  barges    are    located    In 


810      1902    Ashby;    owner,    Caimon; 


Recorded 

Mar  22,  1946— GOLF  LINKS   Tract       ,         ,      ,  ^^    „     j>   ti„^i.c.  ^  ^..ti^t^    '  engineer, 

near     San     Rafael.      Charles     G      |  contratcor,  Payne  &  Burks .  5  outlets,    engmeer, 

Droesch   to  Carles   Warner _.  fll     9}7   The  Alameda;   owner    Dr       

March   21    1946       ^  ^  Sleeper ;  contractor,  F  Schmitz 

Mar'22:"l946:iN6vATO.    R  H  Reg-        Electric ;  20  fixtures;  14  plugs^ 
imbal  to  A  Von  Rotz  ...Mar  12.  1946  [812      2121     San    ^^^^^  =    °^,f  «^,.  ^ 

Bertelsen ;  contractor,  Fred  Schmitz ; 
;i3  outlets;  4  switches;  13  fixtures; 
1 4  plugs ;  4  circuits ;   1  motor. 


j     Plans  and  specifications  obtainable    g^^   Francisco.   The   barges   come   in 
-from  th^  above  office  of  the  district  |  ^j,^^^,    lengths:    183-ft    barges.    White 


43—    MACHINERY  AND 
EQUIPMENT 


CONTRA    COSTA    COUNTY 


2!2«  ?.«»^^-pi=  °r^;:' .S: \ compV^te  bids 


Recorded  Accepted  |      ^13  _  r.  n  wv/mri_B.ic.  diuo  i 

Mar  20,  1946— LOT  113,  El  Sobrante      i  tional     Market ;     contratcor,     <-ouege       CENTRAL     VALLEY     PROJECT,'      Prospective     I 
Manor,   near   Richmond.    Cloe   E      |  Ave   Electric;    1   outlet;    1   switch,   -^    California.— As     previously    reported.  .  copies  of  the  inv 

Small  to  whom  it  may  concern....      j  fixture ;  3  motors.  „ ^.^    o*'^^   .    ^■'        .*-„..    ! 

March    11,    19481      814     2635 


Pine  (YC-1134t  and  While  Pine  V 
!  (YC-11S6) ;  180-ft  .barges.  Pine  Tree 
jlll  iYC-1126>,  Hemlock  (YC-11S7>. 
'Douglas  Fir  III  «YC-1165),  Douglas 
!Flr    IV    (YC-1166)    and    Douglas    Fir 

Iv  (YC-1167),  and  178-ft  barges.  Pine 

JTree    IV    (YC-1127),    White    Ash    III 
•  •     43'(YC-1141)    and   White   Oak    II    (YC- 
!1143). 

bidders     may     obtain 
Itatlon  to  bid  No.  161 


fixture;    3    motors.  ■iWf^aifm      Pin<»     a      QtOAl     Co       nt      CaM 

Hillegass ;   owner.  Gordon    ^^^a.  2o6  Bust  St.?  San   FSncifco.  i  "P^"  application  to  the  officials  listed 


below: 

Director,   Division  of   Small   Vessel 


Mar  20.   194^PTN   SE   %    Sec   17.      I  Rogers ;  contrax;tor.  College  Ave  Elec- j  ^^    ^^^^3^^   submitted   low    bid    to    the 
TIS,  RIW,  cntg  3.06  acres,  near      |^"5;;20  fixtures.  w^n^lU.  S.  Buteau  of  Reclamation.  Denver,  i„  .  ^,  .   .,,.,  ^ 

Walnut  Creek.    Gideon  H  Adams      (      815     70  Oak   Ridge     owner,   Henry  ^^^^     ^^^^^  g  ^^^^  ^^^  furnishing  I  Procurement  and  Disposal,  4701  Com 

to  J  Thos  Young. ...February  1,  1946    Swift;  contractor,  College  Ave  Elec-  ^^^    delivering    four    vertical    18  000-  '™^rce  Bldg.,  Washington  25.  D.  C. 

Mar  21.    1946— PTN   LOTS   4.    5,    6     -trie;  heater.  .^„ 'gallon  welded  plate  steel  oil  sto'rage  I     Assistant    Pacific    Coast    Director, 

and   7,   map   of   El    Nido   Rancho.  816     ^^^^  Ro°iane;owner^  Charles  ^^         amdtwo^  vertical    4000-^^fn  !  Cabrillo    Theater    Bldg.,    San    Pedro, 

near   Lafayette.     E    M   Netherby      i  West;   contractor    College  Ave  Elec- ,  ^^^^^  ^^^^^   ^.^  storage  lanks    <^allf.  ^^    ^     ^ 

to  W  L  Netherby March  20,  1946  j  trie;  5  plugs;  heater,  mage  ..„,,  .for    Installation    in    Keswick    power  1      Pacific    Coast    Director.    220    Bush 

817       2251    Virnnia;     owner,     Matt  ,  ^"'     ' '°'^"*"""  .'T  ,„^"  _!^.  .*^r_ ,    ^ .«      .dan  TTm nrif.ro  4   r-Allf 


Uens  Filed 


I  ^817       2251    Virginia  .owner     ^tt  ,  Kennett  Division.  CentralVal-  i  St..  San  Francisco  4,  Calif. 

—  iHolm;  contractor,  Aarvaks  Heating.  ^P^  p^^.^^^^  ^^^^^^  shipping  point  and/  i      ^^^^     Representative.     601      Porter 


11  motor, 

!      818      1145    Oilman;    owner, 


;  ley  Project, 
or  Keswick. 

The  bids  received  were 


I  Bldg..  Portland  4.  Ore. 

Acting  Director,  North  ParJfic  Dl- 


icontractor.  Roberts  Ml^;  6  outlets;  3;      califoriiia  Steel  Products  Co.,  f.o.b.  I  vision.  1488  Dexter-Horton  Bldg..  Se- 
fswitches;    6  fixtures,   1  plug,   2   clr- 1  _  •    ,.     .    attle  4,  Wash. 


ALAMEDA  COUNTY 


cults. 


'Richmond,    Calif.,    ^8530;    81,040    lbs. ;    attle  4,  Wash. 
:net. 


4S 


! ^819      1998    Shattuck;    owner     S«n  ;     gacraniento  Pipe  Works,  f.o.b.  Sac-  j  3/26/46 

— iNelder;  contractor,  Roberts  ^-ifhtlng  1  SlO  160-  53000  lbs  •  net  BIDS  OPENED 

Recorded  Amount  j  Fixture  Co;    10   outlets;   5   »'^'^^^'       q^^ £ominio^It^^^  )      HUNTERS  POINT,  San  Francisco. 

Mar.    23,   1946—863   Collier   Dr,    San      jS  plugs.  ^^ ,f     ^     Richmond     Va      S11086-     ifl  ^oo  I —The  following  submitted  bids  March 

Leandro.  Calif.  Modeme  Tile  Co  .  820  1920  Chestnut;  owner.  E  Fried-  ,  |bs  „nd  teS  lbs  1%  10  dava  I  25  to  the  U.  S.  Navy.  Bureau  of  Yards 
vs  D  M  Reld,  Eart  J  and  Floiy  I  nckson ;  contractor.  Walter  Mork;  1  j ''^«bX,,^%V^V  Construction  Co..  I  and  Docks.  Washington.  D.  G.  under 
"  «^"-"^^'^  - -. .-- *^^'^,^llf-  ,go,  ^eatraz;  o^^-ner,  W  P  W  ^o.b.  Berkeley.  $8:84;  79,400  lbs.;  net  lfP^_?;l'^Li''lJy'^}':^L^?A'^},J^l- 


_.      .  _  Pn/'ifir  Pnajat  Rncrinp^rine-  cn    f  o  h  '  frlctlon     bearing     Overhead     electric 

RAlAOa*  ftf  f  ^Olttt  I  Market;  contractor,  Conrad  Electric;  :^^^»^  $S   nfwTb"  first  claSs    '  t^^^elinK  cranes  for  the  U.  S.  Naval 

IVeieaSe  or   Liens  is  switches:  2  fixtures;  3  pmgs;  new    ^'jJJXs    fifth  ciass^  net  Shipyard,  Hunters  Point 

Yuba  Manufacturing  Co.,  San  Fran- :      Hamischfeger     Corp.,     Milwaukee, 


SAN    MATEO   COUNTY 


i3  switches;  2  fixtures;  3  plugs;  new 
I '  service ;  2  motors ;  4  circuits 

1     822       2076    Ashby;     owner     iUhby  ,  ^^;^""^^«:^-^^^^^  ,,,    ^ 

Laundry;    contractor,    Gardner  Elec- i  ^^^    ^^    ^^^^_  ^^^  ^^^    ^^^j^.  ^.,(4)    no    bid;     (failed    to    furnish    bid 


Recorded  Amount  | 

Mar  21,   1946— LOCATION  omitted,      j 

West   Coast   Weatherstrip  Co    to      : 

Edward    Browder,    Jr. , ! 

, — , —      i 

CONTRA    COSTA    COUNTY 


trie;  1  outlet;  1  switch;  1  plug. 


Engineerii^  Section 


1600  lbs.  It-on  steel;  net.  .bond).        _     .„     „       ^      ^ 

■■      Independent  Iron  Works,  Ltd.,  f.o.b.    ^"**^.°°-^*?^*^:^"^**y  „?°I?oU  ^?^. 

.Oakland.  $11,7:^;  73.000  lbs.;  net  j  ^^^'^'^^L^jJ^^    1182,900,    (2)    $782,    (3) 

Stearnil  Rogers  Manufacturing  Co.,  ^^0,   (4)  $850.  _.       ^       . .. 
if.o.b.  Deqver,  $12,470;  74,000  lbs.;  net  '      ^""^^^^^^^^^'^^^f^^  ^-P."  ^<  *?/.' 
i     South^viestem  Engineering  Co.,  f.o.b.    ^^IJ^^^-^^'    '2)    no  bid,    (3)    $25.    (4) 
i  destinaticl>n,    ship    Los    Angeles,    $11,-  '.  $22(X). 


(Recorded  Amount  ,  ^«        Ml^C     SUPPLIES   AND 

I  Mar   20,    1946-PTN    RANCHO   Las      i  ^^ ^^     ^mk-t^oiIT  G 

I      untas,  near  Walnut  Creek.  James      i  MATEIRIALS 

E  McDanlels  to  Theodore  C  John-      ■. — ■ 


1718;    72,5(|0   lbs.;  net 


Victor     Browning    Co.,     Inc..     Wil- 


I     son,    et    al $330.52  ;  3/26/46 

Mar  20.   1946— PiN  RANCHO   Aca-         BIDS  POSTPONED 


•  • 
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Western  Pipe  &  Steel  Co.  of  Call-    loughby.   Ohio.    (1)   $199,500,   (2>   $11,- 

ifomia,  S^tx  Francisco,  f.o.b.  Berkeley,  >^^^- J.^1,1^}'  ^**  *^?PR"  ^    .^   ■      ^,^      .„ 
$6030;    131600    lbs.    class    1:    56,000    lbs.'      All    bidders    qualified   their    bids    in 
I  unclassified ;  100  lbs.  class  1 ;  net         j  regard  to  liquidated  damages. 
Lacey  Manufacturing  Co..  f.o.b.  Los 


3/26/46 


I     lanes,  cntg  0.50  Of  an  acre,  near      I      CENTRAL     VALLEY     PROJECT,        AmPriVknPinP  &  Steel' Com     fob     BIDS  WANTED 


43 


MARCH  25,  1946 


CHECKING  foundation,  electric  and 
plumbing  work  and  add  stucco 
front  to  store,  $800 ;  3432  Mission ; 
owner  and  contractor.  J  A  Michel- 
son. 


ADD  two  rooms  and  bath  on  1st  floor 

of   dwelling.    $1500;    1232   28th    Ave;    ALTER    dwelling,    $1200;     1832-34    E 
owner,    Jos    Martlnelll;    contractor,:      15th   St;   owner  and   contractor,   E 


SAN    MATEO    COUNTY 
J 

DIAL    Office    building 
SAN  GREGORIO. 
Owner— Pacific  Tel  &  Tel  Co. 
Architect — Not    Given 
Contractor — Arthur    H    Oppan.    F    O 
Box   24.   Half   Moon    Bay. 
Filed,  Mar  18,  '46.  Dated  Jan  25,  '46 

Upon  completion   75^ 

40  days   after  completion 25% 

TOTAL  COST,  $1,707 
Bond,  $1707.  Sureties,  Pacific  In- 
demnity Co,  San  Francisco;  limit.  35 
days ;   plans  and  specifications   filed. 


Lafayette.    Rex  Floor  Co  to  Robt      '  Calif omia.— Until    April    29,    2   P.    M. 
L  Chamber.s,  et  al $322    (postponed  from  March  28),  bids  will 


Alhambra,  $10,112;  72,000  lbs.;  net 


SHARP    PARK.    San     Mateo    Co., 


Mar  21,   1946— LOT   11  Blk  5,   East       be   received   by  the   U.   S.   Bureau  of'  Kmoi's     72  000  ihs     net 


Pacific  car  &  Foundry,  WIRE,  f.o.b.  !  S*"^-V"\!'  ^P"^*  *'  I  Ki  ^vJ""^^"^ 


68,000  lbs,  tanks  knocked  down. 


Richmond    Blvd    Tract,    Richmond.  ^  Reclamation,  Walker  R.  Young,  chief 
Modern  Builders  Supply  to  Law-      :  engineer,   Denver,    Colo.,    under  Spec. 

hence  C   McDaniel.   et  al $443.93    12OI     for    fumishing    and    delivering 

i  f.o.b.   cars   at   the  shipping  point   or  

I     "     ,  .^  "   _  ,_.  '     f.o.b.    cars   at    Sacramento,    Calif.,   at    _.„„,. _ 

'       ^^  "^  ■     '   ■  Ithe   option    of    the    bidder,    electrical    o,ds   postponed 

equipment  for  the  North  and  South    ^'"^   postponed 
Sacramento     substations     and     Delta 


bids   will    be   received   by   the   Board 

Wlllamfette    Iron    &    Steel,    WIRE,    ^^      P*'"!^   .f^^J?'^'''?^!^  u '  c  ^^'itl^ 
f.o.b.  PoHland,  $7500;  14,000  lbs.  tank;  i  ^K«',G"'A^_".5l^V^_^/*^;_?^°„^^; 


Non-Responsibility 


SAN    FRANCISCO 


Mar  22.  1946—1362-64-66  SACRA- 
MENTO ST.  Harold  M  and  Elea- 
nor E  Sawyer  as  to  improvements 
on   property. 


PARKER     DAM     PROJECT,     Arl-  ;  above  office. 
.  ,,     „     ,     ir   ,1         -D^r^i^^t     zona-Calitfomia. — Until     April     10,     2 

-  substation.     Central    Va»e>'     Project  ^      ,pjostponed    from    March    27>, 
;  California.    No   <=h^^geJor   fop'es    of  wiirbe    received    by    the   U.    S. 

-  l^I  specifications  ,t^^P^°«P^,H}^^„^^,^°P*    Bureau  o^  Reclamation,  Denver,  Colo., 
fide  bidders;  to  "^^ers,  $L50    not  ^e-  ^  furnishing  and 

L"'-"^b'«/^^P5L'^".^.^^^'^Al^,^ir"^'?.^;  delivering  f.o.b.  cars  at  the  shipping 


Cisco,  for  conversion  of  one  No.  1925 
j  Pacific  steam  boiler  from  oil-fired  to 
•  •     ^  '  gas-fired  unit  at  Sharp  Park. 

Specifications   obtainable   from  the 


Bureau  of  Reclamation,  Denver,  Colo. 


point    or    f.o.b.    cars    at    Earp,    Calif., 
'one  69,00(1- volt  600-ampere,   1,000,000- 


Classified  Advertising 


Peter  C  Scatena.  1265  Shafter  Ave. 

STUCCO  front  of  residence,  $800 ;  i 
2036-40  Sutter  St ;  owner.  T  C  Wil-  j 
Hams ;  contractor,  Martinez  &  Cal-  1 
houn.  .528  Hemlock  St. 

STOKES,  l-story  frame.  $10,000;  Si 
Leland  Ave  100  W  Bayshore  Blvd ;  ' 
owner,  John  Oreglia;  contractor,  \ 
same.   132  Arleta  Ave.  1 


F  Dickey,    Jr,   1832   E    15th    St, 
ALTER    dwelling,    $1960 ;    243    John ;  | 

owner,    Harry    Lange,    prem;    con-  , 

tractor,  E  T  Leiter  Sons.  811  37th.  | 
WRECK   2-story    bldg.    $600;    3770-72; 

Piedmont  Ave;  owner.  F  B  Tower.  | 

3783     Piedmont     Ave;     contractor. 

Grey   Constr   Co,    640   Central   Ave.  ' 

Alameda. 


Completion  Notices  \  Electrical  Permits 


HELP   WANTED 


AUTO    SALES,    l-story   frame.    $500;    ALTER,  $918;   3336  Chestnut   Street;! 
E  Mission  45  S  14th  St ;  owner.  So-  I      owner.  Jos  Buttler.  prem ;  contrac- 
clety  of  St.  Vincent  de  Paul.  !      tor.   American   Co,  806  55th    St 

DWELLING,    l-story    frame,    $8000  ;i  BLDG,    l-story   concrete,    $8000;    4418 
W  26th  Ave  200  S  Lawton   Street;  .     e    14th    St;    owner,    Vernon    Gard- 
owner.    Thos   V    Craddock :    archi- '     ner,  prem ;  contractor,  Clifford  Jac- 
tect.    C    O    Clausen,    746   46th    Ave;|      obsen,    4421    Virginia    Ave. 
contractor.    James    C    Duemer    and  j  ALTER,   $2S50;   2715   Kingsland   Ave; 


Son.    63    Belle  Ave. 
DWELLING,    l-story    frame.    $6000; 


owner  and  contractor,  J  B  Holllns- 
worth,    premises. 


E  36th  Ave  75  N  Ortega  St;  owner  OFFICE  bldg,  l-story.  $25,000;  9025 
and  builder.  Rude  &  Llpman,  2  1  q  St ;  owner,  Lincoln  Lbr  Co,  2201 
Willard    St  !      E    14th    St;    contractor,    Kermit    L 

ADD    to    preseht    shop    bldg.    $8000 ;  ;      Lincoln,    1308   106th   Ave ;   plans    by 
17th   St  and  Treat   Ave;   owner,  "C 1     h  M  O'Neil  Co,   610  16th   St. 
P  Nouaux.   Edw   Campl,   Raymond  j  ALTER   and    repairs,   $600 ;    2444   9th 


Chiosso;   contractor,    Joe    Piasecki. 

STORE,    l-story   frame.   $4000;    West 

3rd  St  172.2  S  Bayview ;  owner.  Ka- 

faello  Barsotti. 


Ave;  owner,  Geo  T  Anderson.  2444 
9th    Ave ;     contractor.    Mastercraf  t 
Co.    842    4th    Ave. 
ADDITION.    $1500;    2742    73rd    Ave; 


SIGN,   electric,  for  drug  store.  $925 :  ;     owner  and   builder.   Ben   Salisbury, 
2200  Irving  St;  owner,  Kromstock ;  ;      premises. 

contractor.     Brumfield     Elec     Sign  ,  siGN.    electric,    $1500 ;     1300    Broad- 
Co,  965  Folsom  St.  j     way;    owner,    Clarence    F    Lemer. 

SIGN,  electric,  for  tavern.  $1985;   609,      prem;     contractor.    Western     Neon 
Market    St;    owner.    Rushing;    con- j      Corp,  3001  Chapman  St 
tractor.    Brumfield    Elec    Sign    Co.    siqn    electric,  $840;  1300  Broadway: 
965  Folsom  St.  j      owner,    Clarence    F    Lemer,    prem; 

SIGN,    electric,    for    tavern.    $900;    61;      contractor.     Western     Neon     Corp. 
Maiden  Lane:  o^^-ner.  Sutton;   con- |     3001  Chapman   St 
tractor,  Brumield  Elec  Sign  Co,  965  I  SIGN,    electric    $700;    2635    Prealta; 
Folsom   St  owner,     Eby    Mchy    Co,    premises; 

DWELLING,    l-story    frame,    $5500:1      contractor.     Electric     Sign     Repair 


W  St  Charles  160  N  Palmetto; 
owner,  H  Wohlken ;  contractor, 
James  C  Duemer  &  Son,  63  Bella. 

ALTER  retaining  wall  and  concrete 
of  bldg.  $900;  276  Van  Ness  Ave 
South;  owner,  E  A  Norvs-itt;  con- 
tractor, R  H  Hansen,  1265  9th  Ave. 

REMOVE  wood  floors  to  be  concret- 
ed   and    place    wood    partitions    in 

.  auto  service  bldg,  $800;  1645  Cali- 
fornia St ;  lessee.  Geo  Daniels ; 
plans  by  Geo  Daniles.  1645  Cal- 
fomla  St 

REPAIR  foundations  to  flats.  $500: 
2113  Jones  St ;   owner,   G  Arata. 

FACTORY.  Class  C.  $52,000;  W  Po- 
trero  100  S  18th  St ;  owner,  C  J  and 
Ruby  M  Menard;  architect.  Don- 
ald Powers  Smith,  Holbrook  Bldg, 


Co,  699  Jean  St 


PALO   ALTO 


REPAIR  residence,  $300;  721  Ra- 
mona  St :  owner,  J  B  Blols,  252 
Forest  Ave;  contractor,  R  Nord- 
berg,    2717    CowT)er    St 

ALTER  residence,  $200;  626  Middle- 
field  Rd;  owner,  Roberta  A  Ath- 
erton ;  contractor,  Ralph  Nordberg. 

RESIDENCES  and  garages,,  seven; 
2330  Ros  Rd,  $9750;  628  Marion 
Ave.  $8750;  670  Marion  Ave.  $8,400; 
614  Marion  Ave,  $8000;  656  Marion 
Ave,  $10,250;  600  Marion  Ave,  $10,- 
500;  642  Marion  Ave,  $9600;  owner. 
Coastwise  Constr  Co,  2499  Middle- 


SAN    FRANCISCO 

Recorded  Accepted 

Mar  25,  1946— E  30th  AVE  118,  143 
N   Noriega.    Thomas  E   Mohr,  Jr 

to  whom  it  may  concern 

March   22,   1946 

Mar  21,  1946— NW  ANZA  and  Cook. 
Lawrence  C  and  Mary  E  Eddy 
to  Ernest  T  Adams Mar  21,  1946 

Mar  15,  1946— W  44th  AVE  100  S 
Santiago.  Lillian  I  and  John  W 
Mauck  to  whom  it  may  concern 
Mar    15,    1946 

— -^ y 

ALAMEDA  COUNTY 

Recorded  Accepted 

Mar.  23,  1946—538  McKlnley  Court 
San  Leandro,  Calif.  Dorothy  L 
Jansen  to  S  M  Davis.  Mar.  18,  1946 

Mar.  25,  1946— Lot  7,  San  Antonio 
Court,  San  Leandro,  Calif.  Ru- 
dolph E  Breves  to  whom  It  may 
concern _ Mar.   23,   1946 

Mar.  23.  1946— Lot  8,  Tract  700,  San 
Leandro,  Calif.  F  W  Valley  and 
W  G  Lincoln,  a  co-partnership,  to 
Valley  &  Lincoln  Co Mar.  18,  1946 

Mar.  23.  1946— Lot  9,  Tract  700,  San 
Leandro,  Calif.  F  W  Valley  and 
W  G  Lincoln,  a  co-partenrship. 
to  Valley  &  Lincoln  co.Mar.  19,  1946 

Mar.  23.  1946— Lot  10.  Tract  700,  San 
Leandro,  Calif.  F  W  Valley  and 
W  G  Lincoln,  a  co-partnership, 
to  Valley  &  Lincoln  Co.Mar.  20,  1946 

March  23,  1946— Lots  11  and  12, 
Tract  700,  San  Leandro,  Calif. 
F  W  Valley  and  W  G  Lincoln, 
a  co-partnership,  to  Valley  ft  Lin- 
coln Co Mar.  21,  1946 

Mar.  22,  1946— Lot  13,  ptn  Lot  12, 
Block  12,  Sunset  Terrace,  Albany, 
Calif.  Winthrop  E  Ferguson  to 
G  D  Gaeta _ Mar.  21,  1946 

Mar.  22.  1946—7420  Castro  VaUey 
Blvd,  Ha>"«-ard,  Calif.  Mary  M 
Walter  and  by  Ruf  us  A  Tracy  Jr. 
contract  buyer,  to  R  A  Tracy  Jr 
Mar.   22,  1946 

SAN    MATEO   COUNTY 

Recorded  Accepted 

Mar  22.  1946— LOTS  111,  112,  113, 
226,  227.  228,  229,  230.  231.  232 
and  234  Tract  545,  Redwood  VH- 


3/26/46  ikv-a..    3-bole.    single-throw,    outdoor; 

,  BiQs  OPENED  i  *^yP*  oil  circuit  breaker  for  the  Indian  '  .. 

■  LOS  ANGELES.  Calif. -R.  R.  Hen-    Service      substaUon.      Parker      Dam, 
•  sler   816  Allen  Ave..  Glendale.  at  $99,-  '  Power    project,    Arizona  -  California.    ^ 

583, 'submitted  the  low  bid  to  the  Los    The    oil    Circuit   breaker    will    be    In-  ;      CONSTRUCTION  SUPT.  or  FOKE- 

■  Angeles  Board  of  Public  Works,  153   stalled  b>1  the  go^  emment  No  charge  ,  ^j^j^  f^j.  structural  concrete  Jobs  on 
City  Hall.  Los  Angeles.  March  20,  for    for   copieja    of    the    specifications    to  ,  highways,     bridges     and     reserrolrs. 

I  the    grading,    paving    and    otherwise    prospective     bona     fide     bidders ;     to    ^g^^   ^.^^  crew  preferred.  State  exp. 
''  improving   of    Wilbur   Ave.,    between    others,  $a75,  not  retumable.  :  ^^^  salary   expected.   Reply  Box  825, 

:  the    Los    Angeles    River    and    Linnet  I  c/o  Daily  Pacific  Builder,      te  2/20/46 

'St.,  Los  Angeles;  a  cash  contnw:t        '2^26/46  '     '     «• 

!     Total  bids  were :  notice  of  sale  !      ii«uiiv    experienced    FIRST    CLABS 

222    835  Market  St;  owner  and  con-  J      r.  r.  Hensler,  $99,583.  _  SAN    FHANCISCO— Until    April    8,  'DRAFTSMAN    for    substantial    con- 
tractor. The  Emporium;  -              j      R.  A.  Wattson  Co.,  $112,499.16. 


SAN   FRANCISCO 


SAN  FRANCISCO^ 


223  1125   Market    St;    owner,    Em-  i      Tomel  Construction  Co.,  $132,541.38. 
I  bassy    Theatre ;     contractor,     Weber  j     Engineer's  estimate,  $114,516.50.  ,    ,    „   ,  _,  ...... 

Conroy  •  '■  - ^'^    LeToiiimeau     rippers     located    at 

224  573  "Mission;    owner,   A    Baer;  j  ,.    Redding. 
I  contractor,   Weber  Conroy;    1    outlet  [  3/26/46 


;2   P.   M..  Mds  will   be  received   by  the  1  tg^p^rarv    work.     Mendelsohn.    Dln- 

U.    S.    Fdregt    Service.    447    Sansome  '  ^.j^jjig  &"Hill.  233   Sansome  St.   San 

1  Street,    uhder    Bid    No,    393    for    sale  '  p^n^^ig^o  4.  (3/22-25-26-27-28/46) 


225      627    Waller;    owner,    Nichols;    NOTICE  OF  SALE 


3/26/46 


DRAFTSMAN     wanted.     Apply    to 

I  John  Hudspeth,  Architect  with  aam- 

43  ;  pies  of  work.  427  13th  St,  Oakland     • 


POSITION   WANTED 


contractor,    Weber    Conroy;    2    out-;     PORT    HUENEME,    Ventura    Co.,  ,  BIDS  WANTED 

lets;   1   switch-   6  plugs;   service.  j  Calif -Until   April    1.  11   A.   M..   bids        BOISE     PROJECT.     Idaho. -Until 

226  347    Clay    St     owner,    O'Brien  ,will  be  received  by  Salvage  and  Sales  May  6,  2  P.  M.,  bids  will  be  received  ,  

Sportana;     contractor,     Weber     Con- i  Office,   Yard   Operations  Bldg     U,  S.  by  the  U^  S    Bureau  of  Reclan^tlon,  \      jt-'xior     E.StImaTOr':  '^r^'dTmrl 

roy;   3  plugs.  (Naval     Advance     Base     Depot      Port  Denver,    Colo,     under    Spec     1263    for    ^,^^j  Bngineer,  Veteran,  age  f9     de- 

227  1425  Ocean  Ave;  owner.  Ham-    Hueneme,  Calif.,  for  the  sale  of  hai^-  furnishing  and  delivering  f  o.b.   cars  ,  ^^^^  position  with   contract, r    Reply 
llton;    contractor,    G    H    Armstrong  ;  ware   and    nails,    plumbing    supplies,  at  the  shippmg  point  or  f  o.b.  cars  at    Box  319.  c/o  DaUy  Pacific  BniJder 
Elec  Co;  alterations                                   'electrical  supplies  and  miscellaneous  Mountain   Home,  Idaho,  five  72-inch,  | ■^ 

228  138  Mason  St ;  owner,  George's  equipment;  Catalog  B-1-46.  Material  hollow- jet  valves  with  valve  con- j  CONTACT  MAN.  Available  April 
Grill;  contractor  Central  Elec  Co;  may  be  Inspected  by  contacting  Leo  trols.  position  indicators,  intermediate  >  igt.  Excellent  connections  with  lead- 
1    plug.                     *                                          i' Smith,   gate   No.  3.   U.    S.    Naval  Ad-  shafts   and   couplings,   anchor  brack-  J  ^^g     West     Coast     Contractors     and 

229  151  Taylor  St  owner.  Eagle  !  vance  Depot  Port  Hueneme,  between  ets  and  bolts,  and  erecUon  equipment  1  Architects :  12  yrs.  heavy  conntruc- 
Restaurant;  contractor.  Central  Elec    9  A.  M.  and  4  P.  M.,  Monday  through  for   installlation   in    the  outlet   works  j  tion    exp.    in   field   and    management. 

I  Co;   Friday.  at  Anderson  Ranch  Dam,  Boise  ProJ-    Reply    Box    328,    c/o    Dally    Piaclfic 

1     230    630  Mason  Street;  owner,  Alta  1  "  .  '^^'.  Idaho.  The  valves,  controls  and  }  Builder.  to  3/28/4« 

lApts;    contractor.    Central    Elec    Co; '3/26/46 

H    plug.  I  CONTRACTS  AWARDED 


■  anchor    brackets    and    bolts    will    be 


.      „.  , -     ^  ,„^^     installed     by     the     government     No  1      LUMBERMAN— GRADUATE    EN- 

231     S  Lawton  65  W  45th  Avenue;  |     CENTRAL     VALLEY     PROJECT,    charge    for    copies    of    the    specif  lea-    giNEER;   12  yrs.   lumber  production 


I  owner.  Marvel  Bldr  •  contractor.  B  J  ■.  California.  —  Rockwell     Engineering   tions    to   prospective   bona    f  We   bid 
;  Doherty ;  .. .  '  !  Co.,  Chicago,  111.,  at  $6675.70,  awarded  ,  ders ;  to  others,  $1.25,  not  retumable. 

1     232      601    Grove    St ;    owner.    Craft  ;  contract  on  Schedule  1.  and  Standard  

Shop;  contractor   O  Keeff e.  The  Fan    steel  Spring  Co.,  at  $2471.60.  awarded   3/26/46  ••     43 

Man;   ..._..  '  contract  on  Schedule  2  by  the  Bureau    COMPLETE  BIDS 

j     233     315  Hayes  St ;  owner,  I  Book-    of  Reclamation,  Denver,  Colo.,  March        BOISE  PROJECT,  Idaho— As  pre- 

jer;    contractor     O'Keeffe.    The    F&n   20,     for     fumishing     bulkhead     gate   viously  rt^ported,  Hamischfeger  Corp,, 

;  Man ;    motors.  '  '  guides,    floor  frames   and   plates   for    Milwaukee,  Wis.,  at  $6785,  submitted 

234  3515  Washington ;  owner,  Mrs  installation  at  Keswick  dam  and  pow-  low  bid  to  the  Bureau  of  Reclama- 
Meyers;  contractor  O'Keeffe.  The  •  er  plant  Central  Valley  Project;  ,  tlon,  Denver,  Colo.,  under  Spec.  No. 
Fan  Man;  motors     '  ;  Invitation     No.     83-272-A.     The    bids    1176    for    furnishing    and    delivering 

235  305    Grant    Ave;    owner.    Pi- ;  were  received  February  25.  f.o.b.   cars   at    the   shipping   point   or 

cardi ;  contractor   O'Keeff ol  The  Fan  ' !  f.o.b.   car^   at   Mountain    Home,   Ida., 

"  ■  ••     42   at  the  oi^tion   of  the  bWder,  one  15- 

I  ton.    twofmotor    traveling    crane    for 


and  distribution.  Also  experienced  in 
heavy  construction  field  work  and 
estimating.  Excellent  connections 
Northwest  Mills.  Reply  Box  327.  c/o 
Daily  Pacific  Builder.  to  S/29/M 


Man;    motors.  3/26/46 

i      236     550  Sacramento;   owner,  Stev-lsiDS  WANTED  ^  „^ 

enson's;     contractor     O'Keeffe,     The       CONCORD.  Contra  Costa  Co.,  Calif,  ^the  government  warehouse  at  Ander      

Fan  Man;  motors     '  '—Until  April  4,  2  P.  M.,  bids  will  be   son  Ranch  Dam,  Boise  Project  Idaho.        tr^^  further   inf 

I     237-41  Variousl  locations  and  own-  j  received  by  the  U.  S.  Bureau  of  Rec-    The   crahe   will    be    Installed   by   the 

,  ers ;  contractor    Brumfield  Elec  Sign    lamation.    Custom    House,    Denver  2,  I  government. 

!Co;   signs.  'Colo.,  under  Inv.  A-49,069-A  for  fur- ^     Hamis<}-hfeger     Corp.,      Mihwaukee, 


DRAFTING     SERVICE 
Have  us  draft  your  ideas   into  de- 
tailed    plans.     E^st     Bay     Drafting 
Service,    1211   Stannage   Ave..    Berke- 
ley 6,  or  'phone  Berkeley  7230- W. 

'tf  I'l  'if,- 


EMPLOYMENT  SERVICE 


ormation  regarding 
positions  listed  under  thi«  cJajssttica- 
tion    address    Nev*t®n    D.    Cook,    Man- 

242  "2430  27th  Ave;   owner.  Craig ;  |  nishing  32.000  bbls.  modified  portland  1  Wis..  $6785;  ship  320  dkys;  17334  lbs. ;  i  Jjrke^i^c^T^sy^Post'tr'l^  '"''""'" 
contractor.    Dewey   Elec   Co;    3   out- !  cement  in  paper  sacks,  f.o.b.  shipping   fob.  Milwaukee;  terms  net  '  •    ^^ 
lets ;  1  switch     6  plugs.                             I  point  and/or  Concord.  Delta  Division.  1      Milwaukee    Crane    &    Service    Co., 

243  1545  Pacheco  owner.  Herzig;  Central  Valley  Project  California.  |  Cudahy.  Wis..  $«985;  ship  230  days; 
contractor.  Richmond  Elec  Co;  11  |  Specifications  obtainable  from  the|32.000  lbs,;  f.o.b.  Cudahy;  terms  H% 
outlets;  11  switches;  11  plugs;   serv.    above  office.  '  10  days. 


CISCO. 


Fran- 


STRUCTK  DESIGNER  or  drafts- 
man, for  misc  work.  Sal.  depends 
on  ability.    San   Francisco,     S-fT4 


h 


4M««MMa 


PLANS  and 
Speculations 


Oakland:  The  DeLeuw,  Gather 
proposal  to  solve  the  12th  street 
^^ni.^^rafBc  bottleneck  has  received 
the  go  ahead"  sign  from  the  city 
council  and  plans  are  being  pre- 
Fri  k  ^^d  ^^^^  Engineer  Walter  N. 

«  oOo 

Yreka:  The  city  council  has 
agreed  to  sell  its  share  for  flO  in 
a  lot  wanted  for  a  veterans'  me- 
morial. The  American  Legion  and 
Veterans  of  Foreign  Wars  are  co- 
operating to  build  a  joint  club- 
house and  hall  on  the  site.  The 
building  will  cost  about  |20,000. 
oOo 

Santa  Clara:  A  deed  to  48  acres 
of  land,  suitable  for  home  sites, 
has  been  recorded  here  for  Henry 
Kaiser.  Sale  price  was  reported 
to  be  $147,000. 

oOo 

Chico:  Overcrowding  at  the  Chico 
State  College  will  be  remedied 
when  the  million  dollar  building 
program,  designed  to  accommodate 
600  students,  rs  completed.  Only 
materials  and  labor  shortage  delay 
construction,  President  Aymer  J. 
Hamilton  said.  Included  in  Chico 
expansion  are  a  science  annex,  mu- 
sic and  speech  annex  and  otlier 
buildings  totaling  more  than  8750.- 
000. 

oOo 

Reno:  The  Lyon  building,  al- 
ready ruined  by  fire,  may  be  razed 
according  to  plans  revealed  at  the 
last  city  council  meeting.  It  is 
owned  by  A.  F.  Winter  and  Barney 
Morris,  of  Portland,  Oregon. 
oOo 

Carson:  An  additional  24  tem- 
porary housing  units  have  been 
approved  for  this  city,  the  Fed- 
eral housing  authority  has  an- 
nounced. Arnold  Millard,  chair- 
man of  the  local  board,  is  in  charge, 

STRUCTURAL  ENGINEERS 
REGULAR  MEETING  APR.  2 

The  Structural  Engineers'  Asso- 
ciation of  Northern  California  will 
meet  Apr.  2  in  the  Engineers  Club, 
206  Sansome  street,  to  discuss  (1) 
collective  bargaining  and  its  rela- 
tion to  the  engineering  profes- 
sion; (2)  the  progress  of  the  pub- 
licity program  for  engineers;  (3) 
and  reports  of  special  committees 
for  review  of  the  proposed  San 
Francisco   building  code. 

The  group  will  assemble  at  5:30 
p.  m.,  dinner  will  commence  at 
6:15,  and  the  program  of  the  eve- 
ning is  slated  to  start  at  7:30. 
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Order  Limits  On  All  New   Construction 


BJ-fs  Opened  for  First  Construction  on  $300,000,000  Project 


u 


PACIFIC  NORTHWEST  HISTORY  WAS  MADE  at  Coulee  Dam  when  Bureau  of  Reclamation  officials 
opened  bids  for  the  first  construction  work  on  the  Columbia  Basin  Project  of  south  central  Washington 
where  more  than  300  million  dollars  will  be  spent  to  carry  water  to  the  17,000  new  farms.  Sixteen 
firms  submitted  offers.  Low  bid  with  $619,000  by  the  Morrison-Knudsen  Company.  Inc.,  Seattle  Rec- 
lamation officials  pointed  out  that  Pacific  Northwtst  pioneers  launched  their  campaign  for  the  big 
irrigation  system  and  Grand  Coulee  Dam  more  than  a  quarter  of  a  century  ago.  Shown  here  left  to 
nght,  are  Assistant  Supervising  Engineer  R.  B.  Wiliams;  Irrigation  Engineer  H.  A.  Parker;  Chief  Clerk 
«•  Funk;  and  Oflice  Engineer  F.  J.  Sharkey.  This  bid  call  was  for  two  million  cubic  yards  of 
earth  and  rock  excavation   for  the  main  canal   of  the  irrigation  system.    —(Bureau  of  Reclamation  Photo) 


HUGE  PROJECT  STARTS 

Maj.  Gen.  Lewis  A.  Pick  launch- 
ed the  1^  billion  dollar  flood  con- 
trol program  of  the  Missouri  river 
basin  last  week  when  he  turned 
the  first  shovelful  of  sod  for  a 
two-mile  flood  wall  being  l>uilt  to 
protect   Kansas  City, 


SUMMERBF.LL  KOOF  STRUCTURE 

1746  Thirteer^h  ^t.,  Oakland,  Calif. 

From  San  Franfisco  From  other  exchanoes 

ENterprise  10930  TWinoaks  3622 


BURKE  FORM  CLAMPS 


■«p*PMpna«9«w« 


SNAP    TIES  TIMBER    RINGS  CURING    COMPOUNQ 

EXPANSION    JOINT     COLUMN    CLAMPS  SCf=t£ED    SUPPORTS 

THREAOtO    RODS  REINFORCED    PAPER 

All  Types  of   Concrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

=  1  Pr.  .  ..   Rfr.rt -       San  Francisco  Phone  GArfield  8768 


ATTENTION,  HOME  BUILDERS 

LUMBER    SUPPLIER    AVAILABLE 
Can  produce  700  M   ft,  monthly.  No  priority  reyjired.  Wholesale 
carload  quantities.  Salary  and  traveling  expenses  required.  Reply 
Box  326,  c/o  Daily  Pacific  Builder. 


CELOTEX  INSULATION  PRODUCTS 

Celo-Block  for  Refrigeration 

Celo-Siding  for  Construction  Work 

Celotex  Hardboarda 

Harbor  Plywood  Corp.  of  California 

MArket  6705  San  Francisco 


540  Tenth  St. 


COST  ACCOUNTANTS 
DISCUSS  SUGAR  COSTS 

•'Sugar  Refinery  Accounting" 
was  the  topic  last  night  at  the 
dinner  of  San  Francisco  chapter, 
National  Association  of  Cost  Ac- 
countants held  in  the  Engineer's 
Club. 

Speaker  of  the  evening  was 
Bert  E.  Brown,  accountant  of  J. 
D.  &  A.  B,  Spreckels  company, 
and  member  of  N,A,C.A,  He  re- 
viewed the  methods  of  sugar  man- 
ufacture from  sugar  beets  and 
elaborated  on  the  cost  accounting 
system  used. 

Sugar,  the  only  food  product 
under  ation,  is  still  a  problem  to 
the  manufacturer  as  well  as  to 
we,  the  people,  Brown  stated. 

# 

SECOND  SPAN  PLANS 
PREDICTED  THIS  YEAR 

Recommendations    for   the    loca- 
tion of  a  second  Bay  Bridge  span 
will   be   in   the   hands   of  the  Toll 
Bridge    Authority    before    the    end  j 
of  1946,  Public  Works  Director  C.  ^ 
H.   Purcell   announced    Monday.        ' 

Preliminary    design    studies    are  ! 
well  advanced,  he  said.    When  eco-  j 
nomical    span    lengths    are    deter-  ', 
mined  and  pier  locations  are  more 
definite,  test  borings  will  be  under- 
taken, Purcell   pointed  out. 


FABRICATED 

PALLETS  -  CRATES 

SPECIALTIES 


To  Sell  48  Wood 
And  Steel  Barges 

Competitive  sealed  bids  will  be 
opened  on  48  wood  and  steel  barges 
at  2:30  P.M.  (EST)  Apr  22.  in 
Washington,  D.  C,  by  the  U.  S. 
Maritime   Commission. 

Twenty-five  of  the  barges,  104 
feet  long,  bolted  and  welded  steel, 
are  located  at  Fort  Mason,  San 
Francisco.  Eight  are  at  Wilming- 
ton, Celif.,  and  one  at  Seattle. 

Inspection  of  the  barges  at  Ft, 
Mason  may  be  made  upon  appli- 
cation to  Superintendent,  Wat^ 
Division,  Army  Port  of  Embarka- 
tion; at  Wilmington,  Superinten- 
dent, Water  Division,  Los  Angeles 
Port  of  Embarkation,  and  at  Se- 
attle, Superintendent,  Water  Divi- 
sion,  Army  Port   of  Embarkation. 


HOMEBUILDERS 

First,  a  congratulation  to  Arch- 
itect George  EL  Klinkhardt  of  Ber- 
keley, upon  winning  a  $1,000  prize 
in  a  National  Home  Design  con- 
test sponsored  by  the  Chicago  Tri- 
bune. The  winning  design  is  for  a 
.spacious  two-bedroom  home  for  a 
30-foot  lot, 

•  •    • 
AN  IDEA: 

San  Francisco  has  a  hereditary 
curse  of  25-foot  lots.  This  cannot 
be  changed  in  established  districts. 
Wider  lots  in  new  sub-divisions 
would  force  the  cost  of  homes 
above  the  price-range  where  they 
are  most  urently  needed. 

•  •     • 

I  have  long  maintained  that  San 
Francisco  has  the  highest  grade 
group  of  Homebuilders  to  be  found 
anywhere  in  this  Nation.  Our  lo- 
cal Builders  are  tops,  but  perhaps 
there  is  one  idea  they  haven't  yet 
tried: 

•  •    • 

Why  not  the  Homebuilders  spon- 
sor an  architectural  competition 
for  a  post-modern  type  of  home  to 
be  built  on  a  25-foot  lot? 

•  •     • 

By  new  design,  I  am  not  mean- 
ing merely  to  slap  a  few  panels 
of  plastic  and  bars  of  chromium 
Ml  the  same  old  blueprint— but  to 
take  a  new  sheet  of  paper  and  de- 
sign an  entirely  new  and  modem 
factory  dedicated  to  the  art  of  liv- 
ing—avoiding the  freakish  and 
bizarre — but  utilizing  all  that  is 
modem,  up-to-date,  labor-saving, 
and  comfort-giving. 

•  •     • 

Make  the  contest  worthwhile.  So 
long  as  it  doesn't  cost  me  anything 
to  spend  the  Homebuilders  money, 
I  would  suggest  "win,  place  and 
show"  of  $25,000,  $15,000,  and 
$10,000. 

-k     it    ir 
If  this  idea  is  taken  ser- 
iously and  made  worthwhile, 
it  would  prove  not  only  prof- 
itable to  the  Home  Baiiding  I 
Industry  but   ab>o  of  laiiting  i 
benefit  to  San  Francisco  and  I 
the    San    Franciscans    these ! 
homes  would  shelter. 


iRUJin  pnrnT  compnnv 

MAKES 

FinE  PRinr 

4th  &  Addison  Sts  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


Non-essential  Building  and  Repairs 
Curbed  To  Spur  2,700.000  Vet'  Homes 

MARCH  26.— To  channel  critically  needed  building  materials  into 
veterans  home  construttion  the  government  today  issued  an  order 
banning  new  construction  and  repairs  of  virtually  all  types  of  buildings. 

Aim  of  the  order  is  to  insure  construction  of  2,700.000  veieram 

homes  by  the  end  of  1947  through 
eliminating  non-essenti>l  building 
and  repairs. 

All  new  commercial  and  indus- 
trial buildings,  which  m|ay  be  per- 
mitted, must  be  approved  by  the 
government,  the  order  issued  by 
Civilian  Production  Administrator 
John  D.  Small,  and  Federal  Hous- 
ing Expediter  Wilson  Wyatt,  said. 

The  order  applies  in  the  entire 
United  States,  Puerto  Rico  and 
the  Virgin  Islands,  and  may  later 
be  extended  to  Hawaii  and  Alaska. 

Construction  work  presently  un- 
derway is  permitted  tio  continue 
but  work  must  be  takinjg  place  to- 
day, or  materials  incoilporated  in 
the  structure. 
LOCAL  COMMITTEE  APPROVAL 

Committees  composed  of  local 
citizens  will  be  set  up  in  71  cities 
throughout  the  country  to  rule  on 
the  question  of  whether  govern- 
ment approval  shall  be  granted  the 
repair  or  construction.  Applicants 
may  appeal  decisions  to  the  CPA 
or  Federal  Housing  Administra- 
tion. Persons  desiring  to  begin 
work  prohibited  by  the  order  should 
file  with  local  offices  of  the  FHA 
or  CPA.  i 

''Work  done  on  roadk  strieets, 
sidewalks,  railway  tra<rks,  which 
include  street  railways,  fences, 
silos,  bridges,  tunnels,  subways, 
pipe  lines,  power  lines,  sowers,  sur- 
face or  underground  mines,  wells, 
dams  or  canals,  is  excepted  from 
the  order. 

In  addition,  militarj'  construc- 
tion and  veterans  projects  are  not 
stopped  by  the  ordier,  and  disaster 
repairs  to  buildings  may  be  per- 
mitted. 

ORDER  PROHIBITS 

The  order  specifically  bans  the 
following  unless  approved  by  the 
government: 

1.  Construction  of  ir  repair 
work  in  excess  of  ItoO  <  n  houses, 
including  farmho-uses  or  other 
property  on  r^idential  property 
designed  for  ocropancy  of  less 
than   aix   families. 

2.  Corust ruction  or  repair  jobs 
of  $1,060  or   more  on   hotels,  re- 
sorts,  apartment   houses  or  oth 
er  residential  building.*-  designed 


garages,  theaters,  warehousest 
radio  stations,  and  gas  service 
stations. 

4.  Jobs  costing  more  than 
$1,000   on   farm   buildings. 

5.  W<M-k  in  excess  of  $1,000 
on  churches,  hospitals,  schools, 
public  buildings  and  charitable 
institutions. 

6.  Jobs  costing  more  than 
$15,000  in  virtually  all  indus- 
trial and  commercial  buildings, 
plants  or  factories. 

7.  Work  in  excess  of  $200  on 
virtually  any  other  type  of  build- 
ing. 

# 

C  of  C  Urges  Sale 
Of  Geneva  Steel 

Earliest  possible  sale  of  the  Gov- 
emment-owned  steel  plant  at  Ge- 
neva, Utah,  was  urged  yesterday 
by  the  Board  of  Directors  of  the 
San  Francisco  Chamber  of  Com- 
merce upon  recommendation  of  the 
Chamber's  Manufacturers  Com- 
mittee and  Iron  and  Steel  Section. 

Opening  of  bids  for  the  disposal 
of  the  Geneva  steel  plant  had  been 
originally  scheduled  form  Mar.  1, 
subsequently  deferred  until  April 
1,  and  more  recently  postponed  to 
May  1. 

In  urging  immediate  sale  of  the 
plant,  the  Board  reaffirmed  the 
position  taken  previously  by  the 
Western  States  Council  in  advo- 
cating earliest  possible  sale  to  the 
highest  responsible  bidder,  a  dis- 
posal price  consistent  with  pros- 
pective earning  power  and  the  es- 
tablishment of  a  pricing  policy  by 
the  favorable  bidder  that  would 
assure  supplies  of  steel  for  west- 
em  fabricators  under  competitive 
conditions, 

"Operation  of  the  Geneva  Steel 
plant  by  private  enterprise  is 
needed  immediately  to  "provide 
western  steel  users  with  additional 
supplies  from  western  sources," 
declared  Alfred  H.  Meyer,  chair- 
man of  the  Chamber's  Industrial 
Development    committee. 


-  .„  ,      "Annexation  of  this  new  source 

for  occupanrj    of  six  families  or    jof    supply    would    assure    western 


more. 

3.  Work  in  excem  of  $1,000 
on  commercial  or  service  estab- 
lishments such  as  officer,  stores. 


fabricators  of  a  continuous  flow 
of  steel  to  satisfy  the  demands 
of  the  rapidly  growing  western 
market." 


•TIME 
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Wp  iirill  finunre  snund 
Improvement  DiHtrirt  J»hs 

•  We  enter  into  written  contracts  before  vou  bid  .  .  .  pay 
you  in  cash  the  agreed  purchase  price  of  the  warrant  when 
issued.  Contact  us  early  to  permit  our  on-the-ground 
inspection  of  the  job.  Profit  by  our  long  experience. 

IQll  Art  and  1913  Art 

BONDS  and  WAnUANTS  •  hon;(ii.  •  i|uotiMl  •  sold 

phon^coiiect  STII\E  &  YOUl^liRERR 

Sutter5460     •     *5tf    RL6i    BLILDIKG    ■    i.iA    tRA^LIitO* 


^***«i«». 


ATLAS  MANUFACTURES 

PASSENGER  AND  FREIGHT  ELEVATORS 


r 


CD 


HYDRANTS 
HOISTING  EQUIPMENT 
SPECIAL  VALVES  AND  FTTTINGS 
ClAL  ELECTRICAL  AND  MECHANICAL 

EQUIPMENT 
ELEVATOR  REPAIRS  AND  SERVICE 

Atlas  Elevator  Co. 

417  SIXTH  ST.  -  SAN  FRANCISf«  3  -  Pfc»ne  £Xliro»k  1»40 


WARD  MAYER 


STRUCTURES 

INCORPORATED 

220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 


Concrete  lutimg 
Coflipi  essors  Kented 

PORTABLE  WELDERS 

Air  TooU  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 

Fhoiie  MlHsion   1«>.')6  .  0755 


^H 


I 


/':!y# 


JohnsManvilie 

COilRUGATED  TRANSITE 

...the  permanent,  fireproof 
«K*HJond  siding  materid 


WESTERN 
ASBESTOS 

COMPANY 


SCOOPMOBILE 

O  Opens  new  channeb  for  Mechanic  Ma- 
terial handling. 

O  Scoopmobile  ATTACHMENTS  and 
SCOOPS  are  aU  designed  to  be  inter- 
changeable. 

O  Scoops  are  quickly  and  easily  removed  and 
any  attachment  easily  installed  by  simply 
removing  and  replacing  two  pins. 


MfXERMOBILE 
P*rt«M«   CoBcrefe  &  Ekvoflng  Ploaf 

BUGGYMOBILE 

Pow«r*4  Coacr*f«  Bmqqy 

SCOOPMOB  tLE 
Scoops,  Lifts.  Moves   and   Loods 


%  cubic  yard  Hop* 
per  for  transport- 
ing, elevating  and 
pouring  concrete. 
Lifting  arms  for 
handling  or  load- 
ing ootKrete  blocks. 

lifting  arms,  with 
six  detachable  aims. 
Lifting  boom. 


FOR  COMPLETE  INFORMATION  CALL 

RHODES  &  JAMIESON,  Ltd. 

BUILDING  MATERIALS     •     READY  MIXED  CONCRETE 
Foot  of  23rd  Avenue  OAKLAND  KEIiog  3-5225 


ManufactuTtd  by 

BEATTY  STEEL 
PRODUCTS  CO. 

415-421   BRYANT  STREET 
SAN    FRANCISCO 

•      *      • 
FOR  SAlfS  OR  Rf^^rAl$  CAll 
SAN  FRANCISCO         OAKLAND 
YUkon    0250  TWinookt  1086 


I 


SERVICE 


INTEGRITY 


RESPONSIIILITY 


Mew  Tcteplioae  Humb%r 

DOuglas  4657 

! 
i^LOOR    COVERit^GS 

ACOUSTICAL  MATERIALS 

BUfl3tNG    MATERIALS 


THE 

BROOKMAN 

COMPANY 


55  MAlfl  STREET 
SAN  FRANCISCO  5.  CALIFORHtA 


A  NEW  Organiiafion  of  EXI>ERIENCED   Men 


''■€1 
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DAILY     PACIFIC     BUILDER 


WEDNESDAY.  MARCH  27.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«tabW«h«d  lasoi 
iMued   Ev»ry  Mcmint,  Except  Saturday,  Sunday  and  Lagal  H»Ud«y« 

^^Lui^C^?  SyS^^.^  ^  thTTi^^  construction  dally  of  tba 
^Lri„   *"^  Maintaining  a  conaplete  news  reporting  aerVlce 
an^fn'^^LET^"^^^^  building  Ind  engineering  projectaT 
ConstJ.tSn*^^"*'^.  2'  Fr-  ^^^  liraen'a  Advance* 
Construction  Reports.  A  Legal  Newspaper  of  gen- 
eral circulation  as  defined  by  the  Superior 
court  of  San  Franciaco  County, 

SUBSCRIPTION   RATPR* 
•3.00  D..   Month:  $30  per  Year  (Payable  In  Ad?anca).  Single  Copy,  15a 

^^^^I^'^^S^a^^^^'S'^ff  "^"*'"  "^"'y  2t.  1907.  at  the  post  office 
at  San  Franciaco.  California,   under  the  Act  of  March   8,   1879 

PubUshed  by 
STARKRATH  PRINTING  A  PUBLISHING  CO.     -^^ 
Under  a  management  agreement  with 
f.W.  DODGE  CORPORATION,  Owner 

E-  OOGERS,  Advertlalng  Manaoar 

TeLsMArketTllO 


O.  E.  McGAVRAN.  Editar 

465  Tenth  St,  San  Francisco  3 


BUILDING  SECTION 


NEWS  INDEX 

For  convenient  reference,  newa 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdgs.  1-8 

Educational   BIdgs. 9-10 

Hospitals    , 11 

Industrial    BIdgs.    12-13 

Public   Buildings   14-1/ 

Religious   Buildings   18-18 

Sociai,  Recreational  BMgs.  20-21 

Residential    Buildings   22-26 

Transportation    BIdgs. 27 

Miscellaneous   BIdgs.  28-30 


1.8— COMMERCIAL  BLDGS. 

3/27/46  ••     2 

BIDS   WANTED 

SAN  DIEGO,  Calif.— Until  April  5, 
11  A.  AL,  bids  will  be  received  by  the 
U.  S.  Navy,  Public  Works  Depart- 
ment, 11th  Naval  District,  1220  Pa- 
cific Highway,  San  Diego,  for  the 
removal  of  paint  from  the  exterior 
and  interior  of  the  glass  in  the  doors 
and  sash,  and  for  the  painting  of 
steel  doors  and  windows  and  all 
structural  steel  framing  in  connec- 
tion therewith;  also  miscellaneous 
minor  repairs  to  hangar  doors  and 
replacement  of  brolten  glass;  Spec. 
No.  17648.  Bidding  information  may 
be  obtained  on  application  to  the 
office  in  charge  of  construction,  Pub- 
lic Works  Department,  U.  S.  Navy, 
1220  Pacific  Highway,  San  Diego  30, 
Calif.  Deposit  of  check  or  postal 
money  order  for  $10,  payable  to  the 
Chief  of  the  Bureau  of  Yards  and 
Docks,  is  required  as  security  for 
safe  return  of  each  set  of  bidding 
data. 


3/27/46  ••     4 

WORKING    DRAWINGS 

COMPLETED 

MEDICAL.  BUILDING  AND  FLATS 

Cost,  f40,000 

SAN  FRANCISCO.  Comer  Powell 
and  Jackson. 

Construction  of  two-story  and  base- 
ment cla^s  C  medical  building  and 
flaU. 

Owner — Charlie  Louie  &  Sons. 

Architect  —  FVancis  Lai  Chinn,  822 
Washington  St 


3/27/46  •«     i 

BIDS   WANTED 

HURLEY,  Idaho.— UntU  April  23, 
10  A.  M.,  bids  will  be  received  by 
the  U.  S.  Bureau  of  Reclamation, 
Burley,  Idaho,  under  Spec.  1234  for 
the  construction  of  office  building  at 
Burley,  Idaho,  Minidoka  Project, 
Idaho.  The  work  is  situated  at  Bur- 
ley, Idaho. 

The  principal  items  of  work  and 
jthe  estimated  quantities  involved  are 
as  follows: 

(1)  400  cu.  yds.  excavation,  all  classes 

(2)  70  cu.  yds.  concrete  in  foundation, 
walls  and  footings; 

i  (3)  constructing  one  (1)  office  build- 
ing, except   excavation   and   con- 
crete  In   foundations,    walls   and 
footings. 
No    charge    to    prospective    bidders 

!  for  copies   of  the  specifications   SJid 

■  drawings;  to  others,  $2.50  per  copy, 
[not   returnable. 

j     Copies  of  the  standard  forms  and 

■  of  the  specifications  may  be  obtained 
;  from  the  following  offices  of  the 
■Bureau  of  Reclamation:  Walker  R. 
,  Young,   chief  engineer,   U.   S.  Custom 

House,  Denver  2,  Colo. ;  R.  J.  Newell, 
regional  director,  P.  O.  Box  937,  Rec- 
lamation Bldg.,  Fairgrounds,  Boise, 
Idaho;  S.  R.  Marean,  superintendent, 
Burley,  Idaho,  and  Michael  W.  Straus, 
commissioner,  Bureau  of  Reclama- 
tion, Washington  25,  D.  C.  Prospec- 
i  tive  bidders  desiring  to  visit  the  site 
;  of  the  work  should  communicate  with 
jthe  superintendent. 


U.    S.    Pipe   &    Manufacturing    Co., 

San  Francisco,  Item  3,  |1S.800;  ship    22-26 RESIDENTIAL 

180  day?    45,000  lbs.;  fo.b.  South  San  i  RUILDINGS 

Franciaco;  terms  1%  20  days.  1 *>v/**^*^m-»vj«j 


Eng  iieering  Section 


24 


I  3/27/46 

I  PLANS  COMPLETED 
FIESIDENCE  Est  Cost,  $17,500 

SAN  MATEO  COUNTY,  Calif.  Felton 
Gables. 


3/27/46  •• 

CONTRACT    AWARDED 

MEDICAL-DENTAL  BUILDING 

SAN    FRANCISCO.    G«ary    SL    and 

14th  Ave.  ,-...■  ^  ^  X         ^  J' 

Construction  of  two-story  frame  and    ^^^^^s^^^^^on  of  two-8tor>-  frame  and  , 
i.^,-^     ->  **  ui  lYvu  ow*j.  *»c»^ii    r^  stucco     residence    (3     bedrooms,    2 

terra    cotta    building     to     contain       baths),  central  heating  system,  spUt 

second'floor!'  ''"""  ■     ^^f «^f   "^«^^"«  '^'^^^'   ^^'^ 

^r^^lfZf  °^?  Coakley    c/o  architect  '  o,?ner-Arthur  J.  Lustlg. 

r«iifnJ^';:^.°"o'"^  iLn^.'»^  •  2^    Architect^scar  R  Thfyer.  1257  Ca- 

California  St..  San  Francisco.  ,     ^rillo  Ave.,  Burlingame.                       | 

Contractor — A.    J.    Hopper    Co.,    24S  , ' 

Langton  St.,  San  Francisco.  }              •                                                             ' 


14-17— PUBLIC  BLDGS. 


15 


M. 


'3/27/46 

i  BIDS    OPENED 


6 


Owner— U.  S.  Engineer  Office,  74  New 

Montgomery  St,  San  Francisco. 
Plans  by  owner. 

Complete  bids  were: 

Chas.    E.    Walte,    666    Mission    St., 
San  Francisco,  (1)  $2136.32,  (2)  $14.88,    ^.pT^^RY  RUTLDING 
(3)  $119,   (5)   $7.88;  total  bid,  $2017.28.  '?ou?S  s\n  F^NCfsCO     San  Ma- 

Whalin  Bros.,  Oakland,  (1)  $2359.44,  ^OUTH  SAN  FRANCIbCO.    ban  Ma- 
(2)    $8.96,    (3)    $73.68,    (4)    $8.96;    total       *^°  County,  Cam. 
bid    $2285  76  Construction  of  a  reinforced  concrete 

"    ■      I     factory   building  and  offices. 

3/27/46  •    2   Owner — N  Rothman,   c/b  engineer. 

NEGOTIATING  CONTRACT  |  Engineer-Myron    C.    Gould    Associ- 

WAREHOUSE   and  WASH   RACK      !     ^^^'''   ^^1    Sansome   St.,    ban    Fran- 


S/27/46  •     " 

NEW    BIDS    WANTED— 
TO    BE   OPENED   APR.  8,   11    A. 
ALTER    COURTHOUSE 
SAN  RAFAEL,  Marin  Cou^ity.  Calif. 
Construction    of    the   following   w^ork 
at  the  courthouse: 

(1)  waterproofing  of  the  portico 
column  bases,  seams  in  slab 
and  brick  work  under  steps : 

(2)  refinlshing  cell  under  west  end 


{ 3/27/46  ••     26 

!  BIDS  OPENED 

:  DiisMANTLE  HOUSING,  ETC. 

I  ALAMEDA.  Calif. 
Dismantling,  demolition  and  removal 
of    partially    completed    housing   at 
the    A.A.F.    Intransit    Depot    Ala- 

i     meda;  Serial  No,  04-203-46-7. 

]  Owner — U.  S.  Engineer  Office,  74  New 

j     Montgomery  St.,  San  Francisco. 

.Plans  by  owner. 

i     Complete  bids  were: 

J.    P.    Ballinger    (will   pay   govern- 
ment) $107. 

I     H.  Marsch    (will  pay  government)    

i$1000,    (1)    $3697,    (2)    $2252.50;    total,  i  3/27/46 


NEWS  INDEX 

For    convenient    reference,    news 
reports  in  this  section  are  classi- 
fied as  follows: 
Waters  Supply  and  Sewage 

DiSflosal    Plants  31-32 

Bridges    33 

Dams,    Reservoirs  a/id 

Dredging 34 

Docks,  Piers  &  Harbar* 3i> 

Parks^   Alrparts   and 

Playgrounds    ..._ 36 

Railroads,  Subways  and 

Tunhels    37 

Electric  Lighting  and 

Transmission   Linea 38 

Sewer*    _ 39 

Streetk  and    Highwaya 40 

Gas,    Water   and    Oil    Pipe 

Lines 41 


31-32— WATER  SUPPLY  & 
SEWAGE  DISPOSAL 
PLANTS 


34— DAMS,  RESERVOIRS  & 


34 


of  portico; 

(3)  refinlshing    men's    toUet    under ;  $4949.50. 
east  end  of  portico;  Haas    Construction    Co., 

(4)  adjustments  to  heating  system  '2)  $1790  total,  $15,959. 
and  the  installation  of  a  ven-  '  Whalen  Bros.,  Oakland,  (will 
tllatlng  system  in  Identification  !  government)  $1989,  (1)  $3880, 
office  i$1630;  total,  $7499. 


(1)    14200, 


Estimated  Cost  $18,000 
SACRAMENTO,  Sacramento  County, 

Calif.  19th  and  Broadway. 
Construction   of   50x80-ft.    warehouse 

and  wash  rack  in  rear  of  showroom. 

offices,  etc 
Owner — Withheld. 
Architect  —  Herbert     E.     Goodpastor. 

Mitau  Bldg.,  Sacramento. 
Contractor — Stolte,  Inc.,  8451  San  Le- 

andro  St.,  Oakland. 


3/27/46  •     8 

CONTRACT    AWARDED  { 

SHOWROOM,  ETC.  Est.  Cost,  $85,000  j 

SACRAMENTO,  Sacramento  County,  | 

Calif.  19th  and  Broadway,  ' 

Construction    of    reinforced    concrete 

building     (116x144    ft)     to    contain 

showroom,  office,  parts  department  '■ 

tractor  repair  department.  j 

Owner — Withheld. 


Cisco. 

Low  Bidder— R.  A.  CuUen,  478  Jack- 
son St.,  San  Francisco,   $244,680. 

Other  bidders   were: 

Radimann  -  Giusto,    San   Francisco, 
$247,700. 

Carrico  &  Gautier,  S.  F.,  $252,851. 

Empire  Constr.   Co.,  S.   F.,   $258,516. 

M.  &  K.  Corp.,  S.  F.,  $262,500. 

M.  J.  King,   Inc.,   S.   F,  $265,247. 

Erbentraut  &  Summers,  San  Fran- 
cisco, $265,250. 

Transweslem  Const.  Co.,  San  Fran- 
cisco,   $265,570. 

A.   Famell  Blair,  S.   F.,   $279,500. 


Owner — Marin  County  Boaitl  of  Su- 
pervisors, Geo.  S.  Jones,  county 
clerk,    courthouse.    San    Rafael. 

Engineer — Carl   W.    ZoUner,    Ross. 
Plans  and  specifications  obtainable 

from  the  office  of  the  county  clerk. 
Only    bid    submitted    March    11    by 

Martlnelli    Const.    Co.,    44    Mary 

San     Francisco,    at    $3,100,    was 

jected. 


66    31 
BIDS   WANTED 

FORT  PECK,  Mont— UnUl  April  8, 

10   A.    Mu   bids    will    be    received    by 

pay  I  the  U.  S,  Engineer  Office,  Fort  Peck, 

(2)  I  Mont,  fok-  drilling  relief  wells  at  the 

I  downstream    toe    of    the    Fort   Peck 


3/27/46  • 

BIDS    POSTPONED 

ALTUS  PROJ.,  Okla— Until  April 
15,  10  A.  M-  (postponed  from  Apr,  3) 
bids  will  be  received  by  the  LI.  S. 
Bureau  of  Reclamation,  Altua,  OkUui 
under  Spec.  1182  for  construction  of 
earthwork  and  structures, 'West  Ca- 
nal laterals  W-6.2  to  W-11.5  and 
sublaterals,  Blair  laterals  and  sub- 
laterals.  Altus  Project,  Okla.  The 
work  is  situated  in  the  t-lclnity  of 
Biair,  Okla. 

Copies  ol  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  "offices  of 
the  Bureau  of  Reclamation:  Walker 
R.  Young.  Chief  Engineer.  U  .S.  Cu.-- 
tomhouse.  Denver  2,  Colo.;  W.  R, 
Nelson,  Regional  Director,  P.  O.  Box 
1609,  Oliver-Eakle  Building,  6th  anu 
Polk  Streets,  AmariHo,  Texas ;  H.  E. 
Robbins.  Constructing  Engineer,  Al- 
tus. Okla.;  and  Michael  W.  Straus. 
Commissioner,  Bureau  of  Reclama- 
tion, Washington  25,  D.  C,  Prospec- 
tive bidders  desiring  to  visit  the  silo 
of  the  work  should  communicate 
with    the    Cnnstrution    Engineer. 

No  charge  for  specifications  to 
prospective  bidders;  to  others,  $2.50, 
not    returnable. 


Dam,     Miontana;     Serial    46-2L     The 
( project    itnvolves    the    drilling    of    16 


11— HOSPITALS 


11 


3/27/46 

PREPARING   WORKING 
DRAWINGS 
»      u.*     ^       XX     u     *     t:.      ^      .,        *       ■  HOSPITAL  BUILDING  Cost,  $350,000 
Architect  --Herbert    E.    Goodpastor,  ^  gANT  AROSA,  Sonoma  County,  Calif, 
Mitau  Bldg^    Sacramento  ,      g^^^^^   ^^^^^   Community   Memorial 

Contractor — Stolte,  Inc.,  8451  San  Le-  ;     Hospital 

'  Construction    of    reinforced    concrete 


andro  St,  Oakland. 


3/27/46  ••     2 

BIDS  WANTED— TO  CLOSE 
APRIL  1,  4  P.  M. 
ELECTRICAL   WORK 
OAKLAND,   Alameda   County,    Calif. 

Oakland  Municipal  Airport 
Construction    of    electrical    work    In  ^ 

addition  to  hangar  2D.  1  1  9  1  ? INHUSTRIAL 

Owner  — Oakland    Port    Commission,  •  *^'*'-'        niiiVw^iM^ 

foot  of  Grove  St.,  Oakland.  •  BUll-LlUMOD 

Plans  by  owner. 


;     hospital  building  to  contain  75  beds, 

'     steam    heat,    composition    roofing, 

I     etc. 

(Owner  —  City    of    Santa    Rosa,    City 

!     Hall,  Santa  Rosa. 

,  Architect — Clarence  Caulklns,  Rosen- 

I     berg  Bldg.,  Santa  Rosa. 


Specifications   obtainable  from  the   3/27/46 
above  of  flea 


6 


3/27/46  • 

BIDS    WANTED 

STORE   AND   APTS. 

SAN   JOSE,    Santa   Clara   Co.,    Calif. 

Bascom  Street. 
Construction  of  two-story   reinforced 

concrete    building    1 100x110   ft)    to 

contain    three    stores,    market    and 

five  apartments. 
Owner— Withheld. 
Architect  —   Ralph    Wyckoff,    Santa 

Clara  and  Market  Sts.,  San  Jose. 

No   definite   bid    opening   date   has 
set 


3/27/46  •     '3 

CONTRACT    AWARDED 

STORAGE  BUILDING 

Contract  Price,  $24,600 

SACRAMENTO,  Sacramento  County, 
Calif.     23rd   and   "S"    Streets. 

Construction  of  one-story  heavy  mill 
type  storage  building  80x160  feet), 
with  corrugated  aluminum  exte- 
rior. 

Owner— Carl  Fiedler,  1108  43rd  Street 
Sacramento. 

Architect  —  Leonard  F.  Starks.  416 
Native    Sons'    Bldg.,    Sacramento. 

Contractor— Chas.  F  Unger,  2426  7th 
Ave.,  Sacramento. 


3/27/46  ••     8 

CONTRACT   AWARDED 

WAREHOUSE  Cost  $28,000 

SANTA    CLARA,    Santa    Clara    Co., 

Calif. 
Construction     of     frame     warehouse 

building  (100x100  ft),  metal  sides, 

steel  sash,  composition  roof.  etc. 
Owner — Ralston-Prulna  Co..  St  Louis, 

Mo. 
Engineer— R  Howard  Annin,  816  W. 

5th  St..  Los  Angeles. 
Contractor— E.  S.  McKittrick  Co.,  610 

16th  St.,  Oakland  12. 


3/27/46  ••     4 

BIDS  OPENED 

SAFETY  WINDOW  BOLTS 

ALAMEDA.  Calif. 

Furnish,  Install  and  finish  safety 
window  bolts  for  office  building. 
A,A.F.  Pacific  Overseas  Depot,  Ala- 
meda; Serial  No.  04-203-46-8. 


••     12 

;PLANS  BEING  FIGURED 

I      LONG    BEACH,    Los    Angeles    Co., 

;  Calif. — Standard  Gypsum  Co.  of  Cali- 
3/27/46  ••     7   foimia,  1301  Water  St.,  Long  Beach, 

PREPARING  PLANS  lis  taking  general  contract  bids  from 

SHOP  AND  APARTMENTS  !a  selected  list  of  contractors  for  the 

Estimated  Cost  $45,000   construction  of  a  new  two-story  fac- 
SAN  MATEO  COUNTY,  Calif.  [  tory  building,  new  steam  plant  new 

Construction  of  two-story  reinforced  ■  trestle  driveway  to  dock,  alter  stor- 
concrete  and  frame,  stucco  and  cor-  !  age  building  and  construct  a  two- 
rugated  transite  building  to  con-  story  addition  to  existing  building 
tain  florist  shop  on  first  floor  and  used  for  calcining  and  bagging  gyp- 
two  5-room  apartment  on  second  sum  at  1301  Water  St.,  Long  Beach, 
floor;   3-unit   central  heating   sys-    for    selves;    estimated   cost,    $280,5(K). 


tem,    refrigeration 

built-up  roof. 
Owner— Withheld. 
Architect— Oscar  R  Thayer,  1257  Ca- 

brillo  Ave.,  Burlingame. 
Structural  Engineer— John  H.  Bltune, 

68  Post  St.,  San  Francisco. 


system,    5  -  ply  ■  Bids   are   to  be   submitted   Saturday, 
March  30. 


•• 
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; 3/27/46 
COMPLETE   BIDS 

'<  CENTRAL  VALLEY  PROJECT, 
California. — The  following  submitted 
iblds  to  the  Bureau  of  Reclamation, 
'  Denver,  Colo.,  for  furnishing  and  de- 
[  llvering  f .o.b.  cars  at  Redding,  Calif., 
at  the  option  of  the  bidder,  one  op- 
ieratlng  unit  with  control  equipment, 
'and    one   lot    of    plat-steel   Inlet   and 


3/27/46 

BIDS  WANTED— TO   BE 
OPENED   MARCH  28 
OFFICE  AND  WAREHOUSE 

Approximate  Cost  $60,000  discharge  pipes  for  a  72x93-in.  hori 
FRESNO,  Fresno  County.  Calif.  zontal  jet  pump  for  the  fish  trap  at 

Construction    of   brick    and    concrete  ,  Keswick   Dam,  Central  Valley  Proj- 

offlce  ajid  warehouse.  lect;   Spec.  No.  1163. 

Owner— F.  N.  Rumbley.  Fresno.  \     southwest  Welding  &  Manufactur 


Architect- H.  Rafael  Lake  and  Wil- 


ing   Co..    Alhambra.    Calif.,    Item    3, 


Ham  Hastrup,  associate,  Patterson  ■  55434 ;  ship  180  days ;  42,000  lbs. ;  f.o.b. 
Bldg.,  Fresno. 


■  Alhambra ;  terms  %  %  10  days. 

'      Consolidated    Steel   Corp..    Los   An- 

3/27/46  '•     8,geles.    Item    3,    $7925;    shipping   days 

PREPARING  WORKING  ; not  given;  49,000  lbs.;  f.o.b.  Los  An- 

DRAWINGS  igeles;  terms  net 

ALTER  SHOP  Pacific  Coast  Engineering  Co.,  Ala- 

SAN  FRANCISCO.  51  Stockton  St      'meda,  Calif.,  Item  3,  $8870;   ship  180 
Remodel    and     redecorate    two -story  ^^yg .     45,000    lbs.;     f.o.b.     Alameda; 

wood  frame  shop  building.  j  terms  net 

Owner — Knit    Kraft    Sportswear,    51  ■     Lacey  Manufacturing  Co.,  Los  An- 

Stockton  St  igeles.   Item  3,  $8970;   ship  150  days; 

Architect  —  Michael    Goodman,    2161  '  50,000  lbs. ;  f.o.b.  Los  Angeles ;  terms 

Shattuck  Ave.,  Berkeley.  Jne't, 


3/27/46 

PROSPECTIVE  BIDDERS 

FIRE  DRILL  TOWER 

ALAMEDA.   Alameda  County,    Calif. 

Bay  Farm  Island. 
Construction  of  fire  drill  tower. 
Owner— City  of  Alameda,  City  Hall, 

Alameda, 


Coombs  Bros,.  (1)  $1500,   (2)  $1400;  ' 
total,  $2390. 

♦  ?1°«tf,V^'"^''°'  ^^^  *^^'  ^^^  »2000;  |well3  for  the  relief  well  system  along 
total,  $591o,  I  the  downstream  toe  of  the  dam  and 

(3)  $1380    total.  $10,63()  purtenant  parts  and  accessories,  the 

Peter   Sorensen    (will   pay   govern-    installatl4.n  of  all  required  pipe  cas- 

St.iment)   $5,    (1)   $4000,    (2)    $1985;  total,  j  ing.  pipe  casing  screen  sections  and 

re-  .$5995.  i  ^n  pipe,  Valves  and  fittings  reaulred 

i     ^-    ^".!^^"'    ^^'    ^^^^'    ^2^    W200;,for  the  transition  facilities    tK^ 
;  total.  $9166. 

J.  Henry  Harris,  (1)  $952.  (2)  $6525, 


••  15; 


(3)  $1332;  total,  $8809. 


' 3/27/46 

:PREPARING    WORKING 

!  DRAWINGS 


24 


of  the  wc|rk  is  on  the  Missouri  River 
at  the  damsite.  approximately  19 
miles  soititheast  of  Glasgow.  Mont, 
McCone  fl\xid  Valley  counties. 


RESIDENCE 


Est  Cost,  $15,000 


3/27/46 
PLANNElO 
FAIRFIELD. 


%f 'rn-^lnVifeo^^"'  '''  ^^^^^^ '^C^a^l^eSrOal^VTtl"^^  ^°""*^' 
1^;  ^?e^i^|;|ported.   bids   close|Cor.^--tl^^^^^^^ 

Speclhcat?o?s   obtainable  from   the  ■      l>ath«),    wood    siding,    oil    heating, 
office   of    the    city    clerk.    City    HblII.  ^^'^^^  ^^- 
Alameda,  upon  deposit  of  $25.  '2^'i^l~T^  ^^^l     tp      r.     ^       * 

The     following  ^contractors     have  jArchUect- Herbert     RC^^^ 
taken  out  plansf  !     Mitau  Bldg.,  Sacramento. 

Royal   R   Randall,   5820  Morse   Dr.,  I 
Oakland. 

Stolte,   Inc.,   8451   San   Leandro   St, 
Oakland. 


•     •     32 

Solano  Co.,  Calif.— 
City  En^neer  John  Bumham  has 
been  authorized  to  draw  plans  for 
installati0n  of  sewage  disposal  plant 
and  catchbasln,  at  a  cost  of  approx- 
imately $130,000  ft>r  the  City  of  Fair- 
field. 


31 
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i  3/27/46 

jPREPARING  PLANS 
'  RESIDENCE 

„  '  SACRAMENTO,  Sacramento  County, 

3/27/46  !     Calif.  Fair  Oaks  Blvd. 

BIDS  POSTPONED  UNTIL  MAR.  28  ;  construction    of   one-story    residence 

OFFICE  BUILDING  ;      (6   rooms),   brick   veneer  with   tile 

Approximate  Cost,  $75,000  .      roof,  oil  heat,  2  tile  baths. 
SALINAS,    Monterey    County,    Calif. !  Owner— M.  C.  Brines. 

Owner's  site.  1  Architect  —  Herbert    E.     Goodpastor, 

Construction  of  six  separate  1-story  |     Mitau  Bldg.,  Sacramento. 


3/27/46      '  • 

BOND    ELECTION 

NAPA,  Napa  Co.,  Calif.— City  of 
Napa  will  vote  May  28  on  a  pro- 
posal to  issue  bonds  in  the  amount 
of  $1,750,000  to  finance  construction 
of  a  pipeline  from  Conn  Dam  to  the 
city  of  Nkpa,  Plans  by  A.  Kempkey, 
consulting  engineer,  Balboa  Bldg,, 
San  Franlclsco. 


33— B 
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3/27  46  '  '       •     •     34 

PROSPECTIVE    BIDDERS 

SUISUN,  Solano  Co.,  Calif.— Fol- 
lowing contractors  have  taken  out 
plans  for  dredging  to  enlarge  Sul- 
f^un  Channel,  for  which  bids  will  be 
opened  April  25,  2  P.  M..  by  the  U. 
•S.  Engineer  Office.  Wright  Building, 
Sacramento: 

San  Francisco  Bridge  Co.,  502  Mar- 
ket   St..    San    Francisco. 

Olympian  Dredging  Co.,  525  Market 
St.,  San  Francisco, 

American  Dredging  Co,  1419  Broad- 
way,  Oakland. 

Franks  Dredging  Co.,  260  Califor- 
nia St.,   San   Francisco. 

Hydriulac  Dredging  Co..  Ltd.,  1221 
Central    Bank    Bldg.,    Oakland. 

Healy  -  Tibbitts  Constr.  Co.,  1100 
Evans  Ave.,  San  Francisco. 

standard  Dredging  Corp..  800  Cen- 
tral Bldg.,  Los  Angeles. 

r*uget  Sound  Dredging  &  Bridge 
Co..    eSattle. 

William  Pierce.  Suisun.       « 

Cont^truction  Aggregates  Corp.,  503 
Market  St.,   San   Francisco, 

A.  S.  Dutra,  255  California  Street 
San  Francisco. 

Pacific  Bridge  Co..  333  Kearny  St. 
San  Francisco. 

Delta   Dredging   Co..    Pittsburg, 


34 


frame  and  stucco  office  buildings. 
Owner — Shippers'   Development,   Inc., 


33 


101  Highway,  South  Salinas. 
Architect— Chas.   E.   Butner,   7 

ham  St,  Salinas. 

Bid   opening   date    postponed 
March  25, 

The     following     contractors 
taken  out  plans: 


Win- 


from 


•  3/27/46 

PREPARING  PLANS 
RESIDENCE  Est.    Cost,    $35,000 

"WALNUT   GROVE,   Sacramento   Co,, 
Calif, 
nave  j  construction  of  one-story  reinforced 

—  ^  _^     .  concrete    ajid    brick    residence    (7 

Stolte,  Inc.,  Cassanova  Ave,,  Monte- !     rooms,    3%    baths),    separate   serv- 
rey,  i     ants'  quarters. 

Pacific  Builders,  312  E.  Allsal,  Sa-    owner— Mrs,  A.  M.  Jongenell. 
Unas,  t  Architect  —  Herbert    E.     Goodpastor, 

Vem  R.  Huck,  3021  Rowena  Ave,,  j     Mitau  Bldg.,  Sacramento, 

Los  Angeles.  . 

F.  V.   Harap8hir«,  103  Nacional  St,  | 
Salinas.  13/27/46  ••     22 

--PREPARING   PLANS 

18  i 


3/27/46  . 
i  NEW  BII|>S  WANTED 
I      MARII4     COUNTY,     Calif.  — UntU 
24  i  April  8,    10   A.    M.,    bids   will    be   re- 


•• 


!  MOTEL 


Cost,   $185,790 


3/27/46 

CONTRACT  AWARDED  _,„„( SACRAMENTO  COUNTY,  Calif.  Co- 

PARTITIONS,  ETC.  Cont  Price  $5332  \     ,^^j^i  Heights. 

SAN  FRANCISCO.  Appraiser's  Bldg,  ]  construction   of  brick  ind   tile  motel 

Construction  of  movable  cement  as-  1     ^^^  ^^^.^^  building,  grocery  store, 

bestos  panel  partition  and  acousU-       ^rive-ln  market,  etc. 

cal    treatment,    etc.,    at    U.    b.  Ap-    q^.^^^.  ^^^^  Builder— H.  C.  Houtman, 

praiser-s  Bldg.  „  x.         Route   4,    Box    4257,    Dewey   Ave,, 

Owner— Federal  Works  Agency,  Pub-       Sacramento 

He  Buildings  Administration    office  ^j.^j^j^g^^_(.  •  jj     Franklin,    1739    9th 

of  the  district  engineer,  838  U.   S. 

Appraiser's  Bldg. 
Contractor  —  Patrick    M.     Sofarelll, 


ceived  by  the  Marin  County  Board  of 
Supervisors,  George  S.  Jones,  county 
clerk.  Courthouse,  San  Rafael,  for 
construction  of  2-span  timBer  pile 
bridge  with  timber  deck  and  wing 
walls  on  Mulr  Woods  Road  No.  399. 

Speclflctatlons  obtainable  from  the 
county  engineer.  Courthouse,  San 
Rafael. 

Only  bid  received  March  25  waa 
rejected. 


3/27/46  • 

BIDS    WANTED 

SACR.\MENTO,  Calif.— Until  April 
16,  2  P.  M.,  bids  will  be  received  by 
the  U.  S.  Engineer  Office.  Wright 
Bldg..  Sacramento,  under  Spec.  1216 
for  levee  construction  and  pumping 
plant  at  Brytes  Bend.  We£t  Levee. 
Sacramento  River. 

Work   involves: 

(1)  55.600    c.y.    excav. ; 

(2)  2800  M  gals,  water  for  compac- 
tion and  sprinkling; 

i3>  1.000  tons  crushed  rock  surf.  In 
place; 

(4)  20  roller  hours  compaction  roll- 
ing,  1   power  roller; 

(5)  1  lump  sum  pumping  unit  and 
supporting  timber  struc,  C  M 
pump  house,  walkway,  concrete 
footings    and    dolphin    piling; 

(6)  225  l.f.  24-in.  soil-proofed  steel 
pipe    %-in.    wall    thlckneaa; 

(7)  1   24-in.   slide  headgate; 

•18)  1  bolted  type  coupling  for  18-ln. 
soil-proofed  steel  pipe; 


Ave.,  Sacramento. 


20337  Anita  Ave,,  Hayward. 


3/27/46  •     • 

BIDS    REJECTED 

STORE   BLDG.  Est.   Cost.   $20,000 

WATSONVILLE.     Santa    Cruz     Co., 

Calif.     1046  Main   Street. 
Construction   of  1-story   relnf.   cone. 

store  building    (97x116),   arch   roof, 

steel  truss. 
Owner  —  Watsonvllle    Western    Elec. 

Co.,    c/o    John    Antlch,    319    Manor 

Ave.,  Watsonvllle. 
Architect— C.     J,     Ryland.     Box    847. 

Monterey. 

Bids  submitted  by  Tom  Rosewall, 
Watsonvllle.  $22,000,  and  Cunning- 
ham &  Wells,  $20,400,  were  rejected. 
New  bids  will  be  a^ked  shortly. 


KmBii^i 


20-21— SOCIAL  AND 
RECREATIONAL  BLDGS. 

3/27/46  ••     20 

BIDS  WANTED 

ODAIR,  Wash.— Until  April  9,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation,  Denver 
2,  Colo.,  under  Inv.  F-38-490-A  for 
type  B  deformed  reinforcing  bars  for 
concrete,  f.o.b.  shipping  point  and/or 
Odair.  Wash.,  as  follows: 

(1)  9,500,000  lbs.  base  (%-lnch  and 
larger)  ground  and  square  bars, 
50-ft.  stock  lengths; 

(2)  250,000    lbs.    %-lnch    round    bars, 

45-ft.  stock  lengths; 

(3)  250,000   lbs.    14-inch    round    bars, 

45-ft.  stock  lengths. 
Specifications  obtainable  from   the 
above  office. 


23 
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INDUSTRIAL   AND  COMMERCIAL  BUILDINGS 
COMPOSITION   AND  CORRUGATED   IRON   ROOF   REPAIRED 

•       •       • 

Estimates  gladly  submitted  to  General  Contractors  on 

any  type  new  Construction 

DONNELLY  ROOFING  CO. 

652  FULTON  ST.,  SAN  FRANCISCO       -       Phone  WAlnut   3836 


3/27/46  * 

PREPARING  WORKING 
DRAWINGS 
APARTMENT  HOUSE 
BERKELEY,  Alameda  County.  CaUf, 

Ellsworth  St 
Construction    of    10-unlt    frame    and 

brick  apartment  dwelling. 
Owner — E.  Baumann,  c/o  architect 
Architect  —  Michael    Goodman,    2161 

Shattuck  Ave.,  Berkeley, 


SUB -BIDS  WANTED 

General  contractors  desiring  sub-bid&  on  any  job  are  invited  to  make  known 
their  reqfjirements   In   thia  column.    There   is   no   charge  for  this  aarvloa. 

1 

Warehoutie   and   Office,    Firebrick   Supply,   18th    and    Indiana    Streets,    San 
Francisco;    Bids  open    March  27,  3:00  P.   M. 
A.  J.  Hopper  Co.,  248  Langton   St,   San   Francisco    (MArket   7070) 
M.  J.  King,  Inc.,  231  Franklin  St,  San  Francisco   (UNderhlll  82W) 

Office  and   Lab,  Bldg.  and   Industrial   Relations  Bldg.,  California  Reaaaroh 
Corp.,   Richmond;    Bids  open    April    12 
E.  S.  McKittrick  Co.,  610  16th   Street   Oakland    (TWln   Oaks   6070) 
SwlnertOn  &  Walberg  Co.,  225  Bush  St..  San  Francisco  (GArfleld  2»80) 
Barrett   &   Hilp,   918  Harrison    Stre    et,    San   Francisco    (DOuglas   0700). 
M  &  K  Corp.,  200  Financial  Center  Bldg.,  San  Francisco  (E^brook  7624) 


FOR  SALE 
REDWOOD  SHAKES 

34-in,  to  1'/2-ln,  thick  X  24-in.  long 

HAND   SPLIT    RESAWN 

Reply  Box  325A,  c/o 

Daily  Pacific  Builder 


CONTRACTORS . . . 

I 

See  u«  regarding  Improvement  District  johs.  We  handle 
collertigns;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
DistHcts.    Telephone  GArfield  8000, 

HANNAFORD    &    TALBOT 
519  CALIFORNIA  STREI  1  SAN    1R.\NCISC0  4 


for 
STUCCO 


I     IB    mm 


CONTRACTORS     Save  Money  and  Tim- 

BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  SAN   FRANCISCO 

PREPARED    BY  f     .  R   (")  Y       t,   £  R  V  ?  C  E 


^r 


IMPROVED 

1/ 


^tYz  -U^La6li 


STUCCO  CE 


iHorv  Ymrds  f^er  So«fc  •  Spreath  Eosrer  •  less  Shrinkage 
PACIFIC    PORTLAND    CEMENT    COMPANY 


TO  HOME  BUILDERS  .  .  . 

Now  is  the  time  fo  secure  your  choice  of  building  si+es  in  a 
restricted  tract  of  the  finest  view  property  available  on  the 
Peninsula. 

Tract  consists  of  10  acres  in  the  city  of  San  Mateo  and  55 
acres  in  the  town  of  Hillsborough  subdivided  into  69  beauti- 
ful building  sites.  They  range  from  I/4  acre  to  4  acres;  priced 
frono  $2,750  to  $13,600  including  in^provements. 

Present  prices  are  subject  to  sharp  advancement  upon  com- 
pletion of  improvements;  when  unsold  sites  will  be  extensively 
advertised  to  the  public 

Engineering  is  now  being  completed  for  streets,  sewers  and 
wafer  system;  work  is  scheduled  to  start  during  May  of 
this  year. 


WANTED 

FOR  SALE  .  FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


I  FOR  SALE 

NFW  «St   RECONDITIONED 
.       DIMENSION   LUMBER 
j  TIMBERS,    wailboards,    piurahing;, 

pipe,  millwork,  and  other  buDdmg  i 
I  catena's.  SALE  PRICES.  Larjie  ' 
\  stocks  of  "hard  to  get"  item^. 

Wire,  write,  or  'phone 
'   CLEVF!  AND  WRErKTNC   CO 
i2900  Third  St.      -      VAlencia  4977 

i  FOR  SALE 

!     TRAILER— 14-ft    x    7-ft    portable 
Field  Office 

I     TWO   BUILT-IN  DRAFTING  TA- 
BLES. 

BUILT-IN  DESK. 
LARGE    FLUORESCENT     FIX- 
TURES. 

I     Comar   Engineering    Co.,    HI    New 

I  Montgomery  St   Phone   YUkon    1925. 


STEELFORMS 


I 


!    j. 


STEELTUBE  CONSTRUCnON  TOWERS 
HEAVY  DUTY  SWINGING  SCAFFOLDS 

STEELFORM  CONTRAaiNG  CO. 

666  Harrison  St.  DO  5583  Smn  Fraacbc* 


GAMERSTON  &  GREEN  LUMBER  GO. 

Wboleiale  and  Jobbinf   Yardt 

LUMBER  .  TIMBERS     TIES     nR  «  REDWOOD 
PONDEROSA  •-  SUGAR  F^LNE 


8an   Francisco 
ISOO   ARMY    oTREET 
ATwater   1300 


2001 


Oakl.-ind 
LIVINGSTON    STREET 
KEIlog  4-iaS4 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  C«Mf. 


FOR  RENT 


LLTUBKR  HANDLING  EQUIP- 
MENT :  CARRIERS,  STACKERS 
TRUCKS.  Call  Mac.  Pacific  Carriers 
Oakland     KE  4-l«5L 


UNITED  MATERIALS  &  RICHMOND  BRICK  CO.,  UdL 

Manufacturers  of 

Wire  tut,  Rf  presstKi    pav-     DDir'y  Hollow    Build     'Tfl  JT* 

ing.   Acid   Reaij^ting.    Face,     fJlvlv^  '"iJ-     Partition    |  |U, 

Fire  Clay,  and  Fire     .     .     .  and  t^uarrv   .  . 

i     Office  and  Plant-^POINT  RICHMOND 
Phone  Richmond  226 


WANTED 


RAILROAD      SPIKE      MAULS 
TRACK  SHOVELS  and  otlier  TRACK 
TOOLS,    new    or    atecond-h&nd.     Call 
TRinldad  1789  (to4/l/4«) 


T 


Boilers— 4iigh  Pre&sare  and  Heating 

I        NEW       AND      REBUILT 
All  Sizes  and  Types  of  Sted  Tanki 

OCEAN  SHORE  IRON  WORKS 

550  Rghth  3t  .  Phone  UNderhOi  4910  -  Snn  Fi 

— II.— .  -I—IHUP  III  Ii,,^^— »|  .■.,111.,  Ill, iJK,!,,     |,|.|  .11     —-—...,  ■^„,. —,„„„■„„_— ._M-.~.....i..—— ■      — ,-..11.   — I.I,    .._  ■IJLl^'^  1  II  I 


*■  Tw"'  ihk'if'      '^J^    ■*  "gy. — - 


\ 


•^  Jb'T  T 


WEDNESDAY,  MARCH  27.  1946 

»  _..  ._jmL........    ,_..,^.  ,.11  II 


D  A  1  L  '\ 


P  A  C  IF  I  C     B  U  !  L  D  E  R 
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(9)  1  bolted  type  coupling  for  24-m. 

soil-proofed  steel  pipe; 
tlO)  1  24-inch  gate  valve; 

(11)  1   10-inch   butterfly  valve; 

(12)  2  CM  cutoff  wall  for  24-in.  steel 
pipe; 

(13)  1   1-inch  hose  gate  valve; 
U4)  1    surge    chamber; 

(15)  1  remove  an&  save  18-in.  x  145- 
ft.  Iron  pipe  and  10-in.  x  115- 
ft.  Iron  pipe,  remove  24-in.  x 
32-ft  concrete  pipe,  Station  31 
plus  8<j; 

(16)  1  remove  and  waste  6xl2xl9-ft. 
cone,  discharge  box  Sta.  31  plus 
SO; 

(17)  1  remove  and  save  30-in.  x  180- 
£t.  iron  pipe,  Sta.  33  plus  80; 

(18)  1     remove    and    waste    24-in.     x 


ADVANCE  CONStRtDrCtiON  REPORTS 


^d  m  scellaneo,r«n?^°/''^  circuits  :  walks  and  driveways;  6000  lbs.  metal  I 
a?  mS^o^^J^v  Air?£?H  ""i^"^"^  ^°^^  reinforcement:  13.000  cu.  yds.  talus  I 
Co.  cluf  s^ral  S  '  ^"'■*''''  ^^™  '•^x^^;  23.000  cu.  yds.  crushed  rock;  96, 
,  serial  155.  ^^^^3    asphaltic    material,    and    17,700 1 

"~  tons  asphaltic  concrete  pavement,        j 

Klamath  County — Spring  Creek  Hill  \ 
section.   The  Dalles-California  High- 


38 


(5)  5000    cu.   yds:    unclassified    ex- 
cavation for  borrow ; 

(6)  69,700  cu.  yd.  miles  special  over- 
haul of  borrow; 

(7)  1600  lin.  ft.  furrow  ditches; 

(8)  2725  units  watering  base  course* 

(9)  lump  sum,  providing  and  main- 
way.  Federal  Project  No.  F-320  (2). :    ,-^  l^^Si^^*"^^^*^   ^^^"^    °^  plants; 

12.01   miles    of    grading.    Requires   ap- i  <^"^  ^^'^    *°"^    crushed    gravel    or 
I  proximately  217.000  cu.   yds.   excava- 1    ,,^  crushed  stone  base  course; 
tion;   60  cu.  yds.   concrete,   and  8150  ,  ^11>  ^^^ /o°^/yP«  3   blotter  mate- 


3/27/46 

NEW     BIDS    WANTED— 

TO  CLOSE  APR.  10,  7:30  P    M 

FLOODLIGHT  FIELD 

RED   BLUFF,   Tehama  County,   Cal. 
Red  Bluff   Union   High   School. 

and   fixfur^es*npl*.«    ^"    .^t^^ctures  1  iVs?  ■mrtar^remTorcTment  ^ThW'proj:  ,  f^^l  for  bituminous  preservaUve 

system  of  Ifoontf^hf^^/*'  Provide    ect  may  be  bid  in  combination  with  '    ,^     ^^^**°^«°^:    ,, 
f Sd     Work  wu^^^^^^^  spring   Creek  HiU-Lobart  grad-,^i2.  726  tons  medium  curing  cutback 

tSi    of    8    t„h.  L    ?  '^^  ''*.''  ^>'^-    ing  projecl  in  Klamath  County.  '  asphalt,    grade    MC-2.    for    bitu- 

lem    01    a    tubular   steel    pole.s,    100;      itt-,^^-,**,      r>«.ir.*vy       er^rincr     r-rt^Pk  minous    preservative    treatment* 

dergrofnd   ^onduif  "^^T^^^  -  '  Hin'-l'CbTrt    seX*^  "of'^Sl    DaTea    '^3)  322  tons  .same  grade  MC-T'"* ' 
r„^I^!°'i"'^..^*>"^"'^'    auxiliary    wir- ;  California  Highway.   Federal  Project      .Specifications  obtamable   from   the 


mg  and   control   switches. 


240-f  t.    cone,    pipe    bet.    Stations  j  Own^er— Red  Bluff  Unlon'Hi 

Cist.,    Fred    H.    Weeks,    cl 
Bluff   Un.   High   School.   Red  Bluff    ^^    ^^^^qq   lbs.    metal    reinforcement 


31  plus  80  and   33   plus  80; 

(19)  1    remove    and    waste    concrete 
pump  house,  Sta.  34  plus  00; 

(20)  3.100  s.y.  remove  exist,  highway 
pavement ; 

(21)  1,100  l.f.  remove  and  reconstruct 
existing  fence. 

Plans  are  being  furnished  the  fol- 
lowing contractors : 

W.  G.  Davis,  935  Forum  Building, 
Sacramento. 

R.  A.  Fari.sh.  50  Hawthorne  St., 
San  Francisco. 

Guy  F.  Atkinson  Co.,  Orange  and 
Railroad  Ave.s.,  South  San  Francisco. 

N.  M.  Ball  Sons,  Box  430,  Berkeley. 

E.  B.   Bishop,  Orland. 

Bressi  &  Bevanda  Constructors.  417 

5.  Hill  St.,  Los  Angeles. 

Case    Coustr.    Co.,    Berth    109.    Box 

6,  San  Pedro. 

T.  E.  Connolly,  Inc.,  461  Market  St.. 
San  Francisco. 

Hubert  H  Everist.  604  Mission  St.. 
San  Francisco. 

Mike  Halfitano  &  Son,  379  E  3rd 
St.,  Pittsburg. 

Morrison-Knudsen  Co..  Ill  Sutter 
St..   San   Francisco. 

(Jeo.  E.  France,  1509  College  Ave., 
Visalia. 

Harms  Bros..  Route  4,  Box  2220. 
Sacramento. 

S.  A.  Marshall.  2653  13th  St..  Sac- 
ramento. 

H.  Earl  Parker.  12th  and  F  Sts.. 
.  Marysville. 

J.  R.  Reeves,  Box  1072,  Sacra- 
mento 

A  Teichert  &  Son.  Box  11S3.  Sacra- 
mento. 

F.  P.  Easier,  750  Natoma  St..  San 
Francisco. 

W.   E.   Funk.  Stockton. 

Patterson   &   Ryder,   Stockton. 

Claude    C.    Wood.    Box   599,   Lodi. 

Geo.  Pollock  Co.,  Forum  Building, 
Sacramento. 

Geo.  E.  Murray,  1702  E  Mariposa 
Road,  Stockton. 

Staring  &.  Galbraith.  218  College 
Ave..  Modesto. 

Archie  L.  Till,  Yuba  City. 

J^eter  Kiewit  Sons  Co..  442  Post  St..  j 
Sim    Francisco. 

A.  C.  Goerig  Constr.  Co..  550  Lu- 
cerne St.,  Los  Angeles. 

Winston  Bros.  Co..  Box  759.  San 
Bernardino. 

L.  A.  £ind  R.  S.  Crow,  4756  Valley 
Blvd.,    Los    Angeles. 

Fredrickson  &  Watson  Constr.  Co., 
873  81st  Ave.,  Oakland. 

Fredrickson  Bros..  1259  65th  St.. 
Emeryville. 

Piombo  Bros.  &  Co.,  1571  Turk  St.. 
San    Francisco. 

Guerin  Bros..  208  S.  Linden  Ave.. 
South  San  Francisco. 

Clyde  W.  Wood.  816  W  5th  Street. 
Los    Angeles. 

George  F.  French,  Jr.,  Box  307, 
Stockton. 

R.  A.  Westbrook,  1331  C  St..  Sac- 
ramento. 

J.  E.  Haddock,  Ltd.,  3538  E  Foot- 
hill Blvd.,  Pasadena. 

Louis  Biasotti  &  Son,  40  W  Clay 
St.,    Stockton. 

Gunnar  Corp.,  5575  Valley  Blvd.. 
Los   Angeles. 

J.    P.    Breen,   Box   183,    Sacramento. 

F.  E.  Young,  599  Colusa  Ave.,  Ber- 
keley. 

C.  Dudley  DeVelbiss,  Eastshore 
and    Huntington    Ave.,    RlcTlmond. 


No.  F-320  (2).  8.88  miles  of  grading. 
Requires  approximately  511,000  cu. 
yds.  excavation ;  132  cu.  yds.  concrete,    "^  *^" 


above     office     or    from     723     Phelan 


Dist.,    Fred    H.    Weeks,    cllrk^'ed  '  ^^^^'^^^    approximately    511.000    cu.    BIdg..    San    Francisco,    upon    deposit 


Plans   by  owner. 


of  the  Oregon  Coast  Highway.  State    P-  ^^.  ■   bids   will  be   received   by  the 
project    1.19    miles    of    grading    and   ^-^J^t^J>l^^^  "^.f  ™l",l!^^^i°°'  .^03  W 


Plant?  nhtainaKin  «-..«,«  n,         •      ■      .  !  This  projcct  mav  be  bid  in  combina- 

$10.  A  certified  check  in  amount  of 
10%  of  the  bid  must  accompany  each 
bid. 

Bids  opened  March  25,  which  were 
all  rejected,  were  as  follows: 

Leonardi    Electric    Constr.    Co..    717 
Francisco  Blvd.,   San    Rafael,   $15,956.  ' 

Manning    &    Whitaker,    San    Fran- 
cisco,   $18,506. 

Cox    Electric,    Red    Bluff,    $22,981.       ■ 

B.    &    D.    Electric.    Red    Bluff,    In-  ' 
complete  bid,   $13,975.  1 
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3/27/46 

BIDS  WANTED 
NAVAJO    COUNTY,    Arizona,— As 


(25)  5  c.y.  dry  rubble  masonn.'; 

(26)  1,4-tO  Lf.  18-in.  corru.  metal  pipe 
(dipped) ; 

(27)  276  l.f.   24-inch  do; 

(28)  12s   Lf.   30-lnch  do; 

(29)  104    l.f.    36-inch  do; 

(30)  182   l.f.   relay   culvert   pipe; 

(31)  11$  each  culvert  markers; 

(32)  36  each  guide  posts; 

(33)  40,654   l.f.   construct   fence; 

(34)  16/J17    l.f.    reconstruct    fence; 

(35)  26  each  16-ft  stand,  metal  gates 

(36)  86  each   monuments ; 

(37 »  3     each    26-ft     standard     cattle 
guard. 
Specifications   obtainable   from   the 
above  office  upon   deposit  of   $10,   of 
which  B5   is    returnable. 


3d— SEWERS 


3/27/46 

BIDS  WANTED 
OAKLAND,    Alameda   Co.,    Calif.— 


I  bituminous   macadam  surfacing.   Re-    Jefferson  St,  Pnoemx,  Ariz.,  for  the 

'quires   approximately   15,000   cu.   y<iB'  l^'^^lZ     '^""l  t:f^  ^'^^^'^°i^^^ 

excavation;     900     cu.     yds.     concrete  Arizona     FH-30-A3,     Globe-Showlow 

:  curbs  and  walls;  18.000  cu.  yds.  rock  "'ghway.  Sitgreaves  National  Forest, 

or    gi-avel    materials,    and    350    tons  Nav-ajo  County,  Arizona. 

;  asphaltic  materials.  I    Jl'l^^^J^ '"""'"^^T'-       ,       .... 

Lincoln    County-Construct    182    ft!    <!'  83.000    cu.    yds.    unclassified    ex- 

i  reinforced      concrete     viaduct      over;  ,_,  ^f-^'^^^"',     ,„,       .,.  ^ 

!  Spencer  Creek   on   the  Oregon  Coast  I  (2)  520  cu.  yds.  unclassified  excava- 

j  Highway      near      Newport      Federal !  tionfor  structures ; 

i  Project    No.    F-98    (4).    Involves    ap- !  (3)  50,50()   cu.    yds.    unclassified    ex 

J  proximately  1410  cu.   yds.   structural 

'excavation'  520  cu.  yds.  class  A  con- 


••     39   Crete;   80  tons  reinforcing  steel,  and 
380   lin.   ft.   metal  handrail. 

Multnomah    County —  Furnish    and 


Until   April   9.   1   P.   M.,   bids  will  be  install    roadway    lighting    system    on  , 

received  by  the  Oakland  City  Coun-  interstate  bridge  on  Pacific  Highway 

cil,  City  Hall,  Oakland,  for  construe-  ^t   Portland.    State   project   Involves  , 

tlon  of  culvert  and  appurtenances  on  approximately  6400  lin.  ft  miscellane- 

E  Street.  ^^g  <.     ^  circuits  and  52  luminaries, 

Specifications   obtainable  from   the  mh  jn  place  on  bridge. 


cavation    for    borrow     (selected 
subgrade  material)  ; 
(4»  11,000   cu.    yds.    unclassified    ex- 
cavation   (pit   overburden    strip- 
ping) ; 

(5)  318,000  sta.  yds.  overhaul; 

(6)  76,000  cu.  yd.  miles  special  over- 
haul of  borrow; 

(7»  150  hrs.  rolling  bottoms  of  cuts; 
(8)  2800  units  watering  of  embank- 
ments ; 


above  office. 


3/27/46 

CONTRACT  AWARDED 


SAN  PABLO.  Contra  Costa  Co.,  VradinK  surfacing  and  oUing.  Re-  (12)  17,600  tons 
Calif.— Oakland  Sewer  Construction  quires  approximately  12,000  cu.  yds.;  ^  crushed  sto 
Co.,    9915    Walnut    St,    Oakland,    at   excavation-     5300    cu.     yds.     crushed ;  (15'   170  tons  me 


.     Sherman  County-North  Unit,  Ful-  .    <9»  400  units  watering  of  subgrade: 

iton    Canyon    section    of    the    Fulton    HO)  400  units  watering  base  course; 

39   Canvon- Wasco     Highway.     Federal    '11>  J"mP  sum,  providing  and  main- 

i  Project   No.    S-68    (4).  1.30  miles   re-,  taming  water  plant; 

i-roject   iNu.   o  00    V  /  _      ,^,^^  ^',  tuit^    *..^g    crushed    gravel    or 

tone  base  course; 
medium  curing  cutback 
$18,293.60,  submitted  low  bid  and  was    rock    and  W  tons  asphaltic  materials.  ;  asphalt; 

awarded   contract    bv  the  San   Pablo    This'  project  may  be  bid  in  combina-  |  (14>  2700    tons    (class    A    pavement) 
Sanitary  District,  Fritz  Carfield,  sec-    tion   with   the   Mill   Creek  Forks-The  ;  aggregate  for  designation  AT-50 

retary,    2511     San    Pablo    Ave.,    San    Dalles  project  in  Wasco  County.  '  surface  treatment; 

Pablo,  for  sewer  improvements  under        union   County— Construct  32x88   ft '<15)   175  tons  asphalt  (grade  150-200) 
Improvement  Act  of  1911  and  under   frame  maintenance  building  at  Elgin,  i  for  class  A  surface  treatment; 

Improvement  Bond  Act  of  1915.  state  nroject  '  *^^^  ^^  ^^-  ^^^^  concrete,  class  A; 

Plans    by    District    Engineer    Phil        yvasco    County -Mill   Creek  Forks- I  <  17  >  4700  lbs.  reinforcing  steel ; 
ine.s,    3429    Macdonald    Ave.,    Rich-    ^he  Dalles  section  of  the  Mill  Creek    '18)  171   cu.  yds.  cement  nibble  ma- 

Countv  Rd.  Federal  Project  No.  S-78  ,  sonry ; 

id)     4  06   miles    of    grading    and  6.91.(19'  124  lin.  ft.  24-in.  corrugated  gal- 
i miles   of    surfacing   and    oiling;   also'  yanized  sheet  metal  culvert  pipe 

'furnish  6600  cu.  yds.  crushed  rock  in  i  <20)  44  Im  .ft  30-m.  same; 
'stockpile.  Requires  approximately  33..  (;21)  70  lin^  ft^  36-ln.  same; 
;200  cu    yds.  excavation;    10  cu.  yds.    < 22)  136  lin.  ft  48-in.  same; 
39    concrete    removing  11,100  lin.  ft  wood    <23)  264    lin.    ft    removing,    cleaning, 
'■  and   steel    water   mains ;    relaying    or  :  relaying  or  stockpiling  salvaged 

OAKLAND,    Alameda   Co.,    Calif.—    installine    8600    lin.     ft     14-in.     steel!  culvert  pipe; 

J.   Henry   Harris,   2657    9th    St.,    Ber- 1        ^er    pipe-    33  000    cu     yds.    crushed    < 24)  40  timber  culvert  markers; 
keley,    at    $1235    submitted     low     bid     o„i,  nn'^  500  tons  asphaltic  materials.  '  »25)  3  cattle  guards  (four  unit), 
to  the  U.  S.  Engineer  Office,  74  New  ,     speclflcaUons  ootainable  from  the  {     Specifications  obtainable  from  the 
Montgomery   St.,    San   Francisco,   for '  oreeon    State    Highway    Commission  ,  above    office    and    from    723    Phelan 
additional  drainage  at  Oakland  Army    office    Room  319    State  Office  Bldg.,  |  Bldg.,    San    Francisco,    upon    deposit 
Base.  '  '  -   — 

Complete  bids  follow:  1 

J.    Henry    Harris,    $1235;     (1)    $110;  I 
(2)  $5;  (3)  $5;  (4)  $10;  (5)  $45;  (6)  $5.  ' 

Stolte,   Inc.,  Oakland,  $1266.70;    (1) 
$225;    (2)   $4.47;    (3)   $3.10;   (4)   $7;    (5)  I 
$35;    (6)    $4.50. 

Peter  Sorensen,  Redwood  Citv,  $1,- 
284;  (1)  $160;  (2)  $3;  (3)  $3;  (4")  $10; 
(5)   $250;    (6)   $4. 
Fredrickson   Bros.,   Emeryville,  $1, 


3)'27/46 
NOTICE 

CONTRA  COSTA  CO..  Calif.  — A 
representative  of  the  District  Of- 
fice of  the  State  Division  of  High- 
ways v.ill  meet  prospective  bidders 
for  the  proposed  project  in  Contra 
Costa  County,  IV  -  C.C-75-C,D.  for 
which  bids  are  to  be  received  in 
Sacramento  on  April  10. 

Said  representative  will  meet  pros- 
pective bidders  at  junction  of  East 
10th  St  and  Los  Nedanos  St..  Pitts- 
btirg,  on  Tuesday,  April  2,  at  2  P.  M. 


by  the  City  of  Alameda,  City  Hall, 
Alameda.  Plana  by  City  Engineer 
Carl   Froerer: 

Heafey-Moore  Co.,  344  tUgh  St. 
Oakland. 

Ransome  Co.,  4030  HoUis  St,  Em- 
eryville. 

Independent  Construction  Co.,  Ltd., 
46th  Ave.  and  Clement  St.  Oaklajid. 

Gallagher  &  Burk,  900  7Srd  Ave., 
Oakland. 

J.  R.  Armstrong,  400  Cenltral,  Box 
216,  El  Cerrlto. 

Lee  J.  Immel,  Box  65,  Station  A, 
Berkeley. 


dl.  City  Hall,  Oakland,  for  fumiah- 
ing  kerosene  and  lubricating  olL 

Specifications   obtainable  from   the 
above  office. 


4a 


8/27/46 

BIDS  WANTED 

LOUISE,    Aria.— Until    April    8,    2 
P.   M.,    bids  will   be   received   by   the 

I'.  S.  Biinau  of  Reclamation,  Custom 
Hotise.  Denver  2,  Colo.,  under  Inv. 
No.    7259-A    for    furnishing    western 


I'd      ctHaar.     southern     yellow     pine, 
Douglas  fir  or  lodgepole  pine  polea, 
f.o.b.    shipping    point    and/or    Louise, 
East  Bay  Construction  Co.^  7701  San    Ariz.  Boulder-Kingman  line  to  Davis 
Leandro  St..  Oakland.  Dam  transmission  line. 

J.  Henr>-  Harris,  2657  9th  $t.  Berk- 
eley. I 


Machinery  &.  Material 


Jon 
mond, 

Other  bids  were: 

John  Pestana,  $21,349.80. 

A.  E.  Downer,  $21,472.70. 

J.   R.  Armstrong.  $22,279.90. 

3/27/46 

BIDS    OPENED 


Salem',  Ore.,  upon  payment  of  $2.  of  $10. 


•> /27/46  * 

BLUE     PRINTS    AVAILABLE 


40 


Sacramento  on  April  10,  and  in   Los 

301;    (1)    $165:    (2)    $5.20;    (3)    $5;    (4)    Angeles  on  April  18: 

$8;   (5)   $40;   (6)   $4.  IV-C.C-75-C,D,    bet    Pittsburg   and 

Fredrickson  &  Watson  Constr.  Co..    4    ^^,1^3    gast    of    Brentwood:    Plans, 

Oakland,    $1370.20;    (1)    $265;    (2)    $5;    j^j,,    g^les  tax,  $1.23;  Cross  Sections, 

(3)  $4.90;    (4)   $10;    (5)   $161;    (6)    i^cl.  sales  tax,  $4.77;  Total,  $6.00. 

Chas.    L    Harney,    San    Francisco,        T-Hum-l-G    bet    Loleta  and  Fields 

$1453.50;  (1)  $190;  (2)  $4.65;  (3)  |4.65;  |  j^^^jine-     Locaflions    sheet    only,    no 

(4)  $10.60;    (5)   $20;    (6)   $3.60.  ,  x.^  m     g 


3/27/46 
^  j  BIDS  WANTED 
„.  ^  I  SACRAMENTO,  Calif —Until  Apr. 
SACRAMENTO.  Cal.— State  High-  1  jg,  5  P.  M.,  bids  will  be  received  bv 
way  Engineer  G.  T.  McCoy  an-  ,  ^jj^  ^Ity  of  Sacramento,  City  Hali. 
nounces  cost  of  blue  prints  now ,  Sacramento,  for  improvement  of  64th 
available  for  work  now  advertised, '  street  from  Eastern  Ave.  and  Fol- 
f or    which    bids    will    be    opened    in  1  ^^^  Blvd. 


3/27/46  •♦     40 

BIDS  WANTED 

STATE  OF  OREGON.— Until  April 
4,  9  A.  ML,  bids  will  be  received  by 
the  Oregon  State  Highway  Commis- 
sion, Auditorium,  Public  Service  Bldg., 
Portland,  for  construction  eus  follows: 

Harney  County — Burns-Lawen  sec- 
tion of  the  Burns-Crane  Highway. 
Federal  Project  No.  S-15  (2).  18.0 
miles  of  regradlng,  surfacing  and  oil- 
ing ;  also  furnish  54(X)  cu.  yds.  crushed 
rock  in  stockpile.  Requires  approxi- 
mately 102,000  cu.  yds.  excavation; 
32,000  cu.  yds.  embankment  in  place ; 
86  cu.  yds.  concrete;  crushed  rock, 
and  960  tons  asphaltic  materials. 

Jefferson  and  Wasco  Counties. — 
Mill  Cri;ek-Miller  Flat  section  of  the 
Warm  Springs  Highway.  Federal 
Project  No.  F-309  (2).  8.06  miles  of 
grading.  Requires  approxinaately  121,- 
000  cu.  yds.  excavation. 

Klamath  County  —  Mazama  Junc- 
tion-Spring Creek  Hill  section  of  The 
Dalles-California  Highway.  Federal 
Project  No.  F-320  (2).  25.01  miles  of 
grading.  Requires  approximately  004,- 
000  cil.  yds.  excavation ;  140  cu.  yds. 
concrete;  20.000  lbs.  metal  reinforce- 
ment, and  11.000  lin.  ft.  wood  snow 
fence. 

Lane  County  —  J  ud  ki  n  s  Polnt- 
Springfleld  Junction  section  of  the 
Pacific  Highway.  Federal  Project  No. 
UI-161  <12).  0.68  mile  of  grading  and 


NEWS  INDEX 

For  convenient  refercnoe,  new* 
reports  in  this  section  arei  classi- 
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3/27/46 

BIDS    WANTED 

PANAMA  CANAL— Bids!  will  be 
received  by  the  General  FHirchaslng 
Officer.  The  Panama  Cana^l,  Wash- 
ington 25.  D.  C  for  misc.  supplies, 
as  follows 


3  27   16  ••     42 

BIDS  POSTPONED 

BOISE  PROJECT.  Idaho. —  UntU 
April  1,  2  P.  M.  (postponed  from  Mar. 
-6>.  bids  will  be  received  by  the 
!  Bureau  of  Reclamation,  Denver.  Colo., 
for  furnishing  three  2000-kva.,  66.000- 
to  2400-volt,  60-cycle,  oil-immcrsed, 
self-cooled,  outdoor  type  transform- 
ers, each  with  lightning  arrester  for 
oa.oou-volt  ungrounded  neutral  circuit 
mounted  on  case ;  one  69,000-volt  600- 
ampere.  outdoor  t>  pe  disconnecting 
switch  with  manually  -  operated 
grounding  blades,  and  three  69,000- 
vult,  -00-ampere,  outdoor  type  ex- 
pulsion-fuse disconnecting  switches, 
each  complete  with  two  fuse  imits, 
for  the  "C"  line  canal  pumping  plant, 
Payette  Division.  Boise  Project  Ida., 
delivered  t.u.b.  cars  ta)  shippmg  point 
or  (b)  Emmett,  Idaho;  Specification 
Ku.  1222.  No  charge  to  prospective 
bidders  for  specifications ;  to  others, 
$1.00. 
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000  lbs.  dichlorodifluoromethane  llq 
uld  gas  ;  15,000  lbs.  flake  orajnge  shel- 
lac ;  7.750  lbs.  raw  linseed  oil;  4.000 
Ib.s.  lubricating  oil;  2.000  gtLls.  liquid 
coal  tar;  25  lbs.  Indian  red|  pigment 
in  oil;  20,000  lbs.  dr>-  red  liad :  6.000 
l^s.  lampblack  In  oil;  2.000  lbs.  alum- 
inum pigment,  ix)wder;  100  books 
gold-leaf;  and  25  bbls.  white  port- 
land  cement;  Sch.  8224.  quotations 
April    1.  I 

2.000  lbs.  nickel  steel  billks;  4,000 
lbs.  nickel-steel  bars;  32,00(1  ft.  car- 
bon steel  pipe:  1.200  ft  do:|  4,800  ft. 
do:  1,000  ft.  galv.  proof  cdil  chain; 
Sch.    8226,   quotations    April    1. 

To  be  received  by  Gene|ral  Pur- 
chasing Officer,  The  Panilima  Ca- 
nal, Medical  Section,  160  5-gal.  cans 
glycerine ;  Cir.  2767,  quotations  Apr.  1. 

paving.   Requires  approximately   7800  j      25.000     ft.     twisted     pair     telephone 
pttviiig.  iWH"     .7  "%^^  .■;  I  cable.    400    If.    %-in.    rubber   gaskets 

cu.yd.s.  excavation.  7(Xlcuyds^on-L^  stainless    steel    tobgf;    Sch. 

Crete  curbs  and  median  strip,  9U0  sq.    o„„„    ,,,.„♦„♦;«„„    kt^^^i  o  ' 


3/27/46 

BIOS   WANTED 

SAN  FRANCISCO.— The  Elkington 

Manufacturing    Co.,    19    South    Park, 

10.000  lbs.   commercial  acftone ;   1.- 1  San   Francisco  7,   is   taking  sub-bids 

for  furnishing  nine  lOxlO-ft  hip  and 
vent  skylights  to  be  installed  in  its 
new  one-story  and  mezzanine  display 
and  salesroom  building  (30x125  ft) 
now  under  construction  by  the  owner 
at  463  S.  Van  Ness  Ave. 


8228,  quotations  April  3. 

930    gate    valves.    90    do,    h    do,    68 

,  100  do.  56 
do  50  angle  valves.  10  check  valves, 
88  do,  110  check  valves.  6  lo|jt  valves 
and  40  throttle  valves;  Sjch.  8227. 
quotations   April  3. 


40 — 


STREETS  AND 
HIGHWAYS 


35—      DOCKS,  PIERS  & 
HARBORS 

3/27/46  ••     35 

BIDS  WANTED 

EUREKA.  Humboldt  Co..  Calif.— 
Until  April  9.  11  A.  M.,  bids  will  be 
received  by  the  Chicago  Bridge  & 
Iron  Co..  N.  M.  Burdlck,  re.sldent 
manager.  P.  O.  Box  1022,  Eureka,  for 
(1)  restoration  of  site.  Area  A,  con- 
sisting of  the  removal  of  and  dis- 
position of  various  waterfront  and 
shipbuilding  facilities,  Including  tlm- 


Work   involves : 

(1)  4  trees  to  remove; 

(2)  remove  124  l.f.  hedge; 

(3)  remove  324  If.,  fence; 

(4)  916  c.y.  excav.  and  grading; 

(5)  62  c.y.   fill  grading; 

(6)  remove  32  s.f.  concrete  sidewalk 

(7)  reconstruct  1  manhole  to  grade; 
; plans  available.  I  (g)  place  2  gutter  drains,  cut  No  11 
;      II-Sls-3-B.    bet.    Shasta   River   and  j    (9)  pi^^^g  ^  jf    g.j^^   yj  g^^.^j.  ^jp^. 

I  Gazelle:    Locations    sheets    only,    no  ;  dO)  construct  1510  l.f.  curb  and  gut- 
I  plans  available.  !  ter  No    13- 

i     II  -  Las- 73 -B,   bet   Viewland  andjdD  construct  24  l.f.  curb  alone; 
.Secret  Valley:  Locations  sheets  only,  !  (ig)  construct   6840   s.f.   S^-in.    cone. 
,  no   plans   available.  1  sidewalk  • 

XI-S.D-77-D.     bridges     across     San  ;  ^13)  23.750  s.f.'  5%-in.   asph.   concrete 
Luis    Rey    River    and    Keys    Canyon  i  pavement. 

Until  April   Creek:    Plans    incl.    sales    tax,    $1.38;        Specifications   obtainable  from   the 

)  Cross  Sections.  |  above   office. 

Checks  for  above  should   be  made 


3/27/46  1  •     •     42 

NOTICE   OF   SALE  | 

SAN  FRANCISCO— Until  April  9. 
10  A.  M.,  bids  will  be  retlelved  by 
the  Navy  Material  Redlstrt|&ution  & 
Disposal  Office.  785  Markett  Street, 
under  Sales  No.  B-338-46  for  19  gross 
tons  shear  and  tie  plates  Itfcated  at 
9th   Ave.   Pier.  Oakland. 


40 


3/27/46 

BIDS  WANTED 

STATE  OF  OREGON 
5,  9  A.    M.,   bids  will   be   received   by   no  Cross  Sections 
the  Oregon  State  Highway  Commls-       Checks  for  abo' 

sion,  Auditorium,  Public  Service  Bldg.,   payable  to  the  Department  of  Pub-  ,  3/27/46  •     •     40 

Portland,    Ore.,    for    construction    as    lie  Works,  Division  of  Highways,  and  ;  Q|Qg   WANTED 
follows :  '  should   accompany   the   order  to  this  .      lyON   COUNTY,   Nev.— Until  Apr. 

Jackson   County — Reese   Creek- An-    office.  10,   1:30  P.   M.,   bids   will  be  received 

telope  Creek  section  of  the  Crater  Requests  for  the  above  P'a^a*  i  by  the  Nevada  Department  of  High- 
Lake  Highway,  Federal  Project  No.  .specifications,  and  proposal  form  ,  ^vays.  Robert  A.  Allen,  State  High- 
S-47  (4).  6.65  miles  of  grading  and  must  be  addressed  to  the  office  of  l^^y  Engineer,  Heroes'  Memorial 
paving.  Requires  approximately  198,-  the  State  Highway  Engineer,  P.  O.  .gi^jg  carson  Citv,  for  construction 
000  cu.   yds.   excavation,   350  cu.   yds.    Box    1499,    Sacramento.  '  of    a    portion    of    the    state    highway 

concrete  in  box  culverts,  end  basins,  Blue  prints  of  plans  are  sold  at '  sygte^  from  Dalzell  Canyon  to  junc- 
etc. ;  86,000  lbs.  metal  reinforcement;  cost  and  are  not  returnable  for  re- .^j^j,  ^^.^^^^  g^^^^  Route  No.  3  near 
2  M  ft  b.m.  untreated  lumber;  72,000   fund.  ;  Central    with    a    spur    connection    to 

cu.  yds.  gravel  topping ;  10,900  cu.  yds. 


her    .sheet-pile    cofferdams,    mooring  ■  crushed   gravel;  86,000  sq.   yds.   port-    3/27/46 
dolphins,  an  outfitting  deck  and  vari-    jand  cement  concrete  pavement,  and    BIDS  WANTED 


ous  shipways  and  miscellaneous 
stnictures,  and  (2)  restoration  of 
.site.  Area  B,  consisting  of  removal 
of  and  disposition  of  various  site 
facilities.  Including  20  or  more  frame 
buildings,  timber  prefabrlcation  slabs, 
fenoe-s  and  miscellaneous  structures. 
Specifications  obtainable  from  the 
Chicago  Bridge  &  Iron  Co.,  foot  of 
Washington  St,  Eureka. 


••     m  Wellington,  Route  22.  Section  A,  Ly- 
^^   on    County,   Nev. 
Work   involves : 


3&— ELECTRIC   UGHTING 

TRANSMISSION  LINES 
EQUIPMENT 

BIDS  WANTED 

MUROC,  Kern  Co.,  Calif  —Until 
April  8.  1  P.  M..  lump  sum  bids  will 
be  received  bv  the  U.  S.  District  Engi- 
neer Office.  751  S.  Flgueroa  St,  Los 
Angeles,  for  the  modification  of  a 
33.000- volt  primary  line  by  construct- 
ing a  pad-mounted  switching  station 


40  acres  seeding  to  grass.  ,     SANTA  CRUZ  COUNTY,   Anzona.  ;    (j,     j^^p   ^^^^   signs; 

Klamath    County  — Widen    existing  —Until  April  5,  11  A.  AL,  bids  will  be,    ^2)  17,260  l.f.  remove  fence: 
bridge  over  Altamont  Canal,  Klamath    received  by  the  Arizona  State  High- i    ^3,  255   l.f.   remove   culvert   pipe; 
Falls,   Federal   Project   No.   S-31    (3).    way  Commission,  Phoenix,   Ariz.,  for     ^4,  5   g^ch   remove   headwalls; 
Involves    approximately    75    cu.    yds.    construction    of    the    Nogales-Tomb- .    (5^  2    each    remove    culverts; 
structural    excavation;    165    cu.    yds.    stone   Highway,  F-27    (2),  AFE   8231,  >    ^g)   jump  sum,  remove  two  bridges; 
class    A   concrete;    36,600    lbs.    metal    In   Santa  Cruz  County,  beginning  at;    (7,  77,624  c.y.  rdwy.  excav.; 
reinforcement,  and  200  lin.  ft   metal    Sonolta  and   extending  northeasterly  1    ^g,  7^7  ^.y.  drainage  excav.; 
handraU.  1  about  13  miles  to  the  Cochise  County      (9)  121   sta.    "V"   type   ditches; 

Klamath  County -Washburne  Way-    line,   consisting  of  grading,  draining,  ,  (jq)  33,265    c.y.    borrow; 
Altamont    Drive    lighting    project    In    base  material  and  plant  mixed  bitu- ^  (H)  263,123    yd.    sta.     overhaul     (yd. 
Klamath  Falls.  State  project  Involves    minous    surface     (SC-4) ;    completion;  sta.); 

furnishing  and  placing  approximately   time,  February  28,  1947.  ;(12)  21,455  yd.  ml.  overhaul  (yd.  ml.) 

3150    lin.    ft    conduit;    14    only    twin'      Specifications    available    from    the    (13)  400  hours  8-ft   tamping  roller; 
light   standards;    8   only   single   light   office  of   the   Arizona   Highway   De-l(i4)  909   c.y.    struc.    excav.; 
standards;   14  only  twin   light  trans-    partment,     Bernard     Touhey,     state    ,15 ,  1,415  c.y.  backfill; 
formers;   8  only  single   transformers,    highway     engineer.     17th     Ave.     and  1  (ig)  4,083   m.   gals,   water; 
and   36  only  luminaries.  Jackson  St.,  Phoenix,  Ariz.,  upon  pay- '  (17,  37,713    tons   type   1    gravel   base; 

Klamath    County— Klamath    Falls-   ment   of   $12.75;   guarantee   of  5%   to,(i8)  54,139  tons  gravel  surface; 
U.   S.   R.   S.   section   of   the   Klamath    accompany  bids.  j  (19)  94    tons    liq.    asph.,    type    MC-2 

Falls  -  Lakevlew     Highway.     Federal'     The    principal   items    of  work   and  (seal  roadmix  and  approaches) ; 

Project    No.    S-31    (3).    1.84    miles   of  '  the  approximate  quantities  are :  j  (20)  1,176   tons    liq.    asph.,   type    SC-3 

grading  and  paving.  Requise  approxi-  !    (1>  182,700  cu.  yds.  roadway  excava-  (roadmix) ; 

tion;  it21i  14.149  miles  roadmix; 

(2)  4900   cu.   yds.    drainage   excava- |  (22)  408  c.v.  Class  A  concrete: 
tion;  i(23)  30   r.y.    Class    B  concrete; 

f3)  3500  cu.  vds.  structural  excava- j  (24)  55,850   lbs.    reinf.   steel; 


mately  38.700  cu.  yds.  excavation ;  J 
1810  cu.  yds.  concrete  curbs,  islands  ' 
and    walls;     9500    sq.     yds.     concrete 


yds.  concrete  walks   and  driveways ; 

4600  cu.   yds.   gravel  base  materials,  |     » 

and  6800  tons  asphaltic  concrete  pave-    ^o,  /a  ao.  bo  giooe  vaives 

ment. 

Lincoln  County —  Waldport  rock 
production  project  on  Oregon  Coast 
and  Alsea  highways.  State  project 
Requlren  approximately  10,000  cu.  yds. 
crushed  rock  in  stockpiles. 

Polk  County — Reconstruct  existing 
bridge  over  Mill  Creek  on  The  Dalles- 
Coast  S«;condary  Highway  near  Buell. 
Federal  Project  No.  S-215  (4).  Re- 
quires approximately  80  cu.  yds.  struc- 
tural excavation;  290  cu.  yds.  class  A 
concrete;  64,000  lbs.  metal  reinforce- 
ment ;  51,000  lbs.  structural  steel,  and 
4000  lin.  ft.  metal  handrail. 

Tillamook  County— Construct  12  19- 
ft  composite  pile  trestle  spans  and 
1  lOO-ft.  steel  pony  truss  span  over 
Trask  River  on  the  Netarts  Second- 
ary Highway  near  Tillamook,  and 
grade  and  pave  0.09  mile  approaches 
thereto.  State  project  Involves  ap- 
proximately 1850  cu.  yds.  gravel  em- 
bankment in  place;  eO-ft.  18-in.  con- 
crete pipe ;  300  cu.  yds.  structural  ex- 
cavation; furnish  1500  lin.  ft.  un- 
treated piling;  2200  lin.  ft  treated 
piling  drive  36  foundation  piling; 
drive  60  trestle  piling;  420  cu.  yds. 
class  A  concrete ;  64.000  lbs.  metal  re- 
inforcement; 36  M  ft.  b.m.  treated 
lumber;  148,000  lbs.  structural  steel, 
and  690  !in.  ft.  metal  handrail. 

Washington  County— Vadia  over- 
crossing  on  the  Sunset  (Wolf  Creek) 
Highway  near  North  Plains.  Federal 
Project  No.  FG-186  (10).  Construct 
ft     reinforced    concrete    viaduct 
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BIDS    WANTED 

SACRAMENTO.  Callf.-Uhtil  Apr. 
5,  5  P.  M..  bids  will  be  re<ielved  by 
the  City  of  Sacrar.iento,  Clity  Hall, 
Sacramento,  for  furnishing  20  4-in. 
valve  opening  hydrants,  and  62  gate 
valves   for   the   Water   Department. 

Specifications  obtainable  from  the 
above    office. 
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BIDS    OPENED 

SACRAMENTO.    Calif 
submitted    bids    to    the 
chasing  Agent.  Sacramento,  for  ma 
terials    as    follows : 
QUO.   42759:    Req.    51130: 

Five   C    Refg.  Co..   $.0425. 

American  Bltumuls  Co.  $.0^4  trucks 
$.084    drums. 
QUO.   42546:    Req.   G32425: 

American     Bit.     Co.,     $.072     trucks; 


—  Following 
Stite    Pur- 


Awarded 


361    ft.    remiorceu    -""---  ^X{^^C    $082  drums,  fob  Yuba  stora^ge. 

over    tracks    of    S.    P.    &    is-    ^^^^f  !      h.    Earl    Parker,    .same    figure,    fob 

Co.    Involves    a.Pproximately    490    cu.  ,  ^arvsville.     No    award. 

yds     structural    excavation ;    furnish 

5360  lin  ft  treated  timber  pihng;  1 
drive  141  piles;  1000  cu.  yds.  class  A 
concrete ;  184,000  lbs.  metal  reinforce- 
ment and  748  Un.  ft.  metal  handrail. 
Washington  County— Mountaindale 
County  Read  grade  separation  near 
North  Plains.  Federal  Project  No. 
F-186  (9).  Construct  132  ft  concrete 
viaduct  over  Sunset  (Wolf  Creek) 
highwav.  Involves  approximately  260 
cu  yds.  structural  excavation;  205 
ctL  yds.  class  A  concrete;  44,000  lbs. 
metal  reinforcement,  and  275  lin.  ft 
metal  handrail. 


3/27/46  ••     *0 

CONTRACT    AWARDED 

SISKIYOU  COUNTY,  Calif— Clem- 
ents &  Co.,  P.  O.  Box  277.  941  Ather- 
ton  St.,  Hayward,  at  $168,879,  awarded 
contract  by  C.  H.  Purcell,  state  direc- 
tor of  public  works.  Public  Works 
Bldg.,  Sacramento,  for  about  13.3 
miles  surfacing  with  imported  bor- 
row base  and  plant  mix  surfacing 
between  Yreka  and  Camp  Lowe,  Sis- 
kiyou  County. 
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PROSPECTIVE  BIDDERS 

ALAMEDA,  Calif.— The  following 
contractors  have  taken  out  plans  for 
reconstruction  of  Encinal  Ave.  from 
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BIDS   WANTED  ! 

SACRAMENTO.  Calif.  —  Bids  will 
be  received  by  the  State  I^jrchasing 
Agent  Sacramento,  for  jnaterials 
and   equipment  a.'»  follows: 

March    28  I 

QUO.   44375;   Req.   76288:  ' 

125   tons    No.    3   crushed    n)ck. 

450  tons  plant  blended  agtgregate. 

Fob  Workman  Mill  Road.  3.5  miles 
north  of  Whittler. 
QUO.   43794;   Req.  G32453: 

4500   gal.<.    liq.   asph.   SC-6.  ifob  Col- 
fax Mtce.  Station,   Mar>'Hville  do. 
March  29 
QUO.  44433;    Req.    12191: 

150   tons   llq.   asph.    SC-3,   scattered 

locations    Routes    48    and    56.    Dist. 

1.    Navarro    and    Mendoclnlo. 


43 —     MACHINERY  AND 
EQUIPMENT 

3/27/46  ••     43 

BIOS   POSTPONED 

SHOSHONE  PROJECT,  Wyoming. 
—Until  April  24,  2  P.  M.  (postponed 
from  April  3),  bids  will  be  received 
at  the  office  of  the  Bureau  of  Rec- 
lamation, Denver,  Colo.,  for  furnish- 
ing and  delivering  f.o.b.  cars  at  the 
shipping  point  or  f.o.b.  cars  at  Cody, 
Wyo.,  at  the  option  of  the  bidder, 
one  8300  h.p.,  450  r.p.m.,  vertical  shaift, 
single-runner,  Francis  type  hydraulic 
turbine;  one  oil-pressure  gate-shaft 
type  governor,  and  one  6000-kva., 
2400-volt  3-phase,  60-cycle,  83.3  per 
cent  power  factor,  450  r.p.m.,  vertical 
shaft,  alternating  current  generator 
suitable  fur  operation  at  an  altitude 
of  4980  feet,  complete  with  direct- 
connected  exciter  and  thrust  and 
guide  bearings,  all  for  the  Heart 
Mountain  power  plant,  Shoshone 
Project.  Wyoming;  Spec.  1184.  The 
apparatus  will  be  installed  by  the 
government.  The  specifications  do 
not  contain  a  provision  for  liquidated 
damages  for  delay.  No  charge  for 
copies  of  the  specifications  to  pros- 
pective bona  fide  bidders;  to  others, 
$1.75,  not  returnable.  For  particulars, 
address  the  Bureau  of  Reclamation, 
Denver,  Colo. 
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BIDS   WANTED 

COLORADO  RIVER  PROJECT, 
Texas —Until  April  24,  2  P.  M.,  bids 
will  be  received  at  the  office  of  the 
Bureau  of  Reclamation.  Denver,  Cola, 
under  Spec.  1259  for  furnishing  and 
delivering  f.o.b.  cars  at  shipping  point 
or  f.o.b.  cars  at  Austin,  Texas,  at  the 
option  of  the  bidder,  one  electri'^ally 
operated  gantry  crane  having  a  ca[>a- 
clty  of  13*^  tons  for  handling  bulk- 
head gates  at  Marshall  Ford  Dam, 
Colorado  River  Project,  Texas.  The 
gantr>-  crane  will  be  installed  by  the 
government.  No  charge  for  copies  of 
the  specifications  to  prospective  bona 
fide  bidders;  to  others,  $2,  not  re- 
turnable. For  particulars  address  the 
Bureau  of  Reclamation,  Denver,  Colo. 
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MARIN,  Napa  and  Sonoma  Coun- 
ties, Calif.— Until  March  29,  3  P. 
M.,  bid."  win  be  received  by  the  State 
Division  of  Highways,  J.  H  Skegg.s, 
District  Engineer.  2001  Van  Ness  Ave. 
San  BYanclsco,  for  rental  of  one  or 
more  pneumatic  tired  dump  trucks 
of  not  less  than  4  c.y.  level  capacity 
for  approx.  250  hours  of  work  each 
in  Marin.  Napa  and  Sonoma  Coun- 
ties. 
Specifications  obtainable   from   the 

above    office. 


(Continued  on  Page  Four) 
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BIDS    WANTED 

RIO    VISTA.     Solano    Co.J    Calif 
Until    April    4.    8    P.    M.,    bidfe    will    be 
received    by    the   Citv   of   Rlio   Vista, 
H.  Valente.  City  Clerk,  44  $  2nd  St 
Rio    Vista,    for    a    motoriz^    street 
sweeper. 
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BIDS  WANTED 
OAKLAND,    Alam^a  Co^,    Calif.— 
Sherman  to  Oak  Sts..  etc.,  for  which  j  Until   April   9,   1   P.   ML,   bids  will   be 
bids  will  be  opened  April  2,  8:05  P.  M.,     received  by  tlae  Oakland  City  Conn- 


PLASTERING  MATERIALS  -  CEMENT  -  GRAVE13 

SAND  -  BRICK  -  BRICK  MORTAR  -  WIRE  NETTING 

METAL  LATH  -  PLASTER  BOARD 

Distributors  for 

J.  S    GUERIN  &  COMPANY 

720  FOLSOM  STREET  -:-  Phone:  SUttcr  4694 

CERTAIN-TEED  ROOFING  PRODUCTS 


r 


KiASTER  GASOLINE  GENERATORS 


fc>i'  '■  .    ^:x:gi 


'w^^  m:.^ 


.X^*gS;gi 


Portable 
Lighting  Plants 

From 
eSO  Watt*  to  15  KW 

Generate  Yoor  Ow« 
Electricity  Right  00  Jdb 

AV.4ILABLE  STOCX 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


tion ;  I 

( 41   191.000  sta.  yds.  overhaul;  1 

(5^  8200  cu.  yds.  mile  haul; 
(6)   67.300   tons  imported  borrow; 
(7»  129,600  tons  select  material;  ■ 

(81  45,000  tons  aggregate  base;  j 

(9 1   18,000  cu    yds.  stripping  pits; 

(10)   11.900  M  gallons  sprinkling;  '^ 

(in  3400  hours  rolling; 

1 12)  640  hours  mechanical  tamping; 

(13)  2044  cu.  yds.  class  A  concrete; 

(14  I  218.200  lbs.  reinforcing  steel;  1 

(15»  3528  Un.  ft.  CMP  (5  sizes) ; 

(16)  300  lin.  ft.  rail  bank  protection; 

(17)  6  each  cattle  guards;  ; 

(18)  116,900  lin.  ft.  standard  line  fence  | 
(19 1  2725  lin.  ft.  road  guard; 

(20)  237  each  guide  posts ;  ] 

(21)  29,600  tons  plant  mix;  ^ 

(22)  1260  tons  road  oil  (SC-4) ;  ! 

(23)  12.9  miles  placing  plant  mix;  j 
(241   2675  tons  screenings; 

(25)  382  tons  emulsified  asphalt,  class 
"A"  ■  ' 

(26)  1750    sq.    yds.    placing    intersec-  : 
tions  and  other  incidental  items.  { 


PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Writ*    for    Price* 

1»iO  Spfc«r*St^  San  ITancisco 
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BIDS  WANTED 

NAVAJO  COUNTY,  Arizona.  —  As 
previouslv  reported,  until  April  2,  10 
A  M.,  bids  will  be  received  by  the 
Public  Roads  Administration,  303  W. 
Jefferson  St..  Phoenix.  Ariz.,  for  the 
construction  of  14.211  miles  Project 
Arizona  FH-17-B7,  Showlow-Pinetop 
Highway.  Sltgreaves  National  For-  ! 
est.  Navajo  County.  Arizona.  j 

The  work  involves:  j 

(1)  lump  sum,  extra  and  mtscellane-  1 
ous  force  account  work  (clear- ! 
rig.  reconstructing  ditches,  seed-  I 
ing,  etc) :  i 

(2)  115  cu.  yds.  unclassified  excava- 
tion; 

(3)  12,000  cu.    yda   tmclassified    ex- 
cavation for  borrow ; 

(4)  MOO    cu.    yds.    unclassified    ex- 
cavation for  borrow; 


RIGID  FRAME  STEEL  BUILDINGS  now  available  out  of  stock  for 
imiriediate  deHvery  ...  40'  0"  -  50'  0"  -  60'  0"  ^  70'  0"  -  SCT  0"  - 
air  0"  or  IOC  0"  spans,  any  length.  Call  for  particulars 


The  latest  deielop- 
meiit  in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Stroiig 

'"  Jr  v%  sxhSkiM,  e  n.  I 

"  iimi^^V *i V USX  w  Cl>i 


MANUFACTURERS  OF: 
Fabricated  Stnactural  Steel 
ings   *    Bridges    *    Barges 
Service  Stations 
Storage  Tanks    < 


•  Steel  BuiM- 

•  Dredges    • 
Plate  Work    •    Steel 

Steel  and  Sheet  Metal 


Products    •    Miscellaneous  Iron    •    Truck 
Tanks  •   Road  Machinery. 


OAKLAND.  CALIFORNIA 


I 


DAILY     PACIFIC     BUILDER 


C 


WEDNESDAY.  MARCH  2  7,  1 946 

III  \  I   mi.  .11  III.  >i'ii«. 


^;^  ^B,  JHTa  ^m^  ""  "'   '      "'  ^f^T^"^ — ^~-  '     '     .  II    .'■'''    ^' 'i  .  '  •  III  1 1  n n.^1  III.  .I'll') ■  - .  ■■ !..^..ij^ 

Biiiltfmq  Permiia,  Ccvntracts Recorded  llotices! 
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BUILDING  PERMITS 

Applications 


«AN   FRANCISCO 


EXCAVATE  basement  and  Inatall 
pit  for  hot  water  t«nk.  (800;  351 
Geary  st;  contractor,  Henry  AtIad 
Conetruction  Co,  4142  Geary  Blvd. 
CLASS  "C"  FACTORY  BUILDING, 
$22,000;  W  Main  St  130  N  Folsom; 
owner,  Guittard  Chocolate  Co;  con- 
tractor. Cahill  Bros;  architect,  W 
P  Day,  1502  Financial  Center  Bldg ; 
engineer,  W  P  Day,  1502  Financial 
Center  Bldg. 

ALTER  AUTO  SALBSROOl^  ^,000;    CLASS  "C"   SHOP,  $26,000;   SW  cor- 

NW    Sacramento    and    Van    Nesa ;  i      ner    Williams    Ave    and    Mendell ; 

owner,  Sloss  &  Gilkberg,  1155  Van  i     owner  and   contractor,    L  E   Nllea 

Ness  Ave;  architect,  Hyman  &  Ap-  j     Co,     1001     Clement     St;     engineer, 

pleton  &.  Wolfard,  68  Post  St.  I     Clarence  E  Saege. 

STORE      AND      OFFICES      (2-8tory    ALTER  STORE  FRONT,  HO.OOO;  2630 

frame),    |23,527;   SE   31st   Ave  and       Mission  St;  owner,  Grayson's;  con- 

Taraval;   owner,  Dr  Robert  Keyes,        tractor,     Empire    ConstructicHi    Co, 

2671  35th  Ave;  buUder,  Hamill  Con-  ,      i-td,  344  Harriet  St;  plans  by  Gruen 

stwictlon   Co,  4124  Geaiy  Blvd.  I     &  Krummeck. 

FLATS  and  STORES  (2-story  frame)    ALTER     TAVERN     and     RESTAU- 

:?  10,000;  NE  Baiboa  and  36th  Ave;!     RANT,    |10,500;    935    Fillmore    St; 

owner  and   builder,   E  A  Wachter,  |      owner,  Bruno  Lucchesi ;  contractor, 

862  28th  Ave.  i     Coast  Building  Co,  744  Harrison  St 

DWELLING  (3-story  frame),  $20,000;  i  STUCCO   FRONT   ON  FLATS,   $800; 

S  Marina   Blvd   150  E  Divisadero ;  i     488  Francisco  St ;  owner,  Peter  De 

owner,  Henry  G  Donner,  210  Rich-  j      Lucchi;  contractor,  O  Polldoro  Co, 

ardson  Ave;  not  let  j      ^360  Green  St. 

ALTER  DEPT.  STORE,  $12,000;  420-    ALTER  BASEMENT  AREA  of  store, 

28  Sutter  St ;  owner,  Nicholas  John-  '     $15,000;  NW  comer  Geary  and  Pow 


ston,  140  Geary  St ;  day  woric  j 

DWELLING  (1-story  frame),  $11,000; 
E  30th  Ave  250  S  C^abrillo;  owner, 
H  Berman,  c/o  contractor;  builder. 


ell  Sts;  owner,  Hastings;  contrac- 
tor. Empire  Construction  Co,  Ltd, 
344  Harriet  St;  plans  by  Gruen  & 
Krummeck. 


Mills  ConstrucUon  Co,  605  Market    ADD     NEW     PLATE     GLASS,     Ule 


STORE    (2-stor>'    frame),    $10,000;    S 
Jefferson  132.6  E  Taylor;  owner,  N  ; 
Alioto    Crab    Co,    2758    Taylor    St;  [ 
builder,  Henry  Doelger  Builder,  Inc,  i 
o20  Judah  St.  ! 

FLATS  (2-story  frame),  $10,000;  S' 
Judah  32.6  E  41st  Ave;  owner  and  i 
builder,  Henry  Doelger  Builder,  Inc,  ) 
320  Judah. 

CLASS  "C"  STORE  (1-story),  $10,- 
000 ;  NW  Geneva  and  Naples ;  owti- 
ers,    I   &   A   Piazza,    1150   Munich ; 


fronts  and  paint  exterior  of  stores, 
$20,000;  NW  Sutter  and  Stockton 
Sts;  owner,  Lewis  M  Norton;  con- 
tractor,  J   S   Malloeh,   666  Mission. 


tractor,  Myroo  Wetmore.  2216  23rd. 
DUPLEX,  ♦K^SOO;  NW  Cor  Mark- 
ham  Way  and  Land  Park  Drive; 
owner,  W  Schwot;  contractor,  C 
Vaniua  &  Sons,  2,iXi2  Capitol  Ave 
DWELLING,  4-room,  stucco,  wood 
frame  and  shifl^e,  $6500;  2171  tttb 
Ave;  owner,  Jt-earl  Biauth;  con- 
tractor, Myron  Wetmore,  22iti  2;ird. 

I  DWELLING,    4-room    stucco,     wood 

j     frame  and  shingle,  $6000;  2166  6tii 
Ave;    owner,    I'earl    Biauth;    con- 
tractor, Myron  Wetmore,  2216  23rd 
ADDITION    to    dwellmg.    rustic  ana 
frame,   $1000;   6283  2nd   Ave;   own- 
er  and   builder,    Walter   J   Hoyt 
REMODEL    bldg,    $3oOU;    2001    k-    St; 
owner  and  contractor,  Chaa  Vanina 
2022   Capitol  Ave. 
SHOP  bldfk  brick,  comp  roof,  $6500; 
1^11    2tttn    bt;    owner,    F    Bottaio; 
contractor.    Holdener   Constr   Co. 
REMODEL  dwelling,  $1000;  2625  2ith 

I      St,  owner.  Homer  Smith,  contrac- 

!     tor,  Bingham  Constr  Co. 

I  REMODEL  interior  of   bldg,  $20,000; 

j  1100  <5  St;  owner,  Pepsi  Cola  Co; 
contractor,  Bingham  Constr  Co, 
4825   J    St. 

ADDN  to  warehouse,  frame,  galv. 
iron.  comp.  roof,  $40()0;  2VU1  Stock- 
ton Blvd;  ownei',  American  h'xx^i 
&  Mtls  Co;  contractor,  Jiwgham 
Constr    Co,    4825    J     St. 

REMODEL  interior  of  bldg,  *aoOO; 
7i»  J  sit;  owner,  Weidman  Stores; 
contractor,  Bmgham  constr  Co, 
4825   J    St 


BUILDING  CONTRACTS 

SAN    MATEO    COUNTY 


FACTORY    and     warehouse,     office, 
etc,  one-story  frame 

NINTH  AVE  and   Dumbarton,   Red- 
wood  City. 

Owner — Pacific    Paper    Containers. 

Engineer— H    M    Engle,    575    Mission 
St.   San    Francisco. 

Contractor — Younger   Constr   Co,    575 
Mission    St,    San    Francisco. 
Filed  Mar  23,  '46.   Dated  Feb  27,  '46 
Progress  payments  of  90%. 

TOTAL  COST,   $75,000 

Bond,     $75,157.      Sureties,     American 

Surety    Co.     Limit,    July    27.     Flans 

and    specifications   filed. 


Plumbing  Permits 


OAKLAND 


Mar.  18,  1946— Harbor  Blvd  and 
Paloma  Ave,  Belmont  Carl  J 
and  Lydia  T  Klingborg  to  Irving 
Caster _ Mar.  12,  1946 

Mar.  19,  1946— Lots  9  and  10,  Block 
19,  Highlands,  Emerald  Lake. 
Herbert  Shears  to  Leonard  Realty 
Co —Max.    18,    1946 

— Ptn  Lots  19  and  20,  Block 

45.   Easton  No  4.   E   F  Hale  Jr, 
et  ol,  to  H  E  Winf rey....Mar.  18,  1946 

Mar.  19,  1946— Lot  29,  Block  38, 
White  Oaks.  Walter  W  Kolthoff, 
et  al,  to  Wm  H  Penaat.Mar.  16,  1946 

Mar.  19,  1946— Ptn  Lots  33  and  34. 
San  Mateo  City  Homestead.  The- 
odore  P   Egan,    et   al,    to   Finlof 

'     Bros Jeb.  8,  1948 

jMar.  19,  1946— Lot  28,  Block  89, 
Ekiston  Addition.  Roland  W  Rad- 
der,  et  al,  to  G  W  Williams  Co.._ 
- .Mar.  12,  1946 

Mar.  19.  1946— Ptn  Lot  7,  Block  10. 
J  T  McPherson,  et  al,  to  Sjoberg 
&  Sjoberg Mar.  15,  1946 

Mar.  19.  1946— Lot  4,  Block  22.  and 
Lot  4,  Block  23.  San  Mateo  Ter- 
race No  7.  Andrew  J  Gawley  to 
whom  it  may  concern... .Mar.  18,  1946 


309  64  Macondray  St;  owner,  Mul- 
iholland;  contractor,  Casey  Elec;  10 
outieU;   10  ewitohes;    10  plugs. 

301  531  Ja<^cson ;  owner,  Ander- 
line;    contractor.    Mercury   Elec    Co; 


Eqgineerii^  SectJM 


5535  Grove   St ;   owner,   P  Masone ;  j 

^1i5'73?d  Av7*^;:„l/'p,Xt«-H«.l    JMar.  20.  1946-Lot  2  between  Indi- 
er,  Finzel;  5  fixtures;   3  gas  outlets. 

1715  Broadway;  Llngren's  Shoe  Co; 
dealer,  Finzel ;  2  fixtures. 

2022    Mac  Arthur;    owner ; 

dealer,  Finzel ;  16  fixtures ;  2  gas  out- 
lets. 


■  ■    ■  3/27/46  ••     4X 

302      814    Mission    St;    owner,    i^-  I  bi  OS   POSTPONED 

^ifi^Zr^il5*°i*°^,=  ,*'*»°*f**^'°?;  if*  i  SHOSHONE  PROJECT.  KBND- 
Schimetschek;    «   outlets;    1    switch ;    rjck    PROJECT,    WyomlAg. -TnUl 

J?o     i;«  -^   All.-*  ^  .      'April    24.    2   P.    M.    (Postponed    from 

^ff  ii?.  ^^^'''^^^li'  ^^^l'  1^P"»  3),  bids  wUl  be  received  b/^Se 
w^,  til^   ^  i^t  K^    ^h^"«t9chek  :  I  ^{[reau  of  ReclamaUon,  Denver,  Colo! 

S^  S«  RnTw^t'  ^^'  IT  "^^^^  SP««-  1217  for  fumishlng^d 
«r«?S1rt  ■  ^lt™nt^r^;it«^fr  T^*^'  de"^«rtnif.o.b.  cars  at  the  shipping 
gemld,   contractor,  Brtte-Ltte  Neon;        ^^^  or  f.o.b.   cars  at  Casper.  Wya. 

S?    740  Polk  St:   owner.  CYiKr.n\oT^T^''^^^^^';^y?\^\^?^y-   W^^' 

&  Lyon ;  contractor.  Home  E^vator  *1  ^%  °P"?°  °'  ^^,  }^^^^'  "»«*• 
qq.  ^^  jsets  of  carrier-current  telephone  ap- 

abe     K  CaDD  100  leth  st     ovm^r    P*^t"B  for  installeUonn  in  the  She- 

lIS^  ''5S;.;'''coit5S;cfor.  ^me  !  ^^,°^«  P^^^  f'^'^rt  '^"^?%- 
Elevator  <;:o-         _  '  i  mopolis  substauon,  Shoahone  Project, 

307  209  Post'  Str  owner,  C  How-  '  ^^^.T^*-  "Sf  ^!  ^^ST""  ""^^^o*^' 
ard;  contiractor.  Bertnuid  Elec  Co ;  I  ^^'^'t.lf  ^^  Project  Wyoming,  and 
3   ouUets;   2   switches;    6  plugs.  '  j  coupling    capacitors    sxid    Une    traps 

*^    *  'for  installation  at  the  Shoshone  pow- 


308  1540  Polk  St;  owner.  Pillow; 
contractor.  Eureka  Elec  Co;  5  out- 
lets; 12  plugs;  service. 


er   plant   and    the   ThermopoUs    sub- 
station.    The    apparatus    will    be    in- 
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ana  Ave  and  Santa  Inez  Ave, 
City  of  San  Mateo,  oVelker  Ter- 
race. Henr>'  and  Christine  L 
Voelker  to  whom  it  mav  concern 


1028  52nd  St;  owner,  .;  dealer, 

DWELLINGS,     four     5-room,     ^►buou   Wm  Souza;  1  fixture. 


ALAMEDA 


MARQUEE,    $950;    1711   Webster    St; 
owner.  Hook  &  Myering,  1711  Web- 

.   _   .. ,    ,       ^^'^^  ^^''  builder.  Western  Neon  Co. 

bulider,  Joseph  Barnes,  752  Folsom.'  '^^^^  REPAIRS,  $1000;  1545i-i  Santa 
ALTER  DEPT.  STORE,  $10,000;  1837  ;  ^'•ara;  owner,  Oakland  Medical 
Polk  St;  owner.  Mr  Miller,  prem;  ^'^&  ^orp,  Mills  Bldg,  San  I-Yan- 
builder,  Erbentraut  &  Summers,  446  ,  ^'^^'^  =  builder.  Van  Bokkelen-Sole, 
6th  St  ®^^  22nd  St,  Oakland. 

FLAT  AND  STORE  (1-story  frame).  !  ALTERATIONS,  $750;  2916  San  Jose 
$8000;  SE  34th  Ave  and  Judah;!  -^^e;  owner,  Wm  Rabeneau,  2916 
owner  and  builder,  Henry  Doelger  ^^^  -^o^e  Ave ;  builder,  Samuel  Lee, 
Builder,  Inc,  320  Judah.  i  .  3006  Thompson. 

DWELLINGS     (l-stor>'    frame)     (2).    ALTERATIONS,    $500;   2001    Lincoln! 
$5400   each ;  E   Justin    112,    138  NE        ^^^ ''  owners,  A  and  A  C  Andronico, 


Alemany  Blvd ;  owner  and  builder,  , 
H  Barber  &  Son,  280  Justin  Dr.        ' 

DWELLING    (1 -story  frame),   $5000; 
E    Justin    85    NE    Alemany   Blvd;  . 
owner  and  builder,  H  Barber  &  Son,  ; 
280  Justin  Dr.  I 

RESTAURANT  (1  -  story  frame),  , 
$5000;  SW  Valencia  and  Tiffany;  j 
owner,  Joseph  Kelly,  675  Moscdw;  i 
not   let.  ' 

ALTER  OFFICE.  $5000;  417  Mont- 
gomery St;  owner,  Lurie  Co,  c/o 
contractor;  builder,  Jos  L  Barnes, 
752  Folsom  St 

ALTER  OFFICE,  $5000;  425  1st  St; 
owner.  Union  Oil  Co,  prem;  builder, 
Fred  J  Early  Construction  Co,  369 
Pine  St 


2002    Pacific  Ave;    builder,   Samuel 
Lee,   3006  Thompson   Ave. 
SHED,  $500;  2338  Blanding  Ave;  own- 
er and   builder,   James   A   Franchi, 
2338  Blanding  Ave. 


each;  2(25,  271i,  2743,  2739  56tn  Jit; 

owner,    Artz    &.    Cook    Realty    (Jo ; 

contractor,    Paul    Prom,    lilx    43rd 

Street 
liEMODEL  bldg  into  doctor's  office, 

$1200;    2811    ard    Ave;    owner,    Mc- 

Clatchy  Realty  Co;  contractor,  J  b' 

Reynolds    Co. 
DWELLING,    5-room    stucco,    wood, 

sningle,    $7000;    2400    8th    Avenue; 

owner,  B   F  Arnold;   contractor,  P 

Opdyke,   5824   S    St. 
ADDN    to   4-flat    bldg,    stucco,    wood 

frame,    comp    roof,    $6000;    1412    P 

St;   owner  and  contractor,   Sam  G 

Aron. 
BLDG  for   beauty   shop  and   apt,   of 

frame,   stucco,    comp    roof,    $12,000 ; 

3720   33rd   St;    owner,    Walter   Fra- 

ter;    contractor,    Markwart    Co,    P 

O  Box  2071. 


OAKLAND 


PALO   ALTO 


DWELLING   (l-stor>'   frame),   $4750; 
W  48th   Ave  100  S  Ortega;  owner 

275 


GREENHOUSES,   three,   $4278  each; 
i      2246  96th   Ave;   owner  and   builder, 
j      N    W    Curson,    1022    Curtis    Stre^^ 
Albany. 

ADDITION,  $1700;  10938  Mac  Arthur; 
j  owner  and  builder,  Lunardl  and 
'  Adragna,  10920  MacArthur  Blvd. 
I  STORE,  1-story  concrete,  $15,000 ; 
;  3901  Telegraph  Ave;  o\Cner,  Cameo 
j  Stores,  3669  Telegraph  Ave;  con- 
,  tractor,  R  B  Schiveley,  1438  Pierce 
■  Ave,  San  Leandro ;  plans  by  W  F 
;     Bartu,    t6066    Thomhill    Drive. 


and    builder,    John    Harkness, 
Turk  St 

ALTER  DWELLING.  $3000;  2131  36th  ALTER.  $1000;  915  Wood  St;  owner, 
Ave ;  owner,  J  Von  Nostiz,  prem ;  !  J  Manrusto,  911  Wood  St ;  contrac- 
builder,  E   L  Cougle,  2100  TaravaL  ;      tor.    California    Rfg    &    Contr    Co, 

ALTER      DWELLING,      $3000;      300       1^30  Webster  St. 

Yerba  Buena;  owner,  W  J  Ander-  , ALTER,  $8500;  477  14th  St;  owner, 
son,  230  Hazelwood  Ave;  builder,  CJensler-Lee  Stores,  prem;  contrac- 
Adolph  Anderson,  230  Hazelwood  '■  ^^^>  Royal  Show  Case  Co,  770  Mc- 
j^ye  ;     Alllster    St,    San    Francisco. 

ALTER  STORE,  $3000;  840  Market ;' ■'^L.TER,  $1000;  2364  E  15th  Street; 
owner,  Moore,  Ltd,  prem;  builder,,  owner.  Bay  Distrib  Co,  premises ; 
De  Luca  &  Son,  1745  Filbert  St        !      contractor,  H  K  Jensen,  4024  Mac- 

ALTER     RESTAURANT,     $2000;     40;      Arthur    Blvd;    architect.    Irwin    M 

Market  St ;  owner.  Hemdon  Foods,  '  ,  i?PJl^°"'  VJ^^^XA    r,.      ,  . 
Inc.  40  Market;   architect,  J  LJoyd  I  ^DDN.    $^00;     4209     Tomkins     Ave; 
Conrich.  558  33rd  Ave.  owTier.    B    Ellis,    prem  .contractor, 

ALTER  RESTAURANT.   $2000;    1220  I     Walter  Josephs^  3122   Minna   Ave. 
Market;    owner.    Geo    Atos.    prem;,  ALTER.    $700;    204-06   Oakland   Ave; 


owner.  Gwynn  Shields  Co,  420  16th 
St;  contractor,  Herman  Krusi,  100 
Dunkln  Way. 


builder,    J    A  Gordon,    252   Chatta 
nooga. 

ALTER  FLATS,  $2000;  1621-23  Page  .  .  .  ^ 

St;    owner.   Robtrt  L  Wilson.  26^4  |  «TORE   an^ottice,  .-^^^^^^^  ^^room. 

Pacific  St ;  builder,  Richard  N  Tone,  I     »»0.000  -  ^^PXT  n^        If  ifi!  ri^^^,!a 

l&vO     X^&^6    St. 


BUSINESS  bldg,  2-story  type  3.  $22,- 
000;  462-470  Ramona  St;  owner,  C 
E  Needham,  561  Ramona  St;  con- 
tractor, G  H  Meese ;  plans  by 
Morgan    Stedman. 

RESIDENCE  and  garage.  $7000;  770 
Oregon  Ave ;  owner,  E  G  and  J 
Morris,  Sunnyvale ;  builder.  B  M 
Matthews,   Sunnyvale. 

BUSINESS  bldg,  2-story  type  3,  $18,- 
000;  450-52-60  Ramona  St;  owner, 
Donald  Doane,  2480  Bryant  Street; 
owner,  G  H  Meese,  Redwood  City; 
plans  by  Morgan  Stedman,  180 
University   Ave. 

SWIMMING  pool,  $500;  456  South- 
ampton ;  owner,  Iva  E  and  A  M 
Thatcher,    1202    5\ilton    St 

RESIDENCE  and  garage,  $13,100; 
181  El  Carmelo;  owner,  G  and  G 
A  Toso,  San  Francisco ;  contrac- 
tor. Paul  Di  Martini,  S  F. 

RESIDENCES  and  garages,  eight, 
684  Marion  Ave,  $8500;  2502  Middle- 
field  Rd,  $10,500;  2514  Middlefield. 
$8750  ;  2526  Middlefield,  $10,250 ;  2538 
Middelefield,  $9600;  2550  Middle- 
field,  $9750;  2562  Middlefield,  $10,- 
500;  2303  Ross  Rd;  owner.  Coast- 
wise Constr  Co,  2499  Middlefield; 
contractor,  E  Comblum,  2499  Mid- 
dlefield; architect  W  E  Huson, 
2499    Middlefield    Road. 


FRESNO 


9431   E   14th    Et ;    owner,   Elmhurst 
Club ;  dealer,  A  Pines ;  1  fixture.  ' 

2014  5th  Ave ;  owner,  J  Majors ;  ■ 
dealer,  L  Maddin ;  6  fixtures ;  1  gas  , 
outlet  I 

2307  38th  Ave ;  owner,  Zimmerman ;  j 
dealer,  L  J  Davis;  1  fixture.  j 

2701  Duiant  Ave:  owner,  G  Bon- ; 
face;  dealer,  E  J  Hoerst;  1  fixture,      j 

458  Rich  St ;  owner,  Bowles ;  dealer,  ' 
J  Goldstein ;  1  fixture 

462    Santa    Clara ;     owner,    ;  ' 

dealer.  Atlas  Heating:  2  gas  outlets. 

815  Arlington  ;  owner,  M  Anderson  ; 
dealer,  M  Anderson ;  2  gas  outlets. 

1452  85th  Ave  owner,   P  Williams; 
dealer,   W  Datson ;   6  fixtures ;  3  gas  j 
outlets. 

1341  106th  Ave;  owner,  Johnson;  ' 
dealer,  M  Priviati;  5  fixtures.  , 

1000  42nd  St;  owner.  J  Moore;  deal-  ; 
er,  F  Nearhood ;  12  fixtures.  ! 

6309-11-15  MacArthur  Blvd;  owner,  I 
Stifle ;  dealer,  J  R  Pierce ;  20  fixtures ;  j 
12  gas  outlets.  ; 

1625-27  86th  Ave ;  owner,  W  Ander-  i 
son ;  dealer,  J  R  Pierce ;  10  fixtures ;  '-, 
6  gas  outlets.  ] 

2767-69-71  76th  Ave ;  owner,  Gustaf-  . 
son ;  dealer.  J  R  Pierce ;  16  fixtures ;  ; 
9  gas  outlets.  ' 

7877  Hillmont  Dr ;  owner,  Benson ;  ! 
dealer,  J  R  Pierce ;  7  fixtures ;  3  gas  ! 
outlets. 

5258  College  Ave;  owner,  ;  con- 
tractor, Gemhardt;   2  gas  op. 

Grand  and  Webster  Sts;  owner,  K 
Hayes ;  contractor,  H  Clark ;  4  pi  fix. 

1238   3rd    Ave;    owTier,    Geo    Mold; 
contractor.  O   Hanson ;   2  pi  fix.  i 

1436  48th  Ave;  owner,  ;  con-  ; 

tractor,   Wm  Souza ;   3  pi   fix.  j 

NE  Cor  Grand  and  Euclid ;  owner,  I 
General  Pet  Co;  contractor.  O  Han-  j 
son;  1  pi  fix.  i 

5246  Desmond  St ;  owner,  Campbell ;  j 
contractor,  T  Donaldson ;  sprinkling  i 
system.  \ 

3617    Redding    St;    owner.    Draper;  ; 


I  contractor.  Eureka  Elec  Co ;  6  plugs  ; 
service. 

310    29  Sycamore;  owner,  H  Berg; 
contractor,   Dowd-Seid  Elec  Co;   al- 
i  terations. 

Mar.  19,  1946  I      311     2433  Mission   St;   owner.   E  F 

Mar.  20,  1946 — Lot  3,  between  Indi-      |  Biggins ;     «t>ontractor,    Dowd-Seid    El 
ana  Ave  and  Santa  Inez  Ave,  San      !Co;   alterations. 

Mateo,    Voelker    Terrace.    Henry      !      312      478    Eureka;    owner,    Mrs    M 
and  Christine  L  Voelker  to  whom      j  Smith  ;    contractor,    Dowd-Seid    Elec 

it  mav  concern Mar.  19.  1946  ■  Co ;    alterations. 

Mar.  20,  1946— Lot  3,  Block  6,  Visi- 


1348  9th  Ave;  owner,  J  Petty;  i^^'^^  ^^  the  government  No  charge 


I  for  copies  of  the  specifications 
prospective  bona  fide  bidders ; 
others,  $0.76,  not  returnable. 


to 

to 


3/27/46  ••     43 

BIDS  OPENED 
,      SACRAMENTO,  Calif.— The  foUow- 

ing  submitted  bids  to  State  Purchas- 
;  ing  Agent,  Sacramento,  for  equip- 
jment  as  follows: 

313  977    Valencia;    owner.    Doctor  | quo.  42049,  REQ    16708 
Graves;    cdmtractor.   Dowd-Seid   Elec        Shovel  for  ai^nHairt 
Co;  1 

314  36981  California  Street ;   owner. 


Shovel  for  Glendalo. 
Hamischfeger  Corp.,  P.  &  H.  Model 


„   .  XT       4*   1  *        *       „    •,655-H,  91,600  lbs.   weight;   price.  $30.- 

Hahnemann  Hospital;  contractor  Pa-  '^7^70.-    includes    tax?  delivery    Sep- 


26 


.Kennedy     gjec     Co;     45     outlets;     ^'»   Speeder  360,  96.500  lbs.  weight     bricV 
.switches;    &8    plugs;    service.  ,  $30,229.50;    NoVember,    1946  f  net 

LeRoi  Rix  Co.,  Lorraine  Model  80; 


316-18    Various  locations  and  own- 


tacion.  James  and  Dortah  V  Wat- 
son Jr  to  Larson  &  Larson 

Mar.   20,   1946 

Mar.  20,  1946— Lot  6.  Block  3,  B  St 

Extension  Tract  San  Mateo.  ER      |  cif  ic  X-Rajy  Co;   timber,  1946;  discount  $564  68    15  da^a 

and  Laura  Chenier  to  E  R  Chen-      1     315     158^  Folsom  St;   owner,  Call-    from  invoice  date         *^      '  "  *'*^* 
ier Mar.  20,  1946    fomiaElejc    Supply    Co;    contractor        Smith-Booth-Usher   Co.,    Lmk-Belt 

Mar.  20,  1946— Ptn  Lot  4D,  Block  15,      ^'-"""'^-     t^'--     -""•     '•'=     -..♦i»*c.     •>«    _  ^^ >    i^im  oeii 

'  Amended  Map  of  Town  of  San 
Carlos.  Jesse  N  Davis  to  whom  it 
may  concern Mar.  19,  1946    ers ;  contra|ctor,  Halihan  Neon  Mtcej^^.o   weight    given;    prue,   $25  025  plui 

Mar.  20,  1946-Ptn  of  Map  of  Joh-      \^^sns.  freight     of  ^$2030;    dellveiy     Au^J? 

sen    Subdivision,    beginning   at  a      j     319     899  [Pacific  St;  owner,  Minnie    i94ti;  no  discount. 

point  on  the  NW  line  of  Whipple      \  Minniwitch| ;    contractor.    Neon    Sales       shaw  Sales  &  Ser\'ice  Marion  Model 
Rd.  Alexander  and  Louise  Valentl      1&   Service  Co;   signs.  362;  95,000  lbs.  weight  '  price    $27  050- 

320  1407    Van    Ness    Ave:    owner,    delivery   first   quarter    of    1947     'dis- 
Little    FaM  n  ;     contractor,     Byington    count  2  per  cent  30  days 
Elec:    alteifations.  ;     Crook  Co.,  Bucyrus-Erie  38-B,  97- 

321  2739   Clay    St;    owner    Paske-    500  lbs.  weight;  $24,908.75  plus  freight 
vitch  ;  contractor,  Byington  Electric :  ,  of  $1983.37 ;  delivery  eariy  hi  1947  •  net 

IVorthwest  Engineering  Co.,  North- 


to  Hans  P  Dobkowitz  .  Mar.  19,  1946 
Mar.  20,  1946— SE  '4  Lot  9,  Block  11, 
Oak     Park     Subdivision.     Martin 
Jorgensen    to   McKeon   Construc- 
tion Co Mar.  16,  1946 


alterations. 


Non-Responsibility 


SAN    FRANCISCO 

i  Mar.  26,  1946—77  Sumner.  ICathleen 
B  Pringle  and  the  Bank  of  Cali- 
fornia as  to  improvements  on 
property. 


322     895^Post    Street:   owner.   Best    west    Standard    Model    6,    96!ooO    lbs 
Fluorescent  <po:  contractor,  Byington  \veight;     price,    $22,280,    f.ab.     Green 


I  Elec ;   altertations 

!      323      1337-39    Post    St;    owner.   Wil- 

I  lard :    contifactor,    B>'ington    Elec;    J 

!     324     654   Elizabeth:    owner,   Gulstl;  I 


Electrical  Permits 


Bay,  Wis. ;  deliverj-  last  half  of  19f7 ; 

net. 

QUO.  43518.  RE(5.  21868: 

-c       ^        x^y  i     ^    ^^'■1  Parker.  $.072.  f.o.b    M&rjs- 

I  contractor,    Bvington    Elec;    ville  — «*j 

!     325     3597  Sar^ramento;  owner.  Pace  j      American    Bltumuls,    $.072    trucks; 
j  Market:    c<^ntractor.    Byington    Elec:    |0S2  drums,  Yuba  City ;  awanled. 
!2  outlets;   Uervlce;  motors;  alter.  ;  .7  .        »     '=^. 

326  3675*7  20th  St ;   owner,  Koldu ;  '  

contractor,    Byington    Elec;    50   out-  .3/27/46  ••     43 

lets;   40  switches;  alterations.  iBIDS   WANTED 

327  471     Arguello     Blvd ;     owner,  j      MONTEREY      AND      SAN      LUIS 
Boas  Motor;  contractor.  Byington  El ;  |  OBISPO     COUNTIES,    Calif.  —  UnUl 

I  motors. 


SAN   FRANCISCO 


April    1,   10   A.    M.,    bids    wiU    be   re- 
I     328    517  O'Farrell;  owTier,  Butcher    ceived  by  the  State  Division  of  High- 
|Shop;  contractor.  Byington  Electric;    ways.  L.  H.  Gibson,  district  engineer, 
motors ;   alterations.  1 50  Higuera  St,  San  Luis  Obispo,  for 

i     329     W   dan   Jose  Ave  75   N   25th  ;    rental  of  one  self-propelled  tamping- 
{ owner.   Rousseau;    contractor,    Strom  .  levellng-finlshing    machine    for    ap- 

'&  Smith;    .1 (proximately    two    months'     work    in 

(     330     146  Jordan:  owner, ;  con-  1  Monterey  and  San  Luis  Obispo  coun- 

;  tractor,    Strom    &   Smith ;    2   outlets ;    ties. 
256     W   side  Arch   200  S  Garfield;  ,2  switches:  3  plugs.  .      Specifications   obtainable  from    the 

contractor,   T   Donaldson;   sprinkling  ]  owner     Frank    J    O'Nel;    contractor,!     331  to  S4l     2158-60,  2154-6.  2150-52,  '  above  office. 

system.  .Arc  Electric;       12146-48,  2143-44,  2138-40,  2134-36.  2130-  !  

4197  Maple  Ave;  owner,  R  Mason:  1     257-58    1058-52  Alemany  Blvd;  own-  ,32.  2126-28,  2122-24.  2118-20  19th  Ave;  ; 
contractor,  H  Lee:  5  pi  fix;  3  gas  op.  {gr,  Barber;  contractor.  Arc  Electric;  |  owner.    Pacific    Constr   Co;    contrac- 
5631    Shaffer   Ave;    owner.    Cutter;  jiq  outlets:   10  switches;  8  plugs.  ;  tor,    Strom    &    Smith;    3    outlets;    20 

contractor,  H  Lee;  2  pi  fix.  ,      259     240()  Diamond ;  owner.  B  Lind-  'switches;   28  plugs. 

5715     Elizabeth     St;     owner,     Mul- .g^y.  contractor,  Arc  Electric;  14  out- I     342     103  faylor  St;  owner,   ;; 

vania;    contractor,    C    W    Roland;    Sjigtg!  12  switches;  10  plugs.  I  contractor.   Malm  &  Welter;   10  out-! 

Pl   fix.  j     260     371  Vernon   St ;    owner,   Dahl-  i  lets ;  4   plugs.  | 

343     740  Taylor  St;   owner,  Steph- ' 

Welter:    6 


OFFICIAL  PROPOSAL 


ALTER     DWELLING,      $1000;      2250 

Geary  St;   owner.  Mrs   J   Labhard,  ; 

prem ;   builder,  Geo  T  Robinson,  43  ; 

Milan  Terrace.  j 

ALTER  STORE,  $990:   1044  Taraval;  1 

owner.  B  B  Hajnill,   1038  TaravaF;  ; 

builder,     Hamill    Construction     Co, 

4124  Geary  Blvd. 
ALTER  F(X>D   MARKET,    $935 ;    SW  ' 

37th  and  Balboa;  owner,  John  Moll-  ; 

nari,   3274    Sacramento  St ;  builder,  ! 


owner  and  builder,  Richfield  Davis  | 
Enterprises.    Inc,    6526    Telegrah.      | 

ALTER,  $920;  3917  Telegraph  Ave;  j 
owner,  M  Hall,  prem ;  contractor,  i 
John    Militello,    5825    Fermont    St.      j 

ADDN  to  factory.  $25,000;  2627  Mag-  | 
nolia   St ;    owner,    Laher   Spring  &  1 
Tire    Co,    26th    and    Magnolia    Sts;  ' 
contractor,     Beckett     &     Federighl, 
1441   Franklin   St 

REPAIRS,  $500:  1101  E  20th  Street; 
uwner,  Sara  Hanson,  prem;  con- 
tractor,   A   J    Pearson.    2031    Fruit- 


tractoi 


Hamill  Construction  Co.  4124  Geary  ,     ^   jg  Ave 

^''^'^  'alter  and  addn.  $3000:  1650-54  7th 

ALTER  STORE,  $900;   818  Washing-       gt;  owner  and  contractor.  S  T  Rom-  , 

ton ;   owner,  C  C  Fong.  509  Keary ;  ;      j^y    ggi   Market  St,  San  Francisco : 

builder,  not  let  1     architect,    Martin    A    Sheldon.    681  ! 

ALTER  STORE,  $800;  686  Harrison;'.      Market   St.   S   F. 

owner.  H  W  Loskot.  129  Laura  St ;    ALTER.  $2000 ;  5656  College  Avenue ; 

builder,  Geo  T  Robinson,  43  Milan       owner  and  contractor,  Morrill  Plbg  I 


PACKING  Plant  $200,000;  1625  Tu- 
lare; owner,  California  Packing 
Corp:  contractor,  Fisher  &  Mc- 
Nulty,  Pacific  SW  Bldg. 

STORE,  $35,000;  928-936  Olive:  own- 
er. Sherry's  Liquor  Store:  con- 
tractor,   Taylor   &   Wheeler. 

FOOD   processing  plant.  $33,000;   3115  1 
Hamilton  ;   owner.  Van   Sickel  Fro-  j  .«,-, 
zen    Foods,    Inc ;    contractor.    J    T  I 
Cowan.  I 

ALTER    store,    $30,400 ;    1045    Fulton ;  ,  ^^^^ 
owner,    Madamoiselle   Vogue;    con- I 
tractor.   Harris    Constr   Co. 

DWELLING  and  garage.  $7900:  1413 
Terrace;    owner,   CaVl   A    Bush. 

ADDITION  to   tire  shop,   $7000:    1608  j 


._    FIRST  PUBUSHED  TODAY 

3983  Altamont  Ave;  ovraer.Callop-  Jgjrom; 'contractor.   Arc    Electric;    14  ' 
po ;    contractor.    C    W    Roland  ;    1    pl  ■  outlets  ;  12  switches ;  10  plugs.                   ens ;    contrnctnr.   Malm   & 
fix ;  2  gas  oP-         „      „  ^    „^  \     261     99  Maynard ;  owner.  O'Donald ;    outletK  

64th  Ave  and  E  12th  St :  owner,  j  ^,^„^^^.^^,  ^^  Electric;  2  outlets;  3  ^  344  300  Verba  Buena;  owner.  An-,  ^^^^  ^^^^  ^,^5,  ^  received  by  the 
Calloway;  contractor.  C  W  Roland;  p,^^gg  .derson;  contractor,  Fred  Johnson  El  Chicago  Bridge  and  Iron  Company. 
*  P'   "'^-  „,  262-6  3  Various  locations  and  own-  iCo;  -         —        — 

2006  37th  Ave :  owner    Riems ;  con-  1^^^.  contractor,  QRS  Neon  Co;  signs. 

actor    CW  Roland;   1   pl   fix.  ■■     ^^     ^  Greenwich   200  W   Steiner; 


7229  E  14th  St ;  owner,  Wilson  Drug  ' 


Co:  contractor,  J  Tancredy;  2  gas  op. 

701  Jefferson  St;  owner,  Don  Woo; 
contractor,   James   Smith ;    1   pl   fix. 

1501  37th  Ave :  owner.  Palloid :  con- 
i  tractor,  G  Bierman;  4  gas  op. 


owner.   ;   contractor.  Arc  Elec- 
tric;   

'     265     1175    Stanyan;    owner.   Fachl- 
breu ;     contractor.    Century    Electric; 


Restoration  of  Sites,  Areas  A  and   B 


,  Post  Office   Box    1022,   Eureka.  Cali- 
fornia, until  11  A.  M.   Pacific  Stand - 


OAKLAND 


Furnace  Permits 


OAKLAND 

1151     76th     Ave;     owner,     PuUiam; 


•     266    575  Geary;  owner,  Eppa;  con- 
'  tractor.  Century  Electric;  alterations. 

267  498  14th  St ;  owner.  Lane ;  con- 
I  tractor.  Tunnel  Electric ;  

268  2198  Union  ;  owner,  W  Sheldey ; 
'contractor,  J  K  Herzog;  — 

I      269  Davidson  &  Lane ;  owner,  West- 
;  em    California   Products ;    contractor. 
Marine  Electric:  service;  motors. 
270     1106  Market:   owner.  Bunny's; 


Broadway ;      owner.      Heitzig     and  |  dealer,  Fl^nze.  • /^oo^urnac.^^   ^^^^   comracVo-r:  Marine-Erectric ';  .: -    alterations 


ard  Time.  Tuesday,  April  9,  1946,  at 
•which  time  they  will  be  opened  and 
,  read  in  the  presence  of  a  repreeenta- 

!  live  of   the    U.    S.    Navy,    Bureau    of 

!  Yards   and    Docks,   for  the    following 

36377  lO^th    Ave    and    E    14th    St;  ,  contracts : 

owner,    Chei'rolet    Plant    No   2;    con-,         Restoration   of   Site— Area   A. 
tractor.    Pacific    Electric    Motor    Co;  1  RestoraUon    of   Site— Area   B. 

outlets;   swi|tche.s;  fixtures.  "Restoration    of    Site,   Area    A,"    is 

36378  Fopthill  Blvd  and  Hillside ;  for  the  removal  of  and  disposiUon 
owner,  CJhef'rolet  Plant  N6  1;  con-  of  various  waterfront  and  shipbuild- 
tractor,  Pa<;ific  Electric  Motor  Co;  ing  facUiUes  including  timber  sheet- 
service,  pile  cofferdams,  mooring  dolphins,  an 

36379  Fo|3thill  Blvd  and  Hillside;  outfitting  dock,  and  various  shipw ays 
owner,  Chevrolet  Plant  No  1;  con-  and  miscellaneous  structures.  Award 
tractor,    Pa4;ific    EMectric    Motor    Co;    vijU  be  made  by  lump  sum  contract 


3330   Bond    St;    owi 


«f,,,.u-o^.  ,      971      a.v<    T-Tnwarrt      owner    Haves"        36380     5854>  Marshall;  owner,  Hoos- 

DWELLINGS  and  garages,  two.  $5,-1  Homes,   dealer.  Atlas   Heating;  f^oov\  J^^^Jf^^  Marln^' Ele^rfcT:  -       "^      '-    P-^^    ^^"^^V    -"^"^^^of'    ^^^^'^ 


Terrace. 


Co.  5662   Keith   Ave. 


ALTER   FLATS   AND   STORE,   $800;    DWELLING,    l-i3tory    5-room.    $6000; 


3925  24th  St;  owner,  A  Menarini, 
31  Scotland  St;  builder,  O  Polldoro 
Co,  3160  Green  St. 

ALTER  DWELLING,  $535;  187  Ma- 
drid; owner,  Albert  J  Culligan, 
prem :  builder.  United  Roofing  & 
Siding  Co.  2906  Mission  St. 

AI-.TER  LIQUOR  STORE.  $500;  1934 
Lawton  St ;  owner,  Anton  Mekislch, 
157  Alhambra;  builder,  Myon  A 
Johnson.  321  Foerster  St. 


BUILDING  PERMITS 

Granted 


REMODEL  2  apts  in   rear  yard   and 
remodel  flat  in  to  two  3-room  apts, 

$1500;  4339-41  California  St;  owner, 

F  Sohmers:  day  work. 
DWELLING   (1-story    fraime),    $6000; 

W^  44th  Ave  125  N  Taraval :  owner 

and    contractor.    MacArthur    Build- 


7886   Sterling   Dr;    owner   and    con-  j 

tractor,  Frank  A  Co.sca,  7934  Crest. 
REPAIR     fire     damage,     $1700;     480) 

lOth  St;  owner,  M  T  Cherin,  prem;  ; 

contractor.  Van  Bokkelen-Cole  Co,  j 

955  22nd  St  j 

REPAIR    fire    damage.     $2000 ;     1425 

Harrison  St;  owner,  Eric  De  Rey-  ! 

nler,    prem;    contractor.    Van    Bok-  j 

kelen-Cole    Co,    955   22nd    St.  | 

SHOP,    1-story    concrete,   $2000:    1011 
;      40th    Ave;    owner.    John    L    Davis,  ; 
'•     3544  Robinson  Dr;  contractor,  Art-  1 

line  Blxture  Co.  3544  Robinson  Dr.  1 
i  STORE,  1-story,  $42,500:  6429-47  E; 
1      I4th  St;  owner  and  builder,  R  Per-  t 

rdtt,  2011  Yolo  Ave,  Berkeley.  \ 

1  ADDN,   $500 ;   832  Chester  St ;   owner 

and    builder,   D   Castalrs,    premises,  j 
GARAGE,  $500;  2246  96th  Ave;  own-  1 

er  and   builder,   N  W  Curzon,   1022 
I     Curtis  St.  Albany. 
SIGNS    .two    electric,    $750    ea;    1615 

Web.ster    St; 'owner,    Harry    Bach-; 

ateln    &    Partners,    prem;    contrac-  j 

tor.  Neon  Engrg  Service,  2015  Napa  ' 

Road,   Vallejo 


ing  Co,  3224  Judah  St.  -    .,„.„     ,_,_   ...  ,    »^,.  , 

RAISE    BUILDING   to   allow  10-foot    SIGN,   electric,   $1000:    1615   Webster.! 
store    height   and    build    new    apt. !     owner,    Harry    Backstein    &    »'— ♦- 


$7000,  S  -side  Noriega  St  82.6  E  of 
48th  Ave :  owner.  James  Karas ; 
architect.  G  A  Berger,  309  Valencia; 
4ay  work. 

bTUCCO  FRONT  of  apts,  $600;  1617 
Jones  St;  owner,  Lindy  Low;  con- 
tractor, O  Polldoro,  IIQO  Green  St. 

CLASS  "C"  SHOWROOM  and  offices 


Part 
ners,  prem ;  contractor.  Neon  Eng 
Service  Co,  2015  Napa  Rd,  Vallejo. 
ADDN,  1 -story  brick.  $4770;  930  Web- 
ster St:  owneir.  Pioneer  Beverage 
Co,  prem :  contractor,  Conrad  Roth, 
2101  Central  Ave.  Alameda;  arch- 
itect W  G  Cortett,  Bank  America 
Bldg. 


500    each :    108,    116   N   9th ;    owner,  1 
W   F  Willmette:    contractor,   T   W 
Griffith. 

ALTER  bldg,  $5000:  1776  Kern;  own- 
er, Zellerbach  Paper  Co;  contrac- 
tor, Fisher  &  McNulty. 

DWELLING  and  garage,  $3300;  2993 
Hedges:    owner,   A   J    Kliewer. 

DWELLING,  $2000;  2149  Fig;  own- 
er, Jess  Lira. 

SERVICE  STA,  $17,000;  3004  E  Tu- 
lare; owner,  Curr>-  Bros;  contrac- 
tor,   Harris    Constr   Co. 

ADDITION  to  service  station.  $1500: 
601  Olive:  owner.  Curry  Brothers: 
contractor.     Harris     Constr     Co. 

ALTER  dwelling  to  office,  $1,000; 
1274  N  Van  Ness ;  owner,  Dr  So- 
rauf;  contractor,  Larsen  Ratto 
Constr  Co. 

ADDN  to  dwelling,  $1000:  302  Glenn: 
owmer,  Mrs  Kurcher;  contractor. 
Ham.'  Yager. 

DWELLING,  $1000;  2272  Lee;  own- 
er, Aiikley  Surry. 

ALTER  store,  $650;  1027  Broadway; 
owner.  Sun  Maid  Furniture  Co; 
contractor,    Harris    Constr    Co. 

GARAGE,  $500;  1907  Cambridge; 
owner.  L  E  Gilreath ;  contractor. 
A-1   Engrg   Co. 

CAR  shed,  used.  $500;  2023  Ventura: 
owner,    Leo   R  CJossman. 


furnace 

3338  Bond  St;  owner.  East  Shore 
Home." :  dealer.  Atlas  Heating  ;floor 
furnace. 

805  11th  St;  owner.  Longe;  dealer, 
Atla?  Heating;  central  furnace. 

3339  Harrier;  owner,  Fleming  deal- 
ier.  Atlas  Heating;  floor  furnace. 

3320  Bond  St;  owner.  East  Shore 
Homes;  dealer,  Atla.s  Heating;  floor 
furnace. 

3324   Bond   St;    owner.   East   Shore 


"Restoration  of  Site,  Area  B,"  Is 
for  the  removal  of  and  disposition 
of  various  site  facilities  including 
twenty  or  more  frame  buildings,  tim- 
ber prefabrication   slabs,  fences   and 


Electric  Mo<or  Co;  5  hp  motor. 

272      2285    35th     Ave;    owner,    Ga-  i      36381     610  16th   St;    owner.    Fields;  ^ 

vazza;  contractor.  Edison  Electric;  11    contractor,  I'acific  Electric  Motor  Co;    miscellaneous  structures.'  Award  will 
outlets ;  14  switches ;  13  plugs.  '  alterations.  »    ,    ^e  made  by  lump  sum  contract 

27  3  2200  Sutter;  owner.  White's,  36382  3129  Elmwood ;  owner,  Anfo  Maps,  specifications,  proposal  forms 
Home :  contractor,  Frank  F  Good-  '  Mf g  Co ;  contractor,  Pacific  Electric  and  proposed  contract  forms  may  be 
man;  29  outlets;  19  switches;  22  Motor  Co;  oijitlets;  switches;  fixtures;  obtained  at  the  Eureka  office  of  the 
plugs ;   ser%-ice ;   motors.  ;  plug.s.  Chicago    Bridge    and    Iron    Company, 

10  Tenny  Place;  owner,  Faber        36383      601    36th   Ave;    owner,   Mon-    foot    of    Washington    Street,    Eureka, 

son  Bros  :  c(i>ntractor.  Pacific  Electric  ,  California. 

Motor  Co;  nhotors.  :     CHICAGO   BRIDGE  AND  IRON 

36384     240<>  Wood  St ;  owner,  Arden  COMPANY 


274 
Co :    contractor,    Frank   F   Goodman ; 

service;  motors. 

275-76    747  Market  St ;  owner,  Deitz 


Homes;   dealfer,  Atla.'!  Heating;  floor    ^^.^g .  contractor,  Pacific  Elec  &  Mech  '  Farms ;    conltractor.    Pacific    Electric 


furnace 

6264    Claremont 


owner,    Margaret 


Co.  Inc:  

277     61   Ellis   St 


owner,  A  S  Sam- 


Motor  Co;  klterations. 
36385      482il    Tidewater    St;    owner. 


Rugg;  dealer,  Aladdin  Heating;  floor    ^j^jg.  contractor.  Pacific  Elec  &  Mech    Pacific  Tank  &  Pipe  Co;  contractor. 


furnace 


Completion  Notices 


SAN    FRANCISCO 


Mar.  23  ,1946— N  Balboa  170  E  39th 
Ave.    Sylvia    Leavy    and    Shirley 

Michaels  to  Carlsen  &  FVanz 

_ Mar.  23.  1946   yu"' contractor,   Lynch   Electric   Co 


SAN    MATEO    COUNTY 


Co-  20  outlets-  10  switches;  15  plugs.    Pacific  Electric  Motor  Co:  motors. 

278  16  Market  St;  owner,  Allred  36386  24t]ti  and  Broadway;  owner. 
Cafe-  contractor,  Bertrand  Electric;  MacFarlane ;  contractor.  Pacific  Elec- 
2  outlets-  motors.  i  trie  Motor  Co;  outlets;  switches;  flx- 

279  315   Market   St;   owner,   Allred    tures :   plugs;   alterations. 

'cafe-    contractor.   Bertrand  Electric;;      36387     1469  14th   St;   owner,  Flore; 
i  J  g^viitch.  :  contractor.    Radiant    Neon   Displays ; 

280  511  Brannan ;  owner.  Rosberg ;    sign. 
'  contractor   Lynch  Electric ;  4  outlets ;  ,      36388    6235  College  Ave ;  owner.  Ol- 

1  switch ;  6  plugs ;  alterations.  bert  Ik  Lee  ;   contractor.   Radio  Neon 

281  1107    Mission ;    owner,    Arthur    Displays ;  sign. 

—  ■      -  36389    4260  Broadway ;  owner.  Fond ; 

contractor,    Broadmoor    Electric    Co ; 
!  serv-lce ;   alterations. 

282  5451   Mission:  owner,   Aragon ;  1      36390 


by  N.  M.  BURDICK. 

Resident  Manager. 

(Daily  Pacific  Builder) 

(Mar.  27-2S-*29,  1946) 


Classified  Advertising 


HELP  WANTED 


FRESNO 


•oftnnn     <;w  sldP  of   Columbus    Ave    FACTORY.  l-»tory  steel  $50,000;  4701  ] 
$26,000.  SW  side  of  coiumt>us_A.ve       ^^    Leandro    St;    owner.    National  I 

Lead  Co.  prem ;  contractor,  Barrett 


and  Bay  St;  owner,  Rayel  Motor 
Sales;  contractor,  DeLuca  *  Son, 
1745  Filhert  St ;  architect,  Blanch- 
ard  &  Maher.  369  Pine  St. 


&  Hilp,  918  Harrison  St,  San  Fran-  } 
Cisco;    engineers.    Ellison    *    King.  , 

FREEZ.XG    BOOM,    .,«,    "-Jl"-  ^  aS^eI' "^r  tSIs "^"^"t^er.  , 
V!LnV^^lf,^l^U  o^.r^t       ^r  ,  Adan...   pr,,n :   contractor.   K| 

ard  E  Gifford;  contractor,  Albert  E 
Matson,  2705  CaUfomia  St;  plans 
by  Leonard  E  Gifford,  1543  Height. 

OFFICE    (2-story    frame>,   $7000;   847 
Treat    Ave ;     owners,    Ernest    and   q^j^e    ^500 ;  6020  San   Pablo  Ave ; 
Margaret   Arras:  contractor,   Adam        owner     Wm    Shuster,    prem;     con-  • 
Arras   &    Son,    116   New   Montgwn-  I     j^actor    Sam   Lipshitz,  601  6Srd  St.  • 
ery  St;  architect,  S  Robert  -^-ns^en.   j^.^^^^jj^jj^t(;j     1-story   5-room.    $7900: 
135  Stockton  St.  '      og    TrsUfalgar    Place;    owner,    L    J  | 

RESIDENCE   (1-story  fnume),  $6887;  ,     Hoefner.    2818    Central    Ave.    Ala-  1 
E  Bronte  25  N  Jarboe;  owner  and       ^eda-   contractor,  Alex  C   Wieben, 
contractor.  Hans  V  Hasen.  2297  15th  ;     ^^  MacArthur  Blvd.  1 

St ;  architect,  C  O  Clausen.  :  SIGN    electric,  $900 :  1563  7th  Street ;  ' 

REMODEL    STORE    FRONT,    $1500:        Q^vn'er    D  W  Ford,   prem;   contrac-  ; 


A  Sporaco,  9826  Birch   St 
ALTER,   $3800:    1001   81st  Ave;   own- 
i      er,    Peter    Paul    Candy    Co,    prem; 

contractor,    John    F    TuUoch.    3428 

Ettie  St. 


ALTER  GARAGE  TO  STORK,  $15,- 
000;  920  Van  Ness;  o-wner,  Jose- 
phine   Furniture   Co;   builder.   J   T 

Cowwi 
DWELLING    AND   GARAGE.    $8000; 

SOU    Piatt;    owner,  Frank    Perone: 

builder.  Fred   Homing 
DWELLING    AND    GARAGE,    $8000: 

1718  Thome;  owner,  Geo  Cavanah ;  | 

builder,  Harrv  Behlen  I 

DWELLING.    $6000      2990   Floradora;  j 

owner.  Robert  K  Whitney.  • 

BEAUTY  PARLOR  $5000    2111  Call-  | 

fomia ;  owner,  Mertz ;  builder,  Fred  | 

Homing.  ^  ,    ! 

OFFICE  BUIUDING.  |2«»„«^  «"-  j  M.r  26.  1.46-PTN    I.OT   12    Blk    Z, 

BX^K^f  OP^!|f  :  ^i*^-        T1L^^\  r^^  to»r'S 

nia ;  owner,  u  i-t  r-na.                                    •tiir.,^^*  »»-,„v,    oo     laiR 

ADD    TO    CAFE.    $2000;    226    Olive;  |      West  March    22,    1946 

owner.  Nlsh  Aaronian 


CONSTRUCTION  SUI»T   or  FORE- 

^^^    ,  MAN  for  structural  concrete   Job«  on 

1796   7th    St;    owner.   Wood-    highways,      bridges     and      reservelrf. 

Recorded  Accepted  ;  contractor,  Lynch  Electric;  I  man  ;  contractor,  T  Bushman;  8  out-    Man  with  crew  preferred.  State  exp 

Mar   23,   1946— LOT   4   Blk   28,    San      \     283      101    Howard;    owner,    Folger'iets;  5  switches;  fixtures;  5  plugs.       ^^^  salary   expected.  Reply   Box   326. 
Mateo  Terrace.    Paul  A  Cleversy        coffee  Co-   contractor,  Chas  A  Lan-  !      36391    3420  Andover  St;  owner,  Nel- ^  c/o  Dally  Pacific  Bulkier.      to  1/28/4* 

to  Self „ March   14,   1946;    j^^jg.  5  outleu;  1  switch.  I  son  A  Wells  ;  contractor,  special  o-wn- 1 

Mar  23.  1946— LOT  21  Blk  6,  Para-      ',     284      2259    Washington;    owner,    Ajer;   service, 
dlse    Valley.     Sunnydale    Homes,      (Johnson;    contractor,    Chas    A    Lan-        36392 
Inc  to  Barrett  &  Hilp.  918  Harri-      :  gjais    motors. 

son  St,  San  Francisco     Mar  21,  1946  j*  ^   ^3^  steiner;  owner,  A  White; 
Mar  23,  1946— LOT  13  Blk  29,  Mil-      ^  contractor,  Central  Electric;  1  plug, 
brae    Highlands.     John    D    Magee      j      286     2488   San    Bruno   Ave;    owner, 
to  John  M  Johnson        Mar  21.  1®*®   insher-   contractor.  Malm  &  Welter;    plugs;  service. 

• 19  outlets    1  switch.  i     36394        32114      MacArthur;      owner. 

ALAMEDA  COUNTY  287-8   Various   locations   and    own-    Cushings ;    oontractor.   General   Neon 

~ :  '  ers       contractor.      Wonderilte      Neon  !  LUe   Co ;    sign.  "■  ~ 

Recorded  Accepted  1  pj.^^^j,(_g  q^.  signs.  36395    1487  7th  St;  owner.  Goodwill       Man    with    25   years'   experience   in 

Mar    25.    1946  —  679    CLEVELAND  ^so     1908  Fillmore ;    owner.   Lear>'8    industries ;    contractor,    T    L   Rosen*    building    and    building    materials    In 


Fullv    experienced    FIRST    GLASS 
8107  MacArthur;  owner.  Pup    DRAFTSMAN    for    substantial    con- 
Meat  Market;  contractor.  R  F  Long ;  j  temporary    work.     Mendelsohn,    Dln- 
8er\'ice.                                                            'widdle  &  Hill.  233  Sansome  St.   Saa 
36393    2414  E  22nd  St;  owner,  Meh-    Francisco  4            <S/22-25-26-27-28/4«) 
kean ;      contractor,      special      owner; 

POSITION   WANTED 


289 

Ave,    Albany.     Clyde   H    and    Lo-      ic^fe     contracotr,  W  H  Kirslen ;   one    berg   ;4  fixtwres.  this    area     SALES,    DRAFTING 
renso  J  Moffett   to  Herrick   Iron        pj^g  '                                                                      36396      18th   and    Madison;    owner,  T^^j^j^irp  30OKKEEPING,  THOR- 

Worits March    15.    1»46  ;     290     1597  Post  St;   owner,   ;    Buckingham   Builders,   Inc;   contrac-  OUGH      KNOWLEDGE      OF      ALL 

Mar  26.   1946— PTN  LOTS  28.  29,  30      |  contractor.   W   H   Kirsten  ;    1  plug.         1  tor,    Spott   Electrical :    outlets ;    plugs.  BUILDING       MATERIALS       deaires 

and    31    Blk    12.    Sunset   Terrace,      |     291     2416  Market  St;   owner,   Ros-  j      36397     1018  standford  Ave;   owner,  connection  with    builder   or   matartel 

Albany     Geo  R  McNutt  to  whom      ^x.oTier-    contractor,   W   H  Kirsten;    5    Q^ba    &    Dames:    contractor,    James  firm    Phone  Mr.  Greene.  Mission  aOOt. 


It  may  concern March  25.  1946    Q„tigt8 ;  6  s-witches ;  8  plugs. 


Anderson  ;     outleU ;     switches ;     f  ix- 


3/27-28-29/44 


Divisadero ; 


tor.    Neon    Eng    Service 

Napa  Rd,  Vallejo. 


Co,    2015 


CITY    OF    SACRAMENTO 


22  7th  St;  owner,  Steve  Demacas; 
contractor,  Theo  Petrikis,  2636  31st 
Ave. 

RAISE   BUILDING   and    install    ga- 
rage   doors    and    lay    cement   floor 

throughout,  $1800;  46  6th  Ave;  own-  ^  re  MODEL    store    bldg,    $10,000;    801  , 
er,  Harry  L  Baker;  contractor,  Tom  j      k    St;    owner,    Elagleson    and    Co; 
Cuthbertson.  430  Noriega.  i      architect,   Gordon   Stafford,   Forum  , 

DWELLINGS     (2-stor>-    frame>     (4>.  [     31^,  .! 

$4950  each;  W  Corbett  Ave  76,  101,  i  rjbmuDEL  dwelling,  $3000;  326  L  St; 
126.  151  S  of  Goldlng  Alley;  owner!  o^-ner  and  contractor,  F  V  Dulay. 
and  contractor,  Grace  Perego,  132  jj^jjlJ_jj;ig_  4-room  stucco,  frame 
Sutter  St;  architect,  J  Lloyd  Con-  ^^d  WQOd  shia^e.  $6000;  2173  6th 
rich,  Balboa  Bldg.  1     Ave;    owner.    Pearl    Biauth;    con- 


GARAGE,     $1500:     1446 
owner.  V  Sullen ger. 

ALTER  BUILDING.  $1500 :  338  Atchi- 
son; owner.  Tomas  Ayala. 

ADD  TO  DWELLING.  $650:  2938  La- 
mona :   owner,  Letha  Seib. 

REPAIR     DWELLING,     $500;      1139 
Plumas :  ow^ner.  King  Smith. 

ALTER  DWELLING.  $500:  415  Palm; 

OWTier.  Neville  C  Hertwick.  

ALTER  BUILDING.  $600:  2607  Fres- 
no St ;   owner.  Dr  Maupln ;  builder.    ^^"^"^ 
R  Pederson  ft  Son. 

ADD  TO  DWELING,  $500 ;  1495  Clin 
ton ;  owner,  Chas  A  Wood  Jr. 


Mar  2«.  1946—6144   PARSONS   RD, 

Hayward.    Thos  A  and  Genevieve 

B  Proctor  to  H  Johanson 

March   2J,   1946 

Mar  26,  1946— LOT  117  and  ptn  118 
Blk  35.  Amd  map  Havenscourt. 
Oakland.  Lee  B  Matheyer  to 
whom    it 


292  1639-A  Market   Street;    owner,  '  ^^ res ;  plugs;  saw  motors.  , 

Young-Edwards:  contractor.  M  Schi-  |      a63»8     315   Magnolia;    owTjer.    Has-        CONTACT    MAN.    Available    April 
metschek:  1  outlet.  '  lett   Warehouse;    contractor,    Matson    jg^    Excellent  connections  with  lead- 

Electrical:  motors.  ing     West     Coast     C<mtractors     and 

293  953   Mission   St;   owner.    Solo-  j     38399     sgetT  Fremont;   o-wner,   MUi-    Architects;    12   yrs.    heavy   construc- 

management. 


rtion ;  contractor.  M  Schimetschek ;  3    tello ;  contractor,  Clifford  Electric  Co ;    ^on    exp.   In    field   and 


outlets;   1   plug:   motors 

294  1639  Market  St;  owner,  Buck- 
jer;    contractor,    M    Schimetschek;    2 

outlets :    1    switch. 

295  840  McAllister:  ovmer. ; 

mav    concern contractor.   M   Schimetschek;    

' March  25.   1946  |     296     N    Pacheco    75   W   47th   Ave;  1  Rosenberg;    1 

■ ■ ,  owner.  M  J  King;  contractor,  M  Schi-  ■  plugs. 

SAN  MATEO  COUNTY  metschek;    •  |     36402    730  Myrtle  St ;j)-wner.  Market 

'      297     230   Napoleon    St;    owner,   ; 

Accepted  '  contractor,     Weidenthal     -     Gosliner 
23.    1946— Lot    10,    Block    38,        Elec;    service;    motors. 
White    Oaks    No    4.    San    Carlos.      1     298    3820  Fulton  St;   owner, 


outlets;  swlUches;  fixtures;  plugs. 

36400  ISfA  Broadway:  owner,  Ler- 
ner;  contracttor,  Western  Neon  Corp; 
sign. 

36401  SE  E  27tb  and  23rd  Ave; 
o-wner.  Bess  Green;   contractor,   T   L 

outlet;    7    fixtures;    3 


Reply    Box    328,    c/o    Dally    Padfie 
Builder.  to  S/2»/4« 


Mr  and  Mrs  A  Gale  to  Sjoberg  A      !  contractor.   Golden   Gate    Elec    Com- 
SJoberg __ Mar.  20,  1946  I  pany ; 


^^?^w*^=  ?f^HrrTiS;w°^*i  i '^*'-^»'  1»^^I^^^^^^^  r  2W     3814   Fulton   St;   owner. 

Frank  Wong;  builder,  Lockwood  ft  |     ^^^   ^^^    C  A   B^k.    et   al.   to      I  conTractor,   Golden   Gate   Elec   Com- 

wh#>m  it  may  concern-Mar.  11,  1946   pany;  — 


Reese. 


LITifBERMAN— GRADUATB  EN- 
GINEER :  12  yrs.  lumber  prfxiuction 
and  distribution.  Also  experienced  ta 
heavy  con.Btruction  field  work  and 
estimaUng.       Excellent      connections 

j -       ^        «  ,    „  ..  Northwest   Mills.   Reply   Box  327.   c/o 

'  Laundry ;   contractor.  T  L  Rosenberg    Daily  Pacific  Builder  to  3/29/411 

Co;  motors,  .  "• 

36403  340  29th  Ave;  owner.  Holme    ' 

Mfg  Co ;  contractor.  T  L  Rosenberg ;  DRAFTING     SERVICE 

outlets:  swljches;  plugs;  service.  Have  us  draft  your  ideas  Into  d*. 

36404  lll4  Myrtle  St;  owner.  Mat-  tailed  plans.  East  ^^  S^^l 
hews;  contractor,  Abbett  Electric;  10  Service.  1211  Stannage  Ave  S^rSf 
fixtures:  alterations.  ;  ley  «,  or  'phone  Berkeley   7U0-W. 

,  (to  4/1/46) 


\ 


/ 


1 


1 


it         ^^ 


PLANS  and 
Specuftaticns 


ban  Francisco:  Low  cost  perm- 
anent paper  homes  are  being  con- 
structed by  a  firm  here.  The  ma- 
tenai  used,  called  Sonsoweld,  con- 
sists of  two  thin  panels  of  hard, 
compressed  paper  impregnated 
with  resin  and  held  apart  by  wood 
strips..  The  space  between  the 
panels  is  filled  with  a  corrugated 
paper  core. 

oOo 

San  Mateo:  Additional  support 
for  the  South  San  Mateo  office 
was  given  today  when  Sen.  Wm. 
F.  Knowland  pledgred  his  support 
of  the  project. 

oOo 

Sac ranjt'nto:  Lt.  General  R.  A. 
Wheeler,  chief  of  the  Army  En- 
gineers, is  slated  to  confer  with 
Governor  Warren  and  make  a  teur 
of  proposed  engineer  projects  in 
the  Sacramento  and  San  Joaquin 
valleys  during  the  first  of  April. 
oOo 

Long  Beach:  Under  the  $1,250,- 
000  expansion  program  of  the  Hil- 
ton Hotels,  visitors  to  the  Long 
Beach  airport  will  soon  be  whisked 
to  Hotel  Hilton  in  an  "air  taxi", 
Charles  W.  Gaskins,  manging  di- 
rector of  the  chain  announced. 
■ # 

Restricted  by  OH 

In  response  to  a  request  from 
the  Civilian  Production  Adminis- 
tration, the  Office  of  International 
Trade,  Department  of  Commerce, 
has  placed  restrictions  on  the  ex- 
port of  several  steel  products  es- 
sential to  the  housing  program. 

The  list  includes  structural  iron 
and  steel  buildings,  pre-fabricated 
and  portable  houses,  metal  window 
frames  and  window  sash,  metal 
shutters,  sheet  culverts,  pre-fabri- 
cated doors,  copper  wire,  roof  ven- 
tilators, sheet  metal  ducts  and 
certain  zinc  products.  Quantities 
of  any  of  these  items  valued  in 
excess  of  $100  may  not  be  ex- 
ported without  an  individual  ex- 
port license  from  OIT.  It  is  ex- 
•  pected  that  if  other  commodities 
,  needed  for  housing  become  in  short 
supply,  they  will  be  added  to  the 
restricted  list  from  time  to  time. 
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Review  Seminar  and  Educational  Classes 
Planned  by  S.  t.  Architectural  Club 


i  Pa  tent  Documents 

iSlioidd  Be  Written 
I  Simply, .,  Concisely 


mt^ii 


Us 


The  San   Francisco  Archit€ctBral  dab  is   preparing 

regular  pre-war  classes  and  atelier. 

In  addition,  an  architectnral  seminar  is  offered  to 


THE  ARCHITECT 


to   re-open 


ihoM 


persons  interested  in  review  be- 
cause of  having  been  engagred  in 
other  work  during  the  war,  or  be- 
cause they  plan  to  take  the  state 
architectural  examination  this 
Summer. 

The  seminar  will  consist  of  16 
lectures  to  be  given  two  nights 
weekly  starting  about  the  second 
week  in  April.  Lasting  for  two  full 
hours,  they  will  be  presented  by 
architects  and  engineers  fully  qual- 
ifiied  on  selected  subjects. 

Cost  of  seminar  is  free  to  mem- 
bers, and  $15.00  to  non-members. 
Membership  in  the  club  means  an- 
nual dues  of  only  $10,  so  some  may 
wish  to  join  at  this  time  in  order 
to  take  advantage  of  the  course. 

The  educational  course  to  be  of- 
fered covers  a  variety  of  24  sub- 
jects ranging  from  drafting  pro- 
cedure to  public  speaking  and  bus- 
iness English. 

The  tentative  courses  of  instruc- 
tion also  include  architectural  de- 
sign, history,  theory,  detailing  and 
structural  engineering  for  archi- 
tects. Building  codes,  materials, 
acoustics  and  sound  control,  esti- 
mating, specification  writing  and 
legal  aspects,  mechanical  and  elec- 
trical engineering,  rendering,  col- 
or, perspectives,  landscaping,  out- 
door sketching,  freehand  drawing, 
furniture  design  and  office  pro- 
cedure. 

Persons  interested  in  attending 
either  of  the  classes  or  the  semi- 
nar, should  write  to  the  San  Fran- 
cisco Architectural  club.  666  Mis- 
sion street,  before  Apr.  3,  stating 
their  business  address,  telephone, 
firm  name,  and  whether  or  not  they 


SUMMERBf IL  ^lOor  STRUCiyRr 

f746  Thirteenth  't.    Oakland   Calif. 


From  San  Francisco 
ENterprisc  10930 


*"ro'n  ith€r  ^^xchar^c, 
TWinoaks  3622 


BURKE  FORM  CLAMPS 


..ugiiUHgi,  J" 


SNAP    T*ES  TIMBER    RINGS  CURING    COMPOUN»3 

EXPANSION    JOINT      COLUMN    CLAMPS  SCREED    SUPPORTS 

THREADED    RODS  -  REINFORCED    PAPER 

All    lypes  of   Confrete   Construction   Specialties 
W.  J.  BURKE  &  CO.,  Inc. 

- 1 fi  B r ■  '    »  ^ t r . £•       -       Sai^  Francisco       •       Phone  GArfield  8768 


ATTENTION,  HOME  BUILDERS 

LUMBER    SUPPLIER    AVAILABLE 
Can   produce  700  M   ft.   monthly.   No   priority  required.  Wholesale 
earload  quantities.  Salary  and  traveling  expenses  required.  Reply 
Box  326,  c/o  Daily   Pacific  Builder. 


STEEI   FLOOR  GRATING 
Boldei  Safety  Steps 

NON-SKID  BRIDGE  FLOORING 


K  E  RL  O  W 

Standard  Rectangular  and  Triangular  Patterns  Available 
For  Various  Loadings 

GUNX    CARLE    AND    CO. 

20  Potrero  Ave.         UNderhill  5480         San  Francisco 


.JS, 


FULLER 

SHOWER 

DOORS 


U04€  COM.  iU44€! 


All  glass  used  is  a  full  7/32  inch  thick.  Doors  are 
equipped  with  a  special  roller  catch  that  rolls  the  door 
shut.  Heavy  concealed  cast  corner  braces  give  Fuller 
shower  doors  extra  strength  and  rigidity. 

Eight  sand-blasted  designs  and  three  scrolls  available- 
one  for  every  style  bathroom.  Ask  for  folder  showing  all 
(i^etaiis. 

UJ-PFULL€R   e-  CO- 


301  Mission  Street      • 

S59  Tenth  Street        • 


S«n  Francisco 
0«kUn4l        • 


EXbrook  7151 
GLcncourt  01 67 


are  veterans  of  World  War  II. 

Starting  dates,  instructors  and 
costs  of  the  educational  course  will 
be  announced  at  a  later  date.  There 
will  be  no  charge  for  attendance 
at  the  first  meeting  of  the  seminar. 
# 

Million  Dollar  Blaze 
Levek  2  Warehouses 

Fire  early  yesterday  caused 
damage  estimated  at  over  a  mil- 
Ii<ni  dollars  to  two  block  -  long 
warehouses  containing  tracks, 
tires  and  equipment  at  the  Ma- 
rine Corps  Belair  Sub  Depot  in 
South   San   Francisco. 

Bulldozers,  jeeps,  trucks,  mo- 
tors, transmissions  and  other  au- 
tomotive equipment  was  left  in 
embers  as  the  two  frame  build- 
ings rapidly  went  up  in  the 
heated  blaze. 

Fire  departments  from  San 
Bruno,  San  Mateo,  Burlingame 
and  South  San  Francisco  were 
aided  by  Marine  firefighters. 

# 

DEPT.  OF  COMMERCE 
BULLETINS  AVAILABLE 


Patent  documents  should  be  sim- 
plified, more  concise,  written  in 
easily  understandable  language 
and  stripped  of  much  of  the  legal 
and  technical  verbiage  that  now 
makes  many  of  them  all  but  un- 
intelligible even  to  the  trained  ex- 
aminers who  have  to  read  them, 
according  to  Patent  Commissioner 
Casper  W.  Ooma,  of  the  Depart- 
ment of  Commerce. 

All  that  the  law  requires,  Ooma 
said,  is  that  a  patent  application 
shall  carry  a  written  description 
of  the  invention  and  the  manner 
of  its  use  "in  such  full,  clear,  con- 
cise and  exact  terms  as  to  enable 
any  person  skilled  in  the  art"  to 
use  it,  and  that  the  inventor  "shall 
particularly  point  out  and  dis- 
tinctly claim  the  part,  improve- 
ment, or  combination  which  he 
claims  as  his  invention  or  dis- 
covery.** 

Instead    of    conforming   to    this 

simple   requirement,   many   patent 

applications    are  drawn    up   under 

I  titles  so  general  as  to  be  almost 

i  meaningless  and  giving  no  clue  to 

[the  nature   of  the   invention  pat- 

iented.    Moreover,  the  language  of 

!the  application  is  often  so  evasive 

that  the  essential  part  is  obscured, 

'Ooms  said. 


!     One  difficulty   is 
i  ventors   and   their 


that   most   in- 
attomeys    gen- 


A  new  list  of  booklets  of  inter-  'erally  make  the  basic  claim  of  the 
est  to  our  readers,  copies  of  which  'invention  as  broad  as  possible  and 
may  be  obtained  from  the  Depart- '  list  each  contemplated  permuta- 
ment  of  Commerce,  Industry  Di- 1  tion  of  the  form  of  the  invention 
vision,  has  been  published.  Kindly  on  the  theory  that  it  is  necessary 
nention  the  Facts  for  Industry  pub-  {m  order  to  cover  every  possible 
lication   of  the   department   whenjform  of  infringement. 

"^The^booklets  are:  ',    ^^   f  "^^   courts   this    may   have 

Paint,  Varnish,  Lacquer,  and  been  true,  Ooms  said  but  recent 
Filler.  (Series  M19J-125).  Dec., '<^°"J*  <5fc'8^o"s  hold  that  a  patent, 
1945,  and  Annual  Summary;  2  pg.'^^*^    ^"^ ,^ ,^r^^    defiriiuon,    is 

Plastic  Water  Paints,  Cold  Wa-  \^^^]^  protected  by  what  is  known 
ter  Paints,  and  Calcimines.  (Series  f^  ^^j  doctrine  of  equivalent^."  If 
M-9W-125.)  Dec,  1945,  and  An- i*^^^  doctrine  is  generally  followed 
nual   Summary;   2  pages.  ^"    %    courts,    patent    attorneys 

Aluminum  Wrought  and  ^^^^x.^-^^Y  ^rv\.\m^  h^com^r^covicxX^  to 
Products.  (Series  M24B-105.)  Oct;, '^  simple,  broad  statement  of  the 
1945;  2  pages.    Monthly.  j  patent  claim,  OomB  said. 

Floor  and  Wall  Tile,  Drain  Tile,  j       * 

and    Other   Structural    Clay   Prod-    ci  ippi  i  ic  TCMX  cai  c 
ucts.  (Series  M26A-04.)  1944;  3  pg.  ^^***^^'-'S    '*'^*   SALE 

Electric    Lamps.    (Series    M32B- 1  

95.)     January-September    1945;    2       Approximately  152,000  mountain 


Before  the  ink  was  dry  on  yes- 
terday's column  regarding  archi- 
tectural house  designs  for  25-foot 
lots,  there  were  two  responses: 

•  •    * 

One  reader  accuses  me  of  ad- 
voating  our  25-foot  lots.  I'm  not 
ADVOCATING  them  — I  said  we 
were  STUCK  with  them! 

•  •    * 

Another  reader  mentioned  that 
I  should  see  the  new,  modem  house 
at  such-and-such  address.  I  know 
that  house.  It  is  newly  built.  It 
is  very  attractive  and  has  many 
unique  innovations,  but: 

•  •    • 


It  is  not  a  NEW  design:  Basical- 
ly, it  is  one  of  the  standard-  shop- 
worn bleprints  with  a  few  new 
angles  and  Venetian  blinds. 

•  •    • 

I  have  a  profound  admiration 
and  respect  for  the  serious  prac- 
ticioners  of  the  Architectural  Pro- 
fession. The  Architect,  far  more 
than  we  realize,  influences  our  lives 
and  destiny.  From  the  maternity 
ward  to  the  mortuary  and  mauso- 
leum, he  designs  and  shapes  the 
Walls  of  our  Environment. 

•  •    • 

Let  the  Architect  direct 
his  serious  thought,  his  im- 
agination and  ingenuity  to 
our  panatel  la -shaped  lots — 
and  there  may  be  developed 
a  new  Design  for  Living. 


Plant  Constructinn  and  Equipment  to  Hit 
Over  Two  BiOios:  Mark  in  First  Quarter 

American  busincBS,  eicclosive  of  agriculture,  contemplates  spend 
ing  abtjtit  $2.1  billion  for  new  plant  and  equipment  during  the  firwt 
quarter  of  1946,  according  to  the  quarterly  survey  made  public  jointly 

by  the   Department   of  Oommerce 


and  the  Securities  and   Exchange 
Commission. 

This  may  be  compared  With  $1.9 
billion  for  the  last  quarter  of  1945 
and  $1.5  billion  during  the  third 
quarter.  Since  the  beginning  of 
1945  there  has  been  a  steady  in- 
crease in  the  amount  of  such  ex- 
penditures with  estimated  outlays 
in  the  first  quarter  of  1946  twice 
those  in  the  first  quarter  of  1945. 

Basic  data  for  this  release  were 
derived  from  reports  submitted  by 
most  corporations  registered  with 
the  Commission  and  from  a  large 
sample  of  unregistered  companies, 
unincorporated  as  well  as  incorpor- 
ated. These  data,  collected  during 
the  fourth  quarter  of  194$,  include 
actual  plant  and  equipment  ex- 
penditures for  the  third  quarter 
and  anticipated  plant  auld  equip- 
ment expenditures  for  the  last 
quarter  of  1945  and  the  fitrst  quar- 
ter of  1946. 

All  figures  presented  irl  this  re- 
lease are  estimates  for  the  whole 
of  American  industry  based  on  the 
sample  data. 

The  survey  indicates  that  an- 
ticipated expenditures  on  new  plant 
and  equipment  in  the  first  quarter 
of  1946  and  the  last  qi^arter  of 
1945,  estimated  at  $2.1  biillion  and 
$1.9  billion,  respectively,  will  be 
considerably  higher  than  the  ac- 
tual quarterly  expenditures  in  the 
first  part  of  1945. 

This  increase  reflects  the  ac- 
cumulation of  civilian  demands  for 
new  plant  and  equipment  and  the 
lifting  of  controls  and  gradual 
easing  of  materials  resulting  from 
the  end  of  the  war. 


If  the  anticipated  expenditures 
actually  eventuate,  expenditures 
on  new  plant  and  equipment  in  the 
first  quarter  of  this  year  would 
be  at  approximately  the  same  an- 
nual rate  as  in  the  peak  year  1941 
though  less  when  an  adjustment 
is  made  for  differences  in  the  price 
level. 

It  is  possible  from  the  survey 
to  compare  actual  expenditures  on 
new  plant  and  equipment  with 
those  that  had  been  "-•••]>! v  an- 


ARCHITECTS*  LUNCHEON 


pages. 

Glass  Containers.    (Series  M77C- 
125.)    19'5;  3  pages.    Annual. 

Glass  Manufacture.    (Series  9-6- 


tents  declared  surplus  by  the 
Army  are  now  on  sale  to  priority 
claimants — Federal,  State  and  lo- 
Ical  governments,  and  veterans — as 


1.)    1941  and  first  half  of  1942;  4  i well  as  wholesalers  and  retailers, 
pages.  I  the    War    Assets    Corporation,    30 

Cork.     (Series    11-3-1.)     Stocks  jVan  Ness  Ave.,  announced  today, 
and  Consumption  J 942-1944;  4  pg.    I 

Water  Heaters,  Range  Boilers, 
and  Hot  Water  Storage  Tanks. 
(Series  14-14-1.)  June  1944-August 
1945;  21  pages. 

Consumption  of  Paper  in  Com- 
mercial Printing,  as  Defined  in 
War  Production  Board  Limitation 
Order,  L-241,  in  the  United  States 
During  1941.  (Series  23-4-1.);  5 
pages. 

Webbing,  Tapes  and  Braids.  (Se- 
ries 32-11-1.)  Quarterly  Produc- 
tion, Jan.-Sept.,  1945;  5  pages. 

Locomotives.  (Series  35-2-1.)  De- 
liveries, by  Type,  1942-Aug.,  1945; 
2  pages. 


CONVERT  TROOPSHIPS 


Contracts  for  the  reconversion 
of  the  troop  ships  "General  M.  C. 
Meigs"  and  "General  W.  H.  Gor- 
don" have  been  awarded  to  the 
Moore  Dry  Dock  Company  of  Oak- 
land, according  to  announcement 
today  by  the  U.  S^  Maritime  Com- 
mission. 


Northern  California  Cliapter 
of  American  Institute  of  Arch- 
itects meet  Mar.  29  at  noon,  in 
the  new  California  room  at  Pal- 
ace hotel. 

Members  should  make  known 
their  reservations  by  calling 
Theodore  C.  Bernardi.  Chairman 
Special  committee,  EXbrook  8918. 


ticipated  by  the  companies.  Dur- 
ing the  third  quarter  of  1945  in- 
dustry generally  made  smaller 
capital  outlays  than  had  been  plan- 
ned. In  that  quarter,  actual  ex- 
penditures on  new  plant  and  equip- 
ment averaged  90  per  cent  of  the 
amount  anticipated.  Apparently 
capital  goods  were  still  not  avail- 
able to  the  extent  that  had  been 
expected.  Preliminary  reports  in- 
dicate, however,  that  actual  ex- 
penditures during  the  fourth  quar- 
ter were  generally  closer  to  an- 
ticipations. 
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STUCCO 


T  l-l  F 


iRUJin  pnmTs 

ar^   Laboratory   Controlled 
to   Professional  Painters' 
High  Standards 

iRiuin  PRiHT  compnnv 

4th  &  Addison  Sts  •  Berkeley  1,  Calif. 
\  Phone:  BErkeley  3440 


'ifiUJinPRinis 


Roy  M.  Scott 

Heating  and  Ventilating  Equipment 

Boilers   -   High  and   Low  Pressure 

Steam  Traps  -  Valves  -  Strairvers 

Fans    -    Blowers    -    (Seating    and 

Cooling    CoiU 

Phone  MArket  2921 

"Tell  Us  Your  Problems" 

323    10th   ST..   SAN    FRANCISCO 


Concrete  Catting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  lERROLD  AVENUE 
Phone  Mlnsinn  lfi.^6  -  07.=>.'> 


STEEL  SASH 


RES/DENTML   04SEMENTS 

FOR  ALL  TYPES  OF  DWELLINGS 

1500  UNITS  OF  STOCK  SIZES 

NEW  AND  IN  PERFECT  CONDITION 


>lvaf /ab/e  \mme4\Qie\'i 


HiVI 

IMPROVED 

1/ 


c::^  -U^iaU 


STUCCO  CEME 


More  Yards  Per  Sack  •  Spreads  iasier  •  less  Shrinkage 
PACIFIC     PORTLAND     CEMENT     COMPANY 


SYMONBROS. 

1435  MARKET  STREET       SAN  FRANCISC07'3 

Teh'phQfie   HEmlock  0441 


CAU  [  5050 


12x12x'/2-,  5-,   and    yg-ln. 

NOW   AVAILABLE    IN 

LOCAL    STOCK 


,      ACOtiSfKrAl  COKTHACrORS 

t.  D.  R#€dtttr  Co 


PIPE 

PIPE  -  VALVES  -  FITTINGS 

Facilities  for  pipe  bending 
and  manifolds 

Write  for  Prices 

Pacific  Pipe  Co. 

160  Spear»St^  San  hrancisco 


WiNDOW  OIlAtDS 

ELEVATOR  SHi&FTS  AND  ENCLOSURES 

SKYLIGHT    COVERS    AND    ¥INT5 


COOLER  SHELVES 

SAPETY    GUARDS 

TRUCK  ENCLOjIURES 

i 

LOCKERS  I 

PARTITIONS 


?    « 


Ariston  Wire  Woik 
is  available  in  a  wide 
variety  of  designs 
and  sizes  with  either 
routid  or  cfaaonel 
steel  frames  to  fit 
the  specific  need. 
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METAL 


janiJTOM 


Michel  &  Pf«ff*r 
Iron  Works,  inc. 


PRODUCTS 


Tewlh  mmd  HwnrliNM  •  %<am  frontMco,  Collforttia 
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DAILY    PACIFIC    BUILDER 


THURSDAY.  MARCH  26.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

lMU«d  Every  M«mlnt,  Except  Saturday,  Sunday  and  Lag*!   Halld«ya 


^^^iS^SS?  SY.^f5i*„^5JP^.?-«'.--^tio„  ^ijot  th. 


•onaUjuctlon  RepoVtaT' A'Cgil*  Ne ws^'r  "S^SS^ 
eral  circulation  as  defined  by  the  Superior 
Court  of  San  Pranclaeo  County. 

•a Ml  ■»      .^  SUBSCRIPTION  RATES: 

»3.00  09\  Month:  $30  per  Year  (Payable  In  Advance).  Single  Copy,  ito 

Entered  aa  Second-Class  naatter  July  21.  1907,  at  the  post  ottlce 
at  ban  Francisco,  California,  under  the  Act  of  March   8.   1878 

PublislictJ  !>¥' 
STARKRATH  PRIN*nNG  <&  PUBLISHING  CO. 
Under  a  management  agreement  witk 
F,  W.  DODGE  CORPORATION,  Ovm«r 

a.  E.  McGAVRAN,  EdiUr  J.  E.  ODGERS,  Advcrtmrig    munm^mr 

46S  Teath  St.,  San  Francisco  3  Te4,:  MArket  7110 


Construction  of  three  additional  class- 
rooms to  the  Woodbridge  Elemen- 
tary School. 
Owner— Roseville  Elementary  School 

District,  Roseville. 
Architect  —  Leonard  S.  Starks,  310 
Bank  of  America  BIdg.,  Sacramento 
Plans  for  the  improvements  have 
been  approved  by  the  city  school 
board  of  trustees  and  are  to  be  sub- 
mitted to  the  state  authorities  for 
final  approval. 
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BUILDING  SECTION 


3/28/46  « 

BONDS  VOTED 

SCHOOL  IMPROVEMENTS 

Estimated  Cost,  $48,000 

WOODSIDE,  San  Mateo  Co..  Calif. 
Woodside  Elementary  School,  Wood- 
side  Road. 

Construction  of  two  additional  class- 
rooms and  remodeling  of  present 
school  building,  including  paving 
and  yard  work. 

Owner— The  Greersburg  Elementary 
School  District,  W.  W.  Mein  Jr., 
trustee,  Woodside  School,  Woodside 
and  Albion  Roads,  Woodside. 

Architect— Hervey     Park    Clark,    210 
Post  St.,  San  Francisco. 
The     school     district    voted     bonds 

March   26   in   the   amount   of   $48,000, 

proceeds   of  which    will    be    used    to 

finance  construction. 


3/28/46  •     12 

TO  START  CONSTRUCTION 
PACKING  PLANT  Cost,  $200,000 

FRESNO,  Calif.  1625  Tulare  St 
Construction  of  packing  plant. 
Owner — California  Packing  Corp.,   G 

and  Tulare  Sts.,  Fresno. 
Contractor— Fisher   &    McNulty,    Pa- 
cific Southwest  Bldg.,  Fresno. 


20- 2 1  ^SOCIAL  AND 
RECREATIONAL  BLDGS. 


•3  2S   46 

' PREPAHiNG 
DRAWINGS 
RJCSIDENCE 


24 


WORKING 


46 


•  • 


22 


39 


3/28/46 

FUNDS   AWARDED 
SEWAGE  PLANT     Est  Cost,  $98,490 
PRICE,  Carbon   County,   Utah.   One- 
fourth  of  a  mile  south  of  the  city  I  Architeict— Arthur  H.  Lamb,  209  Oak 


MILL  VALLEY,  Marin  Co.,  Cal.    Tib- 

uron    Road. 
Constnoction    of    residence     ($13,000) 

and  Outside  rumpus  room   ($3000). 
Owner--C.   A.   Griffin. 


ELECTRICAL   BIDS  OPENED 
REMODEL  SKYROOM 
Cost  $16,000  I  SAN  FRANCISCO.  Sir  Francis  Drakd 


12 


NEWS  INDEX 

For  convenient  reference,  news 
raports  In  thle  section  are  classi- 
fied as  follows: 

Commercial   BIdgs. i-  8 

Educational   Bldft. 9-10 

Hospitals    11 

Industrial    BIdgs. 12-18 

Public    Buildings 14-17 

Religious    Bufldinga    18-19 

Social,   Recreational  BKJgs.  20-21 

Residential    Buildings 22-26 

Transportation    Bi4gs.  27 

Miscellaneous   Btrfgs.  28-30 


1.8__COMMERCIAL  BLDGS. 

3/28/46  •     6 

TO  START  WORK 
STORE  BUILDING  Est  Cost  $18,000 
PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Ramona  St 
Construction   of  two-storj-  reinforced 

concrete  store  building,  terra  cotta 

facing. 
Owner — Donald    Doane,    2480    Bryant 

St,  Palo  Alto. 
Architect — Henry    Morgan    Stedman, 

666  Kellogg  Ave.,  Palo  Alto. 
Contractor— G.  H.  Meese,  P.  O.  Box 

548,  Redwood  City. 


3/28/46  •     •     4 

BIDS  WANTED 

OAKLAND,  Alameda  Co.,  Calif.— 
Until  April  9,  2  P.  M.,  bids  wUl  be 
received  by  the  U.  S.  Engineer  Of- 
fice, 74  New  Montgomery  St.,  San 
Francisco,  under  Serial  No.  04-203- 
46-12  for  dismantling,  demolition 
and  removal  of  temporary  buildings 
and  government  property  on  prem- 
ises of  Chevrolet  Motor  Co.,  10626  E. 
14th  St,  Oakland. 

Specifications  obtainable  from  the 
above  office. 


•• 


3/28/46 

PLANS    COMPLETED 

AUTO   LAUNDRY 

*  Approximate  Cost,  $30,000 

OAKLAND,    Alameda   County,    Calif. 

Mosswood     Rapid     Auto     Laundry, 

2l8t  and  Harrison  Sts, 


9 


3/28/46  •     8 

CONTRACT   AWARDED 

DISPLAY  ROOM      Est  Cost,  $52,000 

SACRAMENTO.  Sacramento  County, 
Callfg.  17th  and  K  Sts. 

Construction  of  one-story  reinforced 
concrete  automobile  display  build- 
ing (80x160  ft.)  to  contain  offices 
and  repair  dept ;  wood  trusses  and 
roof,  gas  heat,  stucco  Interior,  steel 
sash. 

OAvner — Alison  Ware  and   associates 


1 3/28/46 

FUNDS  SOUGHT 
.SCHOOL  ADDITION 
I  SALINAS,    Monterey    Coimty.    Calif. 

Fremont  School. 
■  Con.struction    of    school    addition    to 
j     contain  eight  classrooms. 
I  Owner  —  Allsal     Union     Elementary 

School  District,  Salinas. 
'Architect — William  Henry-  Rowe.  214 
i     Front  St.,  San  Francisco. 
I     The   school  district   recently  voted 
bonds  in  the  amount  of  $103,000.  pro 


3/28/46  * 

TO  START  WORK 

SHOP  &  MILL  Approx.  Cost.  $30,000 

WEST  PITTSBURG,  Contra  Costa 
Co.,  Calif.  Atlas  Cabinet  Shop. 

Construction  of  cabinet  shop  &nd  mill 
(62x100  ft),  and  salesroom  and  of- 
fices (20x40  ft.),  of  frame  and  stuc- 
co, concrete  floors  and  wood  trusses 

Owner — Dominic  S.  Caruso. 

Architect— Philip  D.  Tomasello.  605 
Washington  St,  San  Francisco. 

Contractor— Bernard  E.  Enes,  R.F.D. 
1,  Box  480,  Pittsburg. 
A  building  permit  has  been  issued. 


of     sewage     treatment 
all  necessary   appurie- 


limits. 
Construction 
.     plant   with 

nances. 
Owner — City    of    Price,     J.    Bracken 

Lee,  mayor.  Price,  Utah. 
Engineer — Erin  Leonard,  Price,  Utah. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency,  2223  Ful- 
ton St.,  Berkeley,  Calif.,  has  awarded 
funds  in  amount  of  $3477  to  assist 
in  preparation  of  plans. 


dale  Ave.,   Mill  Vallev. 


24 


21 


12 


3/28/46  < 

CONTRACT   AWARDED 

COTTON  GIN     Approx.  Cost  $65,000 

NEAR  ARVIN.  Kern  County.  Calif. 
Comanche  Point  south  of  Arvin. 

Construction  of  all-steel  Murray  cot- 
ton gin. 

Owner — Catanl  Bros.,  Ar\'in  Highway, 
Kern  County. 

Engineers — Murray  Co.,  Dallas.  Texas 

Construction  of  Buildings —Western 
Pipe  &  Steel  Co..  200  Bush  St,  San 
Francisco. 

Install  Machinery— Murray  Co.,  Dal- 
las. Texas. 


3/28/46  • 

CONTRACT   AWARDED 

THEATER        Contract  Price,  $68,987 

FAIRFAX.  Marin  County,  Calif. 

Construction  of  new  theater  building. 

Owner — Blumenfeld  Theaters,  25  Tay- 
i     lor  Street  SaJi  Francisco. 

Architect  —  Vincent  G.  Raney.  233 
Post  St,  San  Francisco. 

Contractor — Central  California  Con- 
struction Co..  116  Erie  Street.  San 
Francisco. 


3/28/46  • 

PREPARING     WORKING 
DRAWINGS 

RESmlENCE  Cost  $11,000 

MILL  ^I'ALLEY,    Marin    Co.,    Calif. 
Construction    o(    frame    residence. 
Owner-^Frank   Interslmoni. 
Architeict— Arthur  H.  Lamb,  209  Oak- 
dale  |Ave.,   Mill  Valley. 


21 


3/2S/46 
PLANNED 
,  VETERANS 


20 


Lessee— Western     Motors,     agent    for  jceeds  of  which  will  assist  in  financing 


Kaiser-Frazer  Co 

Architect  —  Herbert  E.  Goodpastor, 
Bitau  Bldg.,  Sacramento. 

Contractor — Transwestem  Construc- 
tion Co.,  1402  FrontSt.,  Sacramento. 


construction ;     additional     funds     are 
now  being  sought  from  the  county. 


9 


6 


San 


3/28/46 

CONTRACT   AWARDED 

STORE  BUILDING 

FRESNO,  Fresno  County,  Calif 
Joaquin  and  Fulton  Sts. 

Construction  of  brick  store  building. 

Owner — T.  Booras,  c/o  architect 

Architect — H.  Rafael  Lake,  and  Wm. 
Hastrup,  associate,  Patterson  Bldg.. 
Fresno. 

Contractor— J.  Dan  Shorb,  1295  Lin- 
den Ave.,  Fresno. 


3/28/46 

BIDS   REJECTED— BOND 
ELECTION    AUTHORIZED 
SCHOOL   BUILDINGS 
PITTSBURG,  Contra  Costa  Co.,  Calif. 
Cost,  $25,000  '  Construction  of  two  frame  and  con- 
!     Crete  and  brick  veneered  additions, 
I      one    3-classroom    addition     to    the 
senior  high  school  and  one  4-class- 
I      room    and    toilet    addition    to    the 

junior  high  school. 
'Owner— Pittsburg  Unified  School  Dis- 
I  trict.  Armand  Stow,  clerk.  Senior 
i  High  School,  School  St..  opposite 
i  Norton  St,  Pittsburg, 
t  Architect — Charles  F.  Dean.  Callfor- 
3/28/46  ••     6 '     oia    State   Life   Bldg.,    Sacramento. 

PREPARING   WORKING  '      -A^H    t)lds    received    March    18   were 

DRAWINGS  i  rejected,    at    which     time    Lawrence 

STORES  AND  OFFICES  Construction   Co.,   3020  V   St.  Sacra- 

Approximate  Coat,  $125,000  '  mento,  at  $111,893,  submitted  the  low 
PITTSBURG,  Contra  Costa  Co.,  Calif.  Ifcid. 
Fifth  to  Sixth  St.,  immediately  west  i     At    the    same    time    the   Board    of 
of  Purity's  parking  strip.  {Trustees    voted    to    call    an    election 

Construction  of  two-story  steel  frame  I  to  authorize  bonds  in  the  amount  of 
and  reinforced  concrete  building ,  $850,000,  proceeds  of  which  would 
(35x250  ft)  to  contain  stores  on  i  finance  construction  of  Pittsburg's 
first    floor   and    offices    on    second  I  school  needs. 

floor;  concrete  floors.  \  

Owner— Alphonse  Afflnlto,  295  W.  6th 

St..  Pittsburg. 
Architect— Philip    D.    Tomasello,    605 
Washington  St.,  San  Francisco. 
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3/28/46 

BOND   ELECTION 

SCHOOL  BUILDING        Cost  $18,000 
I  SONOMA  COUNTY,  Calif. 

3/28/46  •     6  !  Construction  of  school  building. 

WORK  UNDER  WAY  I  Owner  —  Payran    Elementary    School 

STORE  BLDG.     Approx.  Cost  $80,000  '  ^  ^!fA^^^  „  ^      . 

SACRAMENTO,  Calif.  1324  J  St  i  ^^r^I?**^.*"^?  ?^  ^T®"*      »    ^.  o 

Construction  of  reinforced  concrete. ;  ^^^e  district  will  vote  April  2  on  a 
wood  frame  store  building;  wood  ; Pjoposal  to  issue  bonds  In  the  amount 
trusses,  air  condlUonlng,  gas  heat-  .o^  *18.000  to  finance  the  above  con- 


ing, etc. 
Owner — J.  Blumenfeld. 


1  struction. 


Construction    of   assembly    line  type    Architect  —  Herbert     E.    Goodpastor, 


autoiaobile   laundry  building    (41.(bE^ 

170  ft),  of  reinforced  concrete  and 

steel. 
Owners — Lee  B.  Gilpin  and  Albert  K. 

Whitton. 
Architect — Houghton    Sawyer,    5369B 

Broadway,  Oakland. 


3/28/46  ••     4 

CONTRAST   AWARDED 

CONTROL  OFFICE 

.     Contract  Price,  $28,657 

SAN    FRANCISCO.    Geary    St.    Car- 
house. 

Construction  of  central  control  office, 
"Municipal  Railway  c;pntract  No.  244 

Owner — Public    Utilities   cfirt-jrnission, 
Room  287  City  Hall. 

Contractor — Wm.    Martin   &  Son,    666 
Mission  St. 


3/28/46  • 

TO    AWARD   CONTRACT 

FREIGHT  TERMINAL 

Estimated  Cost  $125,000 

LOS  ANGELES,  Los  Angeles  County, 
Calif. 

Construction  of  freight  terminal  and 
office. 

Owner  —  California  Motor  Express, 
Ltd.,  1005  Hooper  Ave..  Los  An- 
geles. 

Consulting    Engineer — H.     M.    O'Neil 
Co.,  610  6th  St.,  Oakland. 
A  contract  is  expected  to  be  award- 
ed shortly. 


Mitau  Bldg.,  Sacramento. 
Contractor — A.    E.   Erickson  &   Sons, 
1932   El  Monte  Ave.,   North   Sacra- 
mento. 


3/28/46  3 

SUB-CONTRACTS  AWARDED 

MILL  AND  WAREHOUSES 

PETALUMA,  Sonoma  County,  Calif. 
D,  First  and  Second  Sts. 

Construction  of  three-story  feed  mill 
(50x100  ft)   and  three  warehouses, 

occupying  lots  50x100  ft),  concrete  , s'^"^*^"*'"-  

floors    and    foundations,    buildings  i 

of  frame  and  corrugated  iron,  with  '  -  urwCDrTAl  C 

aggregate  blocks  used  in  firewalls    ** nKJOrllAL^ 

between   mill  and   warehouses ;  all 


3/28/46  ••     9 

BOND    ELECTION 

SCHOOL  BUILDINGS  Cost,  $326,000 
CAMPBELL,  Sa^a  Clara  Co.,  Calif. 
Construction     of    two    new    primary 

school   buildings. 
Owner — Campbell   Union   Elementary 

School   District,  CampbelL 
Architect — Ernest    J.    Kump   Co..    251 

Kearny  St.  San  Francisco. 

The  district  will  vote  May  24  on  a 
proposal  to  Issue  bonds  in  the  amount 
of  $325,000  to  finance  the  above  con- 


3/28/46 


U 


BIOS  OPENED 
HOT  WATER  RISERS 
SAN    FRANCISCO.     Health     Center 
Building,  southwest  comer  Polk  and 
I     Grove  Sts. 


8 


Cost.  $250,000 
14th    and   K 


3/28/46 

WORK   UNDER  WAY 

FURNITURE   STORE 

SACRAMENTO.    Calif 
Streets. 

Construction  of  three-story  building 
(80x180  ft.),  with  foundation  allow- 
ing for  addition  of  two  stories ;  air 
conditioning  throughout 

Lessee — Jackson  Furniture  Co.,  Frank 
K.  Jackson,  president.  Clay  at  13th 
St..  Oakland. 

Owner— J.  Blumenfeld. 

Architect  —  Herbert  E.  Goodpastor. 
Mltau  Bldg.,  Sacramento. 

Contractor— A.  E.  Erickson  &  Sons, 
1932  El  Monte  Ave..  North  Sacra- 
mento. 


buildings  in  one  unit. 
Owner — M.  Vonsen  Co..  Western  Ave. 

and  Keller  St.  Petaluma. 
Contractor  —  Vogensen     Construction 

Co.,  515  H  St,  Petaluma. 
Roofing— M  Vonsen  Co.,  comer  West-  , 

em  Ave.  and  Keller  St..  Petaluma.  I  Replacement  of  hot  water  risers  and 
Plumbing— Not  let.  I     branches;  Job  No.  502. 

Electric  Wiring — Not  let.  i  Owner — Department  of  Public  Works. 

Sheet  Metal— Acme  Sheet  Metal  Co.,  !     Room  282  City  Hall. 

11  E.  Washington  St,  Petaluma.  City  Architect— Dodge  A.  Riedy.  Rm. 

Brick  and  Stone  Work— W.  Olsen,  617  I     265  City  Hall. 

I  St.    Petaluma.  '  Low  Bidder — Herman  Lawsno  Co.,  465 

Foundations    and    Concrete  —  A.    O.  i     Tehama  St.  $793. 

Shlunegar.  Petaluma  ;     O'Mara  &  Stewart.  Ltd..  San  Fran- 

Hardware — Tomaslnl    Hardware    Co.,  !  clsco,  $8975. 

120  Kentucky  St.  Petaluma. 


6 


1 2- 1 3— INDUSTRIAL 
BUILDINGS 


3/28/46 

CONTRACT   AWARDED  j  

STORE  BUILDING  Est  Cost  $20,000  j  3/28/46 
SAN    CARLOS.    San    Mateo   County,  |  pp^p^p, ^^   WORKING 
Calif.  I  DRAWINGS 


12 


Construction  of  one-story   reinforced  1  printing  SHOP 
concrete  store  building. 


6 


3/28/46 

PREPARING  WORKING 

DRAWINGS 

STORE  BLDG.  Approx.  Cost.  $75,000 

FRESNO.  Fresno  County,  Calif.  Olive 

and  Wilson  Aves. 
Construction    of   concrete    and    brick 

store  building. 
Owner— Marks    Furniture   Store,    c/o 

architect 
Architect—^.  Rafael  Lake,  and  Wm. 

Hastrup,  associate,  Patterson  Bldg., 

Fresno. 


I  x-x>,ii^  xxi^vjT  arLKjc       Est.  Cost,  $30,000 

,,•,-.  T,  -^  /       —v.    '  PALO  ALTO,  Santa  Clara  Co.,  Calif. 

Owner— Michael  Berganton,  c/o  arch-  j     gmerSon  St 

»  **t^^    *     T  t,      T>    »r  /-.««!    ATT  t>„„t  '  Construction   of  one-story  reinforced 
Architect-John  B.  McCool,  177  Post  |     concrete  printing  shop,  storage  mez- 

St.,  San  Francisco.  |     zanine  «>         f.         -» 

Contractor-Charles  J.  Pedersen.  333 .  o^„er_;f,,jf  ^^^^   Flonaker,   c/o  archi- 

Occidental  Ave.,  Burllngame.  J     ^^^ 

,     -!  Architect— Henry    Morgan     Stedman, 
TO'STARTWORK  'l      «««  Kellogg  Ave^alo  Alto. 

STORE  BUILDING  Est  Cost,  $22,000  '  3/25/46  4 

PALO  ALTO,  Santa  Clara  Co.,  Calif.  jp^NDS  AWARDED 

Ramona  St  OFFICE  BUILDING 

Construction  of  two-story  reinforced  ,  Estimated  Cost  $1,262,500 

concrete  store  building,  terra  cotta  ;  g^^T    LAKE    CITY,   Salt   Lake   Co., 

facing.  j     Utah.  State  Capitol  grounds. 

Owner-E  Needham.  561  Ramona  St,  1  (^ongt^uction  of  2-story  office  build - 

.     ?;,?     }  ^'^-r  „  «.  J  '     *"»    containing   approximately    300 

Architect  —  Henry  Morgan   Stedman,  1     office  rooms 

666  Kellogg  Ave.,  Palo  Alto. 
Contractor — G.  H.  Meese.  P.  O.  Box 

548,  Redwood  City. 


6 


S/28/4  6 

PREPARING   PLANS 

STORE  BUILDING 

HALF  .MOON  BAY.  San  Mateo  Co., 
Calif.  Alhambra  Blvd. 

Construction  of  one-story  store  build- 
ing with  stucco  exterior. 

Owner— Withheld. 

Architect— Oscar  R  Thayer,  1257  Ca- 
brillo  Ave.,  Burllngame. 


•  • 


3 


3/28/46 
FIRE    LOSS 

SOUTH  SAN  FRANCISCO.  San 
Mateo  Co..  Calif. — Fire  yesterday  de- 
stroyed two  block-long  warehouses 
containing  trucks,  tires  and  other 
equipment  at  the  Marine  Corps  Bel- 
air  Subdepot  in  South  San  Francisco, 
with  loss  estimated  at  $1,000,000. 


Owner — State  of  Utah. 
Architect — Not  selected. 

The  Bureau  of  Community  Facili- 
ties, Federal  Works  Agency.  2223  Ful- 
ton St..  Berkeley,  Calif.,  has  awarded 
funds  In  amount  of  $17,024  to  assist 
in  preparation  of  plans. 


14-17— PUBUC  BLDGS. 


15 


3/28/46 

BOND   ELECTION  ! 

POLICE  STATION  Cost  $125,000 

SOUTH  SAN  FRANCISCO,  San  Ma- 
teo Co..  Calif.  Corner  of  Maple  and  '. 
Miller  Aves. 

Construction  of  central  police  station.  ; 

Owner — Clt  yof  South  San  Francisco,  '. 
City  Hall.  South  San  Francisco.  j 
The  city  will  vote  April  9  on  a  pro-  i 

posal  to  Issue  bonds  In  the  amount  of  ; 

$125,000    to    finance    the    above    con-  ] 

struction.  1 


16 


3/28/46 

CONTRACT    AWARDED 

LANCASTER,     Los     Angeles     Co., 
Calif .  — Patrick    M     Sofarelli,     20337 
Anita  Ave.,  Hayward,   at   $9825.   was   sideration 
awarded  contract  by  the  office  of  the  , 
district      engineer,      Federal      Works  ( 
Agency.    Public    Buildings    Admlnls-  ,  3/28/46 
tratlon.   838  U.   S.   Appraiser's   Bldg.. 
San  Francisco,  for  finishing  basement 
In  U.  S.  Post  Office,  Lancaster. 


MEMORIAL     BLDGS. 
Est  Cost,   $630,000 
MARIN    COUNTY.    Calif. 

Construction  of  nine  veterans'  mt»- 
morial  "community"  buildings:  San 
Rafael-San  Quentin.  $150,000;  Mill 
Valley  -Belvedere-Tiburon.  $12.000 ; 
San  Anselmo  -  Fairfax,  $14u,000; 
Sausallto  -  Marin  City,  $1(X),000; 
Ross-Kentfleld,  $45,000;  Corte  Ma- 
dera -  Larkspur,  $25,000;  Bolinas- 
Stinson  Beach-Muir  Woods,  $20.- 
000;  Pt.  Reyes-Inverness,  $10,000; 
Novato-Hamilton   Field,  $15,000. 

Owners— Adrlen  Aitken,  Chairman  of 
building  committee  of  county  coun- 
cil.   American    Legion;    Phillip    G. 
Wespecher,    chairman     of    building  | 
committee  of  Tamalpais  Post,  Vet-  j 
erans  of  Foreign  Wars,  17  Coronet 
St,     Mill     Valley ;     Brjant     Drake,  i 
commander   of   Spanish    War   Vet-  j 
erans;   and  Robert  Tartaul.   chair-  i 


3/28/46 

WORK    STARTED 

THEATER  Approx.  Cost  170,000 

SACRA;MENT0,  Sacramento  Coimty. 
Calif  4830  J  St 

Constrtjction  of  concrete  and  steel 
theater  building. 

Owner—Charles  Holtz. 

Architept  —  Herbert  E.  Goodpastor, 
Mltau  Bldg.,  Sacramento. 

Contradtor— A.  E.  Erickson  &  Sons, 
1932  El  Monte  Ave.,  North  Sacra- 
men  t<i. 

3/28/46  •     24 

PLANS  COMPLETED 

LOS  AtTOS,  Santa  Clara  Co.,  Calif. 

Constnjjction  of  residence  (3  bed- 
roomsl.  2  baths),  maid's  room  and 
bath,  2-car  garage,  split  shake  roof, 
shingle  exterior,  terrace  of  paving 
tiles. 

Owner-Withheld. 

Architect— Oscar  R.  Thayer,  4257  Ca- 
brillo  lAve..  Burllngame. 


Hotel,  450  Powell  St 

Interior  and  exterior  remodeling  of 
the  21st  floor  for  cocktail  room. 

Owner — Sir  "Francis  Drake  Hotel 

Plans  by  Thomas  Meret  c/o  Walter 
M.  Ballard  Corp.,  Hobart  Bldg.,  San 
Francisco. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison St. 

Complete  electrical  bids  were: 
Charles  Lu  Langlais  &  Co.,  474  Bry- 
ant St.  San  Francisco,  $12,964. 
Weber  8c  Co.,  San  FYancisco,  $13,091. 
Associated   Electrical   Construction 

Co.,   San  Francisco,  $13,931. 


26 


3/28/46  1  .  ••     24 

PLANS  COMPLETED 
RESIDENCE        Approx.  Cost  $15,000 
OAKLAND,   Alameda   County,    Calif. 

Corner  Rockwell  and  Mystic. 
Construction  of  residence  to  contain 

three  bedrooms  and  two  baths. 
Owner— jJoseph  I.  Thomas 
Archite<|t  —  Houghton    Sawyer,    Oak 

land. 


3/28/46  * 

WORKING    DRAWINGS 

COMPLETED 

RESIDENCES  Approx.  Cost,  $450,000 

WEST    PITTSBURG.    Contra    Costa 

County,  Calif.  Ambrosia  Manor. 
Construction  of  66  frame  and  stucco 

2-  and  3-bedroom  residences. 
Owner  and  Builder — Bernard  El  Enes 

R.F.D.  1.  Box  480,  Pittsburg. 
Architect — Philip    D.    Tomasello.    605 

Washington  St,  San  Francisco. 

The  site  Is  now  being  staked  out. 


22 


man     of     the    American     Veterans  1 3/28/46 

committee.  |  OWNER  TAKING  BIDS 

Maiin'b  Board  of  Supervisors  have        LAS    VEGAS,     Nev.  —  Leeland    M. 

the    memorial    buildings    under    con-  '  Woods,  J3350  Wilshlre  Blvd.,  Los  An- 

j  geles,  dtesires  bids  for  the  construc- 
tion of  a  16-unit  highway  hotel  (47x 
110  ft), I  on  Highway  1,  Las  Vegas, 
Nev.,  fdr  himself.  Plans  were  pre- 
pared by  Architect  W.  C.  Pennell,  823 
S.  New  Hampshire  Ave..  Los  An- 
geles. 


21 


15 


3/28/46 
PREPARING   WORKING 
DRAWINGS 

FIREHOUSE  Approx.  Cost,  $22,000 
WEST  PITTSBURG,  Contra  Costa 
County,  Calif 


PREPARING  PLANS 

SHOPPING  CENTER 

Approximate  Cost,  $350,000 

WEST  PITTSBURG,  Contra  Costa  ' 
County,  Calif.  Ambrosia  Manor.  | 

Construction  of  shopping  center  to  '< 
Include  reinforced  concrete  and  j 
steel  theater  building;  frame  and  j 
stucco  medical  -  dental  building,  | 
stores,  shops  and  market.  ! 


3/28/46  2« 

TO   START  WORK 

HOME  BUILDING  PROJECT 

Estimated  Cost  $140,000 

LARKSPUR,  Marin  County,  Calif. 

Construction  of  13  residences  (60x125 
ft),  5-room,  2-bedroom  $10,000  each; 
seven  on  south  side  of  Francis  Ave.', 
two  on  north  side  of  the  street  op- 
posite, and  three  to  front  on  Mur- 
ray Ave.,  one  block  south  of  Fran- 
cis Ave. 

Owner  and  Builder — CTharles  Green- 
berg.  3116  23rd   St.,   San   Francisco. 

Plans  by  owner. 
Work   is   expected  to  be  completed 

by  the  end  of  the  year  If  materials 

are  available. 
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3/28/46  * 

PLANNED 

REMODEL  HOTEL         Cost  $200,000 

ELKO.  Elko  County.  Nev.  Commer- 
cial Hotel 

Remodel  hotel,  replacing  the  80-year- 
old  section  with  a  modem  building 
to  provide  a  three-story  building 
throughout  with  provision  being 
made  for  eventual  addition  of  two 
more  floors. 

Owners— Newton  Crumley  and  New- 
ton H.  Crumley,  731  A  St,  Elko, 
Nev. 

Architect— A.  B.  Paulson,  Salt  Lake 
City,  Utah. 

Contractor — Olsen  Construction  Co., 
Lincoln,  Neb. 


PLANS  ON  FILE 


Construction    of    frame    and    stucco  1  Owner — Withheld, 
firehouse  (46x55  ft.),  with  concrete  ;  Architect — Philip    D.    Tomasello,    605 


Diablo    Fire 


floors. 
Owner — Mt 

District 
Architect— Philip    D.    Tomasello, 

Washington  St.,  San  Francisco 


Washington  St..  San  Francisco. 
Protection  '  Contractor — Bernard  E.  Enes,  R.F.D. 
I     1,  Box  480,  Pittsburg. 

605: 


Thai   follewlng    Hat    of    plan*    aiid    specif loatiene    for    con«tr«et#»n 

prejjects  are  now  available  fer  Inspection   at  the  office  ef  DAILY 

PAOfFIC   BUILDER,  4«  Tenth  Street   San    Franclaco. 

— w; 


Location 


BM  Opening  Date 


3/28/46 

BIDS  OPENED 

RE  LINE   FIREBOX 

YERRINGTON,  Nevada 

Reline   firebox    of    hot   water   heater 


16 1 22-26— RESIDENTIAL 
j  BUILDWGS 


stilling  Basin 
Spec.  1178 


Central  Valley  Project  4-  8 


1 3/28/46 

'CONTRACT    AWARDED 
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!"    ^:^\^^1  ^"^"^   ^^   ^^^<="^-i5^^LLING  UNITS 


Kings  River  Wasteway.  Etc. 
Specification    1181 


FrfTX 


4-10 


Calif. 
i  Construction    of 
units ;     Calif, 
date  May  9. 


S0B  -  BIDS  WANTED 


o4ne^r-Ped^J^' Works  Agency.  Pub-  i  „.^,^„„ „ -—Contract  Price,  $37,550 
lie  Buildings  Administration,  office  j  ^f^W-THORNE,  Los  Angeles  County, 
of  district  engineer,  838  U.  S.  Ap- 
praiser's Bldg.,  San  Francl»co._  j      „„,^^.      ^„„f      V-4347;     "completion  j  their   rfiquirementa    in    thia    cclumn.     There    Is    no    charge    for    thi.    eervlee. 


25    family    dwelUng  '  ^•"•''«'  contractort  deelring  sub-bids  on  any  Job  are  Invited  to  make  known 


Low  Bidder— National  Coal  Co..  Reno, 

Se^icl' Heat    &    Power   Co.,    Oak-  i  "^"^-^^1,7^^^^'^}  f  "^'"^  ?°"^?^  ^"- 
land.  at  $237.  submitted  the  only  other  !      Fr^ncil^co  "™  ^' 

_, I  Contractor— Daley   Bros.,    426  Bryant 


I 


St.,  San  Francisco. 


3/28/46  ••     16 1 

BIDS  OPENED 

ELEVATOR  CABLES  i 

SAN  FRANCISCO.  Old  Mint  Bldg. 
New  elevator  cables 


Office  aod    Lab.   Bldg.   and    Industrial    Relatlo^nt    Bldg  ,   CaMfornta    nmmarch 
Corp.,    Richmond;    Bids   open    April    12 
a   McKlttrtck   Co.   630   leth   Street   Oakland    (TWln   Oaks   5£>70. 


E. 
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Clark  Hotel. 


!  Owner— Harry    L.    Plymlre.    3100    N. 
California,  Stockton. 


3/28/46 

■planned 

j REMODEL  HOTEL 
_  [STOCKTON,  San  Joaquin  Co.,  Calif. 

Owner— Fedyral  Works  Agency,  Pub-  |  ^^„°f^®'i5£ „,*"**     modemizatlon     of 

He  Buildings  Administration,  office 

of   the   district   engineer,   838   U.    S. 

Appraiser's  Bldg.,  San  Francisco. 
Low  Bidder  —  Westinghouse  Electric 

Corp..   elevator  division,  110  Sutter 

St,  San  Francisco,  $307.14. 

Other  bidders  were : 

Otis   Elevator  Co.,    San    Francisco, 
$316. 

Pacific  Elevator  &  Equipment  Co., 
San  Francisco.  $368.10. 


S-wlnerton  &  Walberg  Co,  226  Bush  St,  San  Franct«io  (GArfleld  tSKSO, 
Barrett  &  Hilp,  918  Harrison  Stre  et  San  Francisco  (DOuglaa  VTOO). 
M.  &  K.  Corp.,  200  Flnincial  Center  Bldg.,  San  Francisco  (EXbrook  704) 


HELP  WANTED 


16 


3/28/46  • 

BIDS  OPENED 

EXTERIOR  PAINTING 

CAI^EXICO,    Imperial   County.    Calif. 

Exterior  painting,  etc.,  at  U.  S.  Post 
Office 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg..  San  Francisco. 

Low    Bidder — R.    A.     Newman,     Mc- 
Mlnnville,  Ore.,  $495. 
Dan  Sullivan,  Santa  Monica,  at  $745, 

submitted  the  onlv  other  bid. 


FOREMAN  AND  LAYOUT  MAN 

for 

ELECTRIC    WELDED    TANK 

SHOP 

Goor   Salary — Permanent    Position 

Reply  Box  330 

c/o  Daily   Pacific   Builder 


ROOFING 


INDUSTRIAL   AND   COMMFRC  lAL    BUILDINGS 
COMPOSITION    A^fD   CORRrGATEI)    IRON    ROOF    REPAIRED 

•        •        • 

Estimates  gladly  submitted  to  General  Contractors  on 
j,  any  type  new  Construction 

DONNELLY  ROOFING  CO. 

652   FULTON   ST.,    SAN    FRANCISCO       -        Phone   WAInut   3836 
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3/28/46 

BIDS  OPENED 

RELINE  BOILER  FIREBOX 

NAPA,  Calif. 

Reline  boiler  firebox  and  overhaul  oil 
burner  at  U.  S.  Post  Office. 

Owner — Federal  Works  Agency,  Pub- 
lic Buildings  Administration,  office 
of  the  district  engineer,  838  U.  S. 
Appraiser's  Bldg.,  San  Francisco.      1 

Low  Bldder~Ser\ice  Heat  &  Power  j 
Co.,  636  21st  St,  Oakland,  $177. 
Pacific   Agencies,   Inc.,    San    Fran- 
cisco, at  $229.66,  submitted   the  only 

other  bid. 


FOR  SALE 
REDWOOD  SHAKES 

H-ln,  to  1'/2-ln.  thick  x  24-ln.  long 

HAND   SPLIT    RESAWN 

Reply  Box  325A,  c/o 

Dally  Pacific  Builder 


RIP  RAP  and  CRUSHED  ROCK 

WHOLESALE  ONLY 

Superior  Rock  Company 

248  IMcAdam  St,.,  Oakland  I  1,  Calif.  Olympic  I6S€ 
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3/28/46 

BIDS   WANTED  i 

SAN  FRANCISCO.— Until  April  3.  j 
1:45  P  M..  informal  bids  will  be  re-  f 
ceived  ta  \fthe  Department  of  Public  ; 
Works,  Room  2S2  City  Hall,  for  j 
anemostata  in  controller's  payroll  | 
division  in  basement  of  City  HalL        i 

Specifications   obtainable  from   the  i 
office    of    City    Architect    Dodge    R 
Riedy,  City  Hall,  upon  deposit  of  $5. 


9-10— EDUCATIONAL 
BUILDINGS 

3/28/46  ••     9 

TO  ASK  BIDS 
SCHOOL  BUILDING 
ROSEVILLE,    Placer    County,    Calif. 

Woodbridge  Elemen'ar>'  School 


Ep 


I 


EAGLE  ROCK  WOOL 
SULATION 


lATTS  -  ILANKET  ft  BLOWN  TYPES 

SUnPLIERS  &  APPLItATORS 

FOR  GOOD  INSULATION  CALL  US 

L.  H.  CLAWSdM  6I>. 

lu$ulatoT$  for  the  Pacific  Coast  T^flkmm  Mttl«f  2-34B8 

1650  MacARTHUR  OAKLAND  1,  CAUF. 


WE   HAVE 


MATERIALS  FOi   SPEEiY  DfiryiRY  OF 

PIPE  HAtUNGS 
STEEL  STAIKS 

WINDOW  GUAkD^ 

LADDERS 

UGHT  STEEL  fRAMING 

MATERIAL  RACKS 

AND  MISCiLLANEOm  IRON 

Froal    Aaliby.   Mauaghg   f^rfmr 
70  Cfcesiey  Sf.    •    MArtef  UIQ 

MATIONAL  STEEL  FABRICATORS 


WANTED 

FOR  SALE.  FOR  RENT 

If 

USED  EQUIPMENT 
AND    MATERIALS 


FOR  SALE 

NEW  &  RECONDmONED 
DIMENSION  LUMBER 

TIMBERS,  wallb<»rd»,  plmidiiiiff. 
pipe,  miHwork.  and  other  bi^Uliiff 
materials.  SALE  PRICKS.  Large 
stocks  of  "hard  to  get"  iteau. 

Wire,  write,  or  'phone 

CLEVELAND  WRECKING  CO. 

2»00  TOrd  St.      -      VAlend*  4»77 


\^  L^'  r\  1       1    i\  v./  L/  vJ  x^  1  w 

I  Specify  QUALITY  Material 

!         N.  CURK  &  SONS 


lOth   &    Divifiion    StK>«'ts        SW    FiiANdSrO    .    KTondike 
Main  Office  &  Factory,  401  Faeifir  Ave.,  Alameda  -  LAkehttrst 


2-337  7 


=?^!!!!??'?5e?' 


GAMEmOR  &  GREEN  LRMBER  GO. 

Wholesale  and  Jobbinf  Yards 

LUMBER  .  TIMBERS     TIES  ^  FIR  -  RflDWCXID 

PONDEROSA  -  SUGAR  PINE 


Francisoo 

1800    ARMY    STREET 
AT  water   130C 


Oakland 

2001    LIVING8T0^4    STREIT 
KEIloQ   4-18a4 


port&bla 


I  FOR   SALE 

!      TRAILER— 14-ft    x     7-ft 

)  Field  Office. 

j      TWO   BUILT-IN  DPJUrriNO  TA-  ! 

'bles. 

;    built-in  desk. 

j      LARGE     FLUORESCiaiT     FEX- 
JTURES. 

Comar   Engineering    Co.,    Ill    New 
Montgomery   St   Phone   TUkon    1020. 


FOR  RENT 


Associated  Wood  Products  Co. 

Fabricators  and  Erectors  of 

TIMBER  TRUSSES 

BcdkeWy  5317  1335  SDCTH  ST.,  Berkeley  2,  Caltf. 


LUMBER  HANDLINO  BSQUIP. 
MENT :  CARREERS.  STACKKRS. 
TRUCKS  Call  Mac  Pacific  Curlen. 
Oakland.    KE  4-HBl. 

WANTED 

RAILROAD      SPZKl:      MAULS. 

TRACK  SHOVELS  and  other  TRACK 
TOOLS,  new  or  second-hand.  CaJl 
TRinidad  178».  (to  4/1/40) 


NATIONAL  EXPANSION  JOINT  CO. 

MANVFACTVMEK  4HW  DISTUBUTOt 
FIBER  BOARD—FELT-SIDED   ASPHALT   AND 
REDWOOD  EXPANSION  JOINT  FILLERS 

MARVEL-KOnTE — Concrete  Cufinc  CompouiMi 
SEALZ — Expansion  Joint  Sealing  Conii>otind 

With 


FOR  CONCMTE  CQfiiTiaiCnON 
St    UM«U  f tn    Sm 


LOM. 


« 

i 


/ 


THURSDAY.  MARCH  26.  1946 


D  A  1  L  \ 
If 


PACIFIC     BUILDER 


PAGE  3 


jlPVANCE  CONStRPCtiOM  REPORTS 


Tgineering  Section 


34 

BIDS  OPENED 

CENTRAL  VALLEY   PROJECT.— 
Guy    F.    Atkinson    Co.,    Orange    and 


34 


3»— SEWERS 


NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classl- 
Tled  a«  follows: 

Water  Supply  and  Sewage 

Disposal    Plants  31.32 

Bridges     

Dams,   Reservoirs  and 

Dredging    _ _ 

Docks,  Piers  &  Harbors!.^" 
Parks,  Airports  and 

Playgrounds    ...„ „. 

Railroads,  Subways  and 

Tunnels   

Electric   Lighting  and 

Transmission    Lines  

Sewers   

Streets   and    Highways - 

Gas,   Water   and    Oil    Pipe 

Lines  _ 


33 

34 
39 

36 

37 

38 

39 
40 
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•r?s-[fi7  ii        K  ^i^l"*^  ,^*''   Pranclaco.  ;  Paramount  Blvd..  Clearwater,  at  $92.- 
!l.„S!:^i;  «"bmitted  low  bid  to  U.  S.  ^270.  submitted  the  low  bid  to  the  San 


_  ,3/28/46  ••34    3/28/46 

BIOS  OPENED 
ENCINITAS,  San  Diego  Co.,  Calif.    

^oT.oL^**;^«P°°^H"*^^*°"  ^°-  815^ N.  j  3/28/46 

*  o,..^  .  _        BIDS    OPENED 

iYou^  PhL/^„ir^"°?'*7^^®'  R.  Dieguito  Irrigation  District,  Encini- 
uXr^S^  iiSf^^^'iu-^""**'  ^"'-  ■'^"'  ^^'^^  25  for  the  construction  of 
o?  pL^hw;rl^'°''^.^°?,°^.^'^^^*°°'^''  ^'•th  dam.  earth-lined  reservoir 
lL,ru,^  ^'  ^^^"^^'■^ie  J^^S  and  and  pipeline  on  South  Encinitas  Creek 
structures  Clayton  and  Ygnacio  ca-  ,  at  EnciniUs,  San  Diego  County. 
^lu  ^T  -^  ^°«^  ^^*1  System.  1  Plans  and  specifications  were  pre- 
P-^J^l  Division.  Central  Valley  ProJ-    pared  by  A.  L  Sonderegger.  engineer. 


39 


I U.  S.  Bureau  of  Reclamation,  Custom    r.p.m.,  vertical-shaft,  alternating  cur- 
House,  Denver,  Colo.,  under  Inv.  21,-  >  rent  generators,   each  complete  witli 


SAN    FRANCI3CO.-M.    J     Lynch 
2251  Revere  Ave.,  at  $107,931.50  sub' 


3/28/46  •     •     40 

BIDS   OPENED 

SISKIYOU  COUNTY.  Calif .—Cle-  !  270-A  for  western  red  cedalr,  southern  '  direct~connected  main  exciter,  pilot 
ments  &  Co.,  and  Milo  A.  Brown,  Box  i  yellow  pine,  lodgepole  pinft  or  Doug-  •  e.xciier,  thrust  bearing  and  guide 
?^'^-    Hayward,    at   ^166,885   submitted  :  las  fir  poles,  f.o.b.  shipping  point  and/  ;  bearings,  for  the  Kortes  power  plant, 


\  low   bid   to   State   Division   of   High-  !  or  Emmett.  Idaho 


Kortes      Unit,      Wyoming,      Missouri 


ways,   G.    T.    McCoy,    state    highway       Specifications   obtainabI4«  from  the !  Basin    Project    The    apparatus    will 


mitted    low    bid    to    the    Department  1  ^°i^»<^«r.    Public    Works    Bldg..    Sac-    above  office 

of  Public  Works,  Room  282,  City  Hall  '  '■*'"«'=>to-     for    about     20.4     miles     in  i 

for  construction  of  Pine  Street  sew-  I'^^Stb  to  be  surfaced  with  imported    3/28/46 


ec^,  California.  The  work  is  situated 
hi  the  vicinity  of  Concord,  Calif.  i 

I     Bids  taken  as  follows :  j 

I  Bids  will  be  considered  on  either . 
.  or  both  of  the  following  schedules,  i 
I  Bidders  may  make  such  stipulations  1 
j  as  they  desire  regarding  a  combina-  ! 
tion  of  the  schedules,  but  no  bids  ' 
I  will  be  considered  foV  only  a  part  of 
I  either  schedule.  ; 

I  Schedule  No.  1— Clayton  Canal  ! 
I  (1)  clearing  5  acres  of  orchards  and  i 
j  "Vineyards ;  i 

,    (2)  grubbing  5  acres  of  orchards  and  i 


925  Central  Bldg.,  Los  Angeles 

The  total  bids  submitted  were: 

Macco  Construction  Co..  $92,270. 

John  J.  Swigart  Co.,  $95,515. 

R.  E.  Hazard,  $100,754. 

Owl     Truck     &     Construction     Co., 
$100,963. 

Bonadiman -McCain,  Inc.,  $103,283. 

Griffith  Co.,  $106,344. 

Mark  C.  Walker,  $108,208. 

Daley  Corp.,  $112,617. 

Vinnell  Co.,  $150,754. 


er  from  Van  Ness  Ave.  to  Divisad 

Street. 
Work  involves: 
(1)  35  l.f.   18-in.  VCP  sewer- 
(2>  1590  l.f.  15-inch  do- 

(3)  1650  If.   12-inch  do' 

(4)  1550  l.f.  8-inch  do' 

(5)  900    l.f.    10-in.    VCP    culvert- 

(6)  92   each    15x6-ln.    Y   branches- 

(7)  95  each  12x6-inch  do- 

(8)  110   each    8x6-inch  do 


I  borrow     base    and 


ero    "-.-^     «^»^     plant     mix     sur- 

'  facing,   portions,   between    Weed   and 


jYreka.  in  Siskivou  County. 
I     Total    bids    follow: 
(A)    Clements    &    Co.,    and    Milo    A. 
I         Brown,  Hayw;ard,  $166,885. 
i(B)  E.   B.   Bishop,   Orland,  $174,004.50. 


be  installed  by  the  goremment.  No 
.  charge  for  copies  of  the  specifications 

42  i  to  prospective  bona  fide  bidders ;  to 
I  ethers.  $2.  not  returnable. 

P.!  

S.    3/28/46  •     •     43 


BIOS  WANTED 

CODY,   Wyo.— Until   Api^    10,   2 
M..  bids  will  be  received  by  the  U 

Engineer  Office,  Custom  House.  Den-  NOTICE   OF    SALE 

ver  2,  Colo.,  under  Inv.  D-J0,143-A  for  FT.   WORTH,   Texas.— War  Assets 

furnishing  western  red  ceaar,  south-  Corp.,  Box  1407,  Fort  Worth  1.  Tex., 

em    yellow    pine,    lodgepolle    pine    or  announces   sRle   of   surplus    new    and 

(C>    Frederickson    Bros.,    Emery-ville,  '  Douglas  fir  poles,  f.o.b.  shipping  point  used  automotive  assemblies  at  fixed 

[         $LS9,463.                                                    ;  and/or  Cody.  Wyo.,  and/pr  Garland,  prices  on  April  i  through  April  13. 

(D)    W.    C.    Railing,    Redwood    City.    Wvo               •'         •'                                           i  . « 

1         $201,107.  I      '   ' 


_„ ,                „                                                                   ,     Specifications  obtalnabl«)  from  the ;  3/28/46  ••     43 

(9)  16  each  manholes  on  VCP  sewer  i^^'  ^    ^-  ^''ennan.  Redding,  $249,676.  'above  office  j  NO   BIDS  RECEIVED 

(10)  7  each  manhole  frames  and  cov- I     "^^^  ""*'   prices   will   be   published  I  j      TRINITY  COUNTY,  Calif.— No  blda 


ers; 


shortly. 


3/28/46 


BIDS  WANTED 
ODAIR,    Wash.— Until    April 


42  I  were  received  March  25  bv  the  State 

i  Division  of  Highways,  G.  F.  Hellesoe, 

9,     2  ;  acting  district    engineer.   Eureka,    for 


vineyards ;  3/28/46 

(3)  47,000    c.y.    excav.    for    canal;        j  LOW   BIDDERS 

(4)  20,000  sta.   cu.  yds.  overhaul;        !     LOS     ANGELES, 


31-32— WATER  SUPPLY  &i 
SEWAGE  I>I»»06ALi 

PLANTS  i 


(11)  70  tons  asph.  cone,  wearing  surf  i 

i  (12a)  900  l.f.   examination   of  12-inch  1  .-„  --     -.  -  ^  .  . 

j  existing  pipe  sewer,  special  wk ;  I  41 GAS,  WATER  AND  OIL  P    M.,   bids   will   be   received   by   the  |  rental  of  from  one  to  six  4-  to  5-cu. 

**  )  (12b)  390  l.f.   exam.   15-in.     do:  '  PIPF    I  INFS  '^   S-  Bureau  of  Reclamatljjn,  Custom  :  yd.    dump   trucks   for  not   to   exceed 

do;  ' f*f  i:.    i^AA^m  j  House.   Denver,   Colo.,  und|er  Inv.   G-    368  hours'  work  near  Burnt  Ranch  In 

38,005-A  for  glass  blocks,  [ro.b.  ship-  |  Trinity  County 
!at  $483,431.  submitted  low  bid  tl  the    ^""^  ^  ^*^''-  ^^'"""'^  ^^"°"  «'  «x-    "^''^" 


(12c)  1240  If.  exam.   16-in 


(5)   1500    cu.     yds.  "compacthig    em- i  Bro.s.,   649   S.   Oli^e   S?  I^s  ^gH^s.  '  \]^^l  ^-^^"^   ' '-•   ^^^™-    ^«-'"-   ^^■- 
bankments;  -*   •■•oo  ..o^    __.,___. ...^   ,.       .,,   .     .,        i^-ivv 


41 


•  • 


32 


3/28/46 

TO   PREPARE   PLANS 
SONOMA    COUNTY.    Calif.  — Con- 


3/28/46 

(6)  21,000  cy.  excav.  for  .structures  ;iU.    S.    District    Engineer    Office;   751  !  jrlnfh-^'^"'""     ^^^    ^*'^'^'"    ^''°"       SAN  FRANCISCO.-F^ed  T    Fair- 

(7)  furnishing.  construcUng  and  re-  '  S.  Figueroa  St..  Los  Angeles,  for  the  <  n2x)  20  each  remove  section  nf  ^xi.t   ^  ^>'     ^'^^^    25th     Avenur.     at     $7102.60 
moving  temporary  supports  un-    completion  of  embankment  and  spill-  j  15  ii^ch  do  ^^^="0"  o'  exist,    awarded  contract  by  Public  Utilities 

way.    Santa    Fe    Dam.    Los    Angeles  j  (jgy)  go  each   remove  section  of   16-'^°™"^'^-?'°"'    ^-^""^    2®^'    ^^*>'    Hall.  ;  ^"^"^^  °"'^*- 


ping  point  and/or  Odair.   Wash. ;  for 
Grand  Coulee  right  power  plant  and  j  3/28/46 
machine  shop  building.  'TOTAL  BIDS 

Specifications   oblainabW   from  the        BOISE  PROJECT.  Idaho. 


43 


der  Bay  Point  and  Clayton  Rail- 
road   to    permit   construction    of  ;  County ; 


siphon  ; 

(8)  trimmlmg  27.650  sq.  yds.  founda 
tlons  for  concrete  Ihiing; 

(9)  10.000  c.y.    backfill; 


suiting  Engineer  Charles  H. "  Lee.  68  1 

butter   St.,    San   Francisco,   will   pre-  1 

pare  plans  and  specifications  for  the    dO)  compacting  7000   c.y.    backfill; 

county  of  Sonoma,  Courthouse,  Santa  !  (11)  850  c.y.   cone,   in   structures; 

i^sa.   for  construction  of   two  sepa-  !  (12)  1500   cu.    yds.   concrete  in   canaJ 

rate    sewer    collection    and    disposal  )  lining; 

systems  in  the  Russian  River  district  1  (13)  placing  90,000  lbs.   reinforcement 

The  two  systems  would  be  located  at  [  bars ; 

Guerneville    and    in    the    Monte    Rio    (14)  100   sq.   yds.  dry-rock   paving; 

section.  Estimated  cost  has  been  set    (15)  erecting  20  M  ft.  b.m.  timber  in 


Serial   150.    The  site   of   the 

work  is  on  the  San  Gabriel  River.  3% 

miles  southwest  of  the  City  of  Azusa. 

Second  and  third  low  bids  follow 


inch    do 


under    Water    Department     Contract 


(12z)  60  each   remove   section   of  18-    ^°-  '*^*  ^.°^  laying  6-  and  8-inch  cast  ' 


3/28/46 


inch    do ; 


T>     •  u  «  ,,..       ,_        »..«.»  ;,^n«  '(13)  lump  sum,  traffic  routine  work 

Basich  Bros.,  Alhambra,  $486,497.30.  1      Total    bids   follow:  ^^rn..  , 


iron   mains   in   28th,   42nd,   43rd    Ave. 
and   Rivera  Street. 


•  a 


As  pre- 
viously  reported,  Worthington   Pump 
&   Machinery  Corp.,  Harrison,   N.   J., 
42  j  at   $32,115,  services  of  erecting  engi- 
•  neer  $25  per  day,  submitted  low   bid 
to  the*  Bureau   of   Reclamation,  Den- 


Bressi-Bevanda   Constructors,   Inc., 
Los  Angeles.  $510,463, 


36—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


at  approximately  $424,000. 


33 — BRIDGES 


33 
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BIDS   WANTED 
MARIN  COUNTY,    Calif.— As    pre- 


structures,  except  cattle  guards;  f-i/oa/Ac 
1(16)  constructing  1  cattle  guard; 
';  (17)  laying  50  lin.   ft   15-inch   diam- 
I  ^ter  concrete  pipe; 

i  (18)  laying    600    Un.    ft    18-ln.   diam- 
I  eter  concrete  pipe; 

'  (19)  laying  200   Un.    ft    24-in.    diam- 


,^^     -,.^0,.^ eter  concrete  pipe; 

viously    reported,    untTr'ApriT''8*^'^10  •  ^^^  laying  30  lin.  ft  30-in.  diameter 
A.   M,   bids   will   be   received   bv' the  i  concrete  pipe; 

Marin   County  Board  of  Supervisors  i'^^*  installing  1500  lbs.  gates; 
George  S.  Jones,  county  clerk   Court-  1  ^^^^   installing   2200    lbs.    misc.    metal 
house.    San    Rafael,    for    construcUon  :         c^''^''^',     ..      ,    x,  •     ^        .        ! 

of    2-span    timber    pile    bridge    with  i         Schedule  No.  2— Ygnacio  Canal 
timber  deck  and  wing  walls  on  Muir  •  ^^^^   clearing    10   acres   of    orchard.s;    ! 
Woods  Road  No.  399  !  (24)  grubbing   10  acres    of   orchards;! 

The  work  involves-  I  ^^^^  35,000    c.y.    excav.    for    canal;        j 

!  (26)   10,000   sta.    c.y.    overhaul; 


IBIDS  POSTPONED 

j  SAN  FRANCISCO.— Until  April  9, 
,3  P.  M.  (postponed  from  April  2), 
I  bids  will  be  received  by  the  I*ublic 
I  Utilities  Commission,  Room  287,  City 
,  Hall,  under  S.  F.  Airport  Contract  No. 
!82  for  airport  extension,  fill,  pave- 
I  ment  and  related  construction  at  San 
j  Francisco  Airport. 
'  Work  involves: 
I  Proposition    A: 

(1)  6.000.000  c.y.  dry  fill; 
j    (2)  420,000    s.y.    compaoUng   to   95% 
density : 

(3)  25.000  M.  gals,  watering  (unit  la 


1000  gals. ) : 

(1)  24.500  b.  ft  timber  stnicture;  \['il[  ]!'''^  ^}^\^^-   °^«'-»^a"':  ,      Proposition    B: 

(2)  1200  lin.  ft  timber  piUng.  :    JJ)  compact  1500  c.y.   embankment;      ^j,  ^^qqq  ^       ,„, 

Specifications   obtainable  from   thei*^^'  6500    c.y.     common     excav..     for  j  (j^)  5,560.000    c.y.    hydraulic   fiU; 

county     engineer.     Courthouse.     San    ,oo^  ♦ifJi^YJr^ii  kaa  *.        ^   **         '    (2)  110.000    s.y.    compaction    to   95% 

Rafael.  ^~     ,  (29)  trimming  21,500  s.y.  foundations!  density 

for  concrete  lining;  '' 

(30)  6000  c.y.  backfill; 

(31)  compacting   3400  c.y.   backfill; 

(32)  440  c.y.   concrete  in   struc. ; 

(33)  1175   c.y.    concrete   in    canal    Un 
ing; 


(A)  M.    J.    Lynch,   $107,931.50.  { 

(B)  Chas.   L.  Harney.  $115,050.50 

(C)  M  &  K.  Corp..  $122,793. 
Unit  prices  follow; 

(A)          (B)  (C)      ; 

(1).~ — .       $25.00       $26.00  $30.r'0 

{    (2) _...         18.00         19.00  25.00 

!    (3) _...         17.00         19.00  21.00' 

36  I    (4) 10.00         15.00  15.00 

!    (5)....._ 5.50          4.50  14.00 

(6) .„...         12.00           3.00  4.00 

(7) „ 10.50           1.70  3.00 

(8) 9.00           1.00  2.00 

(9) 180.00       270.00  200.00 

(10)...: 50.00         51.00  40.00 

(11) 9.50           6.80  7.00 

;  (12a) 5.00         2.40  1.00 : 

I  (12b) 5.00           2.40  1.00  ' 

1  (12c) 5.00          2.40  1.00  ' 

5.00          2.40  1.00  ; 

5.00        30.00  5.00 ; 

6.00         30.00  10.00  ' 

5.00         30.00  10.00  ! 
5.00         30.00 
5000.00 


Machinery  &  Material 


NEWS  INDEX 

For  convenient  referense.  news 
reports  in  this  sectien  are  classi- 
fied as  fellews: 

Misc.  Supplies  &  Materials  42 
Machinery  and  Equipment        4^ 


NOTICE   OF   SALE 
i      SAN    FRANCISCO.— Un^il    April  5,  , 

2  P.  M..  bids  will  be  received  by  the    ver,  Colo.,   under   Spec   No.   1158   for 
I  Purchaser  of  SuppUes,  Roojn  270,  City    furnishing  and  deliveriag  f.o.b.   cars 
— *.   Hall,   under  Sale  No.  376  for  sale  of  t  at    the   shipping   point   or   f.o.b.    cars 
the  following:  'at    Emmett,   Idaho,   at   the   option    of 

Lot  No.  1,  located  at  Central  ware-  ',  the    bidder,    four  vertical-shaft   cen- 
house,  15th  and  Harrison  Sits. :  ;  trifugal  pumps,  each  having  a  capa- 

icai  approximately  450  tireb ;  I  city    of    125   cu.    ft.    per    secona    at   a 

I  (b)  approximately  300  lbs.  used. inner    pumping  head  of  92  ft.;  and  four  ver- 
tubes  and  scrap  rubbeif;  lical-shaft,    2200-voll,    1750    hp.    sjti- 

\{.c)  approximately  60  moto<-cycle  tires  chronous  motors  of  suitable  speed 
!  (5.00x16  tmd  4.50Stl8,  sortie  suitable  and  design  for  direct  connection  to 
i         for  recapping).  j  the  above  pumps  with  individual  field 

Lot  No.  2,  located  at  347  San  Bruno    control    cubicles    for    installation    in 
'Ave.    (may  be  inspected  on   March  28    the    "C"    line    canal    pumpinf    ptet, 
and  29  between  8 :30  a.  m.  a|nd  12  noon    Payette  Division,  Boise  Project,  Ida. 
or  between  1  p.  m.  and  4:3b  p.  m.): 
(a)  approximately  5%  Ions  tisers : 
l(bi  approximately   ^  ton  used  inner 
tubes. 


'  (12d) 

(12w).... 
(12x)..- 

(12y) 

(12z) 
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BIDS   OPENED 

MENDOCINO     COUNTY,     Calif 
Fred  Fredenburg,  1717  Garibaldi  Av- 


nf    witrh-vL-ai'c     r-      T.    ^»  ^  ^*""  i  (35)  200  s.y.   dr\'-rock   paving; 

Mreny;,eS.  S.b,fe=^^  S,%ti""  ti^J^  ^J^^zi^.^ 


concrete    pile    bents    and    about    0.12 


^^^,F.^  n°,o  :  (38)  laying  900  If.   15-in.  diam. 


mile    of    grading    and    surfacing   ap-  j 
Miches   with 'road   mix   and  apply-  j 
ing  seal  coat  thereto  at  Dooley  Creek,  ' 


pipe; 


proaches   with 'road   mix   and  apply-  '  f^JJ  l^^J^f  ?S?  Z/- ,1^:1"/.^ 
ing  seal  coat  thereto  at  Dooley  C?eek,      J?      Ss  aUint 
one  mile  east   of  Hoplan,  Mendocino'  installing 


l.f. 


do; 
do; 
30-ln.     diam. 


170 
I  concrete  pipe; 

'(42)   installing    3800    lbs.    of    gates; 
(43)  Installing   3000   lbs.    misc.    metal 
1  work. 

!      Total  bids  follow:  '- 

;  (A)  Guy  F.  Atkinson  Co..  South  San 


County. 

Total  bids  follow: 
(A)    Fred   Fredenburg,   Temple  City, 

$40,069. 
(B>    Mercer-Fraser  Co..  Eureka,  $40- 

420.00. 

(C)  Fred  J.  Maurer  &   Son,   Eureka,  i 
$41,300.  !         u  ,v.       u  ^    ,  .  — 

(D)  Erickson,  PhlUips  and  Welsberg  Lx>.  ^  ^^•''^  /  w  ^       ^       ♦  '  (^''>  *^  ^•'-   21-inch 
Oakland.   $43,055  30.                              i  ^^\r^"''^^°^*  Y**?"  ^i^L^l'^S:    <18>  ^'^^  »'-  24-inc 


(3)  5000  M.   gals,  watering    (unit   Is 
I  1000  gals.) ; 

I  Quantities  for  Items  4  to  31  are  the 
I         same   for   Propositions   A   and    B 
!    (4)  136.000  c.y.   rehandling; 
;    (5)  125,000  c.y.  misc.  excav. ; 
.    (6)  4,000  s.y.   sub-base  preparation ; 

(7)  15,000  tons  crushed  rock  base;  . 

(8)  50  tons  prime  coat; 

(9)  600    toas    plant-mix   surfacing; 

(10)  200  s.y.  bit  seal  coat; 

(11)  310,000  s.f.  portla'nd  oement  con- 
crete  pavement ; 

(12)  none — portlsAd  cement  adjust- 
ment price,  to  compensate  for 
change  In  requirement  for  ee- 
ment  In  concrete  as  provided  In 
the  specifications; 

(13)  lump  eum,  drainage  of  existing 
mud   fill  area; 

(14)  100  Lf.  6-in.  sale  glazed  vitritted 
clay  pipe; 


42—  MISC.  SW^PLIES  AND 
MATERIALS 


(13) 3500.00 


10.00 


3/28/46 
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Pumps,  motors  and  fieW  control 
cubicles  will  be  installed  by  the  gov- 
ernment 

The  bids  received  were: 
.  i     Lot  No.  3,  located  at  Has*ler  Health  '      Worthington    Pump    &    Machinery 
•  Home.  Redwood  City,  Calil :  !  Corp.,  Harrison,  N.  J.,  f.o.b.  Harrison, 

i  (a)  approximately  9  used  tiires.  i  (1)     $32,115,     (2)     engineers    services, 

I     Lot  No.  4,  located  at  101  Grove  St :    $25  per  day ;  spare  parts,  $35,  $115,  94» 
^j  (a)  approximately  48  used  Ures.  |  $385,  $2000. 

Lot    No.    5,    located    at    Municipal        B>ron    Jackson    Co.,    Lo8^AngeJ<M, 


(2) 
$10.50, 


i  BIDS  WANTED  '  Railway  storeroom,  2600  Gdary  Blvd. :    lub.    San    Francisco,    (1)    $82Ji36, 

'3°°^1      COLUMBIA    FALLS,    Mont-UntlL  <^'  ^PP^^^I^^^^^'y  276  "sed  tires;  |  $22 .    spare    part^,    $140.    $215,    $1 

ApriUO,  2  PM.,  bids  will  be  received    '^'fPP''"**"^**^^^    ^    ^°"   '»«^   '°°*'' 1  *Tmf  J-^^.imer,   Manufacturinir   Co 
••     ^^^^enV\^\?io^"uTd^.%?J^'^^^^?rAi      -"'-■   ^   located  at  Siinol  wa,.-    M;?i'rJk^e^e^^%^^"M!r=.^) 
SAN  FRANCISCO.-Lowie   Paving  '  for    furnishing    western  ^edceda^   ^ouse,  Sunol,  Alam^a  Couhty,  Calif. :  !  ff5.«>0.  (2 ,  $30 ;  spare  parts,  $16. .  $56. 

Co.,   1540   16th   St.,   at  $54,077.60,   was    southern   yellow  pine,   lodgepole   pine    **'  approximately  51  used  Ures;  1  $1210,  $3150.       

•  •     43 


3/28/46 

CONTRACT    AWARDED 


awarded  contract  by  the  Department    or  Douglas  fir   poles   and   crossarms, 
of  Public  Works,  Room  282  City  Hall.  ;  f<^  b.    shipping    point   and/or   Colum- 
under  Spec.   No.  20,069  for  construe-  '  bia  Falls,  Mont 
tion   of   Folsom   St.   sewer  from   12th  i      Specifications   obtainable  from   the 


(b)  approximately  15  used  ilnner  tubes  .  

Lot    No.    7.   located    at   689   Bryant    3/28/46 
St;  j  BIDS  OPENED 

(a)  approximately  75  used  tires;  '      t>AN    FRANCISCO. 


to  18th  Sts 


I  above  office. 


3/28/46 

BIDS  WANTED 
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<E)  Kiss  Crane  Co    $47  12«  V)  1         **°"  ^°-  Oakland,  (1)  $248,596,  (2) 

Th»   nniV^^J^   4,m    K  K,    V.   ^  $168,580;    total,    $417,176;    stipula 

^hort^v  ^  ^   published^         tion.  both  schedules  only. 

•^'  1(C)   Parish   Bros.,    Benicla,    (1)    $251. 

g  g  i  570.    (2)    $168,195 


Francisco,    (1)   $241,799,   (2)   $155,-  ';  (jj)  700  l.f.  15-ln.  relnf.  concrete  pipe  j 
742;    iotal,    $397,541;    stlpulaUon:    (I6)  800  Lf.  18-inch  do; 

de: 
inch  do ; 


I  3/28/46 
39  '  BIDS  WANTED 

1      YAKIMA,    Wash.— UntU    April    10  '  (^*  approximately  2  used  inner  tubes. 
OAKLAND,   Alameda   Co.,    Calif.—  i  2  P.  M.,  bids  wUl  be  received  by  the  '     ^°*  ^<*  ^-  located  at  Municipal  Air- 
As  previously  reported,  until  April  9,  |  U.  S.  Bureau  of  Reclamation.  Denver,    P°^  '■ 

1  P.  M,  bids  will  be  received  by  the  I  Colo.,  under  Inv.  B-33.741-A  for  fur-  [  '*>  approximately  16  used  tires 
Oakland  City  Council.  City  Hall.  Oak-  ;  nishing  western   red  cedar,   southern  i 
land,  for  construction   of   upper  por-  j  yellow  pine,  lodgepole  pine  or  Doug-  'o/^b 
tion  of  the  main  Stonehurst  drainage    las    fire    poles,    f.o.b.    shipping   point  '  2/28/46 
culvert   from  San   Leandro  Creek  to  '  and/or     Yakima,     Moxee     City     and 
E  St.  and  100th  Ave.  Estimated  cost.  |  North  Prosser.  Wash.  ( 

$59,000.  j     Specifications  obtainable  from  the 

The  work  involves :  I  above  office. 

Proposition  A  j  

(1)  945  lin.  ft  double  75-in.  reinforced '3/28/46  ••     42 

concrete     pipe    culvert    that    re- ,  BIDS  WANTED 
quires  1890  lin.  ft  of  pipe ;  ;      SAN  FRANCISCO.— Until  April  12. 


The   folkuMHi 

b)  approximately  40  used  inner  tubes    submitted  bids  to  the  State  Divlsioa 

Lot    No.    8.    located    at     Moccasin  '  ot    Highways.   J.    H.   Skeggs.   district 

engineer.    2001    Van    Ness    Ave.,    San 


Lot    No.    8.    located    at 
'  Tuolumne  County,  Calif. : 
(a)  approximately  12  used  tires; 


PLANNED 

ADDITION   TO   PLANT 


Francisco,  lor  rental  oi   one  not  lees 

than  105  cu.  ft.  capacity  portable  air 

compressor,    gas    engine-driven    and 

mounted    on    pneumaiic-tired    ><heels, 

i  complete    with    Uie    foUowing    equlp- 

•  ment :  two  50-f t  sections  of  air  hose, 

i  one     lightweight    pavement    breaker, 

12  ,  one  heavy  pavement  breaker,  one  air 

j  tamper,  four  moil  point  gads  and  one 

5-in.  cutimg  chisei  fur  approximately 


Estimated  Cost  $40,000  l  four  months'  use  in  San  Mateo  and 
FRESNO.   Fresno  Co.,   Calif.   Church  I  San  Bnmo. 

and  Cherry  Ave.  I      George  M  Philpott,  $140  per  month ; 

Construction    of    addition    to    trailer '  |io  maintenance. 

plant,    80    feet    long,    to    be    build  j      A.  Soda  &  Son,  $199. 

across   the   entire  rear  of   existing  1      H.  L  Sanders.  $205. 


(2)  2  concrete  manholes  with  specii^  ,3  P.  M.  bids  will  be  received  by  the 

Purchaser  of  Supplies.  270  City  Hall. 


1 


570.    (2)    $168,195;    total.    $419,766; 
'    stipulation,  both  schedules. 
Unit  prices  follow: 

Schedule  No.    1 


(A) 
(1) $125.00 


3/28/46  •     • 

BIDS  OPENED 

LAKE  COUNTY,  Calif.— Fred  J.  , 
Maurer  &  Son,  3031  E  St,  Eureka.  ' 
at  $193,725  submitted  low  bid  to  the  ; 
State  Division  of  Highways,  G.  T.  j 
McCoy,  state  highway  engineer,  Pub- 
lic Works  Bldg.,  Sacramento,  for  the  | 
construction  of  a  structural  steel 
girder  bridge  and  approaches  across  ' 
Kelsey  Creek  at  Kelseyville,  Lake  I 
County.  I 

Total   bids  follow: 
(A»    Fred   J.   Maurer  &   Son,  Eureka, 
$193,725. 

(B)  Kiss  Crane  Co.,  San  Pablo,  $196,- 
723.63. 

(C)  Guv  F.  Atkinson  Co.,   South   San 
Pranci.sco,    $247,553.25.  : 

The   unit   prices   will    be   published  '  (^^^ i^o.w 

shortlv. 


(2).. 
(3)... 
(4).. 
(5).- 
(6).. 


125.00 

.60 

.02 

.45 

1.75 


(7) „ 1500.00 


(8). 

(9). 
(10). 
(11). 
(12). 
(13). 
(14). 


.50 

.65 

3.00 

74.00 

38.00 

.06 

10.00 


34_DAMS,  RESERVOIRS  & 

DREDGING 


(16). 
(17). 
(18). 
(19). 
(20). 
(21). 
(22  >. 


150.00 
1.30 
1.60 
2.25 
3.00 
.32 
.32 


(B) 

$100.00 

80.00 

.83 

.02 

.70 

1.56 

2000.00 

.84 

1.20 

2.40 

72.00 

30.00 

.06 

9.00 

150.00 

200.00 

3.00 

3.00 

4.00 

5.00 

.50 

.50 


(C) 

$225.00 

225.00 

.96 

.02 

1.20 

1.45 

3000.00 

.45 

.85 

2.25 

78.00 

36.00 


(19)  30  Lf.  21-ln.  corru.  metal  pipe; 

(20)  30    Lf.    24-inch  do;  | 
,  (21)  1  each  21-in.  automatic  drainafc 

!  (22)  1   each   24-inch  do ; 

I  (23)  350  Lf.   21-ln.   corru.  metal  pipe, 

I  furnished  by  city,  %o  be  installed 

I  (24)  350  Lf.   24-ln.   corru.  metal   pipe. 

I  furnished  by  city; 

'  ^25)  1  each  21-in.  automatic  drain- 
age gate  furnished  by  city; 

1(26)  1  each  24-inch  do; 

i  (27)  700  Lf.  8£Uvaging  21-  and  24-ln. 
corrugated   metal    pipe; 

;  (28)  4  each  new  inlets ; 

(29)  11   each  removal  of  inlets; 

(30)  50  each  reinstalling  Inlets; 

(31)  lump    sum.    removing    drainage 
structures  X  and  Y. 

Specifications   obtainable  from   the 
cashier's  office,  6th  floor,  425  Mason 


plant  and  to  increase  it  by  nearly 
10,000  square  feet. 


under  Bid  No.  3517  for'fumishing  and  '  Oy^e^'.-^ehauf  Trailer  Co.  of  CaU 


Western  Machinery,  $225. 
Coast  Equipment  Co.,  $280. 


delivering 


90     sets 
blocks 


CaroUne     Pratt 
for  the    School 


f  omia,  G  and^  Merced  Sts.,  Fresno.  \  3/28/46 
Construction  will  start  shortly. 


34 


(25). 
(26). 
(27). 
(28). 


3/28/46 

BIDS    WANTED 

COLORADO-BIG     THOMPSON 
PROJECT— Until   April  26,   bids  will 
be  received  by  the  Bureau  of  Recla- 
mation,   Denver,    Colo.,   for   the   con- 
struction  of  the  Granby  Dam,  Colo- 
rado-Big Thompson  Project.  The  dam    (29) 
is  to  be  constructed  five  miles  north-  •  (30). 
east  of  Granby  on  the  Colorado  River 
and   will  have  a  storage  capacity  of 
482,000  acre   feet.   The   principal  fea- 
tures   Involved    are    an    earth    dam 
across  the  Colorado  River,   an   outlet 
work.s   through   the  left  abutment  of 
the   dam,   an   open   channel   spillway 
and  an  earth -fill  dike.  The  dam  will 
have  a  maximum  height  of  about  230 
ft.  above  the  river  bed,  a  crest  length 
of  about  880  ft.  and  will  contain  ap-    ("*!> 
proximately  3,500,000  cu.  yds.  of  earth    (^2) 
and  rock.  A  concrete-lined  open  chan-  ,  (*3) 
nel    spillway   will    be   constructed    in  I 
rock  at  the  left  abutment  of  the  dam, 
with  a  concrete  gate  structure  at  the 
crest  of  the  dam.  The  invitation   In- 
cludes construction  of  dike  3  and  the 
placing    of    riprap   on    the    upstream 
slopes   of  the  embankments  of  dikes 
1,  2  and  4,  on  which  work  was  stopped 
bv    the    War    Production     Board     in 
October,  1942. 


Schedule  No.  2 


(23) 125.00 

i(24) 125.00 


(31) 

(32) 

(33) 

(34) 

(35) „ 10.00 

(36) 125.00 

(37)..- 150.00 


.60 
.02 

.45 

1.75 

.50 

.65 

3.00 

74.00 

38.00 

.06 


(38). 
(39). 
(40). 


1.30 
1.60 
2.25 
3.00 
.32 
.32 


100.00 

80.00 

.83 

.02 

.70 

1.56 

.84 

1.20 

2.40 

72.00 

30.00 

.06 

9.00 

150.00 

200.00 

3.00 

3.00 

4.00 

5.00 

.50 

.50 


5.75 

140.00 

150.00 

1.85 

3.00 

4.00 

6.00 

.30 

.20 

225.00 

226.00 

.96 

.02 

1.20 

1.45 

.46 

.86 

2.25 

78.00 

36.00 


.045   Street  upon  deposit  of  $10.00. 


Following   contractors    have    taken 
out  plans 


cover; 
(3)  4  redwood  bulkheads. 
Proposition  B 

(1)  945  lin.  ft.  8x8  reinforced  concrete  I  architectural 
arch  culvert;  'Department  j 

(2)  1   concrete  manhole  with  special!     Specifications   obtainable  from  the   ,,__... 
cover;  ! above  office  i'Li^l  /N«.r...er> 

(3)  2  redwood  bulkheads.  1  !  ^  lHf^?,^f  ^1-°  . ,         ^     rn      ^  ,^* 

Specifications   obtainable  from   the!  1  I  „  ^^^^^^^'  .^'""J^*  iS^;  ^*'~: "»-" " v.       u"     ,    ,^ 

engineering  department  offices.  Cltyi3/28/4€  •     •     42  !Evan_s  Construction  Co.,  2744  Regent  |  delivering  f.o.b.   cars  a^^the  shipping- 

Hall,  Oakland,  upon  deposit  ot  $5. 


42 


••     43 

,  BIDS   WANTED  ^,„,^ 

COLUMBIA      BASIN      PROJECT, 

[  Washington.— Until  May  1,  2  P.  M., 
bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver.  Colo., 
under   Spec.   1266  for  furnishing    and 


40—. 


STREET*;  A.Nr> 

highway;^ 


NOTICE   OF   SALE  iSt,    Berkeley,    at   $1934.40,    submitted  !  point   or  f.o.b.  cars  at  Odair,   Wash., 

I  SAN  FRANCISCO  —  War  Assets  i  low  bid  to  the  Berkeley  Oity  Coun-  ;  ^^^  ^^e  option  of  the  bidder,  one  150,- 
I  Corp.,  30  Van  Ness  Ave.,  announces  ^^^-  City  Hall.  Berkeley,  fftr  driving  j  ooo-gallon,  one  300,000-gallon  and  one 
isale  of  war  tested  for  tough-terrain  31  creosote  piles  30-ft  long.  The  work  eo,000-gallon  welded  steel  water-stor- 
I  steel  fence   and  anchor   posts   to   cl- I  involves  930  lin.  ft  of  piles,  '    gg   t^^nk  fabricated  complete  in   ac- 

I  vilians    at     low    fixed     prices.      Sale  j     Complete  bids  foUo-w :        ,  j  cordance  with  the  specifications'   and 


;  closes  April  5. 


and 
knocked 


3/28/46  •     •     40 

CONTRACT    AWARDED 

LAKE  COUNTY,  Cal.— Louis  Bia- 
sotti  &  Son,  40  W  Clay  St.,  Stockton 
at   $159,978   awarded    contract   by   C. 


3/28/46 

NOTICE    OF    SALE 

SAN   FRANCISCO.  —  War  Assets 
Corp.,  30  Van   Ness   Ave.,   announces  ■ 


I     Evans  Construction  Co.,  $12.08;  total,  ij^j.j^^^.ingg^      ^nd      delivered 
I  $1934.40.  I  down   lor  field   erection   by    the   gov- 

Duncanson-Harrelson  Co.,  $2.54 ;  to-  1  gmment,  for  the  water  supply  sy.st^m 
42    tal,  $2362.20.  at    the    Grand    Coulee    power    piaJiL, 

I      Ben    C.    Gerwick,    Inc.,   $2.66;    total,    ^^oiuj^bja^  Qa^in  Project  WaahlngKMi. 
$2373.80.  The    tanks    will    be    erected    by    the 


H.    Purcell.   State   Director  of   Public  j  sale  of  16  types  hinged  covered  wood    total,  $2743.50. 


Erickson,  Phillips  &  Wieslt)erg,  $2.95 ;    government  No  charge  for  copies  of 


craftsmen   at   low   fixed   prices.   Sale    54  50 .  total,  $4185. 
closes  April  23.  ! 


1 3/28/46 

I  BIOS  WANTED 


40 


! 3/28/46  ••     42  : 

I  BIDS    WANTED 

j      ODAIR,     Wash.— Until    April    9,    2 
I  P.   M.,  bids   will   be   received   by   the 


I 


m^^^^^m 


Works,    Sacramento,    for    about    two 
Guy   F.   Atkinson   Co.,  Orange  and  1  miles   of   grading   and   surfacing    be- 
Railroad  Aves.,  South  San  Francisco.  .  tween    1.2    miles    north    of    Rodman 
Union     Paving    Co.,     212     Babcock  l  Narrow  Road  and  Route  15,  L«ike  Co. 
1  Bldg.,  San  Francisco. 
j     San  Francisco  Bridge  Co.,  503  Mar- 
t  ket  St..  San  Francisco. 

•an^T.rr^^^^J'f ''n«w?rnrt^°"     ^^^^^  I  " HUMBOLDT  COUNTY,  Nev.-Until  |  U.  S.  Bureau  of  Reclamation   Denver   .V28/46 

^     Pin^h7Tfrn;'  2  rJ^i  wi  T„rlr  «^  'April  10,  2:15  P.  M.,  bids  will  be  re- i  2,    Colo.,    under    Inv.    F-38-490-A    f  on  BIDS  WANTED 

^San  J^cSS)  ^  jceived  by  the  Nevada  Department  of  I  typeB  deformed^remfojcjng  bars^for 

i     Olympian  Dredging  Co..  525  Market  ' 
I  St.,  San  Francisco. 

Hubert  H.  Everlst  Sr.,  604  Mission  !  ,       .,         ,  ^i^„*^i 

'St     San  Francisco  |etruction  of  approximately . 

i'  Case    Construction    Co..    Box    416.  '  °f  ^^^f^^^^f^^^^  J[°™    f    I'f^^V,"" 
Alameda  i  ^'  '  approximately  31  miles 

,     Ben   C.   (Berwick,  Ina.   112   Maritet    "o'^*^  °f  Winnemucca,  to  Sod  House. 
'St.,  San  Francisco. 


I  the  specifications  to  prospective  bona 


chests  for  handymen,  hobbyists  and  :     Heariv  -  Tibbitts    Construjction    Co.,  j  ,.  .„  bidders     to  others,  $0.75,  not  re 


tumable. 


MACHINERY  AND 
EQUIPMENT 


43 


— , 3/28/46  % 

BIDS  OPENED 
i      BOULDER  CANYON   PROJECT.— 
_  '  U.  S.  Pipe  &  Manufacturing  Co.,   249 
AS. '  Ist  St.,  San  Francisco,  at  $9990,  sub- 
lux* yy«.N.tu  j  mitted   low  bid  to  the   U.   S    Bur«iu 
■s"Ik7y^U  COUNTY,   C^lif. -Until    Of  ReclamaUon    Denver    Colo     o^^^^^ 


Charles  L  Harney,  625  Max^et  St, 


.045   San  Francisco. 


5.75 
140.00 
150.00 
1.85 
3.00 
4.00 


Route  8A,  Section   A,   Humboldt   Co. 
The  work  involves: 
(1)  lump  sum.  signs; 


I, 


i     Pacific  Bridge  Co..  333  Kearny  Bt. 
!  San  Francisco. 

Baton   &,   Smith.   715   Ocean    Ave., 

San  Francisco.  \ 

Western   Dredging  &  Construction  I 

Co..  315  Park  Central  Bldg.,  Los  An-  < 

«.00   tgeles.  ! 

•30    j     Hydraulic  Dredging  Co..  Ltd,  1221  I 

•30    <  Central  Bank  Bldg..  Oakland.  • 

i     Peter  Klewit  Sons  Co..  442  Post  St,  ' 

,,     _ .  r  San  Francisco. 

^* :     George  Pollock    Co..    Forum  Bldg., 
^     ^    -o«  /wvrw '  Sacramento. 
RESIDENCE       Approx    Cost.  $30,000  ,     Granite  Rock  Co.,  Box  151.  Watson- 
PIEDMONT,  Alameda  County,  Calif.  [  ^jug 

85  Seaview  Ave.  j     Franks  Dredging  Co.,  260  California 

Construction  of  two-story  and  base-    g^    g^  Francisco, 
ment  frame  and  brick  veneer  resl-        rj,   j,   ConnoUy.  461  Market  St,  San 


3/28/46 

PLANS  COMPLETED 


(2)  24.097  cu.  yds. -roadway  excava- I  *^°^®  office. 

(3)  836  cu.  yds.  drainage  excavation;  |3/28./46 

(4)  457  sta.  "V"  type  ditches; 

(5)  12,751  cu.  yds.  borrow; 

(6)  104,359  yd.  sta.  overhaul; 

(7)  10,017  yd.  mile  overhaul; 

(8)  200  hours  tamping  roller; 

(9)  527    cu.    yds.    structure    excava- 
tion; 

(10)  560  cu.  yds.  backfill; 

Co., 


50-ft  stock  lengths;  ;  of    one  to    three    dump   trulcks,    5-cu. 

(2)250,000    lbs.    %-inch    round    bars,  I  yds.  water  level  capacity  , for  approxl- 

45-ft.  stock  lengths;  matelv  50  davs'   use   in   Siftkiyou   Co. 

(3)  250,000    lbs.    %-inch    round    bars,  !     Specifications   obtainable   from   the 

45-ft  stock  lengths.  |  above  office. 

Specifications  obtainable   from   the  j 


i  3/28/46 
BIDS  WANTED 
42       COURTLAND,      Sacramento 
IcaHf— Until    April  3,    8    P,    M., 


43 


Co., 
NOTICE   OF   SALE  !  CaHf— Until    April  3,    8    P,    M.,    bids 

SAN  FRANCISCO.— Until  April  10,  j  will  be  received  by  the  Courtland 
10  A.  M.,  bids  will  be  received  by  joint  Union  High  School  District,  L 
the  U.  S.  Navy  Material  Redistribu-  ^  c.  Peck,  clerk.  Courtlandj  for  one 
tion  and  Disposal  Office,  785  Market  j  qchool  bus  of  73  school-pas.-^enger  ca- 
st, under  Sales  No.  C-344-46  for  the  I  pacity. 

sale   of   round   bars,    swivels,   anchor:     Specifications  obtainable  from  the 
shackles,    galv.    wire    rope    pendants,    above  office.  i 


(11)  2795  M  'gallons  water;  ^  PrXct^*"^^'  '°***^  **  ^^""^  ^^^'  ' 


1 


(12)  122,520  tons  tvpe  1  gravel  base; 

(13)  32,267    tons    type   2  gravel  base 
(1-in.  aixe); 

(14)  119    tons    liquid    asphalt    MC-2  ^ 
(seal) '  i 

(15)  1112    tons    liquid    asphalt    SC»2  : 
or  SC-3; 


976   Folsom   Street. 


3/28,/4« 

BIDS   WANTED 


42 
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Broadway,  Oakland. 


3/28/46 

BIDS  WANTED 

SAN  DIEGO.  Calif— Until  April  9,  

10  A.  M..  bids  will  be  received  by  the  I 

City  Council,  Civic  Center,  Saui  Diego,    3/2g/46 

for    dredging    approximately    500,000 ;  p|_^fjg  q^j   fiLE 

cu.   yds.    of    material   from   the   floor 


dence   (10  rooms,  3  baths),  double   j^ancisco.  b-1)-  "=-•  ^"^^'  -"-  or.-.o»x-. 

Standard  Dredging  Corp..  800  Cen-      J?    l^l^^i^H  mfx^ntersiuon-        i^^^^^  ^^^^   San   Francisco, 
ai   Riricr     T.na  Ano^<»ii>a  (17)  1  each  road  mix  intersecuon,        ,  


I     garage. 

'  Owner— Mrs.  Marshall  C.  Seagrave.      ;  ^^^i   b,jj       ^og  ^^jigelea 
Architect— Houghton    Sawyer,    5369B 


American  Dredging  Co..  1419  Broad- 


way. Oakland. 


34 


36 


of  Mission  Bay  at  the  foot  of  Ven-  'schedule     specifications    and    draw 

tura  Place.  San  Diego;  Document  No.    .  for  Spec        '      "  "  ' 

360220.    Specifications    are  obtainable  '  J," ^^„,.+»,.„„Hf 
from  the  office  of  the  city  planning 
director.  Room  903  Civic  Center.  San 

r)i«»e'>     'irvnp    d<^pOsft    of   flO 


FOR  SALE 

FROM  OUR  SURPLUS  STOCK 

7000 #   '/«\!-in.  Band  Iron 

@  $4.80  cwt. 

§ 

4.';.()00  Hxl-'^-in.  Machine  Bolt.9 

American   Std.    Hex.   head   with 

Heavy  C.P.  Hex.  note  @  $15.00 

per  ca.se  of  800 

§ 

5   Marquette  A.C.   Arc  Welders 

275  Ampe..  220  Volt«.    Like  new 

@  $150.00  each 

§ 

Frank   Ashby,  Managing   Partner 

70  C  hesley  St.    -    MArket  1230 

NATIONAL  STEEL 

FABRICATORS 


3/28  46 

„        .CONTRACT   yy^ARDED 

CENTRAL   VALLEY    PROJECT—  I  RESURFACl!  TENNIS  C?UORTS 

Contract  FYice.  J1470 

lion    RED  BLUFF.  Tehama  Coimty.  Calif. 

„,  _ _  i^^- i     Red  Bluff  Union  High  School 

tures.    Kings    River    Wasteway    and    Resurface  three  tennis  courta 

Kings    River   Siphon.    Sta.    1591    plus  :  Owner— Red  Bluff  Union  High  School 

66.15    to    Sta.     1647    plus    75,    Friant-  j      District  Fred  H.  Weeks,  clerk.  Red 

Kern    Canal    for   which   bids  will    be       Bluff. 

opened    April    10,    10   A.    M.,    by    the    pians  by  owner. 

U    S.  Bureau  of  Reclamation,  Friant ;  Contractor— Allyn    L    Burr   Co.,   2417 

are   on    file   for  examinaUon   at   the  ;     28th  St..  Sacramento. 


(18)  57  cu.  yds.  class  "B"  concrete; 

(19)  1452    lbs.    reinforcing   steel; 

(20)  1690   lin.  ft  21^xl3%-in.   CMAP 
(dipped) ; 

(21)  338     lin.     ft     30xl7-in.     CMAP 
(dipped) ; 

(22)  112  each  culvert  markers; 

(23)  35  each  monuments, 


3/28/46  •     •     43 

BIDS  WANTED 

SAN   FRANCISCO— Untiil    April    4. 
2  P.  M..  bids  will  be  receivled  bv  the 
SAN  FRANCISCO— Until  April  16.  i  TT     s.    Indian    Irrigation    S€(rvice,    647 
2  P.  M..  bids  will  be  received  by  the    Phelan    Bldg.,    under    Inv     8-46    for 
U.     S.    Treasury    Dept,    821     Market    deep     well    turbine     pump     rated     at 
St,  under_Inv._SF-2891-46  for  water  j  1800- gpm  complete  with  electric  mo- 
tor to  be  fumi.shed  and   irastalled   at 
water   well    on    Old    Tittle    Ranch    4 
42 


ing  sumps  at  Boulder  power  plant. 
Boulder  Canyon  Project.  Arizona- 
Calif  omia -Nevada. 

Other  bids  were: 

Consolidated  Steel  Corp..  Los  An- 
celes.  112.980. 

Joshua  Hendy  Iron  Works.  San 
Francisco,  |13,220. 

3/28/46  •*    *• 

BID  OPENED 

CENTRAL  VALLEY  PROJECT.— 
Otis  Elevator  Co.,  1  Beach  St,  San 
<  Francisco,  at  $27,239,  submitted  only 
bid  to  Department  of  the  Ilnterior, 
Bureau  of  Reclamation,  Denver,  Colo., 
under  Spec  No.  1158  for  furnishing 
and  installing  electric  elevator  for 
Keswick  power  plant  Kennett  Divi- 
sion. Central  Valley  Project 

The  Keswick  power  plant  is  sit- 
uated on  the  Sacramento  River  near 
Redding. 

The  elevator  will  be  an  electric 
elevator  having  a  capacity  of  3000 
lbs  and  will  be  used  primarily  for 
passenger  service.  The  travel  will  be 
67  feet  6  inches. 


j 


(Ck)iitmue<i  on  Page  F#ttr) 


;  3/28/46  •     •     42    miles  northeast  of  Colusa 

BIDS  WANTED  Specifications   obtainable   from   the 

I     SAN   FRANCISCO.— Until   April  8,  '  above  office. 
!  3    P.    M.,    bids    will    be    received    by  < 

;the   Purchaser  of   Supplies.   270  City  1 3/28/46  •     •     43 

Hall,  under  Bid  No.  3516  for  furnish-  j  BIDS  WANTED 
ing    and    delivering   25    %-,    25    iyi-,\     SISKIYOU   COUNTY,  Cajllf 

a«^^ifi^oH«r,a   r.htainahiP  frnm   th«   ^^    ^    ^-In.    water    meters    for    the  !  April  1,  2  P.  M.,  bids  will  be  received  j ■ — -^   — 

Specifications   ohtainaDierrom   tne  I  g^   Francisco  Water  Department      ;  by   the   State  Division   of  Highways.  I      F»r  further   Information   re-jairint 
above  once  upon  aeposii  01  »io,  ^  01  ;     specifications   obtainable   from  theiF.  w.   Haselwood,  District  Engineer,     positioM  t  st'-d   under  th(«  cta.«e*t  ca 
Which  18  retumaDie.  'above  office.  tl657    Riverside    Drive,    ttedding,    for  '  tien   ach^ws    Hmmtan   D.  CtmK   min- 


■.-unuit     EMPL6YMijST""kRVlCE 


r 


1 1657 

I  rental    of    power 
*     42  i  pacity.    gasoline- 


shovel,    Vi-c.y.    ca- 
or    diesel- powered 


office   of   DAILY    PACIFIC    BUILD- 
ER.   465   10th    St..    San    Francisco. 


34 


3/28/46  •     •     40    3/28/46 

BIOS  OPENED  I  BIDS  WANTED  jfuU  swing  scrawler  type,  for  approx 

MERCED    COUNTY,    Cal— Gunnar  ■      saN   FRANCISCO— Until   Apr.    12,  :  50  days'  use  in  Siskiyou  County. 

Corp..  5575  Valley  Blvd.,  Los  Angeles,  1 3    p.    Ji.    bids    will    be    received    by  j  

at  $415,297  submitted  low  bid  to  the    the  Pureiiaser  of   Supplies,   270  City  1 3/27/46  i    •     •     43 


nel 
•leoe. 


-.    Enfftn-ee^inB    Sot4et,i«*'    Perton- 
Service,    57    Post    St.,    Bmn    Fran- 


O'Connor  Bros.,  Red  Bluff,  at  $1475,  !  State    Division    of    Highway,    G.    T.    Hall,    under    Bid    No.    3518    for    fur- 


submitted  only  other  bid. 


TRANSMaOQli  LINES 
EQUffMENT 

•     •     38 


3  '38/46 

BIDS  OPENED  «n-r  I  3fr— 

NAPA     Calif— Barker    Corp..    Box  i  •»»— 
696    Patterson,  at  $260,   total  $19.88(1.  | 
submitted  low  bid  to  the  ^V^^'^l  \ 

of   Public  Works,   Division  of  Water, ^ 

Resources.  Edward  Hyatt  state  engl-  ;  3/28/46 

neer    Room  401   Public  Works  Bldg..    CONTRACT    AWARDED 

"""    ""     '       SAN    FRANCISCO— H.    C.    Reid   & 
Co.,  389  Clementina  Street,  at   $3025 
awarded     contract     by     the     Public 
Utilities  Commission,  Room  287,  City 
Other  bids  were :                      r     n   »   '  ^*'*'    ""^^'"   Bureau    of   Light.   Heat 
H     Earl    Parker   and    N.    M.    Ball,    4    Power   Contract    No.    42   for   con- 
Berkeley,  $275;  total,  $21,037.50.  j  structlng    a    street    lighting    system 
C.  M  Syar,  Vallejo,  $330;  total,  $25,-  jgn   Lansdale  Ave.-Dalewood  Way  to 
245.                                                          j  Robin  Hood  Dr.;  Casltas  Ave-Lans- 


McCoy.  state  highway  engineer.  Pub-  ;  nishing    and    delivering    plants    and 
(lie  Works  Building,  Sacramento,   for   shrubs  for  the  School  Dept 
j  about  3.8  miles  grading  and  paving  ^     Specifications  obtainable  from  the 
1  with    Portland    cement    concrete    and  ,  above  office. 
j  constructing    four    bridges    between  . » 

Black  Rascal  <3anal  and  Buhach  Sta..  !  3/28/46  *     • 


:  Sacramento,    for   clearing   76.5   acres 
'  of  Rector  Creek  reservoir  site  in  Sec - 
tkms    19   and   20.    T.    7   N..   R.    4   W, 
M.B.D.  &  M.  in  Napa  County. 


J.    Henry    Harris, 
total,    $26,392.50. 


Berkeley.    $M5;    dale  Ava  to  Cresta  Vista  Dr.   (Sher- 


STRUCTL.    DESIGNER  or  dmfte- 

man.   for  mtsc.    work.     Sai     depends 
.  <Ki   ability.     San   Francisco,     S-8PI, 
Assets  I      ELXC.     SUPT.,     exp<-r      un     dj.se: 


NOTICE   OF   SALE 
SAN    FRANCISCX)  —  W«r 

Admin..  Consumers  (Joods  Division,  30  '  plant  operation,  general  constraction 
Van   Ness  Ave.,   announces   automo- 1  and    maintenance     (native    language 

is  Greek).    Reip<)rt  single.    3  yr.  ccm- 


NOTICE  OF   SALE 


j     LOS    ANGELES.    Calif —War    As- 
I'sets    Admin..    1206   Maple    Ave.,    Los 


Merced  Coimty. 
Total  bids  follow: 

(A)  Gunnar  Corp.,  Los  Angeles,  $415. 
297.00.  (AngeleH   15,  announces  sale  of  motor 

(B)  Marshall  S.  Hanrahan.  Redwood    vehicles    located    in    southern    Cali- 
City.  $458,135.80.  'fbmia  and  Arizona  for  Federal  Agen- 

(C2  N.  M.  Ball  and  Lew^ones  Constr.  I  cies,  April  1;   State  and  Local   gov- 

'"^"'  emmenta    and    tax-supported     tnsti- 


tive   vehicles   are  available   for   sale 

at  fixed  prices  to  dealers  fyom  April 
42  j  1  to  April  5. 

, 3/27/46  ••     4S 


tract    8alar>   |32v5-350  mo.    Apply  by 

letter.    Fu  r  ei  gn      S  -  65 1 . 


MARINE  ENGR.,  30-40  yrs.  old 
and  Chief '.<>  ticket,  for  ■nine  work. 
Perm.  Salar>-,  expenses  and  bonus. 
San   Francisco      S-679. 


wood   Foreet). 


Co.,    Berkeley,    $477,077.25 

(D)  Fredrickson   *   Watson    Constr. 
Co.,    Oakland,   $485,368.55. 

(E)  Guy  F.  Atkinson  Co.,  San  Fran- 
cisco, $498^7.20. 

(F)  A-  Telchert  A  Son,   Sacrsjnento. 
$504,864.00. 

The  unit   prices  wiU  be  published 
shortly. 


tuUoBs,  April  3;  veteiauas.  April  4 
and  5;  dealers,  Apr.  22  through  Apr. 
26. 


:  BIDS  WANTED 

MISSOITRI     BASIN     PROJECT, 

t  Wyoming— Until    April    30,    2    P.    M., 

bids    will    be    received    by    the    U.   S.  1 — - _-    

Bureau  of  Reclamatoln.  Denver  Cok).,  j  MECHL  DRAFTSMAN,  not  over 
under  Spec.  126©  for  furnishing  and  3<'>  with  somp  exper  ,  for  bcalerB  and 
delivering  f  o  b.  cars  at  the-  shipping  piping  details  Perai  Salary  open, 
point   or  f.o.b.    cars   at   Casfier.   Wyo.,    Sari    Francisco     S-668. 


3/28/46  ••     42 

B!DS  WANTED 

EMMBTT.    Idaho.— UnUl    April    9, 
^  P.  M..  bids  wiU  be  recdved  by  the 


•three   18,500  hp ,   240   rpm     vertical- 
shaft,     single-runner,     Fran^cls     type,  j      TOOL  DESIGNER  exper.  on  form- 
hydraulic  turbines  ;  three  oil  pre««ure,  1  ing  dies   and   fixture*   for   light   mfg. 

actuator    type    governors    and    three  i  Perm      Salary    open.     San    Francisco 

13.333-kv-u.,    13,80(Hvolt    S-phase,    60- j  S-638. 

cycle,    90  per   cent    power    faxtor,    240     — . . „ 


•  i 


'^. 


A 


/ 
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DAILY     PACIFIC     BUILDER 


THURSDAY,  MARCH  28.  If 46 


BnUdinq  Permits,  Coniracls Recorded  ]\Iotices 


BUILDING  PERMITS 

Applications 


SAN   FRANCISCO 


COFFEE  PLANT,  Clajsa  C.  |25,000; 
N  Harrison  257  E  4th  St;  owner, 
Mile  Coffee  Co,  759  Harrison  St; 
contractor,  American  Fixture  Co, 
935  Howard. 

ALTER  men's  club,  |15,000;  2016  Pa- 
cific Ave;  owner,  Erich  Sarshe, 
108  Fair  Oaks;  contractor.  Gene 
Compton  Corp,  144  Ellis  St;  arch- 
itect. Efirl  R  McDonald.   144  Ellis. 


er,  W  A  Connell,  3321  Broadway; 
builder,  Independent  Iron  Works, 
821  Pine  St 

ALTERATIONS,  |50,000 ;  440  17th  St ; 
owner,  First  Federal  Savings  & 
Loan,  440  17th  St;  builder,  Chrla- 
tensen  &  Lyons,  3454  Harlan  St; 
architect,  Wm  E  Schirmer,  1419 
Broadway. 

WAREHOUSE  (l-story),  |2600;  7121 
Hawley  St;  owner,  E  Henaa,  6916 
Arthur  St;  builder,  Henas  &  WWte, 
6916  Arthur  St. 

ALTER  AND  REPAIR.  $4000;  817 
Broadway;  owner,  J  L  Rossi.  2840 
Claremont  Blvd,  Berkeley;  builder, 
Frank  Puccetti,  4121  Lusk  St 

ALTERATIONS.  $880;  5449  E  14tll 
St;  owner,  Mueller  Bros,  5459  E 
14th  St ;  builder.  Crown  Roofing  Co, 
2336  Market  St 


^  bach,  2704  Rheem,  Richmond. 
RESIDENCES,  two,  |7200  each;  Ptn 
Lot  16  Blk  E,  9th  Ave,  Pair  Oaks 
Rve;  owner  and  builder,  ames  L 
Williams.  3518  Park  Road.  Menlo 
Park. 


ALTER  dwelling.    $9000;   2133    Lyon;,     ^^..-^    srsa  •  sqik  TeleirraDh  Ave  • 
owner,  Drs  J  and  E  Lazarus,  2133  i^^^^^*^^'  '*iLIfi®f^2L'^J^ 

'     owner,  Florence  Traplong,  2909  Mc- 

Clure  St;  builder,  John  MlliteUo, 
5825  Fremont  St 

ALTERATIONS,  $500;  4255  MacAr- 
thur  Blvd;  owner,  R  C  Malone,  4255 
MacArthur  Blvd;  builder,  Owen  A 
Hamilton,  3620  High  St 

DWELLING  (l-story  5-room),  $6000; 
6807  Mokelumne  Ave;  owner,  Ker- 
mlt  Jones,  3227  High  St;  builder, 
Owen  &  Hamilton.  3630  High  St 

SHOP  (l-story  concrete),  $1000;  1617 
Market  St;  owner,  Donald  Green, 
1525  Brush  St;  builder,  H  G  Mims, 
3245  Idaho  St. 

ALTERATIONS,  $1000;  934-38  24th 
St;  owner  and  builder.  Solid  Rock 
Baptist  Church,  premises. 

$700;     264     Monte 

Vista  Ave;  owner,  E  Seibert  264 
Monte  Vista  Ave ;  builder,  J  E  Carl- 
son, 3190  Texas  St, 


Lyon;  contractor,  Erbentraut  and 
Summers.  446  6th  St;  architect 
Hertzke  &  Knowles,   85  Post  St. 

DWELLING,  l-story  frame.  $7000; 
N  Cotter  102.143  £  San  Josa  Ave; 
owner.  Louis  Volpe,  272  Cotter  St: 
contractor,  S  A  Glusti  &  Co,  200 
Green  St;  architect,  De  Martini  & 
Igaz,  786  Market  St 

ALTER  light  mfg  bidg,  $5000;  South 
Jessie  475  W  6th  St;  owner,  Ster- 
ling F\imiture  Co,  1049  Market  St; 
contractor.  Wagner  &  Martinez,  181 
South  Park. 

ALTER  office  bldg,  $5000;  T6  Town- 
send    St ;    owner,    Pacif io  Veget- 
able   Oil    Corp,    prem ;    contractor, 
Alf  P  I*^her,  300  Montgomery  St 

DWELLINGS,    two.    l-story    fr,    $4.- 'ALTERATIONS, 
500  each;  E   Head  79.   104   S  Ran- 
dolph;    owner    and     contractor.     I 
Baldwinson,  801  Randolph. 

ALTER  storage    bldg,    $4000;    1479-81    OFFICE    (l-story    concrete),    $25,000; 


CITY   OF   NORTH    SACRAMENTO 


REMODEL  building.  $5000;  1927  Del 
Paso  blvd ;  owner,  Wayne  Schwart ; 
contractor,  A  E  Erickson.  1932  El 
Monte  Ave. 

COMMERCIAL  bldg,  $8000;  1520  Del 
Paso  blvd ;  owner  and  builder.  J 
Baumgart,  3445  Montrose   Ave. 

GARAGE.  $1000;  727  W  El  Camino; 
owner   and    builder,   Harvey    Buell, 

BLDG.  $100,000;  1505  Del  Paso  Blvd; 
owner,  Standard  Fruniture  Co,  908 
8th  St;  contractor,  Bingham  Const 
Co,   6329  Eastern  Ave. 

REMODEL  garage  for  living  qtrs, 
$750;  246  Cantalier;  owner  and 
contractor,  L  A  Taylor,  2816  Land 
Park   Drive. 

REMODEL    store,     $ -;     1130    Del 

Paso  Blvd;  owner,  W  Taylor;  con- 
tractor. A  E  Erickson.  1932  El 
Monte   Ave. 


CITY  OF  SACRAMENTO 


D  Mmoggxo;  5  fixtures.  v ich ;    contactor,    Stone-Ryals    Elec- 

8»75  Whittle  (rear):  owner.  J  Oley;  |  *^^  "^^iJ'^Holyoke  •    owner.    ; 

S  Stf  r^^°  'i.if  BlS^emen  •  '  co^Sact^?.  Son^^'  L  5X.slon ;  „„: 
1222  38th  Ave ;   owner.  Birchemen ,  i^  g    Townsend    150    E    2nd    St ; 

"  a'S-  ?eSf  k' '?-^  W°SS?.?;  \oJS,'.S.X^i^  Yatee.  cooUacto..  Sft, 

dealer.    Cleaners'    Exchange;    2    gas 

outlets. 


Furnace  Perniits 


Electric;  . 

390  Fillmore  near  Lombard ;  owner 
Garris  &  Wooster;  contractor.  Chas 
A  Langlais  Co;  27  outlets;  6  plugs; 
service;  motors. 


OAKLAND 


OAKLAND 


6040  Valley  View;  owner,  Luckey; 
dealer.  Atlas  Heating;  central  fur- 
nace. 

lOlst  Ave  and  San  Leandro  Blvd; 
owner,  Matinson  Rug  Works;  dealer. 
Atlas  Heating;  central  furnace. 

Comer  Kansas  and  Magee;  owner, 
Methodist  Church;  dealer  Oscar  Zies; 
floor  furnace. 

2220  86th  Ave ;  owner,  Dehlschloger ; 
dealer,  O  C  Wood;  floor  furnace. 


36405  903    7th    St;    owner,    Jones; 
'contractor,  T  C  Moody;  sign. 

36406  1009  Campbell ;  owner.  Thorn 


L  onplcboii  N  ouccs 


Harrison   St;  owner,  J  Francis  O' 
Connor,    prem ;    contract   not    let. 

SIGN,  electric,  $3000 ;  942  Market  St ; 
owner.  Lippett,  premises;  contrac- 
tor. Brumfield  Elec  Sign  Co,  965 
Folsom  St 

ALTER  office,  $3000;  426  Bryant  St; 
owner.  Homer  R  Bosse,  San  Mateo ; 
contractor,    Daley    Bros,    Belmont. 

ALTER  dwelling,  $3000;  N  Sadowa  : 
205  W  Capitol;  owner.  W  J  Greer,  j 
4624  Geary  Blvd ;  contractor,  Wes-  i 
ley  Hanks,  4128  Geary  Blvd.  ' 

ALTER  store,  $2000 ;  2117  Chestnut ;  | 
owner-.  Riviera  Co,  Inc,  c/o  cntr;  ; 
contractor.  Henry  Arian   Const  Co 


1523  Franklin  St;  owner,  Pacific 
Tel  &  Tel  Co.  140  New  Montgom- 
ery St.  San  Francisco;  builder,  N 
H  Sjoberg  &  Son.  5604  E  16th  St; 
architect,  H  A  Thomsen  Jr.  315 
Montgomery  St  San  Francisco. 
DWELLING  (l-story  5-room),  $6000; 
2145  107th  Ave;  owner,  Jennie  D 
Grant,  23  Randwick  Ave;  builder, 
Grant  Construction  Co,  23  Rand- 
wick Ave. 


SAN    MATEO    COUNTY 
Unincorporated 


4142  Geary   Blvd. 


i  RESIDENCES,     $5,000     each;     LOTS 


CLASS  A  shop,  l-story  (first  unit*,  | 
$1874 ;  E  Shotwell  150  N  15th  St ;  j 
owner.  John  Morvat,  1866  Folsom ;  j 
contractor,  Mariposa  Constr  Co,  j 
1106  Mariposa.  j 

ALTER  baKery  and  living  quarters,  \ 
$1500;  678  Chenery  St;  owner,  Mrs  ', 
Christina  Straub,  601  Bosworth ;  ; 
contractor.    Walter    Mfg    Co,    Bel- 1' 


129,  130.  131,  131,  133.  134,  135,  136, 
137,  138,  139,  140,  141.  142.  143,  144, 
145,  146,  147,  148.  149  Meadow  Lane; 
Lots  25,  26,  27.  28,  60  and  61  Spring 
St.  all  in  Redwood  Village;  owner 
and  builder,  Conway  &  Culligan, 
Monadnock   Bldg.  San   Francisco. 


SAN    MATEO 


mont  I 

ALTER  retail  store,  $1000;  877  Mar- 1  jj^^gLLJj^Q     jgQQQ.    509    26th    Ave; 
ket  St ;   owner,  Grayson's,  Inc.  877  '■     Q^^er  and  builder,  Robt  Beglan. 
Market:  Contractor.  Empire  Constr    RESIDENCE    $15,000;  617  Caplstrano 


Co.  344  Harriet  St. 


BUILDING  PERMITS 

Granted 

SAN   FRANCISCO 


MARCH    26,  27,    1946 


Way;  owner  and  builder.  J  Henry 
Delaney,  509  Caplstrano  Way. 
^  I  ALTER  dwelling,  $2000;  20  W  Hum- 
I  holdt;  owner,  David  Basotti;  con- 
i  tractor,  Vincent  A  Enrico, 
i  DUPLEX  and  Store,  $12,000;  156-8 
j  S  Blvd ;  owner  and  builder,  H  J 
j     Hardy. 

—  (WAREHOUSE,     $2000;     2228     Palm; 

—  owner  and   builder.  H   J   Hardy. 
•ALTER    store,    $1000;    245    Railroad; 
j     owner.  Marin  Dairyman's  Milk  Co; 


1      contractor.   L  C  Smith. 

1  ALTER   residence,   $1800;    750   Nmh 

COMMERCIAL  bldg,  $6000;  NW  46th  I     Idaho;    owner,   J   L  De   Beneuettl, 

Jr;  contractor,  R  E  Broderick,  130 

12th  Ave. 


Ave    and    Taraval ;     owner.    Ralph 

P  Kattge;  architect.  Frederic  Shaw  \ 

334  S  Van  Ness  Ave;  contract  not  ;  OFFICE  and  warehouse.  $15,000;  811 

let  j      B    St;    owher   and    builder,    George 

NEON    Sign,    horizontal.    $198;    1335       Arthur     Sons.  941  S  Claremont 

Fillmore  St;   owner,  X  H  Grusen-    BUILDING.  $50,000;  363  N  Bayshore; 

meyer ;  contractor.  Neon  Mtce  Corp        owner.    E    H    Stolbury ;    contractor, 

755  Davis  St  1     Geo   Arthur   &   Sons,  941   S   Clare- 

MFG    BLDG,   Class    C    light.    $34,000;  j     mont  St 

B    7th    St   80   N    Brannan ;    owner,  j  DWELLINGS,  $6000  ea ;  111  Stinez ; 

James   J   Noble,  Jr;   engineer  and 


GARAGE,  cement  bricks,  $1000;  3430 
43rd  St;  owner  and  builder,  C  E 
Lanlglr,    3430   43rd    Et 

DWELLING,  5-room  stucco,  wood 
frame  and  shingle,  $7200;  1700  8th 
Ave ;  owner,  M  J  Galbraith ;  con- 
tractor. R  H  Sutter,  1732  3rd  Ave. 

REMODEL  3rd  floor  of  bldg,  $9000; 
830  K  Street;  owner,  Montgomery 
Ward  Co,  9th  and  K  Sts;  contrac- 
tor, Bingham  Constr  Co,  6329  East- 
em    Ave. 

REPAIRS  to  dwelling,  $2000;  3000 
I  St;  owner,  J  Hogan;  contractor, 
Dave   Hill. 

ADD  bedroom  to  dwelling,  frame  and 
rustic,  $1000;  5409  9th  Ave;  owner, 
L  Wythe;  contractor,  Lawrence 
Constr  Co.  3020  V  St 

STORE  bldg.  masonry,  comp  roof, 
$4800;  1822  Stockton  Blvd;  owner, 
John  Bleuel,  1633  Santa  Ynez  Way ; 
contractor,  Chas  Guth,  1515  27th. 

REMODEL  interior  of  bldg,  $1886; 
2104  Capital  Ave;  owner,  Dr  G  E 
Millar,  3349  E  Curtis  Park  Drive; 
contractor,   Chas   Guth,   1515   27th. 

MARKET  Bldg,  frame  and  masonry, 
comp  roof,  $75,000;   801  Broadway; 
owner,    H^rry    Wong,    owner,    1613 1 
6th    St;    contractor,    Markwart   Co, 
Ahecn  and   Spear  Sts. 

DRIVE-IN  Restaurant,  stucco,  fr, 
comp  roof,  $7500 ;  3880  5th  Avenue ; 
owner  and  builder,  W  P  Carmody, 
807  J   St 

COURT,  8  family,  32  room,  stucco, 
wood  frame  and  shingle,  $30,000; 
2309-25  2nd  Ave;  owner  and  build- 
er,  C.   D.   Lemaster,   906  6th   St. 

DWELLING,  5-room,  stucco,  wood 
frame  and  shingle,  $8500;  801  3rd 
Ave;  owner,  Walter  J  Browne; 
contractor,  Paul  Opdyke,  6924  S  St 

REMODEL  bldg.  $1000;  1800  I  St; 
owner  and  builder,  W  P  Carmody, 
807  J  St 

STORE  bldg.  stucco,  wood  frame, 
comp  roof,  $8500;  1806  J  St;  owner 
and  builder,  W  P  Carmody,  807  J 
St;  architect,  Herbert  E  Goodpeis- 
tor. 

MARKET  bldg,  stucco,  wood  frame 
and  shingle,  $20,000;  3001  5th  Ave; 
owner  and  builder,  W  P  Carmody, 
807  J   St 

I  REMODEL  garage  for  living  qtrs, 
$1500;  1010  Yale  St;  owner  and 
bulldef,   L  P  Lorentzen,  1010   Yale. 

DRUG  STORE  and  doctors'  office, 
cement  blocks,  comp  roof,  $19,000; 
3608  Stockton  Blvd;  owner,  Wm 
Vomlni;  contractor.  Parsons  Bros, 
3856   Stockton   Blvd. 


SAN   FRANCISCO 


Recorded 

Mar    12,    1946—3315    OCTAVIA    ST 
Hector   LaVoie  to   Chas   Rlchan- 

bach   of   the  Coast   Bldg  Co _ 

March    4,    1946 

Mar  27,  1946— W  34  th  AVE  150  S 
Quintara.  Hemoan  and  Grace 
Olliges  to  whom  it  may  concern 
.March   14,   1946 

Mar  27,  1946^NW  HARLAN  PL 
and  Grant  Ave.  Pacific  Tel  and 
Tel  Co  to  Wellnitz  &  De  Narde 


as;  contractor,  T  C  Moody;  3  outlets; 
3  fixtures. 

36407  1226  Market  St;  owner,  HoX- 
ron;  contractor,  T  C  Moody;  8  out- 
lets;  3  switches;   8  fixtures;   1  plug. 

36408  4308  E  14th  St;  owner,  Sajo; 
contractor.  Roberts  Lighting  Fixture 
Co;  fixtures. 

36409  3600  Telegrajh;  owner.  Doe; 
contractor.  Pacific  Gas  &  Electric; 
service. 

36410  1240  104th  Ave ;  owner.  Croso ; 
I  contractor,  R  F  Long  Co;  fixtures; 
i  alterations. 

36411  6th  and  Washington  Sts; 
owner.  Associated  Refrigerator  Co; 
contractor.   Spott  Electrical;   motors. 

~  I     ;i6412    721  Wood  St;  owner,  Morgan; 

j  contractor,   Spott   Electrical    ;altera- 

~~~~~~~~  '  tions. 

Accepted  \     ^^4^3     324  14th   St ;    owner.   Marn^ 
Cafe;  contractor,  Shea  Electric;  sigil. 

36414  3936  Canon  Ave;  o\  ner,  Wil- 
lis; contractor,  Ets-Hokin  &  Galvan; 
servicei  ♦ 

36415  3770  Harrison;  owner,  Tow- 
ers; contractor,  Johnston  Electric  Co; 
saw  motors. 

36416  549  52nd  St;  owner,  ReboU; 
contractor.  Paramount  Electric;  fix- 
tures ;  alterations. 

36417  5301     College    Ave;     owner, 


(31)  InstalUng  410  l.f.  pipe  in  reverse 
f  liters ; 

(32)  instailling     29,600     lbs.     of    misc. 
metall  work. 

SCHEDULE  No.  2 
Stations  1932  plus  75  to  2631  plus  00 
(1)  8,002.000  cy.  common  excav.  for 


Prospective  Bidders 


(2)  8,000  cy.   rock  do; 

(3)  153,000    sta.    cy.    overhaul; 


Inner  Bwea water,  Crescent 
City  Harbor,  Calif. 


-•f 


74 


BIDS:     U.    S.     Engineer    Offoe, 

(4)  40,45(^  cy.   compacting  embank-  j  fsiew  Mnotgomery  St,  San  Franol 
ment;  UeHal     No.    (M-203-4C-6;    ApHI    10,    % 

(5)  302,0(!)0   cy.    common    excav.   for  •  p.  m. 

drainage  channels  and  dikes;  Macco     Constr.    Co.,     Freight    and 

(6)  2,000  cy.   rock  do;  Ferry  Sts..  O^land. 

(7)  120.0^   cy.    common    excaratlon       Predrickson  &  Watson  Constr.  Co., 
for  structures;  1373 — gigt  Ave,  Oakland. 


(8)  100   Cy.    rock   do; 

(9)  134,0^    cy.    uncompacted    earth 
canal  lining; 

(10)  336^0<M)   c.v.    compacted   do; 

(11)  5.20*  cy.   rockfill; 

(12)  7,100  ay.   dry-rock  paving; 

(13)  92,000  cy.   backfill  about  struc; 


(14)  47.000   cy.    compacting   backfill ;!  Oakland. 


Basalt  Rock  Co..  Inc.  900  8t»i  St, 
Napa. 

Ben    C.   (Jerwlck,   Inc,   112   Market 
St.,   San  Francisco. 

Piombo  Bros.  &  Oa,  18T1 
San  Frandsoa 

Heafey-Moore    Cf^    S44 


No  2  Brookdale  Terr.  Sbarboro 
&  Jorgenson,  Inc  to  whom  it 
may  concern _.. .March  25,  1946 

CONTRA  COSTA  COUNTY 


T^^rar  9R   iQaR_Tr^T  9«;"^  fi^^fi   «ub      '  <^"^"'-  Fumiture  Co;  contractor,  Red 
Mar  26.  1946-^LOT  25  Blk  6326,  Sub        ^^^  Electric;   18  outlets;  5  switches; 

5  plugs. 

36418     857  Erie  St;  owner.  Aiacom- 

ber;  contractor,  Red  Top  Electric;  3 

outlets. 

36419    1837  4l8t  Ave;  owner,  Ballen- 

Recorded  Accepted  '  ^^  "^ :  contractor.  Scott-Buttner  Elec- 

"£resc^^nt,^^S7ay^tL.^'Th^rs"^^     j  "36^Y^9lTTrestle  Glen  Rd    owner. 

Boothe  to  self... Mar.  20,  1946  '  B^^'^^^^^i  contractor,  Clifford  Electru); 

Mar.  25,  1946— Lots  18  and  19,  Block      j  ^£^-      „-.  „  ....    „, .  ^^.„^^  t^,,. 
4.  Subdivision  of  Block  1-W,  Town  36421    3751  E  ^^fJ^l^^J^^^'^^^^ 

of    Rodeo.    Giacomo    Demergasso      j  Y«.Je     loggery       contractor,     cuttora 

to  Robert  Bader. Mar.  22,  1M6  1  E'^^tnc ;  outlets    swuches.  plugs 

Mar.  25,  1946-Lot  4,  Block  4,  Mar-  j  36422  555  High  St;  owner.  Daco 
tinez  Land  Co  Tract  No  1,  near  Development  Co;  contractor.  Clifford 
Martinez.    Norman    C    Laraen    to      \^'tV:l)^ ' ^^^^'^1.    «. .  „^„^,.    ai*«o. 

David  Ailer _ Mar.  25,  1946  ;     36423    1080  66th  St    owner,  Alena; 

[contractor.  Flagler  Electric;  service; 
.  ■"         -  ■■  ■  ■   ■■-'    ■       '    alterations. 

I     36424  3133  San  Pablo ;  owner,  Chris- 

•  tensen  &  Lyons ;  contractor,  T  L  Ros- 

I  en  berg;    outlets;    switches;    fixtures; 

i  plugs. 

I     36425     940   Arlington;    owner.    S   T 

iJotiiibion  Co;  cuntractor.  T  L  Rosen- 

Iberg;  1  outlet;  3  plugs. 

I     .16426    336  12th  St;  owner.  Electric 


Non-RespoDsibility 


CONTRA  COSTA  COUNTY 


SACRAMENTO  COUNTY 


builder.  James  H  Hjul,   128  Russ. 

ALTER  entrance,  cut  archways  in-  J 
side  bldg,  erect  partitions  and  add  j 
vitrolite  across  front  of  building,  t 
$2000 ;  645  Valencia  St ;  owner,  L  i 
Normanly  and  L  Kilgannan;  con-  i 
tractor.  D  E  McDonald,  631  Buena  I 
Vista,    Alameda.  I 

REMOVE  present  altar  and  chancel  \ 
and    replace    with    new    platforms. 


19  St  Mary's  Court ;  1023  Mt  Diablo 

332.  354.  338.  350  Humboldt ;  1032,  j  ggRviCE  Station,  $6500 ;  Ptn  Lot 
1000,  1020.  334,  1100,  1110.  1026,  1008,  250,  Orangevale;  owner,  Harry  Le- 
1014  Indian  Ave;  326,  320,  312,  316,  master-  contractor,  Tony  Zanetta. 
306.  300,  319,  330.  340.  344,  348,  350,  j  j^^^jj^jj^^j  6-room,  frame,  $6500; 
.307  N  Idaho  owner  and  builder,  |  ^^^  54  W  &  K  Tract  No  36;  own- 
Conway  &  Culligan,  37th  and  El  |  ^^  ^^^  builder.  Henry  Geinger. 
Camino  Real.  _  i  STORE    and    dwelling,    cement    tile, 

""^  1      $8000;  S  h^  Lot  4  Blk  25,  San  Juan 

BURLING  AM  E j     grant   of   Fair  Oaks   Tract;   owner 

^..    .onn/x    I     and  builder.  Frank  P  Hart. 

choir,   puipit   and  alter  and   install  '  ALTER  SERVICE  STATION,   S3800 ;    g j,j^y j^,^.     Station,     $3000;     Lot     168 

lire  blocking  and  misc  repairs,  $10- ;     Lorton  and  Howard;  owner,  Clare        Oardenland-     owner     and     builder, 

000:    1135    OFarrell    St;    owner,    St;      Kemp.  Lorton  and  Howard ;  builder, 

Marks   Lutheran   Church;   contrac-  i      Endet    Material    Products    Co,    7490 

tor,  Angus  Holden,  605  Russ  Bldg.  |      Mission  St,  San  Francisco. 
UNDERPIN    bldg    walls,    excavating   ^DD  TO  APARTMENT.  $10,000;   139 

yard  and   covering  with   part  con-        Primrose;  owner.  C  M  Thomas,  2869 
.  qrete    and    part    steel   supports    for        Bush    St,    San    Francisco ;    builder, 

tiner  covering  tar  and  gravel  root,       q  jj  Bissett  Building  Co.  826  Wal- 

$15,000;  900  North  Point  St;  owner.  '      ^ut   Ave,    Burlingame. 

D    Ghirardelli    C(^j    architect,    Wm  j  <j,j.qj^  BUILDING,  $30,000;  Lot  9A, 

Mooser,  251  Keai1\y  St.  "  

STUDIO,   l-story  Irame  portrait,  $7- 


Mar.  25,  1946— Parcel  of  land  con- 
taining 1.106  acres  in  the  Town  of 
Alamo.  Antonio  and  Marcella 
Ratto  as  to  improvements  on 
property. 


(15)  11,700  cy.   concrete   In   atruc 
(10)  5.300  cy.  concrete  in  bridgea; 

(17)  placing  2,82S,CKX)  lbs.   relnf.  bare 
in   structures  and   bridges; 

(18)  placing  450  af.  elasUe  filler 
teriaii  in  Joint*; 

(19)  placling  25,400  Ibe.  of  metal  wa- 
ter fltopa  In  Joints; 

(20)  erecting   217.6  M  ft   bm   timber 
in  St  ructurea ; 

(21)  constructing   40   cattle   guards; 

(22)  constructing  12  miles  of  barbed- 
wire  fence; 


Healy-Tibbltts  Constr.  Co.,  llOO  E\-- 
ans   Ave.,    San   Francisco. 

Duncanson-HarrelBon  Co.,  deYoung 
Bldg..  San  Francisoa 

-f > 


N.  Roth  man  Factory  Bldg., 
South  San  Francisco,  Calif. 


(23)  constructing   12   miles    of   oomb.  i32nd   St..   Oakland. 


BIDS:  Engineers  Myron  C.  Qoold 
Associate*.  701  Saneome  St,  8«» 
Francisco;    March  26,  2  P.  M. 

Henry   Brown    Constr.   Co..    1387   K 


344    Harriet 


Co..    1S87   8 


344    Harriet 


Empire    Constr.    Co., 
St.,    San    Francisco. 

Henrv    Brown    Constr. 
32nd   St.   Oakland. 

Empire     Constr.     Co., 
St..    San   Francisco. 

MacDonald.    Young   &   Nelson.    121 
Montgomery    Street,    San    Francisco. 

Daley    Bros..    426   Br^-aint    St..    San 
Francisco. 

Transwestem    Constr.    Co..     Rialto 
Bldg..  S«ui  Francisco. 

Radimann-Guisto,    40    Ringold    St., 

San  Francisco. 

Erbentraut  &  Summers.  446  6th  St. 

San  Francisco. 

Russell  A.  Cullen,  478  Jackson  St., 


jBlue  Print  Co;  contractor.  California 
Electric;  4  plugs. 


barbed-  and  woren-wlre  fence; 

(24)  laying  440   Lf.   18-inch   diameter 
comigated    metal    pipe ; 

(25)  laying  165  l.f.  24-inch        do; 

(26)  laying  115  l.f.  30-inch        do; 

(27)  laying  150  l.f.  36-lnch        do; 

(28)  laying  290  l.f.  48-inch        do; 

(29)  Installing    50,000    Ibe.     of     misc. 
metal  work. 

I^HEDULE  No.  3 

Stations  2631  plus  00  to  3309  plus  00 

(1)  2,(560,000  cy.  common  excavation 
for  (tanal; 

(2)  181,000  rock  do; 

(3)  106,000  sta.  cy.  overhaul; 

(4)  229,500  cy.  compacting  embank- 
ment ; 

(5)  203.0)X) 
drainage  channels  and  dikes ; 

(6)  2,000  cy.  rock  do    ; 

(7)  40,000    cy.    common    excavation 
for  Structures ; 

(8)  2,000  cy.   rock  do; 

(9)  preparing  61,300  s.y.    rock  foun 
foundations  for  concrete  lining; 

(10)  trimming    177,000    s.y.    of    earth 
foundations  for  concrete  lining; 

(11)  120,000    cy.    uncompacted    earth 
canal   lining;  |  '3,05.    Nevada    Irrigation    District, 

(12)  302,000  cy.  compacted  do;  .  ^,  ^    ^  p    „.  Plane 

(13)  100  cy.  rockfill;  i  by    Con.ultlng    Engineer.    Blaokle   4 

(14)  5,400   s.y.    dry-rock   paving;  j  GJ««^    ma  Market  St     San  Francisco. 

(15)  25,000  cy.  backfill  about  strxxc ;  1  Wood.  544  Ma r^^^^ 

(16)  14,000   cy.    compacting    backfUl;  ;     5''Ji^°gytr  gox  1431,  Vallejo. 

(17)  3,480  cy.    concrete   in   struc;       j     oraner  &  Adams    316  Walnut  St. 

(18)  4,100  cy.   concrete   in   bridges;    LJR*^P^,*  Aaams,  010    »t« 

(19)  11,600  cy    concrete  In  relnf orced  . R^B^ff.^    ^^^    ^^^^ 

°*°IS  Unln*-  •     Nevada     Construction     Co..     Reno. 

(20)  11,500   p.y.    <^ncrete   in    unreinf.    Nev.  velblss.    EasUhc 

(21)  placing  1,158.000  lbs.   relnf   bara^^C.  ^fj^f^J^^^^^^J^.^  Richmond. 


c.v.    common    excav.    for  \  San  franclseo.       .    ,^,.  „   ^     ^, 

Peter  Klewlt  Construction  Co.,  44a 

Post  St.,  San  Francisco. 
A.   Famell   Blair.   9   Main   St.   San 

Francisco. 

M.   J.  King,   Inc..   231  Franklin   St. 

San  "Francisco. 

^ — -♦ 


D-S  Canal  Extension,  Etc., 
Graw  Valley.  Calif. 


in   structures  and   bridges; 


SAN   FRANCISCO 


Mar  25,  1946—1125  MARKET  ST. 
E  B  De  Golia  as  to  improvements 
on  property 


Engineering  Co;   contractor.  Calif  or 
Ilia  Electric;  service.. 
36428    816  E  14th  St;  owner.  Mart- 

jsolf ;  contractor.  Western  Neon;  sign. 

I     36429    5935  MacArthur ;  owner.  Doe ; 

; contractor.  Collins  Electric;  fixtures. 

J     36430     2236  Tiffin  Rd ;  owner.  Doe; 

i contractor.  Collins  Electric;  outlets; 
— '  I  switches  ;  fixtures  ;  plugs. 

;      86431     424   29th    St;    owner.  9th    St 

i  Garage ;     contractor.     General     Neon 

I  Lite  Co  ;  alterations. 

I  36432  650  E  11th  St;  owner.  Rich- 
■*"  J  ards ;  contractor,  Davis  Electric ;  out- 
[lets:  fixtures. 

136433  1826  Woodhaven  Way;  own- 
er. Bernard;  contractor.  Clifford  Elec- 
tric Co;   outlets:   switches;   fixtures; 

i)«0      «)    KJVM.   01;    owuci,    u    o     xicoo-    jiJlUgS. 

ury;   contractor.  Crown  Electric  Co;  I     36434     1238  Campbell;  owner.  Doe; 


36427      340   29th    St;    owner.    Atlas  I  (22)  placing  610.000  lbs.  of  relnf.  bars 


A.    R.    McBwen,   Box    1017.    Sacra- 


mento. „       .^- 

Chittenden  ft  CThlttenden,  Ba«  246, 


Electrical  Pwmits 


in    canal    lining ; 
i  (28)  placing  400  e.f.  elastic  fUler  ma-  , 

.4)»f  i£W    .etal    water!    "^^^^^-^^S^. 
(25)  TrSSuJg  So'^M  ft   bm  timber  ^     Barney  H.  Stoutenberg,  Hawthoma. 
in  siructures;  Nev-  ^    ^^^^^   ^^  ^^^  ^^   Modesto. 

Andrew  Bryne,  Nevada  City. 

D.  Gerald  Bing,  2440  Marahall  Way. 


(26)  con^ructing  48  catUe  guards; 

(27)  constructing   12.5   miles   barbed 
wire  fence; 


SAN  FRANCISCO 


31  outlets;  7  plugs. 


contractor.   Conrad  Electric;   service. 


(28)  conetructlng  12.6  miles  of  comb,  j  Sacramento 


barbed-  and  woven-wire  fence; 

(29)  constructing    21,000     If.     under-  1 
drahlis  with  uncemented  Jolnta ;  j 

(30)  conaltructing    14,000     Lf.     feeder 


J.  P.  Breen,  Box  183,  Sacramento. 


OFFICIAL  PROPOSAl. 


Restoration  of  SItea,  Area*  A   «nd 


B 


Primrose  Rd :    builders.   Leo    Sharp  1      Guilder,  Jos  Montevio.  'Z^oVJ^h^u;  a  niitiPts-  2  switches;  al- 

and m-ing  Brann.  1477  Burlingame  '^URCH  bi^g,  concrete.  $40,000;  Lot   J«etschek,  4  outlets.  2  swucnes,  a 


Ave.  ,   i     5   Blk  21,   North   Sacto   Sub   No  8; 

RESIDENCE.   $10,000;    Lot  11,  Block  j      as^,^^^  and    builder.   Church   of   the 

64,  Easton  Dr;   owner  and  builder,    j^^^g^pg^jg 

G   Klint    2410   Eaaton    Dr,    Burlin- .  gLX)Q    frame  and  stucco,  $6000;  Lot 

47  Carmichael  Colony;  owner  and 
builder,    Howard    G    Newell.    Gar- 


Chas  T  Van  Meter. 
DWELLING.   4-rm    frame   and   stuc- 
co. $4000;  Lot  4  Blk  16  North  Sacto 
Sub  No  6;  owner  and  builder.  Roy 

DWELLING.    6-room   frame,   $10,000; 

Lot    15.    Bellview    Village;     owner 

and  builder.  A  Bruce  Asbury,  3500 

,     13th  St. 

Block    1.   Burlingame  Ave;    owner,  ;^ddn  to  dwelling,  3-room.  $700;  Lot 

McDonald.    Wilson    &    Draper,    257  |      .g     Swanston    Acres ;    owner    and 

000;  E  Mission  St  75  S  Guttenberg;  -  -      ■      -    -       '  —    "' '      *"' 

owner,    J     M    Waldron ;     plans     by 
owner,  56  Dublin  St. 

REMOVE  paititions  m  store  and 
flat  and  build  nt-w  ones,  strength- 
en posts  and  girders  covering  ail 
walls  and  partitions  with  Sheetrock 
$8000;  SW  Washington  and  Fill- 
more Sts ;  owner.  Hattie  Hausmann 
architect,  Wm  Mooser,  251  Kearny 
St ;    contractor  not   let. 

RESIDENCE,  2-story  frame.  $10,000; 
N  25th  St  100  E  Fontaine ;   owner.  1 
M    Rocktechell ;    contractor.    Coast  j 
Bldg  Co.  744   Harrison   St 

FLATS.     2-story    frame,    JIO.OOO;     N' 
San  Jose  Ave  75  W  Standish  ;  own- 
er. E  and   R  Harrison :  contractor, 
A    BerwTck.   235    Brentwood    Ave. 

NEW  2nd  story  and  build  addition. 
$2000 ;  NE  Cor  Howard  and  Russ ; 
owner.  M  Stanovich;  architect,  G 
A  Berger,  309  Valencia  St  •      , 

COMPLETE  bath  room  and  new ! 
kitchen  floor  of  dwelling.  $500;  206  I 
7th  St;  owner.  Anthony  OUviero.      j 

REBUILD    south    end    of    flat,    first  1 

story   to  be  connected  with   corner  |  ^     sfoRE  and  living  qtrs,  $5000 ;  W   ^h 

bldg,  $1500;  E  Russ  St  50  N  ""w- ;  ^^j,    ^^^f^.   125   Stonehedge  ,      ^j    SW14    35    Twp    8;    owner    and 

ard;    owner^  M    Stanovlc^;    archi-  v     ^^    owner.  Paul  D  Steiner;  builder,  \     builder.  Jerome  Kara.  Florin  Rd. 

Wilfred    H   May,    RFD    140B,    San  ;  ^JDDN    to    store,    frame    and    stucco. 


346  Minnesota  and  Islais  Creek ;  ;  36435  504  E  10th  St ;  owner,  Searle 
owner.  Mar  Veg;  contractor.  Crown  ]  Air  Brake;  contractor,  Conrad  Elec- 
Elec  Co;  ;tric;  outlets 

347  1009  Market  St;   owner.   War-  !      36436     910   Washington    St;    owner, 
field      Luggage      Store ;      contractor.  \  Bill's   Place ;   contractor,   Spott  Elec-  j 
Crown  Elec  Co ;  5  outlets ;  3  switches,    trlcal ;   motors.  | 

348  543  Divisadero;  owner,  Bar-  '  36437  3450  School  St;  owner.  Cas-  ', 
ney;  contractor.  Crown  Elec  Co;  4,quiro;  contractor,  James  Anderson;  j 
outlets;  2  plugs.  i  outlets;  switches;  fixtures;  plugs.        i 

349  601   Mariposa;   owner.  General  j      36438      600    Fallon    St;    owner.    In- | 
Pet  Co;  contractor,  Pacific  Elec  and  .  dustrial   Steel   Treating  Co;    contrac- 
Mech  Co ;   service ;  motors.  ^  tor,   Scott-Buttner   Electric ;    motors ; 

350  Bay     Shore    and    Visitacion ;  \  alterations. 

owner,  Schlage  Lock  Plant  No  2;  j  36439  9328  E  14th  St;  owner,  Peo- 
contractor.  Pacific  Elec  and  Mech  Co  ,  pie  Furniture  Co ;  contractor,  West- 
Inc;  motors.  crn  Neon  Corp;  sign. 

351  Ellis  and  Franklin  Sts ;  owner       36440    565  North  St ;  owner,  Jeff  re ; 


do; 
do; 
do; 
do; 


Sealed  bids  will  be  received  by  the 
I  Chicago  Bridge  and  Iron  Oocnpany. 
IPost  Office   Box   1022,  Eureka.  CaU- 

M.  PacifLO  Stand- 


draiila; 

(81)  laying  175  l.f.  18-ln.  dlam.  oorru 
metal  pipe; 

(32)  laying  315  Lf.  a4.lnch 

(33)  laying  560  l.f.  30-inch 
(84)  laying  170  l.f.   48-lnch        — .  ^  *  ,   ,,    * 

»    1.^1  76  If.  M-mch         do;  i'""'*;  "      VuL^,    ADril  t    1»W.  »t 

,«.    meiai   woriL.  i  read  in  the  presence  of  a  repreeenta- 

BCHTDULE  Mo^4  .  ^j^^  ^^   ^^^   u.    S.   Navy.    Bureau    ef 

Stations  3860  plus  00  to  3B76  plus  00     yards   and   Docks,  for  the   following 

(1)  1,337  000  cy.  common  excav.  'or  j  ^^^^^^^^^ . 

can*';  j         Restoration   of   Site — Area   A 

(2)  146,000   rock   do;  j         Restoration   of  Site— Area   B. 

(8)  164,000  sta.  cy.   overhaul;  ,     -Restoration    of    Site.  Area   A."   la 

(4)  251,0100  cy.  compacting  embank-'    ^^    ^^^    removal    of    and    dlSfHisition 

™*'*5 '  #«.   of  various  waterfront  aind  shipbuild- 

t5)  11,000    cy.    comnoon    exca^^.    'or  1  ^     fa>cllities  including  timber  sheet- 

draJhage  channels  and  dikes,      t^.^^^  ^..ff^rdams,  mooring  dolphins,  an 

(6)  1,000  cy.  rock  do,         ,„„„„.,„„    outfitting  dock,  and  various  sblpwaya 

(7)  100.0)00    cy.    common    excavation  .  _^^*  _,_»_„ '__  _*„.„t..,^    \^J^a 

for  litructurea ; 


Sacred  Heart  College;  contractor,  M 
Schimetschek ;  6  outlets;  6  switches; 
3  plugs. 

352     SW  Cor  Powell  and  Bay  Sts; 
owner.    Bimbo;    contractor,    M    Schi- 


contractor, 
former. 


H     Hofvendahl;     trans- 


£BgiiH>eriDg  Section 


game. 
MEZZANINE.     $200;     1305     Howard; 

owner  and  builder,  E  J  Barnes,  1305 

Howard  Ave. 
ALTER     RESIDENCE.      $1500;      8W 

Peninsula ;  owner  and  builder,  H  B 

Sagerdahl,  800  Peninsula  Ave. 

SOUTH   SAN    FRANCISCO 


michaeL 
DWELLING,   5-room   cement   stucco. 

$6750;    Lot    90.    Wright    and    Kim- 

brough    Tract   No   36;    owner.    A   J 

Tonn;   contractor,  Markwart  Co. 
DWELLING,   5-room   cement   stucco. 

$6829;    Lot    141    Country    Club    Est; 

owner,    Frank    Smith;    contractor. 

Markwart  Co,  Altem   and   Spear. 
DWELLING,  5-room  clay  tile,  $4000 


terations 

353  2471    Mission    St ;    owner,    Ol-  ; 
son    Jewelr>'    Co ;    contractor.    Porter  : 
Elec    Co;    21    outlets;    4    switches;    4 
plugs.  -i 

354  1177   Market  St;    owner, 
Long   &    Co ;    contractor,    Dover   Elec  . 
Co;  7  outlets;  4  plugs;  alterations.      | 

355  144  Belgrdvo;  owner.  Avakian  ,  -^rj 
contractor,    Dover   iSlec   Co;   service.      3/28/46  34 

356  1394-96   23rd    Avenue:    owner,;      CENTRAL     VALLEY     PROJECT, 
Doelger;    contractor,  Richmond  Elec    California.— Until  April  10,  10  A.   M 


and  miscellaneous  structures.  Award 
'  will  be  made  by  lump  sum  contract 
;  "Restoration  of  Site,  Area  B,"  ia 
■for  the  removal  of  and  dl.'jpoeltion 
!  of  various  site  facilities  including 
;  twenty  or  more  frame  buildings,  tim- 
ber prefabrlcation  slabs,  fence*  and 
(12,  con^ructing  240  cy.   of   reverse  !-;-•;- eous^^^^^^^^^  will 

(13>  i?£^.y.  do -rock  I-;in«.^_.!,„rp^;-iPs^^^ 

(14,  20.0d0  cy.   backfill  about  struc,  |  Jt,^P  J^^^  ^^  E^^eka  office  of  the 

(15)  20,0(<0   cy.    compactmg   backfUl.i^o^^^   ^^^^^^   ^^^    ^^^^   Company, 


i    (8)  1,000  cy.  rock  do; 
,    (9)  prepiaring  29,000  s.y.   rock  foun 
'  dationn   for  concrete  lining; 

!  (10)  trimming  478,000  s.y.  earth  foun 
datiens  for  concrete  lining; 
ai>  2.700  cy.   rockfill; 


.   J   M  I  34-DAMS,  RESERVOIRS  &  '  J  J?;  \^^  ->•  ^::^  l^  .^S^ge^ ;        \  f  ^l,  ''   Wash^mgton    street.   Eureka! 


DREDGING 


WAREHOUSE    (steel   frame),    $4000;  \ 

I      Burl-Buri  Homes ;  owner  and  build-  ; 

[      er,    Buri-Buri    Homes,    Inc,    South  j 
San  Francisco.  [ 

'  OFFICE     BUILDING,     $4000 ;     Burl-  [      Leonard  Glenn. 

'  Buri  Homes;  owner  and  builder,  trailer  Court,  concrete  and  brick 
Buri-Buri  Homes,  Inc,  South  San  I  ^^200 ;  Lot  20  plat  of  Blvd  Acres : 
Francisco.  i      owner  and  builder,  L  G  Reld 


Co;  11  outlets;  11  switches;  11  plugs;  1  (postponed  from  March  29).  bids  will 

service.  be  received   by  the  U.   S.   Bureau  of 

357     1133-5  Judah  St ;  owner,  Doel-    ReclamaUon,  Walker  R.  Young,  chief 

ger;  contractor,  Richmond  Electric;  engineer,  FMant.  under  Spec  1204. 
Ptn,  i^ts  14  and  10  Blk  O.  Del  I  H  outlets;  11  switches;  11  plugs;  ^^^r  the  construction  of  earthwork, 
T>         ttI.^v,*^.    ^wtipr  And   builder  'service.  „     ^  concrete    lining,    and    structuree.    for 

Paso   Heights,   owner  and   builder.       ^.^     ^  ^^^^   ^^,^   ^^  g   Pacheco;    prtant-Kem  <^al.  Sta.  1647  plus  76 

owner,  Herzig;  contractor,  Richmond    ^.^  gj^  3375  p,^,  qq    jviant  Division, 


HILLSBOROUGH 


i  DWELLINGS, 
i      $12,000 ;     Lot 


two     5-room     frame 

^ 48     Camelia     Acres; 

ov.-ner  suid  builder.  Jos  A  Adamic. 


tect.    G    A.    Berger.   309   Valencia 
STORE    ,2-8tory    frame    and    2   apts, '     «'!"""    —         . .  j 

$25,000;  SW  Cor  18th  and  Taraval ;■      ^"^'g^^g  ,25.000;     Willow    Rd; 

owner.     Syl     Moise ;     architect     sR^^I^ENCl..  »^D^   ^^^        ^^^^^^^ 

Heiman.   605   Market   St;   plans   by  |     "'*'"*r-    '^"^ 
Jean    Brown,   2475    16th   Ave;    con-' 
tractor.    Cramer   Co,   345   Vermont 


owner.    Mrs 

Wilfred  H  May.  _        ,     ^ 

RESIDENCE,      $25.650 ;      Eucalyptus 
J         .  ,i      Ave     owner.  Decker  G  McAllister; 

REMODEL     front     and     interior     of       ^,;,,^  "     Warner    &    MarUnez,    181 
store.  $40,000;  877  Market  St;  own-  |      ^""f"pJ^*?Ln  ^clsco. 
er,    Grayson's;    plans    by    ^™e"    &,  ^psinENCE' $15,000;  130  Stonehedge 
Krummeck ;      contractor.      Empire  -  ^^^^^^^^^randXitld^     Richard  P 

Minor. 


$6000;    Tract    37    lying    S    to   E    of 
Fulton    Road;    owner    and    build«ir. 
Mrs  C  A  Monson. 
DWELLING,     5-room    frame.    $7000; 


Elec  Co;   service. 

359  901    Fillmore ;    owner.    Fulton 
Supply ;    contractor,   Buzzell   Electric  • 
Works;   motors;  service.  | 

360  648-50  Howard  Street ;  owner.  | 
Cleveland  Twist  Drill ;  contractor.  ^ 
Central  Elec  Co;  8  outlets;  4  switch-  ; 
es ;  12  plugs.  __     ! 

361  1511-A  Geary  St ;  o^vner.  Two  ! 
Sisters  Cafe;  contractor.  Central  El  j 
Co;   1  plug.  _.  1 

362-4  Various  locaUons  and  own-  ; 
ers:  contractor,  Elec  Products  Corp;  { 


(18)  24,0(H)  cy.  concrete  in  reinforced  1 
canAl   Itiaing;  i 

(19)  24,0(|0    cy.    concrete    In    imrelnf. 
canil    lining.  .    ^    .  I 

(201   placling   1,735,000  lbs.   relnf.  bars, 
in  si  rue.  and  bridges; 


T.ot  4  Blk   14  North  Sacto  Sub  No  i  signs.  «/.x„<r-  I 

^U-ner  aid  Guilder.  W  Eari  Ste-  1     365    929  Gear,  St ;  r^er.  E  Wong, 

*^>^flnann  I  coutractor,  Chan  Elec  co, -        1 

DWKULUiG.    t-room    frame.    SIOOO:!     366     729  Washington  Stj  own^er.  F 


Constr   Co,    Ltd.   344   Harriet   St 
ALTER  flats  into  four  apts  and  one 
flat     $5200;     710-12-14     Hayes     St; 

owner.    Steven   J   Harris;    contrac-    ^ 

tor.  Brendan  J  Murphy,  2418  ^"^'i^^^l^R   STORE,   $5000:    601   E    14th 


SAN  LEANDRO 


bard   St 


OAKLAND 


LOFT  BUILDING  (3-8tory  concrete),  ; 
$323,000;  9957  Medford  Ave;  owner,  | 
Butler  Packing  Co.  Box  153,  Elm-  | 
hurst  Station ;  builder,  M  &  K.  ; 
Corp.,  Financial  Center  Bldg.,  San  . 
Francisco ;  structural  engineer,  L  H 
Nishkian,  1045  Sansome  St  San 
Francisco.  ' 

SHED  (l-stor>),  $500;  4301  Telegraph! 
Ave ;  owners,  J  ^.  A  Hassler,  6491  j 
Benvenue  Ave;  builder,  J  F  Lough-  ■ 
rey,  705  31st  St.  1 

ALTERATIONS,    $900;    304    14th    St;| 

owner,    M    McKee,    prem ;    builder,  i 

«»'    John  Militello.  5825  Fremont  St  j 

ADDITION.  $2000 ;  4053  Oakmore  Rd ;  ! 

t'-     owner.  R  D  Mitchell,  prem;  builder. 
Pioneer    Builders,    516    San    Pablo 
Ave,  Albany. 
-  OFFICES    (l-stor>-    steel)     (7),    $1450 
each;   3001-07-15-21-25-33-39  Broad-- 
•''*'     way;  owner,  Forman  Motor  Co,  30th 
and   Broadway;   builder,   Independ- 
•*     ent  Iron  Woiita,  821  Pine  St 
'  OFFICES    (1-srory   steel)     (4),    $1450 
each  ;  3043-55-73-77  Broadway;  own- 


St;  owner.  Joseph  Altman,  2333 
Oregon.  Berkeley;  builder,  C  H 
Thrams.  1100  6th  Ave,  Oakland, 
r DWELLING  (IH- story  6-room). 
$8000;'  686  Maud  Ave;  owner,  O 
Titus  2716  Short  St,  Oakland ;  build- 
er. Peter  Sieber,  2200  Clinton  Ave, 
Alameda 


4 -room    fram 
Lot  12  Gardenia;  owner  and  build- 
er. J  T  McCloud. 

DWELLINGS,  one  3-room  and  one 
6-room.  brick.  $12,000;  Lot  23  Oak 
Plane  Sub  No  1;  owner  and  build- 
er. W  S  Trimble. 

GARAGE.  $600;  SV^  Lot  21  City 
Farms  No  2:  owner  and  builder, 
John  Haga,  Jr. 


$1000:1     366 
!  Pow ; 


Central    Valley    Project     The    wortt 
extends  from  18  miles  east  of  Freeno 
to  10  milee  east  of  Visalia. 
Revised  quantities  are: 

SCHEDULE   No.   1 
Stations  1647  plus  75  to  1932  plus  75 

(1)  1,045.000  cy.  common  excav.  for 
oanal; 

(2)  212,500  cy.   rock  do; 

(3)  100,000  sta.  cy.   overhaul; 

(4)  67,300  cy.   compacting   embank- 
ment; 

(5)  6,600  cy.  common  excavation  for 
drainage  channels  and   dikes; 

(6)  500  cy.   rock  do; 

(7)  16,500    cy.    common    excavation 
for  structures; 

(8)  200  cy.  rock  do; 

(9)  preparing  67,(XX)  s.y.  nx*  foun- 
dations for  concrete  lining ; 


(21)  placilng  1,272,000  Iba.   relnf.   bars  , 

in  canal  lining;  t 

(22,  placing  1,180  s.f.  elastic  filler  xna-  . 

teriei  in  Joints;  ! 

(23 ,  placling  180  l.f.  of  rubber  water 

stops  In  Joints: 
(24 1  plactlng   24,400   lbs.    metal    water: 

stopta  in  joints :  ^        ..    v.      1 

i  (25>  erecting  195.4  M  ft  bm.  Umber  j 

in   structures ;  ' 

(26)  conitructing    26    cattle    guards 


California. 

CHICAGO   BRIDGE  AND  IRON 
COMPANY 
by  N.  M.  BURDICK. 

Resident  Manager. 

(Daily  Pacific  Builder) 

(Mar.  27-28-29,  1946) 


Classified  Advertising 


(27)  conitructlng   1.900   l.f.    of   guard   ^^ 
rails   at  bridge   approaches;  1 

(28)  constructing    8.2    miles    barbed- 
wlr*  fence;  1 


HELP  WANTED 


CONSTRUCTION  SUPT   or  Fi3 RE- 
MAN for  structural  concrete  Job*  on 

.  ^„-,K»Tm     highways,     bridges     and      r«»«nr0irB. 

(29)  constructing  &2    milee^comblna.    ^B^  ^  J'^  ^^^  preferred.   Stmte   mxp. 


bart)ed-   and  ^«^5?-^™  ^^i  ;  and  salary  expected    Reply   Boa   »5, 


Phunbing  Pcnnits 


SAN    MATEO   COUNTY 


RESIDENCES,  $5,000  each;  Lots  62, 
63  64,  65.  66.  67,  68,  196,  197  and 
198  Sprin  St;  Lots  172,  171.  170.  161, 
162  163.  164,  168.  167,  166.  165  Green- 
woi)d  Lane;  Lots  123,  124,  125.  126. 
127  and  128  Meadow  Lane,  all  in 
Redwood  Village ;  owner  and  build- 
er Conway  and  Culligan,  Monad- 
nock   Bldg,    San    Francisco. 

RESIDENCES.  $6000  each:  Lots  24, 
20,  19,  18,  17,  16,  15.  13,  6  Blk  II. 
Sevier  Ave;  Lot  18  Blk  24,  lot  11 
Blk  17.  Lots  17.  20,  21.  22.  24  Blk 
18,  Hollybume  Ave;  Lot  8  Blk  13 
Carlton  Ave:  Lot  18  Blk  13,  Lots 
31,  34,  35,  36,  37,  38,  39.  49  Blk  18 
Sevier  Ave;  Lots  23  and  22  Blk  17 
Sevier  Ave,  all  In  Newbridge  Park; 
owner  and  builder,  Arthur  Green- 


OAKLJkND 


contractor,    Chan    Elec    Co ;    7  1 
outlets;   6  switches;    5   plugs;    serv.    ; 

367  1625  Buchanan   St;    owner  .u  . _ ^ 

Tatsuno ;   contractor.  Chan   Elec  Co ;  ,  ^^^^  trimming    227.000    ay.    of    earth 
24  outlets ;  8  switches ;  4  pluRf  •  ^rf-  \  foundations  for  concrete  lining ; 

368  903    norida:    owner,   Tanlsm,^^^^  ^q^  ^^    rockfill; 

contractor,  Star  Elec  Co;  5  ouUeU,  1  ^j^j)  construcUng   80   cy.    of    reverse 
5  switches;  4  plugs;  service.  >  filters; 

369  762    Valencia;    owner,    Vora8,,^j^j^  ^^^    ^y     ^ry-rock   paving; 
contractor.  Star  Elec  Co ;  3  outlets ,  j  ^^^^  njoo  cy.  backfill  about  struc ; 
1  switch;  7  plugs;   service  .  „  !  (15)  4,700    cy.    compacting    backfill; 

370  2755  Webster  St ;  o^ej["'  S"  •"•    (I6)  1,460  cy.  concrete  in  structures ; 
CoUupy;  contractor,  MaUn  &  Welter,  |  ^^^^  ^^^  ^y    concrete  in    bridges: 

(18)  14,150     cy.     concrete     in     reinf. 
canal   lining ; 
I  pra      rnntrartnr.    Neon    jsuce    '-"**'.!  ^gj  14,150    cy.    concrete    In    unreinf. 

canal   lining; 

(20)  placing    336.000    lbs.    reinf.    bars 
In  struc  and  bridges; 

(21)  placing    750.0(X)    Iba    reinf.    bars 
in  canal  lining; 

(22)  placing  620  s.f.  elastic  filler  ma- 


''''  nr^t^h^nc'^enred   jTi^^;;  |  c/o  Daily  Pacific  Builder,      t.  X^  a 
(81)  constructing  48,000  l.f.  of  feeder  |      ^^^^    experienced    FIRST    CLASS 

drains ;       ,  „^  ,  ,      , ,„  ,.^„_«,-    DRAFTSMAN    for    substantial    con  - 

(32,  installing  1,230  If  pipe  in  reverse,  J^^^^^^    ^^^^      Mendelsohn.    Din- 

'"^"',-«  .*   i<>  i«    ii<.Tn    oorru     widdle  &  Hill.  233  Sansome  St,   Saa 
(33)  laying  160  If.  18-ln.  dlam.  corru 

metal   pipe; 
(Z4)  laving  325  If.  24-lnch        do; 
(35,  installing  76400    lbs.    of    mlsceL 

mfctlal   work-  i 

r^opies  of  the  standard  forms   and  •  „  .  ■,     ,i-i     -      .  - — i — — — — 

of    the    specifications    may    be    Ob- j     ^^^    ^^^^    ^    ^^^^,   ^^^^^^   ^^ 


Francisco  4. 


( 3/72-25-26-27 -28/4« ) 


POSITION   WANTED 


MATERIALS, 
or 


dealree 
m  tit,  e  rial 


371-7     Various   locations  and  own- 
ers;   contractor.    Neon    Mtce    Corp; 
\  signs.  a,. 

I     378    E  Clara  bet  5th  and  6th  Sts; 
owner,    Johansen ;    contractor,    G    M 
5  outleU;  3  plugs; 


Armstrong  Elec ; 

3   switches 

I      379      1339    Minna    St;-  owner 
Idini;    contractor,    Mohrdick    Elec,    5 


Lan- 


411  13th  St;  owner.  Tribune  Pub- 
lishing Co;  dealer.  W  Llndwall;  1 
fixture. 

644  28th  St;  owner,  Dr  Sheppard; 
dealer,  D  Minoggio;  1  fixture. 

2326  Telegraph  Ave;   owner,  F  Du    ouUeuTl" switch. 
Breatz:    dealer,   D   Minoggio;    3   fix- 
tures. 

2310  Telegraph  Ave;  owner,  J  A 
Freltas;  dealer.  D  Minoggio;  2  fix- 
tures.   

3446  Louise  St ;  owner.  E  L  Brye ;  ;  <iick  Ellec  ^  2**outlets ;  2  switches, 
dealer,  D  Minoggio ;  1  fixture.  I     3,^2    164  Taber  Place ;  owner,  John- 

595  24th   St ;   owner.  J  Desalemos ;  '  go^ .   contractor,   Mohrdick   Elec ;   al- 
dealer,  D  Minoggio ;  1  fixture.  ■  teraiuons. 


581  12th  St;  owner,  Irvln;  dealer, 
D  Minoggio;  9  fixtures. 

S.W  Magnolia  St;  owner,  G  (barrel; 
■dealer,  D  Minoggio;  1  fixture. 

3875  Whittle;  owner.  Oley;  dealer. 


terial  in  joinU; 
^   „„. „      ,  (23  placing   140   If.   of   rubber  water 

380  Stockton    and    O-Farrell    Sts;  I  gtops  in  Joints; 
owner.    City     of     Paris ;     contractor,    ^^^  pacing  3.000  lbs.  of  metal  water 

Mohrdick  EleC ;  •-  -  u„rK«r  '  ''*°P*  ^°  joinU; 

381  88  Sacramento;  owner,  harbor    ^^^  erecting  196.3  M  ft  bjn.  timber 
contractor,  Mohr-  [  jjj    structures ; 

j  (26)  constructing  20  cattle  guards ; 
'  (27)  constructing    1.5    milee    baxbed- 

wire  fence; 
i  (28)  construcUng   10   miles   of   oomb. 


Emergency   Hosp ; 


3»3-6    2134-38-42-46  25th  Ave;  own-  j  '        harbed-   and  woven-wlre  fence; 
er.    Pacific    Coast   Constr    Co;    con-    ^2»)  oonstructing  43,000  Lf.  of  under- 


tractor,  B  J  Doherty;   12  outlets; 
switches;   15  plugs;   service. 
387     802  6th   St;  owner,  M  Berco 


11 


drains   with    uncemented   joints; 
(SO)  constructmg  29,000  Lf.  of  feeder 
drains; 


Boke,    Regional    Ertrector.    Old    Post  ^ 

Office  Bldg     7th   and  K   s^,   Sa«j^    BUTLDING^^^^    ^^^^^^ 

iSlng  Con^truSlcn  Engineer,  Frtanfflrm.  Phone  Mr.  Greene,  Ml^n>u  Wtm. 
Calif     and  Michael  W.   Straus,  Com- j 3y^-2S  »  46 

^.S«on^"2;%.°c'^?S^r"ei  CONTACT  MAN.  Available  .p-l 
bidde™  desiring  to  visit  the  site  of  I  l«t  Excellent  connections  witt,  ead- 
thB  work  should  communicate  with  Ing  We«t  Coast  Contrectort  and 
the  Acting  Construction  Engineer.  ;  Architects;  12  yrs.  heavy  <Mi«iiitTuc- 
No  cbai^e  to  prospective  bidders '  Uon  exp.  in  field  and  management 
««L^   «f  thA   aTv^rJflcations   and  1  Reply    Box    328,    c/o    Dally     Pacific 


for  copites   of  the   specifications   and  1  Reply 
and    drawings:    to    others.    $2.50    per  j  Builder 
copy,  not  returnable 


to  1/29/4* 


LUMBERMAN— GRADUATE    EN- 

4-tGINEER;    12  yrs.   lumber   prwiuction 

14«,«  »r^«  FUrr»#»nf»rv  S<4i«r>ol     1*°^  dlstributlen.  Also  experianced    in 
Hazeiiton  tJementary  ^cnooi     |  ^^^^    construction    field    w  ork    and 

estimating.  Excellent  codekn  tions 
Northwest  Mills.  Reply  Box  327  c/o 
Daily  Pacific  Builder.  to  n«  46 


BIDS:  Beard  of  Education.  Stock- 
ton Unified  School  Oirtrict.  Adminis- 
tration Bldg..  Stockton,  Aprii  2,  8  P. 
M.   Plans   by  Architect  J.    U.   Clowtls-  ;  DRAFTING     SERVICE 

ley,  Exchange  Bldg.,  Stocktor*.  j      Have  us  draft   vou.'-  idea.'-    ::  lo  de- 

S.   C.  '(^lles  &  Co.,  819   ffiks'    Bldg.    tailed     plans.     Ea.-*!      Bav      L^mfUrig 
Stocktott.  Service,    1211    Stannage    Ave..    Berke- 

SL   C.   GUes   &  Co..  319  EOu   Bldg,  j  ley  6,  or    phon*  Btrlteley   723«-W 
Stockton.  I  (to  4   1  46) 


\ 


'f  0  #? 


^r 


ATE 


PLANS  and 
Speculations 


/ 


\ 


and  I^h*«*""^^-    ^^^>'°^   Lapham 

tK)ard  of  supervisors  have  author- 
ized appropriation  of  |20,000  for  a 
survey  to  determine  the  need  of 
a  new   municipal   building  in   the 

tivic  Center. 

XT  ^^O 

i-Napa:  The  county  board  of  su- 
perMsors  has  authorized  applica- 
tion to  the  War  Department  for 
permission  to  construct  a  low  level 
nxed  span  bridge  across  the  Napa 
river  south  of  Napa,  to  carry  a 
proposed  highway  between  the 
iNapa-ValleJo  highway  and  the  So- 
noma road. 

oOo 
Hanford:  The  city  council  has 
received  a  request  for  $75,000  to 
oe  used  to  construct  a  recreation 
miiiding  as  a  living  memorial  to 
the  war  dead.  Bethel  Mellor,  pres- 
idf'nt  of  the  Hanford  Youth  Coun- 
cil, and  Mrs.  Homer  Tibbs,  asked 
the  council  to  take  under  advise- 
ment the  survey,  conducted  by 
their  groups,  which  indicated  the 
urgent  need  of  recreational  facil- 
ities here. 

oOo 

Sacramento:  The  city  council  has 
directed  City  Engineer  F.  J.  Klaus 
to  determine  the  cost  of  a  sewage 
disposal  plant  sufficient  to  serve, 
not  only  this  city,  but  the  entire 
surrounding  area.  Klaus  was  or- 
dered to  take  into  consideration 
probable  expansion  of  the  area 
within  the  next  20  years.  The  city 
has^g^S.OOO  due  it  frMJ^e 

be 
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Cnrfsimaa  Tree*  fund,  wbldi  miut 
«  matched  by 


by  local  funds. 
■#- 


Kneiss  Appointed 

LI    inT%  A     >V 
ocal  IPA  Manager 

Gilbert  Kneias  is  San  Francisco 
manager  designated  to  carry  out 
the  recently  announced  building  re- 
strictions, E.  F.  Halloran,  regional 
director  of  the  Civilian  Production 
Administration,  has  announced. 

Kneiss  served  as  priorities  man- 
ager for  Halloran  under  the  War 
Production  Board  in  this  region, 
and  is  well  known  for  his  work  as 
engineer  and  technical  director  of 
the  Golden  Gate  Exposition. 

Halloran  announced  that  the  new 
organization  will  not  be  ready  to 
issue  permits  for  about  a  week. 
^  A  seven-man  committee,  composed 
of  representatives  of  labor  and 
various  industries,  will  advise  him. 

He  expressed  the  hope  that  "all 
these  building  restrictions  will  be 
wound  up  an<l  discarded  by  the  end 
of  the  year." 

"I  do  not  think  that  heavy  in- 
dustry hen?  will  be  crippled,"  he 
dectare<J.  "Apartment  houses,  ho- 
tels, and  the  San  Francisco  air- 
port undoubtedly  will  be  consider- 
ed essential  by  me.  However,  these 
people  will  not  be  given  priorities 
on  materials  that  could  go  into 
veterans'  homes,"  he  added. 


A   CRAZY   WOMAN     .    . 
.    .     AND  FIVE  CENTS 


Curb  on  Construction  and  Repairs  Finds 
Shortage  4  Public  Works  Projects  Plannii^ 

—  Special  fiom  the  Daily  Pacific 

Buildee's  WASHINGTON  BUREAU 

Surrey  by  the  Federal  Works  Agency  revealed  that  a  surprisiiigly 
large  percentage  of  State  and  local  gOTemments  were  found  "short** 
on  public  works  planning  at  this  time. 

This  is  especially  interesting  to  contractors  in  view  of  the  recast 

edict  curbing  industrial,  commer- 
cial and  home  building  but  per- 
mitting most  public  works  pro- 
grams to  continue. 

"The  field  staff  of  the  Federal 
Work  Agency's  Bureau  of  Com- 
munity Facilities  contacted  33,990 
Governmental  units,  including  all 
of  the  State  Governments  and  vir- 
tually all  of  the  counties  and  larg- 
er cities,"  the  agency  said. 

"More  than  20,000  reports  were 
received  from  8,272  governmental 
units. 

"Of  the  units  reporting,  4,883 
indicated  that  they  had  no  projects 
in  either  the  completed  or  design 
stage  of  plan  preparations. 

"Of  2,911  counties  surveyed,  1,- 
292  reported  no  plans.  The  same 
was  true  of  55  per  cent  of  the  cit- 
ies and  towns  of  50,000  or  less 
population.  Twelve  cities  of  more 
than  100,000  population  and  20  cit- 
ies between  ,a,000  and  100,000 
population  reported  having  no 
plans  in  either  the  completed  or 
the  design  stage." 

PLANS  FOR  NEW  YORK 

About  half  of  the  $931,144,000 
worth  of  public  works  for  which 
plans   have  been  completed  with- 
out Federal  planning  aid  is  in  New 
(Continued  on  Page  Two) 

# 

SEEK  100,000  HOMES 

A  bill  is  now  pending  in  Con- 
gress for  an  additional  $253,000,- 
000  to  convert  a  second  100,000 
war  structures  in  this  country  in- 
to temporary  housing  for  veterans. 
As  of  mid-March,  Federal  Public 
Housing  Authority  reports  92.377 
units  of  temporary  housing  have 
been  converted  under  the  program, 
and  turned  over  to  colleges,  schools 
and  municipalities  for  use  in  hous- 
ing veterans  and  their  families. 
# 


SAN  FRANCISCO   FRIDAY   MAPru  £9.  1945 


PRICE  15  CENT^  ^m  COPY 


Unique  Office  CoEstruction 

7  ^^  •  • 


showroom  and  entrance  lobby 


This  story  is  about  a  woman  who 
measures  78  years  x  104  pounds. 

She    is   as    bright   as    a   spring.  rkwn^AiTATirkXT       n 

morning  and  "chirpy"  as  a  canary.  ^'-'Vj-**    UKUiiiNiAiiuis    will    make    this    proposed    six-story    oflSce 
She  has  no  known  relatives.    Her :  building    free   of   direct   light    glare.     Entire    ground    floor    will    be 
only  name  is  "Tiny"  —  except  on 
the    records    of   the    State   Mental 
Institution  where  she  has  been  an 
inmate  for  many  years. 

•  •    • 
Tiny  has  a  nickel.    She  has  had 

a  nickel  longer  than  any  of  the 
attendants  can  remember.  She  has 
no  idle  time — ^all  of  her  spare  time 
is  employed  in  tatting. 

•  •    • 


^Magic  Chef  Administration  Building 
OuWandkg  Example  of  Contemporary  Art 


The  American  Stove  company,  manufacturer  of  Magic  Chef  gas 
ranges,  has  incorporated  many  of  the  newest  ideas  of  structural  and 
She  once  had  a  titting  shuttle, !  a««thetic  design  in  its  projected  administration  building  to  be  con- 
but  that  was  lost  years  ago.    She  i  structed  in  St  Louis,  Mo.  - — 

now  cuts  a  shuttle  out  of  card- 1  This  six-story  building,  an  out- 
board. These  cardboard  shuttles  i  standing  example  of  contempor- 
wear  out  quickly,  but  she  cheer-  ary  design  for  large   office -type 


fully  cuts  another. 

•    •    • 


structures,  will  centralize  the  prin- 
cipal offices  and  executive  activi- 


She  goes  to  the  commissary  of  ,  ties  of  the  company  at  their  new 
the  institution  and  with  her  5c  location  in  St.  Louis, 
buys  a  spool  of  thread.  After  mak-  Materials  used  in  construction 
ing  a  piece  of  tatting  she  sells  it  will  include  reinforced  concrete, 
to  the  commissary  for  5c— and  then  Indiana  limestone  facing  and  brick 
with  her  nickel  in  her  hand  she  which  is  to  be  used  towards  the 
selects  another  spool  of  thread.      rear  of  the   building.    Functional 

*  ■*■    *  jlandsacping  is  planned  for  all  ap- 
She  may  spend  a  half -hour  care- ;  proaches  to  the  building. 

fully  studying  a  dozen  spools  of  i  Solar  orientation  has  been  tak- 
thread— a  dozen  spools  which  tojen  into  account  and  the  building 
"  J  &  P  Coats"  would  appear  to  i  will  be  so  constructed  that  the  en- 
be  identical.  After  she  selects  a  I  tire  north  wall  will  be  free  from 
spool  satisfactory  to  her,  she  pays  {direct  sun  rays  from  9  a.  m.  to 
her  nickel— and  the  cycle  starts  j  5  p.  m.  during  midsunmier  days, 
all  over  again.  |  Expansive  areas  of  imshaded  glass 

*  *    *  I  will  be  used  in  the  north  wall  as 
On  one  occasion  the  commissary  1  a  result  of  this   placement,   pro- 

SELL  HAMMERS,  SLEDGES  ^^*«"^?"*  sympathetically  insisted  jviding   a  high   degree   of  natural 

'she  take  10c  for  the  tatting.  Tiny  i diffused  daylighting.    Pennanently 


War  Assets  Administration  is 
disposing  of  456,548  hammers  and 
sledges  valued  at  $420,000,  also 
350,000  new  electric  lamp  bulbs 
and  524,320  new  neon  and  argon 
glow  lamps  in  sfties  now  going  on. 
The  sales  close  April  8.  For  de- 
tails, contact  your  local  War  As- 
sets Administration  office. 


summerbell  roof  structures 

1746  Thirteenth  St.,  Oakland,  Calif. 


From  San  Francisco 
ENterprise  10930 


From  other  exchanges 
TWinoaks  3622 


was  distressed  for  several  days.  |  sealed,  double  -  insulating  plate 
The  commissary  had  no  thread  glass  will  be  used  in  extensive 
sellmg  at  10c  per  spool!  She  final-  ; windows.  Permanent  window  wash- 
ly  solved  this  problem  by  spending  j  ing  equipment  consisting  of  a  car 
the  extra  5c  for  a  bottle  of  Coca  •  suspended  from  the  roof  by  cables 
Cola — and  again  with  her  spool  of  ,wil?  be  arranifed  i^  tl**  original 
fhread  went  happily  on  her  way.  1  design.  *. 

♦    *    *  ,      j      Heating     and    air     conditioning 

Who  can  say  that  Tiny '  equipment  will  be  in  stacked  ar- 
isn't  happy  in  her  complete  l  rangement  at  one  end  of  the  build- 
economic  world  with  its  ing  with  individually  controlled 
capital  of  5c?  The  doctors  ■  units  for  each  floor.  Stacking  the 
and   the    State   say    she    is ,  units  will  leave  the  major  expanse 


slipped  into  place  with  only  the 
use  of  a  screwdriver.  Office  space 
may  thus  be  changed  easily  and 
quickly  as  new  requirements  dic- 
tate. 

All  lights  will  be  recessed  to  ceil- 
ing surface.  Lighting  units  and 
ceiling  panels  will  be  of  modular 
design  and  interchangeable  at  will 
to  conform  with  the  rearranging 
of  office  partitions.  Radiant  heat- 
ing will  be  delivered  into  the  rooms 
through  acoustical  tile  which  will 
perform  the  double  service  of  ab- 
sorbing noise  and  radiating  heat. 
Coils  of  the  heating  system  will 
be  in  the  utility  stacks  at  the  end 
of  each  floor  and  replacement  air 
will  be  brought  in  by  electronic 
Alters. 

# 

DISPOSE  OF  POSTS 


Material  Shorlages  to  Hamper  Government's 
Accelerated  Veterans'  Buildup  Program 

SPKa/lL  nuou  THE  Daily  PACinc 
BuiLDEi's  WASHINGTON  BUREAU 

Matoial  shortages   t«»da>    threatened   to  slow  down  the  spurred 

activity  of  the  gov eni mint   to  channel   all   building    naterials   into 

home  construction  for  veLerans  as  it  appeared  that  many  easaitiaW 

for  home  building  were  Hot  read- 
ily available  in  sufficient  quanti- 
ties to  meet  the  "speed  up"  order 
in  the  new  construction  program. 

Demand  for  lumber,  brick,  tile, 
building  blocks,  gypsum  board  and 
lath,  sewer  pipe,  cast  iron  radia- 
tion, plumbing  small  ware  and  oth- 
er items  is  running  far  in  excess 
of  available  supply. 

On  top  of  commercial,  highway 
and  public  construction  deferred 
during  the  war,  there  is  the  press- 
ing immediate  need  for  homes — 
and  homes  fast — to  meet  Housing 
Stabilizer  Wilson  Wyatt'si  goal  of 
2,700,000  new  housing  units  by  the 
end  of  1947  under  the  veterans' 
preference  housing  progratm. 

Resilience  of  building  materials 
manufacturers  in  stepping  up  pro- 
duction in  the  face  of  Ubor  and 
supply  obstacles  will  determine 
how  fast  the  materials  situation 
improves,  Washington  quarters 
said. 

SUPPLY  OUTLOOK 

As  the  opening  of  th*!"  second 
1946  quarter  neared,  the  over-all 
outlook  still  was  not  good. 

The  Civilian  Production  Admin- 
istration estimated  that  require- 
ments for  lumber  in  1946  will  be 
around  36,000,000,000  board  feet 
while  the  largest  productiion  they 
see  fo  rthe  year  is  around  32,000,- 
000,000  board  feet 

Estimated  1946  requiremients  and 
the  production  outlook  for  other 
building  materials  are  as  follows: 

Softwood  Plywood  (to  be  used 
extensively  in  prefabricatlid  hous- 
in)  —  Requirements  for  1946  are 
placed  at  2,100,000,000  square  feet, 


crazy ! 


of  floor  space  open  within  the 
building's  shell.  Interior  parti- 
tions will  be  built  of  prefabricated, 
interchangeable  steel  panels,  each 
four  by  ten   feet,  which  may  be 


War  tested  and  now  war  sur- 
plus, approximately  6,797,462  steel 
barbed  wire  fence  and  anchor  posts 
valued  at  $1,811,&80,  are  being 
placed  on  sale  in  a  nation-wide  dis- 
posal program  beginning  Mar.  29, 
the  War  Assets  Corp.,  30  Van  Ness 
Avenue,  announced  today. 

The  posts  were  designed  to 
special  Army  specifications  with 
speed  of  installation  and  resistance 
to  rough  usage,  a  principal  consid- 
eration. They  are  regarded  as  a 
great  improvement  over  the  old 
types  of  fences  and,  it  is  believed, 
will  find  a  ready  market  for  use 
on  farms,  orchards  and  ranches 
and  by  telephone,  telegraph  and 
power  companies. 


tion  Administration  in  obtaining' 
needed  equipment,  such  as  indus- 
trial lift  trucks,  general  purpose 
trucks,  etc. 

Building  Blocks — Estimated  1946 
requirements,    800,000,000    blocks; 
1941    production    figures    are    not 
(Continued  on  Page  Three) 

# 

$2,290,000  Project 

Awarded  To  Barnes 


AMVHrd  of  the  $2,290,000  project 
of  constructing  superstructure  to 
the  shipfitters'  and  boilermakers' 
shop.  Naval  Shipyard,  Hunters 
Point,  was  made  yesterday  to  the 
James  I.  Barnes  Constr.  Co..  941 
Russ  building.  Miscellaneous  small 
structures  were  included  in  the 
contract. 

The  contract  includes  work  which 
has  been  sub-contracted  to  25  firms 
within  the  Bay  Area.  Sub-contracts 
as  announced  yesterday  at  time  of 
bid  award,  were  given  for  the  work 
as  described  below.  Additional  sub- 
contracts will  be  awarded  later,  a 
company  official  said  today: 

Asphalt    tile    and    carpet    coat, 
Malott  &  Peterson:  pressed  steel 
doors.   L.   B.    Sanden;    steel    sash, 
J.  S.  Thorn  Co.;  corrugated  asbes- 
tos,  Western   Asbestos   Co.;   steel 
roof  deck,  H.  M.  Robertson;  elec- 
tric   work,    Abbett    Electric    Co; 
elevator.  Atlas  Elevator  Co;  glass 
and  glazing,  San  Francisco  Glass 
Co.;    fencing,    Anchor   Post   Fence 
compared  with  1,680,000,000  square   CJo.;  wood  block  floors.  Turner  Re- 
jfeet  in  1941.   The  industry's  pres- 
j  ent    production    capacity    is    not 
,  large  enough  to  meet  requirements, 
j  so  new  plants  must  be  built,  logs 
procured,  and  new  labor  found. 

Common  and  Face  Brick — Esti- 
mated 1946  requirements,  5,000,- 
000,000  bricks;  1941  production,  4,- 
944,000,000  bricks.  Production  last 
year  was  slightly  under  3000,000,- 
000  bricks.  Output  improved  this 
month,  is  reported  coming  along 
nicely 

Structural  Clay  Tile — Estimated  1  C/cntral  Iron  Works;  masonry,  Geo. 
!  1946  requirements,  1,320,000  short  |W.    Reed;   lathing   and    plastering, 
tons;     1941     production,     1,126,000  j  A.    E.    Knowles;    composite    piles, 

Raymond  Concrete  Pile  Co.;  and 
Kalamein  doors,  Fire  Protection 
Products   Company. 

Addresses  of  these  firms  are  list- 
ed in  the  report  section. 


silient  Floors,  Inc.; 

Plumbing,  heating  and  utilities, 
Anderson  &  Rowe,  structural  steel, 
Moore  Dry  Dock  Co.;  painting,  R. 
P.  Paoli  &  CJo.;  composition  roof 
and  roof  insulation,  Malott  and 
Peterson;  sheet  metal,  Guilfoy  Cor- 
nice Works;  marble,  Vermont  Mar- 
ble Co.;  tile  floors,  Thos.  H.  Price 
Co.;  steel  doors,  Tru&con  Steel  Co.; 
steel  rolling  doors,  Kinnear  Mfg. 
Co.;  reinforcing  ste*!.  Herrick  Iron 
Works;  misc   and  ornamental  steel, 


short  tons.  Output  currently  is  im- 
proving, is  better  than  a  few  weeks 
ago.  Industry  along  with  brick 
makers,  has  received  priorities  as- 
sistance fro  mthe  Civilian  Produc- 


BURKE  FORM  CLAMPS 


V  — 

SNAP    TIES  TIMBER    RINGS 

EXPANSION    JOINT     COLUMN    CLAMPS 
THREADED    RODS 

All   Types   of   Concrete   Construction   Specialties 

W.  J.  BURKE  &  CO.,  Inc. 

73»  Bryant  Street       .      Sag  Francisco       ■       Phone  GArfield  8768 


CURING    COMPOUND 

SC9EED    SUPPORTS 

REINFORCED    PAPER 


9    'W^. 


Gi»nt   Grip  Drive  Dowth 


i*-;^.;-***:  ■'■■Tf'pHWW' 


T^ECC 


r>oubU    Grip   Spikes 

Timber  Connecfors  and  Too/s 


TIMBER  ENGINEERING  CO.  OF  CALIFORNIA 


268  Market  St.,  San  Francisco 
EX  brook  3309 


1151  So.  Uroadway,  Los  Anyetes 
PRosp«ct  8269 


LAMINATED  LUMBER 

BEAMS  ■  ARCHES 


TRUSSES 


iRUJin  pninr  compnnv 

WAKES 

FrnE  pniHT 

4th  &  Addison  Sfs  •  Berkeley  2,  Calif. 
Phone:  BErkeley  3440 


STUCCO 


WARD  MAYER 


STRUCTURED 

INCORPORATED 

220  Montgomery  St. 

San  Francisco  4,  Calif. 

YUkon  0407 

SACRAMENTO    OFFICE 
1014  8th   St.— 'Phone  Sac.  38543 


SERVICE 


INTEGRITY 


RESPONSIBILITY 


New  Telephone  Number 

DOuglas  4657 

FLOOR  COVERINGS 
ACOUSTICAL  MATERIALS 
BUILDING    MATERIALS 


THE 

BROOKMAN 

COMPANY 


55  MAIN  STREET 
SAN   FRANCISCO  5,  CALIFORNIA 


Concrete  Cutting 
Compressors  Rented 

PORTABLE  WELDERS 

Air  Tools  of  All  Kinds 

CLEMENTINA  CO. 

2277  JERROLD  AVENUE 
Phone  Mission  1636-0755 


INSULATION 

••for  piping,  boilers, 

industriol  equipment 

and  refrigeration 


WAR  SURPLUS 

JUST  RELEASED   FOR 

• 

NEW  6-INCH  12-GAUGE  STEEL  PIPE 

20-FOOT  LENGTHS  WITH 
QUICK  COUPLINGS 

SUITABLE  FOR  HIGH  OR  LOW  PRESSURE 
PERMANENT  OR  PORTABLE  UNES 

PRICED  RIGHT— IMMEDIATE  DELIVERY 


For  Full  Information  Contacf  Your  Nearasf  DaaUr 
PACIFIC  PIPE  COMPANY 

ScHi  Fr'aacisco  or   0«kJo»«l 

DULIEN  STEEL  PRODUCTS.  INC. 

S«aitle  and   Lot  A»9*Im 

MORSE  BROS.  MACHINERY 

D««v«r,   Coloroil* 


c:^ti-l/^la^ 


STUCCO  CEME 


More  Yards  Per  Sack  •  Spreads  Easier  •  less  Shrinkage 
PACIFIC     PORTLAND    CEMENT    COMPANY 


I 


CALROCK  ASPHALT  BLOCKS 

Maawfocfsrecf  Undmr  22,000  fb*.  PreMar*  f»«r  Sq»af  t»ck 

Stcwdard  Sine  1"'i4V4k9V2 — ia  R»d'  am4  Hack 

A  klgklf  w«ar>ret{sfa»i*  d«tff«st  #oor.  warm  iiiidcr  loaf    for  ware- 
lioitsai,  facf^rlmt,  loodh§  a»d  d^ck*,  Wi'dafy  afd  for  roofafl  docfci. 

Foldar  mmd  %pme\%eofi»m*  o«  Ra^wast 

GUNN     CARLE     AND     CO. 

20  Potrero  Ave.  UNderhilt  S4B0  Son  Francisco 


1 


A  NEW  Orsonixatloa  of  EXPERIENCED  Maa 


WESTERN 
ASBESTOS 

COMPANY 

675  Tow "1 S ■"■ ", c  J ?      '"- an  ^^{^n r •  < t ;; 

■'  «.  "  t:  u  !"'  C  "  £'      H  I >  £  •.    -4  .5  5  -i 


Flat    '    Round    •    Half-round    •    Square 

BETHLEHEM    PACIFIC 


COAST 


STEEL 


CO     BP     ORATION 


BETHLEHEM 

ST£El 


Qenerai    Offices.    Stm    Pronci»co 

f^itfrict  OfRcM:  S«mle,  Portlond,  Los  Angsles,  Solt  Lake  Ctty 

Sf—I  Ptantt :  Seattle,  South  Son  Fronciico,  lo%  Angeles 

fobricaiing  Works  :  Sou*  San  Francisco,  Atamedo,  Loi  An»etei 

Mi//  Depots:  Seottle, ♦or (lond    Son  Froncisco,  Los  An^eies 


XtaiSflCilKlB^SCJKSlSE^ESfeskJlUflCJKSkjB^ 


The  ORIGINAL  Pre-sealed  Insulated  Pipe 


For    Maintenance-Free  Service   in 

Underground  and  Ex-posed  Steam, 

Hotuater  &  Refrigerant 

Piping  Systems 


Write  {or 
Pull 

Pj'iicttiars 


TIAD£    MARK 


DURANT  INSULATED  PIPE  COMPANY 


'.•''■RUNNYfei!?©- 


«;*-      -''-.»-■■■ 


-•  ,       #«  _-»  -.J         w*'-l. 


4 

4 
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4 
H 

i  OhMbwHd  iy 

i  NEIL  H.  PETERSON  COMPANY 

4       112f  K>iSOMSTtEEr  SAN  PIAMCISCO  3.  CAIift. 


'»-i 
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FIRST  PUBLISHED  TODAY 

Highway    Improvements— Mendocino 
County 

STATE    OF   CALIFORNIA 

•  EPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 

NOTICE  TO  CONTRACTORS 

Sealed  proposals  will  be  received 
at  the  of  lice  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  24,  1946, 
at  which  time  they  will  be  pwblicly 
opened  and  read  in  the  AssSnbly 
Room  of  said  building,  for  construct- 
ing State  Highway  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made',  as 
follows : 

Mendocino  County,  at  Slick  Rock 
Creek,  about  five  and  six-tenths  miles 
south  of  Point  Arena  (l-Men-56-A), 
about  one  (1)  mile  in  length  to  be 
graded  and  imported  base  material 
placed. 

Bids  are  required  for  the  enUre 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   _.S1.40 

Carpenter  i'iok 

Cement  fjinlshe^^  1.75 

Concrete    mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity) 1,70 

Concrete  vibrator  operator 1.25 

Flagman  {qq 

Jackhammer  operator ]  1^25 

Laborer  „ j^qq 

Motor  grader  operator ..~~Z  1.85 

Oil  distributor  bootman  1,125 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.OO 

Reinforcing  steel  worker 1.50 

Roller  operator 1.65 

Tractor  driver  1.70 

Truck   driver    (18   cubic    yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic    yards 
and  less  than  18  cubic  yards 

water  level  capacity)  „...  1.4375 

Truck    driver     (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity )..„  1.0625 
Any  classification  omitted 

herein  not  less  than I.OO 

Overtime  — one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  prders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  Inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  .federal  order,  whether 
higher  or  loWfe^,  shall  control. 

and  forms  of 
and  speci- 
may"^^«*fe  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
Q.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  29,  1946. 

(Dally  Pacific  Builder) 
(Mar.  29,  April  5-12,  1946) 


Truck    driver    (4    cubic    yards 
and  less   than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays- and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (IV2)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 


kAAX^MJ^AXAXXXXXXXJ.' 


specified  are  subject  to  the  effect,  if  1  in  San  Francisco. 


subcontracting  and  assignment  of  the 
contract,  respectively. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, i*ublic  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
uict  Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  Associated  General  Contractors 


applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  ajs 
the  same  may  be  applicable  to  this 
contract.    In   case    of    any    inconsist 


No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  ajid 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each    bidder    must    be    licensed    and 


Conditions.) 

The  Department  of  I*ublic  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  29,  1946. 

(Daily  Pacific  Builder) 
(Mar.  29,  April  5-12.  1946) 


Highway   Improvements — Lassen 
County 


ency,  the  rates  fixed  by  any  such  I  also  prequalified  as  required  by  law. 
applicable  Federal  order,  whether  |  (See  said  Proposal  Requirements  and 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  I»ubllc  Works 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  29,  1946. 

(Daily  Pacific  Builder) 

(Mar.  29,  April  5-12,  1946) 

San  Francisco  3-22 


STATE   OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


FIRST  PUBLISHED  TODAY 


Highway  Improvements— Plumas 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


higher  or  low'or,  shall  cont 
Plans   may^jgi  seen,   ani 
proposal,   bon^OkContract, 
fications    mav^^fe    obtain 


FIRST  PUBLISHED  TODAY 

Highway  Improvements — Siskiyou 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  17,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 
Sisk'.you  County,  between  Cougar 
and  Dorris  (I  l-Sls-72-B,C),  a  dis- 
tance of  about  thirty-one  and  seven- 
tenths  (31.7)  miles  in  length,  seal  coat 
to  be  applied. 

Bids    are    required   for    the    entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1.40 

Flagman  „ _ „ i.(K) 

Laborer  i.oo 

Oil  distributor  bootman  1.25 

Oiler,  power  shovels  or  cranes..  1.25 

Operator   of    power    shovel    or 

other   excavating   equipment, 

shovel    type   controls    (up   to 

■and  including  one  cubic  yard)  1.85 

Operator    of    power    shovel   or 

other  excavating  equipment, 

shovel    type    controls     (over 

one  cubic  yard)  2.00 

Roller  operator  „.  1.65 

Tractor  driver 1.70 

Truck    driver    (18   cubic  yards 

water  level  capacity  or  more)  1.562S 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4S75 

Truck  driver  (8  cubic  yazda 
and  ]ess  than  14  cubic  yards 
water  level  capa^ty)  .....I Ijn 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  24,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  construct- 
ing Highway  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  as  follows : 

Plumas  County,  across  Hamilton 
Branch,  between  Big  Meadows  Dam 
and  Lassen  County  Line  ( I  l-Plu-523), 
a  steel  girder  bridge  with  concrete 
deck  to  be  constructed. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  ha^ 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 

Skilled   Labor 
Classification  Rate  per  hour 

Carpenter  |1.60 

Cement   finisher 1.75 

Concrete   mixer   operator    (one 

cubic  yardrcapacity  or  less)..  1.45 
Concrete  mixer  operator  (over 

one  cubic  yard  capacity)  1.70 

Derrick  operator  _.....  2.00 

Motor  grader  operator 1.85 

Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Painter  (brush)  1.25 

Painter  (spray)  1.50 

Reinforcing  steel  worker 1.50 

Roller  operator 1.65 

Structural  steel  worker «...  1.75 

Tractor  driver 1.70 

Truck    driver    (18    cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver    (8    cubic   yards 
and  less  than  14  cubic  yards 

water  level  capacity)  « .......  1.375 

Pile  driver  man 1.86 

Intermediate  Grade  Labor 

Concrete  vibrator  operator 1.25 

Jackhammer  operator  —  1.25 

Oiler,  power  shovels  or  cranes..  1.26 
Truck    driver    (4    cubic    yards 
and   less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity)....  1.0625 
Unskilled  Labor 

Flagman L..L —  1.00 

Laborer  1.00 

Positions  not  listed  above  will  be 
allocated  in  accordance  with  the  defi- 
nitions which  appear  in  the  special 
provisions,  a^  interpreted  in  the  light 
of  this  classification. 

Tl»e  minimum  wage  paid  to  all 
skilled  labor,  for  which  rates  are  not 
shown  above,  shall  be  not  less  than 
SI. 25  per  hour. 

The  minimum  wage  paid  to  all  In- 
termediate labor,  for  which  rates  are 
not  shown  above,  shall  be  not  less 
than  $1.00  per  hour. 

The  minimum  wage  paid  to  all  un- 
skilled labor,  for  which  rates,  are  not 
shown  above,  shall  be  not  less  than 
$1  00  per  hour. 
Overtime  — one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  SUtes 
and  to  ajiy  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency.  Insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

The  attention  of  bidders  is  directed 
to  the  faxjt  that  the  work  herein  pro- 
posed to  be  done  will  be  financed  in 
whole  or  in  part  with  Federal  funds 
and  that  therefore  all  of  the  applica- 
ble Federal  stautes,  rules,  and  regu- 
lations will  apply  to  such  work. 

The  attention  of  bidders  is  par- 
tlf'ularly  directed  to  the  provisions 
of  Section  7.  article  (a),  subarticle 
(6>.  of  the  Standard  Specifications 
regarding  the  use  of  domestic  ina.te- 
rials ,  and  also  to  the  provlslODa  of 
Section  8.  articles  (a>  and  (b),  of  the 
Standard     Speciflcatlo&a,     regmriing 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
Sta*e  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows: 
Lassen  County,  between  VIewland 
and  Secret  Valley  (I  l-Las-73-B), 
about  thirteen  and  eight-tenths  (13.8) 
miles  In  length,  to  be  surfaced  with 
imported  gravel  base  and  plant-mixed 
surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman   ^ _.|1.40 

Asphalt  plant  hilxer  operator.™  1.46 
Asphalt  spreading  machine 

operator    1.76 

Flagman 1.00 

Laborer  LOO 

Motor  grader  operator 1.86 

Oil  distributor  bootman  1.126 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type    controls     (over 

one  cubic  yard)  2.00 

Roller  operator  1.65 

Tractor  driver  „...  1.70 

Truck    driver    (18  cubic  yards 

water  level  capacity  or  more)  1.5625 
Truck   driver    (14    cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  _ 1.4375 

Truck    driver    (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.1875 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0625 
Any  classification  omitted 

herein  not  less  than 1.00 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-half  (1^)  times  the  above 
rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control. 

Plans  may  be  seen,  and  forms  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
.seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,  at  the  office  of  the  Dis- 
trict Engineer  of  the  District  in 
vvkUch  the  work  is  situated,  and  at 
the  office  of  the  Associated  General 
Contractors  in  San  Ftancisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specifications. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Proposal  Requirements  and 
Conditions.) 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  Mc(X>Y, 
State  Highway  Engineer. 
Dated  March  22,  1946. 

(Daily  Pacific  Builder) 
(Mar.  22-29.  April  5.  1946) 


tlons"  of  the  Standard  Specifications, 
Each  bid  must  be  accompanied  by 
^  proposal  guaranty  in  ac<  ordance 
v.ith  the  requirements  of  article  (f) 
of  the  said  Section  2  of  the  Standard 
SpeclfUations. 

The  Department  of  Public  Worka 
reserves  the  right  to  reject  any  or 
all  bids. 

The  quantities  listed  in  the  State 
Highway  Engineer's  Estimate  here- 
inafter stated,  are  approximate  only, 
being  given  as  a  basis  for  the  com- 
parison of  bids,  and  the  Department 
of  Public  Works  does  not,  expressly 
or  by  implication,  agree  that  the  ac- 
tual amount  of  work  will  correspond 
therewith,  but  reserves  the  right  to 
increase  or  decrease  the  amount  of 
any  class  or  portion  of  the  work,  or 
to  omit  portions  of  the  work,  as  may 
be  deemed  by  the  Engineer  to  be 
necessary    or    advisable. 

Bids  are  required  on  the  entire 
work   described   herein. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
herem  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  insofar  as  the  same  may  be 
applicable  to  this  contract.  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whiether  higher  or  lower,  shall 
control. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Laborer  -.41.0625 

Well  driller  ^.,  1.70 

Any  classification  omitted 

herein  not  less  than 1.  1.0«25 

Overtime— one  and  one-half  (1%) 
times  the  above  rates.  Sundays  and 
holidays  (except  watchmen,  guards 
and  flagman )  —  one  and  one  -  half 
(1^/2)  times  the  above  rates. 
State    Highway    Engineer's    Estirtfate 

Item  1.  200  lineal  feet  drilling  and 
casing  well. 

Item  2.    30  hours  pumping  welL 
DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF   HIGHWAYS 
G.  T.  McCoy, 
State  Highway  Engineer. 
By  g.  H.  WHITMORE, 
District  Engineer,  Dlst  IIL 
Dated:  March  22,  1946. 

(Dally  Pacific  Builder) 
(Mar.  22-29.  1946) 


Highway  Improvements— Contra 
Costa  County 

STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  W0RK8 

DIVISION  OF  HIGHWAYS 


NOTfCE  TO  CONTRACTORS 


\TZ'^oniZn';i?'J^,';f^'  n^'^y*  time;  hour,;  orsirk7r;t;s%bove 

a"d    one-tenth    (10.n     miles    In    .specified  aje  subject  to  the  effect,  if 
ength,  shoulders  to  be  v^ldened  with    „C,nn-Ki-  ^[^^^*J^*  2^^^.,i,::  ^^Z. 


Highway     Improvement* — Humboldt 
County 


STATE    OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE    TO    CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  4n  accordance 
with  the  specifications  therefor,  to 
which  special  ref^ence  is  made,  as 
follows :  \ 

Humboldt  County,  between  Loleta 
and  Fields  Lanjdtng  (l-Hum-1-Q), 
about  four  (4.0)  miles  in  length,  base 
to  be  reinforced  and  surfaced  with 
plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work   described    herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  haa 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

A.sphalt  plant  dryerman  or 

fireman   |1.40 

Asphalt  plant  mixer  operator....  1.45 
.\.sphalt  spreading  machine 

operator    1.76 

Flagman  1.00 

Laborer  „ 1.00 

Motor  grader  operator  _.  1.85 

Oil  distributor  bootman  1.125 

Oiler,  power  shovels  or  cranes  1.25 
Operator  of  p>ower  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  1.86 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  •  type    controls     (over 

I     one  cubic  yard)  ..  2.00 

Roller  operator ^.  1.65 

Tractor  driver  _ 1.70 

Truck   driver    (18  cubic   yards 

water  level  capacity  or  more)  1.5625 
Truck    driver    (14   cubic   yards 
and  less  than  18  cubic  yards 

water  level  capacity)  1.4375 

Truck    driver     (8    cubic    yards 
and  less  than  14  cubic  yards 

water  level  capacity)  1.376 

Truck    driver    (4    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  - 1.1876 

Truck  driver  (less  than  4  cubic 

yards  water  level  capacity)....  1.0626 
Any  classification  omitted 

herein  not  less  than...- -.  1.00 

Overtime  —  one    and    one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men, guards  and  flagmen)— one  and 
one-half     (1%)     times    the    above 
rates. 

The  rates  of  wages,  including  ov- 
ertime, holiday  or  Sunday  rates, 
above  specified  are  subject  to  the 
effect,  if  applicable  hereto,  of  execu- 
tive orders  of  the  President  of  the 
United  States  and  to  any  modifica- 
tion thereof  and  to  any  and  all  law- 
ful orders  of  the  President  or  any 
other  authorized  Federal  officer  or 
agency,  Insofar  as  the  same  may  be 
applicable  to  this  contract  In  case 
of  any  inconsistency,  the  rates  fixed 
by  any  such  applicable  Federal  or- 
der, whether  higher  or  lower,  shall 
control. 
Plans  may   be  seen,  and  forms   of 


"'•-!'  Lr.-.rj.T:"::^^:?.^'"'"  p-^"^'.^"  ^'i^TC^r^ 


at  the  State  Highway  Nur»ery, 

About  Three  Milec  East  of 

Davis  (lil-Vol-6-A) 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION    OF    HIGHWAYS 


NOTICE   TO    CONTRACTORS 


SEAL£D  PROPOSALS  will  be  re- 
ceived by  the  Department  ol  Public 
Works,  Division  of  Highways,  at  the 
office  of  the  District  Engineer,  70S  B 
Street,  Marj-sville,  California,  until 
2  P.M  o'clock  on  April  4,  1946,  at 
which  time  and  place  they  will  be 
publicly  opened  and  read,  for  per- 
forming work  as  follows: 

Yolo  County,  atthe  State  Highway 
Nursery,  about  three  mllee  east  of 
Davis  (lll-Yol-ft-A),  water  well  to 
be  drilled  and  cased. 

Plans  and  specifications,  and  forma 
of  proposal,  bonds,  and  contract  may 
be  obtained  at  the  above  addreaB. 

No  bid  will  be  considered  unleaa 
it  ia  made  on  a  propoeal  form  fur* 
aished  by  the  District  Einglneer,  and 
is  made  in  accordance  with  the  pro- 
viatona  mtt  forth  muler  fHw?tlwi  2, 
T*ropoMd   RequlrementA  and  Condi - 


Iftcations  may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sac- 
ramento, California,  and  they  may 
be  seen  at  the  offices  of  the  Dis- 
trict Engineers  at  Los  Angeles  and 
San  Francisco,  at  the  office  of  the 
District  Engineer  of  the  District  in 
which  the  work  is  situated,  and  at 
the  office  of  the  Associated  (General 
Contractors   in   San   Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engineer  and 
Is  made  in  accordance  -with  the  pro- 
visions of  the  I>ropo8al  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Spedflca- 
tlona  Each  bidder  must  be  Uc«i»ed 
and  also  prequalified  as  required  by 
law  (See  said  Proposal  Require- 
ments   and    CondlUons). 

The  Department  of  PubUc  Works 
«*»erTee  the  right  to  reject  any  or 
all  bida 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION   OF  HIGHWAYS 
_  O.  T,  McCOY 

State  Highwav  Engineer 
Dated  March  22.  1948. 

(Dally  Pacific  Builder) 
(Mar.  22-29.  April  li.  1946) 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read,  in  the  Assembly 
Room  of  said  building,  for  repair- 
ing State  Highway  in  accordance 
with  the  specifics  tlona  therefor,  to 
which  special  reference  is  made,  as 
follows : 

Contra  Costa  County  portions  be- 
tween Pittsburg  and  4  miles  east  of 
Brentwood 
t( 
l< 

imported  borrow  and  surfaced  with 
plant-mixed  surfacing  and  penetra- 
tion treatment  and  a  bridge  to  be 
widened. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows: 

Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman  $1,40 

Asphalt  plant  mixer  operator 1.45 

Asphalt  spreading  machine 

operator    1.75 

Carpenter  _ „ L60 

Cement   finisher  1.76 

Concrete  mixer   operator    (one 

cubic  yard  capacity  or  less)..  1.45 
Concrete  mixer  operator  (over 
one  cubic  yard  capacity  and 

paving  type)  1.70 

Concrete  vibrator  operator 1.25 

Flagman  1.0628 

Jackhammer  operator L25 

Laborer    1.0625 

Motor  grader  operator 1.86 

Oiler,  power  shovels  or  cranes..  1.40 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (up  to 
and  including  one  cubic  yard)  2.00 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel    type     controls     (over 

one  cubic  yard)  2.25 

Reinforcing  steel  worker 1.60 

Roller  operator „. 1.65 

Tractor  driver  1.70 

Truck    driver    (8    cubic    yards 

water  level  capacity  or  more)  1.725 
Truck    driver    (6    cubic    yards 
and  less  than  8  cubic  yards 

water  level  capacity)  1.375 

Truck    driver    (4    cubic    yards 
and  less  than   6  cubic  yards 

water  level  capacity)  1.2626 

Truck  driver  (less  thaJi  4  cubic 

yards  water  level  capacity)....  1.16 
Any  classification  omitted 

herein  not  less  than 1.0625 

Overtime  —  one     and     one-half    (1%) 

times  the  above  rates. 
Sundays  and  holidays*  (except  watch- 
men, guards  and  flagmen) — one  and 
one-half  (1%)  times  the  above  rates. 
The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect.  If 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modlflcatiom  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  may  be  applicable  to  this 
contract.  In  case  of  any  inconsist- 
ency, the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,  shall  control 

Plans  may  be  seen,  and  fonns  of 
proposal,  bonds,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer. Public  Works  Building,  Sacra- 
mento. California,  and  they  may  be 
seen  at  the  offices  of  the  District 
Engineers  at  Los  Angeles  and  San 
Francisco,   at   the   office  of   the  Dls- 


Roller  opefator 1.Q6 

Tractor  driver lTO 

Truck  driver  (18  cubic  yards 
water  level  oapacky  or  more)  1.5625 

Truck  drifter  (14  cubic  yards 
and  less  than  18  cubic  yards 
water  leMel  capacity) 1.4375 

Truck  driter  (8  cubic  yards 
and  less  than  14  cubic  yards 
water  levlel  capacity) L375 

Truck  driver  (4  cubic  yards 
and  less  than  8  cubic  yards 
water  level  capacity) 1.1875 

Truck  driver  (less  than  4  cubic 
yards  water  level  capacity).—  1.0625 

Any  classifVcatlon  omitted 
herein  ndt  less  than „  l.(X) 

Overtime— tone    and    one-half    {1%) 
times  the  above  rates. 

Sundays  an|d  holidays  (except  watch- 
men,   guards    and    flagmen) — one 
and  one-ialf  (1^^)  times  the  above 
rates. 
The  ratesi  of  wages,  including  over 
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applicable  hereto,  of  executive  orders 
cf  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  <>r  any  other  authorised 
Federal  officer  or  agency,  insofar  as 
the  same  rbay  be  applicable  to  this 
contract  I>|i  case  of  any  inconsist- 
ency, the  tales  fixed  by  any  such 
ai'j.iicable  Federal  order,  whether 
higher  or  l<t)wer,  shall  controL 

Plans  majy  be  seen,  and  forms  of 
proposal,  b^nds,  contract  and  speci- 
iLcations  nlay  be  obtained  at  the 
office  of  tie  State  Highway  Engi- 
neer, Publi<t'  Works  Building,  Sacra- 
mento, Calilfomla,  and  they  may  be 
^een  at  thfe  offices  of  the  District 
Engineers  it  Los  Angeles  and  San 
Francisco,  iit  the  office  of  the  Dis- 
trict Engineer  of  the  district  in  which 
the  work  is  situated,  and  at  the  office 
of  the  As8i|>ciated  General  Contrac- 
tors in  San  Francisco. 

No  bid  M'ill  be  considered  unless 
it  is  made  0n  a  blank  form  furnished 
by  the  Static  Highway  Engineer  and 
is  made  in  ticcordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  th<>  Standard  Specificationa 
Each  biddejr  must  be  licensed  and 
also  prequalified  as  required  by  law. 
(See  said  Pfoposal  Requirements  and 
Conditions. ) 

The  Depairtment  of  Public  Works 
reserves  thfe  right  to  reject  any  or 
all  bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISHON  OF  HIGHWAYS 
G.  T.  McCOY, 
! State  Highway  Engineer. 
Dated  March  22,  1946. 

(Daily  Pacifk:  Builder) 
I  (Mar.  22-29,  April  5.  1946) 


Highway   I itnprovements— Shasta  Ce. 


STATK    OF  CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


.Sealed  prtoposals  will  be  received 
at  the  officie  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
Ml  2  o'clock  p.m.  on  April  3,  1946,  at 
which  time  they  will  be  publicly 
opened  and  read  In  the  Assembly 
Room  of  said  building,  for  repairing 
State  Hightvay  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Shasta  Cftunty,  between  4.5  mile* 
east  of  Ingot  and  Montgomery  Creek 
(I  l-Sha-28-6),  about  nine  and  seven- 
tenths  (9.7)  miles  In  length  to  be 
surfaced  with  plant-mixed  surfacing. 

Bids  are  required  for  the  entire 
work  described  herein. 

In  accordance  with  the  provisiona 
of  Section  1770  of  the  Labor  Code, 
the  Deps^tment  of  Public  Works  has 
ascertained  the  general  prevailing 
rate  of  wagfes  applicable  to  the  work 
to  be  done  to  be  as  follows: 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 


_  fireman   11.40 

trict'"  Engineer" of  "'thV   District    to  ',  ^^P|j^'J  plaAt  mixer  operator.™  1.46 
which   the   work   Is   situated,   and   at  ]  Asphalt  spreadmg  machine 


the  office  of  the  Associated  General 
Contractors  in  San  Francisco. 

No  bid  will  be  considered  unless 
it  is  made  on  a  blank  form  furnished 
by  the  State  Highway  Engtoeer  and 
is  made  in  accordance  with  the  pro- 
visions of  the  Proposal  Requirements 
and  Conditions  set  forth  under  Sec- 
tion 2  of  the  Standard  Specification. 
Each  bidder  must  be  licensed  and 
also  prequalified  as  required  by  law 
(see  said  Proposal  Requirements  and 
Conditions). 

The  Department  of  Public  Works 
reserves  the  right  to  reject  any  or  all 
bids. 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY, 
State  Highway  Engineer. 
Dated  March  22,  1946. 

(Dally  Pacific  Builder) 
(Mar.  22-29.  April  5.  1946) 


Highway   Improvements — Siskiyou 
County 


STATE   OF   CALIFORNIA 

DEPARTMENT  of  PUBLIC  WORKS 

DIVISION  OF  HIGHWAYS 


NOTICE  TO  CONTRACTORS 


Sealed  proposals  will  be  received 
at  the  office  of  the  State  Highway 
Engineer,  Room  373,  Public  Works 
Building,  Sacramento,  California,  un- 
til 2  o'clock  p.m.  on  April  10,  1946, 
at  which  time  they  will  be  publicly 
opened  and  read  in  the  Assembly 
Room  of  said  building,  for  repairing 
State  Highway  in  accordance  with 
the  specifications  therefor,  to  which 
special  reference  is  made,  as  follows : 

Siskiyou  County,  between  Shasta 
River  and  Gazelle  (I  l-Sis-3-B),  about 
seven  and  eight-tenths  (7J)  mllee  In 
length  to  be  surfaced  with  pliint- 
mixed  surfacing. 

Bids    are    required    for   the    enure 

work  described  herein.  

STATE   HIGHWAY   ENGINEER'S 
ESTIMATE 

The  State  will  furnish  550  tons  of 
mineral  aggregate  and  38  tons  of 
paving  asphalt  for  use  In  plant-mixed 
surfacing  as  nvore  explicitly  set  forth 
in  the  special  provisions. 

In  accordance  with  the  provisions 
of  Section  1770  of  the  Labor  Code, 
the  Department  of  PubUc  Works  has 
ascertained  the  general  prevailing 
rate  of  wages  applicable  to  the  work 
to  be  done  to  be  as  follows : 
Classification  Rate  per  hour 

Asphalt  plant  dryerman  or 

fireman *}'1^ 

Asphalt  plant  mixer  operator—  1-4C 
Asphalt  spreading  machine 

operator J-JJ 

Laborer  .- JJ" 

Motor  grader  operator  1  so 

Oil  distributor  boetman Liza 

Oiler,  power  shovels  or  cranes..  1.25 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  t>'pe  controls  (up  to 
and  Including  one  cubic  yard)  1.85 
Operator  of  power  shovel  or 
other  excavating  equipment, 
shovel  type  controls  (over 
one  cubic  yard) 2  00 


operator    j — 1.76 

Flagman  — I i,00 

Laborer  .;„ LOO 

Motor  grad€|r  operator  L86 

Oil  distributor  bootman  L126 

Oiler,  power  shovels  or  cranes  1.26 
Operator    of   power    shovel    or 

other  excavating   equipment, 

shovel    tyi|»€   controls    (up   to 

and  includlSg  one  cubic  yard)  1.85 
Operator    of    power   shove    lor 

other  excavating   equipment, 

shovel    type    controls     (over 

one  cubic  yard)  _ 2.00 

Roller  operaitor 1,66 

Tractor  driver  '. 1.70 

T.'Mck    driver    (18   cubic    yards 

water  level  capacity  or  more)  L6625 
Truck   driver    (14    cubic   yards 

and  less  than  18  cubic  yards 

water  level  capacity)  1.4878 

Truck    drlveir    (8    cubic    yards 

and  less  than  14  cubic  yards 

water  level  capacity)  _...  1.876 

Truck    driver    (4    cubic— .yards 

and  less  than  8  cubic  yai^ 

water  level  capacity)  1.1876 

Truck  drive*  (less  than  4  cubic 

yards  watfr  level  capacity^ 1.0626 

Any  classlfl<hatlon  omitted 

herein  not  less  than LOO 

Overtime  —  one    and    one-half     (1%) 

times  the  above  rates. 
Sundays  and  holidays  (except  watch- 
men,   guards    and    flagmen) — one 

and  one-h*Lf  (1^)  times  the  above 

rates. 

The  rates  of  wages,  including  over- 
time, holiday  or  Sunday  rates,  above 
specified  are  subject  to  the  effect,  if 
applicable  hereto,  of  executive  orders 
of  the  President  of  the  United  States 
and  to  any  modification  thereof  and 
to  any  and  all  lawful  orders  of  the 
President  or  any  other  authorized 
Federal  offi4!er  or  agency,  insofar  as 
the  same  miay  be  applicable  to  this 
contract  In  case  of  any  toconsist- 
ency,  the  rates  fixed  by  any  such 
applicable  Federal  order,  whether 
higher  or  lower,   shall   controL 

Plans  may  be  seen,  and  forms  of 
proposal,  l>ond8,  contract,  and  speci- 
fications may  be  obtained  at  the 
office  of  the  State  Highway  Engi- 
neer, Public  Works  Building,  Sacra- 
mento, California,  and  they  may  be 
seen    at    the   offices    of    the    District 

Engineers  at  Loe  Angeles  and    San    broad   ei^ansion   in   new    higrhway 
Francisco,  »t  the  office  of  the  Dis-    construction  during  the  remainder 


AIR  CONDITION IN.G 

Electronic    Air    Disinfection.     A 

full  description  and  specifications 
of  the  "Disinfectaire",  an  ultravio- 
let jfermicidal  unit  incorporating 
G.E.'s  Germicidal  Lamp.  Includes 
information  on  why  air  disinfection 
is  ne^ssary,  how  it  works.  10  pp., 
illus.  The  Art  Meial  Co.,  Cleve- 
land, Ohio.* 

ARC  WELDING 

Airco  Arc  Welding  Accessories 
(Catalog  No.  130.)  Illustrates  and 
describe.s  a  complete  line  of  acces- 
sories for  all  types  of  arc  welding 
machines  and  operations.  12  pp., 
illus.  Air  Reduction,  60  E.  42nd 
St.,  New  York  17,  N.  Y. 

BERYLLIUM 

The  Atom  of  Beryllium.  Brush 
beryllium  copper  alloys.  Brush  Be- 
ryllium metal  and  other  alloys. 
Their  characteristic  sand  applica- 
lion.'i.  4  pp.,  illus.  The  Brush  Be- 
ryllium Co.,  3714  Chester  Avenue, 
Cleveland  14,  Ohio. 

ELEVATOR  GATES 

Collapsing  Gate  for  Passenger 
Elevator  Cars,  Design  No.  9-CG, 
and  Collapsing  Gate  for  Service 
Elevator  Cars,  Design  No.  7-CG. 
A.I.A.  File  sheets  giving  specifica- 
tions of  the  two  types  oi  collapsing 
elevator  gate.  1  p.  ea.,  illus.  Otis 
Elevator  Co.,  260  11th  Ave.,  New 
York,  N.  Y.* 

FLANGES 

Pressure  -  Temperature  Ratings 
for  Flanges,  Flanged  Fittings  and 
Valves.  An  American  War  Stand- 
ard. Tabulates  the  new  ratings, 
includes  chdrt  comparisons  of  old 
and  new  ratings.  20  pp.  Tube  Turns 
Inc.,  Louisville  1,  Ky. 

HEATING  UNITS 

Gar  Wood  Tempered-Aire  Oil- 
Fired   Home   Heating    Units.    De- 

scriptibn  of  and  advantages  claim- 
ed for  a  complete  heating  unit, 
with  table  of  ratings  and  dimen- 
sions. 8  pp.,  illus.  Gar  Wood  In- 
dustries, Inc.,  Heating  Division, 
7^24  Riopelle  St.,  Detroit  11,  Mich. 

LIGHTING 

Let  There  Be  Light.  By  Robert 
M.  Stecher,  M.D.  An  article  print- 
ed from  the  Bulletin  of  The  Med- 
ical Library  Assn.  Discusses  light 
and  the  general  level  of  illumina- 
tion, with  particular  attention  to 
reading  light  in  libraries,  reading 
rooms  and  private  studies.  8  pp., 
illus.  General  Electric  Co.,  8811 
Euclid   Ave.,    Cleveland,    Ohio.* 

Silv-A  -  King  RLM  Specification 
Industrial  Fluorescent  Lighting 
Units.  Full  description,  including 
voltage,  wattage,  weight  and  price, 
of  both  closed-end  and  open-end 
units.  Also  gives  a  table  indi- 
cating the  average  footcandles  ob- 
tained at  various  heights  and  for 
various  wall  conditions  with  40  and 
100  watt  units.  4  pp.,  illus.  Bright 
Light  Reflector  Co.,  Inc.,  Fairfield 
and  State,  Bridgeport  5,  Conn.* 

PUBLIC  WORKS 

(Continued  from  Page  One) 

York  State,  and  40  per  cent  m 
New  York  City. 

State  and  local  Governments 
without  Federal  aid  for  planning, 
had  completed  plans  for  $961,144,- 
000  worth  of  public  works  as  the 
year  1946  opened,  the  Federal 
Works  Agency  reported  today. 

State  and  local  Governments, 
with  Federal  aid  for  planning, 
were  preparing  plans  and  speci- 
fications for  public  works  costing 
1564,932,000. 

Applications  were  under  review 
for  planning  advances  to  State 
and  local  Governments  for  proj- 
ects costing  another  |1, 121, 165,000. 

Of  the  total  public  works  plan- 
ned with  Federal  Works  planning 
assistance  71.3  per  cent  was  made 
up  of  sewer,  water  and  sanitation 
facilities,  school  and  other  educa- 
tion facilities,  and  hospitals. 

Approximately  46.4  per  cent  of 
the  public  works  planned  without 
Federal  planning  aid  was  made  up 
of  sewer,  water  and  sanitation  fa- 
cilities, schools  and  other  educa- 
tional facilities,  and  hospitals. 
CONTRACTORS   BID-SHY 

Several  factors  were  reported  as 
responsible  for  the   lag. 

Contractors,  some  circles  report- 
ed, were  unwilling  to  make  bids 
for  new  highway  jobs  except  at 
very  high  figures  because  of  the 
uncertainties  with  regard  to  avail- 
able construction  machinery,  high 
prices  for  building  materials,  and 
the  uncertainty  of  continued  sta- 
bility of  wage  rates  in  many  areas. 

"February,  March  and  April  us- 
ually are  the  months  when  new 
highway  construction  contracts  are 
let,"  one  Government  ofl5cial  said, 
"but  thus  far  this  Spring  the  re- 
sults  are   disappointing. 

"When  contractors  do  bid,  they 
bid,  to  cover  all  the  uncertainties 
the  picture  which  may  bring  high- 
er costs  before  the  work  is  done." 
EQUIPMENT   SHORTAGE 

Because  of  the  difficulty  of  mak-  - 
ing  sure  of  getting  needed  trucks, 
bulldozers,  grraders  and  other  ma- 
chinery quickly,  and  because  of  the 
high  cost  of  materials  and  uncer- 
tainty as  to  future  labor  costs, 
some   oflBcials   do   not   expect   any 


trlct  KaginetT  of  the  district  in  which 
the  woiic  ts  situated,  ajki  at  the 
office  of  the  Associated  General  Con- 
tractors In   8an  Fmadsco. 

No  bid  will  be  considered  unleM 
it  is  made  on  a  b'.anii  form  fur- 
nished by  the  State  Highway  Engi- 
neer and  Is  made  in  accordance  with 
the  pro-visions  of  the  Propoeal  Re- 
quirements and  Conditions  set  forth 
under  Section  2  of  the  Standard 
SpecificatioD)s.  Elach  bidder  must  be 
licensed  and  also  prequalified  as  re- 
quired by  law.  See  aaid  Propoeal  Re- 
quirements and  Conditions.) 

Tlie  Department  of  Public  Works 
reeervee  the  right  to  reject  aay  or 
all   bidb 

DEPARTMENT  of  PUBLIC  WORKS 
DIVISION  OF  HIGHWAYS 
G.  T.  McCOY. 
State  Highway  Engineer. 
Dated  March  15,  194& 

(Daily  Pactfic  Builder* 
(Mar.  15  22-2»,  1M6' 


of   1946. 

In  addition  to  the  present  un- 
certainties, spotty  shortages  of  ma- 
terials and  manpower  are  expected 
to  appear  as  the  veteran's  pref- 
erence housing  program  expands, 
with  its  competition  for  both  naa- 
terials  and  labor. 

The  Public  Roads  Administra- 
tion, however,  has  |1,500,000,000 
of  Federal  money  which  will  be 
available  through  June  30,  1949 
to  match  dollar-for-dollar  with  the 
States  whenever  Highway  Depart- 
ments and  the  industry  are  ready 
to   go  forward  with   construction. 

A  total  of  $500,000,000  of  this 
amount  is  now  available  for  Fed- 
eral aid  in  new  road  building,  an- 
other $500,000,000  becomes  avail- 
able on  June  30,  1946,  and  a  third 
1500,000,000  a  year  later. 


*^  -  -"  --^  -j.^it 
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New  Asphalt  Impregnated  Gypsum  Sheathing  Waterproof 


DAOY     PACrnc     Rfl,.r^pft 

Steel  Construction 
Lags  In  February 

The  estimated  total  bookincr^  «^ 
fabricated  s  t  r  u  c  t  u  r  a  1  steeffor 
bndge  and  building  construction 
for  the  month  of  February  1946 
according  to  reports  received  bv 
the  American  Institute  of  stepl 
Construction,  amounted  to  112  9fi7 
tons  as  compared  with  211  is?  Lrii 
for  the  month  of  Januarj'  "' 

Due  to  the  steel  strike    Febru 
ary  shipments  dropped  to'45  7«>4 
tons  as  compared  with  86,371  tons 
in  the  previous  month.    The  ton 
nage  available  for  future  fabrica 
tion  at  February  28  was  550  860 
tons.  ' 

^— — — __ 

SMALL  BOAT  SALE 

Public   sales   will   be   conducted 
m   five  cities   to  dispose   of  over 
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^^^'^L'^,''?ecS.?^^^^^^  average  size  small  house  with  the  new  U.S.G. 

eliminating  the  need   for  social    mra^Hn^inSi      •      "^  f^''^    nianpower.     This   is    made    possible  by 
tud.    On'^   ™an   handles  ZTL^'Z^r^i^^tr^^^^^^^  t/Zt'""'    ^"^'^'^^   '''''   «"    *^^ 

New  SfieathiRg  Is  Gypsum  Industry  s 
Answer  to  Lumber  Shortage  Problem 

.  ."^""^^^^^^^^t  «^  a  brand  new  sheathing  with  a  newly  developed 
asphalted-gypsum,  weather-proof  core  is  the  United  States  Gypsum 
company  s  answer  to  the  critical  lumber  shortage,  which  is  now 
likely  to  be  prolonged  beyond  ear- 


500  small   boats  declared   surplus 
by  the  Armed  Services,  the  Mate- 
rials  Disposal  Section  of  the  Unit 
.'d    States    Maritime    Commission 
announced  today. 

The  boats,  ranging  in  price  from 
?50  to  $400,  depending  upon  siz^ 
tnd  condition,  will  be  sold  exclu- 
sively by  the  Commission's  field 
offices.  Local  address  is  14th  and 
Franklin  Sts.,  Oakland  12. 

JESSE  HALL  RETTRES 

SAN  FRANCISCO.-Supervisor 
Jesse  R.  Hall  of  Sonora,  adminis- 
trator of  the  commercially  valu- 
able and  scenically  attractive  Stan- 
islaus National  Forest,  will  retire 
from  the  U.  S.  Forest  Service  on 
Mar.  31,  after  more  than  37  years 


lier  estimates. 

With  the  demand  for  lumber  at 
an  all-time  high  and  with  only  5.- 
000,000,000  board  feet  on  hand  at 
the  beginning  of  the  year,  and  this 
supply  poorly  balanced  and  badly 
located,  the  new  U.S.G.  Sheathing 
may  greatly  relieve  the  critical 
situation  by  freeing  more  lumber 
for  framing  and  other  vital  con- 
struction uses. 

Perfectly  timed  for  a  huge  mar- 
ket hungry  for  just  such  a  product, 
this  new  U.S.G.  Sheathing,  which 
weathers  all   weather",  has  been 
fully  tested  by  United  States  Gyp- 


SUPPLY  OUTLOOK 

' '  '"''•-tinued  from  P^e  One) 


^^'i^^^®'  ^^^  output  in  1939  was 
408,000,000  blocks.  C.P.A.  has  giv- 
en the  industry  assistance,  grant- 
ing It  priorities  for  machinery. 
Output  is  on  the  way  up,  both  of 
cinder  and  cement  blocks. 

Gypsum  Board  and  Lath— Esti- 
mated 1946  requirements,  3,900,- 
000,000  square  feet;  1941  produc- 
tion, 2,772,000,000  square  feet.  Pro- 
duction has  been  hampered  by  lack 
of  paper  for  liner.  Directives  have 
been  issued  to  paper  mills  to  sup- 
ply paper  liner  to  gypsum  board 
manufacturers. 

Asphalt  Roofing— Estimated  1946 
requirements  74,400,000  squares; 
1941  production  50,400,000  squares. 
Supply  is  tight.  Hope  is  that  de- 
mand will  be  met  in  part  this  year 
by  larger  production  of  other  roof- 
ing materials,  such  as  wood,  metal 
cement  -  asbestos,  slate  and  tile 
roofing.  To  help  production  of 
Western  softwool  shingles,  prices 
o  fall  sizes  and  grades  were  in- 
creased 30  cents  per  square  bv 
OPA  this  month. 


sum  Research  Laboratories.  The 
difference  is  in  the  core.  Exhaus- 
tive comparative  tests  prove  thi'? 
new  product  to  be  far  superior  in 
performance.  More  important  is 
the  fact  that  sheathing  costs  cai 
be  cut  from  one-third  to  one-half. 
One  of  the  most  important  phases 
m  the  develonment  of  this  asphalt- 
ed-gypsum  core  was  United  States 
Gypsum's  experience  in  manufac- 
turing war  products.  U.S.G.  Ma- 
rine Board,  "the  core  that  went 
to  war",  has  been  used  and  ap- 
proved by  the  United  States  Mari- 
time Service  for  Class  B  bulkheads, 
sheathing  and  liners.  It  was  so 
successful  that  engineers  believed 
the  same  principle  of  asphalted- 
gypsum  core  could  be  adapted  to 
use  in  the  manufacture  of  sheath- 
i"K  for  building  postwar  houses. 

With  this  in  mind,  engineers 
tested  and  re- tested  the  new  sheath- 
ing under  extremely  adverse  con- 
ditions. In  spite  of  the  tremendous 
quantities  of  water  thrown  against 
It  in  a  test,  the  U.S.G.  Sheathing 
with  the  asphalted  -  gypsum  core 
showed  a  water  absorption  of  only 
3.4  per  cent  by  weight — actually 
only  one-twelfth  of  the  amount  of 
water  absorbed  by  wood  sheathing 
during  the  same  exDosure.  In  ad- 
dition, there  was  no  buckling,  no 
warping,  and  no  opening  up  in  the 
joints  of  the  U.S.G.  Sheathing 
when  it  dried  out. 

Then  engrineers  went  still  fur- 
ther to  prove  the  strength  and 
stability  of  this  board.  A  huge 
laterial  distortion  machine  exert- 
ed 1,850  pounds  pressure  on  a  U. 
S.  G.  Sheathing  panel,  which  had 
been  exposed  to  the  equivalent  of 
5lii  years  of  average  rainfall.  Oi\- 
ly  1.125  inches  of  lateral  deflec- 
tion occurred.  A  dry  panel  with 
identical  framing  and  sheathing 
had  a  lateral  deflection  of  just  .498 
inch  .  at  this  same  load.  Under 
these  same  conditions,  an  identical 
frame   sheathed   horizontally   with 


Mew  Chemical  For 
Sharp  Blueprinb 

ST.  LOUIS,  Mo.,  Mar.  27.— Bkier 
piuepnnt  paper,  with  consequent 
improvement  in  the  sharpness  and 
definition  of  white  lines,  was  prom- 
Jsed  today  by  Monsanto  Chemical 
company  of  St.  Louis,  and  the  H. 
P.  Andrews  Paper  company  of 
New  York. 

The  two  companies  announced 
that  an  improvement  of  far-reach- 
ing character  is  effected  through 
application  in  the  processing  plant 
of  Syton,  a  modified  silica  product, 
as  a  water  solution  to  the  base 
paper  before  coating  with  light- 
sensitive   materials. 

Architects  and  engineers  will  be 
Baved  many  thousands  of  man- 
hours  as  a  result  of  the  develop- 
ment. Using  the  new-type  print- 
ing paper,  they  will  often  be  spar- 
ed the  necessity  of  retracing  pen- 
ciled drawings  in  ink. 

This  is  because  draftsmen,  un- 
der present  practice,  find  that  pen- 
ciled lines  reproduce  weakly  and 
indistinctly.  If  printing  and  de- 
veloping conditions  are  adjusted 
to  bring  out  pencil  lines  a  washed 
out  appearance  is  often  given  to 
the  whole  print. 

With  the  new  method  of  treat- 
ment, it  is  possible  to  bring  out 
pencil  lines  without  markedly  af- 
fecting the  overall  quality  of  the 
print. 

# 

as  a  Federal  forester,  according 
to  an  announcement  by  S.  B.  Show, 
Cheif  of  the  California  Region. 


BUILDERADS 

For  Constriction  Equipment,  Rentals,  Sales 


C.  P.  Concrete  Equipment 

I       COMPANY 

FORM  CLAMPS  -  SNAP  TIES  -  SCREID 

SUPPORTS    -    COLUMN   CLAMPS 

SHORES  -  RAWL  PLUGS  -  STAR  DRILLS 

ELECTRIC    HAMMERS    -    ELECTRIC 

DRILLS    -    CURING    COMPOUND 

MULTIPLEX  SAWS  -  EXPANSION  JOINT 

CONCRETE   VIBRATORS 

1385  W.  16th  St,  Oakland,  CaKf. 

TEmpIelMU'  1405 

24-HOUR  PHONE  SERVICE 


COMET  SAWS 


Va  fo   10  H.  F. 


Electric  Table  Saws   •    Band  Saws    •    Gas  Table  Saws 

Electric  Hoists  •  Portable  Electric  Tools  •  Drag  Sawg 

SALE^     •     RENTALS     •     SERVICE 

KERR  EQUIPMENT  COMPANY 

160  Tenth  Street    ^',^,^  Ph.  MArket  1651 


EVEN  WHEN  DRENCHED  with 
water,  this  new  sheathing  has  high 
bracing  strength— it's  designed  to 
free  more  lumber  for  framing  and 
other  vital  construction.  Secret  of 
success  is  a  gypsum  core  impreg- 
nated with  an  asphalt  emulsion 
for  superior  resistance  to  weather 
— piled  unprotected  on  the  job  or 
nailed  to  the  framework 


MASTER  GASOLINE  GENERATORS 


GEORGE  M.  PHILPOTT  CO. 

BRYANT  bet.  9th  and  10th  STS.,  8.  F. 


Clay   Sewer   Pipe   —   Estimated    ....,„....^   .......uuxi.y    wui 

1946  requirements,  1,400,000  short    lx8-inch   dry   wood   sheathing   de- 
tons;    1941   production   figures  are    fleeted  10.312  inches, 
not  available,  but  last  year  output  1      Comparisons  of  cost  and   speed 
totaled  slightly  under  700,000  short    in    application    show    that    USG 
tons.     Strike    in   Ohio  hit  produc- 
tion this  month. 

Cast  Iron  Radiation — Estimated 
1946  requirements,  70,000,000  sq. 
ft.;  1941  production  84,084,000  sq. 
ft.  The  industry'  is  encountering 
difl^culty  in  getting  pig  iron  and 
si-rap.  There  is  talR  here  of  a 
possible  nation-wide  drive  to  get 
householders  to  turn  in  old  iron 
and  steel  scrap  to  collectors. 

Warm  Air  Furnaces — Estimated 
1946  requirements,  960,000  uni..-t 
1941  production,  567,000  units.  Pro- 
duction this  year  was  hit  by  strikes, 
also  shortages  of  materials,  par- 
ticularly galvanized  sheet  steel  and 
pig  iron.  Resumption  of  a  high 
rate  of  steel  mill  production  fol- 
lowing settlement  of  the  steel 
strike  and  authorization  of  a  steel 
price  increase  averaging  $5  per 
ton,  may  improve  sheet  steel  de- 
liveries. OPA  this  month  increased 
the  price  of  pig  iron  75  cents  a 
ton,  which  may  encourage  accel- 
erated output  of  that  commodity. 

Bath  Tubs— Estimated  1946  re- 
quirements, 1,450,000  units;  1941 
production,  1,660,000  units.  Need 
for  better  flow  of  materials,  new 
equipment  hampers  this  industry. 
Materials  shortages  affect  pro- 
ducers of  both  cast  iron  and  form- 
ed steel  tubs. 

Plumbing  SmallwiTe  —  Estimat- 
ed 1946  average  monthly  require- 
ments, 186.000  sinks,  170,000  lav- 
atories, and  178,000  water-closets. 
In  the  first  three  months  of  1946, 
production  of  sinks  is  expected  to 
average  116,000  monthly,  lavator- 
ies, 133.000,  and  water-closets  166,- 
000.  Shortages  the  industry  is 
combatting  are  in  pig  iron,  steel, 
borax  and  crating  lumber.  Some 
producers  need  additional  equip- 
ment, and  OPA  is  likely  to  give 
assistance  in  obtaining  machinery 
items. 

Because  domestic  growers  are 
withholding  7,000,000  bushels  of 
the  1945  flaxseed  crop  from  the 
market  and  imports  from  South 
America  are  running  below  ex- 
pectations, the  Department  of  Ag- 
riculture has  told  CPA  that  the 
paint,  varnish  and  lacquer  industry 
may  have  to  take  a  cut  in  its  quota 
of  linseed  oil  for  the  second  quar- 
ter of  1946.  It  was  indicated  the 
quota  might  be  reduced  to  60  per 
cent  of  the  1940-41  base  from  the 
75  per  cent  allowed  in  the  first 
1946  quarter. 


Sheathing  will  .set  a  new  mark  in 
economy. 

Piled  on-the-job  or  nailed  to  the 
framework,  it  "weathers  all  weath- 
er". Even  when  drenched  with  wa- 
ter, this  sheathing  has  remarkable 
bracing  strength.  One  /man  can 
handle  the  sheets  quickly  and  eas- 
ily. Edges  are  tongue-and-grooved 
for  wind-tight  fit  and  strength. 
Only  four  nails  per  stud  are  need- 
ed under  wood  siding  or  stucco. 
It  can  be  cut  and  fitted  right  to 
the  studs.  There  is  no  need  to 
measure  and  saw  it  as  with  other 
sheathings.  All  the  workman  does 
IS  score  and  snap  the  unit  to  fit 
right  where  he  is  working.  Eight 
man  hours  were  found  sufficient  to 
sheathe  an  average  size  small 
house.  No  building  paper  is  re- 
quired. In  addition  to  the  new 
asphalted-gypsum  core,  a  special 
water-resistant  Tripleseal"  treat- 
ment is  used  on  the  face  and  back 
of  each  U.S.G.  Sheathing  unit.  It 
has  the  fireproof  qualities  of  all 
gypsum  building  products. 


Portable 
Lightiiig  Plants 

650  Watts  to  18  KW 


! 


G«n«rmt«  Yoor  Own 
Electricity  Rif^t  om  Jtfb 

AVAILABLE  STOCK 
FOR  RENT  OR  SALE 


KERR  EQUIPMENT  COMPANY 


160  Tenth  St 


Corner  of   Natoma         pu     MArL-**  lACI 

SAN  FRANC(SC«         "'  m/Macei  iVDI 


ACME     SWING     SAW...  Junior  She 


nniHiiimiiiiminiri 


COMPRESSORS 

—PUMPS— 
CONCRETE  BREAKERS 

RENTAL  SERVICE 

DRILL    STEEL    -    GADS 

V-BELTS 
WIRE    ROPE   AND   FITTINGS 
BALL  &   ROLLER   BEARINGS 


■HHlEmiock  5475 


Haven  Saw  &  Tool  Co. 

NORTHERN  CALIFORNIA  DISTRIBUTORS  K)R 

E#'fe'  ▼▼  Jm  JL#  Jl      9  Jnk  ▼▼  9 


I         l/jto  15  H.P. 

WOOD    •    METAL    •    STONE 


SKILSAW  PORTABLE  ELECTRIC  TOOLS 

Saws    •    DrHk    •     Sanders 

STANLEY  &  CARTER  ELECTRIC  TOOLS 

Routers.  Drflk,  Screwdrivers,  Metal  Shears 

BOICE- CRANE  &  DURO 

Woodworking  Power  Tools 

LOGAN  METAL   LATHES 
LsrQB  Stock  on  Hand  for  Im'media+e  Delivery 

SALris    •    RENTALS    •    REPAIRS 

PERSONAL  SERVICE  —  24  HOURS  A  DAY  DURING  EMERGENCY 


\\ 


SAN  FRAN<i:iSCO 
1072-1076   Howard   Street 

HEmlock  <»2I2 


OAKUkND 
950  East  14th  Street 

GLenceurt  3742 


PORTABLE  CONTRACTORS  SAW 

Skid  Saws  Without  Wheels 

Dealer  .  .  .  EDWARD  R.  BACON  CO.,  17th  at  FOLSOMSTS 

SAN  FRANCISCO 


ENT 


BIG  UNITS 


SMALL  UNITS 


Contact  your  nearest  Wemco  office 
for  fast,  guaranteed  Wemco  Rental 
Service  on  air  compressors  and  tools 
of  ^1  sizes. 


a  COMPRESSOR 
'     FROM  BACON! 

The  right  size  compressor— the 
air  tools  you  need— in  first  class 
working^  condition.  Rental  ar- 
ranged for  just  as  fast,  as  vou 
can  dial  the  telephone  of  the 
nearest  Bacon  office. 


f  f«« 
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AUTHORIZED  01STSIBU:ORS  Ch  I  C  AG  O      Rn  £  W  A^  ATI  C  .,R  co-«PPfSSOr;   i.o   .:9   '00.^ 

WESTERN   MACHINERY    COMPANY 


CowsfWTKWI 
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lU  ILDERADS  SELL   AND   RENT   CONSTRrrnON   EQUIPMENT 

WHEN     COMMUNICATING     WITH     ABOVE      ADVERTttERS 
PLEASE   MENTION    DAILY  PACIFIC    BUILDEP 


mWIDiini  nil'- 


PAGE  4 


DAILY    PACIFIC    BUILDER 


FRIDAY.  M/\RCH  29.  1946 


ADVANCE  CONSTRUCTION  REPORTS 


DAILY  PACIFIC  BUILDER 

(E«t<bh«h*d   1M0) 
Issued  Every  Rernlnfl,  Except  Saturday,  Sunday  and  Lagal  Holldaya 


DAILY  PAOIFIC  BUILDER  ia  the  pioneer  conatrucUoD  dailj  at  the 
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WORK    UNDER   WAY 

REMODEL.  STOKE  BUILDING 

Estimated  Cost,  $50,000 
^SACRAMEITO,  Cal.    13th  and  I  Sts. 

Modernization  of  exterior  and  com- 
plete rebuilding  of  interior  of  auto 
display  building,  including  installa- 
tion of  new  fixtures  and  equipment 

Owner — Lester  Motors,  Ford  dealer, 
13th   and   I   Streets,    Sacramento. 

Architect— Leonard  F.  Starka,  416 
Native    Sons    Bldg.,    Sacran:ier.tj(, 

Contractor  —  Lawrence  CotiStr.  Co 
3020  V  St.,  Sacramento. 


9-1 0— EDUCATIONAL 
BUILDINGS 
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BUILDING  SECTION 


j  3/29/46 

{bids  rejected 

SAN  FRANCISCO.  Frank  McCoppln 

School. 
Repair  eight  steel  columns  supporting 

fire  escape. 
O'tt-ner  —  Public    Works    Department, 

Room  282  City  Hall. 
City  Architect — Dodge  A.  Rledy,  Rm. 

265  City  HalL 

All  bids  received  March  13  were 
rejected,  at  which  time  Shepard  & 
McSweeney,  3901  Mission  St,  at  $687, 
submitted  low  bid. 


NEWS  INDEX 

For  convenient  reference,  news 
reports  In  this  section  are  classi- 
fied as  follows: 

Commercial   BIdga.  i-  s 

Educational   BIdgs. 9-10 

Hospitals    . 11 

Industrial    BIdgs. 12-13 

Public   Buildings 14-1/ 

Religious   Buildings   18-19 

Social,  Recreational  BMgs.  20-21 

Residential    Buildings   _.  22-26 

Transportation  BIdgs if 

Miscellaneous  Bidgs.  2»-3tt 


l.a--COMMERCL\L  BLDGS. 
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PLANNED 

REMODEL  STORE  Est.  Cost,  $10,000 

SAN  MATEO,   San   Mateo  Co.,  Calif. 

B   St. 
Remodeling  of  store  building. 
Owner — Loewe  &  Zwierleln,  317  B  St., 

San  Mateo. 

"Work  is  expected  to  be  completed 
by  the  fall. 


3/29/46  •     •     4 

CONTRACT    AWARDED 
TELEPHONE    EXCHANGE 

Cost,  $200,000 

SAN  BRUNO,  San  Mateo  Co..  Calif. 
San  Mateo  Avenue. 

Construction  of  one-story  and  base- 
ment reinf.  concrete  telephone  ex- 
change building. 

Ow^ner— Pacific  Telephone  and  Tele- 
graph Co.,  140  New  Montgomery 
St.,  San  Francisco. 

Consulting  Structural  Engr. — John  J. 
Gould,  Financial  Center  Bldg.,  San 
Francisco. 

Contractor  —  Dinwiddle  Constr.  Co., 
Crocker    Bldg.,    San    Francisco. 


3/29/46 
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CONTRACT    AWARDED 

REPAIR    LINOLEUM 

SAN  FRANCISCO.    Horace  Mann  Jr. 
I      High   School. 
[Repair  and   re-cement  linoleum. 

Owner — Dept.  of  Public  Works,  Rm. 
!     282,  City  Hall. 

^Architect — Dodge  A.  Riedy.  Room  265 
City  Hall. 

Contractor — The    Brookman    Co.,    55 
Main   Street. 


Sheet  Metal— Gullfoy  Cornice  Works, 

1234  Howard  St. 
Marble  —   Vermont   Marble  Co.,   625 

Market   St. 
Tile  Floors— Thos.  H.  Price  Co..  198 

Mississippi  St. 
Steel  Doors,  Types  1,  2  and  3— Trtis- 

con  Steel  Co.,  604  Mission   St. 
Steel  Rolling  Doors— Kinnear  Manu- 
facturing Co.,  1742  Yosemite  Ave. 
Remforcing  Steel— Herrick  Iron  W'ks 

18h  and  Campbell  Sts.,  Oakland. 
Misc.  and   Ornamental  Iron— Central 

Iron   Works,   349   7th   St. 
Masonry— Geo.   W.    Reed,    1390   South 

Van   Ness  Ave. 
Lathing  &  Plastering— A.  E  Knowles 

516  Stanyan   St 
Composite  Fnies — Rayjnond  Concrete 

Pile   Co.,    333    Montgomeo'    St 
Kalamein   Doors   —   Fire    I^rotection 

Products  Co.,  1101  16th  St. 

All  of  San  Francisco  unlf.-s  other- 
wise notfd. 
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'CONTRACT    AWARDED 
PLANT  BUILDIXG  Cost  $25,000 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co.,  Calif.  E.  Grand  Ave. 
Construction  of  steel  frame  building 

(50x126  ft). 
Owner— W.  P.  Fuller  &  Co.,  E.  Grand 

Ave..  South  San  Francisco. 
Structural  Engineer^Kaj  Theill,  580 

Market  St,  San  Franciscc. 
Contractor— Swinerton  &  Walberg.  225 

Bush  St,  San  Francisco. 


I     conditioned,    gas    heating    system, 
I     etc. 

Owner— Withheld. 

I  Architect  —  Herbert    E.     Goodpastor, 
I     Mitau  Bldg.,  Sacramento. 
!  Contractor— A.    E.    Erickson,    1932   Kl 
Monte  Ave.,  North  Sacramento. 
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PLANNED 

CONCERT  HALL 

BELMONT,  San  Mateo  County,  C&lif. 
College  of  Notre  Dame  Campus, 

Construction  of  concert  hall  building. 

Owner — College  of  Notre  Da^ne,  Ral- 
ston Blvd.,  Belmont 


PLANS  ON  FILE 


Tha  following  list  of  plans  and  spadfloatlona  for  construction 
prsjects  are  now  availabla  for  inspection  at  the  office  of  DAILY 
PACIFIC   BUILDER,  465  Tanth   Street,  San    Francisco. 


Work 


Location 


Bid  Opening  Data 


Stilling  Basin 
Spec  1178 


Central  Valley  Project 


Kings  RiVv  Waateway,  Etc. 
Specification    1181 


Fresno 


i-  8 


4-10 


12-13--INDUSTRLVL 
BUILDINGS 


•• 
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PLANS   BEING   FIGURED- 
NO    BID    OPENING    DATE   SET 
OFFICE    BLDG. 
OAKLAND,  Alameda  Co.,  Calif.  65th 

and  Telegraph  Ave. 
Construction    of  three-story    building 
(lOOxlOO-ft.)   steel  frame  for  front 
offices,  fireproof  concrete  rear  por- 
tion. 
Owner — Rlchfield-Davia  Enterprises. 
Plans  by  C.   N.  Burrell,  409  15th   St, 

Oakland. 
Structural    Engr. — Robt    D.    Dalton, 
1630  Webster  St,  Oakland. 


3/29/46  •     •       2 

BIOS  WANTED 

CORAM,  Calif.— Until  April  II,  2 
P.  M.,  bids  will  be  received  by  the 
U.  S.  Bureau  of  Reclamation  ,Den- 
ver.  Colo.,  under  Inv.  D-33,285-A  for 
rubber-insulated  power  and  control 
cable  fob  shipping  point  and/or  Co- 
ram, Shasta  Power  Plant,  Central 
Valley  Pro4ect 
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ARCHITECT  SELECTED 
STORte  BLDG.         Est.  Cost  $120,000 
SAN  MATEO,  San  Mateo  Co.,  Calif. 

B  Street 
Construction  of  two-story  building 
(100*100  ft.)  at  the  reatl^of  the  pres- 
ent store,  and  expansion  in  the  first 
floor  of  the  Union  Hotel  building. 
Owner— Loewe  &  Zwierleln,  317  B  St, 

San  Mateo. 
Architect — Leo  Sharps,  735  W.  Poplar 
St.,  San  Mateo. 

Work  is  expected  to  reach  comple- 
tion this  fall. 


12 
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CONTRACT    AWARDED 

PLANT  BUILDING  Cost,    $50,000 

SOUTH  SAN  FRANCISCO.  San  Ma- 
teo Co.,  Calif.  E.  Grand  Ave. 

Construction  of  brick  building  (50x 
136  ft). 

Owner— W.  P.  Fuller  &  Co.,  E.  Grand 
Ave.,  South  San  Francisco. 

Structural  Engineer— KaJ  Theill,  580 
Market  St.,  San  Francisco. 

Contractor — Swinerton  &  Walberg,  225 
Bush  St,  San  Francisco. 
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PLANNED 

STORE  BLDG.  Est  Cost,  $30,000 

BURLINGAME,  San  Mateo  Co.,  Calif. 
W.  Burlingame  Ave. 

Owner — McDonald,  Wilson  &  Draper 
Investment  Co.,  Jerome  Draper, 
manager,  257  Primrose  Rd.,  Burlin- 
game. 

Architect— Leo  J.  Sharps,  735  W.  Pop- 
lar St.,  San  Mateo. 

Contractor  —  MacDonald,  Young  & 
Nelson  Construction  Co. 


•• 
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PLANNED 

MERCHANDISE  BUILDING 

Estimated  Cost,  $60,000 
RENO,  Washoe   County,   Calif.   1570- 

1610  S.  Virginia  St 
Construction  of  general  merchandise 

building. 
Owner — Norman  Blitz,   19  Sierra  St, 

Reno,  Nev. 
Plans  by  David  Vhay. 


Let*s  go  into  a  huddle  about 
MATERIALS 


JUST  GRAB  YOUR  PHONE 


Call 


When  you  need  competent,  reliable,  experienced  paint,  roof- 
ing or  fl(X)r  covering  applicators  to  figure  on  sub-contracts, 
WE  CAN  GET  THEN!  FOR  YOU. 

PABCO  PAINTS 

ROOFINGS 

BUILDING  MATERIALS 

WATERPROOFING  MATERIALS 

GOVERNMENT  SPECIFICATION 

MATERIALS 
CAMOUFLAGE  PAINTS 
LINOLEUMS 
MASTIPAVE  FLOOR  COVERINGS 

Our  experienced  paint,  waterproofing,  roofing  and  floor  cov- 
ering service  representatives  .  .  backed  up  bv  a  highly 
trained  TECHNICAL  STAFF  .  .  .  have  solved  many  a 
tough  problem  of  WHAT  TO  USE  AND  HOW.  Thia 
service  is  yours  for  the  asking ! 

WPRE  AS  NEAR  AS  YOUR  PHONE  .  .  . 
CALL  EXbrook  3657 

THE  PARAFFINE  COMPANIES,  Inc. 

475  Brannan  Street     •     San  Frandsco,  19 
Government  Speciiication 

PAINT    .    ROOFING    -    LINOLEUM 
G»oula«.  Paiiits  and  Roofings.  UaaCipai^  Pabco  Sofl-Seakd  Uacimmu 
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iCONTRACT    AWARDED 

SUPERSTRUCTURE    FOR    SHOP, 
ETC.  Cont.  Price,  $2,290,000 

SAN  FRANCISCO.  San  Francisco 
Naval  Shipyard. 

Construction  of  superstructure  for 
completion  of  two-story  shop  bldg. 
No.     411,     shlpfltters'     and     boHer- 

j     makers'     shop,     and     misc.     small 
structures  which  shall  be  used  for 

'     industrial  shop  purposes  and  which 

i      includes    asbestos    siding,     roofing, 
wood  block  and  other  flooring,  pav- 

i      ing,    earthwork,     track    work,    pil- 
ing, metal  windows  and  doors,  tile 

I     work,  plastering,  tanks,  sprinklers, 

!     elevators,  concrete  floor  coverings, 

i     ventilation  and  utilities;   Spec.  No. 

i     17099;  NOy  12912. 

j  Owner — Bureau  of  Yards  and  Docks, 
Navy  Dept.,  c/o  Public  Works  Of- 
fice, Room  2110,  Administration 
Bldg.,  San  Francisco  Naval  Ship- 
yard. 
Contractor — James  I.  Barnes  Constr. 
Co.,  941  Russ  Building. 
Construction     started     yesterday. 

I      The    contractor    has    awarded    the 

I  following,  sub-contracts: 

i  Asphalt   Tile   and   Carpet   Coat — Ma- 

J     lott  &  Peterson,  2412  Harrison    St. 
'li  Pressed    Steel   Doors — L.    B.    Sanden, 

j     Russ  Building. 
Steel    Sash — J.    S.    Thorn    Co.,    Russ 

{     Russ  Building. 
Corrugated    Asbestos  —  Western    As- 
bestos Co.,  675  Townsend  St. 

[  Steel    Roof — H.    H.    Robertson    Com- 

'     pany.  Mills  Bldg. 
Electric   Work— Abbett  Electric   Co., 

[     472  Tehama  Street 

'•  Elevator— Atlas  Elevator  Co.,  417  6th 

!     Street 

•  Glass  and  Glazing  —  San  Francisco 
!      Glass  Co.,  5234  Mission   St 

':  Fencing — Anchor    Post    Fence    Com- 

\     pany,  460  Fifth  St. 

j  Wood    Block    Floors — Turner    Resll- 

•  ient  Floors,  Inc.  ,141  New  Mont- 
i     gomery  St. 

}  Plumbing,     Heating     and     Utilities — 
I     Anderson  &  Rowe,  2501  Harrison. 
Structural    Steel — Moore    Dry    Dock 
!     Co..  foot   of  Adeline  St.,  Oakland 
j  Painting— R.     P.     Paoli    &    Co..    2530 
1     Ijombard  St. 

!  Composition  Roof  and  Roof  Insula- 
'  tion— Malott  &  Peterson,  2412  Har- 
1     rison   St.  *• 


1  2 
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TO  START  WORK 

REMODEL   PLANT  CoHt,    $15,000 

RENO,    Washoe    Co..    Nev.      Morrill 

Avenue. 
Remodel    steel    and    wood    plant    re- 
cently damaged   by  fire. 
Owner— Ready-Mix   Concrete   Co.,   F. 
R.   Smith,   1120  Evans  SL,   Reno. 
Owner  will   supervise   work   them- 
selves. 
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HEATING,   AIR    CONDITIONING 

BIDS  OPEN   TODAY,  1:30   P.   M. 

THEATER 

SACRAMENTO,  Sacramento  Co.,  CaL 

K  Street  bet  12th  and  13th  Streets. 
Heating  and  air  conditioning  in  con- 
nection with   Studio  Theater,  now 

under   construction- 
Owner — Leonard    Giordano. 
Architect  —  Leonard   F.   Starks,   416 

Native    Sons'    Bldg.,    Sacramento. 
General  Contractor — Central  Califor- 

nit   Constr.   Co.,   Inc.,   116  Erie   St., 

San  Francisco. 

The  architect  is  receiving  the  heat- 
ing  and   air   conditioning    bids. 

As    previously    reported,    following 
'contractors   have   taken   out   plans: 

Walter  M.  Dunphy  Sheet  Metal 
Products,  3136-40  Folsom  Blvd.,  Sac- 
i  ram  en  to. 

M.  R.  Carpenter,  907  Front  Street, 
Sacramento. 

Luppen  &  Hawley,  Inc.,  3126  J  St, 
S^ramento. 

I     Wagner   Sheet    Metal   Works.   2217 
!  Broadway.     Sacramento. 
I     J.  N.  Blair  Co.,  217  N  16th   Street, 
[  Sacramento. 

1     Al    Schoen.    2604    16th    St.,    Sacra- 
!  men  to. 


'       SLB  ^  BIDS  WANTED 

General  Contractor*  desiring  sub-bids  on  any  Job  are  Invited  to  make  known 
threir   reqjulrements   In    thi*   oolumn.    There   la   no   charge    for   this    service. 


Office  and   Lab.  Bldg.  and   industrial   Relations  Bldg.,  California  Research 
Corp.,    Richmond;    Bids   open    April   12 
E.   S.   McKlttrick  Co.,   610   16th    Street,   Oakland    (TWln   Oaks   5070) 
Swinerton  &  Walberg  Co..  225  Bush  St,  San  Francisco  (GArfleld  2980) 
Barrett  A  Hilp,  918  Harrison   Stre   et,   San   Francisco    (DOuglas  0700). 
M.  &  K.  Corp.,  200  Financial  Center  Bldg..  San  Francisco  (ElXbrook  7824) 
Carrico  &  Gautier,  365  Ocean   Avenue,   San   Francisco    (JUnlper  4-S081) 


I 


Ferry  Bldg.  Addition,  Embarcadero.  San  Francisco;  Bids  open  April  4,  2  PM. 
Peter  $artorio,  262  Clementina  St,   San  Francisco    (GArfleld  8317). 


Richfleld-Davis     Bldg.,    55th    and    Telegraph,    Oakland;     No    definite    bid 
opening    date   set 
A.  Fandell  Blair,  No.  9  Main  Street,  San  Francisco  (YUkon  03»0) 


#•12 
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PLANNED 

ADDN  TO  PLANT    Est.  Cost,  $75,000 

OAKLAND,  Alameda  Co.,  Calif.  2736 
Magnolia  St 

Addition  of  cooling  department  (158x 
70)  to  meat  packing  plant,  reinf. 
concrete,  steel  trusses. 

Owner — Holly  Meat  Packing  Com- 
pany,  2736   Magnolia   St,  Oakland. 

Architect— E.  O.  Cerrutl,  427  13th  St, 
Oakland. 
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CONTRACT    AWARDED 

THEATER 

GUERNEVILLE,    Sonoma   Co.,    Calif. 

Construction  of  reinforced  concrete 
and  masonry  theater  building. 

Owner — Withheld. 

Architect  —  Vincent  G.  Raney,  233 
Post  Street,  San  Francisco. 

Contractor— Walter  L.  Qlsen,  966  So- 
noma Ave.,  Santa  Rosa. 


ROOFING 


INDUSTRIAL   AND  COMMERCIAL  BUILDINGS 
COMPOSITION  AND  CORRUGATED  IRON   ROOFS  REPAIRED 

•       •       • 
Estiimates  gladly  submitted  to  General  Contractors  on 
any  type  nevsr  Construction 
I  DONNELLY  ROOHNG  CO. 

€52  PULTON  ST^  SAN   FRANCISCO       -       Phone   WAlnut    lib'M 


1 2 
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TO  START   WORK 

COTTON   GIN  Est.   CoBt,   $70,000 

TULARE,  Tulare  Co.,  Calif.  About 
1^   miles  NE  Petri  Winery. 

Construction   of  cotton   gin. 

Owner — Producers  Cotton  Oil  Com- 
pany, Eugene  Tienken,  local  man- 
ager,  1211    Sequoia   St.,   Tulare. 


14-17— PUBUC  BLDGS. 
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BIDS    WANTED— 

TO   BE  OPENED  APR.  29,  10  A.   M. 

DETENTION  HOME      Cost,  $125,000 

SACRAMENTO,   Cal.    V  Street 

Construction  of  one-  and  part  two- 
story  reinforced  concrete  and  steel 
county  detention  home  to  accom- 
modate 40  Juveniles  and  provide 
small  second  story  section  for  liv- 
ing quarters  for  the  guards  and 
administrative   personnel. 

Owner — County  of  Sacramento,  Court 
House,  Sacramento. 

Architect— Harry  J.  Devine,  1012  Jay 
St,  Sacramento. 
Call  for  ^Ids  will  be  advertised  in 

alMJut  one  week. 


22-26— iiESIDENTL\L 
BUILDINGS 

3/29/46  ••26 

PROCEED    ORDER 

DWELLING  UNITS         Price,  $75,100 

CULVER  CITY,  Los  Angeles  County, 
Calif. 

Construction  of  50  family  dwelling 
units;  Calif.  V-4337;  completion 
May  30. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— Daley  Bros.,  426  Bryant 
St.,   San   Francisco. 


CONTRACTORS 


See  us  regardinK  Improvement  District  jobs.  We  handle 
colI*ctifltfiB;  buy  Warrants  or  Bonds  on  all  1915  or  1911  Act 
Districts.    Telephone  G.\rfie?d   8000. 

HANNAFORD    &    TALBOT 
519  CALIFORNIA  STREET  >\N    FR.VNCISCO  4 


448 


Architectural  Renderings 

LEIF  L.   NIELSON 
DESIGNER 

Store  Fronts,  Residences,  Etc. 

6l8t  STREET,  OAKLAND  9  I'Vlcphone  litiimont   172S-W 


18-19 — RELIG40US  B1J>GS. 
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WORK  UNDER  WAY 
RESIDENCES 

Estimated  Cost  $7200-$8000  Each 
PITTSBURG,  Contra  Costa  Co.,  Calif. 

Loftus  Rd.,  Home  Acres. 
Construction  of  10  4-,  5-  and  6-room 

residences. 
Owner   and   Builder — Pasquale    Mar- 

celli,  771  E.  12th  St,  Pittsburg. 


ATTENTION,  HOME  BUILDERS 

LUMBER    SUPPLIER    AVAILABLE  ' 

Can  produce  700  M  ft.  monthly.  No  priority  required.  Who!frs<c>« 
carload  quantities.  Salary  and  traveling  expense*  required.  Reply 
Box  326.  c/o  Dally  Pacific  Builder. 


4. 


-i- 
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PREPARING    PLANS 
CHURCH  Est.  Coat,   $35,000 

FRESNO,    Fresno    Co'Unty,    Calif. 
Construction    of     brick     and     stucco 

church,    English    countr>'Hide    type, 

seating   capacity    168;    6000    sq.    ft 

floor  space. 
Owner — Sierra  Vista   Methodist   Ch., 

Fresno,  Rev.  J.  P.  Coleman,  pastor 
Architect — John    B.     Anthony,     428 — 

13th  St,  Oakland   12. 
Engineer— J.    Y.    Long   Co..    428    13th 

St..  Oakland   12. 


3/29/46  •• 

TO  TAKE    BIOS 

RBSLDENCE:  Est.   Cost,  $25,000 

jSAN  FRANCISCO.  Comer  Clay  and 
Fremont 

Construction  of  2% -story  frame  and 
stucco  residence  and  apartment 
building,  reinforced  concrete  foun- 
dation. 

Owner— Pon  G.  Gee,  734  Pine  St,  San 
Francisco. 

Fee  Inspector — B.  K.   Dobkowltz,  425 
Monterey  Blvd.,  San  Francisco. 
Owner  will  take  segregated  bids. 


20-21— SOCL\L  AND 
RECREATIONAL  BLDGS. 


Safety  FINLENITE  Tread 

Steps,  Nozings,  Platfornu,  Sidewalk  Boxes 

AU  Types  Gray  Iron  Castinsv 

SAN    FRANCISCO    IRON    FOUNDRY 

(EAN   JFRANCISCO  JROJN    WORK.'^i 

260  TOWNSEND  STREET  -  Pbjne  DOugfe"   '»"« 


J 
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WORK  UNDER  WAY 

THEATER  BLDG.  Est.  Cost,  $100,000 

SACRAMENTO,  Sacramento  County, 
Calif.  49th  and  J  Sts. 

Construction  of  stadium-type  theater 
building  to  seat  1000  persons;  steel 
frame  and  reinforced  concrete,  air- 


ADHESIVE 


WATERPROOF  TYPE 

}  (Armstrong  Brand) 

i  FOR      PERMANENT     APPLI- 
;  CATION     OF    WALLBOARDS 
A  Strong  Bond  to  Wood,  Plas- 
ter,   Lath,    Masonry    and    Steel 


Joint 


'Stems 


^e? 


3/29/46  •• 

TO  TAKE   BIDS 

RESIDENCE  Est  Cost  $15,000 

BRISBANE,  San  Mateo  County,  Calif. 

Construction  of  one-story  and  base- 
ment frame  and  stucco  residence, 
"airplane"  room. 

Owner— O.  F.  Justice,  4626  25th  St, 
San  Francisco. 

Fee  Inspector — B.  K.  Dobkowltz,  425 
Monterey  Blvd.,  San  FraJicisco. 
Owner  will  take  bids  shortly. 


5E5E 


Boilers-High  Pressure  and  Heating 

.         NEVv       AND       REBUILT 
!         All  Sixes  »s!id  Types  of  Steel  Tanks 

OCEAN  SHOP.E  IKON  WORKS 

5S0  Eghth  St.  -  Phone  UNderhilJ  4310  -  San  Frandsco 


CONTRACTORS- Save   Money  and   Time        ^ 

,  BY    USING 

QUANTITY  SURVEYS 

165  JESSIE  STREET         -         SUtter  8361  SAN    FRANCISCO 


PREPARED    BV 


LeROY    SERVICE 


3/29/46  ••     26 

PLANNED 

SUBDIVISION 

Estimated  Cost,  $10,000- $25,000  each 
REDWOOD  CITY,  San  Mateo  County, 
Calif.   North  county  line  off  Junl- 
pero   Serra   Blvd.   to   Skyline  Blvd., 
and   from    Skyline   Blvd.   to   ocean; 
surrounds    the    Lake    Merced,    San 
Francisco    and    Olympic    Club  golf 
courses. 
Construction    of    4000-home    subdivi- 
sion to  be  known  as  "Bel-Mar"  and 
to  include  business  section. 
Owner   and   Builder — Henry  Doelger, 
320  Judah  St,  San  Francisco. 
Grading  work  Is  under  way;  street 
and    sewer    construction    will    st&rt 
within  90  days,  and  work  on  the  first 
unit  of  500  houses  will  begin  within 
the  next  four  months.  Completion  la 
expected  by  the  end  of  the  year. 


GAMERSTON  &  GREEN  LUMBER  GO. 

Wholesale  and  Jobbing  Yards 

LUMBER  ™  TIMEERS  TIES  ^  OR  -  R^IDWOOD 

PONDEROSA  -  SUGAR  FINE 

San    Francisco  Oakland 

'     1S00  ARMY   STREET  2001    LIVINGSTON    STREET 

A^Aatpr    1300  kEllog   4   1884 


I  Offices    and   Warehousei 

I  SAN  FRANCISCO  ^" """ 

I  2600  Harrison  St. 

j    Telephone  VA.  7174 

I  DISTRIBUTORS  MODERN  COMPOSITION  BLDG.  MATERIALS 


OAKLAND 
3330  E.  12th  St. 

Te/epbone  AN.  4100 


STEEL  SASH 

RESIDENTIAL   CASEMENTS 
FOR  ALL  TYPES  OF  DWELLINGS 

1500  UNITS  OF  STOCK  SIZES 
N€W  AND  m  PERFECT  CONDITtON 


Assoc 


iated  Wood  Products  Co. 

Fabricators  and  Erectors  of 
TIMBER  TRUSSES 

Berkeley  8317  1335  SIXTH  ST.,  Berkeley  2,  CtM. 


~1 


CALL  \  5050 


12  X  12  X  Vz;  %-,  and  78-ln. 

NOW   AVAILABLE    IN 

LOCAL    STOCK 

ACOUSHCAt  CONTIUaORS     ! 
ft  SKOtHfUtS  ^ 


INDUSTRIAL  FLOORS 

HEAVY  DUTY      DUSTLESS     NON  ABSORBENT 
CONCRETE  FLOOR  FINISH 

DURACRETE  FLOOR  COMPANY 


666  Harrison  St. 


DO  5583 


^%flkR     BMi'iP  j^  M%  J*B^-l*  JIL 


HELP  WANTED 


4voilolbfe  ^mifiedfofely 


SYMON  BROSe 

1435  IMRKET  STREET      SAN  FRANCISCO.  3 

T*r«pftoM  HEmloeli  0441 


FOREMAN   AND   LAYOUT    MAN 
for 
ELECTRIC    WELDED    TANK 
SHOP 
]     Goor    Salary — Permanent    Posltlow-    | 
'  Reply  Box  330 

\  c/o  Daily  Pacific  Builder 


PLASTERING  MATERIALS     CEMENT  -  GRAVEU 

SAND  -  BRICK  -  BRICK  MORTAR  »  WIRE  NETTINQ 

METAL  LATH  -  PLASTFJ^  BOAWD 

Distributors  for 


COMPANY 


J.  S.  GUERIN  & 

720  FOLSOM  STREET  -:-  Phone:  SUtter  4W*  i 

'  CERTAIN-TEED  ROOFING  PRODUCTS 


FOR  SALE 
REDWOOD  SHAKES 

%in.  to  I'/a-in.  thtok  x  M-ln.  lon| 
HAND   SPLIT   ltE«AWN 
Reply  Box  SESA.  «/• 
Dally  Pafllfle 


Ci 

Mnait  (lOn  lonstnictHNi  lompaoy 

HXJh 

PhOM 

HTE;  SAND^LASTINC,  OONCaiETE  CUTTING 
CONTRACT  or  RUCimS 

i:  GRrfieU  7663    -    24  Cifif  oroMi  Sl^  Sn  FihmImo 

iii-m-**-*^' 


FRIDAY.  MARCH  29.  1946 


DAILY     PACIFIC     BUILDER 
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ADVANCE  CONSTRUCTION  REPORTS 


3/29/46  ••     22 

BIDS  WANTED— TO  CLOSE 

APRIL  12,  2  P.   M. 

HOUSING  UNITS 

PUI^LMAN,   Wash. 

Construction  of  one  dormitory  to  ac- 
comi:.odate  190  people,  about  70 
double   rooms  and  40  single  rooms. 

Owner  —  Washington  State  College, 
Stanley  A.  Smith,  college  architect. 
Department  of  Architectural  Engi- 
neering, Pullman. 

Consulting  Engineer— DeWitt  C.  Grif- 
fin &  Associates,  Lloyd  BIdg.,   Se- 
attle, Wash. 
Specifications   obtainable  from   the 

college  architect  upon  deposit  of  |30. 


3  2 


VENTURA.  Ventura  County,  Calif.        3/29/46 

ConstrucUon   of    25    family    dwelling  FUNDS  APPROPRIATED 
units;     Calif.     V-4385;     completion     SHERIDAN,   W^6.  —  Funds   have 
May  15.  been   appropriated  to  the  U.  S.  Vet- 

Owner — Federal  Public  Housing  Au-  erans  Admin..  Munitions  Bldg.  Wash- 
thority,  Humboldt  Bank  Bldg.,  San  ington,  D.  C,  for  construction  of 
Francisco.  sewage   disposal   plant  for  Veterans 

Contractor— Daley  Bros.,  426  Bryant  Facility  at  Sheridan.  Wyo.  Cost, 
St..  San  Francisco.  $100,000. 


24 


3/29/46  • 

PREPARING   WORKING 

DRAWINGS 

RE.SIDENCE  Est.  Co.st,   $12-14,000 

OAKLAND,  Alameda  Co.,  CaL  Rock- 
ridge. 

Construction  of  frame  and  stucco-  2- 
story  residence,  large  playroom, 
double  garage  under  house,  comp. 
.shingle,  .steel  sash,  plaster  exter- 
ior, oak  floor,  blower  heating  sys. 

O^^T>er — Withheld. 

Architect — Guy    L.    Brown,    Bank 
Commerce  Bldg.,  Oakland. 


3/29/46  ••     26 

PROCEED    ORDER 

DWELLING  UNITS        Price,  Jlll,148  . 

INGLEWOOD,  Los  Angeles  County, 
Calif. 

Construction  of  74  family  dwelling 
units;  Calif.  V-4346;  completion 
May  30. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 


33 — BRIDGES 


26 


of 


24 


3/29/46  • 

PREPARING 
PRELIMINARY    PLANS 
RESIDENCE  Est.  Cost.  $9-10.000 

OAKLAND,  Alameda  Co.,  Cal.    Moss 

Tract. 
Construction    of    1 -story    frame    and 

stucco    residence,    6    room.s,    shak^ 

roof. 
Owner  — Withheld. 
Architect — Guy    L.    Brown,    Bank    of 

Commerce  Bldg.,  Oakland. 


3/29/46  « 

PROCEED  ORDER 

DWELLING  UNITS        Price,  $459,888 

LOS  ANGELES,  Calif. 

Construction  of  312  family  dwelling 
units;  Calif.  V-4348;  completion 
date  July  31. 

Owner— Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor — Daley  Bros.,  426  Bryant 
St.,  San  Francisco. 


26 


3/29/46  • 

PROCEED   ORDER 

DWELUNG  UNITS        Price,  $576,500 

HONOLULU,  T.  H. 

Construction  of  300  family  dwelling 
imits;  TH-V-51035;  completion  Au- 
gust  16. 

Owner — Federal  Public  Housing  Au- 
thority, Humboldt  Bank  Bldg.,  San 
Francisco. 

Contractor— Pacific  Construction  Co., 
Ltd  ,  1192  Wamanu,  Honolulu. 


27— TRANSPORTATION 
J BUILDINGS 

3/29/46  ••     27 

WORK   UNDER  WAY 

TERMINAL 

SAN  FRANCISCO.  Fremont  Street. 

Construction  of  new  motor  coach 
terminal  (186x27  ft.),  steel  and  glass 
structure,  4  sliding  doors  at  front 
of  building. 

Owner — Key  System,  1106  Broadway, 
Oakland,  Alfred  J.  Lundberg,  presi- 
dent 
Work   ia  expected  to  be  completed 

by   April  15. 


35—      DOCKS,  PIERS  & 
HARBORS 


3  5 


Specifications  obtainable  from  the 
,  above  office. 

; 3/29/46  •     •     3  9 

CONTRACT    AWARDED 
!     MILL  VALLEY,   Marin   Co.,   Calif. 

— McGuire   &   Hester,   796   66th   Ave.. 
.Oakland,  at  $174,212.05  awarded  con- 


3/29/46 

BIDS  WANTED— 

TO   BE   OPENED   APR.   17,  2   P.   M. 

CONCRETE    HE  AD  WALL  i.>„   .  w     ...      ^ 

SAN  FRANCISO.   Mission  Rock  Ter-  1^*^*^^  ^^  ****  ^**y  °^  ^i"  Valley,  City 
^nal  I  Clerk,  City  Hall,  for  construction  of 

Furnishing   material   and   driving  of   *^i^^.y  sewer  system  including  vit 


3/29/46  -*■ 

NOTICE  I 

SISKIYOU  COUNTY,  Calif.— A  rep 
resentatlve  of   the   district   office   of  i 


•• 


3  29  46 

CONTRACT   AWARDED 

OAKLAND,   Alameda   Co.,    Calif. — 
Westinghouse  Electric  Corp.,  1  Mont- 


the  State  Division  of  Highways  will  gomery  SL,  San  Francisco,  at  $4380. 
meet  prospective  bidders  for  the  pro-  awarded  contract  by  the  E&ai  Bay 
posed  project  In  Siskiyou  County  HI-  I  Mimlclpal  UUllty  District,  Room  S12, 
S18-3-B),  for  which  bids  are  to  be  ;  512  16th  St.,  Oakland,  under  Pro.  1719 
received  in  Sacramento  on  April  10,  \  for  one  oil  circuit  breaker. 

IMA  I  ^  

Said  representative  will  meet  pros-     3/29/46 


minal 


Owner— Board  of  State  Harbor  Com-  't^^f^'  ^°S^^^^^  "^^ith  manholes,  lamp 
-    -    —  holes,  fctubs,  Y  branches  and  appur- 


missioner.-=.  F.  G.  White,  Chief  Eri- 
gineer,    F«  rry   Bldg. 


Plans    and    specifications    may    betoi^^pf 


obtained    from    the   above    office    of 


3/29/46  •      •     33 — 40 

BIDS  WANTED 

RICHMOND,  Contra  Costa  Co., 
Calif.— Until  April  8,  2  P.  M.,  bids 
will  be  received  by  the  Richmond- 
San  Rafael  Ferry  Transportation 
Co.,  Ferr>'  Terminal,  Castro  Point, 
Richmond,  for  the  construction  of  a 

1000-foot  causeway  of  creosoted  piles  ]  the  owner  uron  deposit  of  $20.00. 
at  present  Richmond  terminal  ex-  Lump  sum  bids  will  be  received,  j 
tending  into  San  'Francisco  Bay  from 
Castro  Point,  together  with  com- 
plete ferry  slip  including  ferry  arpon 
and  hoisting  machinery  and  two 
frame  buildings   (50  ft.  long  each). 

Work  involves  in  excess  of  900 
piles  and  approx.  700,000  b.m.  lum- 
ber. 

Plans  and  specifications  are  ob- 
tainable from  office  of  Consulting 
Engineer  James  J.  Walsh,  112  Mar- 
ket St., .  San  Francisco,  upon  depo.sit 
of  $50.00. 


iron 


4  8 

,..„..   in  Gazelle  on  Thurs4ay.  April       CENTRAL  VALLEY  PROJ.,  Calif. 

pipe    sewers    of   S-    and    12-inch  '4    at  11  A.  M  -Pacific     Coast     Engrg.     Co.,     Inc., 

" '  ......!.  Drawer  E,   Alameda   .at   $81.:250   sub- 


piles  and  constructoln  of  concrete   T*/'^^  ^^^^  P*P*  sewers  of  8-,  10-,  12-.  1  pectlve "bidders  at  the  Gazelle  general    LOW   BIDDERS 
headwaU    for    Mission    Rock    Ter-i.     '       -•    ^^''    *"*^    ^^'^    ^^^'    «*»',  store 


j  tenanc<;s   and    a   reinforced    concrete    3/29/46 


I  mitted  low  bid  to  Bureau  of   Reola- 
••    mation,  Denver,  under  Spec.  No.  1166 

Plans  prepared  byEngr.  Dept.  of  the   l«^^"^,°°  '*'**^**  P''^  ^*^^  ^'''"    ^"™*^*^'".S    ^^    delivering    fob 

Owner  f       >■  i^v   3o.,n    vp  pipe  in  unstable  ground.  SAN    DIEGO    COUNTY,    Calif.— A    cars  at  the  shippmg  point  or  fob  care 

Plan*  by  Engineer  John   S.   Bates,  !  representative  of   the  bridge  depart-    at    Coram,    Calit.,   two    complete  hy- 


40—- 


on  Ave.,  Berkeley. 


ment  of  the  State  Division  of  High-  draulic    gate    hoists    with    accessory 

wavs   will    meet    prospectivie    bidders  equipment   and,    in   addition    thereto, 

for' the  proposed  project  in  $an  Diego  misc.  parts  and  accedeory  equipment 

Countv  (XI-S.D-77-D\  for -A-hich  bids  for    one     additional     hydraulic    gate 

3/29/46                                          •     •     3JS    ■«v—            oiivi:a:.iO  Al^LT               are  to"  be  received  In  L08  Ajngeles  on  hoist    to    alter   and    complete    a   hy- 

BIDS  WANTED—                                  T\              (              UiPUWAVQ                  April  18   194&                            |  ,  draulic  hoist  now  owned  by  the  gov- 

?ilE  OPENED   APR.  17,  2  P    M                                 HIGHWAYS                  ""laid  representaUve  will  4eet  pros-  emment.    The  hoists  will  be  used  to 

ROCKWALL  and  FILi.       '  ^  f*-   "•    |-— — -               ,^   ^P^^^^^   ^^   ^^^^  BoTlsall   Post  operate  15.0xl9.05-fL   penstock  coa^t- 

SAN  FRANCISO.    Mission  Rock  Ter-  I  B.Ss  OPENED  ^    O"'---  ^3  °^>'««  ^^'  ^'  Oceanside,  on    er  ^*„%^;,,^^^^*\ .^^^."^•p^".^^"  ^^'^ 

minal.  !      Mon^P^'^Jl^^t-.,.,-  .,„  n„     n.u.-  \  Wednesday,  April  10,  1946,  at  10  A.  M.  ^  ^^^^^^^^^^^ "ste^^te^S  J^l 

ing   Interior   fill   for   Mission   Rock    ,..^,  „,     ,,».^,  s,u,^«i.vi^u  .^v,    ^.^ 

Terminal.  '♦"    ♦*«'»    \it^^<^„*^  '/-•;*•■    /-^ __ii      -o^—    3/29/46 


27 


26 


3/29/46 

PROCEED  ORDER 

DWELLING  UNITS        Price,  $60,Q80 

LOS   ANGELES,    Calif.    George   Pep- 

perdine  College. 
Con.st ruction    of   40    family    dwelling 

units;     Calif.     V-4407;     completion 

June   1. 
Owner — Federal  Public  Housing  Au- 
thority. Humboldt  Bank  Bldg.,  San 

Francisco. 
Contractor — Shumaker  &  Evans  Con- 

.Htructlon   Co..  4007   W.   6th  St.,   L08 

Angeles  13. 


3/29/46  • 

PLANS  COMPLETED 

BUS  DEPOT 

TRACY,   San   Joaquin  County,  Calif. 

11th   St.,  west  of  present  termlnaL 
Construction  of  new  Greyhound  bus 

depot. 
Owner — Pacific   Greyhound   Bus   Co., 

executive  offices.  Pine  and  Battery 

Sts.,  San  Francisco. 


3/29/46  •     •  14—36 

PERMIT    GRANTED 
ENLARGE    RACE    TRACK 

Coat,  $1,250,000 
SAN   BRUNO,   San  Mateo  Co..  Calif. 

Tanforan. 
Modernize     and      enlarge     Tanforan 

Race  Track. 
Owners — Guy    M.    Standifer,    Balfour 

Bldg.,     San     Francisco,     and     Jack 

Rainer,    New    York  City. 
Architect — Clarence  W.   W.  Mayhew, 

330    Hampton    St.,   Piedmont. 

A  permit  in  amount  of  $500,000  was 
taken  out  March  25. 


Owner — Board  of  State  Harbor  Com 
missioners,  F.  G.  White,  Chief  En 
gineer.   Ferry   Bldg. 

Plans  prepared  by  Engr.  Dept.  of  the  j 
Owner, 


NOTICE  OF  SALE 


i  hoist  equipment  will  be  installed   by 
42    the   government. 

Second  and  third  low  bids  follow; 


27 


•• 


3/29/46 

PROSPECTIVE  BIDDERS 
DISMANTLE  BUILDINGS 
OAKLAND,    Alameda    County,    Calif. 

Premises    of    Chevrolet    Motor    Co., 

10626  E.    14th   St 
Dismantling,  demolition  and  removal 

of    temporary    buildings    and    gov- 
ernment property  under  Serial  No. 

04-203-46-12. 
Owner— U.  S.  Engineer  Office,  74  New 

Montgomery  St.,  San  Francisco. 

Specifications   obtainable   from   the 

above  office. 

As  previously  reported,  bids  will  be 
opened  April  9,  2  P.  M. 

The     following     contractors     have  j 
taken  out  plans:  | 

Combs  Bros.,  Box  97,  San  Leandro. 

Haa.s  Construction  Co.,  320  Mer- 
chants' ExchaJige  Bldg.,  San  Fran- 
cisco. 

Charles  L  Harney,  625  Market  St., 
San  Francisco. 

J.  D.  Ballinger  &  Co.,  1905  Cypress 
St.,  Oakland. 

George  Petersen  &  Son.  1841  Ban- 
croft Ave..  San  I.i«andTO. 

■WViaUn  Bros..  2943  23rd  Ave.,  Oak- 
land. 

Peter  Sorensen,  927  Arguello  St., 
Redwood    City.  | 

R.     R.     Randall,     8032     Mac  Arthur  1 
Blvd..  Oakland. 

K  R.  C.  Construction  Co.,  2068  All- 
8 ton  Way,  Berkeley.  i 

Charies  Wait,  666  Mission  St.,  San  j 
Francisco.  | 

Herman   Mlsrack,   575  6th   St.,   San  | 
Francisco.  I 

J.  Henry  Harris,  2657  9th  St.,  Berk- 
eley. I 

Stolte,  Inc.,  8451  San  Leandro  St., 
Oakland.  | 

Cleveland    Wrecking   Co.,    2800   3rd  | 
St.,    San    Francisco. 

Dolan  Building  Supplies  &  Wreck- 
ing  Co.  6939  Mission  St.,  San  Fran- 
cisco. 

Svmon  Bros.  Wrecking  Co.,  1435 
Market  St.,  San  Francisco. 

Lewis    Construction    Co.,    516    18th  , 
St.,  Oakland.  i 

Monson  Bros.,  475  6th  St.,  San  Fran- 
cisco. I 

Cut  Rate  Wrecking  &  Lumber  Co., 
1740  FoLsom  SL.  San  Francisco. 

Joe  Ciatti,  1755  Quesada  Ave..  San  1 
Francisco.  , 


3/29/46 

BIOS   OPENED 

SAN  DIEGO,  Calif.— T.  A.  Kvale, 
1^  Luna  Rd.,  Route  2,  Box  407,  Ojal, 
at  $9750,  submitted  the  low  bid  to  the 
U.  S.  Navy,  11th  Naval  District,  Pub- 
lic Works  Department,  1220  Pacific 
Highway.  San  Diego,  March  26  for 
the  reconstruction  of  railroad  spur 
track.s  at  the  Naval  Supply  Depot, 
San  Diego;  Spec.  17597, 

The  bids  submitted  were: 

T.  A.  Kvale,  $9750. 

W.  V.  Hutchison,  $9985. 

R.  E.  Hazard,  $13,430. 

Harry  Williams,  $14,420.50. 

A.  D.  Schader,  $25,997. 


28-30— MISCELLANEOUS 
BUILDINGS 


39 


3/29/46  • 

BIDS   OPENED 

DOHENY  PARK,  Orange  Co.,  Cal. 
—Underground  Engrg.  Co.,  124  West 
4th  St..  Los  Angeles,  at  $12,937.66 
submitted  low  bid  March  26  to  the 
State  Division  of  Architecture.  An- 
son Boyd,  State  Architect.  Public 
Works  Bldg.,  Sacramento,  for  sewer 
line  and  pumping  plant  at  Doheny 
Park.    Other  bids  were: 

Sim  J  Harris,  San  Diego,  $13,447.11. 

G.  E.  Keams  Constr.  Co.,  Long 
Beach.   $13,750. 

W^alter  H.  Barber,  La  Mesa,  $13,- 
763.00. 


r 


n^ineering  Section 


3/29/46  *     •         3  3 

LOW    BIDDER 

SAN  DIEGO  CO.,  Calif.— Oberg  & 
Cook,  2106  W  93rd  St.,  Los  Angeles, 
at  $87,433  submitted  low  bid  to  State 
Division  of  Highways,  G.  T.  McCoy, 
.state  highway  engineer,  State  Bldg., 
Los  Angeles,  for  construction  of  two 
bridges  and  approaches  across  Sam- 
agatuma  Creek  and  De-scanso  "Crck 
near  Descanso.  San  Diego  County. 


obtained    from    the   above    office    of 
the  owner  upon   deposit  of  $20.00 
Work   involves: 

(1)  400,000  tons  core  rock: 

(2)  50,000  tons  facing  rock; 

(3)  98,700  c.y.  interior  fill. 


Modesto,  at  $4794,  submitted  low  bid 
jto  the  Modesto  City  Council,  Rex 
;E.    Gailfus,    city   clerk,    717    10th    St.,  )    '^  ■  ^r^"    '^g-Q_un^  ^prlj  n         McKieman    Terry   Corp..   Harrison, 

'  AvI"  Jo^^Fi^n^uTnTn'^Ninth'^?"*^  I  lo'  A   M^^^  wUl  be  recet^et  by  the   N.  J.,  $86,690. 

.Ave     from  Franklm  to  Ninth  St        '  .     Material     Redistribiitlon     and       Consolidated   Steel   Corp.,   Los  An- 

The  work  Involves:  '  Disnosal   Office.  785  Market   St.,   San    geles,   $93.685. 

Cisco,   under  Sales  No.    B-347-46  ~~ 

!  for  858  gross  tons  unprepared  ferrous'  ^ 

j  I  scrarp.  located  at  9th  Ave.  Pier,  Oak- 
land. 


.,,     ^.  i  (1)  480  cu.  yds.  excavation  and  grad-  i  .c«  "  „ 

Plans    and    specifications    may    be  ing ;  '  Fr&n 


(2)  400  tons  asphaltic  concrete  base; 

(3)  170  tons  asphaltic   concrete  sur- 
i  face  course; 
j  (4)  12  tons  asphaltic  toncrete,  warp 

and  feather  surfacing; 


1(5)  2390  sq.  yds.  seal  coat; 
I  (6)  255'0  sq.   3'ds.   bituminous  surface 
treatment ; 
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3/29/46 

NOTICE   OF  SALE 

0/2Q/46  .     .  !    -     -— -    -- .    ^ —    1      SAN    FRANCISCO.— Until    April   5. 

CONTRACT  AWARDED  treatment;  ;  2  P.  M.  bids  will  be  received  by  the 

DENVER    SjVo^- J.  H    Baxter  Co      <7>  ^""^P,  «"°?-    «t°™    ^^^    «y«tem.    p^^^j^^^^  of  Supplies,  Room  270  City 

3333nem?ry   St.     San^S^^ciSS!       Co'l^Xe  M?s  ^  Sw :  Z)jCZr'  ^"    '"'  '"'  ^'^  °' 

at   $73,548  awarded   contract    by   the!     o* "j--^  »,_* ._i_  .n.»     /tx   »i    f^^  \the  tollov^mg . 


Bureau  of  Reclamation,  Denver,  for 
furnishing  and  delivering  1,140  wood- 
en poles  to  be  used  in  connection 
with  the  construction  of  the  55-mile 
Alamogordo-HoUywood,  N.  M.,  sec- 
tion of  the  120-mile  Las  Cruces-Hol- 
lywood  115,000  volt  transmission  line. 


35 


complete  In  place. 

Complete  bids  follow: 

Standard  Materials  Co.,  (1)  $1.  (2)  j  j^^  No.  1,  located  at  Boand  of  Edu- 
$5,  (3)  $5.  (4)  $6.  (5)  $0.15.  (6)  $0.15.  ,  ^g^^j^n  warehouse,  291  10th  St,  one 
(7)  $650;  total,  $4794.        ^,  ^     ^       ^,^  j  lot   of   gas   ranges,  dishwashing  ma- 

.,^^  'I.  ^Ji^^,^    « ^^i!?' ,^°,fn  .*i'    !l    I  chine,  metal  sinks  and  miscellaneous 
$1.96.   (2)  $9.   (3)  $10.30.   (4)   $10.43.   (5)  ' 


S0.23,      (6)      $0.32.      (7)      $1433;     toUl, 
$9201.86. 
E.    J.   Warner,    (1)    $3.25,    (2^    $4.50, 


cafeteria  equipment. 

Lot  No.  2,  located  at  Boatid  of  Edu- 
cation warehouse.  1440  Harrison  St, 
nine    (9)    cases   of   metal   strips    (de- 


3/29/46  ••     3  3 

BIDS  WANTED 

EMERY  and  GRAND  COUNTIES, 
Utah.— Until  April  10,  2  P.  M.,  bids 
will  be  received  by  the  Utah  State 
Road  Commission,  State  Capitol,  Salt 
J^ke  City,  Utah,  for  construction  of 
a  steel  and  concrete  bridge  in  Emery 
and  Grand  counties,  same  being  that 
section  of  U.  S.  50,  east  of  Green 
River,  Utah,  identified  as  Project  No. 
F-75  (9).  Length  of  bridge  is  0.114 
mile. 

The  work  involves: 

(1)  3180  cu.  yds.  excavation  for  struc- 
tures ; 

(2)  1764  cu.  yds.  concrete,  clsiss  A; 

(3)  184,976  lbs.  reinforcing  steel; 
1 4 )  672,226  lbs.  structural  steel ; 

(5)  1    each    furnishing    pile    driving 
equipment ; 

(6)  200  lin.  ft.  rock-flUed  wire  baskets. 
Specifications   obtainable  from   the 

above  office  upon  deposit  of  $2. 


3/29/46 

TO  ASK   BIDS 

BREMERTON, 
now  being  recei.ved  (opening  date  not 
yet  set)  by  the  U.  S.  Bureau  of  Yards 
and  Docks,  Public  Works  Office, 
Naval  Shipyard,  Bremerton,  Wash., 
under  Spec.  17430  for  two  concrete 
piers  and  10  steel  sheet  pile  moorlngS 
and  access  trestles  at  Naval  Ship- 
yard, Bremerton,  Wash. 


(3)    $10,    (4)    $12,    (5)    $0.25,    (6)    $0.48,  .  j^ptj^j^.^^s^  ^f  approximately  2000  lbs 
(1) ...;  total,  $9237.  leach. 


itT    u       •r.i^  Bids    taken    under  advisement   fori 

Wash. -Bids    are   o„g^^g^_  | 
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41— GAS,  WATER  AND  OIL 
PIPE  LINES 


34— DAMS,  RESERVOIRS  & 
DREDGING 


34 


3/29/46 

BIDS  WANTED 

BREMERTON,  Wash.— Until  April 
3.  11  A.  M..  bids  will  be  received  by 
the  Paget  Sound  Navy  Yard,  Public 
Works  Office,  Bremerton,  Wash.,  un- 
der Spec.  17432  for  dredging  for  facili- 
ties for  inactive  vessels  at  Bremerton 
1  Navy  Yard. 

Specifications  obtainable  from  the 
above  office  upon  deposit  of  $10. 


Si 
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NEWS  INDEX 

For  convenient  reference,  news 
reports  in  this  section  are  classi- 
fied  as  follows: 

Water  Supply  and  Sewage 

Dispesal    Plants  31-32 

Bridges    — 33 

Dams.   Reservoirs  and 

Dredging    _ —         34 

Docks.  Piers  &  Harbors 3S 

Parks.   Airpsrts  and 

Playgrounds    36 

Railroads,  Subways  and 

Tunnels    - -         ^^ 

Electric   Lighting  and 

Transmission   Lines 38 

Sewers  — ^S* 

Streets   and    Highways— 40 

Gas,   Water   an'd    Oil    PIpf 

Lines  *! 


3/29/46  ' 

Specifications   obtainable  from  the    BIDS  WANTED                                           l„f-ii/  T»,iiu«r,  rA/r  V-nnnor  fried^r  elec-  '^^  "-  ^-  '^""■'""'-» 

above  office  upon  deposit  of  check  or  ,     SAN   FRANCISCO. -Until  April   9.    J^;,,^^^„^,;     .T/o^  in     Kr    in^^^  «ton  Way,  Berkeley. 

^„otol     r^r^TxaxT     nrHcr     fnr     MA      r^o^roMa     •>    r»     "M^       MA„    ,..ni    Ko    yonaitrai^    Kv    fha  '  ^"^      CaDlC,     0/dJ-m.      paper     inSUiailUU  /^v.„,i„o    \JlTaii      AAA 


3/29/46 

CONTRACT  AWARDED 

SAN   FRANCISCO— General  Cable 

Corp.,  30  Otis  St..  San  Francisco,  at 

$164    per    100   feet,  awarded    contract 

by  the  Purchaser  of  Supplieig,  270  City 

.^  I  Hall,  under  Bid  No.  3479  fotr  furnish-  r»oi.io«,i 

il"Ari.^f"^".':?^..Lt?';?^i!"f:i^   ^k'r'^G  instruction  Co..  2068  All- 


Dismantling,  Demolition  and 
Removal  of   Temporary 

BiBldings  and  Government 
Property,  Premises  of 

Chevrolet  Motor  Co..  10626 

E.  14th  SL,  Oakland,  Ca-Uf. 
-f — — —  > 

BIDS:  U.  S.  Engineer  Office,  74 
New  Montgomery  St.,  San  Francisco; 
Serial  No.  04-203-46-12;  April  9,  2 
P    M. 

Combs  Bros.,  Box  97,  San  Leandro. 

Haas  Construction  Co.,  ,320  Mer- 
chants' Exchange  Bldg.,  San  Frag- 
cisco. 

Charles  U  Harney,  625  Market  St., 
San  Ft-ancisco. 

J  D.  Ballinger  &  Co.,  1905  Cypress 
St.,  Oakland. 

George  Petersen  &  Son,  1841  Ban- 
croft Ave..  San  Lreandro. 

Whalin  Bros.,  2943  23rd  Ave.,  Oak- 
land. 

Peter  Sorensen,  927  Arguello  St., 
Redwood   City. 

R.     R.     Randall,     8032     MacArthur 


postal  money  order  for  $30.  payable  3  P.  M.,  bids  will  be  received  by  the 
to  the  Chief  of  Bureau  of  Yards  and  Public  Utilities  Commission,  Room 
Docks.  1 287  City  Hall,   under  Water  Depart- 

I  ment  Contract  No.  419  for  laying  6-ln. 

and  8-in.  cast  iron  mains  in  4i2nd  Ave., 
43rd  Ave.  and  Wawona  St. 
The  work   Involves : 
(1)  2610  lin.  ft.  excavation  and  back- 
fill : 
(4a)  2180  Un.  ft  .install  6-ln.  bell  and 

SAN  BRUNO,  San  Mateo  Co..  Calif.  :  ^,^,  to^l^Tt  InTiJXin.  do; 

(5)  3000  lbs.   Install  fittings,  valves, 


3e—  PARKS,  AIRPORTS  & 
PLAYGROUNDS 


and  7/16-in.  lead  sheath  for  the  Mu- 
nicipal Railway. 
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Charles  Wait,  666  Mission  St.,  San 
Francisco. 

Herman  Misrack,  575  6th  St,  San 
Francisco. 

J.  Henry  Harris,  2667  9th  St.,  Berk- 
eley. 

Stolte,   Inc.,  8451   San   Leandro   SU 


3/29/46 

PROSPECTIVE  BIDDERS 


36 


— The  following  contractors  have 
taken  out  plans  for  grassing  for  dust 
control  at  San  Francisco  Municipal 
Airport,  San  Bruno,  for  which  bids 
will  be  opened  April  9,  2  P.  M,  by 
the  U.  S.  Engineer  Office,  74  New 
Montgomery  St.,  San  Francisco,  un- 
der Spec.  5163-3: 

Hallawell  Seed  Co.,  256  Market  St, 
San  Francisco. 


etc. ; 
(6a)  300  lin.  ft.  make  bell  and  spigot 
joints ; 

(7)  450  sq.  ft.  street  repavement; 

(8)  130  each  Install  %-ln.  screw  taps; 

(9)  3840  Un.  ft  Install  %-hi.  service 
pipe; 

(10)  cBtimated    field    inspection    per 


3/29/46 
I  BIDS  OPENED 
I      OAKLAND,    Alameda   CO.,    Calif.— 

I  Oakland    Plumbing    Supply    Co..    4th    Oakland.  

land    Harrison,    Oakland,    at    $1234.35,       Cleveland    Wrecking   Co,   2800   3rd 
!  submitted   low   bid   to   the  East   Bay    St      San  J^^^'^l'"''-,.       .   ^r^^. 

Municipal  Utility,  District  Room  312.    .   Dolan  ?""<^'"f  SuPplles  &  Wre^- 
;512  16th  St.,  Oakland,  under  Pro  1722    '"g  Co.,  6939   Mission   St..  San  Fran- 

I  for  streamline  fittings.  '''S^rr.nn    Bros.    Wrecking   Co,    1435 

'      Other  bids  were 


^,    .  ^  -T  ^       «.■•    twT  I        I  calendar  day,  $10.75. 

Chnstensen    Nursery    Co.,   343    W.  '  ^J  j^aterial  furoished  and   services 


Portal  Ave.,  San  Francisco. 

California  Nursery  Co.,  Inc.,  Nlles. 

Leonard  Coates  Nurseries,  Inc.,  2201 
The  Alameda,  San  Jose. 

Combs  Bros.,  2287  Washington  Ave., 
San  Leandro. 

Sanders  Construction  Co.,  Box  528, 
Redwood  City. 

Glen  Llttlefield,  Monterey. 

Huettig  &  Schromm,  278  Santa  Mar- 
garita Ave.,  Palo  Alto. 

A.  J.  Earin,  Hayward. 


\rendered    by    S.    F.    Water    De- 
Wrtment,  $4151.30. 
Sp^ificatlons  obtainable  from  the 
'cashier's  office,  6th  floor,  425  Mason 
!  St ;  no  deposit  required. 


Pacific  Plumbing  &  Heating  Sup- 
pi  v  Co.,  $1260.60. 

American  Brass  &  Cdpper  Co., 
$1260.60. 

Republic  Supply  Co..  $128*. 

Steam    &    Plumbing    Service    Co., 

$1330. 

Tay-Holbrook  Co..  $1338. 
Gilson  Supply  Co ,  $1338. 
Crane  Co.,  $1339. 
Richmond  Sanitary  Co.,  $1575.75. 


Cisco. 
•      Svmon    Bros.    Wrecking   Co., 

Market  St,  San  Francisco. 
'     Lewis    Construction    Co.,    516    18th 

St.,  Oakland. 

Monson  Bros.,  475  6th  St..  San  Fran- 
■  Cisco. 
1     Cut  Rate  Wrecking  A  Lumber  Co., 

1740  Folsom  St..  San  Francisco. 
!     Joe  Clattl,  1756  Quesada  Ave.,  San 

Francisco. 


Machinery  &  Material 


3/29/46  •♦34 

BIDS  WANTED 

COLORADO    -    BIG   THOMPSON 
PROJ..  Colo.— Until  April  9,  10  A.  M.,  ]  3/29/46 


38 — ELECTRIC   LIGHTING 
TRAN  MISS  ON  LINES 
EQUIPMENT 


•• 
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3/29/46 

PROCEED   ORDER  |  

DWELLING  UNITS        Price,  $371,448  i  31-32- 

LOS  ANGELES.  Calif.  University  of 
Southern  California.  1 

Construction    of   252    family  dwelling  ! 

units;     Calif.     V-4408:     completion  |  

July  31.  I  3/29/46 

Owner— Federal  Public  Housing  Au-  1  CONTRACT  AW 


-WATER  SUPPLY  & 
SEWAGE  DISPOSAL 

PLANTS 


Xftb 


31 


ED 


thority.  Humboldt  Bank  Bldg.,  San 
Francisco. 
Contractor— Shumaker  &  Evans  Con- 
struction Co.,  4007  W.   6th  St,  Los 
Angeles  13. 


3/29/46 

PROCEED    ORDER 
DWELLING  UNITS 


CONTRA  COSTA  COUNTY,  Calif. 
—Patrick  M.  Sofarelli,  20337  Anita 
Ave.,  Hayward,  at  $5068.  awarded 
contract  by  the  East  Bay  Municipal 
Utility  District,  Room  406,  512  16th 
St..  Oakland,  under  LS-352  for  con- 
struction of  Schapiro  pumping  plant 
near  Richmond,  including  furnishing 
Price,  $37  550   ^^^  labor  and  materials. 
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bids  will  be  received  by  the  U.  S. 
Bureau  of  Reclamation,  Denver,  un- 
der Spec.  1260  for  preparation  of  con- 
agg.,  Big  Thompson  Meadows  de- 
posit, Colorado-Big  Thompson  Proj- 
ect, Colo.  Work  is  situated  near  Es- 
tes  Park,  Colo. 

Work  involves: 
(1)   13.000    c.y.    excav.,    stripping    de- 
posit ; 
i2)  30,000   c.y.    preparing   and    stock-  | 

piling   sand: 
(3)  20,000    c.y.    preparing    and    stock- 
piling   coarse   agg.,    3/16-    to    %- 
in.  in   size; 
(4 1  20,000  c.y.  do  %-  to  IVj-in. 

No  charge  to  "prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  $0.80  per  copy, 
not  -**fUrnable. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R.  Young,  Chief  Engineer.  U.  S.  Cus- 
tomhouse, Denver  2;  E.  B.  Debler, 
Regional  Director,  501  Continental 
Oil  Bldg,  Denver;  C.  H.  Howell, 
Project  Engineer,  Estes  Park,  Colo.; 
and  Michael  W.  Straus.  Commission- 
er. Bureau  of  Reclamation.  Wash- 
ington 25.  D.  C. 

Prospective     >^ldders 
visit    the    s**.e    of    the    work    -Iiould 
communicate    with    the    project    en 
gineer. 


NEWS  INDEX 

For  convenient  referenoe,  news 
reports  In  this  section  are  classi- 
fied  as  follows: 


Misc.  Suppliec  i.  Materials 
Machinery  and  Equipment 


42 
43 
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LOW   BIDDERS 

COLORADO-BIG  THOMPSON 
PROJECT,  Colorado.— The  following 
submitted  bids  to  Bureau  of  Recla- 
mation,  Denver,   Colo.,   for  construe-    , 

tion   of   the   Brush-Sterii»g   115-kilo-  ;  42 MISC.    SUPPLIES   AND 

volt  and  the  Sterllng-Holyoke  60-kilo-  ikJ ATTDIAI  Q 

volt  transmission  lines,  Colorado-Big  MA  1  KJ\U\m^ 

Thompson    Project,    Colorado ;     Spec,  j — — ~ ^ 

No.  1210.  The  work  is  situated  in  the  ' 
northeast    portion    of    the    State    of 
Colorado : 

Electric  Construction  Co.,  Tacoma, 
Wash.,  (Sch.  1)  $90,194  aluminum  con- 
ductors, $90,094  copper  conductors; 
(Sch.  2)  $64,400  aluminum  conductor; 
$64,350  copper  conductor. 

Olson   Construction  Co.,  Salt  Lake 
Citv,  Utah,  (Sch.  1»  $117,548  and  $115,-  ' 
818":  (Sch.  2)  $94,220  and  $92,655. 

Donovan,     Inc.,     St     Paul,     Minn., 
(Sch.    1)    $142,867.50    and    $142,117.50;  ; 
(Sch.  2)  $122,465.50  and  $122,090.50. 

A.  B.  Reither,  Denver,  Colo.,  (Sch. 
2 )  $55,665  and  $53,215. 


3/29/46  "'     *2 

BIDS  OPENED 
OAKLAND,    Alameda    Co.,   Calif. 

Jerome  &  Homer,  3400  Chestnut  St., 

Oakland,  at  $180  each,  total  $2160, 
i  submitted  low  bid  to  the  East  Bay 
:  Municipal  Utility  District.  Room  312, 
■  512  16th  St.,  Oakland,  under  Pro.  1720 
j  for  12  steel  operating  tables. 

Berkelev     Steel     Construction    Co., 

Berkeley,    at    $350    each,    total    $4200, 

submitted  only  other  bid. 


1 3/29/46  ••     *2 

BIDS  OPENED 

OAKLAND,  Alameda  C<>.,  Calif. — 
The  following  submitted  bids  to  the 
E:ast  Bay  Municipal  Utility  District, 
Room  312,  512  16th  St.,  Oakland,  un- 
der Pro.  1723  for  two  jeeps : 

Qvale  Motor  Co.,  AlamedH,  $1310. 

Reynolds  C.  Johnson  Co.,  $1380.70. 

Transport  Motor  Co.,  $1380.71. 


John  Cassaretlo  Co. 


since  1886 


•nd  8tt«>   Aotiv* 


BUILDING  MAftyJALS 

READY-MIX   CONCRETE 

f.JCrN-^AND-aHAVLc    i.  i  M  E 

CEMENT-PLASTER    MORTAR 

METAL   LATH-WOOD    LATH 

STUCCO-WIRE   NtrTiNO 

SEKVICF  UNEXCELLED 

i  _'  (,  K  E  «  b 

Phone:    GArviekl   2768 

ot>i  and  Cbann*!.  ftan  Fran«Msoe 


PniOKITIBSNO 


3/29/46 

BIDS  WANTED 

SAN  FRANCISCO.—Until  April  10, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Forest  Service,  447  Sansome  St., 
San  Francisco,  under  Bid  No.  398  for 
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' 3/29/46 
CONTRACT   AWARDED 

SAN  FRANCISCO— U.  S.  Pipe  & 
Foundry  Co.,  Monadnock  Bldg.,  at 
$172,960,    awarded     contraxit     by     the 


CONViRTTO 


Francisco. 


radio  transmitting  crvstals,  f.o.b.  San  I  East  Bav   Municipal  Utility  District, 

I  Room  406,  512  16th  St,  Oakland,  un- 
ider  LS-351  for  furnishing  61,000  lin.  ft 
of  cast  iron  pipe,  diameter  10-  to  20- 
in..  for  distribution  system,!  f.o.b.  Bid- 
der's shipping  point 


•• 
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3a— SEWERS 


3/29/46 

BIDS  WANTED 

SAN  FRANCISCO.—Until  April  8. 
3  P.  M.,  bids  will  be  received  by  the 
Purchaser  of  Supplies,  270  City  Hall, 
under  Bid  No.  3519  for  furnishing 
and  delivering  9000  bd.  ft  of  1-ln.,  %- 
in.  and  2-ln.  spruce  for  the  Municipal 
Railway. 

Specifications  obtainable   from   the 


(^■ti>w»»<t|ij<ni>i  iti^Ht4«tA  p\0VOt» 


fluorescent  Products  Co. 

?S  .  OintN  GATF   Avt.,«i  f    W»«»u>< 


43—    MACHINERY  AND 
EQUIPMENT 


3/29/46 

BIDS  WANTED 
1  MODESTO,  Stanislaus  Co.,  Calif.— 
desiring  to  ,  unju  ^prii  24,  7:30  P.  M,  bids  will 
be  received  by  the 'City  of  Modesto, 
Tex  E.  Gailfus,  city  clerk,  717  10th 
St.,  Modesto,  for  two  concrete  tanks, 
etc. 


••     39    above  office. 


RIGID  FRAME  STEEL  BUILDINCxS  now  available  out  of  stock  br 
immediate  delivery. ..40-0" -50-0" -60-0" -70-0" -80-0"- 
90'  0"  or  100'  0"  Spans,  any  length.  Call  for  particuUiB 


The  latest  dei elop- 
ment  in  modern  steel 
buildings... 

RIGID  FRAME 

•  Fire  resistive 

•  Stfong 

•  Permanent 

•  Economical 


MANUFACTUBERS  OF: 
Fabricated  Structural  Steel 
ings    *    Bridges    *    Barges 

Sendee   Stations 
Storage  Tanks     • 


Steel  Build- 
Dredges    • 


Plate  Work  •  Steel 
Steel  and  Sheet  Metal 
Products  •  Miscellaneous  Iron  •  Truck 
Tanks  *   Road  Machinery. 


PHOHE  TEMPLEBAR01M 


•MMMW* 


OAKLAND.  CALIFORNIA 


3/29/46  •• 

BIDS   WANTED 

,  LAS  VEGAS.  Clark  Co.,  Nev.— Un- 
til April  16,  10  A.  M.,  bid  swill  be 
received  by  Clark  County  Board  of 
I  Commissioners,  office  of  the  county 
.  clerk.  Courthouse,  Las  Vegas,  Nev., 
jfor  furnishing  one  deep  well  turbine 
■pump  for  a  10-inch  well,  having  a 
1  capacity  of  450  gallons  per  minute  at 
•  a  300-ft.  head. 
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3/29/46  I 

BIDS  WANTED 

YOLO  COUNTY,  Calif.— Until  April 
9,  8  P  M..  bids  will  be  received  by 
the  Clarksburg  High  School  District, 
O.  S.  Clark,  clerk,  for  purchase  and/ 
or  rental  of  one  or  more  Crown  Tran- 
sit super  coaches,  rear-mit>tored  with 
Hercules  engine,  seating  73  school 
students. 


3/29/46  •• 

NOTICE 
HUMBOLDT    COUNTY,    Calif.  — A 

representative    of  the   district    office 

of  the  State  Division  of  Highways 
•will  meet  prospective  bidders  for  the 
I  proposed  project  in  Humboldt  County 
;  ri-Hum-l-G>.   for  which   bids  are  to 

be  received  in  Sacramento  on  April 
1 10.  1946. 

I  Said  representative  will  meet  pros- 
ipective  bidders  at  the  district  office 
'  in  Bureka  on  Pridav.  April  5,  1946, 
I  at  9  A.  M. 

S/29/46  •• 

NOTICE 

LASSEN  COUNTY,  Calif.— A  rep- 
iresentative  of  the  district  office  of 
•the  State  Division  of  Highways  -will 
^meet  prospective  bidders  for  the  pro- 
( nosed  project  In  Lassen  County  (II- 
Las-73-B),  for  which  bids  are  to  be 
received  In  Sacramento  on  April  10, 
'1946. 

1  Said  representative  -will  meet  pros- 
'pective  bidders  at  Vlewland  railroad 
I  crossing,  nine  milea  north  of  Lltch- 
i  field,  on  Pridav.  April  5,  194«,  at  1 :30 
IP.  IC 
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BIDS  WANTED 

RED  BLUFF.  Siskiyou  Co..  Calif. 
—Until  April  5,  2  P.  M...  bids  will 
be  received  by  the  State  Division  of 
Highways,  F.  W.  Haflemood,  Dis- 
arict  Engineer,  1657  River»8ide  Drive. 
Redding,  for  rental  of  oitie  concrete 
Vibrator  for  approx.  four  months' 
work  in  vicinity  of  Red  Bluff 

Specifications  obtainable  from  the 
above   offica 


WANTED 

FOI^  SALL-FOR  RENT 

USED  EQUIPMENT 
AND   MATERIALS 


FOR  SALE 


3/29/46 

BIDS  WANTED 

RED   BLUFF.   Siskiyou  Co.,   Calif-    cnatena'ft. 
—Until   April   5,   2   P.   M.„   bids   wUl    *tocka  of  "hard  to  gi8| 


NLW    &    RECONDITIONED 
DIMENSION   LUMBER 

43iTIMF^ERS.     wallboards.    plumbing, 
'pipe,  millwork,   and  other  building 
SALE   PRICES.    Large 
items. 


be  received  by  the  State  Division  of 
Highways,  F.  W.  Haselwood,  Dis- 
trict Engineer,  1657  Riverside  Drive. 
Redding,  for  rental  of  one  wheelbar- 
row scales  for  approx.  4  months' 
work  near  Red  Bluff. 

Specifications   obtalnabMB  from  the 
atx)ve  office. 
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3/29/46 

NOTICE   OF  SALE 

SAN  FRANCISCO.—Until  April  12. 
10  A_  M..  bids  win  be  received  by 
the  Navy  Materia!  Redistribution  and 
Disposal  Office  785  Market  St.  San 
Francisco  3,  under  Saleu  No.  B-339-46 
for  sale  of  miscellaneous  used  mill- 
work  ajid  1735  .<«q  ft.  tnsulatloTi  wall- 
board,  located  at  Chicago  Bridge  & 
I  Iron  Co.  plaJit.  Eureka. 


Wir*.  writ*,  or  V^*'ne 

CLEYKLAND  WREf  KING    CO. 

2900  Tfcird  St.      -      VAlwicia  4977 

FOR    SALE 

TRAILERr-14-ft    x     7-fL     p^irtAb.e 
,  Field  Office 

1     TWO  BUILT-IN  DRAFTTKG    TA- 
,BL£S. 
I     BUILT-IN   DESK 

LARGE     FLUORESCENT     FIX- 


Co 


111 


N* 
1925. 


FOR  RENT 


3/29/46 

BIDS  OPENED 

MODESTO,  Stanislaus  Co.,  Calif. —  { TURKS 
The  following  submitted  WdB  to  Mo- j     ^^^^   Bngtceertng    ._      ... 

desto   City   Coun^l,   Rex   E.   Gailfus,  i^^„^^^^^.  ^  fe^^.    ^LTton 

city  clerk.  City  Hall,  for  furnishing  1  * 

and  installing  one  deep  WeU  turbine  I  ^ 

pump  "With  motor  and  comtrol  panel  ! 

and  for  furnishing  S-25-kva.  2400/4160  \  ^ 

volt  to  240/480  volt,  single  phase,   60 

cycle  transformers  (pole  type). 

WlUe     Electric     Supply     Co.,      (8) 
$589.66. 

Modesto    Electric    Supply    Co..    (1) 
$2034  46,    (2>  $210.    (3>   $5^86 

Ijine  &  Bowler  Corp..  =  1     12:129.90. 

Green    &    Berr>'.     tH'    $2129.90,     (2)  ,,    ,. ,  „     .,  , 

$226  39    <  3  i   $196.55  each  !      RAILROAD      SPTKJE      MAULS. 

Stanislaus   Implement  &    Hardware   TRACK  SHOVEI.^  and  other  TRACK 
Co     (1)   $2129,90.    i'l-   $22639,,   ,  1 TOOI.^,    new    or    »4ecood-hand.     Call 


LUMBER      HANDLING      EQUIP- 

MENT:       CARRrE,RS.       STACKERS, 
TRUCKS,    Call  M,a..:    F»&cific  Ca,rrter«. 

Oakland.    KE   4-1661  

WANTED 


W,inthrup  Pump  Co.,  (1 
$226  39 


12129.90,  U>     TRmidad   17», 


(to  4/1/46) 


.   -^-.jCJ'.i^.^  ;il. 


\ 


•      iH^^^^B    9 


DAILY    PAripy/^    BUILDER 


FRIDAY.  MARCH  29.  1946 


PROFESSIONAL  DIRECTORY  of  Northern  Calif^^^ 


PRACTICING   ARCHiTFrrs 


SAN   FRANCfSCO  COUNTY 


AARON,  OUSTAVB,  982  Mth  Arm. 

ABRAHAlta,  HAJRJIY  W..  6tf  Ku«IM 
Avflou*. 

AMANDES,  F.  FRBDERiq.  414  D.W- 
•y  Boulevard. 

AMBROSE.  Wm.  C,  161  Keanxy  8L 

APPLEGARTH.  G.  A..  285  Montgom- 
ery Street  * 

^^^^^'  ^^  ^  P<»«*  Street. 
HTMAN  ft  APPLETON,   68  Po«t  8t 
AUSTIN.  ELIZABETH  M,  UO  J?U 


MAURY,  CHAS.  F.,  1817  LyoB  Street. 

MacDONALD.  EARL  IL,  203  Oazden 
Lane,   Colma. 

MAYBECK,   BERNARD  R.,  67  Poet. 

McCarthy,  FRANCIS  J..   093  Mis- 
sion Street 

McCREA,  GEORGE  E.,  28§  7th  St 

McGUINNESS,  JAMES  F^  488  PtOf 
Street 

RESING  a  McGUINNESS,  484  Pine 
Street 

McSWEENY,  a.  McF.,  Hearst  BMg, 
Third  &Rd  Market  Sta 

McSWEENEY,  ANGUS.   514  MImIco 
Street 

Mclaughlin,  richard  a.,  cu 

20th  Avenua 


BERKELEY 


bert  Street 
BAKEWELL.  JOHN.  Jr..  251  Kearnr  I  McCOOL.  JOHN  B.,  177  Post  Street 


street 

BANGS,  E.  GEOFPRHT.  005  Market 
street 

PARSS,  FREDKRICK  a.  988  M&xket 

Street 
BAUMBERGER,   WALTER   B.,   SSi 

Cabrillo  Street 
BAUMANN,  HERMAN  C,  261  Kflaray 

Street 
BERGER,  G.  A..  309  Valencia  Street 
BERHARDI,     THEODORE     C,     40S 

Jackson  Street 
WTJRSTER.    BERNARDI   AND    EM- 
MONS,  402   Jackson   Street. 
BERTZ.   EARLE    B.,    158   Montgom- 
ery Street 
BLANCHARD,     NORMAN     K.,     S80 

Pine  Street 
BLANCHARD  ft  MAHER,  3(»  Plna 
BISSANTZ  .EDGAR  F..  2128  Vallejo. 
BLISS.  WILL  M.  235  Montgomery  St. 
BLISS.  WALTER  D..  582  Market  St 
BLISS  ft  FAIRWKATHER.  582  Mar- 
ket Street 
BOLLES.  JOHN  S..  360  Pine  St 
WARD  ft  BOLLES.  369  Pine  Street. 
BORN.    ERNEST,    730    Montgomery 

Street 
BRANNER,  JOHN  K.  210  Poet  St 
BICKEL,   REDDICK  H.,  682  Market 

Street 
BROWN,   ARTHUR  Jr.,   251  Kearny 

Street. 
BUCKLEY,  VINCENT.  110  Sutter  St 
CANTIN,  A.  A..  784  Market  Street 
CANTIN.  A.  MACKENZIE,  704  Mar- 
ket  Street 

CAULDWELL.  ALBERT  M,  17  Os- 
good Place. 

CHINN,  FRANCIS  LAI,  622  Wash- 
ington Street 

CIAMPI.  MARIO  J..  85  San  Pablo 
Avenue. 

CLARK.  HERVEY  P.,  210  Post  St 

CLAUSEN,  CHAS.  O.,  746  46th  Ave. 

CLAUDIUS,  CHARLES  W.,  2443  47th 
Avenue. 

CLIFFORD,  WALTER  C,  310  Lo- 
cuat  Street 

COBBY,  E.  v.,  260  Tehama  St 

COBLENTZ,  DOROTHY  W.,  3847 
Washington  Street 

COLLINS,  FREDERICK  R,  1082 
Hyde   Street 

CONRICH,  J.  LLOYD.  593  Market  St 

CORBETT.  MARIO.  210  Post  Street 

COULTER,  NORMAN  R.,  281  Kearny 
Street 

DAILHY,  GARDNER  A..  210  Post  St 
DAKIN.  FRANK  W..  625  Market  St 
DAVIS  F.  a.  516  Buena  Vista  Ava 
DAT,  WM.  PEYTON.  405  Montgom- 
ery Street. 

DEiCHMANN.  OTTO  A.,  1026  Market 

Street 

DE     MARTrNi,     EDMUND     P.,     785 

Market  Street 
DEVITT,   JOHN  H..  580  Market  St 

DINWIDDIE.  JOHN  KKIN,  233  San- 
some   Street 

MENDELSOHN.  DINWIDDIE  AND 
HILL,  233  Sansome  Street 

ED  IB.  WM.,  47  Rock  wood  Court 
EDWARDS.   THOS..   M.   704   MarkAt 
EMMO*^3.   DONN,   402  Jackson   St 
WURSTER,    BERNARDI    AND   EM- 
MONS,  402   Jackson   Street 
EVERS   ALBERT  J.,   406  Montgom- 
ery Street 
FABRE.  ALBERT  J.,  251  Keamy  St 
FAIRWEATHER,    J.    S.,   582    Market 

Street 
BLI^  ft  FAIRWEATHER,  582  Mar- 
ket Street 
FALCH.  WALTER  C,  1202-3  Hearst 

Building. 
FITZGERALD.  GERALD  J.,  112  Up- 
per Terrace. 
FOLEY.  JOHN  J..  770  Fifth  Avenua 
PRASIER,   EMORY  M.,   1112   Larkln 

Street 
FRANKLIN,   CHAS.   H.,   2645  Chest- 
nut Street 
FRICK.  EDW.  L.,  251  Keamy  Street 
WEIHE.     FRICK     &     KRUSE,     251 

Kearny   Street. 
FUNK,  JOHN  C.  21  Columbus  Ave. 
GEILFUSS,  CARL,  417  Dewey  Blvd. 

GLASS.  EDWARD,  965  Union  Street 
GOLDSTINE,  IRVIN  WILLIAM,  821 

Market  Street. 
GOULD.  J.   S.,  406  Montgomery  St 
GUNNISON,    WM.    F.,    1666    Golden 

Gate  Avenue. 
HARPER.  W.  W..   681  Market  St 
HASS,   ANDREW  T..   525  Market  St 
KENT  &  HASS.  525  Market  Street 
HELM,  WILLIAM  J..  33  Mame  Ava 
liKIMAN.  S.,  805  Market  Street 
HERTZICA.  W.   S..  85  Post   Street 
HERTZKA   &  KNOWLES,  85   Post 
HILDKBRAND,  ERNEST,  251  Kear- 
ny Street. 

HINTERMANN.  OTTO  G.,  3847  Oold- 

en  Gate  Avenue, 
HOBART.  LEWIS  P..  525  Market  St 
HORSTMAN,  ANTHONY  J..  077  19th 

Avenue. 
HOWARD,  HENRY  T.,  2044  Jackson 

Street. 
HUBBERT.  WALLACE  H.,  880  Mar- 
ket Street 
HURD.  LESTER  W.,  407  Sansome  St 
MASTHN  &  HURD,  407  Sansome  St 
HURT,  EDGAR  B..  582  Market  St 
HYDE,    WIN  FIELD    H..    706    Butler 

Birilding. 
HYMAN,    SAMUEL    LIGHTNBR,    88 

Post  Street 
HYMAN  &  APPLETON.  68  Post  St 
IGAZ,  RUDOLPH,  Jr..  785  Market  St 
IRVIKE  .RICHARD  R.,  8841  18th  St 

JACOBS.  ALFRED  H.,  118  Sutter  8t 
JAEHNE.     ALFRED     H.,    2^8    29th 

Arenue. 
JOHNSON.  ALFRED  W..  681  Market 

Sttreet. 
JOROEr«5BN,    MARK    T.,    88    Santa 

Aea  Avenue, 
JOSEIPH.    BERNARD    J.,    631    OTTar- 

rell  Street 
KENT.  T«OMAS  J..  525  Maiket  St 
K^NT  &  HA»S.  525  Market  Street 
KEY8ER,  LAWHENCH,  701  Parnas- 
sus Avenua 
KNOLL.  A.  H..  726  Sutter  Street 
KNOWI.ES.  Wm.   H.,  85  Po«t  Street 
HERTZKA    ft   KNOWLES.    85    Post 
K-RAFFT,  ELMER  J..  760  Market  St 
KRUSE.   LAWRENCE  A,  251  Kear- 
ny Street 
WEIHE.      FRICK     ft     KRUSE.     251 

Keamy    Street. 
KUHN.  ALFRED,  206  C&stenada  Ava 
KUMP.  ERNEST  J.,  251  Keamy   St 

LAMB.  ARTHUR  H.,  251  Keamy  St 
LANGHORST.   FREDERICK   L.,    447 

Sutter  Street 
LEASEN,  HARRY  J..  1710  10th  Ava 
LLOYD,  F.  E..  210  Post  Street 
LOVELL,  H.  K.,  185  32nd  Avenua 

MAHER.  EDWARD  J..  368  Pine  St 
BI^NCHARD  ft  MAHER,  860  Plna 
MASTEN,  CHARLES  F..  407  Sansome 

Street 
MASTEN  &  HURD,  407  Sansome  St 
MASTEN,     J.     KENDALL,     15  —  14th 

Avenue. 
MASTROPASQWA.  LOUIS.  3484  Xft*- 

ioB  Street 


MENDELSOHN,  ERIC,  238  Saneome 

Street 
MBNDEL30HN,   DINWIDDIE   AND 

HILL,  233  Sansome  StXMt 

MERCHANT.  Wm.  O.,  57  Poet  Street 

MEYER,  FREDERICK  H.,  408  Mont- 
gomery Street 

MEYER  ft  ETVERS.  406  Montgomery. 

MICHKLSEN,  HARRY  M.,  80  Ma- 
drone  Street 

MILLER.  JAMES  R.,  580  Market  St 

MILLER  ft  PFLUEGE^  580  Market 
Street 

MINTON.  HENRY  A.,  1045  Sansome 
Street 

MITCHELL,  JAS.  H,  407  Sansoma 
MOHR,  NORMAND  W.,  481  Noe  St 
MOONEY,   WALTER   E.,    12S9  Ullea 

Street. 
MOOSER,  WILLIAM  251  Keamy  St 
MOOSER.  WILLIAM,  Jr.,  681  Mar- 
ket Street 
MORGAN,  JULIA  465  California  St 
NEUMARKEL,  EMIL  A,  1374  36th 
Avenue. 

OGLOU.     VLADIMIK,     2784     Sacra- 
mento Street 
OSBORNE.    ERLB    J.,    2518    Pacific 

Avenue. 
PAGE,  EDWARD  B.,  251  Keamy  St 
PERRY.  WARREN  CHAS.,  260  CaU- 

fomia  Street 
PETERSON,     CLARENCE     Q.,     604 

Mission  Street 
PEUGH.  W.  D.,  333  Montgomery  St 
PFLUEGER.  MILTON,  580  Market  St 
PFLUEGER,  TIMOTHY  I*,  680  Mar- 
ket Street. 

MILLER  ft  PFLUEGER,  680  Market 

Street 
POLLACK,   RALPH   N.,   700   Stelner 

POPE.  CHARLES.  308  Laurel  Street 
QUANDT,  FRED  W.,  995  Market  St 
RANEY,  VINCENT,  233  Post  Street 
RE  ID,  JOHN,  Jr.,  405  Montgomery. 
REIMERS,  FREDERICK  H.,  79  Post 

RESING,  EDMUND  J.,  488  Pine  St 
RESING  ft  McGUINNESS,  488  Pine 

Street. 
REYNOLDS  ft  CHAMBBSRLAIN,  884 

Market  Street 
RIEDY,  D.  A.,  265  City  HalL 
RIST.  MARTIN  J.,  760  Market  St 
ROGERS,  CHAS.  E.  J..  760  Market  St 
ROLLER,  ALBERT  F.,  1  Montgem- 

ery  Street 

ROWE,      WILLIAM      HENRT.     214 

Front  Street 
RUNGE,  C.  W.,  1623  35th  Avenua 
RUEGG.  THEODORE  G.,  61T  Mont- 
gomery Street 
SHARPE.  ED.  MUSSON,  277  Pine  St 
SHAW,  FREDERIC.  642  18th  Ava 
SHELDON,   MARTIN  A,  881  Maiket 
Street 

SMITH.  DONALD  POWERS,  68  Sut- 
ter Street 

SMITH,  WILTON,  1045  Sansome  St 
SMITH,  THOMAS,  S121  28th  Street 
SPACKMAN,      WENDHU,     R..     884 

Mission  Street 
SPENCER,  ELDRIDGB  T.,  251  Kear- 
ny Street 
STARKS,     LEONARD     F.,     904     De 
Young  Bldg.,  Market  and  Keamy. 
STEINER.    CARLTON   A.    101    Post 
STEWART,  JOS.  L.,  206  Sansome  St 
STONE,  DOUGLAS  D.,  381  Bush  St 
STRINGHAM,  ROLAND  L,  251  Kear- 
ny Street. 
STROTHOFF.   CHAS.  F.,   1857   Mar- 
ket Street 
SWAIN.  CLARKSON,  2426  Buchanan 

Street 
SWEETING.  HOWARD  EDWIN.  101 

Post   Street 
TOMASELLO.  PHILIP  D.,  605Wash- 

ing^ton  Street 
THOMSEN.  H.  A,  Jr..  315  Montgom- 
ery Street 
TRAVIS.  GEO.  W.,  426  4l8t  Ave. 

WARD.  JOSEPH  FRANCIS,  360  Pine 
Street 

WARD  ft   BOLLES,   369   Pine   Street. 

WEEKS.  HAROLD  H..  593  Market  St 

WEIHE,  ERNEST  E.,  361  Keamy 
Street. 

WEIHE,  FRICK  &  KRUSE,  251 
Keamy   Street. 

WELLINGTON.  WINFIELD  SCOTT, 
2G0  California  Street 

WHITE.  C.  BOLTON.  221  Spruce  St 

WIEMEYER,  GEORGE  H.,  704  Mar- 
ket Street. 

WICKENDEN.  JAMES  D.,  402  Jack- 
son Street. 

WILLARD,  STANTON,  1847  20th 
Avenue. 

WILLIAMS,  ALBERT  R,  251  Feat 
Street 

WILLIAMS,  ALFRED  C,  1231  Fifth 
Avenue. 

WILSON,  ALECK  L.,  715  Montgom- 
ery Street. 

WONG  WORLEY  K..  101  Pest  Street 

WYNKOOP,  FRANK.  821  Market  St 

WURSTER,  BERNARDI  AND  EM- 
MONS.  402   Jaokson    Street 

WURSTER.  WM.  ^ ..  402  Jaoksen  St 


ALLEN,  HARRIS  C.,  2514  Hllle«a«a 
ANTHONY,    JOHN    B.,    2820    FonSt 
Avenua 

BALLANTINE,    JOHN    KNOX.    Jr 
1612  La  Loma.  ' 

CHILDS,  ELMER  E..  702  Spruce  St 

DeCHENE,  ERNEST  R,  716  Arling- 
ton Avenue. 

DE  LONG,  SCOFIXLD,  2658  LeOonte 
Avenua 

DeSANNO,  RAYMOND,  2584  MUvIa 
Street 

DONOVAN,  JOHN  J.,  090  Packer  St 
DRAGON,     PAUL    L.,    2088    AJlston 
Way. 

DRAGON  ft  SCHMIDTS.  2068  All- 
ston  Way. 

FERREE,  HAROLD,  2100  Tlrvinla. 

GENSS,  HAROLD  F..  1810  MeOee 
Avenua 

GOODMAN,  MICHAEL,  2161  Shat- 
tuck  Ave. 

GUTTERSON,  HENRT  H.,  2822  Gar- 
ber  Street 

ieLAPPE,  RUSSELL  GUKRNE,  Ho- 
tel Clarcmont  Bklg. 

HARDMAN,  B.  R,  3068  Allston  Way. 

HAMMARl:KRO,  PAUL.  H.,  2  Nor- 
wood Avenua 

RAYMOND.  SCOTT,  2828  Skattuck 
Avenua 

HAYS,  Wm.  C,  2924  Derby  Street 

HUNTER,  ALBERT  R,  6809  Men- 
doza   Dr've. 

JEANS,  RAYMOND  W.,  1824  Ban 
Pedro  Avenua 

JORY,  ARTHUR  V.,  1395  Scenic  Ava 

JORY.  STAFFORD  L.,  1370  Euclid 
Avenue. 

KLINKHARDT,  GEORGE  R,  44  Eu- 
calyptus Road. 

LINDLEY,  CHARLES  R,  1087  Oo- 
lusa  Avenua 

MEMMLER,  ARTHUR  H.,  P.  O.  Box 
124. 

MEMMLER,  ARTHUR  H.,  1448  Jose- 
phine Street. 

MILLER,  LEFFLER  B.,  804  Santa 
Barbara  Road. 

MOISE,  HOWARD,  71  Panoramic 
Way. 

OFFICER,  GWYNN,  2088  Allston 
Way. 

PLACHEK,  JAS.  W.,  2131  University 
Avenue. 

PRICE,  OSCAR  M.,  1667  Short  St 

RATCLIFF,  W.  H.,  2823  Shattuck 
Avenue. 

RUSS,  E.  H.,  3141  College  Avenue. 

SAN  FORD,  FLORENCE  H.,  2747 
Bancroft  Way. 

SCHMIDTS,  CARL  R,  2068  Allston 
Way. 

DRAGON  ft  SCHMIDTS,  2068  All- 
ston Way. 

SHAW,  NORMAN  W.,  71  Tunnel  Rd. 

SMIPSON,  HORACE  G.,  201  Tunnel 
Road. 

STEILBERG.  WALTER  T.,  No.  1  Or- 
chard Lana 

TALLEY,  WESLEY  ANDRES.  51 
Maryland  Avenua 

WELLINGTON,  WINFIELD  SCOTT, 
1525  Arch  Street  

WITKIN,  ELIZABETH  HILLIER, 
2712  Shasta  Road. 

WOLFARD.  HAROLD  N.,  2772  Shasta 
Road. 

YELLAND,  W.  R.  820  Coventry  Rd. 


OAKLAND 


CARMEL 


GENTRY.  LAWRENCE.  Box  352,  Lee 

AJtoa 
GilEENE,  C.  SUMNER  Box  1055. 
JONES,  ROBERT,  Box  027. 
LATHiOi,  MILTON,  P.  O.  Box  1257. 


CHICO 


STORY.  A  W.,  116  W.  Second  St 


CONCORD 


REID.    FRANCIS   W.,    Reute   No.    1. 


£L  CERRITO 


RIGGS,     ROBERT, 
Avenue. 


7314     Hotchklss 


EUREKA 


ACKERMAN,    NEWTON,    104    Wes* 

Fourth  Street 
GEORGESON,  F.  T..  Box  55. 


FAIRFAX 


de  COLMESNIL,  GEO-  T.,  14  Canyen 
Road. 


FRESNO 


COATES,  WM.  D..  Helm  Building. 
HORN,  DAVID,  Rowell  Building. 
HYBERG,  Wm.  G.,  Rowell  Building. 
SWARTZ  &  HYBERG,   Rowell  Bldg. 
LAKE.  H.  RAFAEL,  Patterson  Bldg. 
PETERSON,  E.  W..  Mason  Building. 
POLLEY,  RUDOLPH  A.,  Rowell  Bldg. 
SWARTZ,  FRED  L.   ,Rowell  Bldg. 
SWARTZ  ft  HYBERG.  Rowell  Bldg. 
WAGNER  WALTER  Bank  of  Amer- 
ica  Building. 


-AJ^ERSON,      ARTHUR     W..      1801 

.^^^^k  of  America  Building, 

ANDERSON,  JAMES  HARLOW,  390 

Axni^*^  Street 

ANDERSON    ft    SIMONDS,    830   15th 

Street 
BLAINE.  ROGER  W.,  6574  Flo^ee 

Avenue. 
^^-OpOETT,  EDWARD  OSCAR  1088 
r,^^^^^^  Avenua 
BROOKE,  HERBERT  VAUGHN,  648 

t.nr^""'*^^*"  Avenua 

BROWN,  GUY  L.,  601  Bank  of  Com- 

merce  Building. 
^^UNO,  HARRY  A,  1440  Broadway. 
C*.RRpTl,  EDW.  D..  42T  13th  Street 
CHAMBERLAIN,     LOT,    3833    Pled- 

__  ™o»t  Avenue. 

REYNOLDS    and    CHAMBERLAIN, 
_,_^,*S33  Piedmont  Avenue. 

COLLINS.   ALLEN  C   8046    Maiden 
Lane. 

CONFER,    FREDERICK    L.,    1314 

^^  Webster  Street 

CORLETT,  WILLIAM  G.,  1801  Bank 

_ .  of  America  Building. 

EASTERLY,  JOHN  L,  1400  Jackson 
Street 

MoCALL  ft  EASTERLY,   1400  Jack- 
son  Street 

ELLINGBR  GEO.  E.,  1801  Casterline 
Road. 

'THOMSON  ft  EVANS.  1308  E  38th  St 

EVANS.   JOHN  M..   1308  E   S8th   St 

FLORES,  ERNEST.  2225  9th  Avenua 

FOULKES,    EDWARD    T.,    357    12th 
Street 

FROBERG,  ALBHN,  3454  Harlan  St 

GEBHARDT,  W.  H,  486  Mandana. 

GEERING,      JOHN     HENRY.     tSUA 
Randolph  Avenua 

GIBBS.     W.     ROLAND,     6144    Rock- 
ridge  Blvd.  South. 

GOSLINE.   RICHARD   C,   638  Cald- 
well Road. 

HUDSPETH,  JOHN,  427  13th  Street 

HUTCHISON.   ROBT.  A.,   1630  Web- 
ster Street 

JOHNSON,    IRVIN    M.,    449    MacAr- 
thur  Blvd.  West 

JOHNSON.  HERBERT  T.  4225  Greg- 
ory Street 

KEEFER,  RAY  F.,  770  Weeley  Ava 

KIRDY.   DONALD   BEACH,   409  15th 
Street. 

KOUE,  A.  LEWIS,  428  Thirteenth  St 

LUIS,  MISS  ROSE  E.,  811  6th  St 

McCALL.    CHAS.    W.,    1400    Jackson 
Street 

McCALL  ft  ELASTERLY,   1400  Jack- 
son  Street. 

MILLER.    CHESTER    H.,    Financial 
Center  Building. 

MILLER  ft  WARNECKE,  Financial 
Center  Building. 

MORRISON,  MILTON.  2016  9th  Ave. 

MORROW,  GERTRUDE  C,  6175  HIU- 
egass  Avenue. 

MORROW,    IRVING   F.,    6176    HUle- 
g^ass  Avenua 

MULVIN.  THOS.  B.,  Bank  of  Amer- 
ica Building. 

NEWSOM.  ARCHIE  T.,  6051  Contra 
Costa  Road. 

OLSON,  DAVID.  4051  Kuhnle  Ava 

PONSFORD,    KEITH   E.,    1214   Web- 
ster Street. 

PRICE.  OSCAR  M.,  1214  Webster  St 

REYNOLDS.      MALCOLM     D..     3883 
Piedmont  Avenua 

REYNOLDS    and    CHAMBERLAIN. 
3833  Piedmont  Avenue. 

SAWYER    HOUGHTON,    2868    Oak- 
land Avenue. 

SCHALK,  LOUIS,  5515  Market  St 

SCHARY,   HARRY  A.,  409  15th   St 

SCHIRMER.  WM.  E.,  1419  Broadway. 

SIMONDS,   GEORGE  P.,  339  15th  St. 

ANDERSON    ft    SIMONDS,    339    15th 
Street 

SLOCOMBE,    FRANCIS    H,    1615 
Broadway. 

THOMSON.  LAWRENCE  G..  1308  E. 
38th  Street. 

TREICHEL,  CHESTER  H..  806  Cleve- 
land St 

THOMSON  &  EVANS,  1308  E  38th  St 

WARNECKE,     CARL    I..     Financial 
Center  Bldg. 

MILLER  ft  WARNECKE,  Financial 
Center  Duildiag. 

WILLIAMS,  MORTON  A.,  5824  Ocean 
View. 

WILLIS,   RAYMOND   G.,   1214   Web- 

WILLIAMS,  MORTON  A,  5824  Ocean 
View  Drive. 


Structural  Engineers 


SAN  FRANCISCO 


CUFF,  CLARENCE  C,  1316  Q  St 
DANIELS,  W.  K^  2640  3rd  Avenua 
DEAN,  CHARLES  F.,  1407  California 

State  Life  Building. 
DeHLAVEN.    H.    W..    1176    Robertson    ADRIAN,  W..  417  Market  Street 

_jT*y;    „.  RRv    ,     -^,_   -  ^,      ^     APPI^FORD.  CARL  W.  245  Market 
S^i^.^^^!t^Tri-J^i/.?i'«?f     BARKER.  RALPH.  63  Femwood  Dr. 


DUDMAN,  ARTHUR  F.,  HOO  44th  St 
EICHLBR.  ALFRED,  2717  Harknsss 

Avenua 
FRANKLIN,  CLIFPORD  N..  1730  0th 

Avenua 
FRANCESCHl,  R  R,  Rt  5.  Box  8115 
GILLBM  JAMES  A.   4701   D  Street 
GOODPASTER  HERBERT  E,  Mltau 

Building. 
HARRISON,    FREDERICK    a,    1813 

Del  Paso  Blvd. 
LEWIS,   W,   O..  2741   Tlago   Way. 
LONG,   W.   J..    'S209    'TT    Street 
MANHART.  W.   E,  Rt   6,   Box   F.,46. 
MURRAY.   ROBERT  D.   Rt   0.    Box 

1061, 
POAGE,   P.   T.,  1610  12th  Axe   ua 
SEADLER  EUGENE,  2749  Juth  Ava 
SATTERLEE.    IVAN    <\,    California 

State  Life  BuUdhig. 
SELLON,  GEO.  C.  California  State 

Life  Building. 
STAFFORD.  GORDON,  1825  3rd  Ava 
STARKS,   LEONARD  F.,  416  Nattva 

Sons'  Building. 
WILLARD,    STANTON.    1606    Cara- 


SAN  LEANORO 
KERR   RALPH   N.,    308  Broadmoor 

Boulevard. 
MOWBRAY.     MELTON    V.,    Jr.,    758 

Rodney  Driva 
ROSEBROOK,  GUY  L..  1300  Glen  St 

SAN   MATEO 

COLLINS,  HENRY  C,  No.  8  Aia^n 

Boulevard. 
EDWARDS,    THOMAS    M.,    123   BIm 

Street 
HESS.   KENNETH  H,   1444   Shafter. 
TOEPKE,  WM.  H.,  230  Chesterton  PL 
LANSBURGH,    G.    ALBERT,    28   W. 

Fourth  Avenua 
ROWE,     WILLIAM     HENRT,     1085 

Lancaster  K'>ad,  Hillsborough. 


BEEBEE,  RALPH  A.  1261  41st  Ava 
BLUME.  JOHN  A.  68  Post  Street 
BOG\AD    -    CHRISTENSEN,     VILi- 

HELM,  City  HalL 
BREITE.  W.  W..  375  Sutter  Street 
BROWN.  ARCHIBALD  A.,  461  Mar- 
ket Street 
BRUNNIER  H.  J.,  612  Sharon  Bldg. 
BUELL,  RAYMOND  C,  Second  Fk>or 

Call  Building. 
BULLEN,  ARTHUR  C.  3  Pins  Street 
BUROESS.  E.  O.,  1200  17th  Street 
BUSH,  PHILIP  LEE,  101  Cailf  onOa. 

CHACE,  THOMAS  F..  268  Market  St 
CHERNO  J..  245  Market  Street 
CHEW,  RICHARD  SANDERS,  844-A 

Mills  Building. 
CORVl^IN,  T.  J..  Jr..  246  Market  St 
GOTTEN,    SHEPARD   M,   308   Eddy. 

DEX5BNKOLB.  HENRY  J.,  405  Mont- 
gomery Street 
DEWB:LL,  ROBERT  D..  604  Mission. 
EARL.  AUSTIN  w..  233  Sansome  St 
ELLISON  .W.  H.,  500  Sansome  St 
ENGLE,  HAROLD  MARSHALU  HO 

Sutter  Street. 
FALK,  MARK  M..  251  Keamy  St 
FISHER  ALFRED  P.,  300  Montgom- 
ery Street 
FISHER  R  J.,  826  Crocker  Building 

GIDDlNGS,  Wm.  A.  417  Market  St 
DONALD    R     WARJLEN     Company 

417   Market    Street 
QOULD.  JOHN  J.,  FlnancMil  Center 

BuHlding. 


THAYER  EDWARD  S-.  1208  Balfour 

Building. 
THE  ILL,  KAJ.  580  Market  Str^t 
THOMPSON,  ISADORE.  5«  Sutter. 
VENSANO.  H.  C  City  HalL 

WASHINGTON.  GEO.,  417  Maiket 
WHIPPLE.  S.  K.,  225  Bush  Street 
WHITE.  FRANK  G..  18  Ferry  Bid* 
WOODRUFF,  GLENN  B.,  333  Mont- 

gomery  Street 

WRIGHT,  J.  G»  238  Sansome  Street 


OAKLAND 


SAN  RAFAEL 

GROMME,  CARL  F.,  110  "B"  Street 
LESSWING.      SYLVESTER     A,     17 

Hillcrest  Drlva 
McDOUGALL,  GEO.  B.,  Box  266. 

SANTA  CRUZ 
DUCKERING,   LYNN   ROLLETT,  27 
Front  Street 

SANTA  ROSA 
CAULKINS,    C.    A.    Jr.,    Rosenberg 

Building. 
FELCIANO,     J.     CLARENCE.     4010 

Monteclto  Avenua 
HERBERT,  WM.  F.,  1633  Austin  Way. 

8AU8ALIT0 

BICKEL,  REDDICK  H.,  148  Harrison 
Avenue. 

CONST.ABLE,  ARNOLD  S.,  05  Spen- 
cer Avenua 

FAVILLE,  WM.  P.,  35  Central  Ava 

KBTT.  CONRAD  F.  T..  75  Creeienta. 


SONOMA 
JORGBNSEN,  VIRGIL  W.,  RouU  1, 
Box  399. 


STOCKTON 

BISSELL,    HOWARD   G..   1225    West 
Acacia  Street 

CLOWDSLEY,   J.    UPTON.    300   Ex- 
change B^. 

ERNST.   ELMORE  G.,  501  E.   Hard- 
ing  Way. 

GALBRAITH.     VICTOR,     834     West 
WUlow  Street 

JOHNSON.    ERIC.    306    Exchange 
Building.  • 

MAYO   ft   JOHNSON,   306  Blxchanee 
Building.  . 

LOSEKANN,  JOSEP||.  206  ElHs  Bldg 

MAYO,    FRANK    V../  306    Exchange 
Building.  / 

MAYO  ft  JOHNSON,  306  Exchange 
Building. 

SALA,  PETER  L.,  2130  N.  Commerce 
Street. 


HALL,  FREDERIC  F.,  251  Keamy. 
HAMMILL.  HAROLD  B.,  381  Bush. 
HANSON,  ROBERT  A,  19th  and  In- 
diana Streets. 
HARRIS.   FREDERIC    R,   Ina,    1045 

Sansome  Street 

California  Street 
HASSBNMILLER  WILFORD  S.,  100 

Bu»h  Street 
HAUN,  GEORGE  CLEVELAND,  680 

Market  Street 
HAYEfe.  JESSE  E..  925  Market  St 
HENRY.    RODNEY    WM,    Shell    Oil 

Building. 
HILL,   GEORGE  S..   86  Diamond  St 
HJUL,  JAMES  H,  128  Russ  Street 
HUBER,    EARL  RAYMOND,    USF8. 

Pheian  Building. 

HUBER,  WALTER  LeROY.  1  Mont- 
gomery Street 

IRVIN,    LESLIE    A,    Fort   Winfield 
Scoftt 

JAKOBSEN,  B.  P.,  Balfour  BuUdinr. 
JOHNSON,  L  L..  417  Market  Street 
DONALD    R    WARREN    Company. 
417   Market   Street 

TCEGLRR     HOWARD    L..     661    28th 

Avenua 
KELLBERG,  F.  W..  320  Mark#  St 
KING.  STANLEY  C,  600  Sansome  St 
KNAPIK.  EDWARD  MATHIA8,  1835 

Crocker  Ist  Natonal  Bank  Bldg. 
KRAFFT,  ALFRED  J.,  Pheian  Bldg. 


ANDERSON.  ARTHUR  W..  1801  Bank 

of  America  Bldg. 
BASTOW,  J.  G.,  Grove  Street  Pier. 
COOLEY.  R  H.  354  Hobart  Street 
CORLETT.   WILL   G.,   1801   Bank   of 

Am^ca  Building. 
COTTERILL.  GEO.  W.,  6354  Lawton 

Avenue. 
DALTON.  ROBT.  DOCK,  16S0  Web- 

DEWELL,   ROBERT  D.,  6231  Contra 

Costa  Road. 
ELLERY.  N.  B..  2124  Coloraa  Street 
GUPTILL,   JOSEPH  R,  5936   McAB- 

drews  Drive. 
HANSEN.  CHARLES.  Grove  St  Pier. 
KENNEDY,  ROBT.  CHAS.,  512  18tk 

Street 
KITCHEL.  MILTON  P..  City  HalL 
LYMAN,     RICHARD     F.,     Jr..     6002 

Chabot  Road. 
MANOV.  MATEO  M..  337  17th  Street 
NEVIUS.  SEARLE  B..  184  13th  St 
O'NEIL.  HUGH  M..  363  17th  Street 
PLANT.  FRANCIS  B..  858  Alma  Ava 
SANDNER   VICTOR   R,  c/o   Moore 

Drvdock  Company, 
SAWYER.  FRANK  L..  1025  2nd  Ava 
SCHIRMER  HOWARD  A,  1444  14tk 

Street 

SLY.  CLARENCE  JEFFERSON.  638 
Miranda  Street 

THURSTON.  EUGENE  T.,  860  Rose- 
mount  Road. 

WARREN.  DONALD  R..  417  Market 
DONALD    R    WARREN    Company, 

417    Market    Street 
WHITTON.  CHAS.  A,  1025  2nd  Ava 
WILLIAMSON,  H.  P.,  8580  Frultval* 
Avenue. 


EL  CERRITO 

NELIDOV,  IVAN  M.,  UOt  OOBtra 

Costa  Drive. 

WASHINGTON,  D.  C. 

LOTZ,  WM.  D..  Bureau  of  Yards  and 
Docks. 

WALNUT  CREEK,  CALIF. 

PALO  ALTO 


STEDMAN,   HENRT   MORGAN,    686 

Kellogg  Avenue. 
SUMNER,    CHAS.    K.,    Decker    Oak 

Building. 
BOYTE3R,  ELIZABETH,  ^16  Kipling. 
CLARK,   BIRGE   M.,  310  Unlverelty 

Avenue. 
CLARK,    DAVID    B.,   318   University 

Avenue. 
THOMSON,    DOLE  FORD,   179    Lin- 

celn  Avenue. 
NICHOLS.  LESLIE  L,  532  Emerson. 
SAWYER,  CHARLES,  156  Dana  St 
SUMNER,  CHAS..  760  University. 


VALLEJO 

FRENCH,    EDW.    R,    Jr.,    39    Santa 

Paula  Way. 
KREINKAMP.  H.  A,  925  Valle  Vista 
PERRY,  CHARLES  E..  514  Marin  St 


STANFORD   UNIVERSITY 
WARD,  EUGENE  V.,  627  Salvatlerrs 
Street 


SUSANVILLE 
TAYLOR  RALPH  D.,   716  Court  8t 


WALNUT  CREEK 
FORD.  LEONARD  H,  1350  Main  St 
COMSTOCK,  FLOYD  B.,  RFD  No.  1 

Box  347R 
DEAN,    MARSHALL,    Colonial    Inn, 

1329  Main  St 


LEVY,  EDWIN  P.,  727  17th  Avenua 
LITTLE.     JOHN     OOULDINO,     •ffl 
Keamy  Street 

MARDBL,  CHARLES  M,  2885  Pacific 

Avenue. 
Ml^YERHOLZ,  R  IVAN,  245  Maiket 

NISHKIAN.  Lw  H.,  1046  Sansome  St 

PAQUE-irrE  J.  ALBERT.  820  MailMt 

Street 
PERKINS.  MAC  »..  110  Sutter  St 
I'HILLFpO.   R   a.,  CEC  Hq.,  4th  Air 

Force. 
POWERS,  H.  C,  612  Sharon  Bldg. 
PREGNOFF,  M  V.,  251  Keamy  St 
RINNE.  JOHN  E,  225  Bush  Street 

ROSENTHAL,    HYMAN,    817    Mont- 
gomery  Street 

ROSENWalD,  JESSE.  525  Market 

SAMPSON.    RAPHAEL,    333    Mont- 
gomery Street 

SAPH.  A.  v..  Jr..  Rialto  Bldg. 

SAUER    ARTHUR   A..    620%    I   St 

SCaiELLENBERG,  G.  W.,  225  Bush. 

SEAGE.  CLARENCE  E.,  681  Market 
Street 

SJOBERG.  HAROLD  O,  233  Sansome 
Street 

SKYTTB,  JOHANNES.  City  HalL 

SMITH.     HARVEY     A.     712     Pacific 
Building. 

SMITH,   JAS.   M..  251  Keamy  Street 

SPITZER,  FELIX  H,  City  Hall. 

SQUIRE,  HARRY  EDWIN.  19  Ferry 
Building.  ' 

STEELEL  I.  CLEVELAND,  245  Mar- 
ket Street 


McKEE.  OEkDRGE  T.,  Saraaapi 


LOS  ALTOS 


NORDWELL.  ALFRED  W.,  Box  118. 


ROSS 


NORDWELL,  ALFRIHJ  W..  BOB  tUL 
ZOLLNER  CARL  W..  P   O.  BoK  «•.' 


WOODLAND 
PROCTOR   ASA  G.,  P.  O.   Box  127. 

SAN  AN8ELMO 


HJORT.  SIO«E  L,  Box  2€L 


SACRAMENTO 


AEPPLL  ERNESr.  Kle    9    B<m  1853. 
BROWNFTELD,   ALLEN   H.  6088   V 

Street 
BUEHLER  WALTER  A,  8410  Land 

Park  Drive. 
ENGER  ARTHUR  L.,  Public  Works 

Building. 

EWING.  M  A..  1120  "N"  Street 
FRANCIS.   ERNEST   D.,   lOlf  J   St. 
HOLLISTER    LEONARD    C,    State 

Bridge  Department 
HUTCHINSON.   RALPH   W.,    Pvblie 

Works  Building. 
ILLERICH,  OTTOMAR  THEODORE, 

Public  Works  Building. 
JOHNSON.  FRANK  A,  PubHo  Works 

Building. 
KROMER    CLARENCE    HHREWRT, 

Wright  Building. 
LONG.  WALTER  J..  Deparimeat  of 

Public  Works. 
McGINNESS.  ARTHUR  R,  Old  Post 

Office  Building. 
MEEHAN,    ANDREW  J.,   264«  Flftk 

Avenua 
PANHORST.   F   W..  P.   O.    Box   1488. 


ORINDA 


HAYWARD 


ALAMEDA 


ASHCROFT.    G.    B.,    1815    Alameda 

Avenua 
CORNELIUS,    W.     ALBERT,    824 

Grand  Avenue. 
HASS,    ANDREW   T..    1711    Palmera 

Court. 
HEWETSON.    ANGELO,     1100    Ver*- 

sallies  Avenua 

MEYERS,    MILDRED    S.,    2021    Ala- 
meda Street. 


"STONER    HAROLD    O..    Tl    Marina 
Vista  Ava 


ALBANY 


DeMONTE    LOUIS 
Avenua 


A.,    518    Carmel 


ALDERPOINT 


HIGBEE.  HOWARD  W. 


ATHERTON 


JANSSHN.    ARTHUR   D.,   68   Amtbi 
Avenua 


BAKERSFIELO 


BIGGAR,  CHAS.  H..  730  H^Itby  Rd. 
CULLIMORE,    C.    a.    38X0    Tnixten 

Avenua 
WYNKOOP.    FRANK.    Haberf«kle 

BuUding. 


BURLINGAME 


BROWN,  IRVING  FORBES,  U15 
Adeline  Driva 

GILLAM.  W.  C.  F..  1404  Palm  Drtva 

McSWEENEY,  ANGUS,  113  Pepper 
Avenue. 

NORBERG,  ERNEST  I*,  407  Occi- 
dental Avenua 

SHARPS.    L.    J.,   735   W.    Poplar    St 

SHARPS.  LEO  J.,  1477  Burlingarae 
Avenue. 

STEPHEN.  WALLAC3B  A,  SQB  Car- 
melita  Avenua 

THAYER  OSCAR  R.  13flT  CateHle 
Aveoua 


SIMONDS,  GEORGE  P..  48  Main  St 


ANDERSON,  JAMES  H.,  No.  5  Via 
Hermosa. 

LITTLEJOHN,  WAYNE  A.,  9  Mo- 
raga  Highway. 

SISSON,  RALPH  C,  11  El  Campa- 
nere. 

WHITE,  LAWRENCE  R.,  80  La  Cin- 
tilla 

WINTER.  ALBERT  H.,  171  Las  Ve- 
gas Read. 


No.  California  County  and  City  Engineers 


H^LLSBOROUQH 


_ 


PIEDMONT 


ROWE.  WM  HENRT,   1886 
ter  Read. 


LAFAYETTE 


COLEMAN.  N.  I*.  Middle  Road,  Hid- 
den Valley. 
EVANS,  ROEBRT  J..  Bex  684. 


LARKSPUR 


LOS  ALTOS 


HODGSON.    GfLBERT.    Rta    1.    Box 
607. 


LOS  GAT08 


ROOT.  CHESTER  Bloeaeas  HIB  Ed. 
^KENSIT.  HENRT  DAVID,  Peat  Of- 
fice Bldg. 


MENLO  PARK 


E.    718    College 


FENNACT,    JOHN 

Avenaa 

HEMPEL,  WM  F.,  380  Laurel  Dr. 
YOUNG,  JOHN  D..  N.  Lemon  Ava 


BURNETT.  HOWARD  E.,  52  Manor 

Drive. 
CHAPMAN,      FREDERICK     A,      88 

WiWwood  Avenue. 
FARR  ALBERT,  339  San  Carlos  Ave 
MAYHEW.    CLARENCE    W..    880 

Hampton  Street. 
MIL  WAIN.  w.  E,  1503  Oakland  Ava 
^"^EWSOM,     NOBLE,     2083     Oakland 

Avenue. 


REDWOOD   CITY 

LARSEN,    ALBERT    H.,    80    Finger 
Avenue. 


ROSS 


WINNER  H.   H,  Wordsworth   Ava 


8AN  CARLOS 


HODGSON,    GILBERT,    1213    Chenry 
Street 


8ALINA6 


BUTNER  CHAS.  E.  7  Wlnham   St 
SAN  JOSE 


MILL  VALLEY 


BERTENSHAW,  JAS.  W.,  430  Moltne 

Avenua 
LAMB,    ARTHUR    H,    200    Oakdale 

Avenue. 
MILANO.  J.  P.,  de  Slhra  Island. 


MODESTO 


De     LAPPE,     RUSSELL 

1901  Downey  Street 
HILBURN.  GEORGE  N..  1211  K  St 


GUERNB. 


MONTEREY 


RTLANDl  C  p..  p.  O.   Box  847. 
STANTON,  ROBT-  P«bt>4«  B««ck 


BINDER  WILLIAM,  35  W.  San  Car- 
los Street 
CT^^RTIS.  E.  N     35  W.  San  Carlos  St 
HIGGINS,  WM  L.    84  S.   First  St 
JAEKLE.    DONNELL    E.     Builder^ 

r;-«™*^^*"Se  Bldg. 
KRESS.  EDWARD  W.,  515  First  Na- 
tional  Bank  Building. 

Mckenzie,  chas  s.,  22  a  7th  st 

ROOT,  CHESTER  84  S.  First  St 
SOBEY.  GIFFORD  E.,  60  S.  First  St 
WYCKOFP.     RALPH,     Anglo     Bank 

Building. 

SACRAMENTO 


ADAMS,  ELLIOT  J.,  1153   Swansttm 

Drive. 
ASHCROFT,  G    B     1410  13th   Street 
BARTGES.  *W.   K."  418   25th    Street 
BAROVETTO  '  '  '^ 


IX>UIS.  620-, 


I  St 


^^OYD.    ANSON,   3601    14th    Street 


ALAMEDA.   Carl    Froerer. 
ALAMEDA  CO..  Wallace  B.   Boees 
ALBANY,   U.    R    Grey. 
ANTIOCH,  John   S.  Bates 
ARCATA,  Hal  C.  Acheson. 
ATHERTON,  James  S.  James. 
ATWATER.   W.   E.   Bedesen. 

BAKERSFIELD,  Joseph  Holfelder 
BELMONT.  Robert  Klaseen. 
BENICIA  Phil  R  Jones. 
BERKELEY.   Harry   Goodridge 
BURLINGAME,  Cecil  L.  Longson. 
BUTTE   COUNTY,    Bert   Paxton. 

CALAVERAS  CO..  Oliver  C.  WylUe 
CALISTOGA,  Clyde  C.  Kennedy. 
CHICO,   Frank  Rebinson. 
CONCORD.  John  S.  Bates. 
CONTRA  COSTA  CO.,  J.  W   Barkley. 

rDALY  CITY,  Robert  Klasscn 
DAVIS,  Alexander  M.   McKlnnon 
DEL  NORTE  CO.,   H    M.   Malpa.s 
DOS  PALOS.  W.  E.   Bedesen 

EL  CERRITO.  R   R   RandalL 
EMERYVILLE,   Geo.   T    Oliver. 
EURE:KA,   Geo.    S.    Wlnzler 
EXETE31,  Irvln  M.  Althouaa 

FAIRFIELD,    John    Bumham. 
FRESNO  COUNTY.  A  J.  Nielsen. 

GILROY,  W.  J.  Hanna 

HANFORD,   Walter   K.    Hopkins. 
HAYWARD.  J.  A  Mancini. 

KERN  COUNTY,  J.  R  Thorn  ten. 
KING  CITY.  H.   F.   Cozzem* 
KINGS   COUNTY.  J.  H.  Hayea 

LIVERMORE.  C.  G.  Clarka 
LIVINGSTON,    W.    E.    Bedesen. 
LODI.    CHntou    Henning. 
LOS  BANGS.  W.  E.  Bedesen. 
LOS  GATOS,  L.  Cedric  Macabee. 

MANTBCA  John  S.  Batea 
MARIN  COUNTY.  C.  P.  Clow. 
MARTINi:Z,  Frank  B.  Sarlea 
MARYSVILLE.    F.   H    Dlwer,   Jr. 

MENLO  PARK.  Edwin   Smith. 
IdERCTED,   G.   E    Wtnton. 
MERCED    CO..   W.    E    Bedesen. 
MILL  VALLEY,  Al  Siemer. 
MODB&TO.    Frank    J.    RoesL 
MONTEREY.  Howard  Severanca 
MONTERETy  CO..  H.  F.  CoBxens. 
MOUNTAIN  VIEW.  M  C.  Christen - 
sen■ 
NAPA  H.  A  Harrold- 
NAPA  COUNTY.  E  P.  BalL 


SWAIN,  CLARKSON.  320  Market  St    ^^TEHSEN,  WM..  HARTMAN.  Pub- 

°  lie  Works  Building. 

PURCELL.  CHARLES  H.,  210  Public 

Works  Building. 
REYNOLDS.  FRANK  HOWARD,  005 

Forum   Building. 
ROWE.    R    ROBINSON,    230    PubUe 

Works  BulWlng. 
SHIELDS,  JAMES  RALPH,  306  City 

Hall. 
STOVER    HAR\'EY    D.,    327    Public 

Works  BuiWkig 
WALKER,  ARTHUR  V.,  IMM  'TIT  8t 
WILLBTT.  ALBERT  B..  708  88th  St 
WILLETT.  D.  C.  Publle  Works  Bldg. 


OAKLAND,  Walter  N.  Frickstad. 
OROVILtE.  S.   J.   Norris. 

PACIFIC  GROVE,  Alfred  D.  Coons 
PALO  aLTO.   Fabian  S.  Miller. 
PASO   ROBLES,   Hal  Johnson. 
PETALUMA,   S.   Gonzales. 
PINOLE,    Ross   Calfee. 
PITTSBURG.  E.  L.  O'Hara. 
PLACER  COUNTY.  John  A   Shields 
PORTERVILLE,  Irvin  H  Althouse. 

REDDING,  A.  H  Ross. 
REDWOOD  CITY,  R  A  Klassen. 
RICHHON^D,  E.   A.   Hoffman. 

SACRAMENTO.  Fred  J    Klaus. 
SACRAMfcNTO,  E  A.  Fairbalra. 
SALINAS,   Donald   Da  vies. 
SAN   BRUNO.  C.  L.   White 
SAN   CARLOS.  R  A.   Klassen. 
SAN  FRANCISCO.  R  G    Wadfworth.' 
SAN  JOAQUIN  CO..  J    B    Manthey. 
SAN  JOSE    Harold  J.  Flannery. 
SAN   LEANDRO.  Chas    P    MarUn. 
SAN   MATEO,   Harold  Porter.       - 
SAN   MA"rEO  CO.,   M    A    Grant 
SAN  RAFAEL.  Raymond   A.    Boege 
SANTA  (  I^RA.  Edgar  C.  Schott 
SANTA  f  LARA  CO.,  R  D    Chandler. 
■SANTA   {  RUZ,   Robert   Jennings. 
SANTA   CRUZ  CO..   A.    B,    BaMwln. 
'.SANTA  ROSA.  Walter  F.  Adams 
SHASTA  COUNTY,  Ernest   Brcumns 
&EBASTOPOL,    Walt    Adams. 
eiSKIYIi;  COLrNTY.   A    F.   Parrctt 
SOLANO   COUNTY,   J     R,    Bumham. 
Sr>Nr)MA    ro      Marshall   M.   Wallaca 
80N0RA,   B    H     Mavnard. 
SOUTH    SAN    FRANCISCO,    Charles 
T.   Broughtun. 

STANISLAUS  CO..  G.  D.  Macomber. 
STOCKTON,   Lyle  Payton. 
SUISUN.  F.  A  Stelger. 
SUNNYVALE.  H.   N.   Bishop. 
SUSANVILLE,  M  J.  Tilley. 
SUi^rittK  CO..  Edward  Von   Geldem. 
TEHAMA  CO..  Chas.  A  Lunlng. 
TRACY.  John  S.  Bates. 
TULARE,  John  Boardman. 
TULARE  CO.,  T.  Wayne  S^itser. 
TURLOClC   Don  Davis. 
TL'LARE.  John  Boardman. 
VALLEJO.  T.  D.  Kllkenney. 
VISALIA,  Norman  A  Huth. 

WILLOWS.  R  D.  Thomas. 
WOODLAND.   Asa  G.   Proctor. 


ALAMEDA 


ASHCROFT.  GLEN  B.,  1828  Alameda 

Avenue. 
GORMAN,  SIDNEY  S.,  2308  Wehi-tfT 

Street. 
GREEN.    FREDERICK    M.,    0»T    San 

Antonio  Avenue. 
HESS,  C.  W.,  1242  Hawthorne  Street 


BERKELEY 


ity 


YOLO  COUNTY.  Henry  Von  Dorstea 
TREKA.   Howard  OCennor. 


DAVIS,     RAYMOND    E,     Unii 

of  California. 
DERLETH.  CHARLES  Jr ,  21«  Kmri- 

mtrrlng  Bldg..  U    of  C. 
JAMEYSON,  BRUCE.  C.  E.  Bldg..  W. 

of  C    Campus. 
JENNINGS,  GEORGE  H.,  1715  Buena 

Avenua 
SEAGE,     CI.^,.REKCE    E.    Jr..     10#t2 

Broadway  Terraoe 
WIEI^ND.   CHAS    F,    100   Hllltrest 

Road. 


STOCKTON 


BAMBERGER 
Box  1S48. 


SIDKMT    F..     F,     e. 


GUIJCK.  CHAB.   W..   CeUeg©  of   ihs 
Pacifta  • 


SAN    MATEO 


BBRTWHLJ^  WILLI  AM,  «5  CeTum- 

bia  Drive 
COX.  HARRY  A     215  Elm  Street 


PIEDMONT 


BROWN.  LTT.TSSES  G..  27  Arfmr  Dr 

COLLINS,  MEHTON  C,  82  Falrriaw 
Avenua 


FORT  BAKER 


BELL.  CHARLES  I^MBERT 


PALO    ALTO 


GILL.  G.  F.  550  Fcrrrest  Avesua 
WELLS.  JAS.  »ERTRA,ND,  84«  L>  -- 

ton  Avenue.  " 

WING,   CHAS    B.    346   Uaceln   Ava 


^ 


1-^:^?-: 


FRIDAY.  MARCH  29.  1946 


DAILY    PACIFIC    BUI  L  D  E  R 


PACE  7 


aPVaWCE  COWSTUPCTIOM  BEPOBTS 


Bid  Opening  Schedule 


Bid  Opening   Date 


Project         Locatiott   of   Project        Noted  In  Issue 


BUILDING  PROJECTS 


3-30—  —Factory 

3-30—  4  P.M.— Warehouse 
3-30—10 :00  A.M.— Dormitory 
4-  1—10 :00  A.M.— Residence* 


4- 
4- 
4- 
4- 
4- 
4- 
4- 
4"- 
4- 
4- 
4- 
4- 


1— 
1— 

a— 

2— 
2— 
2— 
2— 
2— 
2— 

a— 

3— 

a— 


2  P.M.— Painting 
4  P.M.— Electrical  Work 
8:00  P.M.— School 
3 :00  P.M— Tanlc 
2:00  P.M.— Painting 
8 :05  P.M.— Fire  Drill  Tower 
2:00  P.M.— Pointing 
2 :00  P.M.— Interior  Painting 
2 :00  P.M.— Painting 
2 :00  P.M.— Elevator 
2 :00  P.M.— Painting 
2 :30  P.M.— Painting 
4-  3—10 :00  A.M.— Generators 
4-  3 —  1 :45  P.M.— Anemostata 
4-  3 —  2  P.M. — Elevator   Doors 
8—  2  P.M.— Pai/fl    Fence 
4—10 :00  A.M.— Cottages 
4—  2  P.M.— Roof   Leaders 
6—11  A.M.— Painting 
8 — 11  A.M. — Courthouse 
»— 3:00  P.M..    Cottage 
»— 10  A.M.— Radio    Range    Sta 
ft—  2 :00  P.M.— Dismantling 
4-10—  2  P.M.— Win  low    Guards 
4-10—  2  P.M.— Elevator    Cables 
4-10—  2  P.M.— Entrance    Switch 
4-10—  —Office 

4-12— 11  A.M.— Power  House 
4-12—  —Office 

4-18—10 :00  A.M.— Residences 
4-24—  2 :00  P.M.— Hoistway  Doors 
4-24-  2 :00  P.M.— Elevator  Doors 
4-15—10  A.M.— Dam    Project 
4-23—10  A.M.— Off  ice   Bldg. 


4- 
4- 

4- 
4- 

4- 
4- 

4- 
4- 


Long  Beach  3.27 

Santa  Rosa  3-26 

Lubbock,  Texas  8-12 
Davis  Dam,  Arizona-Nevada         2-27 

San   Francisco  3-26 

Oakland  3-27 

Stockton  8-  4 

San  Francisco  3-  8 

Kingman,  Ariz.  i-lj 

Alameda  8-21 

Kingman,  Ariz.  3-14 

Tucson,  Ariz.  3-18 

Kellogg,  Idaho  3-18 

San  Francisco  8-18 

Globe,  Ariz.  8-18 

San  Francisco  3-18 

Central  Valley  Project  8-12 

San  Francisco  3-28 

San   Francisco  3-22 

San  Francisco  3-22 
Hungry  Horse  Project,  Mont        3-18 

Siin  Francisco  2-25 

San    Diego  3-27 

San  Rafael  3-27 

Benicla  3-25 
San  Diego                                       ^         3-26 

Oakland  3-28 

Sacramento  3-22 

Oakland  3-22 

Oakland  3-22 

Richmond  3-22 

Fort  Peck.   Mont.  3-22 

Richmond  3-25 

Minidoka  Project,  Idaho  3-18 

Prescott,  Ariz.  3-18 

Yakima,  Wash.  8-18 

Arizona-Nevada  3-25 

Burley,   Idaho  3-27 


ENGINEERING  PROJECTS 


1— 
1— 

1— 
1— 
2— 
2— 
2— 


3-29—  2  P.M.— Rock    Surfacing 
3-29—  2 :00  P.M.— Gate  Frames 
3-29—  5 :00  P.M.— Ally 
3-29—  5 :00  P.M.— Alley  Paving 
3-29—  2 :00  P.M.— Roadway 

4 3  P.M.— Airport 

1—  3 :00  P.M.— LlghUng  Lane 

1—  2 :00P.M.— Canal 
Draiftage  Improvements 
—Bridge 

8 :00  P.M.— Dam 
3  P.M. — Landing   System 
3 :0O  P.M.— Cast  Iron  Mains 
2  P.M.— Sewer 
2:00  P.M..  Needle  Valves 
2—10  A.M.— Highway 

2—  8:05  P.M.— Street 
3—10 :00  A.  M.— Earthwork 
3—5:30  P.M.— Water  Mains 
S— 10 :00  A.M.— Earthwork 

3—  2 :00  P.M.— Highway 

3—  2 :00  P.M.— Surfacing 

4—  2 :30  P.M.— Dam 
4—  2 :00  P.M.— Drilling 
4—10 :00  A.M.— Road 
4 —  9  A.M. — Regrading 
♦—  9  A.  M.— Highway 
4 —  9  A.M.— Excavation 
4—  9  A.M.— Grading 
4—  9  A.M.— Highways 
4—  9  A.M.— Bridge 
4—  9  AM.— Pile  Trestle  Spans 
4 —  9  A.M. — Grade    Separation 
4—  9A.M.Viaduct 
5—11  A.M.— Highway 
5—10  AM.— Dam 
5— 10  A.M.— RoAd 
8—1:30    P.M.— Waterworks 
8—10 :00  A.M.— Canal 


4- 
4- 
4- 

.  4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 

.  4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4. 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4 


Idaho  State 

Davis  Dam,  Arizona-Nevada 

Sacramento 

Sasramento 

Idaho  State 

San  Francisco 

Seattle,  Wash. 

Grass  Valley 

San  Rafael 
San  Rafael 
Cutler  City,  Ore. 
Eugene,   Oregon 
San  Francisco 
Tracy 

Denver,  Colo. 
Washington    State 
Alameda 


Altus  Project,  Oklahoma 

Contra  Costa  County 

Altus  Project,  Oklahoma 

Kern  County 

Shsista  Coimty 

Fort  Gibson  Project,  Oklahoma 

Yolo  County 

Otera  County,  N.  M. 

Harney  Co.,  Ore. 

Jefferson,   Wfsco   Cos.,    Ore. 

Klamath  Co.,  Ore. 

Lane  Co.,  Ore. 

Lincoln   Co.,  Ore. 

Polk  Co.,  Ore. 

Tillamook  Co.,  Ore. 

Washington  Co.,  Ore. 

Washington  Co.,  Ore. 

Santa  Cruz  Co.,  Ariz. 

Boise  Project,  Idaho 

Otero  County,  N.  M. 

Lower  Lake 

Central  Valley  Project 


8— 10:00  AM— Transmission  Line  Missouri  Basin  Project,  Wyo. 


8  —2  P.M.— Paddock    Fencing 

8— 10  A.M.— Bridge 

8— 10  A.M.— Relief  Wells 

8 —  1  P.M. — Switching    Station 
8—10 :00  A.M.— Airway 
8—10 .00  AM.— Airway 
9— 11  A.M.— Reator.  of   Site 

9—  1  P.M.— Culvert 
9—  2  P.M.— Bars 
9—10  A.M. — Transformers 
9— 11:00  AM— Dam 
9—10 :00  A.M.— Distribution  Line 
9—  2  P.M.— Grassing 
9—10 :00  A.M.— Dredging 
9—  3 :00  P.M.— Airport 

10—10 :00  A.M.— Earthwork 


4-10—  2:15  P.M.— Highway 
4-10—1 :30  P.M.— Highwav 
4-10—7:30   P.M.— Floodlight   Field 
4-10—10 :00  A.M.— Earthwork 
4-10—10.00  A.M.— Excavating 
4-10—  2 :00  P.M.— Highway 
4-10—  2:00  P.M.— Highway  Grading 
4-10—  2:00  P.M.— Highway 
4-10—10  :00  A.M.— Earthwork 
4-10—  2 :0O  P.M.— Bridge 
4-10— 2 :00  P.M.— Surfacing 
4-10—  2 :00  P.M.— Surfacing 
4-10—  2 :00  P.M —Reinforcing  Base 
4-10—10  A.M.— Earthwork 
4-11—  8  P.M.— Pipe 
4-11—  2 :00  P.M.— Highway 
4-12—  5  P.M.— Street 
4-15—10  A.M.— Earthwork 
4-15—10 :00  A.M.— Earthwork 
4-15—11 :00  A.M.— Bridge 
4-15— 10  A.M.— Dam 
4-15 — 11A.M. — Transmission    Line 
4-15—  3  P.M.— Landing   System 
4-16—10  A.M.— Avenues 
4 -16— 10 :00  A.M.— Canal 
4-16—10  A.M.— Earthwork 
4-16—  2  P.M.— Levee    Constr. 
4-17—  2:00  P.M.— Tug  Boat 
4-17—10  A.M.— Reservoir 
4-17—  2  P.M.— Highway 
4-18—  2  P.M.— Highways 
4-18—10 :00  A.M.— Canal 
4-18—  2:00  P.M.— Bridges 
4-25—  2 :00  P.M— Dredging 
4-26—  —Dam 


San  Francisco 

Marin  County 

Fort  Peck,  Mont. 

Muroc 

Needles,  Ariz. 

Needles,  Ariz. 

Eureka 

Oakland 

Odair,  Wash. 

ElCentro 

Caddoa,  Colo. 

The  Dalles,  Ore. 

San   Bruno 

San  Diego 

San  Francisco 

Central  Valley  Project 

Humboldt  County 

Lyon  Co.,  Nev. 

Red   Bluff 

Central  Valley  Project 

Los  Angeles 

Kern  County 

Kern  County 

Kem  County 

Klamath  Project,  Ore.-CaIif. 

Contra  Costa  County 

Lassen  County 

Siskiyou  County 

Humboldt  County 

Central    Valley   Projefct 

Hillsborough 

San  Diego  County 

Sacramento 

Altus   Project,   Okla. 

Columbia  Basin  Project,  Wash. 

Contra  Costa  County 

Fort  Peck,  Mont. 

Kem  County 

Billings,  Mont. 

Los  Angeles  County 

Balmorhea  I*roJect,  Texas 

Tiicumcari  ProJ.,  N.  M. 

Sacramento 

San  Francisco 

Boise  Project,  Idaho 

Siskiyou  County 

Los   Angeles 

Central  Valley  Project 

San  Diego  County 

Suisun 

Colorado  Project,  Colorado 


3-25 

8-  1 

8-14 

8-18 

3-19 

3-22 

8-15 

8-11 

8-  8 

8-  8 

8-21 

3-26 

8-20 

3-26 

2-13 

3-25 

3-21 

8-  1 

3-22 

3-  8 

8-12 

3-12 

3-  8 

8-20 

3-21 

3-27 

3-27 

3-27 

3-27 

3-27 

4-27 

3-27 

3-27 

3-27 

3-27 

3-22 

3-25 

3-22 

3-18 

3-19 

3-25 

3-27 

3-27 

3-13 

3-14 

3-27 

3-27 

3-27 

4-25 

3-  5 

8-20 

3-26 

3-28 

3-28 

3-28 

3-28 

3-27 

3-27 

3-20 

3-  6 

8-12 

3-18 

3-14 

8-lB 

3-19 

3-19 

3-19 

3-19 

3-26 

3-26 

3-12 

3-27 

3-27 

8-15 

3-21 

3-25 

3-26 

3-26 

3-26 

3-18 

3-22 

3-27 

8-20 

3-25 

3-26 

3-26 

3-18 

3-19 

3-19 

3-28 


SUPPLIES  AND  EQUIPMENT 


3-29—  2 :00  P.M.— Garbage 

3-29—  2  : 00  P.M.— Tanks 

3-29—  2 :00  P.M.— Conductor 

3-29—  2 :00  P.M.— McLeod  Tools 

3-29—  2 :00  P.M— Condactor 

3-29—  3:00  P.M.— Steel  Car  Wheels 

3-2»—  3 :00  P.M.— Springs 

3-29—  —Asphalt 

3-29—  3  P.M.— Trucks 

4-30—  2  P.M.— Trashrack 

4-30—  2 :00  P.M.— Turbines 

4-  1— 10  A.M. — Tamping    Machine 

4-  1 —  2  P.M.— Transformers 

4-  1 —  — Acetone 

4-  1—  2 :00  P.M.— Power  Shovel 

4-  1—  2 :00  P.M.— Dump  Trucks 

4-  1—  2 :00  P.M— Cement 


4-  1—  2 :00  P.M.— Pole  Band 
2 :00  P.M.— Aluminum 
2 :00  P.M.— Conductor 
2  KX)  P.M.— Fir  Poles 


4- 

4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
■4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4- 
4. 
4- 
4- 
4- 
4- 
4- 
4- 
4. 
4- 
4- 
4- 
4- 
4- 
4- 
4- 


1— 

1— 
1— 
1— 
1— 
1— 
1— 
1— 
1— 


Dispenser.^     San  Francisco 
San  Francisco 
Louise,  Ariz. 
San  Francisco 
Emmett,  Idaho 
San  Francisco 
San  Francisco 
Sacramento 
Marin  County 
Central  Valley  Project 
Missouri  Basin  Project,  Wyo. 
Monterey 

Boise  Project,  Idaho 
Panama  Canal 
Siskiyou  County 
Siskiyou  County 
Sacramento 
Casper,  Wyo. 
Medicine  Bow,  Wyo. 
Cody,  Wyo. 
Fort  Peck,  Mont, 


3-18 
3-18 
3-18 
8-19 


3-19 
8-19 


19 

27 


2 :00  P.M.— Annunciator  Groups     Boulder  Canyon  Project 
2 :00  PM.— Louvers  Central  Valley  Project 

3 :00  P.M.— Athletic  Goods         San  Francisco. 
8 :00  P.M. — Sewage  Ejector        Merced 
2:00  P.M.— Gas  Pumps  San  Francisco 

2 :00  P.M —Mess  Kit  Equip.       San  Francisco 
*—  4 :00  P.M.— Cafeteria   Equipment    Oakland 
8—  2:00  P.M— Cedar  Socorro.  N.  M 

r"  r^^^"!'^"^^*^***'*®"  South  San  Francisco 

3—  2 :00  P.M.— Testing   Machines  Denver  Colo 

3—10 :00  A.M.— Generators 

3—  2:00  P.M.— Dam 

3—  J  :00  P.M. —Telephone 

3— 19.-00A.M.— Steel  Pipe 

3—  2  P.M.— Excavator 


2- 
8- 
3- 
3- 
3- 
8- 
3- 


3—  2  P.M.— Cedar 
3—5:30  P.M.— Steel 
3—5:30  P.M.— Cast 
S— 


Wire 

Iron  Pipe 
8  P.M. — School    Bus 
3—  —Billets 

S^-  — Gate  Valves 

3—  8 :00  P.M.— School  Bus 

4—  2 :00  P.M— Turbine  Pump 
4—  2.'00  P.M. —Crystals 
4 —  2  P.M.— Ttransmission 
4 —  8  P.M. — Street   Sweeper 
4—  2P.M— Elec.   Equip. 

4—  2  P.M.— Cement 

5—  2  PM— Piles 
(J—  2  P.M. — Concrete   Bars 
B —  5  P.M.— Hvd  rants  » 
5—  3  P.M  —Floor   Grinder 


Central  Valley  Project 
Parker  Dam  Power  Project 
Apparatus    Rio  Grande  Project,  N.  If. 
Berkeley 
Oakland 

Davis  Dam,  Ariz. 
Wiota.    Mont 
Orinda 

Sacramento   County 
Panama   Canal 
Panama   Canal 
Courtland 
San  Francisco 
San  Francisco 
Sunnyside,   Wash. 
Rio  Vista 

Missouri  Basin  ProJ.,  Wyo. 
Concord 
Odair,  Wash. 
Blair.   Okla. 
Sacramento 
San   Francisco 


3-27 
3-22 
3-28 
3-27 
3-27 
3-27 
3-28 
3-28 
3-20 
3-20 
3-20 
3-20 
3-20 
8-20 
-19 
-21 
-21 
-19 
■12 
-20 
-20 
S-18 
3-20 
8-18 
8-18 
S-  7 
8-21 
3-22 
3-22 
3-22 
3-22 
3-22 
3-27 
3-27 
3-28 
3-28 
8-21 
3-29 
8-27 
3-26 
3-26 
3-26 
3-26 
3-27 
8-2S 


ENGINEERING  SEQION 

(Contitiued  from  Page  Five) 


3.8  MILES  GRADING,  ETC.,  MERCED  COUNTY 

yds.  broken  concrete  rip 


MERCED  COUNTY,  Cal.— Gunnar 
Corp.,  5575  Valley  Blvd.,  Los  Angeles, 
at  $415,297  submitted  low  bid  to  the 
State  Division  of  Highway,  G.  T. 
McCoy,  state  highway  engineer,  Pub- 
lic Works  Building,  Sacramento,  for 
about  3.8  miles  grading  and  paving 
with  Portland  cement  concrete  and 
constructing  four  bridges  between 
Black  Rascal  Canal  and  Buhach  Sta., 
Merced  Coimty. 

The  work  involves: 

(1)  810  cu.  yds.  remove  concrete; 

(2)  200  sta.    clearing  and   grubbing; 

(3)  15.500  cu.  yds.  roadway  excava- 
tion ; 

(4)  2550  cu.  yds.  structural  excava- 
tion ; 

('))  8200  cu.  yds.  ditch  and  channel 

excavation ; 
(6)  50,000  sq.    yds. 


original 
Imported  borrow. 


yds.    subgrade   treat- 


compact 
ground ; 

(7)  112.000  cu.  yds. 
type  A; 

(8)  20,000  cu.  yds.  Imported  borrow, 
type  B; 

(9)  46,000    sq 
ment; 

(10)  develop   water  supply   and   fur- 
nish water  equipment; 

(11)  7700  M  gallons  applv  water; 

(12)  200  sta.  finish  roadway; 

(13)  8300  tons  crusher  run  base; 

(14)  68  tons  liquid  asphalt  SC-2  prime 
coat  and  penetration  treatment; 

(15)  90  cu  yds.  sand  prime  coat; 

(16)  50  tons  asphaltic  emulsion  paint 
binder,  armor  coat  and  seal  coat; 

(17)  625  tons  screenings  armor  coat 
and  seal  coat; 

(18)  2400    tons    minimum    aggregate 
plant  mix  surfacing; 

(19)  120    tons    paving   asphalt    plant 
mix  surfacing; 

(20)  250  lin.  ft.  raised  bars; 

(21)  10,400  cu.    yds.   portland   cement 
concrete  pavement; 

(22)  7500  each  tie  bolt  assemblies; 

(23)  1980    cu.    yds.    class    A  portland 
cement  concrete  structures; 

(24)  7770  lin.  ft.  furnish  concrete  piles 

(25)  210  each  drive  piles; 

(A) 
8      4.30 
25.00 


26)  175  cu 
rap; 

27)  7  cu.  yds.  portland  cement  con- 
crete curbs ; 

28)  25  each  monuments; 

29)  1530  lin.  ft  timber  bridge  railing; 

30)  225  lin.  ft.  timber  head  wall  rail- 
ing; ♦ 

31)  300  lin.  ft.  move  and  reconstruct 
existing  guard  railing; 

32)  20    each     culvert    markers    and 
guide  posts ; 

33)  1.4    miles    new    property    fence, 
type  A; 

34)  0.1  mile  new  property  fence,  type 
B; 

35)  6  each  drive  gates; 

36)  40  lin.  ft.  30-in.  reinforced  con- 
crete pipe,  standard  strength; 

37)  108  lin.  ft.  36-in.  reinforced  con- 
crete pipe,  standard  strength  • 

3S)  322  lin.  ft.  12-in.  CMP,  16-gage; 

39)  1070  lin.  ft.  18-in.  CMP,  16-gage- 

40)  40  lin.  ft.  24-in.  CMP,  14-gage- 

41)  104    lin.    ft.    24-in.    CMP  siphon, 
14-gage ; 

42)  5  each  field  joints  for  siphons; 

43)  7  each  drainage  gates; 

44)  448  lin.  ft.  salvage  existin|f  pipe 
culverts ; 

45)  138    lin.    ft    relay    salvage  CMP 
culverts ; 

46)  380.000  lbs.  furnish  bar  reinforc- 
ing steel ; 

47)  380,000  lbs.  place  bar  reinforcing 
steel ; 

48)  miscellaneous  items  of  work. 
Total  bids  follow: 

A)  Gunnar  Corp.,  Los  Angeles,  8415,- 
297.00. 

B)  Marshall  S.  Hanrahan,  Redwood 
City,   $458,135.80 

C)  N.  M.  Ball  and  Lew  Jones  Constr. 
Co.,    Berkeley,    $477,077.25. 

D)  Fred  rick  son    &    Watson    Constr. 
Co.,    Oakland,    $485,368.55. 

E)  Guy  F.  Atkinson  Co.,  San  Fran- 
cisco, $498,397.20. 

F)  A.   Teichert  &  Son,   Sacramento, 
$504,864.00. 


(1) 
(2) 
(3) 
(4) 
(5) 
(6) 
(7) 
(8) 
(9) 


$ 


.50 
1.70 
.70 
.06 
.66 
.05 
.32 


(10) 1500.00 


(11) 

(12) 

(13) 

(14) , 

a5) 

(16) 

(17) 

(18) 

(19) 

(20) 

(21) 

(22) „. 

(23) 

(24) „. 

(25) 

(26) 

(27) 

(28) 

(29)...„ 

(30) 

(31) 

(32) 

(33) „. 

(34) _ 

(35) _ 

(36) 

(37) 

(38) 

(39) 

(40) 

(41) 

(42) _ 

(43) 

(44) „. 

(45) 

(46) 

(47) 


1.20 
10.00 

2.50 
20.00 

5.00 

28.00 

.../...  4.00 

5.00 
16.00 

1.00 

9.50 

.50 

30.00 

1.80 
80.00 

9.00 
40.00 

5.00 

2.50 

2.00 

1.50 
4.00 

800.00 

900.00 
50.00 
6.50 
8.50 
1.60 
2.00 

3.50 
4.00 
15.00 
30.00 
1.00 
1.00 
.06 
.012 
(48) 2500.00 


(B) 
2.00 
50.00 
.50 
2.00 
.45 
.10 
.80 
.80 
.35 
2000.00 

1.50 
10.00 

2.70 
16.00 

2.75 
25.00 

3.50 

4.25 
16.00 

1.50 

1050 

.60 

32.50 

1.00 

85.00 

1000 

50.00 

5.00 

3.50 

3.60 

2.50 

3.00 

750.00 

860.00 

65.00 

4.70 

6.10 

1.50 

2J26 

3.50 

4.50 

12.00 

32.50 

1.25 

1.25 

.04 

.03 

1500.00 


$ 


Unit 

(C) 

2.00 

42.00 

.25 

3.25 

.55 

.03 

.77 

.73 

.46 

2000.00 

1.50 
10.00 

3.20 
16.50 

5.15 
22.50 

4.10 

4.50 
17.00 

1.00 

10.50 

.65 

41.50 

2.50 
58.00 
12.00 
40.00 

4.00 

2.50 

2.25 

2.50 

3.00 

700.00 

750.00 

35.00 

6.00 

a50 

1.50 

2.10 

3.40 

3.50 

12.50 

35.00 

1.00 

1.00 

.045 

.01 

3500.00 


prices 

(D) 
$      4.25 
12.00 


follow : 
(E) 
$      7.50 
12.50 


.40 

2.75 

.50 

.06 
.77 
.55 
.40 
1200.00 

1.40 
10.00 

3.20 
24.00 

6.50 
31.00 

5.00 

4.75 
16.70 

1.15 

11.75 
.60 

43.00 
2.25 

67.00 
7.00 

4000 
4.00 
2.00 
1.75 

2.35 

3.00 

930.00 

1000.00 

50.00 

5.00 

6.50 

1.40 

2.00 

3.00 

3.50 

14.00 

23.00 

1.15 

1.15 

.043 

.02 

2500.00 


.33 
2.00 
.70 
.03 
.77 
.70 
.45 
3750.00 

1.90 
10.00 

3.60 
22.50 

6.25 
25.00 

5.00 

5.50 

18.00 

.95 

11.50 

.65 

42.00 

2.20 

75.00 

18.00 

44.00 

4.50 

2.20 

3.00 

1.90 

4.60 

1600.00 

IS75.00 

35.00 

7.00 

9.00 

1.85 

2.50 

4.75 

4.75 

35.00 

45.00 

1.25 

1.25 

.05 

.02 

2400.00 


(F) 

$      6.00 

42.00 

.35 

2.30 

.75 

.05 

.75 

.65 

.35 

2500.00 

1.60 
lOOO 

3.50 
24.00 

6.00 
35.00 

6.00 

5.10 
19.50 

1.00 

12.20 
.60 

45.00 
2.20 

65.00 
8.00 

36.00 
4.50 
3.50 
2.50 

2.00 

4.50 

1000.00 

1100.00 

40  00 

6.00 

8.00 

1.60 

2.20 

3.30 

3.50 

20.00 

30.00 

1.00 

1.00 

.045 

.015 

1800.00 


0 


(1) 

(2) 

(3).^ 

(4) 

(5) 

(6) _ 

(7) 

(8) 

(9) 

(10) 

(11) 

(12) 

(13) 


(A) 
8        -95 

1000.00 

1.50 

10.00 

5.00 

5.00 

23.50 

23.50 

19.50 

3.20 

4.50 

30.00 

8.50 


(B) 

.88 

400.00 

1.50 

8.00 

4.00 

4.00 

26.85 

24.00 

20.85 

4.30 

4.30 

30.00 

3.50 


(C) 

.86 

500.00 

3.00 

12.00 

6.70 

7.50 

28.00 

2>.00 

23.00 

4.15 

4.50 

40.00 

7.70 


(D) 

8      1.01 

1000.00 

2.00 

lOOO 

6.00 

6.00 

30.00 

30.00 

25.00 

4.6S 

5.00 


7.50 


(E) 

I       1.98 

9000.00 

1.00 

15.00 

6.00 

5.50 

28.00 

22.00 

21.00 

4.50 

5.00 

30.00 

5.00 


BRIDGE,  MENDOQNO  COUNTY 


MENDOCINO  COUNTY,  Calif.  — 
Fred  Fredenburg,  1717  Garibaldi  Av- 
enue, Temple  City,  at  $40,069  sub- 
mitted low  bid  to  the  State  Division 
of  Highways,  G.  T.  McCoy,  state 
highw&y  engineer.  Public  Wks  Bldg. 
Sacramento,  for  construction  of  a 
reinforced  concrete  «lab  bridge  on 
concrete  pile  bents  and  about  0.12 
mile  of  grading  and  surfacing  ap- 
proaches with  road  mix  and  apply- 
ing seal  coat  thereto  at  Dooley  Creek, 
one  mile  east  of  Hoplan,  Mendocino 
Cotmty. 

Work  involves: 

(1)  remove    existing   bridge; 

(2)  clear  and  grubb; 

(3)  9(0  c.y.  rdwy.   excav. ; 

(4)  250  c.y.   struc.   excav.; 

(5)  3,250  c.y.    Imported   borrow; 

(6)  325  c.y.  Imported  base  material, 
type  A; 

(7)  675  c.y.  do,  type  B; 
nish  water  equipment; 

(9)  1(K)  M.  gals,  apply  water;     * 

(10)  oblitera'ting  detour; 

(11)  7  sta.  finish  rdwy.; 

(12)  4  tons  liq.  asph.  SC-2,  prime  coat 

(13)  11    tons    liq.    asph.    SC-3    or    -4, 
road  mix  surf. ; 

(14)  140  c.y.  min.  agg.  road  mix  surf. 

(15)  1,600  sq.   yds.  mix  and   compact 

(A) 
(D- $1950.00 


road  mix  surf. ; 

(16)  2  tons    liq.   asph.   ROjlC-5,   seal 
coat: 

(17)  16  c.y.  screenings,  sea|l  coat; 

(18)  270  c.y.  Class  A  portlahd  cement 
concrete  strua ; 

(19)  248  l.f.  timber  bridge  failing; 

(20)  1.260  l.f.  furnish  concrete  piles; 

(21)  36  each  drive  do; 

(22)  55   c.y.    sacked    cone,    riprap; 

(23)  64    If.    24-in.    CMP    cfulvert,    14 
gage ;  [ 

(24)  64  l.f.  salvage  and  ha|ul  24-lnch 
CMP: 

(25)  3  each   guide  ix)sts; 

(26)  0.15   mile   new   property  fence; 

(27)  8  each   monuments; 

(28)  61.000     lbs.     furnish     bar     reinf. 

StC€l * 

(29)  ei,Qo6   lbs.    place  do; 

(30)  misc.    tems    of    woilc. 
Total  bids  follow: 

(A)  Fred   Fredenburg,   Te<nple  City, 
$40,069. 

(B)  Mercer-Fraser  Co.,  Etlreka,  $40- 
420.00.  ' 

(C)  Fred  J.  Maurer  &   Soil,   Bureka, 
$41,300. 

(D)  Erlckson,  Phillips  and  Weisberg, 
Oakland,   $43,056.30. 

(E)  Kiss  Crane  Co.,  $47,12S.50. 
Unit  prices  follow : 


(2). 

(3) 

(4) 

(5) 

(6) _.- 

(7)..  .„ 

(8) 

(9) 

(10) - — 

(11) 

(12) 

(13) 

(14) 

(15) -.. 

(16) 

(17) 

(18) „ 

(19) .- 

(20) 

(21) 

(22) 

(23) 

(24) 

(25) 

(26) 

(27) ™ 

(28) 

(29) 

(30)....J 


650.00 

1.00 

2.00 

2.00 

3.50 

2.60 

450.00 

1.50 

300.00 

41.00 

75.00 

40.00 

7.00 

.10 

75.00 

7.00 

3000 

3.00 

2.50 

140.00 

laoo 

4.00 

1.60 

4.00 

1500.00 

4.00 

.04 

.02 

1210.00 


(B) 

$1500.00 

500.00 

1.00 

4.00 

1.00 

4.50 

2.50 

250.00 

2.00 

200.00 

15.00 

40.00 

27.00 

5.00 

.10 

50.00 

7.00 

45.00 

3.50 

2.20 

112.00 

20.00 

3.50 

1.00 

6.00 

1200.00 

6.00 

.06 

.02 

1500.00 


(C) 

$2500.00 

300.00 

1.00 

6.00 

1.00 

2.00 

2.00 

500.00 

2.50 

500.00 

20.00 

40.00 

40.00 

5.00 

.60 

4O00 

5.00 

42.00 

4.00 

3.00 

85.00 

20.00 

3.50 

1.00 

5.00 

800.00 

5.00 

.045 

.02 

25^'^  00 


(D) 

$1250.00 

520.00 

.93 

3.20 

.70 

6.80 

2.75 

1000.00 

3.25 

375.00 

30.00 

43.00 

42.00 

6.22 

1.00 

68.50 

10.45 

42.00 

3.90 

3.70 

86.00 

24.65 

4.90 

1.40 

4.30 

1500.00 

5.76 

.05 

.03 

1000.00 


(E) 

$4945.00 

500.00 

1.00 

2.00 

1.60 

3.00 

2.50 

500.00 

3.00 

300.00 

15.00 

75.00 

60.00 

&00 

.26 

100.00 

12.00 

50.00 

3.50 

2.50 

150.00 

30.00 

4.00 

2.50 

10.00 

1000.00 

5.00 

.04 

.015 

500.00 


20.4  MILES  PAVING,  SISKIYOU  COUNTY 


SISKIYOU    COUNTY,    Calif —Cle- 
ments &  Co.,  and  Milo  A.  Brown,  Box 
277,    Hayward,    at    $166,885   submitted 
low   bid   to   State   Division   of  High- 
ways,  G.    T.    McCoy,    state    highway 
engineer.    Public    Works    Bldg.,    Sac- 
ramento,    for    about     20.4     miles     in 
length  to  be  surfaced  with  imported 
borrow     base    and     plant     mix    sur- 
facing,  portions,   between   Weed   and 
Yreka,  in  Siskiyou  County. 
Total    bids    follow: 
The   work   involves: 
(1)  52,200  tons  Import  borrow  base; 

develop   water   supply   and   fur- 

ni.sh  water  equipment; 

1500  M  gallons  apply  water; 

253  sta.  finish  roadway; 

2000    tons    fine    screenings,    seal 

coat; 

1350  tons  coarse  screenings,  seal 

coat ; 

290    tons    paving    asphalt,    seal 

coat; 


(2) 

(3) 
(4) 

(5) 

(6) 
(7) 


(8) 


(9) 


(lOi 


(11) 


(12) 


(13) 


100  tons  liquid  asphalt,  SC-2, 
prime  coat; 

880  tons  paving  asphalt,  plant 
mix  surfacing; 

14,200  tons  minimum  aggregate, 
dense  graded  plant  mix  surfac- 
ing; 

4250  tons  minimum  aggregate 
open  graded  plant  mix  surfacing; 
30  tons  liquid  asphalt,  RC-2,  tack 
coat  and  choker; 
350  tons  minimum  aggregate 
chocker. 
Total  bids  follow: 

(A)  Clements    &    Co.,    and    Milo    A. 
Brown,  Hayward,  $166,885. 

(B)  E.  B.  Bishop,  Orland,  $174,004.50. 

(C)  Frederickson    Bros.,    Emeryville, 
$189,463. 

(D)  W.    C.    Railing,    Redwood    City, 
$201,107. 

(E)  J.  P.  Brennan,  Redding,  $249,676. 

Unit  prices  follow^ 


BID  OPENING  SCHEDULE 


SUPPUES  AND  EQUIPMENT 


5 —  2 :00  P.M — Inlet  Covers  San  Francisco 

15—  2 :00  P.M— Steel  Siding  Columbia  Falls,  Montana 

5 —  2:00  P.M. — Telephone  Line  Fuses     San  Francisco 


8— 
8— 
8— 
8— 
9— 
9  — 
9— 


4- 

4- 
4- 
4- 
4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4- 

4-  9— 

4-  9— 

4-  9— 

4-  9— 

4-10— 

4-10— 

4-10— 

4-10— 

4 

4 

4-10— 

4-11— 

4-11— 

4-12— 

4-12— 

4-12— 

4-14— 

4-15— 

4-15— 

4-15— 

4-15— 


5—  2 :00  P.M.— Electrical  Equip. 

3—10 :00  A.M.— Generators 

8—  2  P.M.— Screw    Jack 
2  P.M.— Eleo.  Equip. 
2  P.M.— Cedar 
2  P.M.— Reinf.    Bars 
3 :00  P.M.— Water  Meters 
2 :00  P.M— Cedar 
2 :00  P.M.— Glass  Blocks 
2  :00  P.M.— Reinforcing  Bars 
2  P.M.— Steam   Boiler 
2 :0D  P.M— Gates 

1  P.M. — Kerosene 

2  P.M.— Cedar 
2 :00  P.M.— Cedar 
2 :00  P.M.— Cedar 
2  :00  P.M.— Cedar 
2 :00  PM.— Elevator 

10—10  A.M— Sand 
10—  2  P.M.— Mats 

2  P.M.— Oil    Circuit    Breaker 

2  P.M —Forks 

2  P.M.— Shaft 

2  P.M.— Office   Supplies 

3  :00  P.M.— Plants  • 


Davis  Dam  Project,  Arizona 

Central  Valley  Project 

San  Francisco 

Parker  Dam  Project 

Casper,   Wyo. 

Odair,  Wash. 

San  Francisco 

Emmett,  Idaho 

Odair,  Wash. 

Odair.  Wash. 

Sharp  Park 

Central  Valley  Project 

Oakland 

Louise,   Ariz. 

Yakima,  Waah. 

Cody,  Wyo. 

Columbia  Falls.  Mont 

Grand  Coulee  Dam,  Wash. 

Yakima,  Wash. 

San  Francisco 

Parker  Dam   ProJ.,  Ariz. 

San    Francisco 

Yakima   Project,   Wash. 

San   Francisco 

San  Francisco 


3 :00  P.M.— Architectural    Blocks    San  Francisco 


2  :O0  P.M.— Pumping  UnltB 
2  K)0  P.M. — Transformers 
2  :00  P.M— Pumps 
a  :00  P.M. — Cranes 
2  P  M— Elec.  Ek}uip. 
4-15—  2  P.M.— Elec.    Equip. 
4-16—  2 :00  P.M— Water  Hose 
4-16—  2 :00  P.M.— Pumping  Units 
4-17-  2  P.M.— Cement  Silo 
4-18—  2 :00  P.M.— Steel  Pipe 
4-19—  2 :00  P.M.— Doors 
4-19—  2 :00  P.M.— Gates 
4-19—  2  P.M —Storage  Tanks 
4-22—  2:00  P.M.— Gate  Hoists 
4-22—  a  :00  P.M.— Coaster  Gatee 
4-24—  2 :00  P.M.— Drum  Gtatea 
4-23—  2 :00  P  M.— Gates 
4-24—  2  K)0  P.M— Pipe 
4-24—  2P.M  — Ttelephone    Appar. 
4-24—  2  P.M —Vertical   Shaft 
4-24—  2  P.M.— Crane 
4-29 — 11  A.M. — Transformers 
4-29—  2  P M— Elec.    Equip. 
5-  1—  2 :00  P  M.— Tank 
6-6—2  P.M.— Hollow-Jet   Valrea 


Missouri  Basin  ProJ.,  Wyoming 
Kendrick  Project,  Wyo. 
Columbia  Basin  Project,  Wash. 
Columbia  Basin  Project,  Wash. 
Rio  Grande  ProJ.,  N.  M. 
Colo. -Big  Thompson,  Colo. 
San  Francisco 
Central  Valley  Project 
Columbia  Basin  ProJ..  Wash. 
Yakima  Project,  Washington 
Columbia  Bealn  Project,  Wash 
Central  Valley  Project 
Columbia    Basin    Proj  .   Wa-sh 
Davis  Dam,  Project.  Arizona 
Columbia  Basin  Project,  Waah 
Central  Valley  Projet:t 
Bol»«  Project.   Idaho 
Columbia  Basin  Project,  Wa^L 
Shoshone  ProJ.,  Wyo, 
Shoshone  ProJ.,  Wyo 
Colorado  River  Project 
Pasadena 

Centra!    Valley   Project 
Columbia  Ba.st,o  Project,  Wash. 
Boise  Projwt,   .Idaho 


3-21 
3-21 
3-19 
2-28 
S-14 
3-26 
3-26 
3-26 
3-26 
3-28 
3-28 
3-28 
3-28 
3-26 
8-  S 
3-27 
3-27 
S-28 
3-28 
3-28 
S-12 
-26 
-26 
-26 
-22 
-22 
-22 
3-28 
3-28 
8-  1 
3-20 
3-  6 
8-12 
3-22 
3-26 
3-28 
S-12 
3-22 
8-21 
S-19 
3-19 
3  22 

3-ao 

3-20 

s-  s 

»-  T 
8  8 

3-27 
3-27 
3-27 

3-26 
3-26 
3-28 
3-26 


3- 
3- 
3- 
3- 
3- 
3- 


33- BRIDGES 

March   15,   1946 

3/29/46  .  ••3  8 

BIDS^PENED 

-J^AKE  COUNTY,  Calif— Fred  J. 
Maurer  &  Son,  3031  E  St.,  Eureka, 
at  $193,725  submitted  low  bid  to  the 
State  Division  of  Highways,  G.  T. 
McCoy  state  highway  engineer.  Pub- 
lic Works  Bldg.,  Sacramento,  for  the 
construction  of  a  structural  steel 
girder  bridge  and  approaches  across 
Kelsey  Creek  at  Kelseyville,  Lake 
County. 

The   work  involves : 

(1)  6  acres  clearing  and  grubbing; 

(2)  12,500  cu.  yds.  roadway  excava- 
tion; 

(3)  900  cu.  yds.  structure  excavation, 
type  A; 

(4)  290  cu.  yds.  structure  excavation, 
type  B; 

(5)  115  cu.   yds.   ditch   and   channel 
excavation ; 

(6)  90,000  sta.  yds.  overhaul; 

(7)  12,000  sq.   yds.   compact   original 
ground ; 

(8)  1820  cu.  yds.  imported  base  ma- 
terall,  tyi>e  A; 

(9)  2100  cu.  yds.  imported  base  ma- 
terial, type  B; 

(10)  develop   water  supply    and   fur- 
nish water  equipment; 

(11)  465  M  gallons  apply  water; 

(12)  31   sta.   finish   roadway; 

(13)  12  tons  liquid  asphalt  SC-2  prime 
coat; 

(14)  650  cu.  yds.  minimum  aggregate 
road  mix  surfacing; 

(15)  50  tons   liquid  asphalt   MC-3,  4- 
or  5  road  mix  surfacing; 

(16)  92<)0   sq.   yds.   mix   and   compact 
road   mix   surfacing; 

(17)  12   tens   liquid   asphalt   RORC-5 
seal  coat ; 

(18)  11©  cu.  yds.  screenings  seal  coat; 

(19)  260  cu.  yds  class  A  portlancf  ce- 
ment concrete  footing  blocks; 

(20)  675  cu.  yds.  class  A  portland  ce- 
ment concrete  structures; 

(21)  782  lin.  ft.  concrete  railing; 

(22)  641,000     lbs.     furnish     structural 
steel ; 

(23)  641,000  lbs.  erect  structural  steel; 

(24)  2525  lin.  ft.  furnish  steel  piles; 

(25)  101  each  drive  steel  piles; 

(26)  10  each  steel  pile  splices; 

(27)  96,000  lbs.  furnish  bar  reinf orce- 
ing  steel; 

(28)  96,000  lbs.   place  bar  reinforcing 
steel ; 

(29)  110  cu.  yds.  sacked  concrete  rip- 
rap; 

(30)  16  each  monuments; 

(31)  19   each  guide  posts;       H 

(32)  56  lin.  ft.  18-ln    CMP.  16-gage; 

(33)  100   lin.    ft    10- in.    metal   Irriga- 
tion pipe; 

(34)  2  each  concrete  pipe  joints; 

(35)  5300  sq.  yds.  obliterating  existing 
road; 

(36)  76  lin.  ft.  metal  plate  guard  rail- 
tog; 

(37)  remove  existing  bridge; 

(38)  miscellaneous  items  of  work. 
Total  bids  follow: 

(A)  Fred  J.  Maurer  &  Son,  Eureka, 
$193,725. 

(B)  Kiss  Crane  Co.,  San  Pablo,  $196,- 
723.63. 

(C)  Guv  F.  Atkinson  Co.,  South  San 
Francisco,    $247,563.25. 

Unit  prices  follow: 
(A) 


(33) 1.50  IJSO 

(34) 10.00  100.00 

(35) .10  .08 

(36) 3.00  1000 

(37) 7760.00  15,000.00 

(38) 1500.00  15,000.13 


,    2.00 

30.00 

.32 

aoo 

6500.00 
2000.00 


34— DAMS,  RESERVOIRS  & 
DR,EDG,iNCj. 


3/28/46  84 

BIDS   POSTPONED 

BOULDER  CANYON  PROJECT.— 
Until  April  15.  10  A.  M.  (postpK)ned 
from  April  8th),  bids  will  be  re- 
ceived by  the  U.  S.  Bureau  of  Rec- 
lamation, Yuma,  Ariz.,  under  Spec. 
1195  for  the  construction  of  earth- 
work, canal  lining  and  structures, 
stations  5725-1-00  to  6106-K>6,  Coachella 
Canal,  All-American  Canal  System, 
Boulder  Canyon  Project,  Arizona- 
Califomia-Nevada  The  work  is  situ- 
ated in  the  vicinity  of  Indio,  Calif. 

The  principal  items  of  work  and 
the  estimated  quantities  involved  are 
as  follows : 

Schedule  No.  1 

(1)  396,500    cu.    yds.    excavation    for 
canal ; 

(2)  220.000    cu.    yds.    excavtaUon    for 
drainage  channels  and  dikes; 

(3)  44,000    cu.    yds.    excavation    for 
structures ; 

(4)  64,000  cu.  yds.  compadting  em- 
bankments ; 

(5)  trimming  201,400  sq.  yd*,  founda- 
tions for  concrete  lining; 

(6)  800  cu.  yds.  compacted  subbase; 

(7)  30.000  cu.  yds.  backfWl  about 
structures ; 

(8)  13,000  cu.  yds.  compacting  back- 
fill; 

(9)  12,800  cu.  yds.  backfill  at  top  of 
concrete   lining; 

(10)  19,000  cu.  yds.  riprap; 

(11)  constructing  330  cu.  ydti.  reverse 
filter ; 

(12)  50  cu.  yds.  pit-run  grav«l  blanket 

(13)  4200  cu.  yds.  concrete  in  struc- 
tures; 

(14)  9800  cu.  yds.  concrete  in  unre- 
inf orced  lining ; 

(15)  9800  cu.  yds.  concrete  in  reto- 
f orced  lining; 

(16)  placing  610,000  lbs.  relnf!orcem«nt 
bars; 

(17)  placing  287,600  lbs.  reinforce- 
ment fabric  in  canal  lining; 

(18)  placing  1500  sq.  ft.  elaiitic  flUer 
material  in  Joints; 

(19)  placing  820  lin.  ft.  rubber  water 
stop  In  Joints; 

(20)  erecting  112  M  ft  b.niL  timber 
In  structures ; 

(21)  laying  392  lin  .ft  12-ln.'  diameter 
concrete  pipe; 

(22)  laying  168  lin.  ft  18-to.  dlamatar 
concrete  pipe ; 

(23)  laying  280  lin.  ft  24- to.  dlamater 
concrete  pipe ; 

(94)  laying  96  lin.  ft  36-in.  diameter 
concrete  pipe; 

(25)  laying  40  Un.  ft  12-to.  diameter 
asbe«t08-cem«it  pipe; 

(26)  Jacking  80  Un.  ft  84 -to.  diamatar 
concrete  pipe  under  railroad; 

(27)  tostalling  6800  lbs.  sf  rew  -  Uft 
gatas; 

(28)  Installing  18,000  lbs.  radlai  gates; 

(29)  tostalUng  20.000  lb«.  radlal-gmta 
hoists  and  operattog  and  con- 
trol mechanisms ; 

(30)  installtog  6600  lbs.  metal  water 
stops  In  Joints; 

(31)  Installing  3200  Iba  misoella&aoas 
metal  work, 

(36)  placing  65  cwt  bituminous  ma- 
terial in  float  drums 

(33)  installing  380  lin  ft  electric 
meta!  conduits 

(34)  installing   !X>   lbs.    grotmd   wires,  j 

Schedule  No.  2     I 

(1)  410,000  cu.  yds.  excarition  for 
canal; 

(2)  220,000  cu  yd.«5.  excaviiitloc  for 
drainage  channels  and   likes; 

(3)  44.000  cti.  yds.  excavation  for 
stnjctures; 

(4)  64,0©0  cu  yds.  compacting  em- 
bankrnent.s  : 

(5)  trtnnmmg  and  pr«pariri!g  206,400 
sq  yds-  foundailonB  for  asphal- 
tic-concrete   lining: 

(6)  800  cu-  yds.  compacted   subbaae; 

(7)  30,000  cu.  yd,B.  backflJ!  about 
•tructurea  : 

(8)  13.000  cu.  yds  compactlag  back- 
fill; 

(9)  ia,J00  eiL  yds.  backfill  *t  top  of 
asphaltlc-concrete  llntof ; 

(10)  19,000  cu.  yds.  riprap; 

(11)  constructing  380  cu  yd*,  reverea 
fitter 

(12!  50  cu,  yds,  pit-run  gmwJ  blanket 


diameter 
diameter 


diameter 
diameter 


(13)  4200  cu.  yda  concrete  to  struc- 
tures : 

(14)  208.400    sq      yds.     asphaItlc-con< 
Crete  course  for  canal  llntog; 

(15)  2100  tons  of  asphalt  for  asphal> 
tic -concrete; 

(16)  170  tons  asphalt  for  seal  treat- 
ment; 

(17)  placing    610,000    lbs.     retoforca- 
ment  bars ; 

(18)  placing  1130  sq.  ft  elastic  filler 
material  in  Joints; 

(19)  placing  820  Un.  ft  rubber  water 
stop  in  Joints: 

(20)  erecting  112  M  ft  b.m.  timber  to 
structures ; 

(21)  laying  392  lin.  ft  12-to.  diameter 
concrete  pipe ; 
la>ing  168  lin.  ft  18-to. 
laying  280  lin.  ft  24-to. 
concrete  pipe; 

laying  96  lin.  ft  36-in.  diameter 
concrete  pipe; 
laying  40  lin.  ft  12-in. 
asbestos-cement  pipe; 
Jacking  80  Un.  ft  84-in. 
concrete  pipe  under  railroad; 
installing  6800  lbs.  of  screw-lift 
gates ;  " 

installing  18,000  lbs.  radial  gates ; 
installing  20,000  lbs.  radial -gate 
hoists  and  operattog  and  control 
mechanisms ; 

installing  6500  lbs.  metal  water 
stops  in  joints : 

installing  3200  lbs.  mlscelltmeous 
metal  work; 

placing  65  cwt   bituminous  ma- 
terial in  float  drum : 
installing    360    Hn.    ft    electrical 
metal  conduits ; 
Installing  50  lbs.  ground  wires. 

Copies  of  the  standard  forms  and 
of  the  specifications  may  be  ob- 
tained from  the  following  offices  of 
the  Bureau  of  Reclamation:  Walker 
R.  Young,  chief  engineer,  U.  S.  Cus- 
tom House,  Denver  2.  Colo.;  E.  A. 
Moritz,  regional  director.  Administra- 
tion Bldg..  Boulder  City,  Nev.;  J.  K. 
Rohrer,  acting  construction  engtoeer, 
Yuma.  Ariz.,  and  Michael  W.  Straua. 
«fimmis8ioner,  Bureau  of  Reclama- 
tion, Washington  25,  D.  C.  Prospec- 
tive bidders  desiring  to  visit  the  site 
of  the  work  should  communicate  with 
the  acting  construction  eng;ineer. 

No  charge  to  prospective  bidders 
for  copies  of  the  specifications  and 
drawings;  to  others,  82.50  per  copy, 
not  returnable. 


(22) 
(23) 

(24) 

(25) 

(26) 

(27) 

(28) 
(29) 


(30) 


-(31) 
(32) 
(33) 


(34) 


Prospective  Bidders 


Inner  Breawater,  Crescent    I 

City  Harbor,  Calif.         | 

-f 

BIDS:  U.  S.  Engineer  Offce,  74 
New  Mnotgomery  St.,  San  Franclsoe; 
Serial  No.  04-203-46-6;  April  10,  2 
P.  M. 

Macco  Constr.  Co.,  Freight  and 
Ferry  Sts.,  Oakland. 

Fredrickson  &  Watson  Constr.  Co., 
873 — 8l8t  Ave.,  Oakland. 

Basalt  Rock  Co.,  Inc.,  900  8th  St., 
Napa. 

Ben  C.  Gterwick,  Inc.,  112  Market 
St.,   San  Francisco. 

Piombo  Bros.  &  Co.,  1571  Turk  St. 
San   Francisco. 

Heafey-Moore  Co.,  344  High  8t. 
Oakland. 

Healy-Tibbitts  Constr.  Co.,  1100  Ev- 
ans Ave.,   San   Francisco. 

Duncanson-HarrelBon  Co.,  deYoung 
Bldg.,  San  Francisco. 
> ^ 


D-S  Canal  Extension 
GraM  VaUey,  Calif 


,  nxc .  I  I 
lif.         i 


BIDS:  Nevada  Irrigation  DIttrlct, 
Grass  Valley,  April  1,  2  P.  M.  Plant 
by  Consulting  Engineers  BlackSe  A 
Wood,  544  Market  St.,  San   Francisco. 

Wixson  A  Crowe,  Box  799,  Redding. 

C.  M  Syar,  Box  1431,  Vallejo. 

Draper  &  Adams,  315  Watout  St, 
Red  Bluff. 

George  F.  Grant,  Vlsaila. 

Nevada  Construction  Co.,  Reno, 
Nev. 

C.  Dudley  De  Velbiss,  Eastshore 
and  Huntington  Ave.,  Richmond. 

A.  R.  McEwen,  Box  1017,  Sacra- 
mento. 

Chittenden  &  Chittenden,  Box  246, 
Auburn. 

E.  E.  Lowell,  Box  148.  Vallejo. 

Michael  O'Hair.  Box  278,  Colusa. 

Barney  H.  Stoutenberg,  Hawthorne, 
Nev. 

M.  J.  Ruddy  &  Son,  922  Jay  St, 
Modesto. 

Andrew  Bryne,  Nevada  City. 

D.  Gerald  Blng.  2440  Marshall  Way, 
Sacrapiento. 

J.  P.  Breen.  Box  183,  Sacramento. 

George  F.  French,  Box  307,  Stock- 
ton. 

FYed  W.  Koclder,  Colusa. 

Miles  &  Bailey. 

S.  A.  Marshall,  2653  18th  St.,  Sacra- 
mento. 

E.  T  Haas  Co.,  Box  411,  San  Mateo. 
Shlnnock  Co. 

Huntington  &  Huntington. 

H.  Earl  Parker,  12th  and  F  SU., 
Marysville. 

A.  Teichert  &  Son.  Box  1133,  Sacra- 
mento. 

Baker  Corfu. 

R  M  Taylor.  Box  207,  Cottonwood. 

George  E.  Murray.  1702  E.  Mari- 
posa Rd..   Stockton. 

William  A.  Smith  Co. 

F.  E.  Young,  599  Colusa  Ave.,  Berk- 
eley. 

J.  E.  Reeves,  Box  1072,  Sacramento. 

J.  E.  Johnson. 

Peter  Sorensen,  927  Arguello  St, 
Redwood  City. 

Walsh  &  PacrettL 

R.  A.  Farlsh,  50  Hawthorne  St, 
San  Francisco. 

Mark  C.  Walker,  412  First  National 
Bank  Bldg.,  Santa  Ana. 

A.  H.  Famularo,  2740  W.  1st  SL, 
Santa  Ana. 

W.  H.  Brown.  1123  Clora  Place,  El 
Monta 

J.  Henry  Harris,  2657  9th  St,  Beilk- 
eley. 

George  R  Stacy,  1021  H  St,  Sacra- 
mento. 

T.  Henderson.  407  S.  Ptoe  St.  San 
Gabriel 

W.  H.  Danougfa. 

W.  A.  Davis  Jr. 

Del  R  Beebe. 


Office  and  Shop  mldtngy 


Orovilie,  Calif. 


I 


BIDS:  Mercury- Register,  1835  Rob- 
inson St.,  OrovHle,  March  28,  4  P.  M. 
PSans  prepared  by  Architect  E.  Geof- 
frey Bangs,  605  Market  St.,  San  Fran- 
cisco. 

Dawe  ill  Construction  Co..  1453  Hun- 

'■::,Mjn   St.,   Orovilie. 

Urafned  &   Son,  Route  3,  Box   eSA, 

Orovilie. 

Robert  Tavlor,  Box  6«,,  Onsvllle. 

ElUs   W     Barker   Co,    302-303    Ness 

Bldg..  Salt  iMke  Citv,  Utah. 

4. ^._,..„^ _ ..^^^..^ 4. 

Ferry  Bmkiuig  Additions, 
San  Frmnca«co,  Calif. 


i 


BIOS  Board  of  State  Hari>or  Com- 
missioner*, Ferry  BId-j.,  San  Fran- 
cisco,   April    4,    2   P.    M. 

Metropolitan  Constr,  Co.,  Ill  Mont- 
gomer>'   St.    San    Fran  Cisco. 

Fred  J  Eearly,  Jr.,  3«B  Pine  St. 
San    Francisco 

Monson  Bn>e  475  Sixth  S?t.,  Sa.n 
Francisco. 

S.  J  Amoroso  Constr  Co,  2100 
Oakdale    Ave,     San    Francisco, 


\ 


II 
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DAILY    Pacific    BUILDER 


FRIDAY.  MARCH  29.  1946 


HiMiUinff  Permite»  ConlracttS  -  - — Recorclecl  Ifioticets 


BUILDING  PERMITS 

Applications 


8AN   FRANCISCO 


Gr^^^^GE,  *1000;  1166  Grizzly  Peak;       8264  n^.^ »    avp     owner    Ren-    Elec    Motor    Mach     Co;    contractor.    Stolte,    Inc.    contractor.    Del    Monte       Edwaiti  Green,  3001  CooUdire  Avei. 

and  paint  loft  bldg^*6000;  676  Mis-        owner,  A  Carlini.  prenolaes;  buUder.  fger    comt   t        p  Moffitt    2  gks  op      Decker  Elec  Constr  Co;   alter.  |Elec  Co;  ouUeta;  switches;  fixtures;     Los  Anseles.  * 

5752    FoJSim    Blvd-    ow^er. ;  i      413     585  Mission  St;  owner,  A  Sul-  j  plugs.  I      Wm.    D.    Rapp.    705    B«m«tt    Av«^ 

contractor    w      «o«zk    2  x>l  i  Uvan ;     contractor.     Decker    Electric       36487     801   6eth  Ave;    owner.   East     Santa  Rosa. 

3266    Fmitv^«    AvT'  owner.   Jack    Constr  Co;  1  outlet;   1  switch;  2  pi;  i  Bay  Junk  Co;  contractcr.  Del  Monte  '  - 
1-ee;  contmrTor %  Plamer-  3  gas  op.  'motors.  |  Electric   Co;   motors.  I 

2780-82  Park  Blvd  Wner.  Heratyi       414    676  Mission  St;  owner,  Cassidy  ;     3M88    524»  San  Pablo;  owner.  Lap- 
contractor.  J   A   Faiio;   16  pi  fix;  6  ' contractor    Crown   Elec  Co;   16  out- 
gas  op       •  "   ^  '*^  '  !iets;  12  switches;  25  plugs. 

2792-94  Park  Blvd;  owner.  Heraty;  1     415    75  3rd  St;  owner.  Bowles  Prtg; 
contractor.  J  a   Faiio;    16  pi  fix;   «  I  contractor    Marelco.  Inc;  2  8witch«s. 


sion  St;  owner,  Dan  T  Cassidy; 
architect,  C  A  Steiner,  101  Post; 
engineer,  I  Thompaon,  68  Sutter; 
contractor,  Henry  Arian  Constr  Co 
4142  Greary  Blvd. 
DROP  first  floor  level,  new  addition 
iroxa  sidewalk  to  be  used  as  res- 
taurant for  first  floor  and  resi- 
dence for  2nd,  |3500;  1628  Post  St; 
owner,  Gertrude  Armstrong;  arch- 
itect, G  A  Berger, 


DWELLINGS     (1-story   frame)     (7),  -  -  ^  ^  , 

WOO  each;  S  Noriega  32.6  E  29th  =^^^5  'wo  stairways  and  doors  of 
Ave;  NE  40th  Ave  and  Ortega;  E  ,  commercial  bidg.  |500.  310-318  4Ui 
40th  Ave  25,  50.  75  N  Ortega  •  E  44th  i  ^t ;  owner  and  contractor  ^.^""^ 
Ave  125.  150  N  Moragi-  o^fr  «Dd  ■  ^^ER  furnace  n^m  in  theatre.  |1- 

bullde^.  Marvel  Homf  Builders,  SS  |     g^ 'e/al  Vifti^SV^irc^hrcJ: 

^^^25'tnvi^-'rN'^"^^'  *^=       ^onlra^t^rrkoT/er^'Ln^g: 
oE  29th  Ave  and  Noriega;   owner       *        ctrr^oi 

msS^Avf'"'''  ""^^^  «""<*«"•  jlNl^Air  flooring  and  partlUons  In 
DWEI  imr^  n  .tnr^  fr-,,,*^  iR^  basement  of  flats.  $750;  518  Anza  St; 
JJWJELUNCrS     (l-8tory    frame)     (8).  ;      „„.no-    t,  c  Eddv     contractor    E  J 

$5300  each;   W  Head  213.   238.  263.  :     ^^°^^;    2^6  27tb' Ave 

^  ^sS'T'cirf^eJ^'-^'owne^'  fS  iN^T^^e's^et  of  slairs,  $800;  391 
338,    363    b    Garfield ;     owners    and  ■     r^cji^rv  <?t  •   owner    Indenendent  Cl- 

'i^'tmJonii::^'"  ^^  ^  '''^*"'       ^^^^ore's  l^*con^rfc?^**S;L''N 

^^^i^^^   ^'««''r,^'H^'''  *^''s4^^E%iiorfSLe.  $1000;  N 

fnH  K  n;^''*  J*  ^  ,^^^^%i  nT®"^'  Minna  375  W  7th  St;  owner.  Calif 
and  builder.  Marvel  Home  Builders. 

1815  42nd  Ave. 


DWELLINGS  (1-story  frame;  (4). 
$4500  each ;  SE  Porter  St  and  Ben- 
ton Ave;  E  Porter  25  S  Benton; 
owner  and  builder.  Gilbert  L  Plov, 
395  Monterey  Blvd. 


Biag  Mtce  Co ;  plans  by  Luigl  Dal- 
lorso.  32  Jansen  St 
BUILD  office  partitions  and  fitting 
rooms  for  shop.  $5000;  225  Post  St; 
owner.  Carolyn  Kelsey;  contractor 
R  C  McBride.  Jr.  2212  Polk  St; 
plans  by  contractor. 


A  Gamero. 

DEMOLISH.  $750;  2526-32  Bancroft; 
owner  and  demolisher,  University 
YMCA.  2526-32   Bancroft 

DUPLEXES  (2).  17500  each;  1329-31 
Cedar.  1388-1400  Tomlee;  owner.  C 
D  McKeon.  16th  and  Taraval,  San 
Francisco ;  builder,  McKeon  Con- 
struction, 16th  and  Taraval,  San 
Francisco ;  plans  by  builder. 

APARTMENT  (4-unit).  $14,000;  1616 
Sacramento;  owner.  C  D  McKeon, 
16th  and  Taraval.  San  Francisco; 
builder.  McKeon  Construction,  I6th 
and  Taraval,  San  Francisco;  plans 
by  buUder. 


man  Cleaners;  contractor.  Del  Monte  j 
Electric  Co;  outlets;  switches;  fix-  i 
turee.  { 

36489     6518  San  Pablo  Ave;  owner,  | 


ars:   contractor.   Neon   Sign   Service ;    sign. 


SACRAMENTO 


^TS?  ^c?.^^Itf^  ^^.f  ^'^,?r   wIrEHOUSE,    1-story   fr.   $5000;    S 


Hyde  St;  owner,  Nelson  Hawks, 
prem ;  builder.  Moore  &  Madsen,  365 
Dorantes  Ave ;  plans  by  Reddick  H 
Blckel.  582  Market  St 

ALTER  STORE  and  OFFICE  BLDG., 
$2500 ;  NE  3r  dand  Mission ;  owner. 
B  Blumenthal.  68  Post  St;  builder. 
Phoenix-Simpton  Co.  520  6th  St 

ALTER  DWELLING.  $975 ;  26  Monte- 
zuma St;  owner,  Helen  Prasso.  555 
Ramsell  St;  day  work. 

ELECTRIC    SIGN,    $900;    105  Taylor 


fuiiKjidi    j-T   »0   W    Teresita    Blvd; 
owner,  M  Pommon;  architect  B  K 

IJuOKUWltZ 

REMOiJEL  four  stores  into  one,  re- 
locate present  staircase  entrance 
and  maiie  audi  staircase  to  second 
floor,  ;fl2,000;  420-428  Sutter  St; 
lessee,   Nicholas   Johnston. 


DWELLING  (6-room,  frame,  brick 
veneer,  wood  shingles),  $7500;  700 
McClatchy  Way;  owner  and  build- 
er. T  E  Johnston,  2517  F  St 

REMODEL  basement  for  apartment 
$2500;  owner  and  builder,  W  J  Mil- 
ler Jr.  2324  Castro  Way. 

DWELLINGS  (5- room,  stucco,  wood 
shingles),  $6500  each;  4617.  4809  and 
4601  V  St;  owner  and  builder.  Roy 
Hess,  2726  13th  St. 

REMODEL  BUILDING,  $1000;  907  V 
St ;  owner  and  builder,  C  F  Garrett, 
910  V  St. 

DWELLINGS  (5-room.  stucco,  wood 
shingles)  (3).  3335  Kroy  Way,  3357 
Kroy  Way,  3317  Kroy  Way;  owner. 
F  W  Brown.  1209  Robertson  Way; 
builder.  Paul  Opdkye,  4928  Folsom 
Blvd, 


la;   contractor.  J  A  Fazio;   4  pi  fix 
2  gas  op, 

1U329  Foothill  Blvd;   owner.  Thlel;   alsnB. 
contractor.  H  Lass;  6  pi  fix;  3  g*a  oP- 

gas  op.  

^2786-88  Park  Blvd;  owner,  Heraty; 
contractor,  j   a  Fazio;   16  pi  fix;   6j 

^^a^k^'vr^*u  ,,  T>i  A.  A»n»i-    ToA  Vil-       65823     Ashby  and  College;   owner, 
3918  Foothill  Blvd;  owner,  Joe  VU    '    i„^^^  Gera«e;  contractor,  HAH 

I  Electric ;    alterationa      * 

I     65824    San  Pablo  and  Blake;  owner 


416-17    Various  locations  and  own-    Johnson;   contractor,  Spott  Elec  Co; 


Non-Responsibility 


CONTRA  COSTA  COUNTY 


Mar.  25.  1946— Parcel  of   land  con- 


BERKELEY 


BERKELEY 


V  Severy;  sink. 

1345   Park;    owner — :   dealer, 

Scott  Co;  sink. 

48  Shattuck  Ave;  owner.  Low  Coat 
Drug  Co;  dealer,  Harry  Clark;  sink; 
DWELLING    (5-room,    stucco,    wood   3  drains. 

shingles).    $6000;    3403    Kroy    ay;       1217  Cornell;  owner dealer. 

owner,  F  W  Brown.  1209  Robertson    Richmond    Plumbing;    water    closet; 
Way;    builder,    Paul   Opdyke.    4928  wash  basin. 

Folsom  Blvd.  i     1224  Oxford ;  owner.  .._ :  dealer, 

DWELLING    (5-room.    stucco,    wood  | Redmond  Plumbing;  bath  tub;  sink. 
shingles).    $7000;    3371   Kroy    Way; 


1614  Vir^«.      ^«^«,.  •  dealer  'and  contractor,  Foster  &  Kleiser;  sign 

M  T  LI   fJ?^'.°^    65825     San    Pablo   and    S    Folger; 

2^3?  Bu^n'^  "^;    owner.   F  Car-    owner  and  contractor.  Foster  &  Kleis- 

lS?'sar"?ed^rS!    oW^erf°^Ter;    Crisp  Donut  Shop;  contractor.  Ameri- 
dealer     Berkelev    Plumbing :     water   can  Neon  Display ;  sign. 

65830    168  Hill  Rd;  owner  and  con 
tractor,  J  E  Barclay;  new  service. 


864M    W  Broadway  300  N  30th  St; 
owner,    Holme«;    contractor.    Matson  i 
I  Elec   Equip   Co ;    44   ouUets ;    33   fix-  ' 
turea;  33  switches;  22  plugs. 

86491  5960  Telegraph;  owner.  R 
A  Shuey;  contractor.  California  EI 
Co;   25-bp.   motor. 

36492  3022  E  22nd  St;  owner.  Pi- 
oneer   Bldrs ;    contractor.    Shea    Elec . 
Co;  ouOets;   switches;  fixtures;  pL    |  Beetoratlon  of  Sttos 

36493  453  Oakmore   Road ;    owner, 


tainlng  1.106  acres  in  the  Town  of 
Alamo.  Antonio  and  Marcella 
R&tto  as  to  Improvements  cai 
property. 

OFFICIAL  PROPOSAL 


A  aiid  B 


Pioneer   Bldrs;    contractor   .Shea    EI 
Co;  alterations  . 

36494  5319  Grove  Street;  owner, 
Amos  Nite  Club;  contractor.  T  L 
Rosenberg  Co;  5  outlets;  4  switch- 
es ;    alterations. 

36495  SE  13th  and  Harrison ;  own 


Sealed  bids  will  be  received  by  Ui« 
Chicago  Bridge  and  Iron  Company, 
P4>et  Office  Box  1022,  Eureka.  Gall- 

fomia,  until  11  A.  M.   Pacilic  Stand- 
ard Time,   Tuesday,  April  9,  1944^  at 
'Which  time  they  wiU  be  opened  and 
read  in  the  presence  of  a  repreaenta- 


OAKLAND 


OAKLAND 


St;  owner,  T  Bayairedes,  premises;    

builder.    Neon    Maintenance    Corp.  aPTS,  2-story  16- room.  $12,500;  2157- 

755  Davis  St  59-61-63  76th  Ave;  owner  and  con- 

ELECTRI  CSIGN.  $890;  942  Market;  tractor.    Dorothy    Conrad.    741    7th 

owner.   Mr  Lippett,  prem ;   builder,  st,  Hayward ;  plans  by  D  Stegmen. 

Brumf ield  Electric  Sign.  965  Folsom  Lafayette ;  also  garage    $840. 

SHOP  AND  OFFICE  (1-story  frame).  FACTORY,  1-story  concrete.  $50,000; 

$800;    S    Lawton    75    E   27th    Ave;  1000-04  42nd  St;  owner,  General  In- 

owner  and  builder,  Emile  Solve.  862  teriors    Constr.    1123   2tth    St ;    con- 

42nd  Ave.  tractor.  Maxwell  Reid,  959  35th  St 

ALTER    STORE.    $800;     98    Market;  ALTERATIONS.    $750;    580    14th    St; 
owner.  John  Harris,  prem;  builder,  owner,   J   E   Pellitier,    666   17th    St; 
G    P    W   Jensen    &    Sons.    Inc.    320  contractor,  J  J  Grodem.  1617  Fern- 
Market  ;  architect,  J  Lloyd  Conrlch.  wood  Dr. 
593  Market  St  DWELLINGS,    ten.    1-story    5-room, 


ALTER   STORE.   $800;    720  Post   St;  ' 
owner.   Hotaling  Estate.   580   Mar-  ' 
ket;  builder,  G  P  W  Jensen  &  Sons. 
Inc.  320  Market ;  architect.  Bliss  & 
Fairweather.  580  Market  St 

ELECTRIC    SIGN,    $650;    444    O'Far-  ; 
rell  St ;  owner,  D  C  Lawrence,  755 


$4500  each;  307-321-327  Catron  Dr; 
207-215-219  Bergedo  Dr;  235-248- 
249-327  Bergedo  Dr;  owner.  McGah 
&  O'Shea;  contractor,  Kay  Towers, 
2508  Benvenue  Ave,  Berkeley. 
ALTER,  $1200;  1906  24th  Ave;  own- 
er. CJeo  S  Slnith.  prem ;  contractor, 
R  N  Hughes.   2501  7th   Ave. 


owner,  F  W  Brown.  1209  Robertson 
Way;  builder,  Paul  Opdyke,  4928 
Folsom  Blvd. 


OAKLAND 

5264  Calaveras  Ave;  owner,  An- 
ger; dealer.  Atlas  Htg  &  Vent  Co; 
central    lumace. 

2033    42nd    Ave;    owner.    Mattock; 


Completion  Notices 


ALAMEDA    COUNTY 


Davis.   buUder,  Neon   Maintenance  ^ ^lter    apts.    $1855;    1741-41A    10th 
Corp.  756  Davis  St  j     ^^g .    owner.    B    &    Y    Smith,    1741 


ELECTRIC   SIGN.   $663;   479  Broad- 


10th  Ave ;  contractor,  C  A  Williams 


way ;   owner.   Adelio  Micor.    prem ;  '     258  2t8h  St 
!^«'^®'"' .  ^t°°    Maintenance    Corp.    ^vvELLjiNG,   l-story   5-room.   $8,000; 
755  Davis  St  j     5^7  Mazuela  Dr-   owner  and  con- 

ELECTRIC  SIGN,  $600;  901  Taraval;  ,     tSct^O  W  JohnsoTioS  Thorn- 
owner,  N  J  Llpsett.  prem;  builder,  '     jjjjj    Drive 

R?TrTi?SJ?*^wIlV^°S»^^E^*4S'h'^^^«^^^  Shop.  1-Story.  $3500;  2628 

^      ^,1  S  Y   V^    *^'  ^       Poplar     St;     owner.     General     Die 

i^\1^^^^J\^^^r^'''''.^^^'^^^^\     <^^^'^^S    Co.    prem;    contractor.    P 

aSr'o^CES •  iSa>     N?^mer       ^^^"^^^^  *  S°°'  ^*^  Claremont 
ALTER  OFFK^JS.  I500.    NE  corner  ALTER  apt  $1100;  5420-22  Telegraph 
M^sion  and  *0th ,  owner.  Granafs.       ^^e;  owner  and  contractor.  W  C  P 
2390  Mission ;  builder.  Ed  Rosemont,  1     eiumert    42  Nace  Ave 

AiraS^^ART^NTq     tSOO-    1101 '  ^^^^^  electric.  $500 ;  9328  E  14th  St; 
™,r^^^^^^^   ^'mV^',}  owner.     Peoples     Furniture     Store, 

Filbert;    owner   and  builder.    Mar-  ;     prem;    contractor.    Western    Neon 
garet   Douglas,   1439^    Sacramento.        - 


BUILDING  PERMITS 

Granted 


Co.  3001  Chapman  Bt 
jSIGN.  electric.  $850;  816  E  14th  St; 
I  ovmer.  J  U  Martsolf .  prem ;  con- 
'     tractor,    Western     Neon     Co.    3001 


Chapman  St. 


SAN    FRANCISCO 


MARCH  26-27,  1946 


j  SAN   MATEO  COUNTY 
j  (Unincorporated) 

I  .i.i— -.1       -         -        1^.  ■■  — .  ^  II  ^ 

RESIDENCE,  $16,000;   Lot  15,  Block 
1     20.  Toyon  Way,  Highlands  of  Em- 

'     erald  Lake;  owner.  Elmont  R  Bay- 

PROP  celling  and  cover  with  insula-  '      "« ^    builder    P   O   Lind,    1819   Bay- 

Divisadero  St ;  owners,  Geo  Sar- 
genti  and  Wm  Palmer;  plans  by 
G  9  Clark.  359  Corbett  Ave;   con 


SACRAMENTO  COUNTY 

DWELLING  (5-room),  $5000;  Lot  3. 
Wright  &  Kimbrough  Tract  No  36; 
owner  and  builder.  Hart  S  Flana- 

DWELLING  (5-room).  $6000;  ptn  T^tl^^^^^^'   Demonte ;   floor 

4,  Block  B.  North  Sacramento  Sub- 
division  No  5;   owner  and   builder. 

Lew  B  Parrish.  21st  and  Del  Paso, 

North  Sacramento. 
SERVICE    STATION    (steel),    $4000; 

Lot    99.    Camella    Park    Addition; 

owner    and    builder.    Eagle   Oil    & 

Refining  Co.  2200  6th  St 
DWELLING    (5-room).    $3000;    S    % 

Lot  44,  Section  28,  Rancho  Del  Paso; 

owner  and  builder,  Alvln  Jones. 
DWELING    (4-room),  $2000;   N  of   S 

%   Lot  44,  Section  28,  Ranxiho  Del 

Paso;     owner     and     builder,     Glen 

Keith. 
DWELLING  (6-room  frame,  stucco), 

$6000;    Lot    30.    Marlemont    Tract; 

owner  and  builder.  S  R  Griffin. 
DWELLING    (5-room  frame).   $2000; 

Lot  11.  Norwood  Acres.  North  Sac- 
I  ramento;  owner  and  builder.  Romeo 

Pompii,  2566  iSth  St 
SERVICE  STATION,  $12,000 ;  NW  cor 

Stockton    Blvd.    Franklin-Elkgrove 

Rd;  owner  and  builder.  Union  Oil 

Co.  Commercial  and  Broadway. 
DWELLING    (5-room   frame).   $6600; 

ptn    Lot    105.    Carmichael    Colony; 

owner  and  builder,  L  E  Matthews. 

444  Barrett  Ave.  North  Sacramento. 
DWELLING    (3-room   rustic).   $3060; 

ptn   Lots    213   and    215.    Carmichael 

Colony  No  2 ;  ovmer.  Ray  T  Cough- 

lln.  Carmichael ;  builder,  J  F  Butts. 


36441  5505  College  Ave;  owner, 
A-Z  Shop;  contractor,  Fluoro  EUec- 
tric;  fixtures. 

36442  1812  E  14th  St;  owner.  Fox; 
contractor.  Shea  Electric  s  ;ervlce. 

36443  1074  75th  Ave ;  owner.  Tisher ; 
contractor.  Johnston  Electric;  out- 
lets ;  switches ;  fixtures ;  plugs ;  saw 
motors. 

36444,  7608  Arthur;  owner.  Tisher; 
contractor.  Johnston  Electric;  out- 
lets; switches;  fixtures;  plugs. 

36445  3925  Laguna;  owner.  Dhow; 
contractor.  Johnston  Electric ;  out- 
'  lets ;  switches ;  fixtures ;  plugs. 
I  36446  315  10th  St;  owner.  Jeffe 
'Bros;  contractor,  Electric  Novelty 
'  Shop ;  fixtures ;  alterations. 
i      36447    566  53rd  St ;  owner,  Crosetti ; 

I  contractor,  White  Electric ;  

I     36448    1465  MacArthur  Blvd ;  owner, 
'  Hoogs ;  contractor.  Paramount  Elec- 
tric Co;  outlets;  switches;  fixtures; 

j  plugs ;  alterations. 

Recorded  Accepted  i     36449     6647  Bancroft ;  owner.  Hav- 

Mar  28,   1946— LOTS   13,   14.   15.  16      |  enscourt   Market;    contractor.    Para- 
and  17  Blk  14,  Map  No  6  Regents      ,  mount  Electric ;  alterations. 
Park.  Albany.    May  E  and   Har-      |     36450    SE  52nd  Ave  and  E  14th  St; 
old  W  Olson  to  Hans  C  Jensen.,      i  owner,  Lewis  Construction  Co ;  con- 
March   23,   1946   tractor,  Paramount  Electric ;  fixtures, 


er,    Aahmes    Temple;    contraxstor.    T ,  *^ve  of  th«   U.    S.   Navy,   Bureau   ef 
L  Rosenberg  Co ;  outlets.  Yards   and   Docks,  for  the  fellowlng 

36496  2619   E   12th   Street;    owner,    contracts: 
Hammer  Bray;  contractor.  T  L  Ro-  RestoraUon  of  Site— Area  ▲. 
senberg  Co;  50-hp.  motor.  Restoration  of  Site — Area  B. 

36497  1844  E  12th  St;  owner.  Selx-  ;      "Restoration    of    Site.   Area   A,"   is 
inick;  contractor,  T  L  Rosenberg  Co;  I 'or   ^^^    removal    of    and    dispoeltloa 

motors  '    o'  various  waterfront  and  shlpbuild- 

3698  BE  East  12th  and  5th  Ave;!**^K  facilities  including  timber  sheet- 
owner.  Bay  Cities  Asbestos  Com-  .'  P'le  cofferdams,  mooring  dolphins,  aa 
pany;  c<intractor.  T  L  Rosenberg  Co;  |  outfitting  dock,  and  various  shlpwaye 
outlets;  switches;  fixtures;  plugs;  l*nd  miscellaneous  structures.  Award 
alterationa  4   "^'^^^  t>e  made  by  lump  sum  contract 

T  ;     "Restoration   of    Site.  Area   B."   la 

'  I  for    the    remoN-al    of    and   disposition 

"^  !  of    various    site    facilities    including 
!  twenty  or  more  frame  buildings,  tim- 
ber prefabrication   slabs,  fences   and 
miscellaneous  structures.  Award  will 
^   be  made  by  lump  sum  cuntrau;t 

Maps,  specifications,  proposal  forms 
and  proposed  contract  forms  may  be 
obtained  at  the  Eureka  office  of  the 
Chicago  Bridge  and  Iron  Company, 
foot   of   Washington    Street,   Oureka, 


Prospective  Bidders 

> 

I  Hazelton  Elementary  School 
j  Addition,  Stockton,  Calif. 


Mar    28,    1946— LOT    247.    Block    C, 
Fernside.    Jay    H   Wynestock   to 


36451     NE  5th  Ave  and   E  8th   St; 
owner.    Williams;    contractor.    Para- 


S  J  Dowling March  1,  1946   mount  Electric;  fixtures;  plugs 

Mar  27.   1946— PTN   BLK   39.    town  36452     2546  99th  Ave;   owner.    Plo- 

of   Encinal  «uid   lands  adj.    Ford       neer  Builders ;  contractor.  Shea  Elec- 
H  Thomason  and  Victor  H  Richit      !  trie  Co ;   outlets ;   switches ;   fixtures ; 

to  Victor  H  Richit Mar  25.  1946  ;  plugs 

Mar  27.  1946—1632  103rd  AVE,  Oak-  36453     1363  99th  Ave;  o-wner,  Cioia; 

land.     Jack   Riker   to   Elvin    Van      'contractor.    Johnston    Electric;    out- 
Ness.- March   18,  1946  j  lets ;  switches ;  fixtures ;  plugs. 


BIOS:    Board  of  Education,  Stock 

ton  Unified  School  District,  Adminis-  California, 

tratlon   Bidg..  Stockton,  April  2,  8  P. ,  CHICAGO  BRIDGE  AND   IRON 

M.  Plant  by  Architect  J.  U.  Clowde-  '  COMPANY 

ley.  Exchange  Bidg.,  Stockton.               i  by  N.  M.  BURDICK, 

S.   C.  Giles  &  Co.,  3*9  Elks'   Bidg., !  Resident  Manager. 

Stockton.                                                       !  (Daily  Pacific  Builder) 


SL   C.   Giles   A  Co.,  319  Elks   Bidg..  | 
Stockton.  I 


(Mar.  27-28-29,  1946) 


Excavation  of  Hyperion 
!  Activated  Sludge  Plant  Site, 
Etc.,  Lot  Angeles 


EMPLOYMENT  SERVICE 


i 


Mar  26,    1946—938  E   28th    ST.     Jas 

E  Haynes  to  Wendt  Constr  Co..„      !  sell"   contractor.  "California  Electric; 

March   25,   1946  I  motors. 

Mar  27,  1946— LOTS  33.  34  and  35      !     35455     2465  Wilbur;   owner.   Unga 


For  further   information    regarding 
I  positions  Hated   under  this  daselflca- 
jtion   addroM   Newton   D.  Cook,  Man- 
ager,   Engineering    Societies'    Parson- 
BIDS:    Los  Angeles  Board  of  Pub- '  "••    Service,   57    Post    St.,   San    Fran- 
llc    Works,    153    City    Hall,    Los    An-    cisce. 

gelee,  April   ia  10  A.  M.  1 — 

Case   Construction    Co.,   P.   O.   Box        STRUCTTI*   DESIGNER  or  drafU- 
109,  San  Pedro.  man.    for  misc.    work      SaL    depends 

Nathan   A.   Moore,  2951  W.  Valley   on  ability.    San  Fratocisco.    S-V4. 
Blvd..  Alhambra.  I      ELEC.     SUPT..     Axper.     on     dleecl 

Guy  F   Atkinson  Co..  1108  B.  Gar-  !  plant  operation,  genferal   construction 
vey  Ave,.  San  Gabriel.  and    maintenance     (native    language 

Gunther    &     Shlriey    Co.,    714     W.    »«  Greek).    Report  single.    3  yr.  con- 
Olympic  Blvd..  Los  Angeles.  ,  tract.    Salary  $326-350  mo.    Apply  by 

J.  E.  Haddock,  Ld..  3538  E.  BVMit-    letter.    Foreign.    S-651. 

jhill  Blvd..  Pasadena.  i  z Z ~ — T 

I      Morrison  -  Knudsen    Co..    810    TlUe  >      MARINE    ENGR.    30-40    yrs. 


_         _  o'<* 

36454     2242  Magnolia ;  owner.  Rub- j  Quj^rj^'nt^e  Bi<jg    L«g  xn^iiea/  and    Chiefs    ticket,    for    sales  work. 

_ ^_,., — .„    ,r,_*-i..i     Pacific  Bridge  Co..  333  Kearny  SL,  i  Penn.    Salary,    expenses    and  boon* 

San  Francisco.  San  Francisco.     8-679. 


R    A.    Watson   Co.,   5528  Vineland , 


Tract  717.  SSwi  Leandro.    Sol  and      ;  retti    &    Son ;    contrtractor.    Clifford    ^^g    North  Hollywood. 


Netge   M   Scherman   to   whom   It      ! Electric     outlets;  switches;  fixtures; 

may  concern. March  19.  1946   piueg 

Mar  27,  1946— LOT  68  and  ptn  Lot      ^  sfi^    433  igth  St;  owner,  Boostere 
69.    Melrose   Highlands.   Oakland,      i coffee     Shop:     contractor.     Clifford 
Cosca   Builders.   Inc   to   whom   it      I  Electric;  fan  motors, 
may  concern March  21.  1946  1      35457      3231    Boston ;    owner.    Theo- 


MECHL    DRAFTSMAN,    not    over 


SOUTH  SAN  FRANCISCO 


tractor,  Cramer  Co,  354  Vermont. 
DWELLINGS,  eight  2-8tory  frame, 
(3)  at  $9800  each.  (5)  at  $10,000 
each;  SW  Cor  33rd  Ave  and  Irv- 
ing St ;  W  33  rd  Ave  25.  50.  75.  100, 


tola  Rd.  Greersburg  School  Dis- 
trict; owner  and  builder.  L  M 
CipoUina.  Portola  Rd.  Woodside. 
RESIDENCE.  $6500;  Lot  9,  Block  9. 
Columbia  Ave.  Dumbarton  Park; 
owner  and  builder.  C  E  O'Donnell 
Co.  2135  El  Camino  Real.  Redwood 
City 


BUILDING  (steel  frame.  50x126  ft). 
$25,000;  E  Grand  Ave;  owner,  W  P 
Fuller  &  Co,  E  Grand  Ave ;  builder. 
Swinerton  &  Walberg,  225  Bush  St. 
San  Francisco;  structural  engineer. 
KaJ    Theill.    580    Market    St,    San 

T^T*&.llCiSCO. 

BUILDING  (brick.  50x136  ft.).  $50.- 
000;  E  Grand  Ave;  owner,  W  P 
Fuller  &  Co,  E  Grand  Ave ;  builder. 
Swinerton  &  Walberg,  225  Bush  St 


Mar  27.  1946— LOT  23  and  ptn  Lot 
22.  Tract  556,  Oakland.  Luther  H 
Lincoln  to  who^  It  thay  concern 


dore ;  contractor,  Clifford  BSectric  Co ; 
outlets :  switches  ;  fixtures ;  plugs. 


36458      1563    7th    St ;    owner.    Neon  j  j^^^^^  j^    ^^^  Angeles 


Western   Dredging  A  Construction  SO.  with  some  ex  per.,  for  boilers 

Co.,  315  .Park  Central  Bidg.,  Lm  An-  piping   details     Perm      Salary   open. 

ggl^g  San   tYancisco.    S-668. 

Rhoades  Bros.  A  Shofner,  S869  Med-    ^,   ^.™„,^^.,^^  ^ 

ford  St,  Los  AJigeles  TOOL  DESIGNER,  exper  on  form- 

W.    E.    Kler   Construction    Co.,    1462  »ng  d*ee   and    fixtures    for   light    infg. 

N.  Stanley  Ava,  Los  Angelea  P»™     Salary   open     San    Francisco 

Peter  KiewU  Sons  Co.,  660  S.  Grand. ;  3-638. 


March  26,  1946  Ej^gineering  Service;  contractor,  Rob-  i"^    ll'Fiickinger"  6017  8    Cimarron  ''      MECHL  ENGR.,  exper  on  heating 
Jerts  Ughting  Fixture  Co;  sign.  j  Ave..  Loe  Angeles.'  and  ventilating  and  steam  power  gen- 


Liens  F9ed 


ALAMEDA    COUNTY 


36459  4206  Piedmont  Ave;  owner, 
'  Neon  Engineering  Service  Co ;  ccm- 
1  tractor.  Roberts  Lighting  Fixture  Co ; 

, !  sign. 

36460  4204  Piedmont  Ave;  owner, 
I  Neon  Engineering  Service  Co;  con- 
I  tractor,  Roberts  Lighting  Fixture  Co; 


N.'  Earl   Roche.   1667   Rancho  Ava.    eratlon.   for   responsible   charge.    SaL 
Glendale.  $600-$800   mo.     San   Francisco.    S-666w 

Hydraulic  Dredging  Co.,  Ltd.,  1221 
Central  Bank  Bidg..  OaJiland. 

Macco     Construction     Co..     815 
Paramount  Blvd..  Clearwater. 


ENGINEER,  with   exper.  as  chief 
ff     draftsman,  for  engrg.   office.    Salary 
^^              ^               ■   $400-$450   mo.     Structural    exper.    re- 
Clyde"  Wood,  "^inc".     6900"TuJunga   Quirer.    San   Francisco.    S-64« 

i^T         .  Ave..  P.  O.  Box  620.  North  Hollywood.  ;  ""ZTTTIZZ;     ZTZZTIZTTZZZ 

36461  3669  Grand  Ave;  owner.  Neon  ,  ^^^  Francisco  Bridge  Co.,  608  Mar-  CONSTR  ESTIMATOR  exper.  on 
Engineering  Service  Co;  contractor,  ,  j^.^^  g^  $an  Francisco.  preparation  of  bids  for  bld«.  con- 
Roberts  Lighting  Fixture  Co;  sign.      ;      Bressl  &  Bevanda  ConstrucUon  Co.,    tractors.     Sal.    $600    Mo.     San    Fran- 

36462  3505    Emerson    St;     owner,    j^       ^^  g    ^^^^   g^    -^^^^^  ^^   lo,    cisco.     S-524  & 
Pucetti ;   contractor.  Collins  Electric ;  I  a  neelea 


Recorded  Amotmt    ^^fj? 

Mar   28.    1946—915    PORTAL    AVE, 
Oakland.    C  V  Rogers  to  Morton 

.  ^       -^        ,     „^„^„^  I      J    and   Thelma   Gaba .$1,329.25 

San  Francisco:  structural  engineer.  1946-2119  WEST  STREET 

KaJ     Theill.    580    Market     St     San        Berkeley.     Loop    Lumber    &    Mill  -,.         .^.Unh.,-     fixtures-     nines-  i""" ^  .        ^        „    «     „ 

Francisco.  _  !     Co  vs  Rose  Ma^on  $65^71    °""®^^  =     switches,     fixtures,     plugs,  (     ^^^   Construction    Co.,   P.    O.    Box 

alterations.  1  «   Berth  109.  San  Pedro. 

36463      5631    College    Ave;     owner,        Barnes  &   Delaney.   615   E.   Willow 

Chimes    Market ;    contractor,    Matson  ■  g^»  j_^^^  Beach. 

Electrical ;  alterations.  ^  I  George     Pollock    Co..     Forum     Bidg., 


DWELLINGS  (10),  $6500  each;  Park- I j^^j.    ^^     i94^lOT     19    Resub    of 
way  Terrace;  owner   Jas  A  White-  |     ^^^^  ^j^^  ,j,  Berkeley.  Fred 

side.    Oakland;    builder.    Lawrence,     Groves  vs  M  O  Winter.  Jane  Doe 

H    Smith.     Burlingame;     architect!     Winter  and  U  L  Groves $170 

Guy  I..  Rosebrook,  1701   San  Lean-    ^^^    ^^ 


I2S.    i^S    lining      Slr^^lng    57.6  ,  RESIDENCES    (6).    $9000    each      Lot        ctro  «  va    «an  -«^^^^^^^ 
W   33rd    Ave:    owner   and    builder,;      18,  Block  7;  Lot  1-  Block  6;  i^t  2.  ^y^.^^j,*^^^^^^^ 
Henry    Doelger    Bldr,    Inc,   320   Ju-        Block    6;  ^Lot    1.    Block   8;    Lot   2^  j      f^;t?*;'/l\UucA^ 


dah   St ;   plans  bv  owner 

REMODEL  store,   $5000:    SW   Corner 

Halght    and    Stanyan    Sis;    owner. 

The  Hotaling  Est;  architect.   Bliss 


Block  8:  Lot  27,  Block  8.  Oakwood 
Place,  Belle  Haven  City ;  owner  and 
builder,  D  D  Bohannon,  859  San 
Mateo  Dr,  San  Mateo. 


dro  Blvd,  San  Leandro. 

45x100  ft).  I 

owner.  Telford  : 

L  Smith.  48  Atlantic  Ave,  San  Bruno  i 


36464      1918   Hoover;    ovTier.   John- 1 2^^^.^^^^^^^^^ 


I'i^lfJ  ^Lu^\rVJ      'sonTVontractor.  Paramount  Electric ;  --^^-^  ^3.  ^..^  ,,,  ^.  5^  g^, 


Fairweather,  Edgar  B  Hurt:  con-    RESIDENCES    (8),    $5000    each;    ptn 


tractor,     Swinerton     and     Walberg 
Co.  225  Bush  St. 

ALTER  and  remodel  garage  ware- 
house, $235,000;  115  Battery  Street; 
owner,  Robert  Dollar:  architec'.s, 
Meyer  &  Evers.  Kohl  Bidg;  con- 
tractor, Swinerton  &  Walberg.  226 
225  Bush  St  ! 

ADD    shed    to   mfg   bidg.    $500;    3030 
20th    St;    owner    and    builder.   Va- | 
riety   Sausage  Co,  Inc  ; 

DWELLING,  2-story  and  basement.  ; 
$13,000 ;  N  California  77  E  La-  , 
guna ;  owner,  Milton  H  Lees:  con-  ; 
tractor.  Oliver  M  Rousseau,  725  j 
Tehama  St 


Lot  1,  Block  3.  15th  Ave ;  ptn  Lot  1. 
Block  3,  15th  Ave ;  ptn  Lot  1.  Block 


FRESNO 


Home  View  Tract,  Berkeley.  Roy 
Robert  Kirts  vs  M  O  and  Jane 
Doe  Winter,  and  U  L  Groves $354 


Release  of  Liens 


outlets ;  switches ;  fixtures ;  plugs.        ,  j^^  Ang«Hes. 

36465  3219  Lakeshore ;  owner.  Cosca  j  "  

i  &      Marquis ,      contractor.      Johnston 

'  Electric    Co  ;    outlets  ;    switches ;    fix-     ^ , 

I '"3^66 ''S   Fruitvale    Ave;    owner.!    I  Airport  Ejrtcnsion  FlU,  Pave- 

Glen  Merritt ;  contractor.  Fox  Elec-  j   -  ment,  Related  Construction, 


STORE,  $60,000 ;  853  Olive :  owner  and  I 
builder.  Mark's   Merchandise  Mart.  I 


'  trie :  alterations. 


i 


ALAMEDA    COUNTY 


3    Hoover  Ave ;  ptn  Lot  1,  Block  3.  i  WAREHOUSE,    $40,000 ;   3045   Hamil 
Hoover  Ave;    ptn    Lot  1,    Block   3.        ton:   owner.    Republic    Supply    Co;    Recorded 

Hoover   Ave ;    ptn   Lot   1.   Block   3.        builder,  Trewhitt,  Shields  &  Fisher,  j  Mar  26,  1946-LOT  8  Blk  D,  Stan- 
Hoover   Ave ;    ptn   Lot    1.    Block  3.    ADD  TO  STORES,  $25,437 ;  1028  Mar-  I     ford    Tract.    Oakland.     American 
Hoover  Ave.  Friendly  Acres  No  2;  j      tin;  o%\-ner,  Wm  Comachia ;  builder. 
Lots  43  and  44,  Block  23,  Fair  Oaks  i     Harris  Construction  Co. 
Ave,  North  Fair  Oaks;  owner  and 
builder,  Barrett  &  Hilp,  918  Harri- 

bullder  Henry  Rosenthal 
DWELLING   AND   GARAGE,   $7000; 
2103  Michigan ;  owner,  C  B  Sturges 
CAFE,  $5000;   223  Broadway;   owner, 

Roy  Hill;  builder,  Wm  Dame  Co. 
ALTER    STORE.   $2000;    4233    E   Tu- 
lare;  owner.  J  M  Winton :   builder, 
Trewhitt  Shields  &  Fisher. 


36467    2117  MacArthur  Blvd ;  owner,  }    i 


San  Francisco  Airport 


Diamond  Poultr>' ;   contractor,  James 

Amount    Anderson;  service. 

36468     955   107th  Ave;   owner,  Ala       ..      j,    -    3-00   p     m 

meda    Homes;    contractor.    Johnston  , -^P^"   V..,  T'     _ 

Electric   Co;    outlets;    switches;    fix 


Classified  Advertising 


HELP  WANTED 

>— ^i[_  — M^rfT^—Mii— — ~-— iii^^^^Ti»i    II ^^jm 

LUMBER  YARD  tXjKKM  \  N  u  i 
ASSISTANT  MANAGER  lyJ.  ;  i,« 
experienced.  Ex-serviceman  prefer- 
red. Good  opportunity  for  advance- 
ment.    Phone   yUkon   1372. 

(to   4/4/46) 


'  OFFICE,     $16,000     2525     Blackstone ; 
owners,  D  F  Holden  and  R  A  Hunt ; 


son  St,  San  Francisco. 


BERKELEY 


DWELLINGS,  four  2-story  fr.  $10.-  '  ALTERATIONS.  $1500;  2728  Chan- 
000  each ;  W  18th  Ave  150  S  Judah :  \  ning ;  owner.  Sherril  W  Hall.  2728 
E   8th   Ave   150    S    Ir\-ing;    E    17th;     Channing;    builder.    Mason   &   Mc- 1  ADD    TO    STOCKROOM,    $2000;    311 


Electrical  Permits 


SAN    FRANCISCO 


BIDS:   Public   Utilities  Commission, 
Room  287.  City  Hall;  Contract  No.  82;  '  _ 

j  CONSTRUCT -ON  SUPT.  or  FORlf- 
Guy  Fi  Atkinson  Co..  Orange  and  MAN  for  structural  concrete  Jobs  om 
Railroad  Aves.,  Soath  San  Francisco,  highways,  bridges  and  resenrolZB. 
Union  Paving  Co.  .212  Babcock  Man  with  crew  preferred.  State  rap. 
»v,^H^"'Homes-"  contractor.  Johnston  i  Bidg..  Sa)n  Francisco.  and  salary  expected.  Reply  Box  326, 
v^rtrirco-  outleU-  switches:  fix-  San  Frtanclsco  Bridge  Co..  508  Mar-  c/o  Daily  Pacific  Builder,  to  i/2»/*% 
ii.reciric   V.U .  j^^^  g^^  jUjj^  Francisco.  \ 

36470     907   107th  Ave;   owner.  Ala- |      Macco     Construction    Co..     Freight        Fully    experienced    FIRST    CLASS 


ford    Tract 

Sheet  Metal   &  Roofing  Co   to   F 

H    Tebbe    - $441.58    tures  ;  plugs.  „,     aio 

36469     961  107th  Ave;   owner,  Ala 


Ave    50    N    Kirkham ;    E    11th    Ave  ;      Duffle.  2101  Shattuck. 


Belmont;    owner.    Garo    Showcase, 


175    S   Irving;    owner   and    builder.    ADDITION.  $1500;  2137  Prince;  own-    DWELLING  (temporary).  $1800;  4130 

-   -    -       '      er,  Jens  Gielow.  2137  Prince;  build-  j      Grant;  owner,  A  L  Parker. 


Henry   Doelger   Bldr.    Inc,   320   Ju-  

dah   St     plans  by  owner.  er,  Wm  J  Kahn,  2137  Prince.  ;  ADD     TO     DWELLING.     $1000;     652   Constr  Co:  8  outlets:  1  sw . 

BUILD   mezzanine   and   office   space  !  DWELLING.     $9800;     480     Vincente;  I      Collins ;  o\\^er,  Mrs  HHuerta.  _      |_393      2509    Bayshore    Blvd;    P'*^®/:  :  ^"3^73^  97J0  D  St;   owner,  Alameda 


391  815   Battery    St;    owner,    Natl 
Biscuit  Co :  contractor,  Chas  A  Lang-    Electric   K.o . 
lais  Co;  14  outlets:  9  switches;  7  pi.    <^"X!f  ^  P^"^^- 

392  37%    Leland    Ave;    owner.    V,     3647.J      iu<a       p?,ntractor     Johnston 
Den,a,„..    contractor,    ^^!^-l  ff,  ^^,^f'^T o.nTZt.J^:   fix 


Macco     Construction    Co..     Freight 

m^al' "Hemes'"  contractor.    Johnston  j  and   Ferry    Sts..   Oakland.  DRAFTSMAN    for    substantial    eon- 

v{Ztric   Co-    outleU;    switches;    fix-        FMombc  Bros.  &  Co.,  1571  Turk  St.    temporary    work.     Mendelsohn,    Dtn- 

Electnc    V.X) ,    outc     .  ,^   Francisco.  ;  widdle  &  Hill.  233  Sansome   St.   Saa 

36471     10702   Apricot;   o'w-ner,   Ala-        OK-mpiian  Dredging  Co..  526  Market  .  Francisco  4.  (3./22-25-2«  27-88/46) 

^f^     Hnirea-    contractor.    Johnston    St,  San  Francisco. 

meda    Homes,    coniracior.  _    _      ^^_    ,      ^^^^^  ^_  Everist  Sr..  604  MiMion  ' 


outlets;    switches;    fix- 
36472      10710   Apricot;    owner.   Ala- 


Co..    Box    416, 


>:..   San  Francisco. 

Case    Construction 
Alameda 

Ben   C     Gerwick.    Inc.    112    Ifarket 
St..  San   Francisco. 


POSITION   WANTED 


Man    with   25   years'   experteoce    la 

building    and    building    matert&Lii    In 

Charie*  L.  Harney.  625  Market  St.  i  thU    area.    SALES,    DRAFTING. 

TAKBOFF.  BOOKKEEPING.  THOR- 


to  store.  $1000:  337-341  Golden  Gate  j     owner.   James  Schon.   1226  9th    St;    ALTER  DWELLING.   $800:  540  Mc-| Tower  Inn;  contractor,  Rodiack  Elec 

Ave;    owner.    Bert    Browning    and!     builder.    Adams   Construction,   2649        Kinley;   owner,  Stanley  B  Harvey;   Constr  Co;   service.  i" ^t'lrta^awitches-  fixtures    plugs 

Harry     Sarter;     architect     O     A.  1     Benvenue.  builder.  A  Jarensen.  394    573  O'Farrell ;  owner.  T  Libert ;  .Co;  ouiieis.Hv,!^.        ^^^^^    xia- !  San  Framclsco.  4  BUILDING      MATERIALS.      Aeetree 

Delchmann;  contractor.  Ideal  Serv.  ;  ADDITION,   $2500;   755  Euclid;   own- j  ADD  TO  DWELLING.  $700 ;  333  L  St ;    contractor.  J  K  Herzog  Elec;  motor.  I      36474      iu<xo    j^v^ 


Co.  370  4th  St  '.     er,  B  Crowther,  755  Euclid  ;  builder, 

REMODEL  restaurant.  $2000 ;  1220  W  Vernon  Bernard.  6815  Leono  St 
Market  St;  owner.  Geo  Atos:  con-  |  DUPLEX,  $7500;  1532-34  Juanita; 
tractor.  J  A  Gordon.  252  Chatta-  j  owner.  C  D  McKeon.  16th  and  Tara- 
nooga  St  val.    San    Francisco;    builder.    Mc- 

DWELLING.  3-8tory  fr.  $20,000;  s!  Keon  ConstrucUon.  16th  and  Tara- 
Marina  Blvd  150  E  Divisadero  St:  i  val,  San  FYancisco :  plans  by  builder 
owner.  Henry  G  Donner;  architect  !  APARTMENT  (4-unit),  $14,000;  1608 
Loyd  Conrich,  568  33rd   Ave;   con-  \     Sacramento;   owner,  C  D  McKeon, 


tract  not  let 


owner,  A  Zakarian. 


Plumbing  Permits 


«nm«.«  -  contractor.  Johnston  Electric  !  San  Francisco. 

Homes    contracvor,  J                                       Pacific  Bridge  Co.,  833  Kearny  SL. '  OUOH      KNOWLEDGE      OF      ALL 
394    573  O-Farrell;  owner.  T  Libert;  ;Co,outleU.8^>.iUh^^^^^  _         .       g  .J  . 

contractor.    Johnston 
oj»o     13W)-A  Webster   oireei,    "*^"- '  ijf,""*~    ""TTT:    '   ,ti«tj.    -switches-    fix- 
jer,  Richardson;  contractor,  Byington   Electric   Co     ouUets    ,8Witche8,   iix 

jElec;  j  tures;  plugs. 

396    1083  Market  St:  owner,  Squires 


Eaton    A    Smith,    715    Ocean    Ara,  .  connection  with    builder   or   aoaterlai 

San  Franclsoo.  firm.  Phone  Mr   Greene,  Mleaioti  lOOS. 

Western   Dredging  A  Coostmctlon  j  8/27-l»-f»/4f 


I  contractor,  Byington  Elec;  3  outlets; 
I   switch. 
I     397-9   Various    locations    and   own-  j  10    otueJts 


36475  1417  WUlow.  owner.  Sim- 
mons; contractor.  Payne  A  Burks; 
lo    Qtuelts:    4    switches;    fixtures;    1 


OAKLAND 


MARCH   28,  1»4« 


r 


REMODEL  store  and  offices  with 
carpentrv.  concrete,  brick.  Iron, 
plastering,  etc,  $la,0OO;  NE  Comer 


2426  14th  Ave ;  owner,  Melvin  Clark ; 

gas 


16th  and  TaravaJ.   San  Francisco; 

builder.  McKeon  Construction,  l«t»»  |  ^4Yg';"cle2nera'"'Exchrnge';    2 

and  Taraval.  San  Franciaco ;  plans  j  Quti^tg 

^,'i^V'i"rlf^'       c  .       .lAnnn.     .ak'      »22    Webster     St;     owner.     Pioneer 

DWELLING     (6-room),     »10.000.     « ,  ^^^^  ^^     ^^,        ourant ;  5  fix- 

Alta  Rd :  owner  and  builder,  Capt    ^^^^    * 

Herman  R  Hewelke,  494  Cragmont  j      305^.53.63    Mountain   Blvd;    owner. 


ers;    contractor,    Brumf  ield    Electric  ,  plug  ^serv^e^  ^^^  ^^  _  ^^^^^^  ^^_ 

S>gTn  Co:  signs.  *  L.f  a  Federiehi     contractor.  Clifford 

400  344   Front   St ;   owner,   Biss   A   ett  *  *^^^"«^^ie  moto^. 

Co;  contractor.  Ace  Elec  Contr  Co;    El^tnc  C^  ^^'t^^""'^,    owner. 
25  outlets;   6  plugs:  service.  „1    L'   ,.„   MiikBs.r  No  2     contrac- 

401  62  1st  St;  owner.  Bechtel  Bros-  ; Wli"*^f ^  ^^.J^^'^i^'co ;    oGdet! ;  ?tx- 
McCone:  contractor.  Ace  Elec  Contr  ;  tor.    ^""^""i.^-   Plujss 
Co:  47  outlets;  4  switches;  14  plug^  it"5^'„«^*S**Ur"*«^ 

402  W  39th  Ave  75  N  Ir%-ing  St ;  ,     36478 


Co.,  315  Park  Central  Bidg.,  Loe  An-  , 
gel 


CONTACT     MAN      AvallaMe    April 

HydranMc  Dredging  Co.,  Ltd^  1321    1st    Excellent  connections  wltli  lead* 
Centra!  Bank  Bidg..  Oakland.  j  Ing     West     Coast     C-ontractom     aa4 

Peter  Klewit  Sons  Co.,  443  Post  St.    Archltocts :    12    yrs     heavy    oosMtmc- 
San  Frandaco.  tion    exp.   In   fiekl  and    managCBMBL 

George    Pollock    Co..    Forum    Bidg,    Reply     Box    328.    c/o    Dally    Pactfla 
Sacramento.  Builder.  to  W/41 

Granite  Rock  Co..  Box  151.  Watson - 
vUla 


NB    59th    and    Telegraph; 
Foster    ana 


7th    Ave    and    Clement    St;    owner.    aDDFTION.    $1500;    1315    Santa    Fe;  1  p—  -- „^<X^°   f^^tltu'^-"*   -"er.  '^  .^''.^  ^SnUtor.  Strom^  and  -  o.-^^^^^^  rouTleU?  1    -^"0^^  3 

Quality     Flower     Shop;     plans     by,      owner  and  buUder.  E  W  Trousdale.    ™^^°™^^  ;  Kleiser    Co .    i    ou«e 

Leonard   ^  Moslas,   255   California        18I6  Virginia.  I      966    81st     Ave      o^^-ner     Blue    Bird       *^^    ^  ^^^  Ave  150  N  Ulloa;  own-  ;f«^i:««-  ^  Broadway  75  N  Garnet; 

ADD  mezzanine  floor  and  new  stairs  !  MENS  CLOTHING  STORE.  $110.000 ;  !  pj^toe   Chief  Co     dTaler    i?Lel     2   e^-  ^^  T  Lund ;  contractor.  Strom  and  ;     364. 9     W  Broao^  ay  ^^ 

».    ^,.«i.    -tn«.    ».^-    ■^99ii   nh*.st-i      2526-40  Bancroft;  owner.  University  J;2^*^*   ^^'^^  ^°'   ^***«'^'   ^^«1'   3  Smith;   '  ^T^"^,  ^o     3   o«iUets      1    switch;    3 


to    music    store.   $500;    2220   Chest- 


YMCA,    2227    Union;    builder,    J   M 


nut    St;   owner,  A   Johnson;    con 

tractor.     Frank  Ylck.     670    Wash-        Bartlett;  architects.  Miller  A  War 
ington  Street  !      necke. 

CLASS  C  freight  terminal,  $118,000;  j  DUPLEX,     $7500;     1551-53     Juanita; 


675    Brannan    St ;    owner.    Oregon- 
Nevada -Calif   Fast   Freight;    arch- 


404  "^i  Broadway;  owner.  .Smoke  i  KleLser   Co; 


dealer, 


10443  Pippin  St;   o-wner.  L  Moore- 'qJ^     '^^^  Broaa\^a>,   "''""•.•"„"-   fixtures. 

^ler.  Geo  Campbell;  1  fikture.  i^\ll'  contractor.  phas^Tijrk .^ 2^pL    ^"^^^  ^  ^^  ^^^^^  ^^  ^^  31: 

vner    and  contractor,    r 

Kleiser    Co;  3   outlets;    1 


405      317    Market:    owner,    Allden; 


3820    Grove    St;    owner.    Josephs"?'      ^^^    *'*^**''..  ^,^V-n-    mo-    owner    and 
.aler.  W  E  Ruf    9  fixt,  rp«     9  o!::  ^o^^'^ctor.   Bertrand   Elec   Co.   ino-,ouner    a^ 


ur-i.!^    ♦i^.     xuox-^     -"~"-.    dealer.  W  E  Ruf;   9  fixtures;   2  gas   tnr»     a     ,  '    * 
owner.  C  D  McKeon.  16th  and  Tara-    ^^^1^43  *      '  tors :  4  plug^s, 


Foster    and 
switch;    3 


LUMBERMAN-GRADUATW 

Franke  Dredging  Co  .  260  California    GINEER;    12  yrs.    lumber 
St,  San  "Francisco.  jand  distribution.  Also  experleaoed  tB 

T.  E.  Connolly,  461  Market  St,  San  [heavy    coastruction    field    wwk    and 
Francisco.  j  estimating       Excellent      oonmebdons 

Standard  Dredging  Corp.,  800  Can-  j  Northwest   Mills.   Reply   Box  aV,   «/o 
tral  Bldg^  Los  Angeles.  'Dally  Pacific  BuUder.  te  t/19/4f 

American  Dredging  Co..  1419  Broad-  '  -  . . 

way,  Oakland. 


val.    San    Francisco:     buUder.    Mc 


itect.  W  D   Peugh.  333   Montgom-  '     Keen  Construction.  16th  and  Tara-       rr~    e  Liwiess -Tfj^tiTr.- 


2833  25th  Ave;  owner.  H  Edwards; 


406    Tlh.Trwin  and  HubbeU;  own-  |fi»^«   ^  Telegraph  51  N  69th   St, 

w'l^O*  »__        ■Vnat^r      an/I 


ery   St;    engineer,    same:    contrac- 1     val,  San  Francisco ;  plans  by  buUder 

tor.    Carrico   &   Gautier.  365   Ocean,  j  duplEX,    $7500;    1545-47    Keoncrest;  I  deTilT   E  I aw1*»s«.  •  9  fWt.„.»= 
DWELLINGS,     two    2- story    frame.,     owner.  C  D  McKeon.  16th  and  Tara-       fiifl  n^j^  v1!l 

$9000  each;  E  17th  Ave  356.  382  N;     val.    San    FrancUco;    builder,    Mc-       ***''  ^^^^^  ^**^ 

Judah  St ;  owner  and  builder.  Unit-  1      Keon  Construction,  16th  and  Tara- 

ed   Housing  Corp,  2701   Judah   St    i     val,  San  Francisco ;  plans  by  builder 
TEAR    down    part    of    present    store    APARTMENT   ^4-unit),   $14,000;  1504 

front  and   rebuild  with    two   doors,        Sacramento ;    ow^ler,  C   D   McKeon. 

tile  base  and  two  plate  glasses  on  ', 

each   side.   $500 ;   1475   Pine   Street ;  \ 

owner.  W  C  Uhde ;  contractor.  S  A 

Giusti   &  Co,   200  Green   St 
LINK    TRAINER.   1-story   fr,    $1700: 

W    Mission    260    N    Cuvler;    owTier 

and   builder.   James   B  Herllhy. 
IJEVEL  floor,   remodel   toilet   rooms. 

install    wood    and    glass    partitlofi. 


4278    Detroit    Ave;    o-wner.    ; 

'  ftxturea 
owner,  Doughtey 
&    McGaie:    dealer,    Al    Ferriera;    12 
fixtures ;  3  gas  outlets. 

6264  Claremont;  owner.  Rugg;  deal- 
er. Aladdin  Heating ;  3  gas  outlets 

16th   and   Taraval,   San   Francisco;    Th^?.!*  dS?e^MT«rt',i'irw  '  ff'*'''^! 
builder,  McKeon  ConstrucUon.  16th  ;  ^^^^^^•[j'g^J^^*'^'  ^^<idm   Heating;   2 

1522  18th  Ave ;  owner.  Martin ;  deal 
er,  J  A  Rankin;  4  fixtures 


and  Taraval.  San  Francisco;  plans 
by  builder. 
SHOP.  $6000 ;  742  Folger ;  owner.  Otto 
De  Balo.  4407  Moraga  Ave.  Oak- 
land :  builder.  J  C  Petersen.  342  31st 
Ave.  San  Mateo;  plans  by  Soule 
Steel  Co. 


.er.  Standard  Oil  Co;  contractor..  •'^  -  contractor.  Foster  and 
I  American  Elec  Constr  Co;  704  «"'- ^^^"^^^  ^f .  3  o^»«ts  1  switch;  3 
,lets:    69    switches:    157    plugs;    ««'^''- !J^^^^^.  ^°' 

**'!a,°'o^°"-  c«    Rm  2JM0-  i     36482  '  128  14th  St;  owner.  Chimes 

407     235  Montgomery  St.  Rm  ^.36«B  ^     ^     Langlais; 

j  owner.  Russ   Bidg:    contractor,    Bea-    caie. 

Icon   Elec  Co;   2  outlets.  ^^^n- l"'?^^     4018  Piedmont  Ave;   owner. 

.  ...„ ^.^,  .  „  ^«  „.,.,^.         J^^^l^   «i^/n;e  °Cn    J^   '  i  Dl^ntractor.  C  A  Langlais ;  out- 

3870  Telegraph  Aye:  owner,  senator   ^^^^%^^   5!?^rJr"^o J;;^ 'dhs^oI ;    lets,  fixtures.  ^^   ^^     ^^^^^    ^^ 

Salmon    Filet    Co:    contractor.    Scolt 


409     260    Valley;    owner, 
contractor.  Weber- Conroy ;  4  outlets 


'  S'°^^'^^"f  Stj  or^.r^,r>_^:B^lZZ''^^' 


outlets;   rwttchtw; 


944  46th  St:  owner.  Storey    dealer  '^^^^^^  <»*^'"^<=*°^  ^"*flU^'**'^"^  ^^MsT '  2icl 'a«d   Broadway:   owner, 
J  A  Rankin:  1  fixtur4.        ^'  'l^^^.^^^UJ  o"«ets:  3  switches.  !  gt^^f  Inc;    contractor.    Del    Monte 

10007  San  Leandro  Blvd;  owner.  J  !  p  *"    ^  «-^«  ^^^  S>X?torTou-' j  El^^^ :  outlets     switches,  fixtures; 
Armatrone-   dealer    A  I*i*t«n-   «  *!-.     ■^*y"es  Bolt  Works.  conir»^.i."  ,  L.j.--- 

g.   dealer,   A  Pmeo.   6  fix-    mey  Elec  &  Engrg  Co;  "^*°?^^„,e  ^^SU      4th    and    Franklin:    owner, 

412     231   Clay    Si ,   owner.   Tnangie  1     iowo      ■»"* 


tures. 


t — : : f( 

j  Sanitary  Trtmk  Line  Sewers  | 
I  Santa  Rosa,  Calif.  i 

BIDS:  City  ef  Santa  Rosa,  City 
Hall,  SanU  Rosa,  April  2,  S  P.  M. 
Plans  by  City  Engineer  Walter  F. 
Adams,    Santa    Rosa. 

John  Peetana,  16411  E.  14tta  St.  Baa 
Leandro. 

Underiirrotind  Construction  Co.,  75th 
Ava  and  San  Leandro  Blvd..  Oak- 
land. 

Freethy-Fogelberg  Co.,  1436  Kear- 
ney St.  m  Cerrita 

Guy  F.  'Atkinson  Co..  Orange  and 
Railroad  Aves..  South  San  Francisco. 

Stolte  Inc,  8451  San  Leandro  St., 
Oakland 

Bechte!  Bros.  A  McCone.  220  BusH 
St..   San   Francisco. 

<":,'.  I>ac!k?y  DeVelblss  Co..  Eastahora 
Highwa^t  and  Huntington  Ave.,  Rich- 
mond. 


DRAFTING     SERVICE 
Have  us  draft  your  Idea*  Inte  de- 
tailed    plans.     East      Bay     Drafttog 
Serrtce,    1211    Stanimge    Ave.,    Berka- 
ley  6k  or    phone  Berkeley  721t-W. 

(to  4/1/46 > 


PIPE 

{•IPE- VALVES -FITTLNGS 

Facjittiw*  for  pip*  Wnding 
and  manifelda 


Write  far  Prl 


( 


IB%  SpearvSt.,  San  FmaciAca 


m\  Awl  M  r  \#  JH.  IS.  M  '■' 
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